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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 
Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  West  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  S  Ton 

1VI o!or  Truck 

Equipped  with  a  y  style  bodies  including 

side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1  Ion  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 
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NIKS  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    j4  inch 

Gravel  and  Crushed  Boulders      )2  inch  to  1  inch 

1  inch  to  iy2  inch 
ll/2  inch  to  2 '4  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Otis 
Elevators 


Sustain  Architects'  Endorsement 


The  Architect  who  specifies  Otis  Elevators  identifies  himself  and 
his  client  with  the  most  thorough  Elevator  organization  in  the  world— 
an  organization  with  fifty-seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  Installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  United  States  the 
distribution  of  which  offers  to  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Your  clients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unequalled  fa- 
cilities of  our  "Service  Department."  We  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Geerless  Traction  Elevators.  Worm  Gear  Traction  Elevators. 
Drum  Type  Elevators.  All  Types  of  Hydraulic  Elevators, 
b'reight  Elevators  of  Every  Description.  Automatic  Resilience 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  H>  ists.  Escalators.  Inclined  Freight  Elevators 
( Iravity  Conveyors,  Etc. 

Let  us  send  you  our  latest  books  giving  detail  description  of  Otis 
Elevator  products. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,        Por  land,        Los  Angeles,        Seattle, 

Tacoma       Spokane,      Sacramento,      Boise, 

San  Diego,        Salt  Lake  City,      Denver. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Benj.   G.   McDougall,   Architect. 
ST.     LUKE'S    CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


METCALF    HOTEL.    Geary    nr    Taylor. 
Righetti  &  Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITT   HALL,   San  Francisco 
Wright,    Rushford   &   Cahlll,   Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.    W.    Dickey,    Architect- 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 


Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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When  you  want  a  job  done  in  a  hurry 

When  you  want  some  eiedtrical  supplies 

When  you  want  an  old  house  wired 

When  you  want  some  eledlrical 
engineering  advice 

Drop  in  or  phone 

Levy  Eledtric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 
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Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HABDWAEE  COMPAM 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 


BUILDING  AND  INDUSTRIAL  NEV7S. 


"WAINWRIGHT" 


GALVANIZED 


STEEL 


CORNER 


BAR 


FOR    PROTECTING    EDGES  OF  CONCRETE  CUFBS  STEPS,  COLUMNS,  ETC. 


The  Only  Effective 


CONCRETE  EDGE  PROTECTOR 

Offered  to  the  Contracting  Public 

WAINWRIGbT  PATENTS— March  9,  1897. 

November  22,  U98.      May  5,  19j3. 

March  26,  1907.     Aug.  29,  lc07. 

Aug.  ?,  1910. 

This  bar  has  b«en  in  pLblic  use  for  mote  than 
ten  years  as  t)  e  main  feature  of  the 


Wainwright  Steel-Bound  Concrete  Curb 

THE  BEST  IN  THE  WORLD 
OVER  FIVE  MILLION  FEET 

In  Use  in  More  Than  Four  Hundred  Cities  in  the  United  States 
ABSOLUTELY  NON-BREAKABLE-CHEAPER  THAN  GRANITE 


Handsomer  Than  Granite  and  much  stronger. 
Continuous  in  Construction,  hence  never  cut  of 
line.  GALVANIZED  STEEL  CORNER  BAR 
Prevents  Chipping  or  Breaking  on  Edges.  This 
Curb  is  Mechanically  Perfect  and  Unequalled  for 
Curved  Corners. 

This  Curb  Will  Sland  Harder  Use  And  Last  Ten 
Times  As  Long  As  Plain  Concrete  Curb 

CONTRACTORS  can    make   money    by   laying 
this  curb. 

CITY  ENGINEERS  can  save    money  by  speci- 
fying it. 

ARCHITECTS  are  invited  to  read  pages  242  and 
243  "Sweet's  Index." 

METAL  PARTS  FOR  SALE 

SEND  FOR    COPYRIGHTED   BOOKLET  No.    16 


The  Li  I  ley  &Thurston  Co. 
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Rather   curiously   there   came,   almost 
i  ntally,      to    the    United      States 
iril     the    tidings    that    the    new 
capitol       of       the       commonwealth       of 
Australia    had       been    christened      Can- 
berra,  -after    long   discussion;    that    the 
foundation   stone   of   the   capitol   build- 
ing     had    been      laid    with       imposing 
ceremonies:  and  that  the  premiated  de- 
sign  for   the   city,   which    was   made   by 
the    young    American   architect,    Walter 
Hurley     Griffin     of     Chicago,     had     been 
ned   in   favor   of  a   sort   of   com- 
promise   plan    worked    out    by    a    local 
acntal    Board.      It    is    explained 
that    the    Board      studied    the      various 
prize    winning   designs   on   the   contem- 
site    of    the      city,    and      finding 
Itself    unable    to   recommend    the   adop- 
tion   of   any    one    of   these    designs,    re- 
solved,  as  an   official   statement   naively 
sees    it.    "to    approve    of    the    plan 
for  the  lay-out  of  the  city  as  prepared 
If."       This    plan,     the    statement 
frankly   admits,    is   made  up   of   sugges- 
tions  from   many   plans.     Such   an   out- 
come, it  may   well  be  imagined,  has  in- 
furiated    our     English     couslins,     whose 
patience     had   already      been      severely 
tried    by    the   failure    of   the   High    Com- 
missioners   of    Australia    to    amend    the 
terms    of   the   competition,    and    then   by 
:;iture    of    the    prize    by   an    Amer- 
ican.       The    Town      Planning      Review 
es    the    now    adopted 
entirely   outside   the  pale  of 
serious    criticism,"  that    the 

live    sketch    which    accompanies 
reminder  "of  a  third  rite 
Luna    Park."      A    study    of   the  detail    of 
the    plai  at    this    criticism    is 

too    severe,    but    there    is    some 
for    America    in       noting 
that    it    has    led    to    e    letter    and    fairer 
,    Griffin's    work    by 
the   sorrowful    architects    over    the   sea. 
— Architectural   Re  o 


J.  Pierpont  Morgan  was  a  great 
i.  That  is  about  all  that  can 
!  of  him.  He  thought  lie  had 
religion.  Bui  if  lie  did  it  was  principal- 
ly that  of  the  self  righteous  pharisee. 
For  his  life  was  principally  spent  in 
gratif>  md  the 

charities       that     he       performed       were 
limited    in    this    extent. 

Lord    Avebury,    who   died    in    England 

recently,   who  was  better  known  as  Sir 

'..   was  also  a  great  banker 

and    financier.      The    later    years    of   his 

life    were   devoted    to   charities   and    he 

■ 

i    to  be  a  succi 

cier  does  not   necessarily   ostracize  one 

other 

things  h<  »  for,  his 

as     wii  len 
from   thi  it  experience 

e  tire: 


"Economy  for  the  mere  sake  of  econ- 
omy is  no  doubt  mean,  but  economy  for 
the  sake  of  independence  is  right  and 
manly. 

Save  something,  however  little,  every 
year. 

We  often  hear  of  riches  not  honestly 
come  by,  but  the  fact  is  that  poverty 
Is  seldom  honestly  come  by  either. 

No  one  need  have  much  anxiety  about 
the  real  necessaries  of  life.  Nature 
needs  little  and  gives  much. 

Do    not    put    too    many    eggs    in    one 
1  asket.     However  well  you  may  be  ad- 
owever  carefully  you  may   have 
looked   into  the   matter,  something  may- 
occur  to  upset  all  calculations. 

To  buy  in  the  cheapest  and  sell  in  the 
dearest   market   is   not   only   the  neces- 
sary  rule  of  trade,  but  is  best  for  all. 
•  The      miser   is   the      man   who      lovea 
for    its    own    sake;    who    carries 
ss;    who      is    a     mere 
covetuous  machine.  One  lesson   we  have 
n    in    life    is    to    keep    ourselves 
free    from    mean    and    petty    cares — and 
love  of  money  is  one  of  th»  meanest." 


The  occasion  has  arisen  which  was 
to  be  expected  when  the  test  will  be 
given  as  to  whether  or  not  the  Wilson 
administration  is  susceptible  to 
political  influences  or  whether  it  is 
genuinely  progressive  and  the  sincere 
advocate    of    reform. 

That  occasion  has  been  brought  about 
tendering   of   the   resignation   of 
John  L.   MoNab,   U.  S.   District  Attorney 
for  the  Northern  District  of  California. 
-     telegrams      to    the      President 
and    to    the    Attorney   General    state    the 
grounds     on     which     he    asks     that     his 
Ion     I  a     immediately     accepted. 
He    states    his    position    plainly    in    un- 
mistakable     English.       The      cases      of 
etti   and     Diggs,   indicted   by      the 
federal  grand  jury  on  charges  of  white 
slavery,      have    been      continued      from 
ngton    over    his    protest    and    the 
1 1  ion    against      two    members      of 
the    Western   Fuel   Company   have   been 
stayed.       The    case    is    a    clear 
one.      It    is    up    to    President    Wilson    to 
-ate    the    case    and    de  nand    on 
explanation    of    Attorney    Gene: 
Rej  nolds. 

McXah  undoubtedly  does  not  want 
to  continue  as  United  States  District 
Attorney.  He  has  been  hurt  by  the  at- 
titude of  his  superiors  at  Washington 
and  under  present  circumstances  he 
could  not  work  in  harmony  with  the 
department  But  above  the  wishes  of 
McNaib  are  the  rights  and  interests  of 
the  People  of  this  States,  which  de- 
mand that  he  be  retained,  at  least  till 
iminetti  and  the  Western 
e    determined. 

1   be  Informed 

n.      When    lie    is    properly 

■  .1  it  will  be  up  to  him  to  choose 
nd    McReynolds    and 
111    know    what    t.>    I 
If    McReynolds    is    ..pen    to    "lull 

'    or   otherwise,    in    this   case    he 
will  be  op./i  to  influence  in  other  cases. 
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What  Should  Be  Included  In  Mill  Work. 

(By  Charles  Cloukey  in  the  Wood- Worker) 


We  all  know  it  is  a  fact  that  some  of 
the  easiest  questions  are  the  hardest 
to  answer,  and  the  longer  we  think 
about  the  answer  the  harder  it  is  to 
make.  And  so  it  is  with  the  question 
of  mill  work.  We  can  name  hundreds 
of  items  which  unquestionably  belong- 
in  this  category,  but  in  every  building 
of  consequence  there  are  several  items 
which  may  or  may  not  be  included  in 
the  list    of   mill   work. 

Now  and  then  we  run  across  an  ar- 
chitect who  makes  an  honest  effort  to 
set  out  the  specifications  for  his  mill 
work  in  such  a  manner  as  to  cover  it 
all.  How  well  he  succeeds  or  not.  does 
not  alter  the  fact  that  a  great  majority 
of  architects  make  no  effort  to  sepa- 
rate the  mill  work  from  other  obli- 
gations of  the  carpenter  or  contractor. 

Planing  mills  that  are  asked  for 
bids  on  mill  work  per  plans  and  speci- 
fications are  compelled  to  make  long 
lists  of  the  work  they  include  and  to 
make  other  lists  of  the  work  they  do 
not  include.  Many  mills  have  a  print- 
ed form  of  proposal  for  bids,  with 
these  notations  and  exceptions  printed, 
but  even  with  that  apparent  short  cut 
they  have  the  disadvantage  of  dis- 
agreeing with  their  neighbors,  making 
it  very  hard  for  a  contractor  to  really 
determine  just  what  his  various  figures 
stand   for. 

The  mills  doing  a  lumber  yard  busi- 
ness in  connection  are  apt  to  figure  on 
some  classes  of  materials  usually  left 
out  by  other  mills,  and  sometimes  *hey 
are  able  to  secure  contracts  by  includ- 
ing some  of  these  materials  by  way  of 
concessions.  But  however  foolish  it 
may  seem,  there  is  a  tendency  on  the 
part  of  contractors  i"  favor  the  lowest 
bidder,  regardless  of  the  inclusion  of 
of  .mnor  material  by  the  higher 
man.  If  it  is  a  'blanket  bid,  lie  trinks 
that  the  mill  man  will  furnish  it  all 
anyway  under  his  contract,  and  there 
is  where  the  lack  of  definition  for  the 
term    '•mill    work"    causes   trouble. 

Taking  up  some  of  ttie  item>  In  .tm-s- 
tion.  we  find  I  .-at  In  figuring  mill 
work  tot  the  mil  lde  of  houses  and 
other    building  e     number       of 

mills    will    include    all    of    the    finishing 
lumber    except    siding,       matched       and 
i  ng    for.   the     porches,     and 
i,  i  .leeks  for  Bame.     Other  mills 
will    also    exclude      the      matched      and 

■   planchers,   while 

atni  ..                         lufte  "Hi-    Hi.-  mold- 
ings for  ti..-  ■                      B  columns  and 
onie       :nl    i ... relies. 
all     the    mills    Include  ■    I 
rafter    ei              8    ■  ■                rrackets,    and 
hi     do     not     in- 
clude       wed  sweeps  and   brackets  used 
•to    fun                               in     roof    or    siding, 
presurn                                                   not    fin- 
ished   in           ill          'I              '  I'll'-    ot 

nil     groun  bucks     and     Moor     strips, 

tl  net  ion, 
althoug 

0 
Included     in     the     mill     work,    as 

•  •old   i  Quite   hi 

[flcatl.  ■-    '  '    to 

■■    ■ 
i     for    ele<  trie    llgrl  I    and     tele- 
phone   wires;    the    ground  I     to    t>i 


ripped  to  width,  and  in  many  cases 
planed  to  uniform  thickness,  and  the 
floor  strips  that  are  laid  in  cement  or 
concrete  have  to  be  beveled.  This  is 
wink  that  lias  to  be  done  in  a  mill  of 
some  kind,  and  if  the  lumber  has  to 
be  bought  new  it  might  be  of  advan* 
tage  to  have  it  included  in  the  mill- 
work  bid.  If  the  contractor  lias  sec- 
ond-hand lumber  that  lie  desires  to 
use  up  in  this  way,  of  course  he  would 
not  want  these  items  included  in  the 
'bid,  but  this  is  generally  the  excep- 
tion. 

Unless  otherwise  mentioned,  stair 
w.uk  is  considered  as  mill  work,  yet 
many  mills  will  not  include  anything 
but  the  main  stairs  in  a  residence, 
ps  there  is  a  fine  stair  of  hard- 
wood, a  base  nent  stair,  a  rear  stair 
and  an  attic  stair,  but  the  mill  will 
figure  only  the  main  stairway,  consid- 
ering the  others  as  carpenter  work.  The 
Mooring-  for  stair  platforms  is  another 
item  about  which  various  mills  differ. 
Some  mills  never  include  it  at  all,  and 
Other  mills  when  the  platform  flooring 
and  stair  are  of  different  kind  of  wood 
from  the  floor  below.  The  last  posi- 
tion seems  the  most  logical  one,  for  it 
is  a  lot  of  bother  for  a  builder  to  go 
out  and  get  just  enough  flooring  of  a 
certain  wood   for  one  or  two  platforms. 

Another  item  of  controversy  is  that 
of  match.'.]  and  beaded  partition  stuff, 
far  inside  work.  While  some  mills 
figure  all  of  it  all  the  time,  other  mills 
include  it  only  when  it  isi  of  some 
si"'  ial  wood  to  match  the  finish  and  is 
not  to  be  bought  in  the  lumber  market 
ready-made.  Some  mills  draw  the  di- 
viding line  at  the  materials  that  are 
required  to  be  sanded,  stained  or  var- 
nished, in  the  way  of  ceiling  and  par- 
tition   stuff. 

The  exclusion  of  flooring  is  quite 
general,  and  if  even  if  no  mention 
were  made  of  it.  it  could  not  be  forced 
under  a  blanket  bid  for  mill  work. 
1 1..\\  ever,  in  the  case  of  show  windows, 
where  the  Mooring  is  different  from  the 

other  ii 's,  and  has  I.,  i.c  prepared  for 

a    tiro   finish,    it    is   usually   included. 

The  question  of  including  glass  in 
mill  work  bids  is  one  of  the  mos1!  per- 
plexing the  estimator  has  to  face,  as 
regards  policy.  In  the  first  place,  the 
difference  in  price  between  glazed  and 
i  i:  .i  considerable  that  when 
the  contractor  getsi  a  price  on  the  glass 
and     "ii     the     open     sash,    he     thinks     he 

.n     ave  the  glass  set  himself  for  less 

Ofli  'a     I. hiding    advan- 

i     .     "'    Ihc    man    who    has    excluded    the 

ii       r  h  lis   bid.     <  H  her  contractors 

who    have    had    experience    along    this 

line   wiih    outside   glaziers   and   broken 

,•  a  ni    i  in-   glass   Included   all   the 

time.      Bui      lini.-        Hi.-      architect 

puts    his    glazing    specification    in    such 
thai    n    is   n.'t    practical   for   the 
nil]   in  figure  it   ai   ail. 

ei much  eonti ■  ■    I 

in.-!  1 1   covered   work   of  \  e  i  i 

rangii   ■    ti  om   i  toi  •     fi  ont  -      and 

'[ I"     ml'   i  i".      I  i  iin.        Main      parts     Of 

t  or  c    front     an  a    co  rn 1 ces   are    c  o  v  er  e  d 

eel    ""    aJ    bent    and    i"  "ken   to 

conform  I  o  I he  tai  e  of  1 1"-  wood  molds 

iiii.i.-i  a.  at  h       in    such    ca i      the 


policy  of  most  wood-working  mills  to 
exclude  such  Items  from  the  mill  work 
list'  and  let  the  metal  contractors 
furnish  the  fillers  for  their  sheet  metal 
moldings.  The  question  of  wood  trim 
for  metal  doors  and  windows  is  often 
an  open  one.  In  many  cases  the  trim 
is  metal,  in  others'  wood,  while  in  many 
of  the  best  buildings  the  plaster  re- 
turns to  the  iron  frame  with  only  a 
small  plaster  mold  in  the  angle.  So  It 
becomes  very  apparent  that  if  nothing 
is  said  in  the  plans  and  specifications 
about  the  trim  for  metal  windows,  it 
is  up  to  the  mill  to  exclude  them  from 
a    blanket    bid. 

Reverting  again  to  the  matter  of 
stairs,  it  is  the  custom  of  mills  in  big 
cities  to  exclude  stair  work  from  the 
mill  work  bids  for  local  jobs  and  for 
jobs  handled  by  union  labor.  The  rea- 
son for  this  is  that  in  stair  work  it  is 
the  custom  for  the  stair-builder  ivlm 
gets  the  work  out  to  go  uot  and  set  it 
up,  but  the  carpenters'  union  objects 
to  the  wood-workers  going  outside  to 
put  up  their  own  work.  On  account  of 
this  hitch  the  stair  work  in  the  big 
cities  is  done  in  carpenter  shops,  where 
the  wood-workers  are  not  wood-work- 
ers,   but    carpenters. 

Since  the  development  of  fireproof 
buildings  the  wood  work  in  stairs  is 
confined  mostly  to  residences,  and  does 
not  effect  the  mill  in  bids  on  the  big 
work'.  Nearly  all  of  the  iron  railings 
have  wood  handrail,  and  this  is  gen- 
erally included  in  mill  work,  hut  is 
occasionally  specified  to  be  furnished 
by  the  maker  of  the  stairs.  So  it  is 
very  expedient  to  watch  the  specifica- 
tions   very    closely. 

The  question  as  to  what  includes  a 
cabinet  trim  job  is  very  apt  to  pro- 
voke argument  between  contractor 
and  mill  man,  for  it  is  easy  to  claim 
inclusions  on  the  one  hand  and  exclu- 
sions on  the  other  hand.  To  put  up 
the  trim  complete  and  attach  it  to  the 
jambs  is  considered  by  most  mills  as 
cabinet  trim,  hut  it  might  be  made  to 
include  mortising  the  doors  for  locks, 
fitting  same,  banging  the  doors  and 
vish  and  applying  all  hardware  possi- 
ble, in  the  mill.  It  might  inlude  one, 
two  or  three  coat  work  or  complete 
finish    and    back    painting. 

The  a.bsence  of  adequate  details  at 
the  time  of  figuring  a  j"l.  will  cause 
tin©  bidder  to  note  many  inclusions  and 
exclusions    that    seem     unnecessary     to 

i  ii.-   contractor  who   is   in    possessi. f 

more  information  than  he  has  fur- 
nished   the    mill     nan,   hut    in    these   days 

"f   close   competition    we   .-a t    afford 

to  make  our  blanket  ower  too  much 
indefinite  work.  if  we  include  i"" 
much  we  lose  tin-  work  altogether,  ami 
if  we  don't  Include  iii"ii-,li  w  ■  wish  we 
had  lost  the  job.  As  an  obi  experienced 
null  man  said  a  short  time  ago:  "It 
is  a  matter  of  error  and  not  of  esti- 
mate.     Who     gets     the     work.        The     man 

wi nkfs    ihc    biggest    blunder    gets 

1  be    Job."    And     w  hen    a  n    est  imati.r    la  mis 

a  contract  he  has  a  sort  of  worried 
feeling:  until  be  ha  a  chance  i"  checl 
tils   figures   over  again. 

Si.  ii  may  be  seen  thai  some  uniform 
ni.  a  "i   what   reallj    is  mill  work  would 
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be  of  great  convenience  to  the  trade, 
would  simplify  estimates,  eliminate 
many  controversies  and  make  mill 
work  as  distinct  B  Olaps  is  that  of 
hardware,   tile  or  plaster. 


t: 


WOOLWORTH     III  f  l.lll  N<.     GREATEST 
ON    EARTH. 


Tlu-     highest     habitable    structure    on 
IS     the     Woolworth     building     in 
New   York.      So   niii.h    Interest    attaches 
to    this    remarkable    structure,    and    so 
widely  known  is  it.  that  now    it   is  com- 
pleted,   atftei     Inn    and    one-half    years' 
i  ,-tion     work,     we    will     give    our 
description   of   it. 

This  huilding  Is  the  most  wonderful 
and  marvelous  piece  of  constructive 
engineering  ever  conceived  or  under- 
taken by  man.  Nearly  30,000  tons  of 
steel  were  required  in  erecting  the 
fr:i  nework.  It  Is  said  that  not  a  single 
steel  beam  that  went  into  this  struc- 
ture remained  on  the  site  of  the  build- 
ing an  hour  after  its  arrival,  before  it 
was  put  in  place.  It  was  all  brought 
to  the  building  site  practically  on  the 
minute,  as  it  was  impossible  to  store 
the  material  in  the  busy  streets  of 
lower   New  Tork. 

Seventeen  million  bricks  were  re- 
quire 1  in  the  walls.  Over  SO.000  elec- 
tric bulbs  are  used  in  the  lighting  of 
this  structure.  Strung  less  than  three 
feet  apart,  these  blubs  would  light  the 
entire  40  miles  of  water  front  around 
Manhattan  Island. 

The  building  has  a  total  weight  of 
206,000,000  pounds.  The  engineers  fig- 
ured that  at  tames  this  weight  is  in- 
creased by  wind  pressure  to  250,000,- 
OOQ  pounds.  It  is  designed  to  with- 
stand a  wind  pressure  of  250  miles  an 
hour,  a  velocity  which,  if  ever  at- 
tained, would  blow  every  building  off 
Manhattan   Island. 

No  other  building  since  the  creation 
of  the  earth  has  reached  such  a  height 
as  910  feet,  which  is  the  height  of  the 
Woolworth  building  from  its  founda- 
tion at  bed  rock  to  the  top  of  the 
tower.  Tiie  Woolworth  tower  is  76 
feet  square  and  55  stories  high.  The 
roof  of  the  main  building  is  386  feet 
ab<  ve  the  street.  This  main  structure 
is  29  stories  in  heigh  I  and  covers  a 
plot  of  ground  approximately  150  by 
200    feet. 

Tie  t'lildir./.-  contains  27  acres  of 
rentable  office  space,  and  about  13 
acres  more  is  taken  up  with  elevators 
anl  corridors.  There  is  a  battery  of 
28  elevators,  12  of  which  serve  the 
tower  above  the  main  building.  Every 
safety  device  known  is  provided,  in- 
cluding air  cm  o  that  there  is 
absolutely  no  danger,  even  thou 
average  tenant  will  be  able  to  get  to 
hds  offli  'i 
onds.      It    take-    just    about   one   minute 

mnd  floor  to   I 
office    Moor   in    one   of   the   express    ele- 
vators. 

S other    features    which    give    an 

Idea    of   tiit-    w-o,k    Involved    for   the  ar- 
chitect  to  plan   the  building  are  as   fol- 
lows:      3,0001     hollow     steel     do 
miles    of    marble    trim,      13      miles      of 
plumbing    pipe,    7,500    tons   of  an 
hi  i  al    t,  ii .,    i  on.,     ii  no.    28,000    tons    of 
hollow    tile,    2S.0U    tons    of    tern, 
pari  itions. 

The  expression   "absolutely   fireproof" 
tsed       '  don    with    the 

modern  but    is    rarely 

true.       In  e    of    the     Woolworth 

building,   however,    it    Is   true.      There   is 
not  a  particle  of  wood  in  Its  construc- 


ts,   partitions    and    trim 

interesting  features 

of     the     building    is     the     tower,     which 

contains   an    immense      electric      light, 

i ay  be  seen  for  many   miles- 

around   New   York.      On  the   lifty-fourtli 

Is   a   spacious   observatory. 
will    soon    be    the    Mecca    for    thousands 
of     visitors    of     the    metropolis     of    the 
country. 

The    exterior    of    the    building    is    of 
creamy     white    stone    and    terra     cotta 

lion  of  the  Italian, 
French         and         modern        renal 

a  part,  with  Gothic 
steeples  at  the  roof.  The  grounds  and 
building   are   said    to    have   cost   Frank 

ill:,    the    owner,    about    ?. 
000,    and    experts    in    New    York    office 
building     profits     affirm     that    he     will 
never    be    able    to    get    in    excess    of    Z 
per  cent  per  annum  on  his  investment. 


GAS       APPLIANCE       SALES       CO.       OF 

AMERICA   AXD   ITS   VARIED 

LINES. 


The  Gas  Appliance  Sales  Co.,  of 
America  is  a  new  firm  in  name  only. 
It  was  incorporated  under  the  laws  of 
New  Jersey,  January  1,  1913,  and  acts 
as  a  selling  agency  for  a  number  of 
gas  appliance  factories,  among  them 
being  the  John  Wood  Mfg.  Co.,  manu- 
facturers of  the  E.  W.  Gas  Water  Heat- 
er line.  Among  their  other  prominent 
lines  are  Advanced  Gas  Steam  Radia- 
tors, the  Advanced  System  of  copper 
c"il  radiation  for  general  house 
healing.  In  independent  gas  water 
heaters  they  are  agents  for  the 
Vlover  Triu'.nph  heater,  manufactured 
by  the  Philadelphia  Stove  Co.  and 
approved  by  the  United  Gas  Im- 
provement Company  of  Philadelphia 
Stove  Co.  and  approved  by  the  United 
Gas  Improvement  Co.  of  Philadelphia 
and  sold  by  them  and  by  all  of  their 
subsidiary  companies  throughout  the 
United  States.  They  are  also  agents 
in  all  Pacific  Coast  States  for  the  Law- 
son  Manufacturing  Co.  of  Homestead, 
,  .  nufacturers  of  gas  water  heat- 
ers, gas  stoves,  etc.  They  are  also 
agents  for  the  Robertshaw  Heat  Reg- 
ulators and  Thermovalves.  Also 
among  their  numerous  other  lines 
should  be  mentioned  the  Modern  Safety 
Gas  Sad  Iron.  It  is  claimed  for  this  de- 
nt it  can  be  operated  for  at  least 
one-half  the  cost  of  any  other  gas  sad 
iron  thus  far  produced  and  at  a  very 
small  fraction  of  the  cost  of  operation 
of  electric  sad  irons.  Its  popularity 
Is  evidenced  by  the  fact  chat  during  the 
year  1912,  58.000  of  them  were  sold 
in  the  city  of  Chicago  alone.  The 
Western  division  ,.f  the  Gas  , 
Appliance  Sales  Co.  of  Amer- 
under  the  management  of  Mr. 
James  Hambly,  with  offices  in  the  Pa- 
,  iii,  Building*,  San  Francisco,  ana 
branch  offices  in  Los  Angeles  and  Oak- 
land. 


CALIFORNIA     \  lt<  II II  1  :i   I  I  II  \  I.   COM' 
MISSION. 


A     co  nmisslon     i nstder    the    lm- 

lent   of  the  architecture  and   sur- 
roundings    of       all        public        buildings. 
Ipal,    or 
school,   has   been   created   by    the 
Hon     ol 

I   lature. 

e,    and 

and    advisory    committee    of    sculptors, 


painters    and   architects   are    to    consti- 
tute the  commission.     The  bill  provides 

lows: 
Senate    Concurrent    Resolution    No.    10. 
Relative    to    the     Appointment     of      a 
Committee  of  the  Legislature  to  Con- 
sist   of    Three    Senators    and      Three 
Assemblymen,         v  umittee 

Shall  Have  Power  to  Appoint  an  Ad- 
visory Committee  of  Architects. 
S  ■ulptors  and  Painters  to  Constitute 
a  Commission  with  a  View  of  Re- 
porting to  the  Governor  Ways  and 
.Means  of  Improving  the  Standard  of 
Architecture  and  Painting  in  the 
Furnishing,  Decoration.  Ucpalr  and 
Construction  of  All  State,  County, 
School  and  Municipal  Buildings, 
Grounds  and  Public  Works  Through- 
out   This   State. 

Whereas,  The  state  and  various 
counties,  municipality  and  school  dis- 
tricts thereof  have  from  time  to  time 
expended  large  sums  of  public  moneys 
for  the  furnishing,  decorating,  repair- 
ing and  construction  of  various  public 
buildings.  structures.  works.  and 
grounds:   and. 

Whereas,  Said  expenditures  have  in 
the  past  been  made  without  reference 
to  maintaining  a  definite  high  standard 
of  architecture,  s-culpture,  and  paint- 
ing; and. 

Whereas.  Ilie  rtsults  obtained  for 
such  expenditures  in  many  instances, 
from  lack  of  proper  advice  or  com- 
plete investigation,  are  inadequately 
planned  and  much  below  what  the  peo- 
ple of  this  civilized  state  are  entitled 
to  receive;   and. 

Whereas,  The  State  of  California, 
with  its  rich  heritage  of  climate  and 
all  inspiring  scenery  is  pregnant  with 
an  art  that  should  rival  ancient  Greece 
and    Italy:    and. 

Whereas.  The  citizens  of  this  state 
Sir  labor  and  industry,  and  by 
thl  early  establishment  of  an  un- 
equalled educational  system  have  ad- 
vanced to  a  culture  which  decries  the 
unprofitable  and  unsightly  perpetua- 
tion of  the  makeshifts  and  temporary 
and  hasty  structures  which  in  pioneer 
times    were    necessary;    and. 

Whereas;  The  citizens  of  this  state 
are  entitled  to  the  development  of 
Is  of  architecture,  sculpture 
an  1  painting  equal  to.  if  not  better. 
than  t.lio  e  existing  in  the  eastern  and 
mi, Idle  western  sections  of  these 
United   States;   and, 

Whet-eaSj  Tie  State  of  Illinois,  the 
City  of  New  York  and  other  states  and 
municipalities  have  by  the  establish- 
ment of  art  commissions  and  other 
regulating  bodies  definitely  taken  steps 
to  elevate  and  maintain  such  stand- 
ards ,,f  architecture!  sculpture  and 
painting:    now,    therefore,    be    it 

Resol  of   the    State 

of  California,  the  Assembly  concurring. 
committee  of  three  senators  and 
three  members!  of  ti 

by  the  president  pre  tern,  of 
ate  and  by  the  speaker  of  the 
Assembly,  which  com  nlttee  shall  have 
power  and  it  shall  be  Its  duty  to  ap- 
point as  advisory  members  thereof, 
three  architects,  a  painter,  a  sculptor. 
and  a  lawyer,  all  of  whom  are  known 
for  their  de  -ire  to  improve  standard 
of  architecture,  sculpture  and  painting, 
which  committee  shall  constitute  a 
commission     to    inv-  report 

to    the  i ns    of 

improving     and     el,  ugh  out 

to,  the  standard  of  architecture, 
sculpture    and     painting    on    all     -t-ite. 
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county,    school    district    and    municipal 
buildings,    gTOunds    and    public    works: 
and     the     furnishing-.     ,dccoratir 
embellishment    thereof;    and    be    it    fur- 
ther 

Resolved,  That  said  report,  together 
with  the  recommendations  of  said 
commission,     shall     be     tiled     with     the 


governor    at    least    forty    days    prior    to 
veiling    of   t  lie   forty-second  ses- 
sion   of    the    California    State    Legisla- 
ture:   and    le    it   further 

Resolved,      That      the      investigations 
and  report   of  said   commission   shall  be 
ted    and    made    without    expense 
to  the  state. 


Firms 

desiring- 

news     on 

special    classes 

of 

buildings 

such     as     B 

inks. 

Chnrches 

Schools 

Hotels, 

etc., 

will    find 

such     items 

all     classified 

and 

grouped 

under     proper     headings, 

commend 

ng    c 

n     this     page.       These 

suu.r 

lieius    are    ng-nln    repeated    i 

mder 

"LOCALTIES" 

n   the   last 

part   of  our 

news 

departme 

nt. 

APARTMENT  HOUSES. 


SAX  FRANCISCO — Apartment  house. 
3  story  and  base,  frame.  $35,000.  Ar- 
chitect. Miss  Sutro,  2400  Van  Ness  Ave.. 
B.  F.  Owner,  Mrs.  Clara  Sutro.  2400 
Van  NesE  Ave..  S.  F.  The  building  will 
be  erected  on  Pine  street  between 
.Tones  and  Leavenworth  and  covers  a 
considerable  area.  Apartments  will  be 
arranged  in  suites  of  two  and  three 
rooms  witr  bath  and  wall  beds.  Inte- 
rior finish  will  be  of  pine  and  elm. 
Hardwood  doors  will  be  used  in  the 
principal  rooms.  There  will  be  steam 
heat,  an  automatic  elevator  and  vacu- 
um cleaning  system.  Bath  rooms  will 
have  cement  floors.  Exterior  of  the 
building  will  >*e  covered  with  cement 
plaster  and  brick  veneer.  Plans  are 
now  being  prepared. 

SAX  FRANCISCO  -Apartment  house. 
3  story  and  base,  frame.  (25,000.  Ar- 
chitect, none.  Owner,  Louis  Lee.  5  Le 
Roy  Place.  S.  F.  The  building  will  be 
erected  on  Pine  street  between  Jones 
and  Leavenworth  streets.  Interior  will 
be  arrange!  for  two  and  three  room 
apartments.  There  will  be  steam  heat 
and  an  automatic  elevator.  All  suites 
will  have  private  bath  rooms  and  wall 
beds.  Interior  finish  will  be  of  pine 
and  elm  panels.  So  ne  hardwood  floors 
will  be  used.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster.  Plans  are 
1  .  ins  prepared  and  when  compll 
work    w  ill   lie  done   i.    I  •         I 

SAX    FRAN  rtment    house. 

::  -tory  and  base,  frame.  $25,000.  Archi- 
tect, W.  <;.  Hind.  i>;  Kearny  St..  S.  F. 
Owner's  name  withheld.  The  building 
will    be    erected    on  side    of 

■eet     etween  Jones  and  Leaven- 
n  designed 
tain  six  three-room  ind  six 

will  be  fin- 
ished in  pine  an  I  hardwoods.  A  large 
entrance  lobby,  finished  in  the  ■ 
l.ouis  XV.  will  be  one  of  the  features 
of  the  building.  There  will  be  a  central 
ium  cleaning  plant 
and  hot  water  supply.   Hardwoo 

■     u-ed.      All   apart  nents   will  have 
and    will      be      e 
with    wall    beds.      Mai  ile   and    tile    will 
tttbuie.      Exterior  of 
'.ding    will    be    covered    wll 
ment   plaster.     Plana  are  complete  and 
i  ken. 
sax    FRA]  tment    house. 

3    stoiy    and    bate,    frame.    $16,000.      Ar- 
:.n    St., 
ithheld.      The 
building  Will 
■     • 
will   be  a   number  of  tin  • 
apartmi 
in    pine 
flans 
system.      All    suites    will    have    private 


baths  and  wall  beds.  Exterior  of  the 
building  will  be  covered  with  brick 
veneer  and  cement  plaster  on  metal 
lath.       Plans    are    now    being    prepared. 

SAX    FRANCISCO — Apartment    house. 
5    story    and    base,    reinforced    concrete. 

(50, Architect.     Henry       C.     Smith, 

Humboldt  Bank  Bldg..  S.  F.  Owner's 
name  withheld.  This  building  will  be 
erected  on  Filbert  street,  and  will  be 
designed  in  the  Gothic  style.  Apart- 
ments will  range  from  rive  to  seven 
rooms,  the  larger  suites  having  ser- 
vants' rooms  and  more  than  one  bath. 
Interior  finish  will  meet  the  require- 
ments of  the  lessees.  Plans  provide 
for  steam  heat,  elevator  service,  a 
v  on  n  cleaning  system  and  hot  water 
plant.  Bath  rooms  will  have  compo- 
sition tloors  and  tile  wainscot.  All 
suites  will  be  equipped  with  wall  beds. 
Exterior  of  the  building  will  be  faced 
witl.  cement  plaster.  Plans  are  now 
being   prepared. 

SAX  FRANCISCO— Apartment  house. 
3  story  and  base,  frame,  $15,000.  Ar- 
chitects. Falch  &  Knoll,  Hearst  Bldg., 
S.  F.  Owner's  name  withheld.  The 
i  uilding  will  I  e  erected  in  the  Western 
Addition  and  lias  been  designed  to 
contain  six  apartments  of  four  rooms 
and  lath  each  Interiors  will  be  fin- 
ished in  pine  with  some  elm  panels 
and  hardwood  doors.  A  central  heat- 
-ten  will  be  installed.  All  suites 
will  lie  equipped  with  wall  beds  and 
will  have  private  baths.  Eath  rooms 
will  le  finished  in  cement  plaster.  Ex- 
terior of  tin-  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
are    now    nearly    completed. 

sax    FRANCISCO— Apartment    house, 

:i    story    and    base,       frame        Cost       not 

slated.       Architect.     Henry       C.       Smith. 

I  In. n  lOldl     Ciiuk     Bldg.,    S.     F.       owner's 

name    withheld.      The    building    will    be 

I   on    Ciii.oi   street   in   the  rear  of 

i  .in  forced    concrete 

apartment    house.      Suites    will    contain 

and    I  a  I  in     Inte- 

rior    finish    will    be   of   pine    with    some 

el  n     panels.       All     apartments     will     be 

equipped    with   wall   beds  and   will   have 

private    bath    rooms.      The    exterior    of 

r-o\  ered    with    rus- 

.i'li  le  n  ■     i  re    now 

red. 

.  .  \K'I.A.\I  i.     CAL.        \|..i    1  m.  tit      h«use, 

>    si...;  Ick  and        .1.   $7m.- 

n  on     Ar.   tlti    '.    C     W.    McCall,   . 
Bank    Bldg.,    Oakland,      Owner's    name 
Id.       This     l.uil. ling       was       men- 

..■.:.. -n    the   archi- 

ted   to 

ii     be    erected 
•   streets 

and     will     Inn  •■      i     .  . .iii|.b  1.  iiiiii. 

n 
prlvati  '    tei  lor    finish    will    be 

of    pin.     a  rid    hard  ■,  B  rooms 


will  be  finished  in  tile  and  composition. 
There  will  be  steam  heat,  elevator  serv- 
ice, a  vacuum  cleaning  system  and 
Other  modern  conveniences.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  now  being  taken  on  the 
work. 

LONG  BEACH,  LOS  AXGELES  CO., 
CAL. — Apartment  house,  3  story  and 
base,  frame,  $35,000.  Architect,  Leon- 
ard L.  Jones,  I.  W.  Hellman  Bldg.,  L. 
A.  Owner,  Mr.  Myers.  The  building 
will  (be  erected  on  Atlantic  street  near 
Ocean  avenue  and  has  been  designed 
in  the  Mission  style.  There  will  be  a 
total  of  112  rooms  besides  a  large 
and  parlor.  Suites  will  contain 
two  and  three  rooms  with  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  hardwoods.  Plans 
provide  for  steam  heat  and  a  hot  water 
system.  .Exterior  of  the  building  will 
.  .1  with  cement  plaster  on  metal 
lath.  Some  clay  tile  will  be  used  on 
the  roofs.  Plans  are  now  'being  pre- 
pared. 

Contracts  Awarded. 

LONG  BEACH.  Bus  AXGELES  CO., 
CAL — Apartment  house,  4  story  and 
base.  Class  C  construction,  $46,750. 
Architect.  Leonard  L.  Jones,  I.  W. 
Hellman  Bldg.,  L.  A.  Owner,  Fred  L. 
Dennie  Contractor,  J.  H.  Pence.  Stim- 
son  Bldg.,  L.  A.  Contract  price,  $46,- 
750. 

LOS  ANGELES  CAL.  —  Apartment 
house.  3  story  and  'base,  brick  and 
steel.  $40,000.  Architect.  M.  S.  Teager 
&  Co.  Trus.t  and  Savings  Bldg..  L.  A. 
Owner,  Anna  Baker.  Contractors.  Pa- 
cific States  Investment  Co.,  107  South 
Broadway,  L.  A.  Contract  price,  $40,- 
000. 

SEATTLE.  WASH.  —  Apartment 
house,  3  story  and  'base,  brick  and 
frame.  $25,000.  Architect  James  H. 
Schack,  Lippy  Bldg.,  Seattle.  Owner, 
i'.  I  i  s  Unison.  Contractor.  H.  F.  Allen. 
11:1  East  Valley  street.  Seattle  Con- 
prii  e,    $25, 


BANKS. 
Contracts  Awarded. 

REDLANTJS,        SAX        BERNARDINO 

ii.  i  AL.  —  Bank.  2  story  and  base. 
Class  A  construction,  $75,000.  Arehi- 
I'arkinson  &  Bergstrom,  Secu- 
rity Bldg.,  L.  A.  Owners,  First  Na- 
tional Bank  of  Re. Hands.  Contractors, 
Los  Angeles  Planing  .Mill  Co  .  LS12 
Industrial     St..     L.     A.       Contract     price,. 

$60, Xote:     This  contract   do 

plumbing,  heating.  electric 
\\o  k,  >.r  vault  work.  These  portions 
of    the    work    will    1  B    awarded    later. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 

Contracts   Awarded. 

SEATTLE,    WASH.  —  Reconstructing 
power   da  n.    reinforced    concrete, 

000.      hi"         ei        ' Ueade,   Se- 
at! le.       i  iwiu-r,    i  >lj   Pok  it      Co. 

Contractoi       i. E     Hi     worth,    Chi- 
cago.     Contract    price.    $r>nO,000. 

.1  astki  I,   CAL. — Ti  ■    tli      .ridge,    reln- 

i I     .cm.  i  ete.     1 100,00  ngineer, 

erln       D    ia.nl  i Santa    i '.-    R. 

R,    Co       0  'i.  i      c      i  ■     .  ■■■ 

.    I  I.    \\ '. 

1 1 . - 1 1 1 1 .  .n    Bldg.,    L.    A.      Coi 

$100, 


BUILDING  AND  INDUSTRIAL  NEWS. 


18 


CHURCHES. 


SAN  PEDRO,  LOS  ANGELES  CO., 
CAL. — Church,  4  story  and  base,  rein- 
forced concrete,  $-100,000.  Architect, 
Thornton  Fitzhugh,  Pacific  Electric 
Electric  Bldg.,  L.  A.  Owners,  First 
Methodist  Church  of  San  Pedro.  This 
building  is  designed,  for  a  combination 
church  and  institutional  building.  The 
structure  will  cover  an  area  of  120x120 
feet.  There  will  'be  a  main  auditorium 
seating  700  pe  iple,  Sunday  school 
rooms,  social  halls,  a  completely 
equipped  educational  department  and 
about  70  rooms  and  baths.  Construc- 
tion will  be  practically  fireproof.  In- 
terior  will  be  finished  in  pine  and 
h- 1  id  woods.  There  will  he  steam  heat 
and  elevator  service.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans-    are    being    prepared. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Church,  brick  and  frame.  Cost 
not  stated.  Architect,  J.  B.  Ogborn, 
Richmond.  Owners,  Presbyterian 

Church.  This  work  has  been  mentioned 
here  -before.  The  excavating  and  con- 
crete foundation  work  has  been  com- 
pleted by  Day  Labor.  Construction 
of  the  main  portion  of  the  building 
will  be  undertaken  as  soon  as  funds 
can  be  raised.  Plans  for  this  work 
have  been  approved  by  the  Building 
Committee. 


FACTORIES  &  WAREHOUSES. 


SEATTLE.  WASH.— Factory.  4  story 
and  base,  frame.  $150,000.  Architect, 
none.  Owner.  Restmore  Mfg.  Co.,  Se- 
attle. The  building  will  cover  an  area 
of  2.">2xS0  feet  and  is  to  be  erected  at 
tlie  corner  of  Napier  and  Boundary 
avenue.  The  Restmores  are  well 
known  mattress  manufacturers.  The 
building  will  be  carried  on  a  pile  foun- 
dation. There  will  be  steel  rolling 
doors,  an  automatic  sprinkler  system 
and    elevator      servic  The      building 

will  lie  covered  with  ship  lap.  Fire 
escapes  are  specified.  Plans  will  be 
completed  as  rapidly  as  possible  and 
bids  will  be   taken  by   the  owners. 

VANCOUVER,  B.  C. — Factory,  4  story 
and  base,  brick  construction,  $150,000. 
Engineer,  Engineering  Department 
American  Can  Co.  Owners.  American 
Can  Co.  Plans  have  been  completed 
and  work  will  he  started  within  a 
short  time  on  a  four  story  factory 
building  covering  an  area  of  160x124 
feet.      Specifications    include      fireproof 

d s,    metal    window    sash    and    frames, 

automatic  sprinkler  system,  fire 
.  elevator  service  and  a  boiler 
plant.  Concrete  stairways  will  be 
used  throughout.  Exterior  of  the 
building  will  be  faced  with  stock 
brick.  Plans  are  in  the  hands  of  the 
and  the  work  will  he  done  by 
1 1  i       Labor. 

SEATTLE,  WASH. — Factory.  5  story 
and  base,  reinforced  concrete,  $250,000. 
Architect  John  Graham,  Lyon  Bldg., 
Seattle.      Ownei       Ford    Motor    Car    Co. 

(  -miii  ri,  i  hi-.    Hans      Peders Madison 

mtrad     price,    $250,- 

iii. il.         I  .i-  .     not     include 

plumbing  heating  or  electric  work. 
The   Evans-'Almoral  Co.,  New   York,  has 

raci    for    the   heating  and   figures 

will  toe  taken  -  ortly  for  the  electric 
work    and    plum 

Contracts  Awarded. 

WEXATi'HEK.  WASH.  -Warehouse, 
2  story  and  base,  brick,  $10,000.  Ar- 
chitects Bebb   &   Mendel,   Seattle.   Own- 


ers. Wenatchee  Fruit  Growers  Ex- 
change. Contractors.  Far  West  I'lav 
Co..  Tacoma.  hollow  tile  work,  and 
Dennisnn  Block  Construction  Co.,  Ta- 
coma,  general  construction.  Contract 
price.    $40,000. 

VAXCol'VEIl.  B.  C— Ice  and  cold 
storage  plant,  i  story  and  base,  mill 
construction.        $160,000.  Architects, 

Gould  &  Wood  Rogers  Bldg.,  Vancou- 
ver. Owners.  .Mainland  Ice  and  Cold 
Storage  Co.  Contractors,  Bayles  & 
Horie,  Davis  Chambers  Bldg.,  Van- 
couver.    Contract    price,    $150. mm. 


FIRE  HOUSES. 


GLENDALE.  LOS  ANGELES  CO.. 
CAL. — Firehouse,  2  story  and  base, 
brick.  Cost  not  stated.  Architects, 
Tuttle  &  Hopkins,  Delta  Bldg.,  L.  A. 
Owners,  City  of  Glendale.  The  build- 
ing will  cover  an  area  of  50x70  feet. 
The  first  floor  will  be  arranged  for 
four  pieces  of  apparatus  -and  will  have 
a  cement  floor.  Upper  floor  will  be 
divided  into  three  rooms,  with  bath 
and  showers,  library  and  chief's  of- 
fice. Interior  will  be  finished  in  pine 
and  hardwood.  There  will  be  steam 
heat.  Exterior  of  the  building  will 
1  e  faced  with  ruffled  brick.  Special 
electrical  work  will  be  let  in  another 
contract.  Plans  are  now  being  pre- 
pared. 

Contracts  Awarded. 

SAN  FRANCISCO— Police  station.  2 
story,  brick  and  stone.  $33,480.  Archi- 
tect, City  Department  of  Architecture. 
Temporary  City  Hall,  S.  F.  'Owners, 
City  and  'County  of  San  Francis  do 
Contractor,  O.  C.  Holt,  S.  F.  Contract 
price,  $33,480.  Note:  This  contract  is 
for  the  construction  of  the  new  Harbor 
Police   station. 


FLATS. 

SaN  FRANCISCO— Flats,  2  story  and 
base,  frame,  $9,000.  Architect,  O.  E. 
Evans.  2367  Mission  St..  S.  F.  Owner's 
nalme  withheld.  The  building,  which 
has  been  designed  to  contain  four 
modern  flats,  will  be  erected  on  Harper 
street  near  30th.  Interiors  will  be 
finished  in  pine  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Flats  will  contain 
-five  and  six  rooms  and  hath.  There 
will  be  an  open  fire  place  in  each  liv- 
ing room.  Mantels  will  be  of  brick. 
Tile  will  be  used  in  the  bath  rooms 
and  kitchens.  Exterior  of  the  building 
will    be   covered   with   brick   veneer  and 

shiplap.      Plans    are    now    nearly    c - 

plete    for    this    work, 

SAN    FRANCISCO — Flats,   3    sto-rj   and 
base,    frame.    $12. Mini.      Architect,    E.    H. 
Denke,    1317    Hyde    St..    S.    F. 
Mrs.  j.   Fleley.     The  building  ha 
designed     to    contain    four    fiats    and       a 
doctor's    office.      The    building    ti 
iinaii-,1   on   suiter   street    weal    of   Web- 
ster.     Flats    will    contain    four    and    five 
rooms.      interiors    will    1"-    finished      in 
pine     an  1     hardwood       with       hal 
floors   in   the    principal    rooms.      All    liv- 
ing'  roo  a --    will    have    open    fire 
and    brick    or   tile   mantels.     Tile   will    he 
used   in   the  1 

ir    of   Che    ha  llding    will    bi      - 
.red  wiiii  cement   plai  ter  on  mi  I  - 
Plans     are     oomiplete    and     figures    are 
being  taken. 

SAX  I'KAXi'ISi'i  i — Flats,  2  otory  and 
base,    frame,      $3,500.      Architect,    none. 


Owner,  I.  C.  Conner,  578  10th  Ave.,  S. 
F.  The  building  will  he  erected  on 
6th  avenue  south  of  Clement  street 
and  will  cover  -an  area  of  2ix5ti  feet. 
There  will  be  two  Hals  of  live  and  six 
rooms  each.  Interiors  will  be  Sn 
in  pine  throughout.  Hardwood  Boors 
will  be  used  in  some  of  the  rooms. 
Bach  fiat  will  have  a  bath  finished  In 
tile  and  cement  piaster.  Tile  will  also 
be  used  in  the  kitchens.  Large 
lire  places  with  brick  or  tile  mantels 
will  he  used  in  the  living  rooms.  Ex- 
terior of  the  building-  will  he  covered 
willi  rustic  and  cement  plaster  on 
metal  Lath.  Plans  are  complete  and  in 
the  hands  of  the  wner  who  w'll  do 
the  work  by  Day  Labor.  He  is  now 
in  tlie  market  for  all  materials. 

OAKLAND,  CAL.— Plats,  2  story  ami 
frame,  $3.5(10.  Architect,  none. 
Owner,  Harry  Wicks,  579  27th  street, 
Oakland.  The  building  has  been  de- 
to  contain  two  modern  flats  of 
five  and  six  rooms  each.  Interior  fin- 
ish will  be  of  pine  throughout.  Some 
hardwood  floors  will  be  used.  There 
will  be  an  open  fire  place  in  each  liv- 
ing room.  (Mantel  will  he  of  brick  or 
tile.  Tile  will  be  used  in  thi 
rooms  and  kitchens.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  In  the 
hands  of  the  owm-i-  who  is  now  taking 
figures    on    the   work. 


GARAGES. 


SAN  FRANCISCO — Garage  and  social 
hall.  2  story  and  base.  Class  B.  $50,000. 
Architect,  Henry  C.  Smith,  Hu  aboldt 
Tank  Bldg.,  S.  F.  Owner's  name  with- 
held. This  building  will  cover  a  large 
ground  area  and  is  to  he  erected  on 
Golden  Gate  avenue  near  Van  Ness. 
The  first  floor  will  be  arranged  for  an 
automobile  sales  room  and  is  to  be 
handsomely     finished     in       pine.       hard- 

i. Is     ornamental    plaster      and       tile. 

Upper  floor  will  he  fitted  up  for  social 
and  bulge  halls  and  will  he  finished  In 
pine  with  a  maple  floor.  There  will 
be  considerable  structural  steel  used. 
Exterior  will  be  faced  with  pressed 
brick.  Marble  and  tile  will  be  used 
extensively.  There  will  he  a  cement 
first  floor  and  patent  store  fronts. 
Metal  window  sash  and  frames  will  he 
specified.      Plans    are   being   prepared. 

san  FRANCISCO  Garage,  I  stm-y 
-a  mi  base,  reinforced  concrete  I  0 
not  stated.  Architect,  none. 
Mr.  Reese.  Plans  have  been  prepared 
contractor  for  this  work.  The 
I  uilding  is  designed  for  a  commercial 
garage  and  will  contain,  besides  the 
re  space,  a  completely  equipped 
machine  shop.  There  will  be  a  ce- 
nciit  floor,  metal  window  sash  and 
frames      and      --in-,  lal      ■'   '    Olini 

tanks.      Exterior    of    the    building    will 

i  u  -si     w  ii ! iii     i  '.I    ter.       The 

work    will    probably    be    done    b 
Labor. 

PORTLAND     ORE.  Garage        and 

dance  hall,  3  story  ami  base,  brick    ind 

steel,    $60,1 Architect,      Robert      F. 

:  oi  Hand,    Own- 

,-!-.-•.     Rlngler     Dancing     Academy.      The 

u  iii    i  .-    ereoti    I     it    the    corner 

of   14th   ami   Burnside   streets  and   will 

feet.      The 

is    will 

0      '  Ol ' 

i,Mi       Third     flooi       will      he 
in  te  I    up    for    a    danci 

e   finished  In  pi  -  'mental 

There    will    be    metal    v 
nd    frames.      Plans    provide    for 
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steam  heat  and  elevator  service.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being    prepared. 

PATTERSON.        STANISLAUS.  CO.. 

CAL. — Garage.  1  story  and  base,  re- 
inforced concrete.  $12,000.  Architects, 
Swartz,  Hotchkin  &  Swartz.  Fresno. 
Owner.  Tho'nas  Patterson.  The  build- 
ing has  been  designed  for  a  commer- 
cial garage,  and  is  to  lie  in  the  .Mission 
style,  covering  an  area  of  80x178  feet. 
The  front  portion  of  the  building,  oc- 
cupying- a  space  of  24  feet  square,  will 
be  arranged  for  sales  rooms  and 
will  have  a  tile  floor,  l.ardwood  trim 
and  plate  glass  display  windows  in 
patent  store  fronts.  Metal  window 
sash  and  frames  are  specified  through- 
out. A  tile  roof  will  be  used.  Exte- 
rior of  tre  building  will  be  faced  with 
cement  plaster.  Plans  are  now  toeing 
prepared. 

Contracts  Awarded. 

SEATTLE.  WASH. — Garage,  2  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  W.  Marbury 
Somerville.  White  Bldg..  Seattle.  Own- 
ers. Harvard  Building  Co.  Contractor, 
Otto  Roseleaf,  Lowman  Bldg.,  Seattle. 
Contract  price  not  stated.  Note:  The 
building  will  cover  an  area  of  120x 
146   feet. 


Catton.     N'eill     & 
T.    H.,    $193. 


GOVERNMENT  WORK  AND 
SUPPLLES. 


Prospective    Bidders. 

Specifications  for  work  under  the 
office  of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in    these   columns: 

Fresno,    fill.,    Klevator,  July   17. 

Faunt  Le  Roy  Elevator  Co.,  Balti- 
more.   Md. 

Stoner,  Shaw  &  Co.  (Ltd.),  Pitts- 
burgh,   Pa. 

The  Gurney  Elevator  Co.,  862  W. 
45th   street.   New   York   city. 

The  Maintenance  Co.,  56  Franklin 
street.   New    York    city. 

Kieckefer  Elevator  Co..  Milwaukee, 
Wis. 

Rhode  Island  Elevator  and  Machine 
Co.,    1123    Broadway.    New    York    city. 

Albro-Cleni  Elevator  Co.,  7th  and 
Glen    streets,   Philadelphia,    Pa. 

Standard  Plunger  Elevator  Co.,  Cor- 
coran   Bldg..    Washington.    D.    C. 

The  J.  H.  Reedy  Co.,  11    W.  2nd  street, 
I  'hio. 

Llewellyn  Iron  Works.  Los  Angeles, 
Cal. 

A.    B.    See    Elevator      Co.,       St.       Paul 
Wew   York    city. 

Wai  Co.,    2 1 J    state   St., 

ter.    N.    Y 


wan,,     Spring*     Reservation,     itridue. 

All     I  by    the 

ment    ol  n    ton.    T). 
('.,   foi  1   high- 
way hi  i     ■                        ■     i  "  River, 
on,  have   been 


l.l«iit     House    Service,     I p     Repairs. 

The  follow 

the    light    house    Inspector,    nini 

Honolulu,  T.   H..   on   M 
for    r<  .  •     power 

culatlng 
pump: 

Neiiis    Work     op       Honolulu,    t.    n., 
■ 

Honolulu    Iron    Work     Co.,    Honolulu, 
r.  if    »160. 


Sail    Frjim-iseo    Appraiser's    "Stores,    Wir- 
ing. 

Tiie  contract  for  the  reconstruction 
of  electric  wiring  and  lighting  fixtures, 
etc..  in  the  U.  S.  appraiser's  stores,  San 
Francisco,  Call.,  has  been  awarded  to 
the  General  Electrical  Construction  Co., 
223  Minna  street,  San  Franci  -vo,  Cal., 
at    $8,3-95. 


s.-ni  EMnetaeo,  Cal.,  M.  H.,  Wiring;.  Etc. 

The  contract  for  conduit  and  wiring 
system  for  the  U.  S.  marine  hospital  at 
San  Francisco  has  been  awarded  to 
the  Decker  Electric  construction  Co., 
San    Francisco,   at    $2,723. 

L|ght    House   Service,   Boiler  Tubes. 

The  following  bids  were  received  by 
the  light  bouse  inspector,  17th  district. 
Portland,  Ore.,  May  3rd  for  boiler 
tubes  for  light  vessel   No.   SS: 

Crane    Co.,    $1,325.72. 

J.  T.  Ryerson  &  Son,  $1,077.56;  ac- 
cepted. 


Transformers,  Iieclnmntion    Service. 

The  following  bids  were  opened  at 
Los  Angeles,  Cal.,  for  Sun  River  proj- 
ect,  transformers,  adv.  No.   202: 

Item  1  (2  7-J4  Kv-a),  price  T.  &  P. 
of  Del.;  item  2  (1  5  Kv-a).  price  T.  & 
P.  of  Del.;  item  3  (2  1  Kv-a),  price  T. 
&  P.  of  Del. 

Crocker-Wheeler  Co.,  Los  Angeles, 
Cal.,  item  1.  $125.50,  10  days.  Ampere, 
N.  J.;  2.  $."11.10,  10  days.  Ampere,  N.  J.; 
3,    $10,    10    days.    Ampere,    N.    J. 

Wagner  Electric  and  Machine  Co., 
Los  Angeles,  Cal.,  item  1,  $1218.16,  20 
days,  St.  Louis,  Mlo ;  2,  $'46.60,  2  days, 
St.  Louis,  Mo.;  3,  $3S.S8,  2  days,  St. 
Louis,    Mo. 

Alibi-Chalmers  Machine  Co.,  Los 
Angeles.  Cal.,  item  1,  $140,  10  working 
days.  East  Norwood,  Ohio;  2,  $55,  10 
working  days.  East  Norwood,  Ohio;  3, 
$44,  10  working  days,  East  Norwood, 
Ohio. 

Moloney  Electric  Co.,  St.  Louis,  Mo., 
item  1,  $135.02,  30  days,  St.  Louis,  Mo.; 
2.  $50.90,  30  days,  St.  Louis,  Mo.  3. 
$41.16.   30  Says,   St.  Louis,  Mo. 

General  Electric  Co.,  Los  Angeles, 
Cal..  item  1,  $150.48,  3days,  Fittsfield. 
Mass.;  2,  $36.86,  3  days,  Pittsfield, 
Mass.;   3,    346.18,   3   days,  Pittsfield.  Mass. 

Westitighouse  [Electric  and  Manu- 
facturing   Co.,    Los    Angeles,    Cal..    Item 

1,  3166.54,     10     days,     East     Pittsburgh; 

2,  361.10,   io   days,   East   Pittsburgh;      3, 
341.67,   10  days,    Basil    Pittsburgh. 

I.      I\     Kierulff     &     Co.,     Los     Angeles. 
Cal.,     item     1,    $142.56.       7       days.      Fort 
2,   $68.87,   7   days,   Fori    Waj  ae 
::.   $  13.7  I,   7   .lass.   Pol  t   Wayne. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


Pi  iirn.  -  '  1 1,    OB  E      Lodge      hall,      2 

I  M,i    be    e,    I"  Ick   and   steel,   $60,000. 

hi     en    &    Claussen,   Mac- 
I,  |       ri.i- .,    Portland.      This      bu 

i  i  ii   Mi-Mi  l< i   here   >■.  den   I  he  ar- 
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freshment  room.  Second  floor  will  be 
given  over  to  the  gymnasium  and  rest 
rooms.  Interior  finish  will  be  of  pine 
and  hardwoods.  There  will  be  steam 
heat  and  special  plumbing.  Exterior 
of  the  building  will  he  faced  with 
pressed  brick.  Plans  are  complete  and 
figures   are    being   taken. 

PAIS Al  iKNA.  Li  is  ANGELES  CO., 
CAL. — Lodge  hall,  3  story  and  base, 
brick  and  steel,  $65,000.  Architects. 
Foss  Designing  and  Building  Co.,  100 
Bast  Colorado  St.,  Pasadena.  Owners, 
Odd  Fellows  Hall  Association.  All 
bids  received  at  the  meeting  of  the 
Building  Co-mmittee  on  June  27th  were 
rejected  as  being  above  the  amount 
available.  Plans  will  be  revised  and 
new  figures  will  be  called  for  at  once. 
The  structure  will  be  of  semi-fire- 
proof construction  and  will  be  ar- 
ranged for  a  lodge  rooi.n  on  the  first 
floor,  library  and  social  rooms  on  the 
second  lloor  and  living  apartments  on 
the  third  floor.  Interior  finish  will  'he 
of  pine  and  hardwood.  There  will  be  a 
steam  heating  system  and  vacuum 
cleaning'  system.  Exterior  of  the 
building  will  fbe  faced  with  pressed 
brick. 

TILLAMOOK,  ORE.— Lodge  hall.  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  E.  E.  McClaran, 
Lumber  Exchange  Bldg.,  Portland. 
Owners,  Masonic  Temple  Association. 
Tliis  building  has  (been  mentioned  here 
before  when  the  architect  was  first 
commissioned  to  prepare  plans.  The 
ih  n  ill  ling  will  cover  an  area  of  7Sxl05 
feet.  First  floor  will  contain  a  num- 
ber of  stores,  while  the  second  floor 
will  be  arranged  for  a  lodge  room,  of- 
fices and  a  nui.n/ber  of  living  apart- 
ments. Interior  will  Ibe  finished  in 
,pine  and  hardwoods.  There  will  be 
disappearing  beds,  private  baths  and 
steam  heat.  Exterior  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  have  been  taken,  A 
contract  will  oe  awarded  shortly. 

LOS  ANGELES,  CAL.— Lodge  hall.  4 
story  and  base.  Class  B  construction, 
$62,593.  Architect,  Alfred  C.  Martin, 
Biggins  .Bldg.,  L.  A.  Owners,  Knights 
of  Columus.  Contractor,  Los  Angeles 
Planing  Mill  Co.,  1812.  Industrial  St., 
L.    A.      Contract  price,    $62,593. 


HOSPITALS. 


JUNEAU,  ALASKA  —  Hospital,  4 
story  and  base,  reinforced  concrete, 
$60,000.  Architect,  Julian  Everett, 
Walker  Bldg,  Seattle.  Owners,  Sisters 
Hospital.  This  is  the  first  unit  of  a 
large  project  which  will  be  erected  in 
Juneau.  This  building  will  cover  an 
area  of  40x114)  feet  and  will  contain 
public      and      private      wards,      private 

, ■■',     nurses'    quarters    and    operating 

roofns.  Interior  will  be  finished  in 
pine  and  ban  I  woods.  Plans  provide 
for  steam  heat,  elevator  service  and 
(hot  W'ater  plant.  Considerable  tile  and 
marble  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  DPlans  'are  now  being  prepared 
and  when  complete  the  work  will  be 
done  by  Day  Labor  under  the  persona] 
direction   of   Hie   architect. 

SEATTLE,  WASH. — Hospital  group, 
9,  i  story  frame  buildings,  $22,050.  Ar- 
chitect, 'Ben  F.  Smith,  Building  De- 
pa]  i  ment,  Seattle.  o\\  ners  City  at  Se- 
attle.     This    group    of    buildings    Is    to 

be   known   as   the   Louis    Rescue    Hi 

and  will  consist  of  an  administration 
building,  Ward  I, nil, lines,  dormitory, 
kitchen     and      dining    room.      Construe 
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tion  will   be  of  frame  throughout.     In- 

uiisii  will  be  of  pine.  There  will 
be  i  central  heating  system.  Operat- 
ing  r s    will  lie    finished    In    tile   and 

enamel.      Exterior    of    the   group 
i  ,.i  en   1     W  itli    rustic.       Prelim- 
inary   plan-    only    have    been    prepared 
„  ]    cons  i    ii  rtion    will    not   be    assured 
until   bonds   have   heen  voted. 


HOTELS. 


WAN   FRANCISCO — Hotel,  5  story  ana 
rlok   and   steel.     Cost  not   stated. 
is.    Rousseau    &    Rousseau,    Mo- 
Bldg.,    S.    F.      Owner's    name 
withheld.     The  'building  wi'l  he  erected 
on    the    south    side    of    Post    street    be- 
tween     I.arkin     and     Polk     streets,     and 
has    heen    designed    to    contain    a    total 
of   sixty   guest   rooms   and   thirty   baths. 
Interior    will    he    finished    in    pine    with 
some    hardwood.       Plans      provide      for 
i   ii,    elevator  service   and  a  hot 
water    system.      Bath    rooms    will    have 
composition     floors    and    tile     wainscot. 
Wall    beds    will    be    used.      Exterior    of 
the  huildin,.r  will   he  faced   with   pressed 
brick.      Tile    and    marble    will    he    used 
in    the    entrance    vestibule    and    lobby. 
I  e  being  prepared. 
SAX    FRANCISCO — Hotel    and    stores, 
::  story  and  base,  brick  and  steel.     Cost 
n>.t    stated,      Architect,   Charles  C.  Frye, 
tO   Montgomery  St..  S    F.     Owners.  Hop 
Wo    Benevolent   Society.     This   building 
will   be   erected   on   Clay   street  and   has 
1  een    described     in     these    columns     be- 
fore   when   plans   contemplated   a   four- 
-uueture.      There    will    be    stores 
e    first    floor    and    a      number      of 
single    rooms      above.      Interior      finish 
will     he    of    pine    throughout.       Several 
Will    be    located    on    each    of    the 
upper    floors.      Running  water   will      be 
1    to  all   rooms.      Exterior   of  the 
building    will    be    faced      with      cement 
plaster.      Plans    are      nearly      complete 
and    figures   will    be   called   for   shortly. 
SAX    FRANCISCO — Hotel.   7   story  and 
tick    ami    steel,    $90.0Ou.      Archi- 
larles  J.  Rousseau.  Phelan  Bldg., 
S.     P.       Owner's    name    withheld.      The 
building  will  be  erected  on  Turk  street 
near  Taylor  and  will   cover  an   area  of 
314-4  %xl3i?V4     feet.       There     will     be     a 
store    besides    Hie    hotel    lobby    on    the 

first    II \     Upper  floors  will  be  divided 

into    108    guest    tooms,    7.",    per   cent     of 
Will    have    private    baths.      Inte- 
rior   will    be    finished   in    blue    gum    and 
hardwoods.      Ornamental    plaster 
ile  will   be   used   in   the  lobby  and 
Plans  provide   for  steam  heat, 
i  ,■■,  Ice,    a     vacuum      cleaning 
and    hot    water    sys- 
.  mling  irons  will  be  used 

in   all    ' a       Bath   rooms  will   be  fln- 

in    tile.      Marble    and    tile    will   be 

U8ed  in  the  lobby.     There  will  he  metal 

OW    sash    and    frames.      Exterior    of 

,  in   be  i.o  .   i   with   pressed 

t  ii-    Plans  are  nearly 

plete    and    segregated    bids    will    be 

taken. 

SAX    FRANCISCO— Hotel,    2   story  and 
Cost    not    st  tied.      Archi- 
tect,  C.   O.   Clau  en,   Phi 

me    withheld      The    building 
Chinatown 

entrance 

on   ,i  ,  I,,    floor  will   be 

trrtber  of  single  rooms. 

or  Anish   will  be  of  pine 

out,      Exterloi    of   the   building   will   be 

:    with    cement   plaster.      Plans   are 

now   being  prepared. 


OAKLAND,   CM,.- Hotel,    8    story  and 

'lass    A    construction,    $110,000. 

Architect.      William        Wilde,      Albany 

Bldg.,  i  lakland,     I  rwner,  I ».  J.  Mead,     a 

Bite     '  i     the     30 asl     corner    ol 

and    Clay    streets    has   been   secured    and 
.,   building   -  en  erlng  50x100  feet  will  be 

erected  as  SOOh  as  plans  can  be 
pared.  There  will  be  Stores  OE  the 
first  floor  besides  a  large  hotel 
and  offices.  Upper  seven  floors  will  be 
arranged  for  single  rooms,  a  large  pro- 
portion of  which  will  have  connecting 
baths.  There  will  be  a  complete  steel 
frame  and  exterior  walls  of  brick, 
faced  with  pressed  brick  and  terra 
cotta.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
Floors  will  he  of  concrete.  Plans  pro- 
vide for  steam  heat,  elevator  service.  B 
Vacuum  cleaning  system  and  hot  and 
cold  running  water.  Interior  finish 
will  be  of  pine  and  hardwoods  with  tile 
and  marble  wainscot.  Bath  rooms  will 
be  finished  in  tile.  Metal  window  sash 
and  frames  will  he  used-.  Plans  are 
now  being  prepared. 

OAKLAND.  CAL. — Hotel.  6  story  and 
base,  brick  and  steel.  $60,000.  Archi- 
tect, William  Wilde,  Albany  Bldg., 
Oakland.  Owner,  Charles  Street.  The 
building  will  be  erected  at  the  north- 
.1-1  corner  of  10th  and  Franklin 
streets  and  covers  a  large  area.  There 
will  be  stores  on  the  first  floor  besides 
the  hotel  lobby.  Upper  floors  will  be 
arranged  for  single  rooms  and  baths. 
Interior  finish  will  be  of  pine  and 
hardwoods.  There  will  be  steam  heat 
and  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  plant.  Pat- 
ent store  fronts  will  be  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

LOS  ANGELES.  CAL.— Hotel,  4  story 
and  base,  rick  and  stone.  Cost  not 
Architects,  Parkinson  &  Berg- 
strom,  Security  Bldg.,  L.  A.  Owner, 
William  Neuer.  The  building  will  be 
erected  at  the  corner  of  Gladys  and  6th 
streets.  There  will  he  stores  on  the 
first  door  besides  a  large  hotel  lobby 
and  office.  .  Upper  floors  will  be  di- 
vided into  about  100  guest  rooms  and 
40  baths.  Interior  finish  will  be  of  pine 
and  hardwoods.  Bat'h  rooms  will  be 
finished  in  tile  with  composition  floors. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
Exterior  of  the  'building  will  be  faced 
with  presto  1  brick.  Plans  are  nor  be- 
ing prepared. 

UCB   ANGELES,   CAiL.— Hotel,   4   story 

and    base,    brick    and    steel.       Cost     not 

tated         >.,     i      Robert    M.      Taylor, 

Douglas     Bldg.,     L.     A.       Owner,    Jacob 

T    e    building    will   be    erected 

on   Hi  h   Street    near   l  [ope,  a  a-1   v.ii  I   OOVi  i 

"ix  I  mi   feet.      There    will    be 

a    number   of   stores   besides    thi     lo     >: 

on   the  ifirst   floor.     Upper   floors   will  ihe 

-.il     lor    69    guest     rooms    and       a 

number  of   ba  I  hs.     Interior  will   be  Bn 

ished   in 

\  Ide    for    steam    heat,    elevator    service 
a  mi    : i    w  1 1  er    id  int.      Bath    roomi 

will     1  B  nd     tile 
cot.      There    will    be    metal     win- 
used.       Bxte- 
witJh    pressed    brick, 
coined.   Plans 
called 

I-.    kti.  \.\  I  '.    ORE       IIh:        3      story 

...    l.rhk.      Cost   not   stated.      Ai- 

.     Worcester    Bldg., 

Portland.      Owners,    Messrs    Fisher   and 


Thorsen.  The  building  will  be  erected 
on  a  coiner  lot  and  will  .over  an  area 
of  100  feet  square.  Interior  will  ihe 
arranged    for    stores    on    the    first    floor 

ii     LOO    guest    rooms      on      the 

Upper    two    llo,,rs.      There    will   be 

a  tor  supply.  Inte- 
rior finish  will  be  of  pine  with  some 
ornamental  plaster  used  in  the  lobby. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Patent  store 
fronts  are  Specified.  Plans  are  com- 
plete and   figures  are   now  being   taken. 

Contracts  Awarded. 
LOS    ANGELES,    CAL. — Hotel,  4    story 

and  base,  brick  and  steel,  $100,000.  Ar- 
'  hit, at.  J.  B.  Nicholson,  Wright  and 
ldg„  I.  A.  owner,  Henry 
Laud.  Contractor.  A.  E.  Harshman, 
Storj  Bldg.,  L  A.  Contract  price.  $100,- 
000. 

TOI/T,  WAoxi. — Hotel.  2  story  and 
■base,  frame  and  cement,  $15,000.  Ar- 
chitect-, w.  P.  White  and  O.  F.  Xelson. 
Walker  Bldg..  Seattle.  Owner,  R.  Crees. 
Contractor,  G.  F.  Wentzell,  1005  16th 
St.,    Seattle.      Contract    price.    $15,000. 

RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


Contracts  Awarded. 

I'lXrilA  AXIi  LOXE  STAR.  TU- 
LARE CO.,  OAL.— Passenger  stations, 
and  base,  brick,  $15,000  each. 
Engineer.  Engineering  Department 
Santa  Fe  R.  R.  Co.  Owners,  Santa  Fe 
R.  R.  Co.  Contractors,  Yard  &  Hkh- 
bprn,  xi  l  Trust  and  Savings  Bldg..  L. 
A.      Contract   price.   $15,000   each. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAX  FRANCISCO — Rock  surface  and 
drainage  system  for  drill  ground  and 
race  tract.  Engineer,  Director  of 
Works,  Service  Bldg..  S.  F.  Owners, 
- 1'  i  inr  International  Exposi- 
tion Co.  Bids  will  be  opened  by  the 
■Buildings  and  Grounds  Committee  on 
July  3rd  for  laying  rock  surface  and 
installing  a  drainage  syste.n  In  the 
drill  grounds  and  race  track.  Separate 
bids  will  he  received  for  the  rock  sur- 
facing and  the  drainage  system.  Plans 
can  he  secured  from  the  Director  of 
Works.  An  official  proposal  appears 
in   another  column  of  this  issue. 

SAX    FRAXCBSICO — Removing,    reset- 
ting and    constructing    foundations   and 
drains   for   quartermaster  stores   1.   2.   3, 
and     I-      Engineer,    Director    of    Works, 
Service   Bldg.,   S.    F.      Owners,    Panama- 
1  'i   i  i  na  tioiiai       Exposition       Co. 
ate    bids    will     be    received 
on    July    10th    for    the    following    work 
in     connection     with     the     rem/oval     of 
Quartermaster    Store    Houses    Nos.    I,    L'. 
::   and    I:      la)    removing  and   resetting, 
"structing    roadway,    excavating 
!          and    na    concrete    founda- 
piere    and    timilier    drains.      Plans 
6    secured    from    the    Dire, 
■  U.      Official    pi 
1 1  s   under  the  head- 
ing  Official    Advertising   in   this    i 
. * 

RESIDENCES. 

SAX  FRAXCiscn— Residences.  3,  1  Mt 
story  and  base,  frame.  $2,000  each.  Ar- 
none.  owners,  Oscar  Heyman 
...  .  7  12  M  irkd  Si..  S.  I'.  These 
dwellings  will  be  erect,  d  on  Pennsyl- 
vania north  "f  80th  street.  Each  house 
has  been  designed  for  a  six-room 
dwelling  with  bath.  Interior  finish 
will     be     of     pine     throughout.       Hard- 
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wood  floors  will  be  used  in  the  living 
and  dining  rooms.  Large  open  fire 
places  with  brick  and  tile  mantels  will 
be  used  in  the  living-  and  dining  rooms. 
Tile  will  be  used  in  the  baths  and 
kitchens.  Exteriors  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO — Residence.  2  story 
and  *ase.  frame,  $2,5 CH).  Architect. 
none.  Owner.  F.  Nelson.  30  Presidio 
Terrace.  S.  F.  The  dwelling  will  be 
erected  on  16th  avenue  south  of  Cle- 
cnent  street  and  has  been  designed  to 
contain    six    i  ;th.      Interior 

will  be  finished  in  pine  and  redwood 
with  some  oak  floors.  There  will  be  a 
large  open  fire  place  with  brick  or 
tile  mantel.  Tile  will  be  used  in  the 
bath  room  and  kit.hen.  Exterior  of 
the  house  will  be  covered  with  cement 
plastei  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day   Labor. 

SAN  FRANCISCO  —  Bungalow,  1% 
story  and  base,  frame,  $2,400.  Archi- 
tect. O.  E.  Evans.  i'3T6  Mission  St..  S. 
F.  Owner,  Mrs.  Brown.  The  dwelling 
has  been  designed  for  a  six-room  house 
and  will  be  erected  in  the  Crocker 
Amazon  Tract  Interior  will  be  fin- 
In  pine  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  he  a  large  open 
fire  place  with  brick  mantel  in  the  liv- 
ing room.  Bath  room  will  have  ce- 
ment plaster  wainscot.  An  automatic 
water  heater  will  he  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  shiplap  and  rustic.  Plans  are 
complete  and  figures  are  now  being 
taken. 

SAN  FRANCISCO — Residence,  1  story 
and  base,  frame,  $3,000.  Architect, 
Creighton  Wit]  ers\  Stanford  Court.  S. 
F.  Owner.  M.  F.  Caries.  The  dwelling 
will  be  erected  at  the  corner  of  Alma 
and  Schrader  streets  and  has  been  de- 
signed to  contain  seven  rooms  and 
bath.  Interior  will  be  finished  in  pine 
and  hardwoods  with  hardwood  floors 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
M-antels  will  be  of  brick  and  tile.  Tile 
will  be  used  in  t  lie  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  Installed.  Exterior  of  the 
dwelling   win  I    with    cement 

.  i  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor. 

SAN   FRAN   |  dence,  l    story 

and  base.  frame.  $2,000.  Architect, 
Owner,  William  F.  Lange,  543 
37th  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  six-room  house 
with  bath.  Interior  finish  will  be  of 
pine  with  some  redwood  Hardwood 
floors    will 

rooms.      There    wilJ     tie    an      .pen    fire 

place    in     the    living    room     witli     brick 

mantel.  will    be 

win,    cement    plaster   on   metal 

lath.      Tile     will     be    used    in    the    bath 

<■     com- 

nd    In    the    hand  e    owner 

who  will  do  the  work  by  Day   i 

SAN    FRANCISCO      Re. 
and  ba 

...   Bakewel 

before.  Plans  are  now  complete  and 
figures    are    being     '  iken,       X 

will     contain     in     ti 


eight  rooms,  baths  and  a  laundry.  In- 
terior will  he  finished  in  pine  and  hard- 
woo  !.  Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  \\  ill  be  of  brick.  Tile  will  be 
used    in    i  ooms    and     kitchen. 

Exterior    of    i!  i         n  111    be    covered 

with  cement  plaster  on  metal  lath  and 
brick    Vi 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $4,500.  Architect, 
Frederick  H.  Meyer,  Bankers'  Invest- 
ment Bldg.,  S.  F.  Owner,  Mrs.  John 
Birmingham.  The  dwelling  will  be 
erected  on  Pine  street  near  Stockton 
and  has  been  designed  to  contain  eight 
rooms  and  bath.  Interior  finish  will  be 
of  pine  and  hardwood  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  iieat  'and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  he  used  in  the  bath  roon  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
house  will  he  covered  with  rustic. 
Plans  are  complete  -and  a  contract  will 
be     awarded     shortly. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $4,500.  Architects, 
Hutchinson  Bros..  47u  13th  St..  Oakland. 
Owner,  Mrs.  Chamberlain.  The  house 
will  be  erected  on  Valle  Vista  avenue, 
and  has  been  designed  for  an  eight- 
lunin  dwelling  with  baths  and  sleeping 
porch.  Interior  will  he  finished  in  pine 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  bath  rooms  and  kitchen. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cemer.t  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
being   taken. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame, 
$8,000.  Architect.  William  H.  Ratcliff, 
Jr..  First  National  Bank  Bldg.,  Berke- 
ley. Owner.  Prof.  C  L.  Cory.  The 
dwelling  will  be  erected  on  Waring 
street  near  Dwlght  Way.  and  has  been 
designed  to  contain  ten  rooms,  baths 
ami  sleeping  porch  Interior  finish 
will  he  of  pine  and  hardwood.  Hard- 
wood  doors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  An  automatic  water 
heater  will  be  installed  Exterior  of 
the  dwelling  will  be  covered  witli  ce- 
ment plaster  on  metal  lath.  Plans  are 
■  omplete  and  figures  are  now  being 
taker.. 

SAN  LEANDRO,  ALAMEDA  CO., 
CAL. — Residence.  2  story  and  base, 
frame,  $6,000.  Architect,  Louis  M. 
Upton,  Mutual  Bank  Bldg.,  s.  1'".  Own- 
er, James  Dalziel.  This  house  will  be 
:  ,in  Hie  Foothill  Boulevard,  ami 
in    in   contain    in    the    neighborhood   of 

ii      mi ins,    ini  i  lis    a  ml    sleeping    porch. 
will     be    i,(      pine      and 

!    floors    will      be 

i      i  principal      ro .        Plans 

e  heat  and   open   Are 
\i.i  ni  els    v,  ill   be  of  brick.     Tile 
will    be    used    in    the    bath    room 

ii      Exterior  of  i  i . e  dwelling  w i 1 1 
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-uri       ire  i  •  I  aken. 

i.KI.KY.    ALAMEDA    CO.,    CAL. 

i.  .     .  I'ra   ne. 

C bated.       Lrchll  eel .   Job.  n    llml- 

il    Bank    Bldg., 
nvner,    A.    H.    Gerdts.      The 


house  will  contain  eight  rooms,  bath 
and  sleeping  porch.  Interior  finish 
will  be  of  pirn-  with  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used  in 
the  principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  and  tile.  Bath 
room  will  have  tile  wainscot.  An  auto- 
matic water  beater  will  also  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
hi. ml  lath.  Plans  are  now  being  pre- 
pared. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  -  story  and  base,  frame. 
$4,000.  Architect,  Olin  s.  Grove,  2911 
Telegraph  Ave.,  Berkeley.  Owner,  Mr. 
Knight.  The  house  will  be  erected  in 
Northbrae,  and  has  been  designed  to 
contain  eight  rooms,  hath  and  sleep- 
ing porch.  All  interior  finish  will  be 
of  pine  or  redwood.  Hardwood  floors 
will  be  u-ed  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
in  the  bath  room  and  kitchen. 
Exterior  of  the  dwelling  will  be  cov- 
•e|  with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  for  the 
work  and  bids  will  be  called  for 
shortly. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame.  $3,600.  Architect, 
none.  Owner,  George  D.  Ellis,  1929  Uliu 
Ave..  Oakland.  The  dwelling  will  be 
erected  at  the  corner  of  7th  avenue  and 
Bast  -3rd  street,  and  will  contain 
seven  rooms  and  bath.  Interior  will  he 
finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
he  of  brick  and  tile.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exte- 
rior of  the  dwelling  will  he  covered 
with  shingles.  Plans  are  complete  and 
in  the  hands  of  the  owner,  who  will  do 
the  work  by  nay  Labor.  He  is  now  in 
the  market  for  all   materials. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas.  First  National  Bank 
Bldg.,  Berkeley.  Owner,  George  P. 
Baxter.  The  dwelling  will  be  erected 
in  Claremont,  and  is  designed  to  con- 
tain eight  rooms,  bath  and  sleeping 
Interior  finish  will  he  of  pine 
with  some  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal roo  ns.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Bath  rooms  will 
be  wainscoted  with  tile.  An  automatic 
water  heater  will  lie  installed.  Exte- 
rior of  the  house  will  lie  covered  with 
•  '  en  lit  plaster  on  metal  lath.  Plans 
are  now    being   prepared. 

STOCKTON,  SAX  JOAQUIN  CO.,  CAL. 

i.i    Idences,    ! instruction.      Cost 

not   stated.      Architect,   none.     The   fol- 
lowing  Day   Labor  jobs  are  repoi 
about    tn   be   started    in    Stockton:      Tom 
Dickey,    Stockton.     1     story    frame,    $2,- 

:     X.    \\".  tlin-        13  I    Bast   Main  street. 

remodel  brick  building,  $2,000;  E.  J. 
Mattes,, a,     11  in     East    Market    street,    3 

il  1 1    .     $n. ;E.     A.     Bat>- 

nek.    Si  OCkton,     1        tnry,    frame    I  0 

a  n,i  George  WoW  Bros.,   130  EJasi 
Main,    remodel    brink    building,    $4,430. 
SACRAMENTO,      CAL.   —   Resid    nci 

I   l   I nil-  I   I    Hi    t  lull.  COSt        HOI 

Architects,    mine.     The    following    Daj 

I      ilm,       ml,:-     ;i  in      i  nn.nl.    ,1       i  :■     .1  limit      tO     be 

ii     S  ni  a  limn!.,;        W.     E.     I  larby, 
319  Pine   street,   frame  dwelling,   $2,000; 
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L.  Summerfleld,  1920  L  street,  frame 
dwelling,  $2,500;  C.  T.  Chimson,  310 
19th  street,  frame  dwelling,  $2,400,  and 
If.  Y.  Stewart,  121  F  street,  frame 
dwelling,    $2,500, 

SAX  FRANCISCO— Residence,  2  story 
•and  base,  frame,  $14,000.  Architect, 
Thompson,  24  to  L6th  St.,  S.  F.  Owner, 
Eouis  Glass,  Shreve  Bids.  The  dwell- 
ing will  be  erected  at  Baker's  Beach, 
ami  has  teen  designed  to  contain 
twelve  rooms,  sleeping  porch  and 
baths.  Interior  w/ill  be  finished  in 
pine  and  hardwood.  Hardwood  floors 
will  be  used  throughout.  There  will 
be  a  central  heating  system,  probably 
hot  water,  and  open  Are  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
rooms  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  be  installed 
and  per.l-.aps  a  vacuum  cleaning  sys- 
tem. Exterior  of  the  dwelling-  will  be 
covered  with  cement  plaster.  Plans 
are   complete. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $2,500.  Architect, 
none.  Owner,  Sa.nuel  I.  TJepew,  740 
Broadway.  S.  F.  The  house  will  be 
erected  on  35th  avenue  near  Fulton, 
and  l.as  been  designed  for  a  six-room 
dwelling.  Interior  finish  will  .be  of 
pine  throughout.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  a  large  open  fire  place  in  the  living 
room  with  brick  mantel.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  bouse  will  be  covered 
with  shiplap  and  rustic.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
He  is  now  \n  the  market  for  all  ma- 
terials. 

OAKLAXt),  CAB. — Residence,  2  story 
and  base,  frame.  $15,000.  Architects, 
Cunningham  &  Politeo.  First  National 
Bank  Bldg..  S.  F.  Owner,  Edward 
Beck.  The  dwelling  will  be  erected  on 
Lee  street  east  of  Monticetio,  and  lias 
been  designed  to  contain  twelve  rooms, 
bath,  laundry  and  sleeping  porches. 
Interior  finish  will  lie  of  pine  and 
hardwoods.  Hardwood  doors  will  be 
used  throughout.  Plans  provide  for  a 
central  heating  system,  probably  hot 
water,  and  open  tire  places.  Ml  ntels 
-/ill  be  of  brick  and  tile.  All  bath 
:oom.s  will  lie  finished  in  tile.  An 
automatic  water  beater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   will   be   taken  at   once. 

SACRAMENTO.  CAB. — Residences.  1 
story  and  base,  frame,  Cost  not  stated. 
Architects,  none.  The  following  Day 
Wink  jobs  are  reported,  in  addition  to 
those  previously  noted,  as  about  to  be 
started  at  Sacramento:  O.  Valine,  1215 
1)  street.  1  story  frame  cottage.  $1,400. 
and    I',    n.    Moore,    2 1    35th    street,    1 

'■  ;i  mi'   cottage,    $1,600 

OAPISTRANO,  ORANG  E  C ).,  PA  L— 
ice,  -  in:  and  base,  reinforced 
concrete,  $35,000,  Architects,  Walker 
&-  Vawter,  Hibernian  Bldg..  L.  A. 
Owner.  Grace  Dolph.  The  building 
will    i.e    of    fireproof   construction,   and 

will  contain  a  tlUSli library,  liv- 
ing   rooms,    dining     n    and    kitchen 

department  mi  the  first  Boor  and  live 
led  rooms  and  live  baths  on  the  second 
floor.  There  will  be  i  central  beating 
system,  vacuum  cleaning  plant  and 
hoi  water  supply.  Interior  will  be 
Finished  In  pi  "■  a  n  I  hardwood! 
terlor  ot  the  dwelling  will  be 
With  cement  plaster.  Plans  are  now 
being    prepared. 


-SCHOOLS- 


MYKTl.F    PiilNT.      ORE.— School,      1 

story  and  base,  frame  and  concrete, 
$15,000       Architect,    Newton    C.    Gauntt, 

r  of  Commerce  Bldg..  Portland. 
Owners,  Myrtle  Point  .School  District, 
Coo  County.  TOie  building  will  con- 
tain four  class  rooms.  Interior  will  be 
'in!  c,l  in  pine  with  maple  floors.  A 
steam  beating  system  will  he  installed. 
Exterior  of  the  building  will  be  faced 
with  of  nent  plaster.  Plans  will  be 
completed  within  a  week  and  forward- 
ed to  S.  D.  Bulford,  Clerk  of  School 
District   No.   41.    Ccus   County. 

■■•RESNo,  FRESNO  CO..  CAL.  — 
Schools,  brick  construction.  Cost  not 
Stated,  Architects  not  selected.  Own- 
er.-. City  off  Fresno.  Bonds  to  the 
amount  of  $400,000  will  shortly  be 
voted  on  to  provide  new  school  build- 
ings for  the  city.  The  present  Haw- 
thorne School  will  toe  replaced  with  a 
new  brick  building,  and  a  number  of 
other  sclhool  'buildings  will  he  erected 
if   the    bonds   carry. 

ITANFORD.  KINGS  CO.,  CAL.  — 
School,  1  story  and  base,  brick,  $11,000. 
Architect  J.  Carl  Thayer.  Forsyth 
•Bldg.,  Fresno.  Owners,  Hanford  School 
District  The  building  has  been  men- 
tioned here  ibefore  when  the  architect 
was  first  commissioned  to  prepare 
plans.  There  will  he  four  class  rooms. 
Interior  finish  will  Ibe  of  pine  through- 
out. Stoves  will  toe  used  for  heating. 
Exterior  will  he  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures will  be  opened  iby  the  Board  of 
School  Trustees  on  July  7th.  Plans  can 
be  had  from  the  architect  or  the  Clerk 
of    ttoe  School    Board. 

PORTLAND,  ORE.  —  College  Ibulld- 
ings.  3  story  and  1  story,  brick  con- 
struction, $55,000  and  $60,000  respec- 
tively. Architects,  Bennes  &  Hendricks, 
Henry  Bldg.,  Portland.  Owners,  Ore- 
gon Agricultural  College.  This  work 
■  ■n  mentioned  in  a  recent  issue. 
The  taree-story  structure  w*ill  be  de- 
signed for  a  domestic  science  building 
and  will  contain  a  cafe,  kitchen,  din- 
'  ens  and  serving  department  on 
■st  lloor  and  laboratories  on  the 
upper  two  floors.  The  gymnasium 
only  one  wing  of  which  will  be  erected 
at  this  time,  will  cover  an  area  of  90x 
150  feet.  There  will  be  a  swimming 
tank  50x1011  feet,  hand  ball  courts,  run- 
ning track  and  gallery.  Plans  for  these 
buildings  are  complete  and  figures  arc 
being  taken. 

Contracts  Awarded. 

STANW'OOIl.    WA:     1. — School 

and  i  asc,  brick,  $21. n5ii.  Arohitei  t, 
none.  Owners,  Stanwood  School  Dis- 
trict. Contractor,  T.  N  Morgan.  Ever- 
ett.    Contract  price,   $21,350. 

SAN  FRANCISCO— School,  2  story 
and  base,  brick  and  concrete.  $72,351. 
Arch  iici      <'ii        I  "-pa  rtinent    of    Archl- 

tei  t"i  e,    Ten i  ai  s      CM  y      Hall.   S.    F. 

Owners,  City  and  County  of  San  Pi  in- 
cisco.  Contractors,  Oarnahan  i-  Mul- 
ford,  S.  F.  Contract  price.  $72,35  1. 
Note:     T:iis  contract  is  for  the 

ib.n    of    the    Columbus    School. 

SAN     FRANCISCO— School,       2       story 
and   base,   brick  and  steel,  $82,424.     Ar- 
i  leparl  ment    of    An   iltec- 
i  ure,  T I  y  Hall,  s.  F.     Own- 

ers, ('it  j  ,i  nd  '  'mint  i  Of  San  Fr  tnClSCO. 
i  mil  ractoi  .  i':i  iiiiIniii  &  Mulford,  S. 
i  ■      i  mm!  racl    pi  Ice,  $82,42  I.     Note;  This 

I  Is  for  the  general  construc- 
tion  of   the  Glenn-  Park   School. 


NORTH  BEND,  ORE.— School,  2 
story  and  base,  brick,  OoBt  not  stated. 
Architect's  name  not  given.  Owners. 
Ninth  Bend  School  District.  Ci 
tor.  E.  B.  Fish.  North  Bend,  general 
construction,  $10. son.  This  COI 
does   not  include  plumbing  and  heating. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


BAKER  CITY.  ORE.  —  Municipal 
light  and  power  plant,  $25. nun.  Engi- 
neers. 'Standard  &  Richardson,  Henry 
(Bldg.,  Portland.  Owners,  Baker  City. 
The  equipment  will  consist  of  a  100 
K.  W.  generator.  150  H.  P.  engine  and 
a  distributing  system,  together  with 
the  necessary  equipment  to  complete  a 
general  system,  such  as  transformers, 
etc.  Plans  will  be  ready  for  figures 
within  the  next  week  or  ten  days. 
CON    AWARD  k 

PORTLAND.  ORE. — Power  house,  1 
story,  reinforced  concrete  construction, 
$20,000.  Architect,  none.  Owners, 
Good  Salmaritan  Hospital.  Contractor. 
Al.  Bingham,  Portland.  Contract  price, 
$20,000. 


STORES  &  OFFICE  BUILDINGS 


SAN  FRANCISCO— Stores,  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect. L.  Mast  ropasipia.  580  Wash- 
ington St..  6.  F.  Owner,  Giovanni 
Cuneo.  The  building  will  be  erected 
on  Sansome  street  south  of  Pacific,  and 
will  have  a  frontage  of  40  feet  and  a 
depth  of  90  feet.  There  will  be  two 
stores.  Interior  finish  will  be  of  pine 
throughout.  Plans  provide  for  plate 
glass  dis.play  windows  in  patent  store 
fronts.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  and 
pressed  lb  rick.  Plans  are  complete  and 
figures   are   being   taken. 

OAKLAND.  CAL. — Offices.  1  story, 
frame.  $3,000.  Architect  Frederick  So- 
derberg  Union  Savings  Bank  Bldg., 
Oakland.  Owners.  Howard  Co.  The 
building  will  Ibe  erected  at  the  corner 
of  First  and  Market  streets,  and  has 
been  designed  to  contain  the  offices  of 
the  Howard  Company.  Interior  will 
he  finished  in  pine  with  some  hard- 
woods. The  exterior  of  the  building 
will  lie  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being  taken. 

PORTLAND,  ORE. — Stores  and  the- 
atre. 2  story  and  base,  brick.  $23,000. 
Architect  none.  Owner.  ( "'.  M.  Barnes. 
Portland.  The  building  will  be  erected 
on  20th  street  at  the  corner  of  Haw- 
thorne, -and  will  cover  an  area  Df  95x 
119  feet.  One  section  of  the  building 
will  be  but  one  story  high  and  this  will 
contain  the  theatre.  The  rest  of  the 
(building    will    be    two    stories    high    with 

Stores     on     the     tirsii      II •     and     offices 

above.  Interior  will  be  finished  In 
pine  throughout.  A  cement  door  will 
le  used  in  the  theatre.  Exterior  will 
I  e  faced  with  cement  plaster  and 
pressed  brick.  Plans  are  complete  and 
the  work  will  be  done  by  bn  Labor 
under  the  direction  of  A.  0.  Walters, 
12    Bast   70th 

FRESXo.  FBB'SNo  CO.,  CM..— De- 
partment  stm 

A  construction,  $l60,ooo.  Architect.  C. 
A.  Meussdorffer.  Hum/bold  I  Bank  Bldg., 
S.  F.  owners.  I-:.  Gottschalk  &  Co. 
Plans     for     this     buildin 

re,  have  been 

out  for  figures.  Bids  are  now-  being 
tabulated    in    the    offices    of    the    arohl- 
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tect.  About  126  bids  for  the  general 
construction  and  on  the  segregated 
parts  of  the  work  were  received.  Fur- 
ther mention  of  the  awards  will  be 
made   here    next    week. 

SANTA  BARBARA.  SANTA  BAR- 
BARA i'ii..  CAL. — Stores  and  offices,  4 
story  and  base.  reinforced  concrete. 
Cost  not  stated.  Architect,  J.  Corbley 
Poole.  Santa  iBanbara.  Engineers,  May- 
herry  &  Parker.  Pacific  Electric  Bldg., 
L  A.  Owner.  John  S.  Hawley.  The 
'building  will  cover  an  area  of  100x230 
feet.  The  first  floor  has  been  arranged 
for  ten  stores  and  upper  floors  for  a 
total  of  102  offices.  Plans  provide  for 
steam  heat,  two  elevators,  metal  win- 
dow sash  and  frames  and  considerable 
marble  and  tile.  Construction  will  be 
practically  fireproof.  Exterior  of  the 
(building  will  be  faced  with  cement 
plaster.  Plans  have  been  completed 
and  the  work  will  be  done  by  Day 
Labor.      Excavation    is   now   complete. 

RIVERSIDE.  RIVERSIDE  CO.,  CAL. 
Stores  and  offices,  2  story  and  ibase,  re- 
inforced concrete.  Cost  not  stated. 
Architects,  Kysor  &  Biggar,  Wright 
and  Callender  Bldg.,  L.  A.  Owners, 
Riverside  Abstract  Co.  The  building 
will  be  erected  on  a  corner  lot  and  will 
cover  an  area  of  40x140  feet.  The  en- 
tire huilding  will  he  devoted  to  the 
use  of  the  owners.  Interior  finish  will 
be  of  pine  and  hardwoods.  There  will 
be  a  central  heating  system.  Marble, 
i lie  and  ornamental  iron  and  plaster 
will  (he  used  extensively.  Exterior  o!f 
the  huilding  will  be  faced  with  either 
Imitation  stone  or  Utah  stone.  Plans 
are  complete  and  figures  are  being 
taken. 

Contracts  Awarded. 

SAX  FRANCISCO-^Stores  and  lofts, 
5  story  and  base,  reinforced  concrete, 
$29.iiiiii.  Architect,  Charles  J.  Rous- 
seau, Phelan  Bldg.,  S.  F.  Owners. 
Branch!  Poultry  Co.  Contractor,  F. 
Rolundi.  ."."0  New  Montgomery  St.,  S. 
F.       Contract    price,     $29,000. 

LOS  ANGELES.  CAL— Stores  and 
lofts.  2  story  and  base.  Class  C  con- 
struction. f40,000,  Architect,  Frederick 
Noonan,  Wright  and  Callender  Bldg.,  L. 
A.  Owner,  Frank  H.  Shafer.  Contrac- 
tors, Eos  Angeles  Planing  Mill  Co..  1812 
Industrial  St..  L.  A.,  general  construc- 
tion  only.     Contract   price,   $40,000. 

WH-XATiCHEE.     WASH. — Stores      and 

offices,   2  story  and  base,   brick,   (20, ). 

Architect,  C.  Ferris  White  S|.nk:,ne. 
Owner.  Paul  Wiegand.  Contractor,  C. 
E.  Young.  Haight  iBldg.,  Seattle.  Con- 
tract   price,    I 

THEATRES. 
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VICTORIA.  B.  <£.— Theatre,  '■'•  story 
and  tiase.  reinforced  concrete,  $12.".,ihiii. 
Architect.     Jesse     M.     Warren.     Victoria. 

owner.    Alex.    Pantages,    Seattle,      This 

huilding  )i«»  been  mentioned  here  be- 
fore when  plans  were  first 
The  structure  will  erected  on  Govern- 
ment street,  and  will  contain  a  main 
auditorium  with  a  seating  i>  i>  of 
l.c.00  people.  Besides  the  main  audi- 
torium there  will  be  u  large  balcony. 
construction  will  he  fireproof  through- 
out. Plans  provide  for  a  modern  sys- 
tem of  heating  and  ventilation.  Inte- 
rior win  »>e  finished  in  ornamental 
platter.     Plan  pleta  and   work 

vis  been    star  ted    by 
1 1;>  v   Labor. 

Contraets   \  warded. 
SEATTLE,    WASH      Theatre, 
and  base,  brio*  ana  i  teel,  tir.o.ooo.  Ar- 
chitect,     none.      Owners      Metropolitan 


Building  Co.  Contractors,  Grant  Smitfh 
&  CO.,  Henry  Bldg.,  Seattle.  Contract 
price,   $1150,000. 

» — 

SEALED  PROPOSALS. 


IMIOI'OSALS    FOR    DREDGING. 

DREDGING — Sealed  proposals,  In- 
dorsed "Proposals  for  Dredging,"  will 
he  received  at  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
until  11  o'clock  n.  in.,  July  28,  11)13,  and 
then  and  there  publicly  opened'  for 
dredging  channel  and  basin  in  Mare 
Island  Strait  and  removing  rocks  at 
Vallejo,  Oal  Plans  and  specifications 
can  be  obtained  on  'application  to  the 
bureau  or  to  the  commandant  of  the 
navy  yard,  Marc  Island,  Cal.  H.  R. 
STANFORD,    chief  of   bureau. 


PROPOSALS    FOR    AIR    COMPRESSOR. 

AIR  COMPRESSOR — Sealed  propo- 
sals indorsed  "Proposals  for  Air  Com- 
pressor" will  be  received  at  the  bureau 
of  yards  and  docks,  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  ". 
in.  Julv  1-'.  1SM3.  and  then  and  there 
publicly  opened,  for  furnishing  and  in- 
stalling one  air  compressor  having  at 
least  5,300  cubic  feet  of  free  air  per 
minute  displacement,  complete,  with 
accessories,  at  the  navy  yard,  Puget 
Sound,  Wash.  Estimated  cost,  $35,00'0. 
Plans  and  specifications  can  be  ob- 
tained on  application  to  the  bureau  or 
to  the  commandant  of  the  navy  yard 
named.  H.  R.  STANFORD,  chief  of 
'bureau. 

• 

PROPOSALS    FOR    ELEVATOR    WORK. 

II  '1ST  AND  LIFT — Treasury  De- 
partment. Office  of  the  Supervising  Ar- 
chitect. Washington,  D.  C. — Sealed  pro- 
posals will  he  received  at  this  office 
until  3  o'clock  p.  oi.  on  the  17th  day  of 
.Inlv,  1013,  and  then  opened-,  for  a  new 
hoiStwav.  an  electric  freight  lift.  etc.. 
in  the  United  States  post  office  and 
court  house.  Fresno.  Oal.,  in  accord- 
ance with  the  drawing  and  specifica- 
tion copies  of  which  may  be  had  at 
tli  is  office,  at  the  discretion  of  the  su- 
pervising architect.  O.  WE'NDERi  >T  1 1 
supervising    architect. 

PROPOSALS    FOR    BOILERS. 

BOILERS  —  Treasury  Department, 
Office  of  the  Supervising  Architect. 
Washington.  D.  C—  Sealed  proposals 
will  he  received  at  this  office  until  3 
o'clock  i>.  in.  on  July  21,  1913.  and  then 
opened  for  new  heating  hnilers,  etc.. 
at  the  United  States  post  office.  Port 
Townsend.  Wash.,  in  accordance  with 
the  specification,  copies  of  which  may 
.be  obtained  at  thin  office,  at  the  dis- 
cretion of  the  supervising  architect, 
ii  WENIiEROTH,  supervising  archi- 
tect 


NOTICE   TO   CONTRACTORS. 


The  right  is  reserved  to  reject  any 
iiiul  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the  work 
may  be  obtained  from  the  Director  ol 
Works,    at   Room   207   Service  Building, 

Fill re      and    Chestnut      Streets,      San 

Francisco,  iby  depositing  $5.00,  which 
will  be  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

By  order  of  the  Buildings  and 
i  Irounds   Committee. 

WILLIAM   H.   CROCKER. 

Chairman.       (*) 


SEALED  PROPOSALS  will  he  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
415  in  the  Exposition  Building.  Pine 
and  Battery  Streets,  San  Francisco, 
California  at  lls80  A.  M.,  Thursday, 
July  mill,  1918,  for  Concrete  Founda- 
tion I'lerH  nnil  Timber  IJraln  In  Con- 
nection with  RcHettlnc  Qunrter- 
mnater'a  stor.-s  Nos.  1.  2,  3.  and  4  In  ac- 
dance  with  plans  and  specifications  on 
file  In  the  office  of  the  Director  of 
Works.  .    , 

Bach  proposal  must  be  accompanied 
l,i  .,  certified  check  pavable  to  the 
order  ,,f  the  I'aiiaina-I'ai-ific  Interna- 
tional Exposition  Company  in  the 
.,,,,,  of  ten  (ioi  per  cent  of  the 
■imoiint  bid  or  the  same  will  not  be 
,,-,1  When    the    award    of    ran- 

tracl     Is    mode    all    checks    will       be    re- 
i,,  the  respective  bidders,  except 

,l-:,|  pi,., |  with  the  accented  proposal  iir 
1,1,1  which  check  will  be  returned  uoon 
rhe -successful  bidder  sle-nlne  the  con- 
i,  ,,i  ,i,,l  filine-  the  reouired  bond.  A 
bom!  In  the  sum  of  fifty  (501  per  p.enl 
,,r  the  ,  iiiit.-aci  price  will  be  ri -.en"  -I 
jo,  i  ,-  fa  it  iii  ol  performance  of  i  he 
,.,,,, trad  the  sureties  thereon  must  be 
-alMVi.-lorc  to  the  Buildings  and 
,;,-,,,,,,, i  Commltti  '■  of  the  Panama 
Pacini     international    Exposition    Com- 

resslvc  payments  will   be   made 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
4ir.  in  the  Exposition  Building.  I'ine 
and  Battery  Streets,  San  Francisco. 
California,  at  11:30  A.  M.,  Thursday, 
July  nitii,  1913,  for  Constructing  a 
Roadway  and  Excavation  and  Grading 
In  connection  with  RexettiuK  Qunrter- 
nuuvter>a  stores  Non.  l,  2,  3  uud  4  iii  ac- 
cordance with  plans  and  specifications 
on  file  in  the  office  of  the  Director  of 
Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  Hie  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  fi 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract:  the  sureties  thereon  must  be 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany, 

Progressive  payments  will   be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  spec i lie;-, tions  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  207  Service  Build*  — 
Fillmore  and  Chestnut  Streets,  San 
Francisco,  'by  depositing  $5.00.  which 
will  be  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

\\  [LLIAM   H.   CROCKER. 

Chairman.       (*) 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
-II.",  in  the  Exposition  Building.  Pine 
and  Battery  Streets.  San  Francisco. 
California,  at  11:30  A.  M„  Thursday, 
July  loth.  1918,  fur  Removing  und  Re- 
Nctting  Quartermaster's  stores  Nom.  1, 
2,  3  nnil  4  in  accordance  with  plans  and 
specifications  on  lile  in  the  office  of  the 
Director   of   Works. 

Each    proposal   must   be  accompanied 

by  a  certified  check  payable  to  the 
order  of  the  l'a  iiama-l'aciiic  Interna- 
tional Exposition  Company  in  the 
sum  Of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  clucks  will  be  re- 
nin,,■  i  to  the  respect  l\  e  bidders,  except 

that    filed    with    the  accepted    prop.,     il    or 

bill,   wli  Ich  check   will  be  i  el  in  tied   u 

in,-    :-  in  a  <■::, i  ol    bidder   signing   the   con- 

ira.-i  and   flling  the  required  I I.        * 

bond  in  Hi'  :  urn  of  Bfty  (50)  per  cent 
.,r  ii, e  contract  price  will  he  require  - 
fur    the    faithful      performance   of      the 

-  mil  i  .,-   I  ,     I  he     Mircl    i'i:     Miri  8011     innsl     ho 

satisfactory      to      the      Buildings      ami 

Grounds     Committee   of    the     Pan: i 

Pacific    iiiicrna  1 1, ma  I     Exposition    Com- 
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The    right    is    reserved    to    reject    any 
and  all   !>ids  and  to  waive  technical  de- 
fects  If   in    the    interest    of    the    E 
tion  Company. 

Flans  Cor  the  work 

obtained    from    the 
Works,    at    Room    207    .Service    Building, 
Fillmore      and      Chestnut      Strei 

depositing    | 
trill  he  refunded  upon  the  return  of  i    e 
pians  and   specifications   in   good   condi- 
tion. 

By     order     of     the     Building: 
Grounds    Committee. 

WILLIAM    If.    CRC  CKER, 

Chairman.    I'i 


Mil  II  i;    TO    CONTRACTORS. 


.NOTICE    TO    C'O.VTHACTOIt*. 


SEALED    ITi  '!■    SALS    will      i 
cd  by   the  Buildings  and  Ground;    com- 
mittee    of   the 
national    Exposition    Comi 
415    in     the     Exposition     Building,    Pine 
SI  i  eel  s,     S     i 
ii  al    1 1  :.-:<>   I.  M.  Thursday,  July 
:!.    1913,    for    IJrnlnnge    System    for    Drill 
(■round    and    Knee    Track    in    acco 
with    plans  and  speciflcatio 
the  office  of  the  Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable!  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Fxposition  Company  in  the 
sum  of  ten  (10)1  per  cent  of  the 
amount  hid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  cJ  ecks  wil 
turned  to  the  respective  bidders, 
that  filed  with  the  accepted  propo  al  or 
ich  check  will  he  returned  upon 
I  bidder  signing  ti  e  con- 
trad  and  filing  the  requin  1  ond.  A 
bond  in  the  sum  of  fiftv  (50)  per  cent 
of  the  contract  price  will  he  required 
for  the  faithful  performance 
contract:  the  sureties  thereon  m 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive  payments  w 

T  e  right  is  reserved  to  reject  anv 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  ond  specifications  for  the  work 
mav  he  obtained  from  the  Dire 
Works,  at  Room  207  Service  Building, 
EPlmore  and  Ch'estnnt  Streets.  Pan 
Francisco  bv  depositing:  So. 00.  which 
will  1  e  refunded  tir.on  the  return  of  t'<e 
'ions  in  poo  1  condi- 
tion. 

Bv  orde-  of  the  Buildings  and 
Grounds  Committee 

WILLIAM   IT    c-t. 

Chairman.     (•' 


SEALED  P  ill  he  reoelv- 

Inter- 

a.1    Room 

415    in    the    Exposition    Building,    Pine 

California,  at  1 1  :::ti  \.  M.  Thursday,  July 
8,  1913,  lor  Laying  and  Installing  ti 
Rock  Surface  for  the  Drill  «. round  ami 
Unci-  Track  In  accordance  with  the 
on  file  in  Lite 
office  of  of  Works. 

proposal    in  imparled 

to  the 
cider    of    the    Panama-Pacific    Interna- 
.ii       the 
sum      of    ten      (10)      per   cent      of 
amount  e    same    will  not    he 

i    the   award    of   con- 
tract will    he   re- 
Idders,  except 
0 
eck  will  he  return, 
the   successful    bidder   signing   the   con- 
i.  1    filing  the   required  bond.       A 
bond  in   the  sum    of  fifty    (50)    pi 
of   the   contract    price   will   be   required 
for     the   faithful     performance     of   the 
contract:    the   sureties    thereon    must    be 
to     the       Buildings       and 
Grounds     Committee     of   the      Panama- 
Pacific    International    Exposition    Com- 
pany. 

Progressive  pavments  will    be    made. 
Ight    Is    reserved    to    reject    any 
and  all  bids  and  to  waive  technical  de- 
fects  if   in    the   interest   of   the   Exposi- 
tion Company. 

Plans  and   specifications  for  the  work 
may    he    obtained    from    the    Director    of 
at    Room    207    Service    Building, 
Fillmore    and      Chestnut 

depositing  $3.00.  which 
will  be  refunded  unon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

By      order      of      the      Buildings      and 
Grounds  Committee. 

WILLIAM   H.    CROCKER. 

Chairman.     (*> 


NOTICE  TO   CONTRACTOR. 
TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect.   Washington. 
June    9.    1913. — Sealed    proposals 
will    i  c    received    at   this   office   until   3 
o'clock  P.  H,  on  July  21.  1!H3.  and   then 
opened,  for  new  heating  boilers,  etc..  at 
- 1  ■!  tes  postoffice.  Port  Town- 
send.     Wash.,     in    accordance    with     the 
-    of   w1  ich    ■ 
i   t   at   this  office    at  the  discretion 
I       O     WFV- 
ing    Architect.         (*  ) 


desiring  nm 
I,   Senllle.   etc 


Hotels,    etc. 


from  rcrtnln  localities  like  San  Franclurn,  I.on  Angeles, 
will  find  nil  sneli  Hems,  commencing  on  this  pane,  al 
to  location.  These  name  Hems  are  repeated  In  the 
s    department,    under   distinct   headings,   such    ns    Banks. 


SAN  FRANCISCO 


RESIDENCES— 3,   l  <A    sto 

man    &     Bros.     7 12     M  irki  I     SI  .    S.     F. 
These     dwellings     will     '-. 

street. 

has    been    designed    for    a 

im     dwelling     with     bath.       Inte- 

'ior    finish    will    ie    of   pine    throughout. 

Hardwood    floors    will    be    used    in    the 

living    and    dining    rooms.      Large    open 

fire  places   with   brick    and    tile    mantels 

will    be   used    In    the   living   rooms.      Tile 

will   be   used   In   the   bat    -   and  kitchens. 

irs    will    be   cot  ei  e  I    with    rustic 

Iplap.       Plan-  •  te    and 

ho    Will 

do   the 

RESIDENCE  and      hasp, 

i\    Nel   on, 
i  S.    I".      The   dwelling    will 

■ 
Clement,    and    has    been    designed     to 


ith.      Interior 
nine    and     redwood 
with    son  is.      There  will    he   a 

large  opi  with   brick  or  tile 

mantel.     Tile    will   be   used   in   the  bath 
Exterior     of     the 
•  red       with       cement 
t  e  com- 
plete   and    the    work    will    he    done    by 

and    base. 

- 

2378    Mission 
F.      Owner,    Mrs.    Brown.      The    dwell- 
a    six-room 

:   in  the  Crock- 
er   Amazon      Tract.       Interior      will    he 
in    pine    with    some   el  n    panels. 
ors    will    he    used    in    the 
living    room,    dining    room    and    recep- 
ge   open 
.ith     hrick     mantel     in     the 
living   room. 

ment    i  Vn    automatic 

Exte- 
!  welling     will     he     CI 
■     and     rustic.       Plans    are 


complete    and     figures    are    now    being 
taken. 

RESIDENCE   —    1     story      and    base. 
ti     in..    $3,001).      San    Francisco.      Archi- 
Creighton       Withers.       Stanford 
S.    F.     Owner.  M.   F.  Caries.     The 
g    will   be   erected  at  the  corner 
of   Alma   and   Schrader   streets,  and    has 
been    designed    to    contain    seven    rooms 
and    hath.      Interior   will    be    finished    in 
pine    and    hardwoods     with       hardwood 
floors    in    the    principal    rooms.      There 
will    he    furnace    heat      and      open    fire 
places.      Mantels   will    he    of   brick   and 
tile.      Tile    will    be    used    in    the      hath 
Lnd   kitchen.   An   automatic   water 
heater    will    be    installed.      Exterior    of 
■  lling    will    he  covered   with    ce- 
ment  plaster  on   metal   lath.      Plans  are 
ate    and    the    work    will    be    done 
by    Day   Labor. 

RESIDENCE  —   1      story'     and      base, 
frame.    $2,000.      San    Francisco.      Archi- 
tect,   none.      Owner,    William    F.    L-angc, 
513    37th    avenue.    S.    F.      The    dwelling 
n      ilesigned      for      a      six-room 
with    hath.      Interior    finish    will 
he   of   pine   with   some   redwood.      Hard- 
wood    doors   will    be    used    in    the   prin- 
cipal   rooms.      There    will    be    an    open 
fire    place    in    the       living      room    with 
brick     mantel.       Exterior    of    the    house 
will   he  covered  with   cement  plaster  on 
metal    lath.      Tile    will    be    used    in    the 
hath     room     and     kitchen.       Plans     are 
te  and   in  the  hands  of  the  own- 

0  will  do  the  wlork  by  Day 
Labor. 

MICXCE  —  2  story  and  base, 
frame.       Cost    not     stated.       San    Fr.in- 

Archltects,  Bakewell  &  Brown, 
251  Kearny  St..  S.  F.  Owner,  Linda  C. 
Avenali.  This  dwelling  has  been  men- 
tioned here  before.  Plans  are  now 
complete  and  figures  are  being  taken. 
The    house    will    contain    in    the    neigh- 

1  of  eight  rooms,  baths  and 
laundry.  Interior  will  be  finished  in 
pine  and  hardwood.  Hardwood  floors 
will  he  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
Tile  will  he  used  in  the  bath  rooms 
and  kitchen.  Exterior  of  the  house 
will  he  covered  with  cement  plaster 
on    metal    1-ith    and   brick   veneer. 

RESIDENCE  —  2     story     and     base, 
frame.    $1,500.      San    Francisco.      Archi- 
rederlck    H.      Meyer.      Bankers' 
Investment     Bfldg.,     S.     F.       Owner.    Mrs. 
Birmingham.      The    dwelling    will 
be    erected    on    Pine    street    near    Stock- 
ton,   and    has   been    designed    to   contain 
i    .    i    ith.      Interior    finish 
will     he    of    pine    and    hardwood       with 
in       the       principal 
There     will     be     furnace     heat 
and    open    fire    places.      Mantels    will    he 
k.      Tile  will   he  used   in  the  bath 
nd    kitchen.    An    automatic  water 
heater    will    be    installed.      Exterior    of 
the    house    will    be  covered    with    rustic. 
ne  complete  and  a   contract   will 
rded    si  ortly. 
APARTMENT     HOUSE — 3     story     and 
ii  tie.    $33,000.       San       Francisco. 
Architect.     Miss    Sutro.     24nn    Van    Ness 
-•     F.      Owner,    Mrs.    Clara    Sutro. 
The  building  will 
on     Pine       street       between 
and    Leavenworth,   and   covers   a 
.      ii  e a.      Apartments   will    he 
suites    of    two    and    three 
nd    wall    beds.      In- 
v.ill    be    of    pine    and    elm. 
,,.1    floors    will    he    used    in    the 
Dim.      There    will    be 

elevator    and    vac- 
uum   cleaning      system.      Bath      rooms 


so 
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will  have  cement  floors.  Exterior  of 
the  building-  will  he  covered  with  ce- 
ment plaster  and  brick  veneer.  Plans 
are    now    being   prepared. 

APARTMENT  BOUSE} —  3  story  and 
base,     frame.     $25."  mcisco. 

Architect,  none.  Owner.  Louis  Lee,  G 
Le  Roy  Place.  S.  F.  The  building  will 
be  erected  on  Pine  street  between 
Jones  and  Leavenworth  streets.  Inte- 
rior will  be  arranged  fur  two  and 
three  room  apart  nents.  There  will 
be  steam  heat  and  an  automatic  ele- 
vator. All  suites  will  have  private 
bath  room  and  wall  beds.  Interior 
finish  will  be  of  pine  and  eim  panels. 
Some  hardwood  floors  will  be  used. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Exterior  of 
the  building-  will  be  covered  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared and  when  complete  the  work 
will    lie   done  by   Pay   Labor. 

APARTMENT  HOUSE— 3  Story  and 
lose,  frame.  (25,000.  San  Francisco. 
Architect.  W.  G.  Hind,  4G  Kearny  St., 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  on  the  south 
side  of  Clay  street  between  Jones  and 
Leavenworth,  and  has  been  designed 
to  contain  six  three  room  apartments 
and  six  five-room  suites.  Interior  will 
be  finished  in  pine  and  hardwoods.  A 
large  entrance  lobby,  finished  in  the 
style  of  Louis  XV.  will  be  one  of  the 
features  of  the  building.  There  will 
be  a  central  heating  system,  vacuum 
cleaning  plant  and  hot  water  supply. 
Hardwood  floors  will  be  used.  All 
apartments  will  have  private  bath  and 
will  be  equipped  with  wall  beds.  Mar- 
ble and  tile  will  he  used  in  the  vesti- 
bule. Exterior  of  the  building  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  segregated  figures 
are   being    taken. 

APARTMENT     HOUSE— 3    story    and 

Frame,    $15,000.      San      Francisco. 

tect,     O.     E.     Evans.     23<61     Mission 

St..     S.     F.      Owner's     name      wit'htield. 

The    building    will    lie    erected    on     8th 

avenue  I   lenient     and      ' 

streets.       There    will    be    a     number    of 

three-room    apartments.       Interior    will 

ished    in     pine     with     so  ne    hard- 

wood   floors.      Plans   provide   for  a  cen- 

in        All     suites    will 

have   pi  a  n  i   wa  II   beds.     Ex- 

■  ■(   the   i  ullding    will    be   <"<  ered 

with    brick    veneer     tnd    i  emenl    plaster 

on    metal    lath.       Plans    are    now    being 

prepared. 

APARTMENT     HOI  ory    and 

(50.000.     San 

Frand  Her         '    Smith, 

Humboldt    Bank    Bldg.,    S.    F.      Owner's 

withheld.      T.i  will    be 

erected    on    Filbert    street,    and    will    be 

■     Go      -  li  pari 

merits    will 

the    larger     -  ilti 
rooms    and    mion  me    bath. 

finish  will  meet  Che  require- 
ments of  the  various  lessees.  Plane 
provide    for 

system     and 

hot    water  is     will 

■ion    floors    and    tile    wain- 
All   suites   will   be  equipped  with 
wall     beds.  building 

will  be  faeeii  with  cement  plaster. 
Plans  are  no 

RTMBN1      HOI 
- 
Archil.  ,'■:•       Knoll. 

Bids;.,  !        Owi  mi         I      i  td 

lllding     will  in     the 

Western    Addition.  ieen    de- 

signed   to   contain     i>.     apartments     of 


four  rooms  and  bath  each.  Interiors 
will  be  finished  in  pine  with  some  elm 
panels  -and  hardwood  floors.  A  cen- 
tral heating  system  will  be  installed. 
All  suites  will  be  equipped  with  wall 
beds  and  will  have  private  baths. 
Hath  rooms  will  be  finished  in  ce- 
ment plaster.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now 
nearly    completed. 

APARTMENT  HOUSE— 3  story  and 
lose,     frame.       Cost     not     stated.       San 

Pn isco.      Architect,    Henry   C.    Smith. 

lluiiiiiol.lt  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  1  e 
erected  on  Filbert  street  in  the  rear  of 
a  large  five-story  reinforced  concrete  ' 
apartment  house.  Suites  will  contain 
two  and  three  rooms  and  bath.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels.  All  apartments  will  be 
equipped  with  wall  beds  and  will  have 
private  bath  rooms.  The  exterior  of 
the  building  will  lie  covered  with 
rustic  and  ce  nent  p'aster.  Plans  are 
now    being   prepared. 

RHSTDENCE  —  2  story  and  base, 
frame.  $14,000.  San  Francisco.  Archi- 
tect, Thompson,  2440  16th  St.,  S.  F. 
Owner,  Louis  Glass,  Shreve  Bldg.  The 
dwelling  will  lie  erec'ed  at  Baker's 
Beach,  and  lias  been  designed  to  con- 
tain twelve  rooms,  sleeping  porch  and 
loath  s.  Interior  will  be  finished  in 
pine  and  .hardwood.  Hardwood  floors 
wi'll  be  used  throughout.  There  will 
I..-  a  central  heating  system,  probably 
hot  water,  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
rooms  will  be  finished  in  tile.  An  auto- 
matic water  heater  will  lie  installed 
and  perhaps  a  vacuum  cleaning  sys- 
tem. Exterior  of  the  dwelling  will  be 
covered  with  cement  plaster.  Plans 
are    complete. 

RESIDENCE  —  2  story  and  base, 
frame.  $2.. 100.  San  Francisco.  Archi- 
tect, none.  Owner,  Samuel  I.  Depew, 
.  10  i  oadway,  S.  F.  The  .house  will 
be  erected  on  33th  avenue  near  Ful- 
ton, and  has  been  designed  for  a  six- 
ronm  dwelling.  Interior  finish  will  lie 
.if  pine  throughout.  Hardwood  floors 
will  'be  used  in  the  living  roo-.n,  dining 
room  atn]  reception  hall.  There  will 
I  e  a  large  open  fire  place  in  the  living 
room  with  a  brick  mantel.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
Willi  shiplap  and  rustic.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er wiio  will  do  the  v/ork  by  Day  Labor, 
now  in  the  market  for  all  ma- 
terials 

FLATS— 2  story  an. i  base,  frame, 
J'i.ooii.  San  Franoi'sco.  Architect,  O. 
E  EVans,  221.7  Mission  St..  S.  F.  own- 
er's name  withheld.  The  building, 
SThlctl  has  been  designed  to  cowl  'in 
r. .or  modern  Hats,  will  be  erected  an 
street  near  30th.  Interiors 
■ill  i.e  finished  in  pine  with  so  ne  elm 
i  in  rdwood  floors  will  bi  used 
in     the    principal     rlooms.      Flats    win. 

contain     live    and    six     rooms    anil     bath. 

I      i  1]         II  i  i.      OPeil       lid'      place      in 

each  living  i.e. in  Mantel  will  be  of 
brick.      Tile    will    be    used    hi    the    bath 

...I        ii      i    ten  ens,      i :    I  erlor    of    i  he 

building     will     i.e    covered    with    brick 

•    ■     and       i '  i .  i  • '  i '       Plan      m.'    now 

.   l;    complete    for   t his    work. 

FLATS  2  .'■■tor.'.-  and  ba  •-,  frame, 
?i  2,000.      San    Francisco.      Ardhitei  t,    E 

.1    •         121  ,      II      ,le    SI..    S.     F.        I  lu  lie,. 

Ml-     .1.      I  'iele,  .         The        .  i ,  i  | ,  |  i  ,  |  ■  •  ;,.        I.,.,    ,, 

designed  to  contain  four  flabe  and  a 
doctor's    office.       The     building    will     be 


located  on  Sutter  street  west  of  Web- 
ster. Flats  will  contain  four  and  five 
rooms.       Interiors    will     be     finished     in 

pine    and    hardwood      with      hardw i 

floors  in  the  principal  rooms.  All  liv- 
ing mi. ous  will  have  open  fire  places 
and  brick  or  tile  mantels.  Tile  will 
he  used  in  the  bath  rooms  and  kitch- 
ens. Exterior  of  the  building  will  lie 
covered  with  brick  veneer  and  cement 
plaster  on  metal  lath.  Plans  are  co  n- 
plete   and   figures   are   being  taken. 

FLATS — 2  story  and  base,  frame, 
$3,500.  San  Francisco.  Architect, 
none.  Owner,  I.  C.  Conner,  57S  10th 
Ave.,  S.  F.  The  building  will  be 
erected  on  5th  avenue  south  of  Clement 
street,  and  will  cover  an  area  of  25x56 
feet  There  will  be  two  Hats  of  five 
and  six  rooms  each.  Interiors  will  be 
finished     in     pine     throughout.        Ilir.l- 

\v 1   lloors  will  be  used  in  some  of  the 

rooms.  Each  flat  will  have  a  ba1 
finished  in  tile  and  cement  plaster. 
Tile  will  also  be  used  in  the  kitchens. 
Large  open  fire  places  with  brick  or 
tile  mantels  will  be  used  in  the  living 
rooms.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
He  is  now  in  the  market  for  all  ma- 
terials. 

GARAGE  AND  SOCIAL  HALL— 2 
story  and  base.  Class  B,  $.50,000.  San 
Francisco.  Architect,  Henry  C.  Smith, 
Humboldt  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  This  building  will 
cover  a  large  ground  area  and  is  to 
be  erected  on  Golden  Gate  avenue  near 
Van  Ness.  The  first  floor  will  be  ar- 
ranged for  an  automobile  sales  room, 
and  is  to  be  handsomely  finished  in 
pine,  hardwoods,  ornamental  plaster 
and  tile.  Upper  floor  will  be  fitted 
up  for  social  and  lodge  halls,  and  will 
be  finished  in  pine  with  a  maple  floor. 
There  will  be  considerable  structural 
steel  used.  Exterior  will  be  faced 
with  pressed  brick.  Marble  and  tile 
will  be  used  extensively.  There  will 
be  a  cement  first  floor  and  patent  store 
fronts.  Melal  window-  sash  and  frames 
will  be  specified.  Plans  are  being  pre- 
pared. 

GARAGE — 1  story  and  base,  rein- 
forced concrete.  Cost  not  state].  Sin 
Francisco.  Architect,  none.  Owner, 
Mr.  Reese.  Plans  have  been  prepared 
by  a  contractor  I'm-  this  work.  The 
building  is  designed  for  a  commercial 
garage  and  will  eonlain.  besides  the 
storage  space,  a  completely  equipped 
machine  shop.  There  will  be  a  ce- 
ment floor,  metal  window  sash  and 
frames  and  special  gasoline  storage 
tanks.       Exterior    of    the    building    will 

be        fai   el        With        ee    uellt        J .  1  .  i  -ler.  The 

work  will  probablj  I  •-  done  I"  i  t  i  - 
Labor. 

HOTEL— 15  Story  and  base,  brick  and 
Steel.       Cost    not    staled.      San    Francisco. 

Architects,  Rousseau  &  Rousseau,  Mo- 
nadnock  Bldg.,  S.  r.  Owner's  name 
.lil.  The  building  will  be  ei-eet  - 
ed  on  the  south  side  of  Post  street  be- 
I  -.-.  .-.  n     l.iarkin     and      Polk      Stl  eel  ii,; 

;  ;i      been    designed    to    contain    a    total 
of   slxtj    guesi    in  .on-    an.l    thirtj 
interior   will    be    finished    In    pine    with 

■     hardwood,      i  'la  ns      pro^  Me      tor 

iii ,,,  he  ,  i .  eleva  tor  service  a  ad  ■■>  hot 
w  :ii.t   system.     Ba i it    room  ■    will    ha  ve 

composition     n -     and     tile     wainscot. 

Hail  bed;  will  be  used.  Exterior  of 
;  i  e  building  win  be  faced  u  Ith  pre  ed 
brick.  Tile  and  marble  will  ibe  used 
In  the  entrance  vestibule  and  lobby. 
Plana   are    being    prepared. 
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HOTEL,  AND  STORES— Brick  and 
steel.  Cost  not  stated.  San  Francisco. 
Architect.  Charles  C.  Frye.  20  Mont- 
gomery St..  S.  F.  Owners,  Hop  Wo 
Benevolent  Society.  This  building 
will  be  erected  on  Clay  street,  and  has 
been  described  in  these  columns  be- 
fore when  plans  contemplated  a  four- 
story  structure.  There  will  be  stores 
on  the  lirst  floor  and  a  number  of 
single  rooms  slbove.  Interior  finish 
will  be  of  pine  throughout.  Several 
baths  will  tie  located  on  each  of  the 
upper  lloors.  Running  water  will  be 
supplied  to  all  rooms.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  nearly  complete 
and    figures   will    be   called    for   shortly. 

HOTEL — 7  story  anil  base,  brick  and 
steel,  $90,000.  San  Francisco.  Archi- 
tect. Charles  J.  Rousseau,  Phelan  Bldg., 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  on  Turk  street 
near  Taylor,  and  will  cover  an  area  of 
W-4%xl37%  feet.  There  will  be  a 
Store  besides  the  hotel  lobby  on  the 
fust  floor.  Upper  floors  will  be  divided 
Into  108  guest  rooms,  7.3  per  cent  of 
which  will  have  private  baths.  Inte- 
!1  be  finished  in  blue  gum  and 
other  hardwoods.  Ornamental  plaster 
and  tile  will  be  used  in  the  lobby  and 
parlors.  Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system,  wall  beds  and  hot  water  sys- 
tem. Electric  curling  irons  will  be 
used  in  all  rooms.  Bath  rooms  will  be 
finished  in  tile.  Marble  and  tile  will 
i  in  the  lobby.  There  will  <be 
metal  window  sash  and  frames.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  nearly  complete  and  segre- 
gated  bids   will   be   taken. 

HOTEIL — 2  story  and  toase,  brick. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, C.  O.  Clausen,  Phelan  Bldg..  S. 
F.  Owner's  name  withheld.  The 
building  will  be  erected  in  Chinatown 
and  lias  been  designed  for  a  store  and 
entrance  on  the  first  floor.  Upper 
floor  will  be  arranged  for  a  number  of 
single  rooms.  Interior  finish  will  'be 
of  pine  throughout.  Exterior  of  tre 
building  will  profoably  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

STORES — 1  story  and  base,  brick. 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, L.  Mastropasqua.  5S0  Wash- 
ington St..  S.  F.  Owner.  Giovanni 
Cuneo.  The  building  will  be  erected 
mi  Sansome  street  south  of  Pacific,  and 
will  have  a  frontage  of  40  feet  and  a 
depth  of  90  feet.  There  will  be  two 
Interior  finish  will  be  of  pine 
lit.  Plans  provide  for  plate 
glass  display  windows  in  patent  store 
fronts.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  and 
pressed  brick.  Plans  are  complete  and 
figures    are   being    taken. 

AN  I  I  I  'UAIN'AGE 
SYSTEM  BOH  DRILL  GROUND  AN'D 
RACE  TU.V'K — San  Francisco.  Engi- 
neer, Director  of  Works,  Service  Bldg., 
S.  F.  Owners,  Panama-Pacific  Inter- 
national Exposition  Co.  Bids  will  be 
by  tic  Buildings  and  Grounds 
Committee  on  July  3rd  for  laying  rock 
surface  ling  a   drainage   sys- 

nn-e 

received 
rock    surfacing    and   the  drain- 
stem.      Plans    can      be      secured 
from  the   Director  of  Works.  An 

n    another   column   of 
this    Issue. 


REMOVING,  RESETTING  AN'D  CON- 
STRUCTING FOUNDATIONS  AN'1> 
DRAINS  FOR  QUARTERMiASTER 
STORIES  1.  2,  3  AMD  4 — San  Francisco. 
Engineer,    Director    of    Works,    - 

S  i'-  Owners  Panama-Pacific 
International  Exposition  Co.  Three 
separate  bids  will  lie  received  on  July 
loth  for  the  following  work  in  connec- 
tion with  the  removal  of  Quartermas- 
ter Store  Houses  Nos.  1,  2,  3  and 
removing  and  resetting,  (b)  construct- 
ing roadway,  excavating  and  grading 
and  if)  foundations,  piers  and  timber 
drains.  Plans  can  be  secured  from  the 
I'ii'  tor  of  Works.  Service  Bldg.  Of- 
ficial proposal  for  this  work  appears 
under  the  heading  of  Official  Advertis- 
ing in   this   issue. 

Contracts  Awarded. 

P»  LDCE  STATION— 2  story.  brick 
and  stone.  $33,480.  San  Francisco. 
Architect,  City  Department  of  Archi- 
tecture, Temporary  City  Hall.  S.  R 
Owners,  City  and  County  of  San  Fran- 
cisco. Contractor,  O.  C.  Holt,  S.  F. 
Contract  price,  $33.4S0.  Note:  This 
contract  is  for  the  construction  of  the 
new    Harbor    Police    station. 

STORES  AND  LOFTS— 5  story  and 
base,  reinforced  concrete,  $29,000.  San 
Francisco.  Architect,  Charles  J.  Rous- 
seau, Phelan  Bldg..  S.  F.  Owners, 
Branchi  Poultry  Co.  Contractor,  F. 
Rolandi.  550  New  -Montgomery  St.,  S. 
F.      Contract   price,    $29,000. 

SCHOOL — 2  story  and  base,  brick 
and  concrete,  $72,354.  San  Francisco. 
Architect,  City  Department  of  Archi- 
tecture, Temporary  City  Hall.  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Contractors,  Carnahan  &  Mul- 
ford,  S.  F.  Contract  price,  $72,354. 
Note:  This  contract  is  for  the  general 
construction    of    the    Columbus    School. 

SCHOOL — 2  story  and  base,  brick 
and  steel,  $S2,424.  San  Francisco.  Ar- 
chitect. City  Department  of  Architec- 
ture, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Contractors,  Carnahan  &  Mulford,  S. 
F.  Contract  price,  $82,424.  Note: 
This  contract  is  for  the  general  con- 
struction  of  the  Glenn  Park  School. 


Building  Contracts  Awarded 


No. 

•2314 

2315 
2316 

2317 

2319 
2320 
2321 
2322 

2324 
2325 

2827 

232\ 

j:::;:: 
2::::  I 

2::::n 
2::::: 
2338 

22  11 

22  1  I 
2  2U. 

22  17 
22  1S 

2349 


San  Francisco. 

Owner  Contractor 

Fageoni      Fageoni 

Hilton     Milton 

Kellv     Kelly 

Miller     Blahnik 

Salanave 

Savage     Savage 

Weinstein      Murdick 

Hauser     Hauser 

Eells      Gratia  11 

Gray     Leigh 

Lov'ett      Burns 

Marcus     Marcus 

Buck     Doering 

Y    M   C  A    lames 

Lange     Lange 

Reed     

Tufo     Tufo 

Pac  Gas  &  Elec.  ,.P 

Banning    Stewart 

I.ankershim      Wilson 

Andersen      Elvln 

Western    Adv    owner 

Same 

Kuger     A    1 

Gow    How  1  rd 

Peebles      Peebles 

iiin      .fi 

Bermingham     .  ...Collman 

Brady 

Nelson 

Western.  •  .Salomon 

Sartolou     Duffy 

Peal     Hippley 

Omart    Nl 

Roemer 

Lane     Lane 


Vint. 

4i  5 1 1 

700 
550 

8000 
450 

1800 

600 
50C 
700 



2711 

28640 
4830 

4(01 

(00 
1000 

400 
1500 

150 

100 
100 


2  3.71 

■:  3.7  2 

2368 

23U1 

:  170 
22:2 
2374 
2376 

- 

23M 

23 

: 
22  ns 

I 

2391 
2392 
2393 

2395 

2396 

! 

2  19 

23  ig 

2400 

24m] 

2402 

2  4  03 

24H1 

2  111.-, 

2406 

2407 

2408 


Higgins     Novelty 

Solari     Novelty 

St.    Mary's    Cath..  .Novelty 

Forbes     Forbes 

King     King 

Drescbler     Dreschler 

Streahl     Watson 

Eisenbach     Dahlberg 

P  P  I   B   Snook 

Thias     Tarbett 

Toso     Molus 

Same    Rovere 

Same    Caranza 

Abrams     Spargo 

Mt.    Zion    Ickelheimer 

Burnett     Warwick 

Sullivan     Ward 

Reis 

Gilson     Gilson 

Murphy     Munster 

Dyar     Tyler 

Same     Same 

Browne      Browne 

Conner     Conner 

1  tepew     Depew 

Hey  man      Heyman 

Same     Same 

Same     Same 

Solar]      Curtis 

Castaneda     Houle 

McDermott     Keller 

Bates     Nichols 

Nilsson      Nilsson 

Powers     Holm 

Berglof     Weisbein 

Hale      Hale 

Rosa      Cereghino 

Salles     Rah  1  man 

Corbin      Parry 

Cal    Pioneers     O'Neill 

Buskey     Buskev 

Stack     Stark 

Getz     Klein 

Minetti      Brisa 

Heim     Montrouil 

Frandeseoni      Petri 

Hadley      Hadley 

de    Sucea     Holl 

Lavagmino     ....Garibaldi 

Crommelin     Cosolv 

Webb      Parrv 

Baruch      O'Neill 

Ginley      Ginley 

Baines     Smith 

Burnett      Warwick 

Anderson      Burnett 

Keegan     Gilmour 

Soto      Anderson 

Dairy    Del     Hicks 


21 

400 
500 
500 
1000 
500 
500 
100 
10500 

1675 
3039 

16  690 

1050 

2794 

3500 
1000 
1000 
1000 
4500 
4600 
2.-.i"i 
3500 
2500 
1600 
1600 
1600 
1135 
1500 
3915 
20600 
1268 
499S 
1800 
1000 
500 
1000 
1400 
1  172 
1050 
1750 

3  BOO 
1075 
1200 
3150 
1000 
3600 
1000 

4  000 
1000 

1  ".-,'1 
3000 
2111111 

17940 
3840 
24  50 
5375 

1S4S0 


NO.  1537  QUESADA  AVE. 
Move,  underpin,  cement  foundation 
and   floor   for  dwelling. 

Owner A.  Fageoni.  1007  Palou  Ave 

San    Francisco. 
Architect  ...None. 
Day's   work.  COST,    $450 

NO.  S23  INGERSON  AVE.  Add 
two  rooms  and  minor  repairs  to  dwlg 

Owner John  L  Milton.  Premises. 

Architect  .  .  .None. 

Days  work.  -COST,  $400 

W  FIFTEENTH  AVE  200  N 
Judah.  Two-story  and  basement 
frame  residence. 

Owner Maebelle  E.  Kelly,  55  Grat- 

tan,    San    Francisco. 
Architect  ..  .K.   H.   Kelly,      55     Grattan. 

San  Francisco. 
Days  work.  COST,  $3000 

\'o.  590  VIENNA.  Repair  and 
alter  store  and  residence. 

owner Chris.    Miller,    Premises. 

:t  . . .  None. 

Blahnik,     105     Madrid. 
Francisco. 

8T,   $700 

NO.  155S  POWELL.  Add  (S) 
rooms. 

owner M.    Piche.    Premises. 

Architect  .  .  .None. 

tor.  ,J.    Salanave,     931      Pacific, 
9  in     Francisco. 

COST.  $550 

12319)      NE    MERCEDES    AND 
Way      (Ingleslde).        Two-story      and 
basement   frame   residence. 


BUILDING  AND  INDUSTRIAL  NEWS 


Owner Mrs.     M.       J.     Savage,       319 

Lyon,    San    Francisco. 

Architect  .  ..Wm.  Curlett  &  Son,  Phe- 
lan    Bldg..   San   Francisco. 

Contractor.  .M.  J.  Savage,  319  Lyon, 
San   Francisco. 

cost,  $sooo 


(2320)  NW  OAKDALE  AND  PHELPS. 
Concrete  foundation,  underpin  and 
ratproof  dwelling-. 

Owner Mrs.    Weinstein,   San   Bruno 

Ave..   San  Francisco. 
Architect  .  .  .None. 

Contractor.  .L.      Mudrick,      65      Girard, 
San  Francisco. 

COST,    $450 


($121  i      "W  BRUNSWICK  152  S  Whittier 
One-story  and   basement  frame  dwlg. 

Owner Fred    Hauser,    86    Whittier, 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1S00 


(2322)      XO.    2415    PIERCE.      New    slate 
roof  and  plaster  exterior  of  residence 

Owner Chas.   P.   Eells,   Premises. 

Architect  .  .  .None. 

Contractor.  .R.    H.    Graham,    110    Jessie, 
San    Francisco. 

COST,    $400 


(2323)  E  SIXTEENTH  AVE  25  S  Anza. 
One  and  one-half-story  and  base- 
ment  frame   dwelling. 

Owner John    Gray,    447    Broderick, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Leigh    &    Schultz,    330    8th 

Ave.,  San  Francisco. 

COST,    $1950 

(2324)  NO.  1288  GOLDEN  GATE  AVE. 
Change  store  into  bakery. 

Owner Mrs  L.ovett,  Potrero,  S.  F. 

Arcihtect  .  .  .None. 

Contractor.  .John       Burns,       2612       Mc- 
Allister,   San    Francisco. 

COST,    $600 


(2325)      NO.    370    TENTH      AVE.        Add 
porch    and   stairs   and  concrete  walks. 

Owner Mrs.  Louis  Marcus,  Prem. 

Architect  . .  .None. 

Day's   work   .  COST,    $500 


(2326)      NO.      2202    BUCHANAN.        Alter 
front.     . 

Owner J.   C.   Buck,    Washington   & 

Sf  iner,  San  Francisco. 
Architect  .  .  .None. 

Contractor.  .W.    Doerlng,    2610    Mission, 
San  Francisco. 

COST,  $700 


C23S0)  W  KEARNY  97-6  S  Filbert. 
Three-story   and   basement    frame   (9) 

Hats. 

Owner Jos.      and    P.      Tufo.       ii 

Kearny.    San    Fran)  [SCO 
Architect  .  . .  None. 
Day's    work.  COST.    $8500 

<:'::;;  i  I  STATION  "D"  ON  LOT  in  block 
bded  by  Bush,  Polk,  Larkin  and  Fern 
Ave.;  Station  "J"  on  lot  in  block 
bded  by  Montgomery,  Leidesdorff, 
Sacramento  and  Commercial.  Venti- 
late by  mechanical  apparatus  electric 
transformer  stations   "D"   and   "J." 

Owner Tiie  Pacific  Gas  &  Elec.  Co., 

tZS  Sutter.   San   Francisco. 
Engineer  ..  .Thus.   Morrin. 
Contractor.  .The   Pacific     Fire      Exting- 
uisher Co.,  507  Montgomery 
San    Francisco. 
Filed  June  23,  "13.     Dated  .lime  16,  '13. 
All   materia]   delivered   and   erect- 
ed  in   both    stations flSSG    5'0 

Accepted     677    25 

Usual    35    days Balance 

TOTAL  COST,  $2711  00 
Bond,  $1355.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  45  days. 
Forfeit,  none.  Plans  and  specifications 
filed 

(2332)  E  CAPISTRANO  AVE  265.95  S 
San  Jose  Ave  E  134.49xS  25.09.  All 
work  for  two-story  and  basement 
frame  building. 

Owner Raymond    H.    Banning    and 

Jas.  E.  Stewart,  107  Delano 
Ave.,  Mission  Terrace,  S.  F. 
Architect  .  .  .None. 
Contractor.  .Day's  work 
Filed  June  23,  '13.     Dated  June  IS,  '13. 

No    payments    

TOTAL   COST,    $ — 

Bond,    none.      Limit,    60    days.      Forfeit, 
none.      Plans   and   specifications,    none. 


OOLl  'K.N       flATE       AND 
Leavenworth.     Add   rooms. 

Owner V.   M.   C.   A.,   Premises. 

San    Francisco. 
Architect  ..  .MeDougall       Bros.,       Russ 

iildg.,   San  Francisco. 
Contractor.  .James    Son.    1501      Valencia, 
COST,    $1000 


E    FORTY-FIRST    AVE     100    N 
Cabrlllo.     One-atony     and     basement 

■'•  nee. 
Owner Wrn.    F.    L'inge,       543       37th 

Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


tr-'.V.ii  I  !OND  AVE.     Repair 

and  altei 

owner W.    J.    Reed,    Prem 

Arcihtect  ...  \v.    J.    Cuthberteon,    Mont- 

■  .   &  Califoml 
Day's   work.  I  1ST,    $400 


(2333)  N  FIFTH  AND  JESSIE  N\V  75 
x.XE  75.  Plumbing  for  seven-story 
and  basement  reinforced  concrete 
building. 

Owner Jas.      B.    Lankershim,      Los 

Angeles,  by     Macdonald     & 
Kalin,   Rialto   Bldg.,   S.   F. 
Architect  ...Reid   Bros.,   Cal-Pacific   Bid 

San  Francisco. 
Contractor.  .Wm.    F.     Wilson    Co.,     1175 

Turk,   San  Francisco. 
Filed  June  23,  '13.     Dated  June  7,  '13. 


On    l'5th   of   each   month 75% 

:t(l   .lays   after,   25% $7160 

TOTAL  COST,  $28,640 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only   filed. 


owner Western     States;  Adv.      Co., 

370  Valencia,  S.   F. 
Architect  .  .  .None. 
Day's  work.  COST,   $400 

-  1336)      SB  O'FARRELL  &  FILLMORE, 
Erect   root'  signs. 

Owner Western     States  Adv.     Co., 

370  Valencia,  S.   F. 
Architect  .  .  .None. 
I  lay's   wnrk.  COST,   $400 


(2334)  S  WALLER  28  W  Steiner  S  105 
xW  27.  All  work  except  5  wal]  bed! 
for  alterations  (changing  3  flats  Into 
s  pari  menl    I. 

i \nna  Andersen. 

Architect  ..  .Rousseau  &  Rousseau,  Mo- 

nadnock    Bldg.,   S.   F. 
Cont  i  a'ctor.  .  Arthur     Elvln,   3858      28rd, 

s.i  n  Francl  si  o. 
Filed  June  23,  '13,     Date  I  June  21,  '18, 

Read  .    for    plaster $'  207 

White  coated   ,:-'"7 

Completed    and   a cc ep t ed    L207 

lays 1207 

'I'o'l' A  I,  ri  1ST,    $4830 

!■ |,     $2 1  IB.     Sui  etj ,        Hai    achusetl 

Bonding    S     i  im  e    Co.         Limit,    60 

i  ,  Forfi >"       Plan 

filed. 

:      |     WW   VAN  NESS  AVE  AND   Mc- 

Allisi,  i.      Root  signs. 


(2837)      SW   SILVER    AVE    &    GIRARD 
i  iiic-stnry    frame   store. 

•  US' tier II.    Kuger,    127    Hale,    S.   F. 

A  reh  i  i  eet  .  .  .  None. 

Contractor.  .H.      Abrahams,     134     Hale, 
San    Francisco. 

COST.   $1000 


Layi 


(2338)      NOS.     29-31     BECKETT. 
concrete  floor. 

i .   ner Chin  Gow. 

Architect  . .  .None. 

Contractor .  .JF.    H.    Howard,    Geary    and 
Buchanan,    San    Francis'co. 
COST,    $400 


(2339)      S     GENEVA     55-77   E      Madrid. 
One-story   and  basement  frame  dwlg. 

Owner W.   J.      Peebles,    2332      24th, 

San  Francisco. 
Architect  .  .  .iNone. 
Day's    work.  COST,    $1500 


(2340)      NO.    22S      TOWNSEND.         Alter 
front   and    enlarge   room. 

Owner E.  G.  Rissmann,  Premises. 

Architect  .  .  .None. 

Contractor.  .H.    Schulte      &      Son,      630 
Precita  Ave.,  S.  F. 

COST,    $450 


(2341)  N  PINE  57-0  W  Stockton  W  20 
N  59-6  E  17-6  S  19-6  E  2-6  S  40.  All 
work  for  two-story  and  basement 
frame   dwelling. 

Owner John   i    Sara   Bermingham. 

Architect  ...Frederick  H.  Meyer,  Bank- 
ers' Investment  Bldg.,  S.  F. 

Contractor.  .Collman    &      Collman,      110 
Jessie,   San   Francisco. 

Filed  June  24,  '13.     Dated  June  19,  '13. 

Ready    for    plastering 25% 

Plaster  ready  for   finish 25% 

Completed    and    accepted 25% 

Usual    35    days 25% 

TOTAL  COST.   $1236 

Bond,    $2118.      Surety,    National   Surety 

Co.        Lii.nit,    T5      days.      Forfeit,      none. 

Plans   and   specifications   filed. 


(2342)  N  SACRAMENTO  4S1-S  E 
Drumm  E  45-8xN  59-9.  Excavating, 
piling,  concrete,  brick,  iron,  steel, 
carpenter,  ornamental  metal,  plumb- 
ing, electric  work,  lath  and  plaster, 
glazing  and  painting  for  lofts  and 
re  itaurant. 

Owner Albert    Pissis,   Flood   Bldg., 

San   Francisco. 

Architect  ...Albert   Pissis,   Flood   Bldg., 
San  Francisco. 

Contractor.  .M.     V,     Brady,    Monadnock 
Bldg.,    Sun    Francisco. 

Filed  June  2  I,  'IS;      Hated  June  19,  '13. 

n,,    ist  ni'  each  month 75% 

Usual    35   days 25% 

TOTAL  COST,   $15,000 
Bond,    ?7",ini      Surety,    Fidelity    &    De- 

i    on,   ..!'  Maryland.     Limit,  90  day?. 

,,i  felt,  $5,       Plans  .i  ml     specifications, 
none. 


(2348)  W  SIXTEENTH  AVE  125  S 
Clement.  Two-story  and  basement 
frame  residence. 


BUILDING  AND  INDUSTRIAL  NEWS 


Owner P.  Nelson,  30  Presidio  Ter- 
race, San  Francisco. 
Architect  . .  .None. 
Day's  v.-ork.  COST,  $2500 


(2844)      NO.    2388   MISSION.  Alter  fronts 
and  set  in   Kawnee  system. 

Owner Great     Western     Tea     Co., 

Premises. 
Architect  . .  .None. 

Contractor.  .1*      Salomon,      1303      Ellis, 
.San    Francisco. 

COST,  $400 


(8345)      NO.     595     MCALLISTER.       Alter 
store  and  put  in  mosaic  floor. 

Owner John  B.  Sartolou,  Premises 

Architect  .  .  .None. 
Contractor.  .B.    T.    Duffy. 

COST,    $400 


(2346)      NO.  1254  FORTY-EIGHTH  AVE 
Add    (2;    rooms  and  porch. 

Owner Mrs.    Margurite     Peat,      906 

Lombard,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .H.    Hippeley,    1464      Grove, 
San  Francisco. 

COST,    $400 


(2347)      NO.    2S21   JACKSON.      One-story 
frame    garage. 

Owner Mrs.   Omart,   Premises. 

Architect  . .  .None. 

Contractor.  .H.  D.  Nichols,  13S3  Steven- 
son, San  Francisco. 

COST,   $700 


(2348)      NOS.      2968-2970      SIXTEENTH. 
Minor  repairs  to  present  building. 

Owner Al.      Young   and     Fred     C. 

Hawes,  Premises. 
Architect  .  .  .None. 

Contractor.  .Roemer   &   Walton,   Prem. 
COST,  $800 


(2349)      S  TWENTY-SIXTH  75  E  Doug- 
One-story  and   basement  frame 
dwelling. 

Owner Mrs.  Lane,  Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $400 


NO.      2856   MISSION.        Electric 
sign. 

Owner Thos.  F.  Higgins,  Premises. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec.   Sign  Co.,  165 
Eddy,  San   Francisco. 

COST,   $400 


(2351)      NO.       351       GEARY.         Electric 
sign. 

Owner Solari's  Cafe,  Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
F.ddy,  San  Francisco. 

COST,  $500 


NE  CALIF'  IRNIA  AXD  GRANT 
Ave.     Electric  sign. 

Owner St.  Mary's  Catholic  Church, 

Premises. 
Architect  .  .  .  X 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy.    San   Francisco. 

COST,   $500 


(2353)      NO.    817    SAXSOME.       Add    one 
room. 

Owner K.    Forbes,    310    California, 

San    Francisco. 
Architect  ..  .Ross   &    Burgren,   310  Cali- 
fornia.   San    Francisco. 
Days    work    .  COST,    $1000 


Owner Arthur      King,    325       Head, 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $500 


X  SHIELDS  50  E  Bevely.  One 
and  one-half-story  and  basement 
frame   dwelling. 

Owner W.    Dreschler,    430    Vernon. 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $500 


(2356)      NO.    116    KEARNY.   General    re- 
pairs  to  store. 

Owner Mr.   Streahl,   370   Bush,  San 

Francisco. 
Arcihtect  . .  .None. 

Contractor.  .Daniel   Watson.    51    Belden, 
San   Francisco. 

COST,   $400 


(3357)  NE  EIGHTEENTH  &  GUER- 
rero  N  75xE  32  MB  — .  All  work  ex- 
cept concrete  and  painting  three- 
story  and  basement  frame  stores  and 
apartments. 

Owner The  Eisenbach  Co  . 

Architect  ...Rousseau  &  Rousseau,  Mo- 

nadnock  Bldg.,  S.  F. 
Contractor.  .A.     Dahlberg,     110     Jessie, 

San  Francisco. 
Filed  June  25,  13.     Dated  June  23,  '13. 

Frame    up    $2625 

Brown    coated    2625 

Completed   and  accepted 2625 

Usual    35    days 2625 

TOTAL  COST,  $10,500 
Bond,  $5250.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  100 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(3358)      EXPOSITION    SITE.    Plumbing, 
sewering,    water    and    gas    pipes    for 
Varied   Industries  Building. 
Owner Panama-Pacific         Interna- 
tional  Exposition   Co.,   Ser- 
vice Bldg.,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .Frederick     W.   Snook     Co., 

596   Clay,   San   Francisco. 
Filed  June  25,  '13.     Dated  June  20,  '13. 

As    work   progresses 76^8 

Usual    35    days 25% 

TOTAL  COST.  $13,750 
Bond,  $8000.  Surety.  Aetna  Accident  & 
Liability  Co.  Limit,  200  days.  Forfeit, 
$10.     Plans  and   specifications  filed. 


(8*59)      E  TWEXTY-XIXTH  AVE  200  S 
Geary.     Concrete,  lumber,   mill   work, 
plaster,    plumbing,    hardware,    patent 
chimneys,      fixtures,      mantels        and 
shades    for    two-story    and    basement 
frame   residence. 
Owner Adele     Thias.   3024     Wash- 
ington. San  Francisco. 
Architect  ..  .John    F.    Haner.    3579    19th. 

San   Francisco. 
Contractor.  .Jas.   Tarbett.   370   30th   Ave. 
and   Fred   Knott,    2332   Cle- 
ment,  San  Francisco. 
Filed  June  25.  '13.     Dated  June  24,  '13. 

Frame   up    $41S.7T, 

Brown   coated    41S.75 

Completed    and    accepted 4  is. 75 

1    35    days 41S.75 

TOTAL  COST.  $1675.00 
Bond.  $S37.50.  Surety,  J.  J.  Bell.  Limit, 
50  days.  Forfeit,  $5.  Plans  and  speci- 
fications  filed. 


(2354)      W    HEAD   325    S  Randolph.   One 
story  and  basement   frame   residence. 


N  BROADWAY  226-3  W  Stock- 
ton 48-9x106-6.  Plumbing  except 
heater  for  three-story  and  basement 
frame  rooming  house. 

Owner Lorenzo     and     Rosa     Toso, 

2407  Folsom,  San  Francisco 


23 

Architect  ..  .Louis      Mastropasqua,      580 
Washington,  San  Francisco 
Contractor.  .Herbert  L.  Molus. 
Filed  June  25,  '13.     Dated  June  13,  '13. 

Street    work    $  190.00 

Roughed   in    1404.50 

Completed  and  accepted 1068.25 

30    day*    after. 356.25 

TOTAL  COST,  $3039.00 
Bond,  $1500.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  none.  Forfeit,  none. 
Plans  and  specifications  filed. 


(2361)      PAINTING   ON   ABOVE. 

Contractor.  .Victor  Rovere. 

Filed  June  25,  '13.     Dated  June  13.  '13. 

After   coat  on $400 

Completed   and    accepted 4  25 

Usual    35   days 275 

TOTAL  COST.  $1100 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


(2362)  ALL  WORK  EXCEPT  PLUMB- 
ing  and  painting  on  above. 

Contractor.  .Gaetano        Caranza.         372 
Shotwell,  San  Francisco. 

Filed  June  25,  '13.     Dated  June  13,  '13. 

3rd   floor   joists   on $3897.50 

Brown  coated    3897.50 

Completed  and  accepted 3S97.50 

Usual  35  days 3897.50 

TOTAL  COST.   $15,590.00 

Bond,  $7795.  Sureties,  Domenico  Firenze 

and    Ginllo    Caranza.      Limit,    110    days. 

Forfeit,    $10.      Plans    and    specifications 

filed. 

(2363)  S  CLDMEXTIXA  AND  FOURTH 
SE  80xSW  80.  Excavating,  pumping, 
shoring,  bulkheading,  cribbing  and 
house  raising,  concrete  and  carpenter, 
etc.,   for   underpinning   building. 

Owner Sarah    Abrams. 

Architect  ..  .Earl    B.    Scott,      Humboldt 

Bank   Bldg.,   S.    F. 
Contractor.  .John    Spargo,    926    Presidio 

Ave.,    San    Francisco. 
Filed  June  25.  '13.     Dated  June  25,  '13. 

Work    one-half    done $250 

Completed    and    accepted 250 

Usual   35   days 550 

TOTAL  COST,  $1050 
Bond.  $1000.  Sureties,  Thos.  O.  Day 
and  D.  J.  Sullivan.  Limit,  as  fas*  as 
possible.  Forfeit,  $5.  Plans-  and  speci- 
fications,   none. 


(2364)      KW  POST  AND  SCOTT  N  165  W 
192-6    S   55    E  55   S    110   S   137-6.      Gas 
and    electric    fixtures    for    four-story 
dtal   building. 

Owner Mount  Zion  Hospital. 

Architect  .  .  .None. 

Contractor.  .Ickelheimer    Bros.    Co..    441 
Sutter,  San   Francisco. 

Filed  June  26,  '13.     Dated  June  25,  '13. 

Completed    

m    duyn    after 2*% 

TOTAL  COST,  $2794 

Bond,  $1398.     Sureties,  A.  H.  Greenberg 

and  J.   W.   Wellheimer.     Limit,   3  weeks 

after   Sept.    15.        Forfeit,   $100.        Plans 

and  specifications  filed. 


SW  LARKIN  AND  O'FARRELL 

S  50xW  85.  All  work  for  six-sfiry 
and  basement  Class  "C"  eel  frame 
reinforced  brick  and  concrete  apart- 
ments. 

Owner G.  G.   Burnett  Estate  Co. 

Architect  ..  .C.   H.  Skidmore.     68     Post. 

San  Francisco. 
Contractor.  .H.irry     C.      Warwick.      180 

Jessie.  San  Francisco. 
Filed  June  26,  '13.     Dated  June  26,  '13. 

Payments    monthly    of 

Usual    35    days 

TOTAL  COST,  $100,480 


BUILDING  AND  INDUSTRIAL  NEWS 


Bond.  150,240.  Surety.  Main]  Warwick 
Limit,  300  days.  Forfeit,  $25.  Plans 
and   specifications    filed. 


(2366)  NE  DAVIS  &  COMMERCIAL  E 
"I'xN"  5S-9.  Filling:  lot,  lumber,  brick. 
Iron.  concrete.  glass.  isteel  and 
plumbing,  etc.,  for  one-story  brick 
stores. 

Owner Sullivan      Estate   Co..      1073 

Mission.    San    Francisco. 

Supt George    Marsh.       110      Jessie, 

San  Francisco. 
Contractor.  .Patrick       R.       Ward.        110 

Jessie.    San    Francisco. 
Filed  June    26.   '13.      Dated   June   24,   '13. 
Foundation    reaches    level    of   side 

walk      S75 

Concrete    floor    laid 875 

Completed    and    accepted 875 

Usual    35    days 875 

TOTAL  COST,  $3500 
Bond,  $2000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  30  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(2367)      W    LAGUXA    127   S   Sacramento. 
One-story  frame  garage. 

Owner Mrs.    Ellen   Reis,    2201    Sac- 

mento,  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  CO.-T,    $1000 


(2368)      8  ARMY  130  E  Noe.     One-story 

and    basement    frame  dwelling. 

"wrier Frank       A.  Gilson,        4073 

Army,   San  Francisco. 
Architect  .  .  .None. 

Day's  work.  COST,  $1000 


(2369)  NW  FOURTH  AND  HOWARD. 
Alter   store    into   saloon. 

Owner c.      Murphy,    926      Howard, 

San   Francisco, 
architect  .  .  .None. 
Contractor.  .Munster  &    Bornholdt,    1530 

Broderick,    San    Francisco. 
COST,   $1000 

(2370)  E  FIFTEENTH  AVE  150  N 
California.  Two-story  and  base- 
ment frame   (2)   flats. 

Owner Marietta   Dyar,    328   Pierce, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .P.   Tyler,    326    Pierce,  S.   F. 
COST,   $4500 


r  j r; 7 ]  »  E  FIFTEENTH  AVE  175  N 
California.  Two-story  and  basement 
frame  (2)   flats. 

Owner Marietta    TJyar,    328    Pierce, 

Ban   Francisco. 
Architect  ...None. 

Contractor.  .P.   Tyler,    326   Pierce,   S.    F. 
COST,    $4500 


IT    137-6    W    Mason.      Add 
one   story    to   present    building. 

Owner It.    8.    Browne,    125      Sutter, 

isco. 
Architect  .  ■  ■  <:.  Withers. 
Dot's    work.  COST,   $2500 


K    FIFTH    AVE    225    S   Clement. 
Two-story    and     b  ■    ■  I   -me    (2) 

Hits. 

I.  C.  Conner,  57S  10th  Ave., 

-co. 
None. 

Day's   work.  I  '       T,    $3.',00 


Owner Samuel       I.       Depew,         740 

Broadway,   San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $2500 


(2375)  W  PENNSYLVANIA  125  N  20th. 
One  and  one-half-story  and  base- 
ment  frame   residence. 

Owner Oscar   Heyman   &   Bro.,   742 

Mai'ket,    San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,  $1600 


(2376)  W  PENNSYLVANIA  100  N  20th. 
One  and  one-half-story  and  base- 
ment frame  residence. 

Owner Oscar   Heyman   &  Bro.,   742 

Market,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $1600 

(2377)  W  PENNSYLVANIA  150  N  20th. 
One  and  one-:half-story  and  base- 
ment  frame   residence. 

Owner Oscar  Heyman   &   Bro.,   742 

Market,    San    Francisco. 
architect  . .  .None. 
Day's   work.  COST,   $1600 

(2378)  NW  OCTAVIA  AND  CEDAR 
Ave  N  22xW  77-1  WA  201.  Plumb- 
ing, gas  fitting  and  drainage  for 
three-story  and  basement  frame 
apartments. 

Owner Luigi    Solari,    1427    Octavia, 

San  Francisco. 
Architect  ..  .John   J.   Foley,    46   Kearny, 

San  Francisco. 
Contractor.  .Edw.      C.    Curtis,    403      8th, 

San    Francisco. 
Filed  June  27,  '13.     Dated  June  12,  '13. 

Roug'hed     in     $424.50 

Completed    and    accepted 424.50 

Usual    35    days 286.00 

TOTAL  COST,  $1135.00 
Bond,  $570.  Sureties,  Michael  Geraghty 
and  H.  C.  Marsh.  Limit,  20  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(2379)  N*v  jl-OPE  50  SE  Morse  SE  2-5 
xNE  12u,  Lot  32  Blk  5,  Syndicates  1st 
Add'n.  All  work  for  four-room  and 
bath  cottage. 

Owner Felix  and   Pilar  Castanedo. 

Architect  ...None. 

Contractor.  .David    Houle,     660    Market, 
San   Francisco. 

Filed  June  27,  '13.     Dated  June  — ,  '13. 

Frame    up    $100 

Balance  according   to   terms   of   2 

promissory     notes     

TOTAL    COST,    $1500 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2380)  W  FOURTH  AVE  75  N  Kirk- 
ham  N  25XW  U."..  All  work  for  two- 
story  and  basement  frame  residence 

Owner T.     F.     and     Sarah     G.     Mc- 

Dermott,   535   Steiner,   S.   F. 
Architect  .  .  .None. 
Contractor.  .R.     Keller,      3427    An. lover. 

Oakland. 
Filed  June  27,  '13.      Dated  June  23.  '13. 

Frame   up  and   roof  on $978.76 

Brown    coated     97'8.76 

Completed    and    accepted 978.76 

'  i     15    i  978.7-6 

TOTAL    COST,    $3911 

Hon. I.  $1967.50.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  90 
daya.  Forfeit,  $1.50\  Plans  ami  specl- 
i<  .i  i  Ions    Hie  i 


installing    pile    foundation,    then    re- 
turning building  to  lot. 

Owner Geo.    E.    Bates.    333    Kearny, 

San   Francisco-. 
Engineer  ..  .E.      L.    Soule,      Monadnock 

Bldg.,    San    Francisco. 
Inspecting    Engineers  ..  .Smith,    Emery 

&  Co.,   651   Howard,  S.  F. 
Contractor.  .Nichols    &    Handley. 
Filed  June  27,  '13.     Dated  June  23,  '13. 
Commencing    July     1     progressive 

payments    of    75% 

Usual    35    days $5150 

TOTAL  COST.  $20,600 
Bond,  none.  Limit,  none.  Forf.-it,  $10. 
Bonus,     $10.       Plans    and    specificaitions, 


(2382)  SE  DELANO  AND  SAN  JOSE 
Ave;  No.  101  Delano  Ave..  Lot  1  Blk 
"J"  Mission  Terrace.  All  work  for 
repairing   burnt  building. 

Owner M.    A.    Nilsson. 

Architect  .  .  .  Nane. 

Contractor.  ,N.    F.    Nilsson,      355      Cole- 
ridge   Ave.,    San    Francisco. 

Filed  June  27,  '13.     Dated  June  27,  '13. 

Plastering     done      $500 

Completed     500 

Usual   35   days 268 

TOTAL   COST,    $1268 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications,  none. 


(2383)  S  GREENWICH  100  E  Hyde  E 
37-6xS  68-9.  All  work  for  two-story 
and    basement   frame   residence. 

Owner Laura      B.       Powers,       1242 

Taylor,    San    Francisco. 
Architect  ..  .Ross  &  Burgren,   310   Cali- 
fornia,   San    Francisco. 
Contractor.  .Holm  &  Son,  62  Post,  S.  F. 
Filed  June  27,  '13.     Dated  June  27,  '13. 

Frame    up    $   937 

Brown    coated    937 

White    coated     937 

Usual    35   days 1250 

TOTAL  COST,  $'499S 
Bond,  $2500.  Sureties,  Frank  L.  Maino 
and  R.  De  Luco.  Limit,  75  days.  For- 
feit,   $5.      Plans   and   specifications    filed. 


(2384)  W  SEVENTEENTH  AVE  200  N 
Fulton.  One-story  and  basement 
frame   dwelling. 

Owner.  ....  .Alfred    Berglor,    141    Sutter, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .J.      Weisbeln,      141    Sutter, 

San  Francisco. 

COST,   $1805 

(2385)  N  OHBNERY  118  E  Mateo. 
One-story  and   basement   frame   store 

Owner John    Hall. 

Architect  .  .  .None. 

I 'ay's    work.  COST,    $1000 


Ex- 


(2386)      S  CLARK      100    E   Front. 
cavate   for   foundation. 

Owner A.   Rosa,   177   28th,  S.   F. 

Architect  . .  .None. 

Contractor.  .L.     ■Cereghino     &     Son,     6 
Marshall,    San    Francisco. 

COST,    $500 


(2387)      SW    HUDSON   AND   NEWHALL 
Construct   concrete   foundation. 

Owner Sallei  &    Chlcorp,    5th    Ave 

and   Newhall,  S.  F. 
Architect  .  ■  ■  None. 

Contractor.  .Rahlniann    &    Woods,    1210 
Hail   Road   Ave.,   S.   F. 

COST,    $1000 


(2374)      W     THIRTY -FIFTH     AVH     17". 
N    Fulton.      Two-story    and    bs 
'rime  dwelling. 


-  v  I  i  BE  Fl  >LSOM  100  SW  5th  SW  50 
i  be  90.  Remoi  Ing  toui  toi  y  con- 
cri    ■     building    to    lot    adjoining      and 


(23XS)      E    EDINBURGH    175    N    Russia. 
One-story   and  basement  frame  dwlg. 
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Owner \V.    Copbin,    1    Taylor   Ave., 

San    Francisco. 
Architect  .  .  .None. 
Contractor.  .F.    H.    Parry      &      Oo.,    222 

Raymond    Ave..    S.    F. 

COST.  $1400 


(2389)      NO.    5    PIONEER    PLACE.      Cut 
opening  in  walls  and  erect  marquise. 

Owner Society    of    Calif.    Pioneers, 

Premises. 

.None. 

.Daniel  O'Neill,   22S  Natoma 

San  Francisco. 

COST,    $1472 


Architect  . 
Ben tractor 


(2390)      NE    SARATOGA    &    WOOLSEY. 
One-story  and   basement   frame  dwlg. 

Owner M.   Buskey,   15   Logen,  S.   F. 

Architect  .  .  .None. 

Bay's    work.  COST,    $1030 


(2391)      N  GREEN  SG%   E  Baker.     Con- 
crete  foundation. 
Owner Robina     R.     Stack,     G02     1st 

National   Bank    Bldg.,   S.   F. 
Architect  ..  .Bernard   J.    Joseph,    602    1st 

National   Bank    Bldg.,   S.   F. 
Day's   work.  COST,    $1750 


Ave. 

resi- 


(2392)  N  JUDAH  S2-6  E  26th 
One-story  and  basement  frame 
dence. 

Owner Sol   Getz  &  Sons,  Cvronicle 

Bldg.,    San    Francisco 

.None. 

.F.       A.    Klein,       1423       24th 

Ave.,   San   Francisco. 

COST,    $2500 


Architect  .  . 
Contractor. 


(2393)      NO.    530    BROADWAY.         Alter 
ground   floor  and   front   of  hotel. 

Owner J.   Minetti,   Swiss-American 

Hotel,   San   Francisco. 
Architect  ..  .Italo    Zanolini,    604    Mont- 
gomery,   San    Francisco. 
Contractor.  .A.  Brisa  &  Co.,   525  Vallejo 
San  Francisco. 

COST,    $1075 


(2394)      E    QUESADA      25    S      Jennings. 
One-story  and  basement  frame  dwlg. 

Owner John    J.    Helm,    1408    Keith, 

San    Francisco. 
None. 

P.  W.  Montrouil,  255  Moul- 
trie,   San   Francisco. 

COST,   $1200 


Architect  . 
Contractor 


(2395)      S    IRVING     32-6    W    26th     Ave. 
Two-story    frame    store    and    flat. 

Owner M.   Francesconi,    2783   Bush 

San  Francisco. 
Architect  ..  .A.     Fraschina,     6     Imperial 

Ave.,    San    Francisco. 
Contractor.  .Franoeehia      Petri      &   Co., 
397    Chestnut,    S.    F. 

COST,   $3150 


(2398)      E      NEPTUNE    WO.    17 
and  add   to  present  building. 


Owner.  .  .  . 
Architect  . 
Contractor 


.G.     Lavagmino, 

.None. 

.V.      Garibaldi, 

San   Francisco. 


14      Crane, 


COST,   $1000 


(2399)      NO.    1320    LYON.        Alter      resi- 
dence   into    flats. 

Owner Miss  L.   P.  Crommelin,   1322 

Lyon,   San    Francisco. 
Architect  ..  .O.    E.    Evans.    2367    Mission, 

San  Francisco. 

Contractor.  .J.     P.    Cosoly,     1320     Lyon, 

San    Francisco. 

".OST,   $4000 


(2400)  W  NEVADA  125  S  Tompkins. 
Two-story  and  basement  frame 
dwelling. 

Owner F.    R.    Webb,    1728   Mission, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .T.   H.   Parry,   222   Raymond 
San  Francisco. 

cer.T,  $1000 


(2396)  N  FILBERT  102-6  W  Pierce. 
Excavate  and  erect  concrete  founda- 
tion. 

Owner E.    W.    Hadley. 

Architect  ..  .J.      W.   Bagley     and      Wm. 
Mooser,    Nevada    Bk.    Bldg., 
San   Francisco. 
Day's   work.  COST,   $1000 

S   TWENTY-SIXTH    80    W    Mis- 
sion. Two-story    and   basement   frame 
residence. 
Owner James    de    Succa,     I Mis- 
sion, San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Joseph     Holl,     161     Prectta 
Ave.,    San    Francisco. 

COST,   $3600 


(2401)  NE  BUCHANAN  &  WEBSTER. 
New  finish  and  book  cases  in  library, 
alter  doors  in  living  room,  enlarge 
pantry,  new  steps,  add  electric  lights 
switches,    etc. 

Owner Frederick    Baruch,  Care   of 

Architect. 
Architect  .      J.    E.    Krafft    &    Sons,    Ph»- 

lan    Bldg.,    S.    F. 
Contractor.  .Daniel      O'Neill,      248      Na- 
toma,   San   Francisco. 

COST,    $1250 


(24u2)  W  NINTH  AVE  1.5  N  Clement. 
Two-story  and  basement  frame  resi- 
dence. 

Owner E.    GInley,      131    5th      Ave., 

San    Francisco. 
Architect  ..  .E.    E.    Young.    251    Kearny, 

San    Francisco. 
Day's    work.  COST,    $3000 


(2403)  SE  LONDON  242  SW  Brazil. 
One-story  and  basement  frame  resi- 
dence. 

,R.    E.   Baines.   4570   Mission, 
San    Francisco. 
.A.    B.    Frank,   4601    Mission. 
San   Francisco. 

?.     Smith,     109     Brazil 
Ave.,    San   Francisco. 

COST,    $2000 


Owner. . . 


irehitec 


Contractor. 


Filed  June  28,  '13.      Dated  June  26,  '13. 

Rough    frame    up $9G0 

Brown    mortor   on    960 

Completed    and    accepted 960 

Usual     35     days 960 

TOTAL  COST,  $3840 
Hond,  none.  Limit,  75  days.  Forfeit, 
$5.      Plans   and    specifications   filed. 

(2406)  N  EIGHTEENTH  —  E  Danvers 
No.  4670  18th.  All  work  for  altera- 
tions and  additions  to  make  two- 
story  frame  store  and   flat. 

Owner Anna    Keegan,     4670     18th, 

San  Francisco. 
Architect.  .    J.    E.    McCarthy,    310    Anglo 

Bldg.,    San    Francisco. 
Contractor.  .Geo.       D.        Gilmour.       2376 

Howard,   San   Francisco. 
Filed   June  2S,  '13.     Dated  June  28,  '13. 

Frame    up     $612.50 

Brown    coated     612.50 

Completed      612.50 

Usual    35    days 612.60 

TOTAL  COST,  $2450.00 
Bond,  $1225.  Sureties,  Chas.  J.  Mc- 
Donnell and  Thos.  L.  Comyns.  Limit 
90  days.  Forfeit,  none.  Plans  and 
specifications  filed. 


(2404)  N  HAIGHT,  bet.  Cctavla  and 
Laguna;  Nos.  114-124  Haight.  All 
work    for    alterations    and    additions 

to  building. 

Owner G.  G.  Burnett  Estate  Co. 

Architect  . .  .C.   H.     Skidmore,   68     Post, 

San    Francisco. 
Contractor.  .Harry      C.      Warwick,    180 

Jessie,    San    Francisco. 
Filed  June  28,  '13.     Dated  June  28,  '13. 

Payments     monthly     of 75% 

Usual    35    days 25% 

TOTAL  COST,  $17,940 
Bond,  $8970.  Surety,  M.  D.  Warwick. 
Limit,  90  days.  Forfeit,  5.  Plans  and 
specifications  filed. 

(2405)  SW  SANCHEZ  AND  ELIZA- 
betfa  25  on  Sanchez  x  101-9  on  Eliza- 
beth All  work  for  two-story  frame 
flats. 

Owner Martha    Anderson. 

Architect  ...Alfred   I.   Coffey.   Humboldt 

Bank  Bldg.,  S.  F. 
Contractor.  .A.   W.   Burnett  &   Co.,   3319 

22nd,  San  Francisco. 


(24  07)      N      SYCAMORE      AVE    230      W 

Mission    W    25xN    100.      All    work    for 

two-story  and  rough   basement   frame 

ibuilding    (4    flats.) 

Owner Mary  E.  Soto,   50  Sycamore 

San   Francisco. 
Architect  ..  .M.   J.    Welsh,   SE   22nd   and 

Mission,    San    Francisco. 
Contractor.  .G.    Anderson,      2330      24th, 

San  Francisco. 
Filed  June  2S,  '13.     Dated  June  25,  '13. 

Frame    up    

Brown    coated    

Completed     

Usual     35    days 

TOTAL  COST,  $5375 
Bond,  $2687.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  100  days. 
Forfeit.  $2.  Plans  and  specifications 
filed. 

(2408)     NINETEENTH    near    Guerrero. 
All   work   for  sanitary  milk  plant. 

Owner Dairy      Delivery   Co.,      3550 

19th,   San    Francisco. 
Engineer  ..  .C.   F.   Wieland,    Mutual   Bk. 
Contractor.  .Lewis  A.   Hicks  Co.,  Rialto 

Bldg.,    San    Francisco. 
Filed  June  28,  '13.     Dated  June  27,  '13. 
Payments    within     5     days    after 

last   of   each    month   of 75% 

Usual    35    days 25% 

TOTAL  COST.  $18,480 
Bond,  $9424.80.  Surety,  Pacific  Coast 
Casualty  Co.     Limit,   75   days.     Forfeit. 

Bldg.,    San    Francisco. 
$i".     Plans  and  specifications  filed. 


COMPLETION  NOTICES. 


SAN  FRANCISCO. 

June  21,  1913— W  THIRTY-SEVEN- 
th  Ave  325  S  Lincoln  Way  S  lOOxW 
120.  Lincoln  U  Grant  to  whom  It 
may   concern Ju"*   21.    1913 

June  21,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-6  N  137-6.  Wlnslow  Ander- 
son to  J  A  Orford  and  Morrison  & 
Co June    20,    1913 

June  23,  1913— NW  HOWARD  370  SW 
t:  in]  s\V  IdxNW  SO.  Clara  BIbbero 
to  Leaf  &  Kaiser,  W  Heidt  Cornice 
Works June  19.  1913 

June  23,  1913— S  MARKET  &  BRADY 
SW  7",xSE  124.  Sierra  Investment 
Co  to  P  J  Lynch June  19,  1913 
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Holden    to    whom    it    may    concern.. 

June    23.    1913— W    ANDERSON    50    N 

Tompkins  Ave  N  25x70.     St.  George 

June    20,    1913 

June  23,  1913— W  ANDERSON  75  N 
Tompkins  Ave  N  25x70.  St.  George 
Holden   to   whom   it   may   concern.. 

June   20,   1913 

June  23,  1913 — SE  CALIFORNIA  & 
Leidesdolrff.  The  Insurance  Ex- 
change to  Farrell  &  Reed. June  21  '13 

June  24.  1913 — DOTS  50  AND  51  BLK 
5.  Crocker  Amazon  Tract.  Arthur 
G  Duncan  to  L  L  Allen.. June  23,  1913 

June  24,  1913 — GEARY  NOS.  5026-2S. 
James  Elliott  to  James  Elliott.... 
June   21,    1913 

June  24,  1913— jS  SACRAMENTO  80  B 
Franklin  E  32-9xS  S7-8&.  William 
and  Alexander  Mensor  to  whom  it 
may   concern June   23,   1913 

June  24,  1913 — S  SACRAMENTO  80  E 
Franklin  E  32-9xS  87-8%.  William 
and  Alexander  Mensor  to  The  Hill 
Co  and  H  A  Chalmers  Inc 

June  25,  1913— W  NINTH  AVE  150 
N  California  N   25xW   120.  Franklin 

L  Colton  to  Walter  G  Glunz 

June   24,   1913 

June  25,  1913 — N  ROLPH  203  W 
Madrid,  Crocker  Amazon  Tract. 
Schroder  &  Allis  to  Schroder  & 
Allis    June    20,    1913 

June  25,  1913— W  TWENTY-FIRST 
Ave  225  S  Geary  S  25xW  120.  Glenn 
A  Ball  to  Geo  F  Cleese.June  23,   1913 

June  25,  1913— W  HARRIET  250  N 
Brannan  N  22xW  80.  No.  350  Har- 
riet. Ignatz  Geiger  to  whom  it 
may   concern June   21   ,1913 

June  26,  1913— SE  TAYLOR  AND 
Falcon  E  74xS  50.  J  P  Lorden  to 
Higglnson   Co,   Inc June   23,   1913 

June  26,  1913 — SE  SACRAMENTO  & 
Buchanan  B  50.\S  parallel  with 
Buchanan  127-8  VI  WA  236.  Joseph 
Sockolov  to  whom  it  may  con''  rn 
June  25,   1913 

June  26,  1913— NE  VAN  NESS  AVE 
and  California  N  142-2VixE  100. 
Royal  Investment  Co  to  J  J  Fhilhin 
June   26,    1913 

June  25,  1913— SE  CALIFORNIA  AND 
Gough  E  72-6xS  100.  Sylvain 
Schnaittacher  to  Brandon  &  Law- 
son June    17    ,19il3 

June  26,  1913 — S  ARMY  76-4%  E  Dia- 
mond E  25-5  V->xS  114  HA  179. 
Alfred  Anderson  to  whom  it  may 
concern June  26,  1913 

June  26,  1913— N  SACRAMENTO  137-6 
E  Polk  E  30xN  127-8>/i.  Philip 
Yager  to  whom  it  may  concern.... 
June  25,    1913 

June  26,  1913— E  FOURTH  AVE  60  S 
Balboa  S  25xE  95.  Chas  J  Mc- 
Donnell to  whom  it  may  concern.. 
June   26,   1913 

June     26,     1913— NW     BUSH    &     SAN- 
N     137-OxW     G7-G.       Standard 
Oil  Co  to  LA  Hinson.  .  .June  21,  1913 

June  26,  1913— NE  PINE  &  JONES 
N    82-6*3!   43.     Theo   J   Roche   to   H 

,  irell June    25,     1913 

•;     1918 — W   NINTH   AVE   75   N 
-  -a      N     25x1,07-6.       Wlrllam     G 
/.upar   to    whom   It   may   concern... 
June   26,   1913 

June     26.     1913— W     Ml —ION     100     S 
18th  B   2.'.xW   160.   Frederick   Esdras 
ereeu    to    H    E    &    T    W    Mac- 
Arthur June    26,    1913 

June  26,  1918-  N  FII.IiKKT  164-6  W 
Devlsadero     W     27xN     1S7-C        Chas 

W    \V    Hednall 

.Turn   26,    1918 

June  27,    1913— Ni;   PINE  AND  JONES 


N  S2-6xE  43.  Theo  J  Roche  to  John 
(t  Sutton   Co June   26,   1913 

June  27,  1913— S  CALIFORNIA  150-6 
E  Franklin  E  2SxS  137-6.  Badge  J 
Wyman  to  whom  it  may  concern 
June    26,    1913 

June  27,  1913— S  CALIFORNIA  178-6 
E  Franklin  E  2iSxS  137-6.  Annie 
Green  to  A  J  Falvey June  26,  1913 

June  27,  1913 — SE  CLAY  &  POWELL 
S  68-9  E  59  N  6S-9  —  59.  Bert 
Schlesinger  to  Ira  W  Coburn,  Inc 
June    24,    1913 

June  27,  1913 — SE  CLAY  &  POWELL 
S  68-9xE  59.  Bert  Schlesinger  to 
Kiernan   &   O'Brien June   24,   1913 

June  27,  1913— S  RICHLAND  AVE 
250   W   Mission   25x100.     Frank   and 

Olga   Buehn   to  W   F  Dulfer 

June    27,    1913 

June  27,  1913 — COMG.  185  N  FROM 
NE  Geneva  Ave  and  Moscow  N  25x 
E  100.  Dakin  &  Kern  to  whom  it 
may    concern June    27,    1913 

June  27,  1913 — E  SAN  GABRIEL  AVE 
50  S  Capistrano  Ave  Lot  3  Blk  "B" 
Mission  Terrace.  N  F  Nilsson  to 
whom  it  may  concern. .  .June  27,  1913 


LIENS  FILED. 


San  Francisco. 


June  21,  1913 — W  LARKIN  127-8V*  N 
Jackson  N  25 xW  112.  Thomas  F 
Rigney  vs  Edward  Lunstedt  and 
George    W    Boxton $152. 51 

June  24.  1913— W  WINFIELD  AVE 
—  N  Virginia  N  25xW  — ,  Lot  292 
Gift  Map  No.  3.  H  S  Thompson  vs. 
Mary  Chesney  and  A  W  Burnett.  .  .  . 
$158.44 

June  24,  1913— SE  HOWARD  135  SW 
Third  SW  40xiSE  80.  P  S  Grassi  & 
Co  vs  James  P  Sweeney  and  Bishop 
&   Ouarte    $35 

June  25.  1913— E  DIAMOND  322-6  S 
20th  S  2oxE  125.  C  H  Beckman  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick    Inc,    Corpn    $70 

June  25,  1913— B  DIAMOND  372-6  S 
20th  S  25xE  125.  C  H  Beckman  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick,     Inc.,     Corpn $150 

June  25,  1913— B  DIAMOND  347-6  S 
20th  S  25xE  125.  C  H  Beckman  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick    Inc,   Corpn $70 

June  27,  1913— W  THIRTY-FIFTH 
Ave  200  N  Anza  N  2,5xW  120.  Louis 
C  Ulrlc'h  vs  Martha,  Petri,  Harvey 
C  Howes  and  Oscar  Heyman  & 
Bro    $92.55 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base 
frame,  $4,500.  Oakland,  Cal.  Archi- 
tects, Hutchinson  Bros.,  470  13lh  St., 
Oakland.  Owner,  Mrs.  Chamberlain. 
The  house  will  be  erected  on  Voile 
Vista  avenue,  and  has  been  designed 
lor  on  eight-room  dwelling  with  baths 
and  sleeping  porch.  Interior  will  be 
finished  In  pine  and  haro>w t.  Hard- 
wood Moors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  lie  furnace  heat  and  open 
Mr,  places'.  Mantels  will  be  of  brick. 
Tile  will  be  used  In  the  bath  rooms 
and  kitchen.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    Ague     are    being    taken. 

MiEN'.'E    —   2      story      and      base. 


n mi,.  $8,000.  Berkeley,  Ala  neda  Co., 
Cal.  Architect,  William  II.  Ratcllff, 
Jr..  First  National  Hank  Bldg.,  Ber- 
keley. Owner,  Prof.  C.  L.  Cory.  The 
dwelling  will  be  erected  on  Waring 
street  near  Dwigbt  Way,  and  has  been 
designed  to  contain  ten  rooms,  bathe 
a  inl  sleeping  porch.  Interior  finish 
will  be  of  pine  ami  hardwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    now   ibeing    taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,000.  San  Leandro,  Alameda 
Co.,  Cal.  Architect.  Louis  M.  Upton. 
Mutual  Bank  Bldg.,  S.  F.  Owner, 
.lames  Tialziejl.  This  house  will  lie 
erected  on  the  Foothill  Boulevard,  and 
is  to  contain  in  the  neighborhood  of 
ten  rooms,  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  be  used  in  the  hath  rooms  and 
kitchen.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and    figures  are    now   being   taken. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect.  John 
Hudson  Thomas,  First  National  Bank 
Rldg.,  Berkeley.  Owner,  A.  H.  Oerdts. 
The  house  will  contain  eight  rooms, 
hath  and  sleeping  porch.  Interior 
finish  will  be  of  pine  with  some  hard- 
Wood  veneer.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  or 
tile.  Bath  room  will  have  tile  wain- 
scot. An  automatic  water  heater  will 
also  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Olin  S.  Grove,  2911 
Telegraph  Ave.,  Berkeley.  Owner, 
Mr.  Knight.  The  house  will  be  erect- 
ed in  Northbrae,  and  has  been  de- 
signed to  contain  eight  rooms,  bath 
and  sleeping  porch.  All  interior  fin- 
ish will  be  of  pine  or  redwood.  Hard- 
wood floors  will  be  used  in  the  living- 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heal  ami  open 
Are  places.  Mantels  will  he  of  brick. 
Tile  will  be  used  in  the  bath  room  and 
k  ii  i  hen.  Ba  i  ci  nil-  of  I  he  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans,  are  being  prepared 
for  the  work  and  bids  will  be  called 
for    shortly. 

kiosiiiioncio  2  story  and  base. 
frame,  18,6<M).  Oakland,  Cal.  Archi- 
tect, none.  Owner,  George  C.  EJMis, 
192.9  -'lib  Ave.,  Oakland.  The  dwelling 
will  be  erected  at  the  corner  of  7th 
avenue  and  Eas1  u :: i- . i  street,  and  will 
contain  seven  rooms  ami  bath.  Inte- 
rior win  he  finished  in  i. inc  ami  red- 
wood, I  I'lriiw  oini  Boors  will  be  used 
in   the  principal   rooms.     There   will   be 

I  ii  i  n;i,  e      ho;i  I       ami       open       lire         places. 

Mantels    will    be    of   brick    and   tile.    Tile 
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will  lie  used  In  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling 
will  be  covered  with  shingles.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day- 
He  is  now  in  the  market  for 
all     materials. 

RESIDENCE!  —  2  story  and  base, 
fra  ne  Cost  not  stated.  Berkeley. 
Alameda  Co.,  Cal.  Architect,  John 
Mud-on  Thomas,  First  National  Bank 
Rldg.,  Berkeley.  Owner.  George  P. 
Baxter.  The  dwelling  will  be  erected 
in  Clnremont,  and  is  designed  to  con- 
tain eight  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
with  some  hardwood  veneer.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
rooms  will  be  wainscoted  with  tile. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    now   being    prepared. 

APARTMENT  BOtJSE—  6  story  and 
base,  brick  and  steel,  $70,000.  Oak- 
land. Cal.  Architect,  C.  W.  McCall, 
Central  Bank  Bldg.,  Oakland.  Own- 
er's name  withheld.  This  building 
was  mentioned  here  recently  when  the 
architect  was  first  commissioned  to 
prepare  plans.  The  structure  will  be 
erected  at  the  corner  of  12th  and 
Grove  streets  and  will  have  a  com- 
plete steel  frame.  Interior  will  be 
arranged  for  two  and  three  room  suites 
with  wall  bed*  and  private  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
i  Bath     rooms    will     be     finished 

in  tile  and  composition.  There  will 
be  steam  heat,  elevator  service,  a 
vacuum  cleaning  system  and  other 
modern  conveniences.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   now   being   taken   for  the  work. 

RESIDENCE  —  2  story  and  base, 
frame.  $15,000.  Oakland,  Cal.  Archi- 
tects, Cunningham  &  Politeo.  Firs* 
National  Bank  Bldg.,  S.  F.  Owner, 
Edward  Beck.  The  dwelling  will  be 
erected  on  Lee  street  east  of  Monti- 
cetlo,  and  has  been  designed  to  con- 
tain twelve  rooms,  bath,  laundry  and 
sleeping  porches.  Interior  finish  will 
be  of  pine  and  hardwoods.  Hardwood 
.'.ill  be  used  throughout.  Plans 
provide  for  a  central  heating  system, 
rly  hot  water,  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  All  bath  rooms  will  be  finished 
in  tile.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
piaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  taken  at  once. 

PLATS — 2  story  and  base,  frame, 
13,600.  Oakland,  Cal.  Architect,  none. 
Owner,  Harry  Wicks.  "79  27th  street, 
Oakland.  The  building  has  been  de- 
to  contain  two  modern  flats  of 
earti.  Interior  fin- 
ish will  be  of  pine  throughout.  Some 
hardwood  doors  will  be  used.  There 
will  be  an  open  fire  place  in  each  living 
room.  Mantels  will  be  of  brick  or  tile. 
Tile  will  be  used  in  the  bath  rooms 
and  kitchens.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  In  the 
bands  of  the  owner  who  is  now  taking 
figures    on    the    work. 

EBOTBETJ— 8    story   and    base.      Class   A 
action,    {mi. iin.i.      oaklar, 
Architect.       William         Wilde. 
Bldg.,  Oakland.      Owner,  O.  J.   M. 


site  at  the  southeast  corner  of  10th 
and  ''lay  streets  has  Keen  secured  and 
a  building  covering  50x100  feet  will 
l  as  soon  as  plans  can  be 
prepared.  There  will  be  stores 
first  floor  'besides  a  large  hotel  lobby 
and  offices.  Upper  seven  floors  will 
be  arranged  for  single  rooms,  a  large 
proportion  of  which  will  have  connect- 
ing bathe.  There  will  be  a  complete 
steel  frame  and  exterior  walls  of  brick, 
faced  with  pressed  brick  and  terra 
cotta.  Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plaster. 
Floors  will  be  of  concrete.  Plans  pro- 
vide for  steam  heat,  elevator  service, 
a  vacuum  cleaning  system  and  hot  and 
cold  running  water.  Interior  finish 
will  be  of  pine  and  hardwoods  with 
tile  and  marble  wainscot.  Bath  rooms 
will  be  finished  in  tile.  Metal  window- 
sash  and  frames  will  be  used.  Plans 
are  now  being  prepared. 

HOTEI^G  story  and  'base,  'brick  and 
steel.  $80,000.  Oakland,  Cal.  Architect. 
William  Wilde,  Albany  Bldg.,  Oakland. 
Owner  Charles  Street.  The  building 
will  be  erected  at  the  northeast  cor- 
ner of  10th  and  Franklin  streets  and 
covers  a  large  area.  There  will  be 
stores  on  the  first  floor  besides  the 
hotel  lobby.  Upper  floors  will  be  ar- 
ranged for  single  rooms  and  baths. 
Interior  finish  will  Tie  of  pine  and 
hardwoods.  There  will  be  steam  heat 
■and  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  plant.  Pat- 
ent store  fronts  will  toe  specified.  Ex- 
terior of  the  hullding  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

OFFICES  —  1  story,  frame.  $3,000. 
Oakland.  Cal.  Architect.  Frederick 
Soderberg,  Union  Savings  Bank  Bldg.. 
Oakland.  Owners,  Howard  Co.  The 
'building  will  be  erected  at  the  corner 
of  First  and  Market  streets,  and  has 
been  designed  to  contain  the  offices  of 
the  Howard  Company.  Interior  will 
be  finished  in  pine  with  some  hard- 
woods. The  exterior  of  the  building 
will  be  faced  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being    taken. 


1996 
199S 
1999 
2000 
2001 
2004 


Building  Contracts. 


Oakland. 


No. 

1945 
1946 
1947 

1949 
1950 

1953 
1954 
1955 
1956 
1957 
1958 
1971 
1972 
1974 
1975 
1976 
1977 
1978 
1979 
1I.K0 
1981 
1982 
19S4 
1  9  8  5 

1987 

19SS 
1989 
1990 
1991 

1992 
1993 


Owner  Contractor 

Wagner     Somerviile 

Havens    Noack 

Blind     Home     .  .  .Schroeder 

Jacobs    Graves 

Coast   Mfg   . . .  .Rasmussen 

Bird     Rich 

Gantier     McKay 

Bandle     Johnson 

Ish      Adler 

Perry    Perry 

Schmidt     Larsen 

Lough ery     Owner 

Krueckel     Schmidt 

Dahl     Da.hl 

Morrison      Coit 

Schlffmann      ...Morgensen 

7th    Day    Adv Whalln 

Gotchett     Owner 

Werner    Corbett 

Ovlen    Vaughn 

Connahan  .  .  .  .  MacGregor 
Bfi  of  San  Leandro.Quinn 
Same    . . .  .SamuelsRfg    Co 

Morrison     Coit 

Prenvllle     Roem 

White      Jones 

Ramos     Ramos 

Stryble     Schraeder 

land     Owner 

Hii'l-on     .  Hudson 

7ahn      Anderson 

Rlelly     Roset 

Eckhardt     Mallck 

Ventre     Ventre 

Werum      Werum 


4ml, 
2200 

400 
400 

tun 
12-,.  ■ 

1900 
500 

27"" 
100 
400 
500 

2500 

1 
400 

2000 
1500 
I  800 

iooo 

2890 
4900 

4S200 

E 

400 
7'") 
800 
2000 
100" 
2000 
2800 

1! 

15*40 


Gregory     Peterson 

Ovlen      Vaughn 

Sadler     Crlchton 

Payne     Connolly 

Koenlg      Gunn 

Key     Route     


400 
400 


K'orrecllon    In    Inxt    pa.Mn.nii 

LOT  5  BLK  22  Lakeside  Tract. 
Adams  Point  Ppty.,  Oakland.  All 
work  for  two-story  and  basement 
frame  dwelling. 

Owner Emma   J.   Conklin,  Oakland 

Arcihtect  . .  .Clias.    W.    McCall,    Central 

Bank    Bldg..   Oakland. 
Contractor.  .Peterson  &  Anderson,  Okd. 
Filed  June  18.  '13.     Dated  June  10.  -13. 
Frame  up,  roof     sheathed     and 

chimney    built    $1550.00 

Plumbing  and  electric  work 
roughed  in.  exterior  mill  work 
and    covering   in    place   and    1st 

brown    coat    co  npleted 1550.00 

Completed  and  accepted 1550.00 

Usual  35  days 1597.75 

TOTAL  COST.  $624  7  75 
Bond.  $3124.  Surety,  Aetrta  Accident  & 
Liability  Co.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(1945)      S   AUSEON    120    W    Birch,    Oak- 
land.     One-story    6-room    dwelling. 

Owner A.      L.      Wagner,      Granada 

Apartments,  Oakland. 
Architect  . .  .None. 

Contractor.  .J.  H.  Somersville,  1538  17th 
Ave.,  Oakland. 

COST,   $2200 


(1916NO.    5S8    THIRTEENTH,    Oakland. 
Alterations. 

Owner Havens    &    De    Brutz,    10th 

nr   Washington.   Oakland. 
Architect  . .  .None. 

Contractor.  .A.  Noack,  5th  and  Franklin 
Oakland. 

COST,  $400 

(1947)      THIRTY-SIXTH    AND       TELE- 
garph    Ave..    Oakland.      Alterations. 

Owner State     of   California     Blind 

Home,  Premises. 
Architect  . .  .None. 

Contractor.  .J.    F.    Schroeder,    520    16th, 
Oakland. 

COST,    $400 


(194S)  NO.  522  THIRTY-SECOND. 
Oakland.     Garage. 

Owner Mrs.    B    Jacobs,      522      22nd, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Jos.    Graves.    307    Ellwood 
Ave.,   Oakland. 

COST,   $400 

(1949)  W  LN  PLOT  "J"  OF  RANCHO 
Las  Positas  and  NW  In  right  of  way 
of  W  P  R  R  NE  2,0,40.2  NW  1056.8  SW 
1C88  S  822.8  Ptn  Plot  ".I"  of  Shdvn  of 
Rancho  Las  Positas,  Murray  Tp.  All 
work  for  two-story  and  »  basement 
dwelling  and  two-story  frame  office 
building. 

Owner Coast  Mfg.     &  Supply     Co., 

1022  66th   Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .C.      H.    Rasmussen,      Liver- 
more. 
Filed  June  23.  '12.     Dated  June  12.  '13. 
Concrete    foundations    and    exca- 
vating completed    '« 

Interior    plaster    completed Vl 

Completed   and   accepted ',4 

'. 

TOTAL  COST.  $12,552.30 
Bond,   $6276.15.      Surety,   Fidelity  &   De- 
posit Co.     Limit,  90  days  pfter  June   12. 
Forfeit,    $20.      Plans    and    specifications 
filed. 
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(1950)  E  4  FEET  LOT  15  and  W  34 
feet  Lot  16  Blk  "B,"  Map  Evoy  Tract, 
Oakland.  All  work  tor  one-story 
dwelling. 

Owner Mrs.  Eveline  Bird.  Oakland 

.Architect  . .  .None. 

Contractor.  .J.  L.  Rich,  3S60  Lusk,  OV 

Filed  June  23.  '13.     Dated  June  20,  '13. 

Fra me    up    Vi 

Plastered    % 

Completed   and   accepted & 

Usual    35    days % 

TOTAL    COST,    $1900 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plens  and  specifications  filed. 

(1952)  W  E-FOURTELNTH  50  N  35th 
Ave.,    Oakland.      Addition. 

Owner E.      Ganlier,      3445      E-14tli, 

Oakland. 
Architect  . .  .None. 
Contractor.  .D.  McKay,  San  Lorenzo. 

COST,  $500 

(1953)  E  ATALA  75  N  Miranda,  Oak- 
land. One  and  cnebalf-story  six- 
room  dwelling. 

Owner R.   Bendle,   5465   Claremont. 

Oakland. 

Architect  ..  .A.    W.    Smith.    1010    Broad- 
way.  Oakland. 

Contractor.  .Geo.      H.      Johnson,        5457 
Vicente,     Oakland. 

COST,   $2700 


(195-1)      WW     MONTEL    &     FAIRMONT, 

Oakland.     Garage. 
Owner Frank    M.      Ish,    679      Fair- 
mont Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .Jno.     Adler,     3040     Adeline, 
Oakland. 

COST,    $400 


(1955)      NO.     414     THIRTEENTH,     Oak- 
land.     Alterations. 

Owner R.  A.  Perry,  Premises. 

Architect  . .  .None 

Day's    work.  COST,    $400 


Ad- 


(1956)      NO.    3618    POST,    Oakland, 
dition 

Owner J.  L.  Schmidt,  Premises. 

Architect  . .  .None. 

Contractor.  .R.    K.    Larsen,    3346    Elm- 
wood  Ave.,  Oakland. 

COST,   $500 


i:  WARWICK  AVE  100  N  Per- 
kins. Oakland.  One-story  6-room 
dwelling. 

Owner J.      F.   Loughery,      705    31st, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  JOST,  $2500 


(1958)  .S  WELLINGTON  200  W  13th 
Ave.,  Oakiand.  Two-story  7-room 
dwelling. 

Wm.    Krueckel,    3002    West, 

Oakland. 
Architect  .  .  .None. 

N.       Schmidt,      1011 
Franklin,    Oakland. 

COST,    $4000 


(1971)  E  EIGHTY-FIFTH  AVE  150  S 
Dowllng  Oakland..  One-story  3-room 
dwelling. 

I  Jrihl. 
Architect  . .  .None. 

work.  COST,  $4  00 


Architect  ...A.     J.      Mazurette,      Albany 

Bldg.,  Oakland. 
Contractor.  .Roger     Coit,     1522     Broad- 
COST,  $2500 

(1974)  N  THIRTY-EIGHTH  165  W 
Grove  W  30xN  145,  Oakland.  All 
work   for   one-story   5-room  dwelling. 

Owner A.    C.   and    Eugenie    Schiff- 

mann,   850   16th,   Oakland. 

Architect  .  .  .None. 

Contractor .  .Adolph  Morgensen,  554  63d 
Oakland. 

Filed  June  25,  '13.     Dated  April  22,  '13. 

Frame   up    Vt 

1st   coat   plaster  on Yi 

Completed    V* 

Usual    35    days Yi 

TOTAL  COST,    $2000 

Bond,    none.      Limit.    60    days.      Forfeit. 

none.      Plans    and    specifications,    none. 


(1975)      NO.  531  TWENTY-FIFTH,  Oak- 
land.      Alterations. 

Owner 7th  Day  Adventlsts  Church 

Premises. 
Architect  . .  .None. 

Contractor.  .W.  E.     Whalin,  269     Bacon 
Block,   Oakland. 

COST,   1500 


(1976)  E  107TH  AVE  100  N  Horthense 
Oakland.  One  and  one-half-story  6- 
room   dwelling. 

Owner Mrs.      F.    B.    Gotchett,      783 

Haight    Ave.,    Alameda. 

Architect  . .  .None. 

Day's  work.  COST,    $1800 


(1977)      NO.    418    ELEVENTH,    Oakland. 
Alterations. 

Owner Dick       Werner,    422       11th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Corbett      &      Bayless,    1110 
Franklin,    Oakland. 

COST,    $1000 


RAJ         :[,|-ll       AVE      217      ( 

Hampelj   Oakland.        one-story     five 

room  dwelling. 

Harry    C     Morrison,    Bacon       Bond,    $24,100.      Surety,    John     E.     Beck 
Bldg.,  Oakland.  and    M.   V.      Brady.      Limit,      175      days. 


(1978)  NE  GREENWOOD  &  HAMPEL, 
Oakland.      Two-story    6-room    dwlg. 

Owner B.  A.  Ovlen,  1225  Broad- 
way,  Oakland. 

Architect  .  .  .None. 

Contractor.  .John  Vaughn,  1124  Hampel 
Oakland. 

COST,   $2890 

(1979)  L  LINDA  AVE  203  S  Piedmont 
Ave.,  Oakland.  Two-sto  -y  12-room 
fiats. 

Owner Miss   E.     B.   Connahan,      25 

Monte   Vista   Ave.,    Okd. 

Architect  .  .  .None. 

Contractor.  .C.  M.  MacGregor,  470  13th, 
Oakland.  COST,    $4900 

(1980)  NW  ESTUDILLO  AND  HAY- 
ward  Ave.,  San  Leandro.  All  work 
except  banking  room  finish,  painting, 
roofing  and  heating  for  two-story 
bank  and  office  building. 

Owner Bank    of  San   Leandro. 

Architect  ..  .W.  H.  Weeks,  75  Post, 
San  Francisco. 

Contractor.  .P.  P.  Quinn,  1383  9th  Ave., 
San  Francisco. 

Filed  June  26,  '13.     Dated  June  20,  '13. 
Ready      to    erect      stone    at      2nd 

story    level    6025 

Stone  work   entirely  erected...      6025 

Ready     for    roof 6025 

Ready    for    plastering 6025 

Ready    for    interior    finish 6025 

Completed     and     accepted 6025 

I      u;il    35    days 12050 

TOTAL  COST,    $4  8,200 


Forfeit,    $10.      Plans    and    specifications 
filed. 

(1981)  ROOFING    ON    ABOVE. 
Contractor.  .H.  D.  Samuels  Roofing  Co., 

110   Jessie,   San   Francisco. 
Filed  June  26,  '13.     Dated  June  21,  '13. 

Completed    and    accepted 75% 

Usual    35    days 25% 

TOTAL  COST,  $225 
Bond,  none.  Limit,  145  days.  Forfeit, 
$10.      Plans    and    specifications    filed. 

(1982)  LOT  6  BLK  "G"  Fourth  Ave. 
Terrace,  Oakland.  All  work  for  one- 
story  dwelling. 

Owner Harry   C.    Morrison,    Okd. 

Architect  . .  .None. 

Contractor.  .Roger  doit,  1522  Broad- 
way,  Oakland. 

Filed  June  26,  '13.     Dated  June  25,  '13. 

Frame   up    Vi 

Plastering  completed    Vi 

Completed   and   accepted Yt 

Usual   35   days    Vi 

TOTAL  COST.  $2500 

Bond,    $1250.      Sureties,    Charles    B.    and 

Alma  E.  Coit.     Limit,  90  days.     Forfeit. 

$10.      Plans   and   specifications    filed. 

(1984)  S  E-TWENTY-THIRD  200  W 
Seventh  Ave.,  Oakland.  One-story  3- 
room  dwelling. 

Owner A.   E.   M.   Prenville,    611    E- 

23rd,   Oakland. 
Architect  . .  .None. 
Contractor.  .N.    Z.    Roem,      1135      Grand 

Ave.,  Oakland. 

COST.    $500 

(1985)  NO.  3342  CHESTNUT,  Oakland. 
Alterations. 

Owner C.    B.    Wrhite,    2831    Market, 

San    Francisco. 
Architect  . .  .None. 

Contractor.. Jones  Bros.,  863   38th,  Okd. 
COST,  $400 

(1986)  S  ARLINGTON  AVE  256  E  Los 
Angeles,  Oakland.  One-story  3-room 
dwelling. 

Owner Mrs.    Georgia    Ramas,      615 

45th,   Oakland. 
Architect  . .  .None. 
Contractor.  .Wm.  R.  Ramas,     615     45th. 

Oakland. 

COST,    $700 

(1987)  NO.  686  SEVENTEENTH,  Oak- 
land.     Addition. 

Owner F.   Stryble,   Premises. 

Architect  .  .  .None. 

Contractor.  .J.  F.  Shraeder,  520  16th, 
Oakland. 

COST,   $S00 

(1988)  N  SANTA  RITA  AVE  256  W 
Kail  Road  Ave.,  Oakland.  One-story 
6-room   dwelling. 

Owner (Martha      McCausland,       5S4 

lftth,   Oakland. 
Architect  .  .  .None. 
Contractor.  .W.    McCausland,     584     10th, 

Oakland.  COST,    $2000 

(19S9)  S  BROOKLYN  AVE  100  E  Van 
Dyke  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner Geo.  Hudson.  757  Brook- 
lyn   Ave,    Oakland. 

Architect  .  .  .None. 

Day's     work.  COST,    $1000 

(1990)  N  WELLINGTON  AVE  170  N 
Division,  Oakland.  Two-story  six- 
roo.ii  dwelling. 

Owner W.    /.aim,   732   61st,   Okd. 

Architect  . .  .None. 
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Contractor.  .Gus.      A.      Anderson,      2362 
High,    Oakland. 

COST,    $2000 


(1991)  N  QUIGLEY  200  E  35th  Ave., 
Oakland.  One  and  one-half-story  7- 
room  dwelling. 

Owner John    H.    Rielley,   343S   35th 

Ave.,   Oakland. 
Architect  .  .  .None. 

Contractor.  .A.  H.  Rose  &  Co.,  545  17th, 
Oakland.  COST,    $2800 


(1992)      W    9STH    AVE    60    S    "A,"    Oak- 
land.     One-story   5-room  dwelling. 

Owner E.    W.    Eckhardt,      90G1      E- 

14th,    Oakland. 
Architect  . .  .None. 

Contractor.  .Ma-llck  &  Begier,  2000  90th 
Ave.,   Oakland. 

COST,    $1900 


(1993)      N    SAN      JUAN    160    W      Alma, 
Oakland.      One-story   6-room  dwlg. 

Owner Mrs.        Katherine       Ventre, 

1226    Slst   Ave.,    Oakland. 
Architect  . .  .None. 

Contractor.  .Jas.  Ventre,  1226  Slst  Ave., 
Oakland.  COST,    $1540 


(1995)  N  HARPER  COURT  275  W  35th 
Ave.,  Oakland.  One  and  one-half- 
stpry   8-room   dwelling. 

Owner A.   St.   Werum,    3410   Harper 

Court,  Oakland. 
Architect  .  .  .None. 

Contractor.  .A.   F.   Werum,    349S    Boule- 
vard, Oakland. 

COST,    $4000 


(19.96)  LOTS  1.  2.  3  BLK  6  East  Pied- 
mont Heights  Extension,  Oakland. 
All  work  for  two-story  and  base- 
ment  dwelling. 

Owner Miss  J.   Gregory,   Oakland. 

Architect  ..  .Chas.     W.    McCall,    Central 
Bank    Bldg.,    Oakland. 

Contractor.  .Peterson         &        Anderson, 
Oakland. 

Filed  June  27,  '13.     Dated  June  26,  '13. 
Frame    completed,    roof    sheathed 
&  brick   chimney   completed.  .  $2070.00 
Plumbing       and       electric      %.  ork 
roughed     In,     exterior    mill    work 
in    place,    exterii*      covering    and 

1st    brown   coat    on 2070.00 

Completed    and    accepted 2070.00 

Usual    35    days 2082.37 

TOTAL,   COST,    $S  211 2.37 

Bond,   $4146.     Sureties,   H.   J.   Quinn  and 

Alfred   Olson.   Li  nit.    100   days.      Forfeit, 

nr"".      Plans    and    specifications    filed. 


(1998)      NW    GREENWOOD    AVE    AND 

NE  Fleet  Road  NW  34.66  NE  61  SE  to 
pt.  distant  64  NE  pt.  beg  SW  64,  Oak- 
land. All  work  for  two-story  and 
basement  dwelling. 

Owner Bror      Axel       Ovlen,        1225 

Broadway,    Oakland. 
Architect  ..  .Hutchinson   Bros.,  470   13th, 

Oakland. 
Contractor.  .John  Vaughn,  1124  Hampel 

Oakland. 
Filed  June  27,  '13.     Dated  June   21,  '13. 

Frame   up    V* 

Brown    coated     V* 

Completed   and   accepted ^4 

Usual    35    d-ays & 

TOTAL  COST,   $2890 
Bond,       $1445.  Surety.      Francis      P. 

Vaughn.      Li  nit.    70    days.      Forfeit.    $1. 
Plans    and    specifications    filed. 


(1999)      NO.       1945     TWENTY-FOURTH 
Ave.,    Oakland.      Addition 

owner C.    M.    Sadler,    Modesto,   Cal. 

Architect. .  .None. 

Contractor.  .  F.    J.   Crichton,   Premises. 

COST,    $400 


(2000)      NO       2166        WEST,       Oakland. 
Alterations. 

Owner Robt.  C.   Payne,   Premises. 

Architect  . .  .None. 

Contractor.  .H.  Connolly,  625  20th,  Okd. 
COST,    $100 


(2001)      NO.    1651    FOURTEENTH,    Oak- 
land.    Alterations. 

Owner F.    Koenig   Est.,    1695    14th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .J.    F.    Gunn,    839    Isabella, 
Oakland. 

COST,   $450 


(2004)  KEY  ROUTE  PIER  AND  FILL, 
Oakland.     Seawalls   and   dredging. 

Owner San         Francisco  -  Oakland 

Terminal  Railways. 

Architect  .  .  .None. 

Contractor.  .Daniel       Contracting      Co., 
503   Market,   San   Francisco. 

Filed  June  27,  1'3.     Dated  June  27,  '13. 

DREDGING,    15c   per   cu.    yd:    furnish- 
ing   and    placing    rock    82%    cents    per 

short    ton. 

Bond,     $256,500.       Surety,     Pacific    Coast 

Casualty  Co.     Limit,  2S2  days.     Forfeit. 

none.      Bonus,    $200    a    day.      Plans   and 

specifications   filed. 

♦ 

Building  Contracts  Awarded 
Berkeley. 

No.  Owner                    Contractor  Anit. 

1943  Clark     Farquharson  22000 

1944  Rich]    Bichl  1250 

1951  Forster     Forster  1000 

1973  Bell     Wreitzel  3726 

1994  Case     Merrilees  2500 

1997  Gandv     Gastman  275(1 

2002  Newmark     Kidder  4200 

2003  Illich      Laamanen  1400 

(1943)  NE  PROSPECT  &  BANCROFT 
Way,  Berkeley.  Two-story  16-room 
dwelling. 

Owner Richard  Clark,  1001  Morton 

Alameda, 
Architect  ..  .Julia    Morgan,     Merchants' 

Exchange  Bldg.,  S.  F. 
Contractor.  .D.      B.      Farquharson,      1760 
Ellis,    San    Francisco. 

COST,  $22,000 


(1944)      N  STUART   120  W  Fulton,  Ber- 
keley.    One-story   4-room   dwelling. 

Owner S.   Bichl,   2149   Stuart,   Bkly. 

Architect  . .  .None. 

Contractor.  .P.  F.   C.  Bichl,  2149  Stuart, 
Berkeley 

COST,  $1250 


(1951)     U  OTIS  150  S  Russell,  Berkeley 
One-story  5-room  dwelling. 

Owner Wr.    J.    Forster,     2915    Otis, 

Berkeley. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


(1973)  LOT  16  BLK  "K"  Berry  Bangs 
Tract,  Berkeley.  All  work  for  two- 
story  dwelling. 

Owner William  J.   Bell,   2504   Web- 
ster, Berkeley. 

Architect  .  .  .None. 

Contractor.  .John    Weitzel,    1519    Grant. 
Berkeley. 

Filed  June  25,  '13.     Dated  June  24,  '13. 

Frame    up    V* 

Brown    coated     Vt 

Completed     % 

Usual    35    days % 

TOTAL  COST.    $3726 

Bond.    none.      Limit.    Sept.    24.      Forfeit, 

none.     Plans  and  specifications  filed. 


dwelling. 

Owner Mrs.  Lulu  Case,  2641  Grant 

Berkeley. 
Architect  . .  .None. 

Contractor.  .J.  M.  Merrilees  &  Co.,  2916 
Grove,   Oakland. 

COST,    $2300 

(1997)  LOT  37  BLK  13  Northbrae, 
Berkeley.  Carpenter  work,  brick 
work,  cement  work,  plastering, 
painting,  plumbing,  electric  wiring 
and  fixtures,  mill  work,  hardw 
one-story  dwelling. 

Owner C.     W.   Gandy,     3150     Con- 
gress,   Oakland. 

Architect  .. . H.    K.   Lovell.    1617   Felton, 
Berkeley. 

Contractor.  .Herman    H.    Gastman,    2530 
Eunice,  Berkeley. 

Filed  June  27,  '13.     Dated  June  5,  '13. 

Contract    recorded    $1000 

Studs   and   joists   set 300 

Ready    for     plaster 350 

Completed    and    accepted 550 

Usual    35    days 550 

TOTAL  COST.  $273u 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2002)  LOT  17  BLK  5  Contra  Costa 
Road,  Clare.nont,  Berkeley.  All  work 
for  two-story  and  basement  dwelling 

Owner Mary    G.    and    Milton    New- 
mark. 
Architect  ..  .J.    Henry    Boeher,      Delgar 

Bldg.,    Oakland. 
Contractor.  .Kidder        &        McCullough, 

2075    Addison,    Berkeley. 
Filed  June  27,  '13.     Dated  June  26,  '13. 
Frame    completed    and    sheathed.      >4 
Rough    plastering    completed....      *4 

Completed     14 

Usual   35   days 14 

TOTAL  COST,  $1200 
Bond,  $2250.  Sureties,  B.  E.  Under- 
wood  and  F.  E.  Armstrong.  Limit,  60 
days.  Forfeit,  none  Plans  and  speci- 
fications   filed. 

(2003)  LOT  1  and  W  10  ft.  Lot  2  Blk 
119  Map  Allston  Tract,  Berkeley.  All 
work  for  one-story  and  basement 
dwelling. 

Owner Samuel      Illich.    2439     Ban- 
croft  Way,   Berkeley. 
Architect  . .  .None. 
Contractor.  .John         Laamanen,  1032 

Carlton,    Berkeley. 
Filed  June  2S,  '13.     Dated  June  27,  "13. 

Frame    up     >/i 

I!n>wn    coated     % 

Completed    and    accepted % 

Usual     35    days %' 

TOTAL    COST.     $1400 
Bond,  $700.     Surety.  .Maryland  Casualty 
Co.      Limit,    90      days.      Forfeit,       none. 
1'lans  and  specifications  filed. 
♦ •■  - 

Building  Contracts  Awarded. 
Alameda. 


(1994)      N  POSEN  AVE  375  E  Monterey 
Ave.,     Berkeley.       One-story     6-room 


No.  Owner                    Contractor        \mi. 

1969     Nissen      Bensema 

1960  Gold     Harris        1500 

1961  Rissatto    Kneppler        1265 

!  1  i  lien      Uillen 

1963      Hillen    Hillen        2 

196 1      Hooper     Strang 

: Hillen    Hillen 

1966  Gibson     Hillen 

1967  Hillen    Hillen        2000 

1968  Moose     Swenson 

1969  Strang     Strang        2000 

970      Hazeltin      Van  400 

1983      Murray      Aitehlsnn 

No.    |72J    EVERETT,    Alameda. 

One-story    cottage. 

Owner Ceo.      Nissen.      La 

Villa,    Alameda. 


BUILDING  AND  INDUSTRIAL  NEWS 


Get  It  From  Bacon 


(1970)      NO.    1019    FILBERT.      Oakland. 

Alteration?. 
Owner Lucy   J.   Hazeltin,    621    Fil- 
bert, Oakland. 
Architect  . .  .None. 
Contractor.  .  Mr.    Van. 

COST,    $100 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Jusft  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


Designer  . 
Contractor 


One-stor> 
Owner 


.Geo    A.    Benseman. 
.Geo.      A.      Benseman,      2316 
Alameda   Ave.,    Alameda. 

COST,    $1373 


Architect  . . 
Contractor. 


(136! I       NO 

Alameda. 

Owner 


1801    WEBSTER,    Alameda. 

dwelling. 
.  S.       Gold,       Webster       near 
Buena   Vista   Ave.,  Alameda 

None    . 
, Harris    &    Hudson,    1957    E- 

3Sth,     Oakland. 

COST,   $1500 


Designer  . . 
Contractor 


909      CEXTEXIAL      AVE., 
cine-story    4-roon    dwlg. 
.George    Rissatto.    1209    9th, 
Alameda. 
.G.   G.   Kneppler. 
.G.  G.   Kneppler,  606  Haight 
Ave.,    Alameda. 

COST,   $1265 


(1362)      NO.      3276      GARFIELD      AVE., 
Alameda.     One-story  dwelling. 

Owner R.   C.   Hillen,   Fernside   and 

Liberty   Ave.,   Alameda. 
Architect  ...  W.  "W.     Landgrebe,     Fern- 
side   &   Liberty   Ave..   Ala. 
a  ,.k.  COST,   $2000 


(1363)      NO.      3272      GARFIELD      AVE., 
Alameda.      One-story  dwelling. 

Owner R.   C.    Hillen,   Fernside   and 

ty    Ave.,   Alameda. 
Architect  ..  .W.   W.     Landgrebe,     Fern- 
side   &    Liberty    Ave.,    Ala. 
work.  COST,   $2000 


Contractor.  .Strang  Bros.,  1319  Bur- 
bank,  Alameda. 

COST,    $2000 

(1865)  X".  2251  GARFIELD  AVE., 
Alameda.     One-story  dwelling. 

i   „  n,  ■ R.   C.   Hillen,   Fernside   and 

Liberty    Ave.,   Alameda. 

Architect ..  .W.  W.  Landgrebe,  Fern- 
side  &   Liberty   Ave.,    Ala. 

Day's    work.  COST,   $2000 

(1366)  NO.  1S00  CENTRAL  AVE., 
Alameda.     Garage. 

Owner Tho".    I.    Gibson,    Premises. 

Arcl  ilect  . .  .None. 

Contractor.  ,R.  C.  Hillen,  Liberty  and 
Fernside,    Alameda. 

COST,   $500 

(1867)  NO.  3278  GARFIELD  AVE., 
Alameda.      One-story    dwelling. 

Owner R.   C.   Hillen,   Fernhxle   and 

Liberty    Ave.,    Alameda. 
Architect  .  .  .W.     W.     Landgrebe,     Fern- 
side &  Liberty  Ave.,  Ala. 
Da  ,.  ■-    work.  COST,   $2000 

NO.    2311    CENTRAL  AVE.,   Ala- 
meda.     Lodge  and  club  room. 

.Moose    Hall    Ass'n.,      Moose 

Hall,    Alameda. 
Designer  ...  .1*   Swenson. 
Contractor.. I/.    Swenson,    2242    Encinal 
Ave.,    Alameda. 

COST,   $2000 


(1364)     NO.    BOS    POBTOLA    AVE.,    Ala- 
meda.    I  infl-  m  dwelling. 

Owner C.  A.   Hooper  &  Co.,   Balboa 

Bidet        n    I  I  '  '■'  isco. 
Architect  .  .    V.   N.   Strang. 


:.,  ,,      mi.       lTi't       HIGH.,       Alameda. 

One-story    dwelling. 
Owner F.N.      Strang,      1330      Bur- 
bank,    AUmeds 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


(1988)  E  VERSAILLES  AVE  2n::.T7  N 
San  Jose  Ave  N  27.:,xE  100,  Alameda. 
All  work  tor  two-story  and  base- 
ment  six-room  dwelling. 

Owner Marie  L.  Murray,  1221  Col- 
lege Ave.,  Alameda. 

!.  iv    iteet  .  .  .  None. 

Contractor.  .Aitchison  &  Sons,  54S 
Santa   Clara  Ave..   Alameda. 

Filed  June  26.  '13.     Dated  June  26,  '13. 

Frame    up    'A 

Brown   coated    'A 

Completed   and   accepted Vt 

Usual   35   days    Vi 

TOTAL    COST,    $3152 

Bond,    $1576.      Sureties,   John   G.   Lubben 

an  1    it     W.    Johnston.        Limit,    70   days. 

Forfeit,   $2.50.      Plans  and   specifications 

filed. 


Completion  Notices. 


ALAMEDA    COUNTY. 


June  20,  1913— LOT  45  Map  North 
Christi-ania  Tract.  Albany.  Patrick 
Nelson   Bldg  Co     to   whom     it  may 

concern June    19,    1913 

June  20,  1913 — LOT  43  Map  North 
Christiania  Tract,  Albany.  Patrick 
Nelson    Bldg    Co    to    whom    it    may 

concern    June    19,    1913 

June  20,  1913— NE  HEARST  AND 
Euclid  Aves,  Bkly.  Chamberlain  & 
Procter    to    Van    Sant-Houghton    Co 

June    18.     1913 

June  23,  1913— TWENTY-EIGHTH 
No.  1020,  Oakland.  August  Ander- 
sen to  Harry  C  Knight.. June  9,  1913 
June  23,  1913 — SE-TWENTY-EIGHTH 
4  0  E  19th  Ave,  Okd.  Granville  T 
Berrey  to  whom  it  may  concern.  . .  . 

June   23,    1913 

June  23,  1913— LOT  12  BLK  "A"  Map 
Kenwood  Park.  Okd.  William  M 
and    Annie    L    Morris    to    whom    it 

may  concern June  23,  1913 

June  24,  1913 — LOT  10  BLK  "A"  Map 
Kenwood  Park,  Okd.  Jessie  Wilton 
Jones   to   whom  it   may  concern.... 

June   23,   1913 

June  24,  1913— LOT  S  BLK  "I"  Map 
Bella  Vista  Park,  Okd.  John  E 
Erickson   to   whom   it   may   concern 

June   24,    1913 

June  25,  1913— LOT  15  3LK  13  Map 
Northbrae,  Bkly.  Patrick  Nelson 
Bldg  Co  to  whom  it  may  concern.  .  . 

June   24.    1913 

June  25,  1913 — LOT  IS  ELK  12  Map 
Noi  trbrae.  Bkly.  Patrick  Nelson 
Bldg  Co  to  whom  it  may  concern  .  .  . 

June   24.    1913 

June  25,  1913— S  34  FT.  LOT  10  BLK 
"C"  Map  Northbrae  Business  Ppty, 
Bkly.      F   R   Peake   Co   to   whom    it 

may    concern June    20,    1913 

June  25.  1913— LOT  51  BLK  2  Map 
Oak    Lawn,   Okd.      Don   W   White   to 

G  Johansen June  24,  1913 

June  25,  1913 — DOTS  52  AND  53  Hap 
40th  St.  Tract,  Okd.  The  Really 
Syndicate  to  Cederhorg  &  Anderson 

June   24.    1913 

June     86,     1913—  S    CEDAR    711     W     10th 

w  30xS  100,  Bkly,     Carl  Ericsson  to 
whom   it   raaj    eoni  i  ™    .June  25,   1913 


BUILDING  AND  INDUSTRIAL  NEWS 


June  27,  1913 — LOT  37  Amended  Map 
Woodlawn,  Okd.  D  A  Bulmore  to 
whom  it  may  concern.  ..  .June  2,  1913 

June  L'7.  1913— PACIFIC  AVE  NO.  422 
Piedmont.  Marion  R  Clement  to 
whom   it   may   concern.  .June   25,   1913 

June  27,  1913 — LOT  2  ELK  1,  Thous- 
'ii  I  Oaks,  Bkly.  Mrs  B  J  Sill  to 
I    I'earson June    26,    1913 

June  27.  1913 — NE  LINDA  AVE  144.06 
SE  Piedmont  Ave  NE  12SxSE  41.5, 
Okd.  Lillian  Troy  to  C  M  Mac- 
I  Iregor June    27,    1913 

June  27,  1913— LOT  5  Map  McMillay 
Tct,  okd.  Joseph  Coward  to  whom 
it  may  concern June   2,   1913 

June  27,  1913— N  RUSSELL  412  ft.  5% 
in.  E  Telegraph  Ave  Lot  9  Blk  "U" 
Leonard  Tract,  Bkly.  Evelyn  Ken- 
nedy Scarlett  Boyden  to  L  S  Lewis 
June     17,     1913 

June  27.  1913— N  BY  L  PARALLEL 
and  distant  12  S  strip  land  granted 
by  City  of  Oakland  to  owner,  E  by 
In  at  l-  a,  c  hv  In  Darallel  and  60 
S,  N  boundry  In  W  by  in  at  r  a  to 
N  boundry  In  and  passing  through 
Engineers'  Stations  52  and  63,  S  F 
Bay,  S  F  O  T  R  R  to  Daniel  Con- 
tracting  Co June    27,    1913 


LIENS  FILED. 


ALAMEDA    COUNTY. 


June  23.  1913 — LOT  21  Map  Sbdvn  A 
of  Thermal  Rancho,  Town  of  Sunol, 
Pleasanton  Tp.  James  Egan  vs  E 
C    Mayo $123.20 

June  21,  1913— LOT  5  BLK  "D"  Map 
Central  Piedmont  Tract,  Oakland. 
Walter  H  Miller,  $462.86;  Sunset 
Lumber  Co,  $2595.54;  Marshall  & 
Stearns  Co,  $45  vs  B  L  Alburn  and 
A   S    Ruch    ■ 

June  26,  1913 — LOT  35  BLK  "C"  Toler 
Heights,  Okd.  W  P  Fuller  &  Co 
vs   J    H   Plattner $230 

June  26,  1912— LOT  30  BLK  "D"  Toler 
Heights,  Okd.  TV  P  Fuller  &  Co 
vs   J   H   Plattner $151 

June  26.  1913— LOT  5  BLK  "D"  Map 
Central  Piedmont  Tract.  Piedmont. 
Antill  Patent  Window  Co  vs  B  L 
Alburn     $75 

June  27,  1913— LOT  30  BLK  "D"  Map 
Toler  Heights,  Okd.  R  W  Tutt  Co 
vs   John   H  Plattner $182.70 

+ 

NOTICE      OF      NON-RESPONSIBILITY. 

June  23,  1913— N  LOMBARD  101-3  W 
Di  .  i  Micro  TV  75xN  137-6.  Chas  B 
Wei]  and  A  Meyer  as  to  improve- 
ments   on    leased    property 


LEASE    OF    BUILDING    CONTRACT. 


June  23,  1913— W  FOURTH  AVE  75 
N  Kirkham  N  25xW  95  O.  L.  765.  T 
F  and  Sarah  <;  McDerraott  to  R 
Keller      


NOTICE       OF       NON-REM-ON  NIHILITY. 


June  23,  1913— N  LOMBARD  101-3  W 
Devisadero  N  75xW  137-6.  J  J  and 
Ella  May  Burke  as  to  improve- 
ments on   leased   property 


NOTICE    OF    NON-LIABILITY. 


June     26,      1913      SW     POWELL     AND 

W   I"",     a    E  and 

A     Harboro,     Trs     Italian     American 

Bank  as  to  Improvements  on  leased 

propel  ty     .      


ABANDONMENT      OF      HOMESTEAD. 


June  27,  1913 — LOT  3  BLK  3  Map 
Warner  Tract,  Brooklyn  Tp.  Frank 
and    Emma    Avella    


NOTICE       OF       NON-RESl'ONSIHILITY. 


June  28,  1913 — LOT  37  BLK  6  and  ptn 
Lot  38  lies  SW  In  parallel  to  SW 
bndry  In  Lot  3'S  and  distant  at 
right  angles  12',4  NE  therefrom, 
.Map  Havenscourt,  Okd.  Havens- 
leased    property     

court      Co    as    to    improvements      on 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


Building  Contracts. 


SANTA    CLARA   COUNTY. 


W    SIXTEENTH,    2nd   Lot   S  San   Salva- 
dore,    San    Jose.      Six-room    cottage. 

Owner W.      M.      Lewis,     Mountain 

View,   California. 
Architect. .  .None. 
Day's  work.  COST,   $2000 

NO.    251   S-POURTH,   San   Jose.      Under- 
pin  and   repairs. 

owner C.     L     Mersterheimer,     249 

S-4th,   San  Jose. 
Architect.  .  .None. 
Day's   work.  COST,    $400 


NO.    225    X-THIRTY-THIRD,    San    Jose. 
Four-room  cottage. 

Owner George    Cangable,    Prem. 

Architect  . .  .None. 

Day's    work.  COST,    $1000 

S  HUMBOLDT,    2nd  Lot   E   of  Third  St., 
San    Jose.      Five-room    cottage. 

Owner J.   E.   Weldon,  645  Ashbury, 

San   Jose. 
Architect  . .  .None. 
Day's   work.  COST,    $2300 


W   PALM   N   of   Oak,    San   Jose.      Five- 
room   cottage. 

Owner L.   A.   Ddatto,   Oak   St.,   San 

Jose. 

Architect  . .  .None. 

Contractor.  .Wm.    Regal,       344       S-15th, 
San  Jose. 

COST,   $1750 


NO.    372    TV    SANTA    CLARA,    San    Jose. 
Concrete  building. 

Owner San  Jose  Water  Co.,  Prem. 

Architect  .  .  .None. 

Day'?  work.  COST,   $6000 


NO.    32V    S-SEVENTEENTH,    San    Jose. 
Six-room   cottage. 

Owner J.    H.    Sullivan,      129    S-9th, 

San  Jose. 
Architect  . .  .None. 
Day's    work.  COST,    $1900 


LOT  5  BLK  1  Shottenheimer  Sub.  No. 
2,  San  Jose.  All  work  for  one-story 
bungalow. 

Owner S.    Le       Deit,    124       Lenzen, 

San   Jose. 
Architect  ..  .L.     T.     Lenzen,     110     S-2nd, 

San    Jose. 
Contractor..  Al.     Compton,     547    N-17th, 

s.i  n  Jose. 
Filed  June  21,  '13.     Dated  June  20,  '13. 

Frame    up    $553 

1st    coat    plaster    on 553 

Outside    ready    for    water    stain..   553 

When     completed      506 

Usual     35     days 725 

TOTAL   COST.    $2890 


SI 


Bond,  $1445.  Sureties,  D.  C.  Leonard! 
and  TV.  M.  Stalker.  Limit,  60  days. 
Forfeit,  none  Plans  and  specifications 
filed 


NO.   253  VINE,  San  Jose.     All  work  for 
two-story  frame  residence. 

Owner A.    Mignola,    Santa    Cruz. 

Architect  .  .  .G.      W.    Page,      Rea     Bldg., 
San  Jose. 

Contractor.  .Chas.  Delpoute,   277   N-16th 
San  Jose. 

Filed  June  15,  '13.     Dated  June  4,  '13. 

Frame    up    $930 

1st    coat    plaster    on 930 

Finished    and     completed 930 

Usual     35     days 930 

TOTAL  COST,   $3725 

Bond,   $1900.     Sureties,  C.   BiaginnI  and 

S.    Delpoute.      Limit,    90    days.      Forfeit. 

none.      Plans   and   specifications   filed. 


ON  GROUNDS  NORTH  OF  PRESENT 
Willow  Glenn  School,  San  Jose.  All 
work  for  one-story  frame  school 
house. 

Owner Trustees    of   Wrillow    Glenn 

School,  San  Jose. 
Architect  ..  .F.    D.    Wolfe,    1st   National 

Bank   Bldg.,   San   Jose. 
Contractor.  .John    Dowle,    San    Jose. 
Filed  June  25,  '13.     Dated  June  24,  '13. 

Frame    up $1206.75 

Brown    plaster    on 1206.75 

When    completed    1206.75 

Usual    35    days 1206.75 

TOTAL  COST,  $4S27.00 
Bond,  $2413.50.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  SO  days. 
Forfeit,  $1.  Plans  and  specifications 
filed. 


NEAR  THE  CORNER  OF  FOREST 
Court  and  Boyce  Ave.,  Palo  Alto.  All 
work  for  two  one-story  frame 
bungalows   (cottage  No.   1  and  No.  2) 

Owner W.   Thoits.    Palo   Alto,   Cal. 

Architect  ..  .R.   W.   Follmer. 
Contractor.  .Morton     &    Riechers,    Palo 

Alto,   Cal. 
Filed  June  17,  '13.     Dated  June  14,  '13. 

Frame  of  cottage  No.   1   up Ms 

Frame   of  cottage  No.    2   up % 

Plaster   on   cottage   No.    1 Ve. 

Plaster   on   cottage   No.    2 % 

Cottage    No.    1    completed % 

Cottage   No.    2   Completed % 

Usual   35   days  after  the   filing  of 

notices    of    completion % 

TOTAL  COST,  $3690 
Bond,  $1850.  Sureties,  Z.  T.  Shoning 
and  S.  Pedgrift.  Limit,  90  days.  For- 
feit, none.  Plaps  and  specifications 
filed. 


SANTA   CLARA   COUNTY. 


SW  ORCHARD  AND  PARK  AVE,  San 
Jose.     Two-story  flats. 

Owner J.    B.      and    E.    L.      Wolfe, 

Bird  Ave  near  Coe  Ave., 
San   Jose. 

Architect  ...F  D.  Wolfe  &  Son,  1st  Na- 
tional Bank  Bldg.,  San  Jose 

Day's  work  .  COST,  $10,000 


NO.    141    LOCUST.    San    Jo-e.      Remodel 
and  repair  cottage. 

Owner John    Muhr,    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $700 


NO.   1129  S-NINTH,  San  Jose.     Remodel 
cottage. 

Owner Lena    Batali,    Premises. 

Architect  .  .  .None. 

Contractor.  .Felix  Savio,  N-Rlver,  S.  J. 
COST,  $500 


BUILDING  AND  INDUSTRIAL  NEWS 


L-AK1N,  CONTRA  COST  A  AND 
SONOMA  C0UNTD3S. 


CHURCH — Brick  and  frame.  Cost  not 
itnl.  Richmond,  Contra  Costa  Co., 
Cal.  Architect,  J.  B.  Ogborn,  Richmond. 
i  wners,  Presbyterian  Church.  This 
work  has  teen  mentioned  here  before. 
'.'.  e  excavating:  and  concrete  founda- 
l"'on  work  las  been  completed  by  Day 
I  il  or.  Construction  of  the  main  por- 
tion of  the  building-  will  be  under- 
taken as  soon  as  funds  can  lie  raised. 
Plans  for  this  work  have  been  ap- 
proved   by    the   Building-   Committee. 


Building  Contracts. 


CONTRA    COSTA    COUNTY. 


LOTS  1,  2,  3  BLK  323,  Martinez.  All 
work  for  two-story  and  basement 
Class    "C"    building. 

Owner H.   J.   Curry,   Martinez. 

Architect  ..  .Milwain        Bros.,        Delger 

Bldg-.,  Oakland. 
Contractor.  .Chas.  H.  Ludden  and  Robt. 

W.   Lamley,    Martinez. 
Filed  June  24,  '13.     Dated  May  28,  "13. 

Foundation    ready    $   900 

Brick  walls  ready   for   2nd  joists   1650 
Brick   walls    ready   for  ceiling..   2950 

Roof   on    1600 

Brown  coat  mortar  on 1500 

Exterior  prime  coat  paint  on...    3000 

When    completed    41S9 

Usual   35   days 5263 

TOTAL  COST,  $21,052 
Pond,  $10,526.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  125 
working  days.  Forfeit,  $10.  Plans  and 
rpecifications  filed. 


LOT  19  BLK  75,  City  of  Richmond.     All 
work  for  five-room  modern  houre. 

Owner Mrs.    E.    Ricca,    Richmond. 

Architect  ..  .O.      D.      Schelhorse,      Rich- 
mond. 
Contractor.  .O.   D.   Schelhorse   and   John 

Scollard    Richmond. 
Filed  June  24,  '13.     Dated  June  20.  '13. 

Frame   up    $331.25 

House    enclosed    331.25 

House  completed    331.25 

Usual   35   days 331.25 

TOTAL  COST.  $1325.00 
Bond,  $062.50.  Sureties.  J.  O.  Ford  and 
E.  M.  Moloney.  Limit,  60  days.  For- 
feit,   none.        Plans    and      specifications, 


LiENS  FILED. 


CONTRA      COSTA      COUNTY. 


RECORDED                                         AMOUNT 
June     20,     1913 — OLEUM     (Buildings.) 
Geo  E  Beaudet  vs  Union  Oil  Co  and 
Van     Sant-Houghton     Co $62 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


SCHOOL. — 1     Btory    and    base,      brick, 

i !  tnford,    Kings   Co..    Cal.    Ar- 

:     I  ■    ■       I         i        Forsyth    Bldg., 

I  i        Ha  nford    School    I  »ls- 

Tlie     building     has     Jieen     men- 

1  ere  4  efore   when    the   arc]  Iteci 

ii       oned       to       prepare 

will  be  four  class  room 

Interior  finish   will    be  of  j>i n <-   througl 

out.      Stoves    will    be    used    for    heating. 

Exterior    will    be    faced    with    ei   m  nl 

■     complete    a  n 
ures   will    be   opened    by    the    Board    of 


School  Trustees  on  July  7th.  Plans 
can  be  had  from  the  architect  or  from 
the  Clerk  of  the  School   Board. 

PASSENGER  STATIONS  —  1  story 
and  base,  brick,  $15,000  each.  Dinuba 
and  Lone  Star,  Tulare  Co.,  Cal.  Engi- 
neer,  Engineering  Department  Santa 
Fe  R.  R.  Co.  Owners  Santa  Fe  R.  R. 
Co.  Contractors,  Yard  &  Hichborn,  811 
Trust  and  Savings  Bldg.,  L.  A.  Con- 
tract price.  $15,000  each. 

GARAGE — 1  story  and  base,  rein- 
forced concrete,  $12,000.  Patterson, 
Stanislaus         Co..         Cal.  Architects, 

Snartz,  Rotchkin  &  Swartz,  Fresno. 
Owner,  Thomas  Patterson.  The  build- 
ing has  been  designed  for  a  commer- 
cial garage  and  is  to  be  in  the  Mission 
style,  covering  an  area  of  60xl7S  feet. 
The  front  portion  of  the  ibuilding,  oc- 
cupying a  space  of  24  feet  square,  will 
be  arranged  for  a  sales  room  and  will 
have  a  tile  floor,  hardwood  trim  and 
plate  glass  windows  in  patent  store 
fronts.  Metal  window  sash  and  frames 
are  specified  throughout.  A  tile  roof 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are   now  being  prepared. 

SCHOOLS — -Brick  construction.  Cost 
not  stated.  Fresno,  Fresno  Co.,  Cal. 
Architects  not  selected.  Owners,  City 
of  Fresno.  Bonds  to  t'he  amount  of 
$400,000  will  shortly  be  voted  on  to 
provide  new  school  buildings  for  the 
city.  The  present  Hawthorne  School 
will  be  replaced  with  a  new  brick 
'building  and  a  number  of  other  school 
buildings  will  be  erected  if  the  bonds 
carry. 

DEPARTMENT  STORE — 4  story  and 
base.  Class  A  construction,  $160,000. 
Fresno,  Fresno  Co.,  Cal.  Architect,  C. 
A.  Meussdorffer,  Humboldt  Bank  Bldg., 
S.  F.  Owners.  E.  Gottschalk  &  Co. 
Plans  for  Uhis  building,  which  has  been 
mentioned  here  before,  have  been  out 
for  figures.  Bids  -are  now  being  tabu- 
lated in  the  offices  of  the  architect. 
About  126  bids  for  the  general  con- 
struction and  on  segregated  parts  of 
the  work  were  received.  Further  men- 
tion of  the  awards  will  be  made  next 
week. 


S*CR'MENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


RESIDENCES — Frame  construction. 
Cost  not  stated.  Sacramento,  Cal.  Ar- 
chitects, none.  The  following  Day 
Labor  jobs  are  reported  as  about  to 
be  started  in  Sacramento:  W.  E. 
Darby,  319  Pine  street,  frame  dwell- 
ing, $2,000:  L.  Summerfield,  1920  L 
street,  frame  dwelling,  $2.550 ;  C.  T. 
Cliimson,  310  19th  street,  frame  dwell- 
ing. $L'.400,  and  H.  Y.  Stewart,  121  F 
street,     frame     dwelling,     $2,500. 

RESIDENCES — Frame  construction. 
Cost  not  stated.  Stockton,  San  Joa- 
quin Co.,  Oil.  Architects,  none.  The 
following  Day  Labor  jobs  are  reported 
as  al  out  to  l.e  started  In  Stockton: 
Tom  Dickey,  Stockton,  1  story  frame, 
$2,000:  N.  W.  Gross.  23  4  East  .Main 
street,  re  node!  brick  building,  $2,000; 
B,  .1.  Matteson,  lliii  East  Market  street, 
::  story  frame  flats,  $6,000;  E.  A.  Bib- 
cock, Stockton,  1  story  frame  cottage, 
$1,000,  and  George  Wolf  [Biros.,  430 
East  Main,  remodel  brick  building. 
$4,450. 

RESIDENCES— !  story  and  base, 
frame.  Cosl  nol  stated.  Sacramento, 
Cal.  Architects,  none.  The  following 
Day  Wo:  k  jobs  are  reported,  in  addi- 
tion   to    thoie    previously      noted,      as 


about  to  be  started  at  Sacramento: 
o.  Valine.  1216  D  street,  l  story  frame 
cottage,  $1,400,  and  O.  II.  Moor.-.  2003 
35th  street,  1  story  frame  cottage, 
$1,500. 


Building  Contracts. 

SACRAMENTO    COUNTY. 


N  >4   LOT  5,  O,  P,  2STH  AND  29TH  Sts., 
Sacramento.       Erect    dwelling. 

Owner Mrs.    Laura    Renwick,    1417 

27th,   Sacramento. 
Architect  . .  .None. 

Contractor.  .W.     Saunders,     2S10     I     St., 
Sacramento. 

COST,   $2200 

LOTS    6,    7    AND    8    BLK    1,    Boxler   Tct., 
Sacramento.      Erect    three    dwellings. 

Owner E.    A.      Pierce,      36th      and 

Park    Ave.,    Sacramento. 
Architect  . .  .None, 
j^ay's    work.  COST,    $7500 


S    M   OF  N    Vz   LOT  8,  W,  V,   30TH  AND 
31st  Sts.,  Sacramento.   Erect  dwelling 

Owner Max    Smith,    2821    Spagford 

Ave.,   Sacramento. 
Architect  .  .  .None. 
uay's    work.  COST,    $2400 


WiSOPN    %    LOT   4   U,   V,   25TH  AND 
26th       Sts.,       Sacramento.         Remodel 
dwelling. 
Owner J.   A.   Mier,   5226  U  St.,  Sac- 
ramento. 
Architect. .  .None. 

contractor.  .Sacramento  Home  Bldrs., 
522  Forum  Bldg.,  Sacra- 
mento. COST.    $500 

S    %    OF  N    V2    LOT  5,   U,  V    3RD  &   4TH 
Sts.,    Sacramento.      Erect    building. 

Owner Sacramento       Mirror       and 

Glass      Works,       2116      4th, 
Sacramento. 
Architect  . .  .None. 

Contractor.  .J.  A.  Lucas,  1604  V  St., 
Sacramento. 

COST,  $600 

E    %    LOT      2,    O,    P.    13TH    AND       14TH 
Sts.,    Sacramento.      Erect    building. 

Owner Mrs.  G.   Jurgens,   1515   30th, 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .G.  C.  Baumgartel,  1410^ 
Q    St.,    Sacramento. 

COST.    $1000 


S    Vi    LOT   4    M,    N,      27TH   AND      2STH, 
Sts.,  Sacramento.     Erect  garage. 

uwner Mrs.  L   Zangerle,   722  J  St., 

Sacramento. 
Architect  .  .  .None 
Day's    work.  COST,    $1800 


E    V2    LOT    2,    L,    M,    22ND    AND    23RD 
Sts.,    Sacramento.      Erect    building. 

Owner L.      H.    Jacob.      2212    L     St., 

Sacramento. 
Architect  . .  .None 
Uay's    work.  COST,    $600 


E   30   FT.   LOT   1    R.   S,    29TH   AND   30TII 
Sts.,   Sacramento.      Erect   building. 

Owner G.   C.   Snyder,   2510   31st   St., 

Sacramento. 
Architect  . .  .None 
Day's  work.  COST,   $'000 


N  50  FT.  OF  S  Vz  LOT  4.  K.  L.  10TH  & 
11th  Sts.,  Sacranento.  Five-story 
building. 

Owner Mrs.    B.     Howe.     1212     16th, 

Sacramento. 

Architect  . .  .None. 
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Contractor.  .Campbell     &     Turner,     1005 
K   St.,   Sacramento. 

COST,    $55,000 


S    ',-    LOTS  7  AND  S   BLK  "M."  High- 
land  Park.   Sacramento.     Erect   dwlg. 

Owner E.    G.    Tanner,    2618    C    St., 

Sacramento. 

Architect  .  .  .None 

Day's   work.  COST,   $1000 

LOT    25    "T"    ST.    COURT,    Sacramento. 
Erect   dwelling. 

Owner C.  H.  Chaterton,  3126  T  St., 

Sacramento. 

Architeat  . .  .None. 

Day's    work.  COST,    $2600 


Lot  230  W  Curtis  Oaks  Add'n  to  Sacra- 
mento.     Erect   dwelling. 

Owner T.    A.    MeDougall,    2712    1st 

Ave.,  Sacramento. 
Architect  .  .  .None 
Day's    work.  COST,    $2'000 

E  48  FT.  LOT  2,  M,  N,  19TH  AND  20TH 
Sts.,  Sacramento.     Alterations. 

Owner James    Pieper,    1912    M    St., 

Sacramento. 
Architect  .  .  .None. 
Day's  work.  COST,  $500 

E  80  FT.  OF  N  hi  OF  LOTS  5  AND  6, 
X,  Y,  17th  and  ISth  Sts.,  Sacramento. 
Frame  dwelling. 

Owner C.   Valine,   1215   D   St.,   Sac- 

mento. 

Architect  ...None. 

Day's  work.  COST,   $1400 

LOT  14  BLK  48  Oak  Park,  Sacramento. 
Dwelling. 

Owner O.  H.  Moore,  2903   35th,  St., 

Sacramento. 
Architect  . .  .None. 
Day's  work.  COST,   $1500 


LOT   7   I,   J,    12TH  AND   13TH  Sts.,   Sac- 
ramento.      Alterations. 

Owner Home      Capital      Inv.      Co., 

News    Bldg.,    Sacramento. 
Architect  . .  .None. 

Contractor.  .A.    W.    Morris,    409    21st   St., 
Sacramento 

"OST,  $4500 


Building  Contracts. 

SAN   JOAQUIN   COUNTY. 

S  25  OF  LOTS  1,  3,  5  N  25  OF  2,  4,  6,  all 
of  Lota  13  and  14  BIk  4,  East  of 
Center,  Stockton.  Wrecking,  re- 
modeling, brick  work,  mill  work,  etc., 
hardware,  metal  work,  painting,  tin- 
ning, etc.,  for  building. 

Owner Yosemite        Theatre        Co., 

h  ockton. 

Architect  ..  .Henry   Meyers,   Kohl   Bldg., 
San  Francisco. 

Contractor.. Thomas    Elam    &    Son,    180 
Jessie,  San  Francisco. 

Filed   June   7.  '13.     Dated  June  2,  '13. 
Value  of  work  done  each  month     75% 

Usual     35    .lays 25% 

TOTAL  COST,   $37,000 

Bond,    $18,500.      Surety,    Fidelity    &    De- 

posil   Co    "i"  Maryland.     Limit,  120  .lays. 

Forfeit,    $30.      Plans    and    specifications 

Med. 

COMPOSITION   FLOORS   ON   ABOVE. 

Contractor.  .J.  Wisser,  San  Francisco. 

Filed  June   7.   '13.      Dated   June   3,   '13. 

One-half  completed    $750 

Completed     750 

Usual    35    days 500 

TOTAL   COST,    $2000 


Bond,  $1000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  30  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 

STEEL  WORK,   WROUGHT  AND  IRON 

work    (except    ornamental)    on   above. 

Contractor.  .Richard       J.        Brode,       31 

Hawthorne,    San    Francisco. 

Filed  June   7,   '13.     Dated  June   2,   '13. 

Steel   work  complete  to  3d  floor.  $2500 

When  completed    1900 

Ufual    35    days 1473 

TOTL  COST,  $5873 
Bond,  $2937.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  40  days. 
Forfeit,  $30.  Plans  pnd  specifications 
filed. 


ALL      ELECTRICAL       AND       CONDUIT 

work   on  above. 
Contractor.  .Edw.   Gnekow,   647   E-Main, 

Stockton. 
Filed  June   7,  '13.     Dated  June  7,   '13. 

Rough    conduits    set $1000 

Wiring   in    500 

When    completed    730 

Usual    35    days 74.5 

TOTAL  COST,  $2975 
Bond  $1500.  Sureties.  John  Raggio  and 
Edw  Harris.  Limit,  120  days.  Forfeit, 
$20.      Plans   and    specifications    filed. 

ROOFING  AND  FLASHING  ON  ABOVE. 
Contractor .. Malott,   Peterson  &  Adams, 

Monadnock   Bldg.,   S.   F. 
Filed  June   7,   '13.     Dated  June  2,  '13. 

When    completed     $450 

Usual    35   days 150 

TOTAL  COST,  $600 
Bond,  $300.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  10  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


vvALL  TILES    AND   FLOOR     "ILES    ON 

above. 
Contractor.  .Charles    S.    Watson    Mantel 
&     Tile   Co.,      457     Market. 
San    Francisco. 
Filed  June  7,  '13.     Dated  June  6,  '13. 

W.hen  one-half  completed 1450 

Completed      1450 

Usoial   35    days 974 

TOTAL  COST,  $3874 
Bond,  $1937.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  75  days. 
Forfeit,  $20.  Planu  and  specifications 
filed. 

TWO    PASSENGER    ELEVATORS    AND 

one  side  walk  elevator  on  above, 
contractor.  .Otis  Elevator  Co.,  Beach   & 

Jtockton,  San  Francisco. 
Filed  June  7,  '13.     Dated  June  2,  '13. 

Machines    delivered    $2000 

Side    walk    elevator    completed..      500 

When    accepted    2000 

Usual   35   days 1500 

TOTAL  COST,  $6000 
Bond,  $3000.  Surety,  National  Surety 
Co.  of  New  York.  Limit,  75  days.  For- 
feit, $30.     Plans,  and  specifications  filed. 

PLUMBING,    GAS    FITTING   AND   NEW 
tor  fronts,  marpuise,  etc.,  on  above. 
fixtures  on  above. 
Contractor.  .Frederick     W.   Snook.     596 

Clay,    San    Francisco. 
Filed    June    7,   '13.      Dated   June   3,   '13. 

All  roughing  in   tested $3000 

All    work    completed 2991 

SO  days  afler 1997 

TOTAL  COST.  $7988 
Bond,  $4000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  120 
working  days.  Forfeit,  $30.  Plans  and 
specifications  filed. 


ORNAMENTAL  IRON  WORK,     ELEVA- 
tor    fronts,    marquise,   etc.,   on 

Contractor.  .George  Sartorius,    15th   and 
Utah,   San   Francisco. 

Filed  June  7,  '13.     Dated  June  2,  '13. 

One-half   work   completed $1025 

All    work    completed 1025 

3(1  <la j  h  after 700 

TOTAL  COST.    $2750 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 

WOOD,  METAL,  LATH,  ALL  PLASTER- 
ing,    beam      ceiling,    paneling,      damp 
proofing  on   above. 
Contractor.  .George     S.     MacGruer     and 
Robt.    M.    Simpson,   252   Mis- 
souri, San  Francisco. 
Filed   June   7,   '13.      Dated   June    2,   '13. 

One-half  completed    2330 

Completed     2330 

Usual    35    days 1555 

TOTAL  COST.  $6215 
Bond,  $3110.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  none. 
Forfeit,  $30.  Plans  and  specifications 
filed. 

COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

June  21.  1913— E  %  OF  N  %  LOT  1 
and  3  2  ft.  Lot  2.  M,  N.  19th  and 
20th  Sts.,  Sacramento.  W  H  Duns- 
ter  to  Murcell  &  Haley. June  20,  1913 
tral  California  Traction  Unit  No. 
10,  Sacramento.  Jeannie  C  John- 
son to  W  F  Southard.  . .  .June  16,  1913 
June    24,    1913 — FARM    NO.    677,    Cen- 


LOS    ANGELES    AND    SOUTH- 
CALD70RNIA. 

CHURCH — 4  story  and  base,  rein- 
forced concrete,  $100,000.  San  Pedro, 
Dos  Angeles  Co.,  Cal.  Architect,  Thorn- 
ton Fitzhugh,  Pacific  Electric  Bldg., 
L.  A.  Owners,  First  Methodist  Church 
Of  San  Pedro.  This  building  is  de- 
signed for  a  combination  church  and 
institutional  building.  The  structure 
will  cover  an  area  of  120x120  feet. 
There  will  he  a  main  auditorium  seat- 
ing 700  people,  Sunday  s/chool  rooms, 
social  halls,  a  completely  equipped 
educational  department  and  about  70 
toons  and  baths.  Construction  will 
be  practically  fireproof.  Interior  will 
be  finished  in  pine  and  hardWOOd'S, 
There  will  be  steam  heat  and  elevator 
service.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are    being    prepared. 

APARTMENT     HOUSE — 3     story     and 

hase,    frame.    $3f>.iiii0.      Long    Beach.    Los 

Angeles    Co.,    Gal.       Architect    Leonard 

I.     Jones,    I.    w.    Bellman    Hide:..    L.    A. 

Owner,    Mr.    MyerB.      The   building  will 

i  .>    erected    on    Atlantic      street      near 

Ocean    avenue,    and    lias    been    designed 

in    tlic    Mission    style.      There    will    be    a 

total    of    112    rim  ns    besides    ■■<     large 

ii.i    parlor,     suites   will   con)  i  In 

i.i     unci-    rooms      with      private 

mil     wall     beds.       Interior    finish 

will    he    of    pine    and    hardwoods.    Plans 

provide  for  stentn   heal  and  ■■<   hot  water 

Exterior   of   the   ibuildlng   will 

be    I    »  Ith   in    plaster  on   metal 

lath.       Some    clay    tile    will    lie    U 
the   rood         Plan      an     now    bi  Ing  pre- 
pared. 

FIREHOUSE — 2       story       and      base. 


u 
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brick.  Cost  not  stated.  Glendale,  Los 
Angeles  Co..  Oil.  Architects,  Tuttle  & 
Hopkins;  Delta  Bids..  L.  A.  Owners, 
City  of  Glendale.  The  building  will 
cover  an  area  of  50x70  feet.  The  first 
door  will  be  arranged  for  four  pieces 
natus  and  will  have  a  cement 
floor.  Upper  floor  will  he  divided  into 
three  rooms  witli  bat*  and  showers, 
library  and  chief's  office.  Interior  will 
he  finished  in  pine  and  hardwood. 
There  will  he  steam  heat.  Exterior  of 
the  building  will  he  faced  with  ruffled 
hrick.  Special  electric  work  will  he 
let  in  another  contract.  Plans  are  now 
i  eing   prepared. 

HOTEL — 4  story  and  base,  brick  and 
stone.  Cost  not  stated.  Los  Angeles, 
Cal.  Architects.  Parkinson  &  Berg- 
strom.  Security  Bldg..  L.  A.  Owner, 
William  Neuer.  The  ibuilding  will  be 
erected  at  the  corner  of  Gladys  and  6th 
streets.  There  will  'be  stores  on  the 
first  floor  besides  a  large  hotel  lobby 
and  office.  Upper  floors  will  be  divid- 
ed into  about  100  guest  rooms  and  40 
baths.  Interior  finish  will  tie  of  pine 
and  hard  woods.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  vacuufn  cleaning  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  pressed  'brick.  Plans  are 
now   being  prepared. 

LODGE    HALL — 3    story      and       base, 
hrick   and    steel.    $66,000.    Pasadena,   Los 
Angeles   Co..   Cal.      Architects,   Foss  De- 
signing    and     Building    Co.,     100     East 
S  lena.      Owners,    I  idd 

Fellows  Hall  Association.  All  bids  re- 
ceived at  the  meeting  of  the  Building 
ittee  on  June  27th  were  reject- 
ed as  being  above  the  amount  avail- 
Plans  will  be  revised  and  new 
figures  will  be  called  for  at  once.  The 
structure  will  he  of  semi-fireproof 
construction  and  will  be  arranged  for 
lodge  room  on. the  first  floor,  library 
and  social  rooms  on  the  second  floor 
and  living  apartments  on  the  third 
floor.  Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  a 
heating  system  and  vacuum  cleaning 
system.  Exterior  of  the  ibuilding  will 
he    faced    with    pressed    brick. 

II :  iTEL — 4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles, 
Cal.  Architect.  Robert  M.  Taylor, 
Douglas  Bldg.,  L.  A.  Owner,  Jacob 
ding  will  he  erected 
on  6th  street  near  Hope,  and  will  cover 

■  f.  et.      There   will   be 
a    number    of    stores   besides    the    hotel 

on  the  first  floor.  Upper  floors 
will  be  arranged  for  69  guest  rooms 
and  a  nufnber  of  baths.  Interior  will 
led  in  pine  throughout  Plans 
not  heat,  elevator  serv- 
ice and  a  hot  water  plant.  Bath  rooms 
will    have    ••"  loora    and    tile 

ot.     There  will   be  metal    window 
and    frames.      Considerable    struc- 
tural  steel    will    he    used.      Exterior  will 

■  sed    in  iik.      Patent 
store    fronts    are    specified.      Plans    are 

i  tc   and    figures    will  be  called   for 
at   once. 

9TCKRB8   AND  OFFICES— 4  story  and 
-  .,st       not 

i     Corbley   Poole, 

'      •>  i  a.       Engineers,     M 
-.  r,    Ps    Ific      .  U   A 

vley.      The  building 
et.  The 
■ 
ipper   floors    t 

provide    (or 
:  wo      elevators,      metal      window 


.-■ash  and  frames  and  considerable  mar- 
hie  and  tile.  Construction  will  be 
practically  tircpropf.  Exterior  of  the 
building  will  be  faced  witli  cement 
plaster.  riuis  have  ibeen  completed 
and  the  work  will  be  done  by  Day 
Labor.      Excavation    is    now    complete. 

STORES  AND  OFFICES — 2  story  and 
lease,  reinforced  concrete.  Cost  not 
stated.  Riverside,  Riverside  Co.,  Cal. 
Architects,  Kysor  &  Biggar,  Wright 
and  Callender  Bldg.,  L.  A.  Owners, 
Riverside  Abstract  Co.  The  building 
will  be  erected  on  a  corner  lot  and 
will  cover  an  area  of  40x140  feet.  The 
entire  building  will  be  devoted  to  the_ 
use  of  the  owners.  Interior  finish  will 
ibe  of  pine  and  hardwoods.  There  will 
be  a  central  heating  system.  Marble, 
tile  and  ornamental  iron  and  plaster 
will  he  used  extensively.  Exterior  of 
the  building  will  be  faced  with  either 
imitation  stone  or  Utah  stone.  Pl.ans 
are  comiplete  and  figures  are  being 
taken. 

RESIDENCE  —  2  story  and  base, 
reinforced  concrete,  $35,000.  Capis- 
trano,  Orange  Co.,  Cal.  Architects, 
Walker  &  Vawter,  Hibernian  Bldg.,  L. 
A.  Owner,  Grace  Dohph.  The  build- 
ing will  be  of  fireproof  construction 
and  will  contain  a  music  room,  library, 
living  rooms,  dining  room  and  kitchen 
department  on  the  first  floor  and  five 
bed  rooms  and  five  baths  on  the  second 
floor.  There  will  be  a  central  heating 
system,  vacuum  cleaning  plant  and  hot 
water  supply.  Interior  will  be  finished 
in  pine  and  hardwoods.  Exterior  of 
the  dwelling  will  be  faced  witli  ce- 
ment plaster.  Plans  are  now  being 
prepared. 

Contracts  Awarded. 

APARTMENT  HOUSE— 4  story  and 
base.  Class  C  construction,  $46,750. 
Long  Beach,  Los  Angeles  Co.,  Cal.  Ar- 
chitect. Leonard  L.  Jones,  I.  W.  Hell- 
man  Bldg.,  L.  A.  Owner,  Fred  L.  Den- 
nie.  Contractor,  J.  H.  Pence,  Stim- 
son  Bldg..  L.  -A.  Contract  price,  $46,- 
750. 

APARTMENT  HOUSE— 3  story  and 
base,  hrick  and  steel,  $40,000.  Los  An- 
geles. Cal.  Architect,  M.  S.  Yeager  & 
Co.,  Trust  and  Savings  Bldg.,  L.  A. 
Owner,  Anna  Baker.  Contractors,  Pa- 
cific States  Investment  Co.,  107  South 
Broadway,  L.  A.  Contract  price,  $40,- 
000. 

BANK — 2  story  and  base.  Class  A 
construction,  $75,000.  Redlands,  Sa.n 
Bernardino  Co.,  Cal.  Architects,  Par- 
kinson &  Bergstrom,  Security  Bldg.. 
I..  A.  Owners,  First  National  Bank  of 
Redlands.  Contractors,  Los  Angeles 
Planing  Mill  Co..  1S12  Industrial  St., 
L.  A.  Contract  price,  $60,000.  Note: 
This  contract  does  not  include  plu  nb- 
ing,  heating,  electric  work,  or  vault 
work.  These  portions  of  the  work 
will    he    awarded    later. 

TRESTLE  BRIDGE— Reinforced  con- 
crete, $100,000.  Jastro,  Cal.  Engineer, 
Engineering  Department  Santa  Fe  R. 
R.  i'o.  Owners,  Santa  Fe  R.  R.  Co. 
■win  li  tor,  Charles  W.  Conbaley.  H.  W, 
II.  Mm  in  Bldg.,  L.  A.  Contract  price, 
| 

LODGE  HAUL — I  story  and  base. 
-i,  tructlon,  $62,593.  Los  An- 
■■  ,  Itect,  Ufred  C.  Mar- 
tin. Hi  Bldg  l.  A.  Owners, 
Columbus.  Contractor,  Los 
Planing  Sflll  Co.,  1812  tndus- 
i.  a.  Contract  pri  ■-.  $62,593. 
,1.      I     story        and        base,     hrick 

i  i.    I  in". Lot    Angeles,    Cal. 

I,  .1.  B.  Nicholson,  Wright  and 
ler    Bldg.,    L    A.      Owner,    Henry 


:tor. 


V     i:      llarshman, 
Contract      price, 


Cont 
Story    Bldg., 

| 

STORES     AND    LOFTS— 2     story    and 

C    '        C   construction,   $40,000.   Los 

Angeles,       Cal.         Architect,       Frederick 

.' a  hi.    Wright  and  Callender  Bldg.,  L. 

A.       Owner,     Frank     11.     Sharer.       Con- 
i  n  tors,  Los  Angeles   Planing  .Mill  Co., 
ndiistrial    St.,    L.    A.,    general    con- 
struction  'inly.    Contract    price,    $40,000. 


PORTLAND  AND  OREGON. 


LODGE  HALL — 2  story  and  base, 
brick  and  steel,  $60,000.  Portland,  Ore. 
Architects,  Claussen  &  Claussen,  Jlac- 
leay  Bldg.,  Portland.  Owners,  Turn 
V. ■rein  Society  of  Portland.  This  build- 
ing has  been  mentioned  here  when  the 
architects  were  first  commissioned  to 
prepare  the  plans.  The  building  will 
'be  erected  on  a  corner  site  and  covers 
a  large  area.  Basement  will  contain 
a  rathskellar,  janitor's  apartments. 
billiard  and  pool  roo.ns,  bowling  alleys 
and  a  large  swimming  tank.  First 
floor  will  be  arranged  for  an  audito- 
rium seating  750  people  with  stage, 
ladies'  and  gentlemen's  parlors  and 
refreshment  room.  Second  floor  will 
be  given  over  to  the  gymnasium  and 
rest  rooms.  Interior  finish  will  be  of 
pine  and  hardwoods.  There  will  be 
steam  heat  and  special  plumbing.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete  and   figures  are   being   taken. 

ga_ra<;e     and     dance     hall — 3 

story  and  base,  brick  and  steel,  $60,- 
000.  Portland,  Ore.  Architect.  Robert 
F.  Tegen.  Swetland  Bldg..  Portland. 
i  'iwners,  Hingler  Dancing  Academy. 
The  building  will  be  erected  at  the 
corner  of  14th  and  Burnside  streets 
and  will  cover  an  area  of  60x200  feet. 
The  basement,  first  and  second  floors 
will  be  used  for  a  commercial  garage 
and  machine  shop.  Third  floor  will  he 
fitted  up  for  a  dancing  academy,  and 
will  be  finished  in  pine  and  ornamental 
plaster.  There  will  be  metal  window 
sash  and  frames.  Plans  provide  for 
steam  heat  and  elevator  service.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing   prepared. 

SCHOOL — 1  story  and  base,  frame 
and  concrete,  $1.5,000.  Myr'le  Point, 
Ore.  Architect.  Newton  C.  Gauntt, 
ChamBer  of  Commerce  Bldg.,  Portland, 
'iwners,  Myrtle  Paint  School  District. 
Coos  County.  The  building  will  con- 
tain four  class  rooms.  Interior  will  be 
finished  in  pine  with  maple  floors.  A 
steam  heating  system  will  be  installed. 
Exterior  of  the  building  will  lie  faced 
with     cement    plaster.       Plans    will    be 

ipleted    within      a       week      and    for- 

n  n.hil  tn  s.  D.  Bulford,  Clerk  of 
School    District   No.    41    Coos    County. 

STORES  AND  THEATRE — 2  story 
an  t  base,  brick,  $25,000.  Portland,  Ore. 
Architect,  none.  Owner,  C.  M.  Barnes, 
Portland.  Tre  building  will  be  erected 
>. n    20.tfh    street    at    the    corner    of    Hiw- 

1,1  M.-  a  ml  will  cover  a  n  area  of  95x 
119    feet.      One   section    of   the    building 

will    be    but    one     - ftlgb    and    this 

will  contain  t'-i  i  heal  i  e.  The  n  I  oi 
;  ,-  building  will  be  two  storle 
with  stores  on  the  first  floor  and  offices 
above.  Interior  will  be  finished  in 
pine  throughout.  A  cemenl  floor  will 
be  used  in  the  theatre.  Exterior  will 
be  faced  with  cement  plaster  and 
;,,,  ,  ,i  brick.  Plans  are  complete 
.and     the    work    will     be    done    by    Day 
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Labor    under     the     direction     of    A.     O. 
Walter.--.    12    East    70th    street. 

>GE     HALL— 2     story     and       base. 
brick     and     steel.       Cost       not       stated. 
Tillamook,    Ore.      Architect,    E.    E.     Mc- 
i.nnier   Exchange   Bldg.,    Port- 
Owners,    Masonic    Temple    Asso- 
This    building  lias    been    men- 
I  ere    before    when    the   architect 
was     first     commissioned       to       prepare 
The  building  will  cover  an  area 
■    76xl6S     feet.      First    floor    will    con- 
tain a   number  of  stores,  while   the  sec- 
mi  I    floor  will  be  arranged   for  a   lodge 
■K>m,    offices    and    a    number    0(    living 
apartments.       Interior    will    be    finished 
in   pine   and   hardwoods.      There   will  .be 
'  ''ing-    beds,    private     baths    and 
steam     heat.       Exterior     will     be     faced 
with     pressed    'brick.       Plans    are    com- 
plete   and    figures   have   been    taken.    A 
contract    will   he   awarded    shortly. 

HOTEI — 3  story  and  base,  brick. 
Cost  not  stated.  Portland,  Ore.  Ar- 
chitect, W.  B.  Bell.  Worcester  Bldg., 
Portland.  Owners,  Messrs.  Fisher  & 
|  The  building  will  be  erected 
nn  a  corner  lot  and  will  cover  an  area 
of  100  feet  square.  Interior  will  be 
arranged  for  stores  on  the  first  floor 
ind  about  100  guest  rooms  on  the 
apl'er  two  floors.  There  will  be  steam 
■at  and  a  hot  water  supply.  Interior 
finish  will  be  of  pine  with  some  orna- 
mental plaster  used  in  the  lobby.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Patent  store 
fronts  are  specified.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

COLLEGE  BUILDINGS— 3  story  and 
I  story,  brick  construction,  $55,000  and 
S60.000  respectively.  Portland,  Ore. 
Architects,  Bennes  &  Hendricks,  Henry 
31dg.,  Portland.  Owners.  Oregon  Agri- 
sulture  College.  This  work  has  been 
nentioned  in  a  recent  issue.  The 
tiree-story  structure  will  be  designed 
'or  a  domestic  science  building  and 
vill  contain  cafe.  kitchen.  dining 
Irst  floor  and  laboratories  on  the 
•ooms  and  serving  department  on  the 
upper  two  floors.  The  gymnasium, 
inly  one  wing  of  which  will  be  erect- 
id  at  this  time,  will  cover  an  area  of 
10x150  feet.  There  will  be  a  swim- 
ning  tank  50x100  feet,  hand  ball 
ourts.  running  track  and  gallery, 
'lans  for  these  buildings  are  complete 
lid    figures    are   being   taken. 

MUNaOIPAIL  LIGHT  AND  POWER 
'LiAJNT— $25,000.  Baker  City,  Ore. 
Engineers,  Standard  &  Richardson. 
Bldg.,  Portland.  Owners,  Baker 
by.  The  equipment  will  consist  of  a 
"0  K.  W.  generator,  150  H.  P.  engine, 
nd  a  distributing  system  together 
nth  the  necessary  equipment  to  eom- 
dete  a  general  system,  such  as  trans- 
ormers.  etc.  Plans  will  be  ready  for 
BUI-.es  within  the  next  week  or  ten 
ays. 

Coutracts  Awarded. 

SCHOOL, — 2  story  and  base,  brick, 
'ost  not  stated.  North  Bend,  Ore. 
pehiteet's  na.nc  not  Riven.  Owners, 
Brili  Bend  Scrool  District.  Contractor, 
:  B,  Fish,  North  Bend,  general  con- 
fcruction,  $16,800.  This  contract  does 
"t    Include    plumbing   and    heating. 

POWER  irnrSiE—  1  story,  reinforced 
oncrete  construction,  $20,000.  Port- 
ind.  Ore.  Architect,  none.  Owners, 
pod  Saiw  1 1  it. i  a  Hospital.  I  '<mt  ractor, 
m.  Bingham,  Portland.  Contract  price,  • 
20,000. 


SEATTLE  AND  WASHINGTON. 

FACTORY— 4  story  and  base,  frame. 
$150,000.  Seattle.  Wash.  A 
none.  Owner,  Restmore  Mfg.  I 
attle.  The  building  will  cover  an 
area  of  252xSo  feet,  am]  is  to  be  erect- 
ed at  the  corner  of  Napier  and  Boun- 
dary avenue.  The  Restmores  are  well 
known  mattress  manufacturers.  The 
building  will  be  carried  on  a  pile 
foundation.  There  will  be  steel  roll- 
ing doors,  an  automatic  sprinkler  sys- 
tem and  elevator  service.  The  build- 
ing will  be  covered  with  shiplap.  Fire 
escapes  are  specified.  Plans  will  be 
completed  as  rapidly  as  possible  and 
bids   will   be   taken    by    the   owners. 

FACTORY— 4  story  and  base,  brick 
construction,  $150,000.  Vancouver.  B. 
i'.  Engineer,  Engineering  Depart- 
ment American  Can  Co.  Owners, 
American  Can  Co.  Plans  have  Ibeeri 
completed  and  work  will  be  started 
within  a  short  time  on  a  four-story 
factory  building  covering  an  area  otf 
160x1.24  feet.  Specifications  include 
fireproof  doors,  metal  window  sash 
and  frames,  automatic  sprinkler  sys- 
te.n,  Are  escapes,  elevator  service  and 
a  boiler  plant.  Concrete  stairways 
will  be  used  throughout.  Exterior  of 
the  building  will  be  faced  with  stock 
brick.  Plans  are  in  the  hands  of  the 
owners  and  the  work  will  ibe  done  by 
Day  Labor. 

FACTORY— 5  story  and  base,  rein- 
forced concrete,  $250,000.  Seattle. 
Wash.  Architect,  John  Gralnam,  Lyon 
Bldg..  Seattle.  Owners,  Ford  Motor 
Car  Co.  Contractor,  Hans  Pederson, 
Madison  'Bldg..  Seattle.  Contract  price, 
$260,000.  This  contract  does  not  in- 
clude plumbing,  heating  or  electric 
work.  The  Evans-Almoral  Co.,  New 
York,  bias  a  contract  for  the  heating, 
and  figures  will  be  taken  shortly  for 
the    electric    work    and    plumbing. 

HOSPITAL—  4  story  and  base,  rein- 
forced concrete,  $60,000.  Juneau, 
Alaska.  Architect.  Julian  Everett. 
Walker  Bldg.,  Seattle.  Owners,  Sis- 
ters' Hospital.  This  is  the  first  unit 
of  a  large  project  which  will  be  erect- 
ed in  Juneau.  This  building  will  cover 
an  area  of  40x110  feet  and  will  contain 
public  and  private  wards,  private 
rooms,  nurses'  quarters  and  operating 
rooms.  Interior  will  be  finished  in 
pine  and  hardwoods.  Plans  provide  for 
steam  heat,  elevator  service  and  hot 
water  plant.  Considerable  tile  and 
marble  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared and  when  complete  work  will  be 
■  bine  by  Day  Labor  under  the  personal 
direction    of    the    architect. 

1  U  iSPITAL  GROUP—  9,  1  story  frame 
buildings,  $22,050.  Seattle,  Wash.  Ar- 
critect,  Ben  F.  Smith.  Building  De- 
partment, Seattle.  Owners,  City  of 
Seattle,  This  group  of  buildings  is  to 
be  known  as  the  Louis  Rescue  Home 
and  will  consist  of  an  administration 
building,  wards  building,  dormitory, 
kitchen  and  dining  room.  Construc- 
tion will  be  of  frame  throughout.  in- 
terior finish  will  he  of  pine.  There 
""HI  be  a  central  heating  system. 
Operating    rooms    will    be     finished     in 

namel.      Exterior    of    the 
win   it   covered    with    rustic.     Prelim- 
plane    only    have   been    prepared, 
'nd    construction    will    not    be    a 
until    bonds    have   been    voted. 
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THBATBE — 3  story  an.]  base,  rein- 
forced   concrete,    $125.ihki.      Viiu 

C.     A;,     I!,  i  i,   Jesse   M.    Warren 

■  ia.       Owner,     Alex.     Pain  i 

This   building  has  been   mentioned    here 

efore  When  plans  were  first  - 
The  structure  will  be  erected  on  Gov- 
ernment street,  and  will  contain  a 
main  auditorium  with  a  seating  , :aj  i  - 
ity  .,t  1.000  people.  Besides  the  main 
auditorium  there  will  he  a  large  bal- 
cony. Construction  will  be  fireproof 
throughout.  Plans  provide  for  a  mod- 
ern system  of  heating  and  ventilation. 
Interior  will  he  finished  in  ornament  i 
plaster,  marble  and  tile.  Exterior  Mill 
1  e  faced  with  cement  plaster.  Plans 
are  complete  and  work  on  the  excava- 
tion il.us  been  started  by  Day  Labor. 

Contracts  Awarded. 

\\  '•  UEIIiirSE— 2  story  and  base. 
brick.  $40,000.  Wenatcbee,  Wash.  Ar- 
Chitects,  Beblb  *  Mendel,  Seattle.  Own- 
ers, Wenatchee  Fruit  Growers  Ex- 
change, i  '.mil  actors.  Far  West  Clay 
Co.,  Tacoma.  hollow  tile  work,  and 
on  lib.,  k  Construction  Co..  Ta - 
coma,  general  construction.  Contract 
price,    $40,000. 

ICE  AND  COLD  STORAGE  PLANT— 
4     story    and    base,     mill       construction, 

H»A b      Vancouver,   B.C.     Architects, 

Gould  &  Wood,  Rogers  Bldg.,  Vancou- 
ver. Owners.  .Mainland  Ice  and  Cold 
Storage  Co.  Contractors,  Baynes  & 
Horie.  Davis  Chambers  Bldg.,  Van- 
couver.     Contract    price.    $150,000. 

UiCi'iXSTIIti'TlXG  POWER  DjAM— 
Reinforced  concrete,  $500,000.  Seattle. 
Wash.  Engineer,  Daniel  W.  Meade, 
Seattle.  Owners,  Olympia  Power  Co. 
Contractor.  JIa  nes  E.  Heyworth.  Chi- 
cago.     Contract    price,    $500,000. 

HOTEL — 2  story  and  base.  frame 
and  cement,  $15,000.  Tolt,  Wash.  Ar- 
chitects. W,  P.  White  and  O.  F.  Nel- 
son. Walker  Bldg..  Seattle.  Owner,  R. 
Crees  Contractor,  G.  F.  Wentzell, 
lo»5  16th  St..  Seattle.  Contract  price! 
$15,000. 

SCHOOL — 2  story  and  base,  brick, 
$21,350.  Stanwood.  "Wash.  Architect, 
none.  Owners.  Stanwood  School  Dis- 
trict. Contractor.  T.  N.  Morgan,  Ever- 
ett.     Contract    price.    $21,350. 

GAItAGE— 2  story  and  base,  rein- 
1 !  concrete  '"ost  not  stated.  Se- 
attle.    Wash.       Architect.     W.     Mai 

S  wile,    White    Bldg.,    Seattle,    n»n- 

Karvard  Building  Co.  Contractor, 
otto  Roseleaf,  Low  man  Bldg.,  Seattle. 
Cbntrael  price  md  stated.  Note:  The 
building  will  cover  an  area  of  120x146 
feet. 

'bin. ATI::'  terj     ami    base,    brick 

lOl,    $150,000.      Seattle.    Wash.    Ar- 
chitect,    none.       Owners,       .Metropolitan 
Building   Co,   Contractors,   Grant   Smith 
•V'    ''"  .    Henrj     Bldg.,   Seattle.      '-.11111  w 
price,    $460,000 

APARTMENT     HOUSE      i     st.uv     and 
base,  brick  and  frame.  $26,000.     Seattle, 
Wash,      Architect,    .lame-      if.    B 
Lippy      Bldg.,     Seattle,        owner.      C.      D. 
S I  or,   H      P.    Allen.    112! 

tlley    street,    Seattle.     Contract 

price,    $25,000. 

i0     Wenatchee,    \\  1   1 

Architect,    <*.     Ferris       White,    Si 

1 '«  neT    I'a  ui    Wlega  nd.      1  iontraetoi 
E,     V.miig.    Halghl     Bldg..    Seattle.    Con- 
tract   price,    $20,000. 


BUILDING  AND  INDUSTRIAL  NEWS. 


Veneered  Panels  that 
ARE  good— -order 
today  from 


There  is  but  one 
Guaranteed  Panel— 

That's  the  "WYBRO"  Panel-conceded 
to  be  the  best  on  the  market. 

Why  buy  inferior  panels?  Why  not  get 
the  best  when  it  costs  no  more? 

Ask  for  our  Wybro  list  of  panels— 168 
varieties  to  choose  from  and  each  variety 
the  best  of  its  kind. 


Wttite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


THE    CITY    OP    PORTLAND,    OREGON, 
OFFICE    OF 

THE   COMMISSION    OP   PUBLIC  DOCKS 

Public-    Doi-k    No.    1. 

Advertisement. 


Xi'TK'i:  IB  HEREBY  GIVEN  that 
The  Commission  of  Public  Docks  of  the 
City  of  Portland,  Oregon,  will  receive 
proposals  mi  til  10:00  o'clock  A. 
M.,  July  21,  ISH3,  at  its  office.  502  Wor- 
cester Building-,  Portland,  Oregon,  for 
the  construction  of  a  Public  Dock,  with 
Hi>i>'»Tteuiince>*,  between  15th  anil  18th 
on  the  West  Side  of  the  Wil- 
lamette   River. 

Plans,  specifications,  proposal  blank, 
form  of  contract  and  other  information 
for  proposers,  will  be  on  file  in  the 
office  of  The  Com|rnssion  of  Public 
Docks.  A  complete  set  of  plans  and 
specifications  may  also  he  obtained  by 
prospective  'bidders  by  depositing  with 
the  Commission  a  certified  check  in  the 
sum  of  $50.00.  which  will  be  returned 
upon  receipt  of  the  plans  in  good  con- 
dition. 

All  tenders  to  be  sealed  and  marked 
on  the  outside  ''Propo'sal  for  construc- 
tion  of  Public  Dock   No.    1." 

No  proposal   or  bid   will   be  considered 

unless  accompanied  by  a  check  payable 

to    the    order    of   The   City    of    Portland. 

certified    by   a    responsible  bank    in    the 

City     of       Portland,      Oregon,       for    an 

amount    enu-al    to    ten    per    cent    of    the 

|,    to    be    forfeited    as    fixed    and 

Liquidated    damages    in    case    the   bidder 

-    or    refuses    to    enter    into    con- 

and    provide    a    suitable   bond    for 

ithful    performance    of   said    work 

event    tine    contract    is    awarded 

him. 

ATTKXTION      of   all      bidders      is   re- 

llv    called    to    Chapter    61.    Daws 

MS.    i  Session   Daws   1913,  p. 

The   ComjTiission    of  Public   Docks   re- 
ihe   right   to   reject   any   and   all 
sals. 
i     Portland,    Oregon,    this      80th 
day  of  June.   1913. 

—  I'  'X   '  iF    PITT  TC    TXXTKS 
By    G.    B.    HDO-ARDT, 

'Secretary. 
(3-t— July    1,    9.    16) 


STATES    APPROPRIATE    MONEY    FOR 
FAIR. 

Sixteen  of  the  thirty-four  states  that 
invitation    to    par- 
e    in   the   Panama-Pacific   Interna- 
tional     Exposition,    have      appropriated 
800.     This  money  will   be  expend- 
ed    in     constructing    pavilions    and     for 
entertainments    by    the    various    states 
during    the    Exposition.       Following    is 
a    list    of    the    states   and    the    amounts 
'  i a ted: 

I  in    u      $100,000 

Indiana     90.000 

Kansas      40,000 

'•url     100,000 

Nevada      100,000 

North     Dakota     35,000 

200,000 

Vork     700,000 

mi     175,000 

50,000 

lington      175,000 

■     Virginia    75.000 


Wisconsin     75.000 

Hawaii      100,000 

Philippines      250,000 

Massachusetts      2-50.000 

There  is  now  pending  before  the 
Illinois  Legislature  a  bill  for  the  ap- 
propriation of  $3:00,000  and  before  the 
Pennsylvania  Legislature  an  appropri- 
ation of  $450,000. 

Vice  President  R.  B.  Hale,  of  the 
Panama-Pacific  International  Exposi- 
tion, received  a  telegram  from  Com- 
missioner W.  D.  Egil'bert,  making  ap- 
plication for  thirty  thousand  square 
feet  of  space  in  the  California  Building 
on  behalf  of  the  Sacramento  Valley 
Commission. 

This  reservation  in  the  Counties  dis- 
play section  of  the  California  Building 
of  the  Panama-Pacific  International 
Exposition  makes  the  total  reserva- 
tion of  space  up  to  date,  87.500  square 
feet. 

This  demonstrates  conclusively  that 
the  hundred!  thousand  square  feet 
available  wflli;  toe  largely  over-sub- 
scribed, and  the  success  of  the  plan 
adopted  by  the  Counties  Committee  at 
the  Santa  Cruz  Convention  is  now 
thoroughly  assured. 

All  the  prolific  wildness  and  the  en- 
during, natural  beauty  of  the  State  of 
California  will  be  presented  in  tabloid 
form  in  the  model  California  canyon 
which  is  to  be  built  between  Baker 
and  Lyon  Streets,  and  which  will  be 
one  of  the  many  wonderful  features  of 
the  Panama-Pacific  International  Ex- 
position. Great  progress  has  been  made 
since  the  plans  for  the  canyon  were 
first  announced  andi  the  detailed  plans 
are  now  known. 

The  canyon  will  measure  about  800 
feet  In  length  and  a  little  less  than  400 
feet  in  breadth.  It  will  be  constructed 
by  the  staff  of  expert  gardeners  under 
the  supervision  of  John  C.  McLaren, 
Chief  of  the  Department  of  Floral 
Decoration  to  the  Exposition.  The 
ground  on  which  the  canyon  will  be 
built  is  now  occupied  by  the  old  Pacific 
nurseries,  where,  for  some  months, 
hundreds  of  trees  and  plants  have  been 
nurtured  for  use  in  the  general  decora- 
tive scheme  of  the  Exposition  grounds. 
In  the  past  few  days,  these  trees  have 
been  removed  to  the  Presidio  nurseries 
where  most  of  the  flowers  of  the  Ex- 
position gardens  are  being  tended  and 
made  ready  for  transplanting  as  soon 
as   the  palaces  are  erected. 

The  prospective  canyon  area  lends 
itself  naturally  to  transformation  Into 
a  real  canyon.  The  ground  rises  from 
the  level  of  the  main  group  of  exhibit 
in  a  mound,  of  which  the  alti- 
tude Is  about  50  or  60  feet.  The  summit 
of   this    mound,   or   hillock,   will    be   the 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

616  Phelan  Building,        San  Francisco 


ER   65   YEARS- 
EXPERIENCE 


Trade  Marks 

Designs 

Copyrights  Ac. 

Anyone  sending  a  sketch  and  description  may 
quickly  ascertain  cur  opinion  free  whether  an 
invention  Is  probably  patentable.  Conuounlca- 
i  ions  strictly  confidential.  HANDBOOK  on  Patents 
sent  free.  Oldest  aeency  for  Bccurlngpatents. 

Patents  taken  through  Munn  &  Co.  receive 
special  notice,  without  charge,  in  the 

Scientific  American. 

A  handsomely  Illustrated  weekly.  T.nrcest  dr- 
.■ulation  of  any  erientiflc  Journal.  Terms,  $3  a 
yorir:  fourmontbfl.il.  Sold  byall  newsdealers. 

MUNN  &  Co.361Broad"a"  New  York 

Branch  Office.  626  F  8t,  Washington.  D.  C. 


top  of  the  canyon,  from  which  a  roar- 
ing torrent  will  leap  over  rocks  and 
huge  boulders,  winding  through  gul- 
leys  and  hounding  over  chasms  in  a 
white,  foaming  stream  to  the  lagoon 
that  is  to  lie  in  front  of  the  Palace  of 
Fine  Arts. 


There  seems  to  be  an  attempt  to  drag 
the  matter  of  the  resignation  of  John 
L.  McNab  to  the  low  level  of  political 
intrigue.  To  the  average  person  this 
seems  to  be  about  the  same  attempt  as 
was  made  in  the  Ballinger  cases,  but 
all  the  talk  did  not  change  the  material 
facts  and  the  result  was  the  public 
■condemnation  of  the  former  Secretary 
of    the    Interior. 

McNab  publicly  charges  that  As- 
sistant Attorney  General  Harr  inter- 
fered and  prevented  the  deportation  of 
immoral  women  after  being  ordered  de- 
ported and  after  an  attempt  had  been 
made  to  bribe  the  United  States  Dis- 
trict Attorney's  office.  These  and  other 
facts  together  with  the  postponement 
of  the  Diggs-Caminetti  and  the  West- 
ern Fuel  cases  are  the  questions  at 
issue.  As  to  whether  or  not  there  was 
any  necessity  for  these  actions  on  th« 
part  of  the  Attorney  General's  office  is] 
the  main  question  in  which  the  Peopls! 
of  California  and  the  country  generally 
are   interested. 

It  is  said  by  the  Democratic  party 
that  McNab  seeks  to  be  governor  of 
California  and  is  trying  to  make  po-J 
litical  capital  out  of  the  circumstance) 
Anil  the  politicians  generally  are  get-, 
ting  in  on  one  side  or  the  other.  With] 
these  accusations  the  public  has  little 
concern.  But  it  is  vitally  interested  in; 
whether  or  not  the  Attorney  General  ii 
guilty  "I"  such  star  chamber  methods  .is 
.•ire  charged,  for  the  the  experience  on 
Tatt's  administration  has  been  sum 
flcient. 
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A    reversible 
25  cents  more 
hung. 

window    that    cost   only 
than  the  common  double 

Common  Sense  Window 

Invented        and        manufactured        by 
I*    H.    BIRTH.    19th    and    Carolina    Sts., 
also   110  Jessie  St. 

"It  Is  Almost  Human" 


Phone  Kearny  740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined.     Applbl 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 


The 

L.  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  MisM'on  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Ntidick  has  had  twenly- 
iwo  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi/h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  NeidicV  of  the  highest  standard,  but  his  business  re- 
I  ttions  with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANU    ACTURED   BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone     Oakland    1758 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TiLES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


Automatic    Storage 

Gas  Water  Heaters. 


An  automatic  gas  water  neuter  con- 
trolled i  y  a  movement  teaiperature 
thermovalve  using  gas  at  the  rate  of 
i  .  per  hour  when  in  operation, 
with  no  limit  to  the  amount  of  hot 
water   that   can    le   drawn   per   minute. 

A    single       extrcnely      simple       valve 

"controls     the     entire    heater,     insuring 

•  at    service      with    riu    cost      for 

eater  U  atu  <>i  utely  guaran- 
teed, leaving  the  decision  entirely 
with   the  consumer. 


SAN  FRANCISCO 
OAKLAND 

LOS  ANGELES 


Com  bination 

Gas  Watei  Heaters 

Over  SOOO  in  daily  use  in  Los  An- 
geles   and    vicinity    . 

The  entire  sale  of  parts  to  main- 
tain the  above  heaters  last  year  was 
i8&  :.".  which  is  %  of  a  cent  per 
1  eater.  This    showing       should     i  <»ni- 

mand     the    attention    of    every     person 
using  a  gas  water  heater. 

The  holler  is  nude  o;  double  ex- 
tra heavy  steel,  guaranteed  to  work 
under  150  pounds  pressure  all  joints 
are  electrically  welded,  which  guar- 
antees the  same  tight nes  uc*  a  glass 
bottle. 

PHILADELPHIA,  PA. 

Branches 

In  All  Large  Cities 


GAS  APPLIANCE  SALES  COMPANY  OF  AMERICA       ^ 

Succeeding  JOHN  WOOD  MANUFACTURING  CO. 
2  18-19-21    Pacific  Building,    San  Francisco 
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Hart  -  Wood 
Lumber  Co. 

Manufacturers  and  Dealers  in 

Building  Lumber 

Qualify 
Service 
Price 

Yards,  Cor.    Fifth  and  Berry  Sts. 

San  Francisco 

Phones  Kearny  35 BO  Sutter  2321 

Wholesale  Office 

807  Fife  Building 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sandstone  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

F  ctory: 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  O'fice:  235  First  Stre  t 

Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Nearest  thing  to  enamelled  Brick  at  one-third  the  price 
See  the  Sille-  Build'ng,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


P.  W  DREUSIKE 


O  B.  DREUS'KE 


OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 


Factory,  14th  &  FLORIDA  STS. 


San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


^s 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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JOEL 

JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 


Residence 

1139  Kansas  St. 

San  Francisco 


G.H.CUNNINGHAM,MSr 


Msrlcet  28B 

T&iht2B7 


(idHM:i.NiL'j^vj.iii:id-j^r\iia 


38  EIGHTH    ST. 
Satv  Francisco,  Cal. 


Write  for  Catalogues  ind  Prices. 


Pruden  System 

Portable  Steel  Buildings 

Workshops 

Contractors'  Office 

Stores,  Garages,  Cottages 

Warehouses,   Cement  Sheds 

Any  Size  Building  for  Any  Purpose 

Mital  Shelter  Co.  of  California 

4)7  Golden  Gate  Ave.,     San  Francisco 


JAMES  CAHILL  &  CO. 

Incorporated 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Fianklin.                             Tel.  Oakland  1113 

DR. 

ALVIN  PLUMMER 

HOME 

TEST  AX  J)  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

i  i:r  i:i-i iovi-:    \i  \i;ki:t  5184 

SAX  FRANCISCO,  CALIFORNIA 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ms  by  phono  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


TELEPHONE    MERRITT     190  3 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   1411)  Avenue 

East  Oakland,  Cal. 


ARTOLITH 

Sanitary  Composition  Flooring 


Base 

Wainscoting 


Capping 
Stairs,  Etc. 


This  picture  represents  ARTOLITH  Floor,  Base,  Wainscoting,  Capping 
and  Window  Sills  in  fancy  designs, 

Can  be  laid  in  various  colors,  in  panels  or  squares  of  different  colors  and  handsome  designs.      Lettering,  etc., 

can  be  executed.    Absolutely  sanitary,  waterproof,  fireproof  and  seam  ess.    Presents  an 

even,  smooth  surface  without  joints,  and  easy  to  walk  on. 


Telephone  Franklin  4390 


149  TURK  ST.,  SAN  FRANCISCO 
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Clover  Leaf 
Toilet  Cream 

A  Delight  of  the  Toilet 

ine  One  Perfect  Preparation  for 
Bringing  that  Delicate  Beauty  to  the 
Skin  so  desired  by  the  Ladies  and 
admired  by  the  Gentlemen.  Fine 
for  the  face  after  shaving.  At  all 
Druggists  25c. 

Manufactured  By 

Clover-Leaf 
Pharmacy,  Inc. 

Cloverdale,  California 


Telephone  Douglas  1794  Member 

'Insurance  Brokers  Exchange 


FRED  H.  B0GGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

TeU  Franklin  1  673      445-447  Turk  St.,  S.  F. 
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Catarrh  panje  Relieved 


THERE  is  no  need  for  you  to  continu- 
ally suffer  from  Catarrh  and  Cold  in  the 
Head.  It  makes  you  miserable,  doesn't  it? 
You  really  don't  care  whether  things  go  right 
or  not  and  you  wonder  when  you'll  ever 
get  over  it.  And  you  will  not  get  over  it 
until  you  get  the  Clover  Leaf  Catarrh 
Remedy,  and  use  it.  It  will  relieve  you, 
and  you'll  wonder  why  you  had  not  used  it 
sooner. 

We  are  so  positive  that  this  will  relieve 
you  of  your  Catarrh  or  Cold  in  the  Head, 
that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

PRICE  50  CENTS 

For  Sale  By  All  Druggists,  or  will  be  sent 
by  mail  postpaid  by  the  manufacturers, 

Clover-Leaf  Pharmacy,  Inc. 

CLOVERDALE,  CALIFORNIA 
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son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Manville 


Johns 

Co. 
Larkln 

Co. 
Lawson 

Co. 
Mission 

Co. 


Asphalt 
Roofing 
Rooftng 


Magnesia 

bestos    Sup.    Co. 

Malott     &     Peter' 
son 

Paraffine    Paint  Co 

Rapheld,       J. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western       Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western    Felt   and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co. 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co. 

McAbee,    E.    T. 

McLelland,    R. 

Hayden,  Fred 

Potter,  A.   V. 

Peerless  Flre- 

prooflng  Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,   M. 

Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central   Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.    Co. 

Gllley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire   Ext.  Co. 

Petersen  -  James 
Co. 

Simmons    Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co.,     The 

Walsh,    F.    P. 

Williamson     Co.,  H 

Wlttman,  Lyman 
&   Co. 

Williams,  E.   D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Mealey  &   Collins 
Messner,    F 
McWhirter 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    W.    Gompertz  Treasurer,  Chas.  A.  Day 

Vlce-Pres.,  A.   H,   Bergs trom     Secretary.  Wm.   E.   Haeue 
Ooanl    of    Directors,    1912-13. 


II.    W.   Beach 

A.   H.  Bergsirom 

John   Biller 

C.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 


(Stockhe'ders) 

Amweg,   Fred   J. 
Anderson     &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,  John  B. 
Beetham,    A.    H. 
Bergren      &      Son. 

Louis   G. 
Biller,   John 
Bletch,   B.   C. 
Bluxome   &  Co. 
Born,    F.   H. 
Boxton,   Geo.   W. 
Boyd  &  Kerr 
Brandt    &    Stevens 
Braunton    Bros. 
Brutclier  &   Serna 
Paine,    Thos.    W. 
Caldwell   &   Co. 
Cameron     &    Diss- 

ton 
Carlson,    Elmer 
Casty,   John 
Cavanagh  &  Vezl- 

na 
Coburn,      Ira      W. 

(Inc.) 
Cobby.  J.  W. 
Cole,    P.   J. 
Collman     &      Coll 

man 
Commary  -  Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer,    O.    A. 
Day's  Sons.  T.  H 
Dyer   Bros. 
Farquharson,    D.B. 
Fee,   Grant 
Ferrollte.  Co. 
Finlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,    James  P. 
Ginley.   Ed. 
Glaze,    Robert 
Gleeson,   James 
Gompertz,  C.   W. 
Gulleben    Bros. 
Hailing.   11.   R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton.   Peter 
Hannah,   J.    D. 
Hansen.  C.  W. 
Harcom,    J.    J. 
Healing,   George 
H  eal  y  -  Tibbltts 

Constr.  Co. 
Heaphy,  J.  J. 
He.-kenroth  & 

Schell 
Hennings,    Adolf 
Helming,    W.    H. 
Hill,   J.   A. 
Holt,   O.   C. 
Johanson,    J.    Eric 
Johnson.    Joel 
[ones.   Fred  C. 
Kern  &  Son,  F.  W. 
Klenck,    F.    J. 
Klvce.    Harvey    A. 
K.  if  nig,  C.  J.  U. 
Koenlg,   L.    B.   G. 
Kress,    S.    B. 
Knvkendall,    J.    O 
&       Berg 

strom 
Lansing.   Frank   P. 
Larsen,  Chris 
Linden,  William 
Llndgren    Co. 
Lindsay,    Chas.    M. 
Lindsay.    Frank 

P.    J. 
MaeMlllen,     R.S.K 
M  a  o  D  o  n  a  1  d     & 

Kahn 
Mager   Brothers 
Mahony    Bros.,    Jr. 
Martin,    William 
Masow     &     Morri- 
son 
Mltrovlch.    J.    J. 


Ed.    Ginley 
Chas.  W.  Gompertz 
Grant    Fee 
Ralph   McLeran 
Bookkeeper 
Geo.  A.   Watson 
MEMBERS. 
Moore     Bldg.     Co., 

C.    P. 
Moore     &    "Burlin- 

game 
McLaughlin,       Jas. 

McLeran  &  Peter- 
son 

Munster  &  Born-- 
holdt 

Mutual   Constr.  Co. 

Neal,    Joseph 

Neidick.    Frank 

Newsom,    Wm.     A. 

Nielsen,    N.    F. 

O'Brien,   J.   J. 

Olson,    Andrew 

Owsley,    Burt   T. 

Peterson,    W.    O. 

Petterson  &  Pers- 
son 

•Pratt,   J.   J. 

Quinn,    P.   P. 

Ransome  Concrete 
Co. 

Red  nail,   W.    W. 

Reite,    J.    B. 

Rickon  -  Ehrhart 
Eng.   &  Con.  Co. 

Rolandl.    F. 

Saner,    Adam 

Saywell,    S^  Ivester 

Scliulz.   J.   K. 

Sjogren    Brothers 

Siller    Brothers 

Speidel.    P.    F. 

Stockholm  &  Al- 
lvn 

Taylor  &  Goerlcke 

Terrill.     W.     A.     & 


C.    C. 


E.    T. 


H   A. 


H. 


Trost.    Rohert 
Walke 

Seth 
Ward   &    G  >or1  ,vii 
Wendprinpr,   J. 
Witzelherser    J 
Williams     P.rns. 

Henderson 
Wold   &   Kohn 
Wrigiit.  Chas 
•Honorary  Mem. 

Advertising. 
Nichols 


iir- 


Co 


Advertis 
M.     R. 


W 


&   Co.,   T. 
chltectnritl    Im 

Works. 


Wc 


w< 


Brode  Iror 
Eureka      Wire 

Iron   Works 
Farrenkopf 

Sons.    C. 
Glasser    &  Kloer 
Hlllard    &    Co., 


Winks 
Michel   &  Pfeffer 
North      Star      Iron 

Works 

is   Co. 
i:  i  Isl  on  Iron 

Works 
West    Coast    Wire 

&    Turn    Works 
Arell.     Sheet     Mela! 

Works, 


Arell.  Terra    fotta. 

Calif.    Pottery    Co. 
Carnegie    Brick    & 

Pottery    Co. 
Diamond    Brick  Co 
Gladding       -       Mc- 

Bean    Co. 


Frank  Lansing 
F.   li.  Masow 
Chas.  Wright 

Clerk 

E.    .\.   McCallu  n 

Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 
Berger  Mfg.  Co. 

Art  Glass. 
Grossiicht    &    Din- 

nlene 
Schwarz    &    Gott- 
lieb 
Artlctic         Plaster 

Decorations. 
Bdnner    Thoodore 


O.   F. 


Lipp  &  Co.,  _. 
Woods,  J.  P. 
Pioneer    Plate:    & 

Window       Glass 

Co. 
Thomas     &  Scrnel- 

der     Art     Glass 

Co. 

Asbestos  Materials 

Johns    -    Manville 

Co.,  H.  W. 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply   Co. 

Asphalt  &  Bitum- 
inous   Paving. 

Nugent,    Robinson 

Attorneys. 

Aitken   &   Aitken 

Auto  Delivery. 

Holland,  J.  P. 
Star  Con.  Co. 
Automobile 

Supplies. 

Burgers,    Fred    W. 

Banking. 

Mission   S'av.  Bank 
Boiler  <S  Pipe  Cov- 
ering. 

Johns     -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Western     Asbestos 

Magnesia    Co. 

Bonds  <S  Insurance 

Agency      Company 

Aetna  Life  Ins.  Co 

Burke  &  Co.(Inc) 
Win.   P. 

Hayburn,    Jas.    C. 

Illinois  Surely    Co. 

Lawrence,    Jas.    A. 

Lloyd    &    Spenglei 

MacMeans.    H.    V. 

M  a  r  s  h  a  1  1,  A. 
Frank     Co. 

Meherln  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 

Robertson.   J.   H. 

Strong,  Belden  & 
Farr 

Briek    Contractors 

Alexander,     Robt. 
Allen,  C,   J. 
Anderson    &     Rai- 

imy 

Brennan,   J.   E. 
Collin,    Jean 
Divelers  &   Larsen 
Finnala      &      Sea- 
holm 
Gilbertsen     & 

Johns 
Gl  on,  John  E. 
Hansen.  James 
Holding  &  Car- 
Johnson.  J.  W. 
Koberling,  Jos. 
Koldenstrodt,   F. 


& 

Drake. 
Millerick,    Phil.    J. 
Oberfeld,   Chas. 
(TRourk,    T.    F. 
Reed  &  White 
Tingberg,   John 
Watson    Bros. 

Brick  Dealers. 

Bay   Develop.  Co. 

Cal.   Pottery   Co. 

Carnegie  Brick  & 
Pottery  Co. 

City    Supply    Co. 

Diamond  Brick  Co 
Tile    Co. 

Gladding  -  Mc- 
Bean   Co. 

McNear  Brick 
Agency 

Steiger  Terra  Cot- 
tar-Pottery Wks 

Vallejo      Brick      & 

Western  Develop 
ment     Syndicate 

Western  Lime  & 
Cement    Co. 

Building    Journals 

Building  and  In- 
dustrial    News. 

Daily  P  a  c  1  ft  c 

Builder 

Bnlldlng  Materials 

Aigeltinger.    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bav   Develop.    Co. 

Bell,   Wm.    R. 

Berger   Mfg.   Co. 

Bird  &  Son,  F.   W. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Cat  Lime  &  !Iy 
drate    Co. 

(arnegle  Brick  & 
Pottery    Co. 

Cow'll  Lime  and 
Cement   Co..   H. 

Diamond    Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co-.W.P. 

Gladding  -  Mc- 
Bean   Co. 

Guerin  &  Co..  J.  S. 

Holland,   J.    P. 

Johns  -  Manville 
Co.,    H.    W. 

Jorgensen    &   Co.,C 

Lennon  Co.,  J.  E. 

Lillev  &  Thurston 
Co. 

Meyer,   Adolph 

Pan.  Portland  Ce- 
ment  Co. 

ParafHne  Paint  Co 

Parrott    &    Co. 

Quality  Lime  & 
Cement  Co. 

Shannon.    M.    T. 

Shasta  Lime  Pro- 
ducts Co. 

Sherman  -  Kim- 
hall    Co. 

Simon-Fout  Brick 
Co. 

Standard  Portland 
Cement   Co. 

Steiger  Terra  Cot- 
ta  A  Pot'rv  Wks 

Vallejo  Brick  & 
Tile    Co. 

Waterhouse  & 

Price  Co. 

Western  Asbestos 
Magnesia    Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment   Syndicate. 

Western  Lime  $ 
Cement   rn. 

Whtttier  -  Coburn 
Co 

Woods 


Hud- 


rrmrnt    Dealers. 
Aigeltinger.    E. 
Alsen's       Po'-tland 
enl    Co. 

Bo     i    .'      M 

Citv    Supply    Co. 
Powell       Lime       & 

Cement   Co. 
Dwan  &  Co..  J,  e. 


Guerin  &  Co..  J.  S. 

Holland,   J.   P. 

Quality      Lime      & 
Cement  Co. 

Lilley   &   Thurston 
Co. 

Pacific        Portland 
Cement  Co. 

i    Lime    pro- 
ducts   Co. 

Standard   Portland 
Cement     Co. 

Waterhouse  & 

Price    Co. 

Western     Lime    & 
Cement  Co. 

Chimneys,     Patent 

Clawson  Co.,  L.  E. 

Dresser    -    McDon- 
nell  Co. 

Dunlevy    &    Gettle 

Hughes,   H.   J. 

Concrete    Contrac- 
tors. 

Arras,    Adam 

Barrett    &    Hilp 

Camp    &    Carrillon 

Chalmers,      H.      A. 
(Inc.) 

Chase,    S.    A. 

Co-operative      Ar- 
tificial Stone  Co. 

Dillon,    H. 

Eggen.    A.    C. 

Flaherty,    W.    N. 

Gass    Bros.    Co. 

Gilmour.    W.    G. 

Gnecco,    M.    H. 

Grussel,     Herman 

Hansen     &    John- 
son. 

Haun.    C.    C.    W. 

Hurley,    P. 

Leonard,   J.   P. 

McCabe    &    Brown 

McC'lenahan.    T.W. 

McGregor,    O.     K. 

Mattson,    J. 

Mission      Concrete 
&    Mosaic     Wks. 

Nelson    &   Co.,C.  O. 

New      Era     Marble 
&    Concrete    Co. 

Nugent.     Robinson 

Peterson   -   Nelson 
Co. 

Ra-  uussen.    A. 

Rupp,    G.    P. 

San         Francisco 
Concrete    Co. 

Schlosser,    Max 

Schmidt    &    Son,   J. 

Spargo,    John 

Stanquist    &    Tay- 
lor. 

Szoke,    Francis 

Thomas    &    Sands 

Westerlund;    J.    V. 

Zimmerman.  L.  M. 

Concrete        Macliy. 

Bacon   &   Co..    E.  R 

Graves      -      Spears 
Road   Machy.   Co 

Lilley   &    Thurston 
Co. 

Li v,-,  more        Co., 
Norman    B. 

Contractors* 

Equipment. 

A.    L.    Young    Ma- 
chinery   Co. 

Appmari       Cornice 

Work" 

Bacon   &  Co.,  E.  R 

i.  G.    W. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Cornice  Works. 
Aliialimson,  B.  P. 
Atlas     Heating     & 

Ventilating  Co. 
Barth  Cor.  wks. 
Capitol       Sheet 

Metal  Works 
C  r  o  w  n      Cornice 

Works 
Guilfov   Cor.    Wks. 
Comyns   ,\L-    Nyerrcn 
rer      Cornice 

Works 
Q.      &      M.      Sheet 

Metal  Works. 
Hi  hernia     Sheet 

Metal  works 
Hi:  .II.    J. 

bellle    Bros. 
Ideal    Cornice    Co. 
Korell    ftCo.,    J.    A. 
Modern  Sheet 

Metal  Works 
Morrison  &  Co. 
O  1  I  v  e.       Cox       & 

Leary 

RulOfSOn  Metal 

Window    Works. 

S.    F.    Cornice   Co. 
Metal   Stamp 
*    Corr.   Co. 


Crude  Oil   Burners 

Bill    &    Jacobsen 
Sherman,    Kimball 

&    Co. 

Crushed     Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

Cassarretto,    John 

City    Supply   Co. 

Holland,   J.    P. 

M.-.Mullin,    A.    L. 

Simon-Fout  Brick 
Co. 

Standard  Crushed 
Rock  Co. 

Stone  Co.,  E.  B.  & 
A.  L. 

Western  Develop- 
ment Syndicate 
Damp     Proofing. 

Brickley,    P.    J. 

Fox,    John    L. 

Imperial  Water- 
proofing Co. 

Reogle  &  Jamei- 
son 

Tar  lor.   L.    A. 

Door  Opener  unu 
Closer. 

Rtschmuller,    Geo. 

Electric    Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Pac.  Gas  &  Elec- 
tric  Co. 

Electric   Light   Co. 

City    Electric    Co. 

S.  F.  Gas  &  Elec- 
tric   Co. 

Electric  Wiring  A 
Equipment. 

American  Elec.  & 
Constr.    Co. 

Brothers,  Turner 
&    Co. 

Cal.  Elec.  Constr. 
Co. 

Central   Elec.   Co. 

City  Protective 

Electric    Co. 

Davis  Elect.  Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Elec- 
trical   Works. 

General  Electric 
Constr.   Co. 

Generol   Ensr.   Co. 

Globe  Electric 
Works 

Hanbride-e.    W     S 

Hicks    Elect.    Co 

Levy      Elec.      CO. 

Manhattan  Elec- 
tric   Co. 

McFell   Elec.  Co. 

National  Electric 
Co. 

Newberry  -  Bend- 
heim    Elec.    Co 

Pac.  Fire  Extln 
gtilsher    Co. 

Rldlev.    A.    E.    R 

Rochdale     Elec.Co 

Schlmetschek.    M. 

Standarl     Elec.Co 

Turner    Co..     The 

Weidenthal  -  Cos- 
liner    Elec.    c<- 

Weld    Electric  Co. 

Elevator    Builders 

Otis    Elevator    no 
S.    F.    Elevator   Co 
Van    Emon    Eleva- 
tor  Co. 

Estimator. 
Walker.         Z.        M. 
Church 

Floors.      Composi- 
tion. 

Artollth     Mfg.     Co. 
Bender   R.&P.   Co.. 

J.    W. 
Dwan     Co.,    J.    E. 
Flbrestone     & 

Rooting    Co. 
Flaherty    R.    &.    P. 

CO.,     R.     H. 
Goodmanson.    A.  K 

llii ns.     Fred     C. 

Malott.       Peterson 

&    Adams 
Watsonlte   Co. 

Floors.    Ifnrd»vood 

Calif  Parquet  F. 
CO. 

Hardwood    Int.   Co 

Inlaid    Floor  Co. 

Pac.  Floor  Sand- 
ing Co. 
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Unlvnulsed        Irou. 

Baker     ft     Uamll- 

lun 
Uei-Kjsr    Mfg.    Co. 
Gas  Fixture. 

American     Gas     & 

Elec.  Fixture  Co 
.  Glass  «  Uluaiug. 
Cal.  flate  .v-  Win- 
dow Glass  Co. 
Cohen,  I. 
l-'Uiler  Co..  W.  P. 
Grosslicht    .<■■    Dln- 

niene 
Habenlcht  & 

-     Hewlett 
Mission      Plate     & 

Window      Glass 

Co. 
Pioneer    Plate       ft 

Window       Glass 

Co. 
Scl  warz    ft     Gott- 
lieb 
Thamas     ft  Scrnel- 

der     Art     Glass 

Co. 

Grading. 
"  Branick,    J.    P. 
Button,    I.    V. 
Ca-«saretto,     John 
Devincenzl    &    Co., 

L. 
Dillon         Teaming 

Co. 
Gal'len,     Carlin     & 

McCrory. 
Hartnett    J.    D. 
Holland,   J.    P. 
Lennon   Co.,    J.    E. 
Leffler  &  Spinks 
Luggen,    Ernest 
McGaffigan.  P.  J. 
McGlinchey  & 

Monohan 
Monarch     Team  Co 
Montague    Co.,   P. 
Noonan  Bros. 
O'Dav    Co.,    Dan'l 
ODo'nnell,     Philip 
Olmo   &   Son,   J. 
Powers.    Chas.    J. 
Rahlman    &Woods 
Star  Con.  Co. 
Wright   r<       J-   H. 
fJrnnlte      Curbing. 
Graham        Granite 

Co. 
Leed    Granite    Co., 

W. 
Pacific  Granite  Co. 
Placer    Granite  Co. 

Gravel. 
Bav    Devel.    Co. 
Cal.    Building   Ma- 
terial   Co. 
Standard    Crushed 

Rock   Co. 
Stone  Co..  E.  B.   & 

A.    L. 
llnrdwood       Deal- 

Inlaid     Floor    Co. 

Hardwood        Inte- 
rior   Co. 

Wood   Lumber  Co., 
Pi.     K. 
Hd'ware,     Rldrs. 

Baker    &     Hamil- 

Brlttaln    &    Co. 
Joost    Bros. 
Marshall   -   Newell 

Supply   Co. 
Mever.    Adoph 
Norman      &     Sons, 

F.   G. 
Palace   Hd'wareCo 
S     F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

liny     *     Grain 
\li_-.  liing>-r,     E. 
Parrel  1,    M.    W. 
Heating   &    Veutl- 
latlng. 
i,    ft    Mayer 
Atlas     Heating     ft 

Ventilating  Co. 
Genera]     Eng.    Co. 
Klernan  ft  O'Brien 

•It,    Herman 
Looney  Co.,  J. 
Mangrum   &   Otter 
Snook  &  Son,  Wm 

S. 
Turner  Co.,   The 
Houses    MoTers    & 

ll»l»IT.. 

Hatch,   H.    L. 
F.    A. 
Pearson,   A. 

Pearson.  N.  H. 
Stmt  ton,  C.  C. 
Sullivan,    D.    J.&T. 


Inlaid     Floors. 

l  '  -  i  !  I.       Parquet 

Floor    Co. 
Ha  id  wood        Inte- 
rior  Co. 
Inlaid    Floor   Co. 
Pae.     Floor     Sand- 
ing   Co. 
I  run     A     Steel. 
Baker     ft     Hamil- 
ton 
Dawson    &    Noyes 
ludson    Mfg.    Co. 
Woods  &    HurMart 

Iron    Works. 
Art   Metal   Works 
Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Folsom     St.,     Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co.,    C.   J. 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
North      Star     Iron 

Works 
Ralston  Iron 

Works 
S.  F.  Iron  Works 
Sartorius   Co. 
SMhraeder's       Iron 

Works 
Security   Iron  Wks 
Steiger      ft      Kerr 
Stove     &     Foun- 
dry  Co. 
West    Coast    Wire 

&   Iron  Works 
W  e  s,  t  e  r  n      Iron 

Works 
Zenith  Iron  Wks. 
Joist     Hangers     & 

Post     Caps. 
Kortlck      -      Falls 

Mfg.    Co. 
Lilley      ft      Thurs- 
ton   Co. 
Waterhouse  & 

Price    Co. 
Western        'Bldrs. 

Supply    Co. 
Lathers,    Wood    & 

Metal. 
Hayden,    Fred 
Lynch,   Richard 
McABee.   E.   T. 
Raymond,   Wm.   H. 
Ward,    J.    E. 
Lime      ft       Plaster 

Dealers. 
Arden    Plaster    Co. 
Cai.    Lime    &    Hy- 
drate   Co. 
Cowell      Lime      ft 

Cement  Co. 
Guerin   &  Co.,  J.  S. 
Holland.   J.    P. 
Lennon  Co.,  J.   E. 
Pacific       Portland 

Cement   Co. 
Quality  Lime  pro- 
ducts Co. 
Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 
Acme    Lumber    Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co.,    Frank  P. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,   J.  H. 
Hooper  Lumber  Co 
Loop^  Lumber  Co. 
Macuonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -     Mahony 

Lumber  Co. 
Pope  &  Talbot 
Relnhart    Mill       & 

Lumber  Co. 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 
Co. 


Magnetite     Floor- 
ing. 

Artollth  Mfg.  Co. 
Bender  ti.&f.  Co. 
Dwan  &  Co.,  J.  E. 
Barrett  R.&F.  Co. 
Fibrestone    & 

Roofing    Co. 
Flaherty     H.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Hergens,    Fred   C. 
Maiiott     ft     Peter- 
son 
Tiernan     &     Bero- 

nlo 
Watsonite    Co. 
Mantels.     Tiles     A 

Grates 
Ginsberg   Bros. 
Hulse  Tile  Co. 
Kirwan    &    Dono- 
van 
Mangrum   &   Otter 
peerless    Agencies 

Co. 
Petrovffsky,     John 
Thomson,  J.  W. 
Watson    Mantel    & 

Tile  Co. 
Marble  and  Mosaic 

Work. 
Florentine  Art 

Studio 
Gervals,   Henry 
Gnecco,   M.    H. 
Grassi   &  Co.,  P. 
Mission      Concrete 

&  Mosaic  Wks. 
Musto      Sons-Kee- 

nan   Co. 
New     Era     Marble 
ftConcrete   Co. 
Metal    Lath. 
Atlantic       Fire- 
proofing   Co. 
Berger  Mfg.   Co. 
Lilley  &   Thurston 

Co. 
Roebling      Constr. 


Co. 


& 


W. 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.    Jo:      P 
Wood   I. u  Tiber  Co.. 

!•:.  k. 
Yates,  Wm.  F. 


Waterhouse 

Price 
Western    Builders' 
Supply  Co. 
Metal     Stamping 
S.  F.  Metal  Stamp- 
ing   ft    Corr.    Co. 
Oils    and    Greases. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 
Binner,    Theodore 
Larson.   O.   F. 
Lipp  &  Co.,  J.  P. 
Woods,  John  P. 
Paluters   and  Dec- 
orators. 
Baker   Co.,    W.    T. 
Bernstein,    Wm. 
Blum,    Louis 
Burns.    Joseph 
Clark    &    Dickson 
Cooksey,    Al. 
Da  hi.  T.  H. 
Donovan,    V.    J. 
Ericksen.  Wm 
Flynn    &    Mlkkel- 

sen. 
Hansen.     Elblng  A 
Jnurdaln,    Al. 
Le     Baron     Paint- 
ing Co. 
Miller.   J.   A 
McCuhbln.    James 
Manning.    John 
Neal.  L.  J. 
Quandt  ft  Son 
Renfro  ft  Co..  J.  F. 
Ruderman,    I. 
Schafer,   Wm. 
Slepuzhnikoff         & 

Co..  Fred 
9  nith.  J.  S. 
Sovig.  C.  B. 
S  t  o  r  h  e  I  m  & 

Sch  roeder 
Spark       ft        Sons, 

John    H. 
Swanson.    Peter 
The    Globe    Paint- 
ers. 
Walker,    Mayer 
Wagner,  Fred 
W-agner    Bros. 
Zelinskv,   R. 
Paints,  Oils   Varn- 
ishes.  F.te. 
Clark    ft    Dickson 
Fuller  Co..   W.   P. 
O'Brien.   J.    S. 
Paraffin*  Paint   Co 
IT.-iH    ft    Lambert 
Wblttlr-r  -   Cobitrn 
Co 


Patent      Chimneys. 

Clawson  Co.,  L.  Hi. 
Dresser    -    McDon- 
HugJies,    H.    J. 
Dunlevy    &    Gettle 

Pile      Driving. 
ITiOsemlte     Cojistr. 
Co. 

Pinning  Mills. 
Anderson  Bros. 
Birth,  Co.,  L.  H. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing   Mill. 
Elkington  ft 

Hucke 
Empire        Planing 

Mill 
Hermann,    A. 
Herring's   Mill 
Holden    -    Deuprey 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main     St.     Planing 
Moore   Mill  &Lum- 

ber  Co. 
Pac.   Coast   Mill   ft 

Lumber  Co. 
Premus        Planing 

Mill 
Relnhart     Lumber 

&  Planing   Mill 
San    Mateo    Plan- 
ing Mill 
Santa    Clara    Val- 
ley Mill  ft  Lum- 
ber  Co. 
Searle   ft   Hayman 
Spencer    St.    Plan- 
ing Mill 
Taylor  ft  Co. 
Usona  Mfg.  Co. 
Western      Planing 

Mill 
Veyhle    ft    Collins 
Yates,   Wm.    F. 

Plnsterers 
Bradley  &  O'Reillj 
Brennan,    James 
Burt,    Chas.    J. 
Campbell,  Chas 
Cash  man,   M.   J. 
Chalmers,      H.      A. 

flnc.1 
Glosser,    G.    W. 
Glosser  ft   Kaiser 
Cline.   T.  J. 
Greenback,  Joe. 
Connel   Co.,   J.    E. 
Daly,  J.  H. 
Duthie,    Chas. 
Fraser,    Simon 
Fry,   A. 

Gilmour,    W.   G. 
Jacobson,    N. 
Kaiser.    Jos 
Leaf    ft    Kaiser 
Mowat    Donald 
Orford,  J.   A. 
Phibln,   J.   J. 
Terranova,    M.    J. 
The    Pacific    Plas- 
tering Co. 
Wagner,  James  A. 
Plumbing  and  Gns 

Fitting. 
Ahlbach    ft    Mayer 
Boscus   Bros. 
Bernard.  Geo.  F. 
Condon    ft    Band 
Empire     Plumbing 

Co. 
Flood       ft       Ham- 
mond 
Goss.    Wm.    P. 
Grundy.  Edward 
Houston,    J.    J. 
Jacobs    &    Herger 
Kara,  F.  E. 
Kelly,     Henrv    M. 
Klernan   ft  O'Brien 
Klrschbaum.    W.  F 


La' 


Br 


He 


Lettlch    Br 

Lew  Plumbing 

Co.,   M. 
Looney   Co.,    M. 
May,    Gus 
McLeod,    J.    J. 
Perazzl,  H.  J. 
Skellv,   Thomos 
Snook  ft  Son.  W.S. 
Stewart,  James   E. 
Tlppett.    J.    C. 
Turner   Co.,   The 
Wetzel,    Theo. 
Wilson       ft       Co., 

Wm.    F. 
Plumbers    Snpnllea 
Welann    Mfg.    Co. 
|tnll-ond         A-rent, 
Freight     *    Pas- 
sen  leer. 
Kent,   James  R. 


Railway   Muterluls 

Lanford,    Bacon    ft 
Meyers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Real   Estate. 

Ludwig,    J.    C. 
Rigging. 
Yosemite     Constr. 
Co. 

Lamburth,    C.    E. 

Markley.     James  E 

Roofing,  Gravel  Jfc 
Composition.) 

Andes  Roortng  Co., 
B.    F. 

Bender   Roofing    & 
Paving   Co. 

Cal.    Roofing  Co. 

Cantley  ft   Co.,   J. 

Enterprise      Roof- 
ing Co. 

Flbresotae     & 
Roofing    Co. 

Flaherty,   R.  H. 

Goodmanson,    A.  K 

Lawson        Rooting 
.       Co. 

Lovett  Bros. 

Malott,       Peterson 
&    Adams 

Rap.held       Roofing 
Co. 


Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 
Roofing     (Slate     ft 

Tlle.l 
Graham,   R.   G. 
White,    Ed.    A. 
Roofing    Materials. 
Johns     -     Manvllle 

Co..  H.  W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittier  -  Coburn 

Co. 
Sand.   Gravel,    F.te. 
Bay  Develop.   Co. 
Cal.   Building  Ma- 
Material    Co. 
Holland,  J.   P. 
McMullin    Bros. 
Stone  Co.,  E.   B.   ft 

A   L. 
Western     Building 

terial  Co. 
Western    Develop- 
ment   Synd:cate. 
Sanitary     Garbage 

Chu.es. 
Bill   ft   Jacobsen 
Sand  Blasting. 
McDermott.   W. 
Sheet    Metal    Wks. 
Abrahamson.  B.   P. 
Appman        Cornice 

Works 
Atlas     Heating    ft 
Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     ft     M.     Sheet 

Metal    Works. 
Guilfov         Cornier 
Hlbernla     Sheet 

Metal    Works 
Hughes.    H    J. 
Hnrnhellle   Bros. 
Ideal  Cornice  Wks 
Korell  ft  Co  .  J.   A. 
Modern  Sheet  Met- 
al Works. 
Morrison  ft  Co. 
Olive.       Cox       ft 

Learv 
Rulofson         Metal 

Window  Wks. 
S.    F.   Cornice   Co. 
S.   F.   Metal   Stain- 
ing   ,C-    Corr.    Co. 
Slilewnlfe        Llirhfs. 
Berger  Mfg.   Co. 
Dwan   *  Co.    J    F,. 
MrGulgan    ft    Co.. 

John 
Wtterhnnse  & 

Prlre 

Western    Builders' 
Supply    Co. 


Stair  Builders. 

Bishop    &    Peralno 
Boiler,  John 
Jacobsen,   J. 
Johnson,    C.    U  in. 
Long,    E.    W. 
Porter,   W.   F. 
Stewart.  J.   K. 
Stationery. 
Foster  ft  Short 
Steel    Burs. 
Baker    ft     Hamil- 
ton 
Dawson   ft   Noyes 
Woods       Sc       Hud- 
Steel    Erector. 
Williams        Con- 

struction   Co 
Stenography     and 

Typew-ritlng. 
Nichols      Advertis- 
ing Co..  M.   R. 
Waterson,     Elliott 

store   Fronts 
Jorgensen   ft   Co., J 
Kawneer  Mfg.   Co. 
Waterhouse  & 

Price 
Western    Builders' 

Supply   Co. 
Structural         Steel 

Contractors. 
Judson    Mfg.    Co. 
Schraeder's       Iron 

Works. 
Western  Iron  Sup- 
ply Co. 
Woods  ft  Huddart 

Stoves. 
Mangrum    ft  Otter 
Steiger    &    Kerr 
Structural        steel 

Contractors. 
Broae    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San        F  ranclsco 

Iron     Works 
Ralston    Iron  Wks 
Schauer,    Fred    C. 
Zenith    Iron    Wks. 

Surveyors. 
Sanborn   ft    Corin- 

son 
Teaming   &    Grad- 
ing. 
Branick,    J.    p. 
Button,   L   V. 
Devencenzi   ft   Co., 

Dillon    Teaming 

Gallen,     Carlin     ft 

McCroy 
Hartnett,    J.    D 
Holland.   J.    p. 
Lennon  Co..  J    E 
Lefler   ft   Spinks  ' 
Luggen,   Ernest 
elcGamgan,    p.   j. 
McGlinchey  & 

Monohan 
Monarch    Team  Co 
Montague   Co.,   P. 
Noonan   Bros. 
ODay  Co.,  D. 
Olmo,  M.   ft   O. 
Powers.  Chas.  .1. 
Star     Contracting 

Wright  Co..  J.  H 
Tiling. 

Ginsberg    Bros. 
Ginsberg  ft  Co.,   S. 
Hulse  Tile  Co. 
Kirwan     ft     Dor.-- 

van 
Mangrum    ft    Otte. 
Peerless     Agendo- 


Bill    K,     J„,.,   .  . 

Sherman,    Kimball 
Co. 
Wall    Beds. 

Marshall  -  steams 
Co. 

Water      Company. 

Spring  Valley 

Water  Works. 
Whitewashing 

Brlckley,    p.   j. 

Relgle  &  Jameison 

Taylor,    L.    A. 

Window    Cleaning. 

American    window 
t 'leaning    Co. 

City   House  a;  Win- 
dow Cleaning  Co 

Progressive    win- 
dow     Cleaning 
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O.   E.   Brady 
Richard  Herring 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 
Works. 

Brode  Iron  Works 

Central  Iron  Wks. 

Dyer   Bros. 
Eureka   Iron   Wks 
Kortick  -  Falls 
Mfg  Co. 

G.     G.     Structural 
Iron    Woifcs. 

Hillard.   C.   J.   Co. 

Judson  Mfg.  Co. 

Mortenson       Cons. 
Co. 

Michaels    &    Pfef- 
fer 

'•''hoenix    Iron  Wks 
:talston  Iron  Wks. 
j    Ichrader  Ircy. 

Works. 

St.     Francis     Orn. 

Iron    Works 
Iteiger      &      zCerr 
Stove     Sr     foun- 
dry   Co. 
/ulcan   Iron   Wks. 

Western  Iron  Wks 

Withington,  C.   W. 
Art   Glass. 

Cal.   Art  Glass  Co. 

Ingerson  &  Glaser 
Co. 
Blacksmith. 

Paul   Kleiber 
Bonds. 

American        Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire  Ins.  Co 

Boole,  F.  W. 

Empire  State   Sur- 
ety Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 

tiaie,  M.  A- 

Guyett   &   Hauer 

Hillman    &  Snn.J.R 

Lawton,    A.   F. 

Llovd    &    Spengler 

National        Surety 
Co. 

Pacific   Coast    Sas- 
ualty    Co. 

Pacific   Surety  Co. 

Brick  ana  Tottery. 

Bay     Development 
Co. 

Carey,   J.    E. 

Carnegie    Brick    & 
Pottery   Co 

Carqulnez  Brick  & 
Pottery  Co. 

McNear  Brick  Co., 
E.    B. 

Peterson    -    Karts- 
choke   Brick   Co. 

Remlllard    Bk.    Co 

Sacramento 
Trans.   Co. 

San   Fran.   Bk.   Co. 

San   Jose  Brick  Co 

Steiprer    T.    C.    and 
Pottery  Wks. 

G.  G.   Brick  Co. 

Oakland        Paving 
Brick  Co. 

Building    Material. 

California      Build- 
ing   Material 

City   Supply   Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

.T.   K.   Lennon. 

Johns-Manvllle  Co 

T-evy  (t  Co.,   Robt. 
«a 

Lilley   &  Thurston 
Co. 

Pacific    Refining   & 

Roofing    Co. 
Parrott   &   Co. 


Paraffine  Paint  Co 
Quality   Lime   and 

Cement  Co. 
United   MaterialCo 
Waterhouse  at 

Price  Co. 
Western  Bldrs" 

Supply    Co. 
Western     Building 

Material  Co. 
Fernald  Co.,  The 
Building  Paper 
Boyd  &  Moore 
Lilley   &   Thurston 
Co. 
Cement     Dealers 
Balfour,       Guthrie 

Co. 
Cowell  Lime  &  Ce- 
ment Co. 
Holmes   Lime   Co. 
Holland,   J.    p. 
Leonard.   J.   J. 
Maynard,  Jr.,  J.  L 
Pacific        Portland 

Cement  Co. 
Quality    Lime    and 

Cement    Co. 
Western     Building 

Materials    Co. 
Standard    Portland 
Cement  Co. 
Concrete. 
Chase,   Silas   A. 
Camp  &  Carillon. 
Duncanson,      Har- 

relson  Co. 
Foster  &  Vogt. 
Gervais,   H. 
Goodman        Artifi- 
cial  Stone   Co. 
Haun,   C.   C.   W. 
Keatinge    &Sons,R 
Leonard,  J.  J. 
Leonard.   J.  P. 
Lynch,  A. 
Pasqualetti,  J. 
Stanquist    <fc    Tay- 
lor. 
Stanquist    & 

Forbes 
Zimmerman.  L.  M. 
Concrete      Rein- 
forcement. 
Lilley  &  Tnurston 
Co. 

Contractors   & 
Builders. 
Allen,   Alex.    M. 
Anderson,    W.   W. 
Arthur,   L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A 

C.   A. 
Brnunton   Bros. 
Burdick,    Wm.    A 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve- 

zina. 
Chisholm,     R.     A. 
Cobby,   J.    W. 
Concannon,    W.    N. 
Conrad,    H. 
Days'  Sons,  T.  H. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz,  Val. 
Frost,   T.    P. 
Gillespie,    G.   G. 
Gallagher,     Frank. 
Gardlser,     Florent. 
Greig,   Robt. 
IT.i  n-brough    Bros. 
Healey    -    Tlbbits 

Con   Co. 
Rtnaon,  L.  A. 
Hill.    J.    A. 
Holm  &  Son. 


Howkins,  A. 

Hoyt   Bros. 

Ingerson,  C.  A. 

Jacks,  H. 

Jones,   W.   G. 

Kent,  S.  H. 

Knowles  &  Reich- 
ley. 

Lang  &  Bergstrom 

Letter,  E.  T.  & 
Sons. 

Lynch,  M.  C. 

Lynch,   P.   J. 

Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,  H.  C. 

McBain,  J. 

McKIllIcan,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robertson.  J.  M. 

Robinson  &  Gil- 
lespie. 

Savage,   M.   J. 

Simmen.    John. 

Smith,  J.  W.  &  Son 

Spence,  A.  T. 

Stockholm    &     Al- 


ly! 

Terrill,   G.   C. 

Walker  Bros.  Co. 

Warwick.  H.  C. 

Buller,    Thos. 

White   Bros,    (car- 
penters). 
Cornice  Works. 

Amsler,   C.   S. 

Berger   Mfg.    Co. 

Capitol   Sheet   Mtl. 
Works. 

Comyns    &    Child- 

Conli'n,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy        Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt,    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western     Furnace 

&    Cornice    Wks. 

Contracting 

Lather. 

Lynch,    Richard 
Schnebly,       H  o  s- 

trawser    &    Ped- 

grift 

Raymond.  W.  H. 
Curbing,      Granite. 

McLenegan.    S.    B. 

Door  Openers. 

Rischmuller.  Geo. 
Electrical. 

California  Electri- 
cal  Works. 

Central        Electric 
Co. 

City   Electric   Co. 

Decker   Electric  Co 

Globe  Elec.  Co. 

Hanbridee.   W.   S. 

Levy    Elec.    Co. 

National   Elec.   Co. 

Van   Emon    Eleva- 
tor Co. 

Elevators. 

Otis    Elevator    Co. 

Van    Emon    Eleva- 
tor   Co. 


Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 

Fireproof  Doors. 

Gervais,  Henry. 
Norris,   L.   A. 
Roebling   Con.   Co. 

Floor   Sanding 

Pacific    Floor 
Sanding   Co. 
GrlU   Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 
Withington,  C.  W. 

Gen.      Contractors. 

Brigham,  H.  B. 
Caldwell  &  Co. 
Cereghino    &    Son. 

Louis 
Dempniak   Bros. 
Farquharson.    D.  B 
Fee,    Grant. 
Fluth  &  Morton 
Graham,    D.    E. 
Griffith,    Wm. 
Hannah    &    Co.  J.S. 
Hayes   &   Schmidt 
Jackson,    A. 
Kuykendall,   J.   S. 
Malley,   Edward. 
Peacock,    John 
Van    Sant-Hough- 

ton    Co. 

Glass   and  Glazing 

Cal.  Plate  &  Win- 
dow  Gass   Co. 

Cohen,   I. 

Cobbledick      Glass 
Co.,   L.   N. 

Fuller;     W.     P.     & 
Co. 

Habenicht    & 

Howlett 

Holland,   J.   P. 

Schwarz     &     Gott- 
Ieib    (Inc.) 

Grading    *    Team- 
ing. 

Church,   D.   O.,   Co. 
Dillon,   D. 
Fay,    S.   J. 
McClure.   H.    N. 
Wilhelm,   A.   H. 
Wilkie  Co..   A. 
Williams,  F.  A. 
Wright.    Chas. 
Monarch    Teaming 
Co. 


Granite. 

Bradbury.  Thos. 
Cal.  Granite  Co. 
De   Lano  &  Sons, 

C.   L. 
Hunt.  A.   T. 
Raymond     Granite 

Co. 

Hardware. 

Brittain    &    Co. 
Kruse,   J.  H. 
Meyer,    A. 
Osborn     Hard 

&   Tool    Co. 
Palace    Hdw.    Co. 
Wright    Hdw.    Co. 
Heat      anil      Light. 
Pacific       Gas      and 

Electric    Co. 
House     Movlug     A 

Rnlslng. 
Blume  Cont'g  Co. 
Pearson,    E.    K. 
Sullivan.    D.    J.&T. 


Heating    &    Venti- 
lating. 

Cronan,   Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 

&   Co. 

Inlaid   Floors. 
Hardwood        Inte- 
rior  Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding  Co. 
Iron  Works. 
Michaels    &    Pfef- 

fer 
M  o  n  a.  r  c  h      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior        Decora- 
tors.    Lathers. 

Snell  &  Dennis. 
Lynch,  Richard 
Joist     Hangers     & 
Post  Caps. 

Kortick  -  Falls 

-Mfg  Co. 
Lilley   &  Thurston 

Co. 

Knwneer    System 
Store    Fronts. 

Falls    Mfg.    Co. 
Lilley  &  Thurston 

Co. 
Light    and    Power 
Pac.    Gas    &    Elec- 
tric  Co. 
Lime,    Cement,  Etc 
Acme      Cement 

Plaster    Co. 
Arden   Plaster   Co. 
California    Lime  & 

Hydrate    Co. 
Cowell      Lime      & 

Cement    Co. 
Holland.   J.    P. 
Holmes    Lime    Co. 
Lennon,    Jas.    E. 
Lucas,   W.    E. 
Pac  Lime  &  Plas- 
ter  Co 
S.    F.   Lime   Co. 
Shasta   Lime   Pro- 
ducts  Co. 
Western    Building 

Material    Co. 
Western     Lime     & 
Cement    Co. 
Lumber. 
Acme   Lumber   Co. 
Christenson    Lum- 
ber Co. 
Greater  City   Lum 

ber   Co. 
Hart-Wood    Lum- 
ber   Co. 
Humboldt  Lumber 

Co. 
Hauptman      Lum- 
ber   Co. 
Hooper       Lumber 

Co. 
Kruse.  J.  H. 
Loop   Lumber  Co. 
Macdonald     Lum- 
ber  Co. 
Moore,     R.     B.  Mill 

&    Lumber    Co. 
Olsen     -     Mahoney 

Lumber    Co. 
Pope  &  Talbot. 
Santa    Fe    Lumber 

Co. 
Schouten    Lumber 

Co. 
Tiernan     &     Bero- 

nio 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&  Co. 
Doe   Co..    F.    P. 
Lumber         (Hard- 
wood.) 
Dieckmann    &    Co. 
Howard.    E.    A.    & 

Nlehaus,   Ed.    F.   & 

Co. 
White    Bros. 
Turner,   A.   J. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rickard 

&   MeCone. 
Parrott   &  Co. 
Hasons    *  Builders 
Alexander,   R. 
Allen.    C.    J. 
Anderson    &    Ral 

ney. 
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Brady,   M.   V. 

Brady,    O.    E.&Son 

Brandon,    E   J 

Brennan,   J.    E. 

Brigham,    H.    B. 

Butcher,    Thomas 

Butler,    Thos. 

Byron,    D.    J.  &Son 

Campbell    Bros. 

Carr.    J.    W. 

Downey,    J. 

Farrell    &    Reed 

Fennell,   Jas. 

Gale,   M.    F.   &  Son 

Gllson.   J.    E. 

Harrison,    A. 

Hibbins  &   Bakor 

Hock,    Chas. 

Hoffman,  V. 

Hogberg    &    Lud- 
wlg 

Larsen,   H.   H. 
Lawson,   A.   W. 
McGowan,    M. 
McWhirter  & 

Drake 
Miller,    J.    W. 
Murray     &     Mow- 
bray. 
Mulcahy   Bros. 
Nagel,   W.   L. 
O'Connor     &    Col- 
lins 
O'Rourke,    T.    F. 
Ralney     &     Phhil- 

lips. 
Ringrose,    R.&Son 
Scott,    W.    S. 
Walker,   P.    J. 
Watson,    Sage 
Watson,    Sidney 
White.   J.   M. 
Whitney  &  Davies 
Wilson,    James    A. 
Wygant.    J.    H. 

Marble. 
American      Marble 

&  Mosaic  Co. 
Columbia     Marble 

Co. 
Orassi,    Peter,    Co. 
Hunt.   Andrew   T. 
Maino,  F.  L.  &  Co. 
Musto  &   Sons,  Jos 
Keenan  Co. 
Vermont       Marble 
Co. 

Mantels,    Tiles 
Grates. 

Klrwin  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless  Agencies 
Metal     Purring     & 

Lathing. 

Lynch.    H.    T. 

National      Lathing 

pnd    Furring 

Metal  Window 

Works. 

Dwan,  J.  E. 

Mosale. 

Amer.     Marble      A 

Mosaic   Co. 
Gervais.    H. 
Maino.   F.   L.  &  Co. 

Office  Fixtures. 

Bateman.    WTm. 
Forbes   &   Son, A. J. 
Fink    &    Schindler 

Co. 
Simmen,   John 

Painters. 

Daniels.   Gus   V. 
Donovan,  V.  J. 
Fraser.    J.    P. 
Kuss,    P.    N. 
LeweTIyri,    J. 
Maundrell,   H. 
Norris,   C.   W. 
Spark,    J.    H.    , 
Tucker.   W.   W.  Co. 
Weal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 

Paints,     Oils,    Etc. 

Ba  ?s     -     H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss.    P.    N. 
Maundrell.    H. 
Pacific    Refining  & 

Roofing 
Paraffine    Paint  Co 
Whittier  -  Coburn 

Co. 
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Patent      Chimneys. 

Clawson  &  Co..  L. 
E. 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell   Co. 

Cal.  Pottery   Co. 

I'lnnlnc   Mlllii. 

Anderson    Uros. 
Uuell    Co.,    Guy     A. 
Bitrnhnm     -     Slan- 

ford  Co. 
Ca..   Door   Co. 
Cal.   Milling   Co. 
Central    Luv  !>er  S 

Milling  Co. 
E  1  ki  n  e  t  o  n       & 

Hucke 
Herring     Mill(Inc) 
Kendall.    A. 
Kruse,    .1.    II 
Lorden  Mill  Co..  J 

P. 
Moore        Mill        & 

Lumber    Co. 
Pacilic   Mfg.   Co. 
Pacific       Tank      & 

ripe    Co. 
Reilly,   P.  F. 
Santa     Cars      Mill 

A    Lumber   Co. 


Bihner, 
Carrick,    M,    II 

rs,      H. 
(Inc.) 
c  "lark,   I )      loss 

n.    J.    L. 

i,     Frank 
Connolly.    J.    .1. 
Connell.   J.    E. 
Dunlop    E. 
Fay,    Johr 
Felt.    R.    L- 

>erg     *     -I 
Caffery. 
Fraser,   Simon 

.    Clute 


OSulllvan   A  Bow- 


s     W     E 

-MmiihlnK     *     Ci:.« 

lil.-nu'. 
Vhlharh    n    Mavei 
Bernard     G      I 

im     Plumb- 
...    Inc. 
n  iiziri    i:..  .lr..  r\, 
rs-itnrli       Rdmund 

nill-v--:     ,    ,,,:   ,      ,-,, 
1 


Artolilh     MCg.     Co. 
Uenrier.       J.        W. 
Roof   Co 

Kibrestone      Roof- 
ing Co. 
I.arkin    Asphalt    £ 


ins 


c„ 


lui 


n, 


K;iisei    &   Leaf 
K  nowies   A. 
Lyden    &    Blckel 
Xbu-Oruer    ft     Co. 
Mennie.    Alex. 
I,    J.    C. 
Morehouse,    C.    C. 
OKane    &-    Co.C.T. 


M. 

I.noney  .1..         Co. 

'Inr-.l 
P«n    I<    >     Ron.W.S. 
=  iltton.     Inhn    O.Co 
Tii-i  <--    fn       Tlio 
Real    nsinre. 

Co. 

Williamson    Co..H. 
Wittman    -    Lyman 
Cross    &    Co. 
Urban        Realty 

I  nipt.    Co. 
Itureers. 
Elune  Cont'g.  Co. 
Pioneer  Const.  Co. 

Crashed  tioiT.. 
Holland,   J.   P. 
S.   F.   Bay  Imp.  Co. 
SI  one.    E.     B.&A.L. 


V:i  ■■  nesia      A  ^' t " ■  s  - 

Ins  Supply  Co. 
Malol  I     &  Peterson 
ivl.inville     Co..     H. 

w.   Johns 
Meuer   Bros.   Co. 
Pacific  Redoing  <■. 

Pooling  Co. 
Paraffin?    Paint  Co 
Samuel    Co..    H.    D. 
Western     Asbestos 

Mag.    Co. 
Watson         Roofing 

Co. 
Sand,  Gravel,   Etc. 
Cassaretlo.     Jonn 
Holland,   J.    P. 

Keystone   Sand   Co 
Sanitary   Frooi-iuu. 

Stone,    E.    B.    &    A. 


Sidewalk       l.lajhta. 

Jackson,    P.  H.&Co 
McGutgan,   John 
Stair    llniliier-. 
Bishop.    Wm.    T. 

Stewart,   J.    K. 

Ro»f    Ki-miirl-iu    .V 

l> (. 

sir<-.t     Work. 
Fay,  S.  J. 


Lillev   &    Thurston 
Co. 

Stone   Contractors. 

De    Lano    <st    Sins, 

I.    !>. 
P.lan.hard.    W.    W. 
Hunt,    Andrew   T. 
McGIIvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Quarries. 

Braubury,   Thos. 
Keystone    Sand  Co 
Raymond     C/raniit: 


Co. 


llDK 


Eureka      Teaming 

Co. 

I,  J.   P. 
McClure,    11.    N. 
Monarch    Teamlr 

fci. 
McLenegan,  s.  I 

Terra    Colin. 

Clark    &    Sons.   S. 
Gladding.    McUean 

&   Co. 
S  t  e  ig  e  r        Terra 

<  lotta  Co 

Tlllnc. 

Artolitli     Mfg.     Co. 
Ventilator*. 


V,  llltlMV.-|»llcr». 

Relgle    &    Jamison 
Brickley,   P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


!JIJLJF=* 

An  Estimating  Form  for  Contractors  is  the  latest  addition  to  our  System 

Blanks        Its  use  avoids  danger  of  forgetting  some  important  item.      Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


WJhitc  &.  Farnswonh 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  Co  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 

This  s  ihe  HOTEL  RO  ,S  YN,  S  F.     ~m 

J.  E.KriJflG  Son,  Architects.  O.  C.  Holt,  Bldr.  M 


Try  an  "ad"  in  this  paper  and  note  the  results. 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  76. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coas^ 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS'- 


New  Lincoln  School  Building,  San  Francisco, 
Designed  By  The  City  Department  Of  Archi- 
tecture, San  Francisco. 

Proposed  Building  For  The  Telephone  Herald 
At  Sacramento,  Designed  By  Archil edt  A. 
Willoner,  Sacramento. 


WEDNESDAY,  JULY  9,  1913. 

SAN  FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell   and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  5  Ton 

Motor  Truck 

Equipped  with  ay  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rialto  Building 


SAN     FRANCISCO,    CAL. 
Telephone  Douglas  1380  * 
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NILES  SAND  GRAVEL  and  JOCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  to    U  inch 

Gravel  and  Crushed  Boulders      )z  inch  to  1  inch 

1   inch  to  \y2  inch 
lj'2  inch  to  1>  14  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 

With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Otis 
Elevators 


Sustain  Architects'  Endorsement 


The  Architect  who  specifies  Otis  Elevators  identifies  himself  and 
his  client  with  the  most  thorough  Elevator  organization  in  the  work! — 
an  organization  with  fifty-seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  Installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  United  States  the 
distribution  of  which  offers  to  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Your  clients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unequalled  fa- 
cilities of  our  "Service  Department."  AVe  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Gee r less  Traction  Elevat>rs.  Worm  Gear  Traction  Elevators. 
Drum  Type  Elevators.  All  Types  of  Hydraulic  Elevatois. 
freight  Elevators  of  Every  Description.  Automatic  Residence 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  Heists.  Escalators.  Inclined  Freight  Elevatois 
Gravity  Couveyors,  Etc. 

Let  us  send  you  our  latest  books  giving  detail  description  of  Otis 
Elevator  product-. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,        Por  land,        Los  Angeles,        Seattle, 

Tacoma,      Spokane,      Sacramento,      Boise, 

San  Diego,        Salt  Lake  City,      Denver. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Righetti  &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITY  HALL,   San  Francisco 
Wright,    Rushford    &   Can  ill,   Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 


K.r---      p: 


*  *<*■**, 


KAHN    BROS. 
C. 

Seventy-five 


DEPARTMENT    STORE, OAKLAND 
W.     Dickey,     Architect- 

nd  walls  waterproofed  wi 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

terracotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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feQUIPPEo 

8IMPLEXWIND0WS 
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Wiring 

Supplies 

Contracts 

Jobs 

Engineering 

SERVICE 


Levy  Eledlric  Co 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


We 

Want 

Business 

Give 

Us 

A 

Chance 
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The 

Corbin 
Unit 
Lockset 

Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HAEDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"WAINWRIGHT" 


G ALVAN  iZE  D 


STEEL 


CORNER 


BAR 


FOR    PROTECTING    EDGES  OF  CONCRETE  CURBS  STEPS,  COLUMNS,  ETC. 


Xtie  Only  Effective 


CONCRETE  EDGE  PROTECTOR 

Offered  to  the  Contracting  Public 

WAINWRIGhT  PATf.NTS— March  9,  1897. 

November  22,  U98.      May  5,  19J3. 

Murch  26,  1907.    Aug.  29,  1907. 

Aug.  ?,   1910. 

This  bar  has  been  in  public  use  for  more  than 
ten  years  as  tl  e  main  feature  of  the 


Wainwright  Steel-Bound  Concrete  Curb 

THE  BEST  IN  THE  WORLD 
OVER  FIVE  MILLION  EEEX 

In  Use  in  More  Than  Four  Hundred  Cities  in  the  United  States 
ABSOLUTELY  NON-BREAKABLE-CHEAPER  THAN  GRANITE 


Handsomer  Than  Granite  and  much  stronger. 
Continuous  in  Construction,  hence  never  out  of 
line.  GALVANIZED  STEEL  CORNER  BAR 
Prevents  Chipping  or  Breaking  on  Edges.  This 
Curb  is  Mechanically  Perfect  and  Unequalled  for 
Curved  Corners. 

This  Curb  Will  Stand  Harder  Use  And  Last  Ten 
Times  As  Long  As  Plain  Concrete  Curb 

CONTRACTORS  can    make   money   by   laying 
this  curb. 

CITY  ENGINEERS  can  save    money  by  speci- 
fying it. 

ARCHITECTS  are  invited  to  read  pages  242  and 
243  "Sweet's  Index." 

METAL  PARTS  FOR   SALE 

SEND  FOR    COPYRIGHTED   BOOKLET  No.    16 


TheLilley&ThurstonCo. 


RIALTO  BUILDING, 


SAN  FRANCISCO 


PUI 
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Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  the  Pacific  Coast. 
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San  Francisco,  JULY  9,  1913 
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L.  A.   LARSEV, 
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SAN   FRANCISCO   OFFICE 

560  Mission   Street. 
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OAKLAND  OFFICE 
1015   Franklin   Street 

Telephone   Oakland.    790 
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Editorial  Comment, 


Reports  from  Washington  state  that 
the  appointment  of  Hayden  to  succeed 
McNab  is  not  viewed  with  approval  by 
toe  people  of  the  State  In  Washington, 
in  that  he  is  a  personal  and  political 
friend  of  Senator  Caminetti.  The  gen- 
eral im/pression  i9  that  a  political  ap- 
pointment has  been  made  Just  to  give 
a  man  a  job  when  the  public  demands 
that  a  vigorous  prosecutor  skilled  in 
particular  lines  of  the  law  be  appoint- 
ed to  fill  a  position  made  vacant  by  the 
resignation  of  an  able  and  fearless 
district  Attorney. 

Sneers  have  been  uttered  that  Mc- 
Nab's  resignation  was  for  political 
effect.  That  is  the  only  answer  that 
can  be  made  to  his  changes.  It  is  said 
that  McNaib  seeks  to  be  Governor.  He 
has  publicly  stated  that  he  does  not. 
If  he  did  it  would  be  a  laudable  ambi- 
tion and  would  not  in  any  way  ohange 
the  merits  of  the  case  so  far  as  the 
public  is  concerned.  For  that  matter 
■most  of  the  people  who  support  Mc- 
Nab in  this  situation  are  desirous  of 
seeing  Hiram  W.  Johnson  succeed 
himself  as  Governor  of  the  State. 

The  only  reason  that  McNab  is 
spoken  of  in  the  capacity  of  Governor 
is  that  he  has  displayed  the  same 
qualities  as  are  possessed  by  Governor 
Johnson.  He  Is  fearless  and  able  and 
is  a  finished  public  speaker  and  can  go 
out  and  talk  to  the  people  in  spite  of 
all  that  the  subslzed  press  may  say 
against  him. 


The  Watsonville  Register  says  that 
California  will  one  oay  be  the  play- 
ground  of   the   nation. 

California  is  that  now  to  all  who 
have  visited  the  State  and  have  any 
appreciation  of  scenery  and  the  beau- 
ties of  nature.  While  her  sandy 
beaches  stretch  in  unbroken  line  along 
the  western  sea  and  her  mountains 
reach  into  the  regions  of  the  snow, 
there  is  no  place  that  can  be  found 
that  has  the  infinite  variety  of  charm 
that  Is  possessed  by  the  State.  The 
trout  streams  beckon  in  the  everlast- 
ing hills.  The  century  old  forests  in- 
vite with  their  cooling  shades.  The 
waves  of  the  Western  Sea  caress  the 
sands  of  a  thousand  beaches  and  tempt 
the  wandered  to  embark  on  the  bound- 
less blue.  There  is  no  climate  In  the 
world  like  California  at  any  season  of 
the  year  for  with  its  infinite  variety 
any  temperature  can  be  found  and  in 
vacation  there  is  always  a  certain  of 
clear  skies  and  an  abundance  of  fruit 
and  flowers  that  makes  living  a  de- 
light. 


is  what  is  known  as  the  Water  Com- 
mission Act. 

This  Act  provides  for  a  Commission,, 
to  consist  of  five  members,  as  follows: 
The  Governor  of  the  State  and  the 
fetate  Engineer,  ex-offlcio,  and  three- 
appointive,  who,  In  the  language  of  the: 
Act,  shall  be  men  of  practical  know- 
ledge or  experience  in  the  application; 
and  use  of  water  for  irrigation,  min- 
ing and  municipal  purposes,  and  shall 
ibe  so  appointed  that  at  least  one  there- 
of shall  have  had  practical  knowledge- 
and  experience  in  the  use  of  water  for 
agricultural  purpose,  and  one  thereof 
shall  have  had  practical  knowledge 
and  experience  in  the  use  of  water  for 
mining  purposes,  and  one  thereof  shall 
have  had  practical  knowledge  and  ex- 
perience in  the  use  of  water  for  muni- 
cipal purposes. 

The  purpose  of  the  law  is  to  provide 
a  State  agency  for  the  control  and 
distribution  of  the  waters  of  the 
State  on  practically  the  same  lines 
as  the  State  Railroad  Commission  con- 
trols   public    utility    corporations. 

This  Act  was  one  of  what  the 
Chronicle  called1  the  Admlnstratlon's 
Ten  Commandments  and  was  most 
bitterly  opposed. 

Among  the  first  duties  of  this  com- 
mission will  <be  to  take  the  stock  of 
the  waters  of  the  State,  the  uses  to 
which  they  are  put  and  the  services 
they  should  perform.  The  object  of  this 
commission  is  to  conserve  the  waters 
of  the  State  to  the  real  bearers  of  the 
burden  of  irrigation  charges,  the 
farmer.  California  is  just  entering 
upon  the  great  era  of  Irrigation.  It 
is  natural  that  the  Administration 
should  (be  opposed  by  those  who  wish 
to  exploit  its  great  resources.  The 
Water  Commission  Act  will  give  to  the 
prospective  farmer  the  protection  to 
which  he  is  entitled.  The  State  is 
starting  in  upon  a  great  era  of  de- 
velopment. One  of  the  greatest  ele- 
ments of  that  development  will  be  the 
use  of  its  natural  waters  in  irrigation. 
The  State  Commission  will  conserve 
these-  resources  and  insure  the  farmer 
a    rea-sonaible    rate.. 


Among  me  progressive  measures 
enacted  at  the  last  session  of  the 
legislature   one   of   the  most   Important 


Investigating     Railroad    Accidents. 

A  careful  study  of  all  accidents,  no 
matter  what  their  nature,  has  been 
made  by  the  Pennsylvania  Railroad, 
during  the  past  year,  and  it  has  been 
found  that  probably  75  per  cent  of 
them  could  have  been  prevented  if  the 
employeaa  had  exercised  special  cau- 
tion. This  has  led  to  the  publication 
of  a  booklet  entitled  "Safety  Hints  and 
Suggestions  for  the  Prevention  of 
Personal  Injury  Accidents."  by  which  it 
is  hoped  to  educate  the  emloyees-  to  a 
disposition  to  Ibe  careful,  and  to  de- 
velop in  each  individual  a  sense  of 
personal  responsibility,  not  only  for 
his  own  safety,  but  for  that  of  his 
fellow   employee   as  well. 
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Architecture  And  Its  Interpretation  To  Men. 


By   \V.   R.  B.  Wllloox,   F.  A.  I.  A. 


Address    delivered    during    Uie    annual 
banquet    at    the    third    annual     conven- 
tion   of   the    Architectural    League   of 
the  Pacific  Coast,  Portland,  Ore.,  June 
9-11,    1913. 


The  talk  one  evening  had  turned  upon 
the  character  and  elements  of  appeal  in 
works  of  art  and  nature;  in  architec- 
ture, music,  the  drama,  sculpture  and 
the  landscape  and  how  they  are  inter- 
preted  to  men. 

The  day  following  I  strolled  out  to- 
wards the  hills.  It  was  a  warm  and 
fragrant  day  in  early  su Timer.  The 
foliage  of  trees  and  shrubbery  was 
rich  and  colorful.  The  lawns,  woven 
thick  with  the  year's  new  life,  rolled 
away  between  banks  of  verdure.  Afar 
in  one  direction  lay  a  gently  rolling 
country  through  which  a  winding  river 
coiled  a  silver  thread,  and  miles  away. 
glistening  like  a  floor  of  burnished 
metal,  lay  the  clear  waters  of  a  moun- 
tain lake,  from  which  low  foothills 
climbed    to    rock-topped    peaks    beyond. 

The  glowing  sun  drew  from  the 
earth  a  pungent  springtime  moisture 
and  distant  outlines  were  softened  by 
a  haze,  while  clouds  of  fleecy  white- 
ness came  and  went  in  the  wonderful 
depths  of  the  sky.  How  pale  the  blue 
of  distant  mountains!  How  bright  the 
sun-flashed  meadows!  How  cool  and 
still,  and  deep  the  green;  waere  sha- 
dows stretched  beneath  the  nearby 
groves! 

Oh,  what  a  day!  And  What  a  vision! 
Though  vaguely  conscious  that  the  city 
yonder  seemed  a  scar  upon  the  land- 
scape, that  its  factory  stacks  poured 
tortb  great  clouds  of  black-brown 
smoke  and  the  barren  readies  of  its 
mills  of  somber  brick  obtruded,  yet, 
even  so.  I  caught  the  glint  from  flash- 
ing windows  and  marked  the  coils  of 
smoke   revolve    upon    the  breeze. 

It  was  a  gala  day.  a  day  of  festival, 
and  people,  pleasure  bound,  strolled 
round    about;    some    sought    out    flower 

■  I  paths;  while  others  chose 
half  hidden  lanes  beneath  the  trees. 
But  a  Bteady  throng,  in  groups  and 
singly,  passed   up   the  hill  over  a   broad, 

irpeted        thoroughfare.        Many 
slopped,   from  time   to  time,   to  gaze   in 
.n  the  scene,  or  to  voice  a  deep 
contentment    in   its   harmony. 

Moving  With  this  happy  company,  in 
i.f  high  over-arching  trees,  I 
climbed  the  gentle  slope  and  presently 
approached  a  park.  The  entrance. 
through  a  shrubbery  wall,  was  flanked 
•  i  Is  on  which  two 
bronze  equestrian  groups  were  raised. 
Alike   in  character,  a  youthful  rider  sat 

■  k     on    a    charging    horse. 

i.ging    mate    he    strove    to 

hold     in     check.       What     power!       What 

Bow     true     the    poise!       How 

ing    man    hung    upon 

I  ilder   charge!      I  low 

ry!         And      passing 

paused    to    contemplate.      What 

■    seized    their    inter  ■ 

Bite  die; 
or   the   tale   they    told    with    stren 

!    grace    of    form,    the    power    of 
rrantlc    horses,    the    calm    deler- 
courage   of   the  boy? 
Inside  the  park  the  way  led  towards 


a  forest's  edge  and  there  within  the 
grateful  shade,  framed  in  by  rising 
ground,  were  circling  tiers  of  marble 
seats'  and  down  between  their  curving 
ends  an  open  stage.  The  seats  were 
tilled  and  on  the  stage  a  play  pro- 
gressed. There  was  a  battlefield  and 
struggling  armies,  and  in  their  midst 
two  champions  met  and  fought.  The 
audience  was  hushed  an  tense;  it  fol- 
lowed the  rush  of  passions.  Lifted  to  a 
share  in  the  combatants'  emotions  it 
felt  the  spirit  of  the  play;  forgot  the 
tinsel  armor  in  the  rhythm  of  the  van- 
iiuished's   dying   words: 

"Oh.     Harry,    thou    Has    robbed    me    of 

youth! 
1   better  brook  the  loss  of  brittle  life 
Than   those  proud   titles  thou  hast  won 

of  me; 
They    wound    my    thoughts    worse    than 

thy    sword    my    flesh; 
But    thought's    the    slave    of    life,    and 

life    time's   fool; 
And   time,   that  takes  survey  of  all  the 

world. 
Must   have  a  stop.     O,  I  could  prophecy 
But    that    the    earth    and    cold    hand    of 

death 
Lies  on   my   tongue!" 

Soon  the  play  was  over  and  wlith 
those  who,  like  myself,  had  loitered  for 
a  time,  I  joined  the  number  who  were 
seeking  recreation  farther  on,  reflect- 
ing the  while  how,  whenever  the  great 
thing  is  done,  or  the  little  thing  with 
seriousness,  it  is  not  the  'means  em- 
ployed, the  phraseology,  that  stirs  the 
deep  emotions,  but  the  meaning  con- 
veyed. 

As  I  turned  these  fancies  in  my  mind 
my  attention  was  diverted  by  the  faint 
notes    of    distant     music.       Quickening 
in,    pace   in   their  direction   I  soon  came 
within    view   of   a    pavilion   far   across  a 
iUS    common,    whence      came      the 
sounds.      As    I    drew    near   the   humming 
noises    of    an    intermission    ceased,    the 
deep    wool    instruments    gave    out    old 
familiar    theme    of      the      overture      to 
Tannhauser    and    over    the   silent    audi- 
ence    swept     the     well-known     strains. 
With     what     tinkling    satisfaction     did 
one    hear    the    oft-recurring    voices    of 
ie.   and    then   another   instrument, 
as   their  mingling  tones  wove  the  won- 
drous   fabric.      And    when,    at    last,    like 
ibroidery    of      gold      against      a 
clear    field    of  blue,   the   blaring 
el    forth    the   mighty    pattern   on 
mibling   background   of   the  vio- 
lins,  the  very  soul  of  music  seemed  re- 
vealed. 

'J  lie     day     was     now     quite     well     ad- 
iii  I    with   ii    wish   for  one  broad 
outlook     over    the      country,       ere      the 
■     grew    too    long.    I    turned    my 
la     not    far    distant     head- 
land.     From    the    plain    great    flights   of 
■  ii    successive    terraces,    led 
upwards    to    the      summit.      At      every 
a    v.  Ider    prospect    spread, 
beneath    the    trees 
om     1 0    iii''..      The    upper    ter- 
■    1     with    an    iiii|in    in 
central    stairway    with    statuary    at    its 
fool    and    bead.      It    clearly    marked   ap- 
proach   to    a    formal    landscape    scheme 


above  and  gently  led  the  mind  from 
contemplation  of  the  distant  view  to 
speculate  upon  the  hidden  scenes  be- 
yond. 

Bo  with  eager  anticipation  I  gained 
the  topmost  steps,  but  as  the  picture 
burst  upon  me  I  stopped  in  wonder- 
ment. Imagination  had  failed  to  con- 
jure up  a  scene  of  such  magnificence. 
A  spacious  avenue  led  straight  away 
for  imany  hundred  yards;  great  trees 
in  formal  rows  closed  in  the  sides  and 
cast  their  dark  reflections  on  the  placid 
surface  of  a  shallow  pool,  which,  bor- 
dered with  cool,  white  marble  walks, 
stretched  from  end  to  end.  On  either 
side,  outside  the  walks,  lay  turf,  like 
long  green  bands  of  velvet,  and  on  its 
outer  edges,  just  within  the  rows  of 
trees,  as  if  jewelled  hem,  were  narrow 
beds  of  many   colored  flowers. 

Yet  this  was  but  a  setting,  a  con- 
centrating framework.  Far  down  the 
narrowing  perspective  the  eye  beheld 
what  seemed  an  apparition.  There, 
terminating  the  marvelous  vista,  arose 
in  dazzling  splendor  a  snow  white 
marble  structure  and  in  the  waters  of 
the  pool  its  stately  form  was  mirrored. 
Its  polished  surface  shimmered  in  the 
sunlight,  its  glistening,  curving  dome 
against  a  clear  blue  sky  seemed  float- 
ing in  mid-air  and  like  gray  mists 
transparent  shadows  hung  beneath  its 
cornices.     Its   like   I'd   never  seen. 

Forward  I  walked  along  the  path 
before  the  pool,  fascinated  by  the 
sight.  So  perfectly  did  its  lines  and 
masses  balance,  so  delicately  propor- 
tioned to  each  other  were  its  several 
parts  ,  so  beautiifully  the  sunlight 
played  upon  Its  varied  surfaces,  it 
seemed  instinct  with  life.  It  seemed 
to  lift  itself  and  soar  above  the  broad, 
white  marble  table  on  which  it  stood 
and  yet  it  left  no  sense  of  insecurity. 
With  all  its  seeming  conscious  power  it 
stood    there   calm    and    self-contained. 

As  I  drew  near  I  saw  that  many  of 
its  parts  were  unfamliliar  shapes; 
strange  carvings  and  mosaics  embel- 
lished them;  their  colors,  outlines, 
sizes  and  positions  resolved  into  an 
appealing  harmony.  The  pleasurable 
emotions  which  the  sight  occasioned 
were  interrupted  by  a  near-by  conver- 
sation which  stirred  my  interest:  "A 
strange  structure."  the  speaker  was 
saying,  "it  does  not  seem  to  conform 
to  any  of  the  accepted  models  of  archi- 
tecture. Why  do  some  artists,  some 
architects,  presume  to  attempt  origi- 
nality when  it  is  futile  to  try  to  sur- 
pass the  perfection  of  the  ancient  Gre- 
cian architecture — Why  depart  from 
the  old  types?"  'Because  no  artist  is 
truly  an  artist  who  does  not  depart 
from  the  rigidity  of  accepted  types, 
who  does  not  stir  us  fron  inert  acqui- 
escence in  habit  and  custom,  who  does 
not  'incite  us  to  revolt  from  the  tyr- 
anny   of   the  'standards  of   the  past." 

"Why.  pray,  concern  oneself  with  an 
archeological  diagnosis  of  architectural 
symptoms?  Do  you  think  to  discover 
its  spirit  by  such  a  process?  Is  the 
soul  of  man  to  be  revealed  by  a  re- 
view of  the  conventionalities  of  his 
manner  and  speech  Must  these  very 
flowers  here  be  subjected  to  a  botanical 
analysis    before    their    charm    of    deli- 
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cacy,  fragrance  and  color  may  regale 
our  senses?  Think  you,  forsooth,  the 
spirit  of  the  overture  we  have  heard 
is  impossible  of  'interpretation  because 
to  the  orchestration  of  Beethoven  is 
added  the  timber  of  instruments  un- 
known to  him?  Did  not  Beethoven,  him- 
self, break  the  rules  and  was  lie  not  a 
dreadful  radical  in  his  day  while  to- 
day  lie   is  a   classic? 

"Wire  the  sculptures  of  the  boy  and 
tile  horses,  surcharged  as  they  are  with 
the  strenuosity  of  our  own  day,  dun  lib 
to  you  because  they  do  not  counter- 
part the  figures  of  a  Praxiteles  or  a 
Donatello?  Is  the  spirit  of  the  drama, 
its  message  to  our  day,  found  in  the 
historical  accuracy  of  the  garments 
worn,  the  mimicry  of  weapons  of  the 
olden  days?  Is  it  an  intimate  knowl- 
edge of  the  flora,  or  the  geologic  for- 
mation of  this  country  about  us  that 
makes  all  these  people  respond  to  the 
beauty  and  the  glory  of  the  landscape? 
Is  it  any  more  likely  that  the  spirit  of 
manufacture,  its  power  and  purity,  is 
to  be  felt  only  as  we  come  to  know  its 
obvious,  historical  associations:  that 
the  latter  are.  as  we  say.  consistent, 
true  to  some  particular  period,  true  to 
some    particular    racial    .manner? 

"Would  you  have  the  spirit  of  archi- 
tecture communicate  only  with  those 
who  may  have  critical  knowledge  of 
its  outward  manifestations;  with  the 
educated  and  cultured?  Must  it  be 
silent  for  the  uninformed  majority? 
And  you  fail  to  catch  the  spirit  of  this 
building  although  it  speaks  in  flowing 
rhythms  and  measured  cadences  be- 
cause, familiar  as  you  may  be  with  the 
full  catalogue  of  architectural  prece- 
dents, your  knowledge  does  not  em- 
brace the  forms  and  features  which 
supply  its  'media  of  expression!  Could 
you  know  that  it  was,  in  fact,  the  con- 
sistent llower  of  some  distant  archi- 
tectural culture  of  a  strange,  yet  virile 
race,  would  you  open  your  heart  to 
its  emotional  appeal?  -Must  sympathy 
and  undestanding  wait,  always,  upon 
knowledge?  If  so,  how  shall  the  spirit 
of  architecture  speak  to  all  people,  to 
the  untutored  public;  and  if  it  shall 
not  speak  to  them  why  should  the  un- 
tutored public  be  expected  to  give  heed 
to  it?  Why  should  it  interest  them 
and  wily  should  we  waste  our  efforts 
in  trying  to  educate  the  ordinary  citi- 
zen, who  has  neither  time  nor  Inclina- 
tion to  inform  himself  upon  the  evolu- 
tion of  architectural  styles,  if  an  un- 
derstanding and  appreciation  depends 
upon  a  broad  knowledge  of  precedents? 

"Why,  we  have  tried  to  build  an  ar- 
chitecture largely  out  of  forms:  we 
have  looked  abroad  and  beh  olding  some 
lovely  manner  of  building  have  seized 
upon  the  forms  there  used  and  thought 
to  build  a  new  and  vital  architecture 
out  of  them,  whatever  in  the  foreign 
land  has  Ibeen  the  motive  for  their  use. 
We've  tackled  every  foreign  style  in 
turn  and  sometimes  to  an  ancient  style- 
returned  a  second  time.  I'.ut  only  now 
and  then  our  buildings  seemed  to  have 
the  breath  of  life  within  them.  For 
the  most  part  we  have  set  these  oft- 
used  shapes  up  side  by  side  and  hoped 
th.it  by  some  chance  the  spark  of  life 
would   enter  them   and   make   them    live. 

"Why  ilu  we  always  hope?  Because, 
from  time  to  tine,  some  man  appears 
who  Is  more  intent  upon  tie  freshness 
and  verity  of  an  idea  he  would  ex- 
press than  he  is  concerned  with  a  con- 
scientious and  painstaking  reproduc- 
tion of  a  vehicle  used  long  since  for 
the  conveyance   of  an   idea    of   a   differ- 


ent sort.  He  Imbues  his  structures 
witli  the  spirit,  not  the  forms  neces- 
sarily, of  the  ancients;  he  sees  that  life 
is  in  the  union  rather  than  in  the  cate- 
gory of  shapes  employed;  has  felt  down 
in  his  heart  the  rhythm  of  such  union 
and  has  liberated  its1  spirit  to  live  on 
and   on   forever. 

"Others,  mistaking  substance  for 
soul,  have  foolishly  concluded  that  the 
abode  of  the  spirit  of  architecture  has 
been  discovered,  that  it  dwelt  in  the 
forms  he  used  and  that  by  their  use 
alone  it  could  be  invoked  at  will.  An 
attempt  so  to  do,  however,  revealed 
ul.it  an  elusive,  wraithlike  wanderer 
that   spirit    is. 

"The  years  pass  by  and  then  another 
man  beholds  the  light  of  that  spirit 
and  lets  it  shine  for  us  and  while  he 
lives  to  do  so,  we  think  we  add  to  its 
lustre,  when  the  truth  is  we  supply 
only  reflections — sometimes  quite  per- 
fect, but  still  only  reflections.  Con- 
sider the  case  of  a  man  like  Richard- 
son; despite  what  we  are  assured  was 
a  banbarous  medium  of  expression, 
many  of  his  buildings  live  and  sing. 
Surely  it  was  not  the  forms  that  pro- 
duced the  effect,  for  soon  a  hundred 
others  grouped  them  in  a  thousand 
buildings  and  yet,  in  them,  there  wias 
no  life,   no   song. 

"Again,  a  man  imbues  with  life  the 
forms  of  ancient  Grecian  architecture 
and  soon  the  classic  style  becomes  the 
vogue.  A  bank,  a  stfhool,  a  church  or 
library,  a  club,  a  depot,  or  a  house,  or 
any  other  structure,  need  only  have 
its  front  a  row  of  columns,  a  pediment 
or  attic  stage,  and  there,  behold,  is  ar- 
chitecture. Alas!  Such  forms  are  all 
too  often  lifeless,  masks,  or  shrouds,  ap- 
propriate perhaps  for  things  so  dead; 
they  lack  that  vital  fining,  the  living 
spirit  of  architecture,  which  awakens 
only  at  the  call  of  truth,  of  frankness, 
of  courage,  of  individuality.  If  we 
would  find  tbat  spirit  we  must  rid  our- 
selves of  shame,  of  indirectness,  of 
timidity,  of  servility  and  with  unwav- 
ering faith,  undismayed  by  many  fail- 
ures, press  on  toward  the  future,  for  at 
any  given  time  the  spirit  of  architec- 
ture, of  any  art,  dwells  just  beyond 
the  present  and  concerns  itself  with 
the  hopes,  the  aspirations  of  a  people. 
It  is  the  prophet  of  an  ever-changing, 
ever-expanding  appreciation  of  what  is 
true,  and   noble  and  beautiful." 

As  the  speaker  paused,  I  awakened 
from  my  reverie.  The  setting  sun  was 
casting  purple  shadows  round  about 
and  making  deep  the  blue  of  distant 
mountain  sides.  The  lake  was  pink 
with  sunset  clouds  and  evening  stars 
began  to  dot  the  sky.  It  was  drinking 
in  the  beauty  of  that  scene  that 
charged  my  thoughts  and  .colored  them. 
If  we.  as  architects,  would  more  and 
•.nore  cultivate  that  simple  attitude  of 
appreciation  and  receptivity  for  the 
larger  qualities  of  architecture  with 
which  we  approach  the  drama,  sculp- 
ture, music,  yes,  even  the  landscape, 
we  would  be  able  the  .better  to  seize 
and  imprison  in  our  buildings  the  spirit 
of  architecture  to  interpret  to  all  Who 
follow  us  the  ideals  of  our  people  and 
our   day. 


I'llH   TIU'K    SIMIAMVOOD    OF    INDIA. 

From    «he    Scientific    American. 

In    the    most    ancient    times    the    de- 
mand   for    the    well-known    sandalwood 
ery    great   as   an    incense    for    the 
idols.     Its  use  dates  hack  for  more  than 
2,000  years,  and  all  the  records  bespeak 
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its  rarity  and  costiliness;  in  fact  it 
always  was  prized  more  highly  than 
any  other  wood.  JBult  witli  the  advance 
of  civilization  new  uses  and  applica- 
tions opened  up  by  scientific  research 
at  once  increased  its  consumption  many 
fold.  This  is  chiefly  for  carving  and 
for  manufacture  of  perfulnery  and 
medicine.  It  Is  obvious  thalt  wood  with 
such  a  wide  range  of  uses  is  in  danger 
of  Ibeing  exhausted.  As  in  the  old 
days,  so  now,  it  is  rare  and  on  account 
of  its  scarcity  very  costly.  And,  un- 
fortunately, sandalwood  is  rapidly  'be- 
coming scarcer  and  more  expensive, 
and  tiie  question  is  asked,  How  is  the 
production  and  supply  to  be  maintained 
proportionate  to  the  demand?  The  im- 
portance of  the  question  is  shown  by 
the  efforts  that  are  being  made  In 
India  to  cultivate  this  tree.  It  is  con- 
sumed to  some  extent  in  India  for  in- 
cense and  for  wood  carving,  but  a  large 
part  of  the  production  is  imported  into 
China,  where  it  is  highly  esteemed  as 
an  incense,  the  Chinese  readily  paying 
from  two  to  four  limes  more  for  the 
Indian  sandalwood  than  for  the  less 
valuable  substitutes  from  the  South 
Sea  Islands.  The  Indian  species  fully 
deserves  to  be  designated  the  sandal 
tree  proper,  and  the  bulk  of  the  sandal 
oil   of  commerce  is  produced  from   it. 

.The  sandal  tree  (Santalum  album)  is 
an  evergreen,  a  member  of  the  sandal 
tree  family.  The  best  known  related 
plant  in  the  United  States  is  the  bas- 
tard toad-flax  (Comandra  Umbellate.). 
The  term  "sandal"  or  "Sander's"  wood 
as  was  the  old  English  name  of  it,  is 
pro'blalbly  derived  from  an  East  Indian 
name  cliandana  or  sandana,  which  is 
used  very  generally  to  indicate  various 
kinds  of  so-called  sandalwoods,  and  it 
is  quite  probable  that  the  name  is  ap- 
plied  also   to   other  aromatic   woods. 

The  sandal  tree  Is  one  of  the  small 
objects  in  the  forests  of  India.  Even 
in  locations  of  its  best  development  it 
attains  dimensions  that  rarely  exceeds 
40  feet  in  height  and  varies  from  S  to 
12  inches  in  diameter,  or  sometimes 
as  much  as  15  inches.  It  is  said  to  have 
been  known  to  reach  22  inches  in 
diameter  at  the  base,  but  this  can  be 
the  case  with  very  old  trees  growing 
in  very  favored  locations.  As  a  rule 
they  are  only  from  20  to  30  feet  in 
height  and  from  6  to  8  inches  in  diam- 
eter when  they  are  cut  down. 

The  tree  Is  a  native  of  the  mountain- 
ous districts  of  Southern  India  and  is 
confined  mainly  to  the  dry  regions.  Its 
finest  giowth  and  development  is 
reached  in  Mysore  and  Coorg,  where 
the  most  oily  and  heavily  scented  wood 
is  found  between  2,000  and  3,000  feet 
elevation.  While  it  is  restricted  to 
comparatively  narrow  limits  the  san- 
dal tree  lias  become  naturalized  in  sev- 
eral countries,  notably  In  certain  dis- 
tricts in  Soutli  Africa,  where  attempts 
have  been  made  to  plant  it  on  a  com- 
mercial scale. 

It    will    endure    a    wide    range    of    cli- 
matic       nd     soil     conditions,     especially 
in  protected   places,   but   it   will   not  re- 
spond   to    treatment    like    the    majority 
of  trees   desirable  for  planting    I- 
enue.      The    tree    thrives    best    in    a    red 
or  black    loam    or    In    fine    gravelly    soil 
with     fie'-     drainage,     especially 
the  soil    la   rocky.     For   the    prod 
of    a     large     proportion     of    beartwood 
which    yields    the    oil.    the    sandalwood 
tree    must    be    grown    under    the    most 
favor-.il' I.     conditions.      The      trees      are 
seldom   found   In   heavy    timber  forests, 
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ibut  occur  chiefly  In  light  deciduous  in  Southern  India  was-  the  only  means  such  line  to  he  provided  between  each 
forests.  Flat  ground  and  gentle  slopes  of  saving  the  most  costly  of  all  the  pair  of  hangers  or  falls  and  near  the 
are  preferred  and  the  greatest  bulk  India  woods.  This  caused  the  quota-  ends  of  all  such  scaffolding  or  staging, 
and  height  are  attained  with  a  mod-  tions  at  home  and  albroad  to  rise.  A  When  planks  are  used  for  the  plat- 
erate  heavy  rainfall.  Rich  soil  is  re-  good  deal  of  the  wood  now  brought  to  forms  or  floors  of  such  scaffolding  or 
quired  for  rapid  growlth,  hut  this  does  the  market  is  cut  in  hedgerows  and  staging,  t'hey  shall  he  not  less  than 
not  necessarily  add  fto  the  oil  content  scrub  jungles. outside  the  areas  marked  fourteen  inches  in  width,  and  not  less 
of  the  wood.  For  most  of  the  uses  as  reserved  forests.  Since  the  monop-  than  one  and  one-half  inches  in  thick- 
other  than  the  commercial  distillation  oly  is  in  force  the  sandalwood  trade  is  ness,  and  shall  be  of  wood  free  from 
of  the  oil,  the  tree  miay  well  'be  culti-  more  or  less  uniform  from  year  to  year,  knots  or  fractures  impairing  the 
vated  wherever  it  can  be  made  to  live.  and  the  systematic  exploitation  of  ma-  strength  of  such  planks.  Not  more  than 
The  importance  of  its  cultivation  ture  trees  in  the  forest  reserves  will  two  men  shall  be  allowed  or  placed  to 
may  be  urged,  inasmuch  as  every  part  tend  to  keep  the  legular  supply  of  the  work  between  two  .hangers  or  falls 
is   of  use,   from   the   roots  to   the  young  wood  in  the  world's  market.  upon   such    scaffolding   or   staging. 

branches' that   have  any   heartwood   de- • Sec-    3-      Ar>y    violation    of    the    pro- 

veloped.     The  chief  commercial  uses  of  _.„._,    „„,.„,„    ¥  .w„                ,  visions   of   this  act  shall   be  punishable 

sandalwood    is    for    the    extraction     of  siai**    laws.  as    pr0vided    in    section    four    hundred 

sandal    oil.      The    older,    larger      roots  _.                                          „,,    ,.     ,           ...  an°-   two    (c)    of     the     Penal   Code,  and 

.   ,.    ..                                     '     .           .           .    ,  There  are  many   new  .state  laws   that  shall     be     innddition     to     the     nenalties 

yield   the   greatest   proportion  of  sandal  ...           .    .         „    *            .            .    ,„  .  ...  snail     De     lnaacuiion     10     me     penalties. 

oil.     In   India  and  Ceylon   it  is  custom-  ™»  bo  Into  effect  on  August  1»  unless  provided    therein    for    the    violation    of 

ary   to  dig  up   the   trees  ,bv   their   roots  sPeclally  Provided  for,  several  of  which  of  tne   pr0visions   of   the   said   sec- 

\    ,°  ?•,?  ?S      .?  J            u        .                 f  a<re  of  interest   to  the  general  .building  tio,n 

and   distill   the   oil   from   the   stump  and  ,      ,  uon- 

root  wood  as  well.     The  best  oil  comes  tra<leS:               ,.PTm    .,  Sec.    4.      It    shall   be   the   duty   of   the 

almost  exclusively  from  the  root  wood.  ,           =    t        „„,  ,„*«   "    t!'.,,    „.«.>,,«,„„.  canmissioner    of    the   bureau    of    labor 

„.                     ..           ;     ,            ,      ,  ,                    ,  An    act    to    regulate    certain    scaffolding  =t;<tistic<j    tn    enforce    the    provisions    of 

The  proportion  of  the  valuable  scented  h        protection      of  ^,8"c"    t0   e"f°rCe            Provisions 

hear  wood    Is    only    about    one-half    of  workmen;    requiring  that  in   addition       th'S   •**                       . 

the   log,   wlnle   the   sap    wood    has   little  ^,        ,    *.        .              ^    L      ,,                                          ' • 

•  ^  tf  """"  "~"  "l"c  TO  the  duties  imposed  by  law  upon  iRiindlne-  for  Tune  in  San  Francisco 
or  no  value.  Even  the  fragrant  saw-  ,  ..  L  Buiuung  ror  June  in  oan  r  ranciscu 
dust  or  powder  is  used  for  distilling  employers  using  or  directing  or  per-  went  along  at  a  comparatively  prol- 
ine sandal  oil  and  sells  at  the  wood  """!"*  scaffolding  or  perous  rate  of  speed,  all  things  con- 
depots  for  from  $130  to  $165  per  ton.  Paging  swung  or  suspended  from  an  ,sidered.  Private  con9truction  alone 
Not  all  the  sandalwood  is  employed  ^rhead  ""PPor*  such  employers  amounted  to  $1,798,601  divided  as  fol- 
for  oil,  but  with  its  vellowish-brown  **Vt  «  Vf.  f  To,  l0WS:  Br'Ck  and  fireproof  °u»<"ngs, 
color  and  susceptibility  to  a  satin-like  "S  aCt;  n""S  »*  *T* »  \ «  i9SZ-SU'  frame  instruction,  $575,508; 
polish  the  wood  is  particularly  adapted  tion  hereof  to  be  the  same  as  p.o-  aUerations  and  additions,  $229,240.  To 
for  making  all  sorts  of  ornamental  *lded  1n ,  sect,°" .  402°  °'  ^  ,Penal  this  may  properly  be  added  Exposition 
wood  wood  carving  engraving  and  for  Code;  and  Prov,dm&  for  the  enforce-  work  to  the  amount  of  $335,633  which 
SetT  chests    "ana Taw«      proof  -ent  of  this  act  by  the  con,missioner  hrlngs    the    total    of    private    work    up 

__          r,-                 J .,  of  the   bureau   of  labor   statistics.  tn    *■!  134  237 

against    insects.      The    chief    reputation  ■     ,  ■.                j     «      n    00     mio\  *"'       ' 

for    sandalwood    in    Europe    rests    upon  _        <Appr<"I^   X  „                 1      ,  DurinS    the    m°nth     there    W&S    ^ 

its    use    for    carving,      It    as    also    em-  hectlon  L     AU  f  aff°ldlnS  or  staging,  let  Government   work   to   the   extent  of 

ploved     for     making    jewel     and     work  ,wuw(or   ^sPended   from  an   overhead  ,7,3,892     and   the  City     and   County     of 

boxes,  cabinets,  writing  desks,  walking  BUp,p°rt    wh* h    1S    m°re    tha"      tW*nt"!  San    Francisco    entered    into    contracts 

sticks,  picture  frames,  fan  handles,  pen  ,feet    f,'0m  #e    *™una,   °r      "°°r'    S .h.oU  *»    the    extent    of    $60.5,413    for   building 

holders,    card    cases,    trays,    and    when  have,  a    T*8**    ™l  .°f    W°°d    0rffl° V* **  construction  and   $16,764   for   street  lm- 

powdered    is    used      to      scent      clothes.  e;,u      ^  "*la,  mater>a'      °f        sufficient  provements,   so  that  there  was  a  grand 

Large     quantities     of     the     wood     are  *?*&    l°   fbe*T    an?      Sf^e"      *  t, '"  total  o£  work  contracted  for  during  the 

j  .      ^u-        «             ,  e             «=        «.  there    against    equal    to    four    times    the  month    of    $2,S30,306. 

shipped  to  China   for  making  coffins  for  .    ,    '       .                ,.              m          „      ,     „„..  "'0111.11    "■■    »-,°.>v,uvu. 

the    rich  weight   of   an    ordinary    man,    such    rail  (Business     generally     throughout     the 

to  he  properly  secured  and  braced  in  a  country    is   dull.      The    above    statistics 

The  exploitation  of  a  number  of  other  manner    to    withstand    a    sudden    strain  snow   that  San  Francisco   is   more   than 

closely    related     of    even    entirely    un-  as    hereinbefore    prescribed;    such    rail  holding  its   own.        Building     construc- 

allied   species  in   the  South   Sea  Islands,  to  rise  at  least  thirty-four  inches  above  tion    always    shows    the    expenditure    of 

and  in  parts  of  Africa  was  undertaken,  the   floor   or   floors  or   main  portions   of  real    money.      It    is    not    a    balance    of 

but    it    has    now    practically   ceased.      It  Buch    scaffolding    or    staging,    and    ex-  credits,     but    it   represents      permanent 

i-    salid    that    several    species    of    Osyris  tending  along  the   entire  length    of   the  improvement    going    into    the    land    and 

in    East    Africa    will    gradually    supply  outside    and    the      ends       thereof,      and  however  close  the     margin  of  profit     to 

tiie    demand,    but    the    wood    is    not    only  properly  attached   thereto  to  withstand  the    contractor     or     material     man,     the 

inferior    to    the    true    sandalwood,    but  any  strain  as  heinbefore  provided;  and  mere  fact  that  so  much  money  is  being 

.in.  lion       in      any      considerable  sut.h    scaffolding    or    staging      shall      be  expended    shows    that    at    least    half    of 

quantities    is    doubtful.      The    export    of  fastened    so    as    to    prevent      the      same  it   is    going   for   labor   and   will    be    ex- 

the    substitute    sandalwoods    from    Aus-  ,rom    s.waying.    tro/.n    the      building      or  pended   within   the  city   limits, 

traiia    is    generally      decreasing,    while  structure,  or  place  of  work  where  such  As    a    matter    of    comparison    taking 

the    supply    from    the   Hawaiian    Islands  scaffolding    or    staging    is    being    used.  private    construction    for    the    mon.h    of 

is    entirely    exhausted.      That    the    pro-  Any   and    all   pal.ts    of   such    scaffolding  June  it  shows  up  with  the  same  month 

duction    has    ceased    at    the    established  or      paging      shall      be      of      sufficient  in    preceding    years    in    the    following 

■      of  supply  is  not  to  be  wondered  strength    to     support,      bear,      or   with-  manner: 

at.      Sandalwood   cutting   has  been   car-  stand,   with   safety,  any  weight   of  per-           june,    1904     $1,516,533 

ried    or,    in    the    most    recklessly   extrav-  sons>    toolS|    appliances,      or      materials           June,     19015     2,376,928 

agant  manner  possible.     In   Hawaii  and  that    may   be    p]aced    thereupon    or   that           June    1906    687,391 

Australia    the      substitute      sandalwood  are  to  be  supported  thereby  while  such            June.    1907    3,937,589 

trees    have    all     been     cut    out,    and     in  scaffolding    or    staging    is    being    used           June,    190S    3,475,506 

ants  of  Australia   the   stumps   of  frj|.   ally    of    the   purposes    therefor.                       June    1909     1.39S.446 

the                               lit..  11    or   twenty   years  Sec    2       In   addltf0.n   to  the  duties  im-           June,    1910    1,45S,464 

eing  dug  up  and  shipped  pr,secl     „p.on    an    employer    by    any    law           June.    1911    2,625,740 

to   the   large   markets   in   China.  regulating  or  relating  to  scaffolding  or           June    1912 2,058,224 

In    India    attempts    have    been    made  staging,    It    shall   be    the    duty    of   such           June,    1913    2,134,237 

for   a   number  of  years   to   keep   up   the  employer   who   uses   or  permits   the   use  Last  month  showed  a  total  of  $2,816,- 
supply    by    artificially    restocking      the  of  scaffolding  or  staging,  as  defined   in  935    covering    the    same    items    of    con- 
forest,    but    the    rate    of    planting    has  section   one    of    this   act,    in   connection  struction    which    this    month    amounted 
thus  far  .been   totally  inadequate.    Laws  with     construction,     alteration,     repair-  to  $2,830,30.6,  so  that  all  in  all  the  grand 
1   to  prevent  the  wan-  ing,   painting,  cleaning  or  the  doing  of  total   for  June  is  greater  than  for  May 
'ion     of     the    trees.       Other  any    other      kind      of      work      upon   any  1913. 
causes      besides      extravagant      cutting  building    structure,    or    other    thing    or  Owing   to    the    general   stagnation    of 
contributed   to   the   decrease   of   sandal-  place   of   work,    to   furnish    safety   lines  business     throughout     the    country    re- 
1    in   India.     Frequent   fires  and   un-  to   tie   all   hooks  and   hangers   hack    on  suiting  from  "God  knows  what  kind  of 
1   I   1     izing          troyed   enormous  the  roof  of  such   building,  structure,  or  a   combination   of  circumstances,"  huild- 
..    antltles     Of     young    trees,    and    after  other    thing    or    place    of    work,    and    to  Ing    operations    do     well    to    show     the 
careful  investigation  it   was  detir.niio  .]  provide    safety    lines    hanging   from    the  activity     that     has    been     evidenced     by 
that  a  government  monopoly  in  Mysore  roof,    securely    tied      thereto,    and    one  the  record  of  last  month. 
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Firm*  desiring;  news  on  special  elasaea  of  building*,  »nch  as  Banks, 
Churches,  Schools,  Hotela,  etc,  will  find  such  Items  all  classified  and 
irrouped  under  proper  headings,  commencing;  on  this  page.  These  same 
Itema  are  again  repeated  under  "LOCAI/HES"  In  the  last  part  of  our  new* 
department. 
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Architect's  name  not  given.  Owners, 
&  Gutterrnan.  Contractor.  A.  E. 
Harshman,  Story  Bldg.,  L.  A.  Contract 
price,  $54,750.  Work  will  not  be  start- 
ed   until    July   22nd. 


APAETMENT  HOUSES. 


SAX  FRANCISCO — Apartment  house, 
and  base,  frame.  $7,000.  Archi- 
tect, none.  Owner,  S.  J.  Sterner.  3$2<j 
19th  Ave.,  S.  F.  The  building  will  be 
erected  on  the  west  side  of  7th  avenue 
south  of  California  street  and  will 
•  over  an  area  of  27xS0  feet.  Plans  pro- 
vide for  six  large  apartments  all  of 
which  wlill  be  equipped  with  private 
bath  rooms  and  wall  beds.  There  will 
be  a  central  neating  system  and  open 
fire  places.  Mantels  will  be  of  brick. 
Compositon  floors  and  cement  plaster 
wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath  and  brick  veneer.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor!  He  is  now  in  the  market  for 
oil  materials. 

SAX  FRANOTSCO — Apartment  house, 
3  story  and  base,  fra,me.  $12,000.  Ar- 
chitect, A.  J.  Bain,  Phelan  Bldg.,  S.  F. 
Owner,  Charles  C.  Terrill  Estate.  This 
1  uilding  has  been  mentioned  here  when 
plans  were  first  started.  The  building 
will  "be  erected  on  Haight  street  east 
of  Pierce  and  will  cover  a  ground  area 
of  36x84  feet.  There  will  be  twelve 
modern  apartments  of  two.  three  and 
four  rooms.  All  suites  will  have  pri- 
vate bath  rooms  and  will  he  equipped 
with  wall  beds.  Interior  finish  will  be 
of  pine  with  some  elm  panels.  Bath 
rooms  will  'be  finished  in  cement  plas- 
ter. There  will  be  steam  heat  and  a 
hot  water  system.  Exterior  of  the 
bull-ing  will  'be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  per- 
sonal  direction    of   the   architect. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architects,  Rousseau  &  Rousseau, 
Monadnock  Bldg..  S.  F.  Owner,  W.  H. 
Keller.  The  building  will  be  erected 
on  the  south  side  of  Pine  street  west 
of  Jones,  and  has  been  designed  to 
contain  14  apartments  of  two,  three 
and  four  rooms.  Interior  will  be  fin- 
ished in  pine  and  hardwoods.  Plans 
provide  for  a  central  heating  system, 
probably  steam,  elevator  service,  and 
a  hot  water  supply.  All  suites  will 
have  private  bath  rooms  and  will  be 
equipped  with  wall  beds.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath  and  rustic  and  brick  veneer. 
Warble  and  tile  will  be  used  In  the  en- 
trance vestibule.  Plans  are  now  be- 
ing  prepared. 

OAKLAND,  CAL. — Apartment  house, 
3  story  and  base,  frame,  $16,000.  Ar- 
chitect. Clay  X.  Burrell,  Albany  Block, 
Oakland.  Owner,  Miss  L  G.  SOnonsen. 
The  building  will  be  erected  on  2nd 
avenue  near  16th  street.  Interior  has 
been  arranged  for  two  and  three  room 
suites  with  private  bath  rooms.  In- 
teriors will  be  finished  In  pine  with 
Eome  elm  panels.  Hardwood  floors  ■will 
be  used  in  the  principal  rooms.  Plans 
provide  for  steam  heat.  Bath  rooms 
will  be  finished  In  cement  plaster.  All 
suites    will    have    open    fire    places    and 


tile  or  brick  mantels.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing purchased. 

FRESNO,  FRESNO  CO.,  CAL.  — 
Apartment  house,  2  story  and  base, 
brick.  Cost  not  stated.  Architect, 
Eugene  Mathewson.  Forsythe  Bldg., 
Fresno.  Owner,  C.  J.  Craycroft.  The 
building  will  be  erected  on  Blackstone 
street  and  has  been  designed  to  con- 
tain four  suites  of  four  rooms  and 
bath  each.  Interior  finish  will  be  of 
pine  with  some  hardwoods.  All  suites 
will  have  wall  beds.  Bath  rooms  will 
be  finished  in  cement  plaster  and  tile. 
A  central  heating  systein  will  be  In- 
stalled. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  frame.  Cost 
not  stated.  Architect,  L.  L.  Jones,  I. 
W.  Hellman  Bldg.,  L.  A.  Owner.  Mr3. 
A.  G  Tompkins.  The  building  will 
cover  an  area  of  56x116  feet,  and  has 
been  designed  to  contain  56  rooms 
which  will  be  arranged  in  two  and 
three  room  suites  All  apartments  will 
have  private  baths  and  wall  beds.  In- 
terior finish  will  be  of  pine.  There 
will  be  a  central  heating  system  and 
vacuum  cleaning  plant.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 

LOS  ANGELES,  CAL  —  Apartment 
house,  3  story  and  base,  frame.  Cost 
not  stated.  Architect,  C.  C.  Ritten- 
house,  Wilcox  Bldg.,  L  A.  Owner, 
Mrs.  Margaret  Colliver.  The  building 
will  be  erected  on  a  corner  site  and 
will  cover  an  area  of  58x118  feet.  In- 
terior will  contain  69  rooms  arranged 
in  two  and  three  room  suites  with  pri- 
vate baths.  Interior  finish  will  be  of 
pine.  Some  hardwood  floors  will  be 
used.  Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  wall  beds.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  faced  with  brick  veneer  and 
cement  plaster.  Plans  are  complete 
and   figures  are   now  being   taken. 

Contracts  Awarded. 

LOS  ANGELES,  CAL  —  Apartment 
house, 4  story  and  base,  brick,  $40,000. 
Architect,  E.  C.  Thome,  Realty  Board 
Bldg.,  L  A.  Owner,  I.  I.  Dehail.  Con- 
tractors, Miller-Stahl  Construction  Co., 
Hibernian  Bldg.,  L.  A.  Contract  price, 
$40,000. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  fra»ne,  $40,000. 
Architect,  B.  Cooper  Corbett,  Union 
Souare  Bldg..  L  A.  Owner.  Charles 
H.  Louis.  Contractor,  E.  H.  MacGib- 
bon,  Los  Angeles  Investment  Bldg.,  L. 
A.      Contract    price,    $40,000. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  frame,  $21,000. 
Architect,  C.  Gault.  L  A.  Owner.  Mrs. 
A.  Burgwald.  Contractor  R.  T.  Laugh- 
lln.  Lissner  Bldg,  L  A.  Contract  price, 
$21,000. 

LOS  ANGELES.  CAL  —  Apartment 
house,   4   story  and   base,   brick,   $54,750. 


BANKS. 

FILLMORE,  VENTURA  CO.,  CAL.— 
Bank,  1  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architects. 
Withey  &  Davis,  Story  'Bldg.,  L  A. 
Owners,  Farmers'  and  Merchants' 
Bank  of  Fillmore.  The  building  will 
cover  an  area  of  25x60  feet  and  has 
been  designed  In  the  classic  style.  In- 
terior finish  will  be  of  hardwoods,  tile 
and  marble.  There  will  be  safe  deposit 
vaults  and  coin  vaults.  Considerable 
steel  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
pared. 

Contracts  Awarded. 

TEMECULA,  RIVERSIDE  CO..  CAL. 
— Bank  2,  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architects, 
Koerner  &  Paul,  Broadway  Central 
Bldg.,  L.  A.  Owners,  Citizens'  Bank 
of  Temecula.  Contractors,  Earl  Rem- 
ington Co.,  Broadway  Central  Bldg.,  L. 
A.  Contract  price  not  stated.  Xote: 
This    contract    includes    bank    fixtures. 

LOS  ANGELES,  CAL. — Bank  vaults, 
etc..  $98,000.  Architects,  William  Cur- 
lett  &  Son,  Phelan  Bldg..  S.  F.,  and 
Title  Insurance  Bldg.,  L.  A.  Owners, 
Merchants'  National  Bank.  Contrac- 
tors, Mosler  Safe  Co.  Contract  price, 
$98,000. 

REDLANDS,       SAN  BERNARDINO 

CO.,  CAL. — Bank,  2  story  and  base. 
Class  A  construction,  $50,000.  Archi- 
tects, Parkinson  &  Bergstrom,  Security 
Bldg.,  J*  A.  Owners,  First  National 
Bank  of  Redlands.  Contractors,  Los 
Angeles  Planing  Mill  Co.,  1812  Indus- 
trial St.,  L  A.,  general  construction 
only.  Contract  price,  $46,650.  This 
contract  does  not  include  plumbing, 
electric    work,    heating   or   vault    work. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


PORTLAND,  ORE. — Dock  construc- 
tion, ti/nber  and  concrete.  Cost  not 
stated.  Engineer.  Engineering  Dept. 
Commission  of  Public  Docks,  Worces- 
ter Bldg.,  Portland.  Owners.  City  of 
Portland.  The  Commission  of  Public 
Docks,  Portland.  Ore.,  is  now  calling 
for  bids  for  the  construction  of  Dock 
No.  1,  a  pile  and  timber  dock,  which  is 
to  be  erected  on  the  west  side  of  the 
Willaniette  River,  between  15th  and 
ISth  streets.  'Bids  will  be  opened  on 
July  21st  for  the  work.  An  official  pro- 
posal will  be  found  in  another  column 
of  this  issue.  Plans  show  a  structure 
1075  feet  over  all  and  112  feet  wide.  A 
portion  of  the  dock,  303  feet  long,  will 
be  constructed  In  two  levels  and  the 
balance  In  but  one  level.  A  one-story 
shed  covering  the  entire  length  of  the 
dock  will  also  be  erected,  having  a 
clean  span  of  100  feet.  The  two-level 
section  will  be  provided  with  six  me- 
chanical ramps  and  the  one-level  sec- 
tion with  one  power  ramp.  Dock  will 
be  of  heavy  mill  construction  with  con- 
crete fire  walls  and  ends  and  will  be 
equipped  with  automatic  sprinklers. 
Also  Included  in  the  work  will  he  the 
construction  of  a  massive  concrete 
bulkhead  wall  running  the  full  length 
of  the  dock  with  retaining  walls  at 
the  ends.     The  contract  also  covers  the 
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construction  of  a  new  ferry  boat  land- 
ing. Couiplete  plans  and  specifications 
together  with  full  instructions  to  bid- 
ders may  be  obtained  on  application 
to  the  Commission  of  'Public  Docks,  503 
Worcester  Bldg..   Portland,  Ore. 

SEATTLE.  WASH.— Bridge,  frame 
construction.  Cost  not  stated.  Engi- 
neer, Engineering  Department  Great 
Northern  R.  R.  Co. ."Seattle.  Owners. 
Great  Northern  R.  R.  Co.  Plans  have 
been  completed  by  this  company  for 
a  frame  bridge  65  feet  long  which 
will  carry  its  tracks  over  Government 
Way  between  Oilman  avenue  and  27t'h 
avenue.  'Bids  will  be  called  for  at 
once.  Plans  can  be  secured  from  the 
Engineering  Department  of  the  Great 
Northern. 

ROSEBURG.  ORE.  —  Bridge,  steel 
construction.  Cost  not  stated.  Engi- 
neer, County  Engineer.  Roseburg. 
Owners,  Douglas  County.  Bids  are 
now  being  taken  and  will  be  opened 
on  July  12th  by  the  County  Supervi- 
sors for  the  construction  of  a  steel 
bridge  over  the  Umpqua  River.  T.he 
bridge  will  consist  of  four  175-foot 
spans  and  is  of  the  Curved  Chord 
Pratt  Truss  design.  The  bridge  will 
have  a  clear  roadway  of  20  feet  and  a 
clear  head  room  of  15  feet.  E.  H. 
Lenox  is  the  County  Clerk.  Plans  can 
be    secured    from    that    office. 

PORT  ANGELES.  WASH.— Sea  wall 
construction.  Cost  not  stated.  Engi- 
neer, City  Engineer  Port  Angeles. 
Owners,  Port  Angeles.  The  City  Coun- 
cil lias  passed  an  ordinance  calling  for 
the  construction  of  a  sea  wall  100  feet 
wide  and  over  a  mile  in  length.  Bids 
will  be  called  for  at  once.  Full  par- 
ticulars can  be  secured  from  the  City 
Clerk,    Port  Angeles. 

Contracts  Awarded. 

SEATTLE,  WASH.— Dam,  concrete 
and  steel,  $687,110.  Engineer's  name 
not  given.  Owners,  City  of  Seattle. 
Contractors,  Nettleton.  Bruce  &  Eaeh- 
bach,  American  Bank  Bldg.,  Seattle. 
Contract  price,  $687,110.  This  contract 
is  for  the  construction  of  the  Cedar 
River   dam. 


CHURCHES. 

LONG  'BEACH,  LOS  ANGELES  CO., 
CAL. — Church,  1  story  and  towers, 
brick.  Cost  not  stated.  Architects, 
Frank  T.  Kegley  and  T.  Foster  Ena, 
associated.  Consolidated  Realty  Bldg., 
L.  A.  Owners,  Roman  Catholic  Church. 
This  work  has  been  mentioned  here 
before  when  the  architects  were  first 
commissioned.  Plans  provide  for  a 
building  84xl'28  feet  with  two  high 
towers  of  steel  construction.  The 
main  auditorium  will  have  a  seating 
capacity  of  220  people.  Interior  fin- 
ish will  be  of  pine  and  ornamental 
plaster.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  and 
!  brick.  Plans  are  complete 
and    figures  are    now   being    taken. 

olkxdora,     los     angeles     CO., 

CAL — Church,  2  story  and  base,  rein- 
forced concrete,  $2'5. ono.  Architect,  H. 
m.  Patterson,  O.  T.  Johnson  Bldg.,  L. 
A.  Owners.         Methodist       Episcopal 

Church  of  Glendora.  The  building 
will  cover  an  area  of  76x100  feet  and 
Is  designed  in  the  '-lassie  style.  There 
will  be  a  main  auditorium  with  a 
seating  capacity  of  550  people.  Ad- 
joining this  there  will  be  a  large  lec- 
room  with  a  seating  capacity  of 
22'j    people      Plans      also      provide    for 


Sunday  school  rooms,  pastor's  study 
and  social  rooms.  Interior  finish  will 
be  of  pine  and  ornamental  plaster.  A 
central  heating  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  wit'h  cement  plaster.  Plans 
are   now   being  prepared. 

Contracts  Awarded. 

AZUSA,  LOS  ANGELES  CO.,  CAL.— 
Church,  1  story  and  base,  frame,  $11,- 
000.  Architect,  Norman  F.  Marsh, 
Broadway  Central  Bldg.,  L.  A.  Own- 
ers, Presbyterian  Church.  Contractor. 
Gottfried  Hanson,  1414  Vermont  Ave., 
L.    A.      Contract   price,    $11,000. 


FACTORIES  &  WAREHOUSES 


SAN  FRANCISCO — Factory,  2  story 
and  base,  brick  and  steel,  $3'5,000.  Ar- 
chitects. O'Brien  Bros.,  Clunie  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  on  Howard  street 
near  Fourth,  and  will  cover  a  ground 
area  of  165xr5'5  feet.  The  entire  build- 
ing will  be  occupied  by  a  large  fruit 
preserving  plant.  Waterproof  floors 
will  -be  used  in  a  number  of  places. 
There  will  be  steam  heat,  freight  ele- 
vators, and  a  number  of  large  vats. 
Interior  finish  will  be  of  pine  through- 
out. A  portion  of  the  building  will  be 
iused  for  .stables.  Exterior  on  itwo 
street  frontages  will  be  faced  with 
pressed  brick.  Plans  have  been  com- 
pleted and  'figures  taken.  A  general 
contract   will   be   awarded  shortly. 

LONG  BEACH,  LOS  ANGELES  CO., 
OAL. — Factory,  2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  En- 
gineer. George  W.  Harding,  Washing- 
ton Bldg.,  Long  Beach.  Owners,  The 
Long  Beach  Improvement  Co.  The 
building  will  cover  an  area  of  75x150 
feet.  The  building  has  been  designed 
for  a  planing  mill  and  interior  finish 
will  be  used  only  in  the  front  portion. 
Plans  have  been  completed  and  the 
work  will  be  done  by  Day  Labor. 
Contracts  Awarded. 

LOS  ANGELES,  CAL. — Warehouse,  '5 
story  and  base,  reinforced  concrete, 
$4.7,000.  Architect,  A.  H.  Daun,  care  of 
Board  of  E'ducation,  L.  A.  Owners, 
Board  of  Education.  Contractors,  Da- 
vidson Construction  Co.,  16th  and  Ten- 
nessee Sts.,  L  A.  Contract  price,  $47,- 
000. 


FIRE  HOUSES. 

SACRAMENTO.  CAL. — Fire  house,  2 
story  and  base,  brick  and  concrete. 
Cost  not  stated.  Architect's  name  not 
given.  Owners,  City  of  Sacramento. 
Plans  for  the  construction  of  a  fire 
house  in  Oak  Park  have  been  c  im- 
pleted  and  approved  by  the  Fire  Com- 
mission. Bids  are  now  being  taken 
and  will  be  opened  on  July  10th.  The 
building  will  be  located  on  Cypress 
avenue  between  34th  and  35th  streets. 
There  will  be  space  on  the  first  floor 
for  three  pieces  of  apparatus  and  upper 
floor  will  be  arranged  for  sleeping 
quarters,  reading  room  and  chief's  of- 
fice. Interior  Will  be  finished  In  pine 
and  hardwood,  Special  plumbing  and 
electrical  equipment  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  can  he  se- 
cured  from  the  City  Clerk,  City  Hall 
'Bldg.,  Sacromento.  An  official  pro- 
posal appears  In  another  column  of  this 
issue. 

SEATTLE,  WASH.— Police  and  lire 
station,  2  story  and  base,  brick.  Cost 
not  stated.     Architect,  Daniel  Hunting- 


ton, Seattle.  Owners,  City  of  Seattle. 
Plans  are  being  prepared  for  a  combi- 
nation police  and  fire  station  which 
will  be  erected  on  44th  avenue  near 
West  Alaska  street.  Interior  will  be 
arranged  for  two  pieces  of  apparatus 
besides  the  police  quarters.  Interior 
finish  will  be  of  pine  and  hardwoods.  A 
central  heating  system  will  be  In- 
stalled. There  will  be  special  plumb- 
ing and  electrical  apparatus.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

ANAHEIM,  ORANGE  CO.,  CAL— 
Fire  .house,  2  story  and  base,  brick. 
Cost  not  stated.  Architect,  City  Engi- 
neer Steward,  Anaheim.  Owners,  City 
of  Anaheim.  Plans  for  a  two-story 
brick  building  have  been  completed 
and  figures  are  now  being  called  for 
by  the  City  Clerk.  Bids  will  be 
opened  on  July  24th.  The  building  will 
be  arranged  to  contain  three  pieces  of 
apparatus  on  the  first  floor  and  sleep- 
ing quarters  and  reading  room  on  the 
upper  door.  Interior  finish  will  be  of 
pine  throughout.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  can  be  secured  from  the 
City    Clerk. 

GLENDALE.  LOS  ANGELES  CO., 
CAL. — Fire  house,  2  story  and  base, 
brick.  Cost  not  stated.  Architects, 
Tuttle  &  Hopkins,  Delta.  Bldg.,  L.  A. 
Owners,  City  of  Glendale.  The  build- 
ing will  cover  an  area  of  50x75  feet 
and  will  contain  four  pieces  of  appa- 
ratus on  the  first  floor.  Upper  floor 
will  be  divided  into  three  rooms,  baths 
and  reading  room.  Interior  will  be 
finished  in  pine  and  hardwood.  The 
exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 


FLATS. 


SAN  FRANCISCO— Flat  alterations, 
3'  story  and  base,  frame.  $6,000.  Ar- 
chitect, Charles  Edward  Hodges,  Bank- 
ers' Investment  Bldg.,  S.  F.  Owner, 
Prof.  Hohfeldt.  The  building  now  lo- 
jated  on  Lake  street  near  4th  avenue 
will  undergo  extensive  alterations. 
There  are  at  present  three  large  fiats 
contained  in  the  building  which  will 
be  rearranged  for  six  modern  apart- 
ments. The  work  will  include  new 
plastering,  plumbing,  painting  and 
electrical  work  as  well  as  new  interior 
finis.h.  The  exterior  of  the  building 
will  also  be  altered.  Plans  are  being 
prepared. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame,  $5,000.  Architect,  O.  E. 
Evans,  2367  Mission  St..  S.  F.  Owner, 
A.  V.  Dnvenalo.  The  building,  which 
has  been  designed  to  contain  six  flats, 
will  be  erected  on  Miguel  street  near 
Arlington.  The  lot  lias  a  frontage  of 
25  feet  by  a  depth  of  80  feet.  Flats 
will  consist  of  four  rooms  and  bath 
each.  Interior  will  be  finished  in  pine 
with  some  hardwood  floors.  Bath 
rooms  will  be  finished  In  cement  plas- 
ter. All  living  rooms  will  have  a  large 
open  fire  place  with  brick  mantel.  Tile 
will  be  used  in  the  kitchens.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  sfalplap.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor.  The  owner  Is  now  in  the  mar- 
i  'i    I'm    all   kinds  of  materials. 
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GARAGES. 


LOS  ANGELES,  CAL. — Garage,  1 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  none.  Own- 
ers, City  of  Los  Angeles.  Plans  have 
been  completed  for  a  municipal  garage 
which  is  to  be  erected  on  Pearl  street 
near  Marengo.  The  building  will  be 
large  enough  to  house  twenty-five  ma- 
chines. Interior  will  be  finished  In 
pine.  A  cement  floor  will  be  used. 
.Metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building 
will  he  faced  with  cement  plaster. 
Bids   will  be  called  for  shortly. 


v2l0.30:   time  September  30.   1913. 

Butte  Engineering  &  Electric  Co., 
San  Francisco,  Cal.,  $1,800;  time  August 
30,    1913. 

I.etterninn  Hospital,  Turbine  Sets. 

The  Standard  Electrical  Construction 
Co.,  of  60  Xatoma  street,  San  Francis- 
co., Cal. ..has  the  contract  at  $8,370  for 
furnishing  two  75-K.  W.  turbine  sets 
at  the  Letterman  General  Hospital,  Cal. 


GOVERNMENT     WORK     AND 
SUPPLD3S. 


Pnget    Sound,   Wash.,   Traveling    Cranes. 

Bids  for  furnishing  electric  travel- 
ing cranes  for  delivery  at  the  U.  S. 
navy  yard,  Puget  Sound,  Wash.,  were 
received  by  the  chief  of  the  bureau  of 
yards  and  docks,  Navy  Department, 
Washington.   D.   C,   as   follows: 

Item  1.  price  for  4  cranes  complete; 
2,  deduct  from  item  1  if  the  3-ton  1- 
motor  hand  traversing  bridge  crane  is 
omitted;  3,  add  to  item  1  for  one  addi- 
tional 5-ton  wall  crane;  4,  add  to  Item 
1  for  one  additional  5-ton  1-motor 
hand    traversing   bridge    crane. 

Cyclops  Iron  Works,  837  Folsom 
street,  San  Francis.ro,  Cal.,  item  1,  $18,- 
400;    2.   $1,900;    3.    $4,400;   4.    $1,900. 

Pauling  &  Harnishehfeger,  39th  and 
National  avenue.  Milwaukee.  Wis.,  item 
1.    $10,825;    2,    $2, 725:    3,    $3,950;    4.    $2.- 


Grnnd  Junction   Colo.,  Construction. 

The  following  bid  was  received  by 
the  supervising  architect.  Treasury  De- 
partment, Washington,  D.  C.  for  the 
construction,  complete,  of  the  U.  S. 
post   office   at   Grand  Junction.   Colo.; 

J.    J.    Lusden,    G.and    Jun.-iion,    Colo. 

For  using  light  colored  limestone  fcr 
all  exterior  stonework,  excom  where 
granite  or  bluest  ->:\a  is  req'-.'reJ.  JllC,- 
867. 

For  using  lig"t-colore  1  Colorado 
marble  for  all  exterior  stonework,  ex- 
cr-pt  where  granite  is  required  ?l?i.- 
493. 

For  using  Colorado  sandsun?  for  all 
exterior  stonework,  except  where 
granite  or  bluestone  is  required,  $117,- 
482. 

For  alternate  C  (substituting  tile  for 
slate  on   slopes  of  main   roof),   add   $54. 

For  alternate  F  (painting  plastered 
surfaces  of  finished  rooms  in  the  first 
and   second   story),  add   $1,200. 

For  furnishing  and  installing  of  ell 
lighting   fixtures,    $1,280. 


Fort      McDowell,      Rock-Crusher     Plant. 

Awards  have  been  made  as  follows 
by  the  quartermaster  general  for  fur- 
nishing a  rock-crushing  plant  at  Fort 
McDowell.  Cal.:  Allis-Chalmers  Co..  $1,- 
388.60  for  item  1,  lots  1  and  2;  Pacific 
States  Electric  Co.,  $194.75  for  item  1, 
lots  3  to  8;  Orenstein-Arthur-Koppel 
Co.,  item  2,  $699.50;  Davis-Rogers  Co., 
items  3  and  4,  under  alternate  E,  $11,- 
929.     All  bidders  are  of  San  Francisco. 


Screens.   Camp   Yosemlte,  Cnl. 

The  contract  for  installing  screens 
rit  Camp  Yosemite.  Cal..  has  been 
awarded  to  the  Thurman-Door  Co.,  of 
Madera,   Cal..   at   $685.48. 


San     Francisco,    Cal.,    Vault    Protection. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury  De- 
partment. Washington.  D.  C.  for  an 
electric  vault-protection  system  in  the 
u.  S.  subtreasury  building,  San  Fran- 
cisco,   Cal.: 

American  Rank  Protection  Co..  Min- 
neapolis, Minn..  $97.7;  time  September 
20,    1913. 

American  District  Telegraph  Co., 
of   San   Francisco,   New   York   city,   $1,- 


Water    System,    Fort    Flagler. 

The  contract  for  extending  the  pres- 
ent water-distnibuting  system  at  Fort 
Flagler,  Wash.,  has  been  awarded  to 
James  A.  Coyne,  of  Port  Townsend, 
Wash.,  at  $1,700. 


Honolulu,  H.  T.   f'onstruetion. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  June 
20,  for  the  construction,  complete,  of 
the  U.  S.  quarantine  station  at  Hono- 
lulu. H.  T.:  ^^ 

Bid   1.     W.  N.  Concannon  Co..  433  Mo- 

nadnock    building,    San    Francisco,    Cal. 

2.         Lord-Young      Engineering      Co., 

Ltd..     12    Merchant       street,      Campbell 

block,    Honolulu.    H.    T. 

For  all  labor  and  material  required 
for  latrine  buildings,  sewage  purifica- 
tion tanks,  and  connecting  piping — 'Bid 
1,    $29,375;    2,    $33,804. 

Amount  included  in  lump-sum  pro- 
posal for  part  I,  as  specified — Bid  1, 
$13,696;    2     $14,701. 

Amount  included  in  lump-sum  pro- 
posal for  part  II,  as  specified — Bid  1, 
$4,740;    2.    $5,953. 

Amount  included  in  lump-sum  pro- 
posal for  part  III.  as  specified — Bid  1, 
$10,939;    2,    $13,150. 

Amount  to  be  added  to  lump-sum 
proposal  for  each  6  inches  additional 
depth  more  than  shown  on  plan  for 
lowering  purification  tanks  —  Bid  1, 
$250;    2,    $200. 

Amount  to  be  added  to  the  lump-sum 
proposal  for  riprap  per  foot  of  length 
of  discharge  pipe  as  specified — Bid  1, 
$12;    2.    $2.77. 

Time  to  complete — Bid  2,  180  days; 
1,   7   months. 
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Architect's  name  not  given. 
Owners,  Bremerton  Eagles'  Hall  Asso- 
ciation. All  bids  received  Apr  th'is 
work  have  been  rejected  and  plans 
will  be  revised.  The  building  was  de- 
with  stores  on  the  first  Boor 
and  offices  and  lodge  roams  on  the 
loors.  Plans  provide  for  steam 
heat.  Interior  will  be  finished  in  pine 
and  hardwoods.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
New  figures  will  be  taken  as  soon  as 
the    revision    of   the   plans    is   complete. 

SAN  FRANCISCO — Foundation  work 
City  Hall.  Class  A  construction.  Cost 
not  stated.  Architects,  Bakewell  & 
Brown,  251  Kearny  St..  S.  F.  Owners, 
City  and  County  of  San  Franeisoy. 
Plans  for  the  foundation  work,  con- 
crete footing  and  finishing  excavation 
for  the  City  Hall  Building  have  been 
approved  by  the  Board  of  Public 
Works.  Bids  are  now  being  called  for 
and  will  be  opened  on  July  11th.  Plans 
can  he  secured  from  the  architects.  An 
official  proposal  appears  in  another 
column    of   this    issue. 

FRESNO.  FRESNO  CO..  CAL— Lodge 
hall,  6  story  and  base,  reinforced  con- 
crete and  steel,  $125,000.  Architect's 
name  withheld.  Owners,  Fresno  Elks' 
Hall  Association.  Preliminary  plans 
have  been  accepted  by  the  Fresno  Elks 
for  a  lodge  hall  and  commercial  build- 
ing which  will  be  erected  on  their 
property  on  Tulare  street  opposite  the 
Rowell  building.  No  details  of  con- 
struction have  been  given  out.  Fur- 
ther mention  of  the  work  will  appear 
in  these  columns  as  the  plans  progress. 

Contracts  Awarded. 

BAKERSFIELD.  KERN"  CO.,  CAL.— 
Club  rooms,  2  story  and  base,  brick, 
$34,000.  Architect,  T.  B.  Wiseman. 
Bakersfield.  Owners,  Bakersfield  Club. 
Contractor,  D.  A.  Evans,  Fresno.  Con- 
tract  price,  $34,000. 


HALLS  AND  SOCIETY  BUILD- 


HOSPITALS. 


i'TLE.  WASH. — Hospital  build- 
ings, brick  and  concrete  construction, 
cost  not  stated.  Architect's  name  not 
given.  Owners,  City  of  Seattle.  Bids 
were  opened  for  the  Tuberculosis  San- 
itarium project  at  Richmond  Heights, 
and  bids  have  been  referred  to  the  Su- 
perintendent of  Buildings.  The  fol- 
lowing were  low  on  the  administra- 
tion building  and  hospital.  Adminis- 
Building — (a)  interlocking  tile 
walls;  (b)  brick  walls:  ic)  concrete 
walls.  Jenkins  &  Jones.  Hinckley 
Block,  (a)  $73,900;  (b)  $74,130;  (c) 
$73,570.      Hospital   Building— M.  J.   Hur- 

>.,  Globe  Block,  (a)  $52,800;  (b) 
(c)    $52,800. 


MoMINNYILI3,  ORE. — Lodge  hall,  3 
story  and  base,  brick.  $50,000.  Axhl- 
tect,  C.  C.  Rabbins,  Ainsworth  Bldg., 
IBldg.,  Portland.  Owners,  McMinn ville 
Masonic  Hall  Association.  An  archi- 
tect has  just  been  selected  to  prepare 
plans  for  this  work  and  details  of  the 
building  are  not  yet  available.  There 
will  probably  be  stores  on  the  first 
boor  and  offices  and  lodge  rooms  on 
die  second  and  third  floors.  Plans  will 
provide  for  a  central  heating  system. 
Interior  finish  will  be  of  pine  and  hard- 
woods. Exterior  will  be  faced  with 
pressed  brick.  Further  mention  will 
be  made  of  the  work  as  the  plans  pro- 
gress. 

BREMERTON,  WASH.— Lodge  hall, 
3    story   and    base,    reinforced    concrete. 


HOTELS. 


SAN  FRANCISCO— Hotel,  3  story  and 
Class     C    construction.     ; 
Architect,      Charles    E.    J.    Rogers,      24 
California    St.,    S.     F.       Owner's    name 
Id.      The    building    will    be    ereet- 
Golden    Gate    avenue    near    Hyde 
street,    and    will    have    a    frontage    on 
Gate    avenue    of    4S    feet    and    a 
of    68    feet    9    inches.      The    first 
floor   will    he    arranged    for    stor 
the    upper    floors    for    hotel    pui 

provide  for  a  total  of  30  guest 
and  ■•  number  "f  baths.  Interior 
will  be  of  pine  and  hardwood. 
wil]  be  steam  heat  and  a  hot 
water  system.  Bath  rooms  Will  have 
cement    floors    and    tile    wainscot.    Mar- 
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ble.  tile  and  terrazzo  will  also  foe  used. 
Exterior  of  the  building-  will  be  faced 
with  cement  plaster.  Store  will  have 
plate  glass  windows  In  patent  store 
fronts.  Plans  are  now  being  prepared. 
SAX  FRANCISCO — Hotel.  7  storjr  and 
base.  Class  A  construction,  $125,000. 
Architect.  A.  R.  Denke,  Humboldt  Bank 
Bldg.,  S.  F.  Owners,  George  Haas 
Realty  Co.  T.he  building  will  be  erect- 
ed at  the  southwest  corner  of  5th  and 
Stevenson  streets  and  will  cover  a 
large  area,  the  owners  having  recently 
secured  additional  property.  There 
will  be  a  number  of  stores  on  the  first 
floor  besides  the  hotel  entrance,  lobby 
and  offices.  Upper  floors  will  l>e  ar- 
ranged for  a  total  of  114  guest  rooms, 
a  number  of  which  will  have  private 
baths.  There  will  be  a  complete  steel 
frame  with  brick  exterior  walls,  faced 
with  pressed  brick  and  terra  cotta. 
Plans  provide  for  steam  heat,  elevator 
service,  hot  water  system,  vacuum 
cleaning  plant  and  metal  window 
frames  and  sash.  Interior  will  be  fin- 
ished in  pine  and  hardwoods  and  or- 
namental plaster.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
There  will  be  sidewalk  doors,  lifts  and 
lights  and  patent  store  fronts.  Plans 
are  complete  and  figures  are  now  be- 
ing taken. 

PORTLAND,  ORE.— Hotel,  3  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect. W.  B.  Bell,  Worcester  Bldg., 
Portland.  Owners,  Fisher  &  Thorsen. 
The  building  will  be  erected  at  the 
southwest  corner  of  Lownsdale  and 
Washington  streets  and  will  cover  a 
considerable  area.  The  first  floor  will 
be  arranged  for  stores  and  upper  floors 
for  hotel  roqms.  Plans  provide  for 
steam  heat  and  a  hoi  water  plant.  In- 
terior finish  will  be  of  pine  through- 
out. Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  There  will 
be  plate  glass  display  windows  and 
patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  pressed 
'brick.  Plans  are  complete  and  figures 
are   being   taken. 

FRESNO,  FRESNO  CO..  CATL.— Hotel, 
2  story  and  base,  brick,  $18,000.  Archi- 
tects, Swartz,  Hotchkln  &  Swartz, 
Rowell  Bldg.,  Fresno.  Owner,  C.  W. 
Mustek.  The  building  will  be  erected 
on  J  street  near  Merced  and  will  cover 
and  area  of  50x102  feet.  There  will 
be  stores  on  the  first  floor  besides  the 
entrance  to  the  hotel.  Upper  floor  will 
be  arranged  for  19  guest  rooms  and 
four  baths.  Interior  finish  will  be  of 
pine  throughout.  Considerable  marble 
and  tile  will  be  used  on  the  first  floor. 
There  will  be  plate  glass  store  win- 
dows and  patent  store  fronts.  Hot 
and  cold  running  water  will  be  sup- 
plied to  all  rooms.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  nearly  coynplete 
and  figures  will  be  called  for  shortly. 
ANGELES,  CAL.— Hotel,  4  story 
ami  base,  brick  and  steel,  $40,000.  Ar- 
chitect, A.  Featherstonhaugh,  Fergu- 
■on  Bldg.,  L.  A.  Owner,  Joseph  H.  Call. 
The  building  will  foe  erected  on  South 
Hoof-  street  and  will  have  a  street 
frontage  of  CO  feet  and  a  depth  of  165 
feet.  The  first  floor  will  be  arranged 
for  a  large  lobby,  offices  and  store. 
tipper  floors  will  be  subdivided  Into  90 
looms,  Jl  private  baths  and  9 
public  baths.  Interior  finish  will  be  of 
pine  and  hardwoods.  There  will  be 
steam  heat  and  elevator  service.  Bath 
rooms   will  be   finished   In   tile  and   will 


have  cement  floors.  A  hot  water  sys- 
tem will  also  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  In  the 
hands  of  the  owner  who  will  let  sub- 
contracts on  all  parts  of  the  work. 
Contracts  Awarded. 

LOS  ANGELES,  CAL— Hotel,  4  story 
and  base,  brick  and  steel,  $44,500.  Ar- 
chitects, Morgan,  Walls  &  Morgan,  Van 
Nuys  Bldg.,  L.  A.  Owner,  Mrs.  F.  W. 
Sabiehi.  Contractors,  Alpeter,  Hail  & 
Alpeter,  Ferguson  Bldg.,  L.  A.  Con- 
tract price,  $44,500.  Thomas  Haverty 
Co.,  plumbing  and  heating.  Contract 
price,    $8,400. 

SAN  DIEGO,  CAL. — Hotel,  3  story 
and  base,  reinforced  concrete,  $162,270. 
architect,  Harrison  Albright,  L.  A. 
Owners,  J.  D.  and  A.  B.  Spreckels  Se- 
curities Co.  Contractors,  The  Wurster 
Construction  Co.,  Spreckels  Bldg.,  San 
Diego.      Contract   price,    $162,270. 


LIBRARIES. 

ALHA'MBRA,  LOS  AlNGELES  CO., 
CAL. — Library,  1  story  and  base,  brick. 
Cost  not  stated.  Architect,  Frederick 
L.  Roehrig,  American  Bank  Bldg.,  L.  A. 
Owners,  City  of  A'lhambra.  Plans  for 
this  founding,  which  was  mentioned 
here  when  the  architect  was  first  com- 
missioned to  prepare  plans,  have  been 
accepted  and  are  now  out  for  figures. 
iBids  will  be  opened  on  July  1Mb.  The 
building  covers  an  area  of  90x100  feet, 
and  is  in  the  classic  style.  Interior 
finish  will  be  of  .hardwood,  marble  and 
tile.  Hardwood  floors  will  be  used 
throughout.  There  will  be  a  central 
heating  system.  Metal  shelves  and 
metal  window  sash  and  frames  are 
also  specified.  Exterior  of  the  build- 
ing will  be  faced  with  enamel  forlck. 
Plans  are  complete  and  figures  are  be- 
ing taken. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

SAN  FRANCISCO— Furnishing  and 
fabricating  structural  steel  and  iron, 
cost  not  stated.  Architect,  Director 
of  Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  and  specifications  for 
the  furnishing  and  fabricating  of  the 
structural  steel  and  iron  work  In  con- 
nection with  the  construction  of  the 
Fine  Arts  Building  have  been  com- 
pleted and  are  now  out  for  figures. 
Bids  will  be  opened  by  the  Buildings 
and  Grounds  Committee  on  July  24th. 
Plans  can  be  secured  from  the  office 
of  the  Director  of  Works.  An  official 
proposal  appears  In  another  column  of 
this    issue. 


POST  OFFICES. 

SACRAMENTO,  CAL.  —  Post  office 
work,  screens.  Cost  not  stated.  Ar- 
chitect, Oscar  Wenderoth,  Washington, 
D.  C.  Owners,  United  States  Govern- 
ment. Bids  will  be  opened  by  the  Su- 
pervising Architect  in  Washington,  D. 
C,  on  July  10th  for  furnishing  and  in- 
stalling screens  In  the  Post  Office 
building  at  Sacramento.  Plans  can  be 
secured  from  the  Supervising  Archi- 
tect,  Oscar   Wenderoth. 

GRASS  VALLEY.  NEVADA  CO.,  CAL. 
— Post  Office,  1  story  and  base,  forlck 
and  stone,  $65,000.  'Architect,  Oscar 
Wenderoth,  Washington,  D.  C.  Own- 
ers,   United    States    Government.      Only 


three  bids  were  received  on  June  20th 
by  the  Supervising  Architect,  Osoar 
Wenderoth;  at  Washington,  D.  C,  for 
the  construction  of  the  Grass  Valley 
Post  Office.  All  three  bids  were  re- 
ceived from  California  contractors, 
two  local  firms  and  one  Sacramento 
firm  'bidding.  Alternative  propositions 
were  asked  for,  one  for  facing  the 
building  with  limestone  and  the  other 
for  sandstone  facing.  Campbell  & 
Turner  of  Sacraimento  were  low  at 
$77,480.  A  complete  list  of  these  folds 
will  be  found  under  the  heading  of 
Sacramento,  Stockton  and  Northern 
California   in   this  issue. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

LOS  ANGELES,  CAL.  —  Passenger 
station,  1  and  2  story  and  base.  Class 
A  and  C  construction,  $250,000.  Ar- 
chitects, Parkinson  &  'Bergstrom,  Se- 
curity Bldg.,  L.  A.  Owners,  Southern 
Paefiic  Co.  The  time  for  opening  these 
bids  has  been  extended  from  the  1st  to 
the  8th.  A  complete  list  of  the  figures 
received  for  this  work  will  appear  In 
the  next  Issue  of  the  Building  and  In- 
dustrial News. 

Contracts  Awarded. 

LOS  ANGELES,  CAL. — Roundhouse,  1 
stfory  and'  base,  reinforced  concrete, 
$60,000.  Architect,  none.  Owners, 
Santa  Fe  Railroad  Co.  Contractors, 
Unit  Construction  Co.,  S.  F.  Contract 
price,    '$60,000. 


RESIDENCES. 


SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  F.  L.  McDowell,  630  40th 
Ave.,  S.  F.  The  dwelling  will  he  erect- 
ed on  40th  avenue,  and  has  been  de- 
signed for  a  seven-room  house  with 
bath.  AH  Interior  finish  will  foe  of 
pine.  Hardwood  floors  will  he  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  a  large 
open  fire  place  in  the  living  room.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
foe  covered  with  rustic  and  shingles. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  He  Is  now  in  the  market 
for  all    materials. 

SAN  FRANCISCO — Bungalows,  3,  1 
story  and  base,  frame,  $1,400  each.  Ar- 
chitect, none.  Owner,  James  F.  Hef- 
ferpian,  59  Santa  Marina  Ave.,  S.  F. 
These  .houses  have  been  designed  to 
contain  six  rooms  and  bath.  Interior 
finish  will  he  of  pine  and  redwood. 
Some  hardwood  floors  will  be  used. 
There  will  foe  large  open  fire  places  in 
the  living  rooms.  Brick  mantels  are 
specified.  Bath  rooms  will  foe  finished 
in  cement  plaster.  Some  tile  will  foe 
used  in  the  kitchens.  Exteriors  will 
be  covered  with  rustic  and  shingles. 
Plans  are  In  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Lafoor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
Edward  E.  Young,  251  Kearny  St.,  S. 
F.  Owner,  E.  Glnley,  131  5th  Ave.,  S. 
F.  This  dwelling  has  been  designed 
for  an  eight-room  house  with  hath  and 
sleeping  porch,  and  will  be  erected  on 
9th  avenue  north  of  Clement.  Interior 
finish  will  be  of  pine  and  hardwoods. 
Hardwood  floors  will  foe  used  In  the 
living  room,  dining  room  and  recep- 
tion  hall,      There   will  foe   furnace   heat 


BUILDING  AND  mDUSTRIAL  NBWE 


17 


and  open  fire  places.  .Mantels  will  l,e 
of  tile  or  brick.  Tile  will  lie  use.l  in 
the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  l.e  Ins 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner.  Work  will  be 
.lone    by    Day    Labor. 

OAKLAND,  OAL. — Residence,  2  story 
and  base,  frame,  $6,000.  Architect, 
William  J.  Wilkinson.  SOD  Aileen  St., 
Oakland.  Owner,  Mrs.  M.  .1.  S.  Chase. 
The  dwelling-  will  be  erected  on  Keith 
avenue  west  of  Broadway,  and  1ms 
been  designed  to  contain  ten  rooms, 
baths  and  sleeping  porch.  Interior  fin- 
ish will  he  of  pine  and  hardwoods. 
Hardwood  floors  will  be  used  through- 
out. Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Bath  rooms  will  be 
finished  in  tile  and  tile  will  be  used  in 
the  kitchen.  An  automatic  water  heat- 
er will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete ^nl   figures  are  being  taken. 

OAKLAND.  CAL — Residence,  2  story 
and  base,  frame.  $3,400.  Architect,  none. 
Owner,  George  B.  Davis,  2043  Rose- 
dale  Ave..  Oakland.  The  dwelling  will 
be  erected  on  Linwood  street  near  38th 
and  has  been  designed  to  contain  seven 
rooms,  hath  and  sleeping  porch.  In- 
terior finish  will  be  largely  of  pine  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  'by  Day  Labor. 
He  is  no-;  in  the  market  for  all  mate- 
rials. 

PIEDMONT.  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame. 
$10,000.  Architect,  none.  Owner.  Dr. 
Fentnn.  67s  14th  St.,  Oakland.  This, 
dwelling  will  te  erected  on  Mace  ave- 
nue and  has  teen  designed  to  contain 
eight  rooms,  hath  -and  sleeping  porch. 
ected  on  the  rear  of 
the  lot.  Interior  finish  will  he  of  pine 
and  I  ardwoods.  Hardwood  floors  will 
be  used  In  the  principal  rooms.  Plans 
provide  for  a  central  heating  system 
and  open  fire  places.  Mantels  will  lie 
of  brick  and  tile.  Bath  rooms  will  be 
finished  in  tile  with  composition  floors. 
Tile  will  also  be  used  in  the  kitchen. 
Exterior  of  the  house  will  be  covered 
With  cement  plaster  on  metal  lath: 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  is  now  taking  fig- 
ures on   the  work. 

PIEDMONT,  ALAMEDA  en..  CAL.— 
nee,  2  story  and  base,  fra  ne, 
$3,500.  Architect,  none.  Owners.  West- 
ern Union  Home  Builders,  Oakland. 
Tie  dwelling  will  be  erected  on  Sunny- 
Blde  avenue,  and  lias  been  designed  for 
:.  Seven-room  house  with  hath  and 
sleeping   porch.      Interior    finish    will    lie 

largely    of   pine.      Hardw I    floors   will 

I    in    the    living      room,       .lining 

in    and    reception    hall.       There    will 

and  furnace  heat. 
Bath  room  will  have  tile  we 
Mantel  will  be  "f  :  rick.  Tile  will  also 
be  used  in  the  kitchen.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  melal  lath.  Plans  are  com- 
plete   and    the    work    will    be    done    by 


Day  Laibor.  Owners  are  how  letting 
subcontracts. 

PIEDMONT.  ALAMEDA  CO.,  CAL  — 
Bungalow,  1  story  and  base,  frame. 
Architect.  none.  Owners, 
United  Home  builders,  1762  Broadway, 
Oakland.  The  bungalow  has  been  de- 
signed to  contain  six  rooms  and  bath. 
interior  finish  will  be  of  pine  with 
some  hardwood  veneer.  Hardwood 
floors  will  be  used  in  the  main  living 
roons.  There  will  be  a  large  open  fire 
place  with  brick  and  tile  mantel.  Bath 
room  will  be  finished  in  cement  plaster. 
Tile  will  be  used  in  the  kitchen.  Ex- 
terior of  the  bungalow  will  be  covered 
with  rustic  and  shingles.  Plans  are 
complete  and  the  work  will  be  done  by 
Day   Labor. 

OAKLAND.  OAL.  —  Bungalow,  1% 
story  and  base,  frame,  $3,000.  Archi- 
tect. C.  S.  Schwartz,  Hayward.  Owner, 
M.  V.  Rogers.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch,  and  will  be 
erected  on  19th  avenue  between  23rd 
and  21th  streets.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
will  te  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the  architect. 

PIEDMONT,  ALAMEDA  CO..  CAL— 
Bungalow.  1  story  and  base,  fraime, 
$2,500.  Architect,  none.  Owners.  United 
Home  Builders,  1762  Broadway,  Oak- 
land. The  bungalow  will  contain  five 
rooms  and  bath  and  is  to  be  erected 
at  the  southwest  corner  of  Lake  and 
Greenbank  streets.  Interior  finish  will 
'he  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  a  brick 
mantel.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic. 
Plans  are  complete  and  the  work  will 
be  done  by   Day  Labor. 

.-•AX  JOSE,  SANTA  CLARA  CO..  CAL 
— Residences.  1  and  2  story  and  base. 
frame.  Cost  not  stated.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
San  Jose:  W.  M.  Lewis,  Mountain 
View.  1  story  six-room  frame  cottage, 
cost,  $2,000;  George  Cangable.  22"5 
North  33rd  street.  1  story  four-room 
frame  cottage,  $1,000,  and  J.  E.  Weldon, 
61.",  Ashbury,  I  story  five-room  frame 
cottage,    $2,300. 

WQODSIDE,  SAX  MATEO  CO..  CAL. 
•  nee,  2  story  and  base,  frame. 
Architect,  Henry  C.  Smith, 
linn, 1  ..bit  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  The  dwelling  will  be 
designed  for  a  country  home  and  will 
'"iiliin  in  the  neighborhood  of  14 
rooms,  baths  and  sleeping  porch.  A 
garage  will  also  be  erected  on  the 
property.  Interior  finish  will  be  of 
pine  and  ardwoods.  There  will  be  a 
central  heating  system.  probably 
steam,  (.pen  fire  places  will  be  used 
in  several  of  the  rooms.  Hardwood 
floors  are  specified  throughout.  'Bath 
rooms  will  le  finished  In  tile.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  nearly  complete  and  figures 
will   be  taken  within  a  short  time. 


SAX  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Residences,  1.  story  and  base,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs,  in  addition 
to  those  previously  mentioned  are 
about  to  be  started  In  San  Jose:  L.  A. 
Datto.  i  iak  street,  1  story  and  base, 
frame,  six  rooms.  $1,750,  J.  H.  Sullivan, 
12S  Lith  street,  1  story,  frame  six-room 
cottage    $1,900. 

WALNUT  CREEK,  CONTRA  COSTA 
CO.,  CAL — Residence,  2  story  and  base, 
frame.  $3,000.  Architect,  Irving  F.  Mor- 
row, 301  Lenox  Ave.,  Oakland.  Owner, 
Dr.  Malcolm  Goddard.  The  dwelling 
will  contain  seven  rooms  and  bath. 
Interior  finish  will  be  of  pine  and 
hardwood  with  hardwood  floors  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  an  open  fire 
place  in  the  living  room  with  a  large 
brick  mantel.  Tile  will  be  used  in  the 
tath  room  and  kitchen.  Exterior  of 
the  house  will  be  covered  with  rustic. 
An  automatic  water  heater  will  be  in- 
stalled. Plans  are  complete  and  fig- 
ures   are    being    taken. 

SACRAMENTO,  CAL— Residences,  1 
and  2  story,  frame.  Cost  not  stated. 
Architect,  none.  The  following  Day 
Labor  jobs  are  reported  as  about  to 
be  started  in  Sacramento:  E.  A.  Pierce, 
36th  and  Park  avenue,  3  2  story  frame. 
$7,500;  Max  Smith,  28-21  Spagford  ave- 
nue, 1  story  frame,  $2.40":  Mrs.  L. 
Zangerle.  722  J  street,  frame  garage, 
$1,800;  L.  H.  Jacob.  2212  L  street,  frame 
cottage,  $600,  and  G.  C.  Snyder,  2310 
31st   street,   frame   cottage.   $1,000. 

EEURXE,  B.  C— Residence,  2  story 
and  base,,  stone  and  concrete,  $100,000. 
Architect.  Raphael  A.  Nicolais.  Rogers 
Bldg.,  Vancouver.  |Owner's  name  with- 
held. The  dwelling  has  been  designed 
for  a  country  home  and  will  contain  in 
the  neighborhood  of  16  roojns.  a  num- 
ber of  baths  and  conservatory.  Inte- 
rior finish  will  be  of  hardwoods.  A 
steam  heating  system,  vacuum  clean- 
ing plant  and  hot  water  heater  will  be 
installed.  Bath  rooms  will  be  finished 
in  tile.  Hardwood  floors  will  be  used 
throughout.  There  will  be  open  fire 
places  and  brick  and  marble  mantels. 
Exterior  of  the  house  will  be  faced 
with  stone.  Plans  are  nearly  com- 
plete and  figures  will  shortly  be  caller 

BEVEIll.Y  HILLS.  LOS  ANGELES 
CO..  CAL. — Residence.  2  story  and  base, 
brick  and  frame.  $30,000.  Architect,  C. 
H.  Russell  and  F.  Slingluft,  associated. 
Security  BKlg..  L.  A.  Owner.  Roland 
Bishop.  The  dwelling  will  contain  20 
rooms.  5  baths  and  sleeping  porche*.- 
Interior  finish  will  be  of  pine,  birch 
and  while  enamel.  Hardwood  floors 
win  i  e  used  in  the  principal 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Bath  rooms  ui 
finished  in  tile.  Exterior  of  the  dwell- 
ing will  be  covered  with  brick  veneer 
and  rustic.  Plans  are  nearly  co  nplete 
ires    wlH    le    called    for    shortly. 

LOS    ANGELES,    CAL.— Resides 
story  and   base,   frame.  Cost    not   state  1. 
Architect.    F.    M.   Tyler,   Black    Bid 
A.     Owner,  D.  T.  Alttiouse.     The  dwell- 
ng    has    '  een    designed    for    a    fourteen 
room    house    with     seven!    bat!. 
and   sleeping  porch.    Interior    finish    will 
le   of   pine   and    hardwoods.      Hardwood 
:i    he   used    throughout.      There 
furnace    heat      and       open    fire 
Mantels    will    be   of   bri   ; 
tile.       Tile     will     be     used     in     the    bath 
rooms    end     kitchen.       Exterior    of    the 
dwelling   will   be  covered   with    cement 
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plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  -will  be  done  by 
Day  Labor. 

Contracts  Awarded. 

MONTBCITO,   SANTA  BARBARA  CO., 

CAL. — Residence.  2  story  and  base. 
frame,  (18,004.  Architect.  A.  B.  Ben- 
ton. 114  North  Spring-  St..  I  A.  Owner. 
J.  Langdon  Brving.  Contractors,  Kling 
co.,  Union  League  Bldg.,  L.  A.  Con- 
tract   price,    J1S.000. 

LOS  angeles.  CAIL — Residence,  2 
story  an.l  base,  concrete  and  hollow, 
tile.  (25,000.  Architect.  Trying  J.  Gill, 
I>13  South  Figueroa  St..  L.  A.  Owner, 
Mary  H.  Banning.  Contractors,  Con- 
crete Building  and  Investment  Co.,  913 
South  Figueroa  St..  L.  A.  Contract 
price,    $23,000. 


-SCHOOLS- 


BERKELEY.  ALAMEDA  CO.,  CAL. — 
Ornamental  metal  work  for  Campanile. 
Cost  not  stated.  Architect,  John  Galen 
Howard.  ib'2  Mission  St..  S.  F.  Owners. 
Regents  of  the  University  of  California. 
Bids  for  the  ornamental  metal  work 
on  the  Sather  Campanile  are  being  re- 
advertised.  New  bids  will  be  opened 
on  July  16th.  The  official  proposal  ap- 
pears in  another  column  of  this  issue. 
No  contracts  on  t lie  other  parts  of  this 
work  have  yet  'been  awarded  by  the 
Regents. 

LATON  FRESNO  CO.,  CAL. — School, 
1  story  and  l.'.ise,  brick.  Cost  not  stat- 
ed. Architects.  Swartz,  llnt.hkin  & 
Swartz,  Rowel]  Bldg,.  Fresno.  Owners, 
llardwick  School  District.  The  build- 
ing will  contain  four  class  rooms  and 
i  nhly  hall.  Interior  finish  will 
be  of  pine  with  some  maple  Moors.  A 
central  heating  system  will  be  in- 
stalled. A  clay  tile  roof  is  specified. 
Exterior  of  the  building  will  probably 
be  faced  with  cement  plaster.  Plans 
are  now  being  prepared. 

I'HOWCIIII.DA  MERCED  CO.,  CAL. 
— School,  1  story,  concrete,  $10,000.  Ar- 
chitect, William  B.  Bedesen  Merced. 
Owners,    Chowchilla      School      District. 

The  building  has  l  een  designed  t n 

tain  three  standard  si/.ed  class  rooms. 
Interior  finish  will  be  of  pine  through- 
out No  heat  will  be  installed.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  now  being 
prepared. 

BARDSDAfLE    VENTURA    CO.,    CAL.— 

t     story    ami    base,    brick    arid 

frame.       Oosl     not     stated.       Architect, 

W    Glldtfen    Wright  and  Callen- 

dg.,   L   A.     Owners.   Willow  Grove 

School     Dlsti  The      building      will 

in    area    of    10x60   feet   and   will 

conta  In  two  cl (Hi  e  and  sep- 

i  ntei lish  will  he  of 

pine  with  some  maple  floors.   A  central 
gystem    will    be    installed.       Ex- 
i     the    building    will    be    fa.  ed 
with     brick     veneer.       Plana    are 
prepare  I. 

LANCASTER,    LOS      ANGELES 

CAL,  l!        tse     rein- 

f..-.  .-I    con  i  ete. 

chltects,  Tuttle  &  Hopkins    Delta  Bldg 

L.    A.  ■•  >1     I ,; 

,,r    60:  92     feet     and     will    contain    four 
i     ,i  Inclpal's  of- 

n tjp 

eating    300 
peopli     and   i       estli        cience      room 
Mann-                         department    will    oc- 
cupy the  greater  part  of  Up    ba   si 

There  will  be  a    entrai  heating 

pine  ami   hardwood    Interioi    0n1       and 


a  vacuum  cleaning  system.  Exterior 
..r  the  building  will  be  faced  with  ce- 
ment  plaster.  Plans  are  complete  and 
hids  will  be  opened  on  July  12th.  Rob- 
ert B.  Cameia, n  is  Clerk  of  the  School 
Board. 

i  i  LERTi  IN,  ORANGE  CO.,  CAL.— 
School,  2  story  ami  base,  reinforced 
concrete.  Cost  not  slated.  Architects, 
Tuttle  &  Hopkins.  Delta  Bldg,  L  A. 
Owners,  Fullerton  School  District.  All 
bids  Eor  the  construction  of  this  build- 
ing have  been  rejected.  Plans  will  be 
revised  and  new  figures  will  lie  called. 
The  lowest  hid  received  was  from  the 
.-a  v,  telle  Construction  Co.  and  was  for 
$ .calm  This  amount  is  above  the- 
afiiount    available. 

Contracts  Awarded. 

QUINCY,  PLUMAS  CO.,  CAL — School. 
2    story    and    base,    reinforced    concrete, 

$32, Architect,      W.    II.    Weeks.      7.". 

I'o.-i  St.,  S.  F.  Owners.,  Quin'cy  High 
School  District.  Contractors,  Campbell 
&  Turner,  Sacramento,  general  con- 
struction. Contract  price  not  stated. 
Blower  and  Heater  Co.,  S.  F. 
heating  and  ventilating.  Contract 
pi  ice    not    stated. 

WALNUT  SCHOOL  DISTRICT, 

FRESNO  CO.,  CAD.— School.  1  story, 
frame.  $5,777.  Architects,  Swartz, 
Hotchkin  &  Swartz,  Powell  Bldg., 
Fresno.  Owners,  Walnut  School  Dis- 
trict. Contractor,  J.  II.  Peak,  Selma. 
'  ..ni  i  a.t    price,    $5,777. 

SANTA  MONICA,  DOS  ANGELES  CO.. 
CAL. — ScWool  addition,  brick  construc- 
tion, $11,633.  Architects,  Allison  &  Al- 
lison, Hibernian  Bldg.,  D.  A.  Owners, 
Santa  .Monica  School  District.  Contrac- 
tor, J.  D.  Harrod,  1  1'25  Berkeley  St., 
Santa  Monica.  Contract  price,  $11,633. 
Coony  &  Winterbottom.  Alhambra, 
plum!  ing,    $1,0  is. 

SANTA  MONICA,  LOS  ANGELES  CO., 
CAL. — School,  2  story  and  base,  brick, 
$34,000.  Architects,  Allison  &  Allison. 
Hibernian  Bldg.,  L.  A.  Owners,  Santa 
.Monica  School  District.  Contractor. 
Leonard  Shaft,  Santa  Monica, 
construction,  $29,283.  W.  J.  England, 
Santa  Monica,  plumbing,  $3,580.  Bids 
lor  the  heating  were  taken  under  ad- 
\  i  semen  t. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


CALIFORNIA  State  Highway  work, 
cost  not  stale  i  Engineer  si  ate  I  Hgh  - 
way  Commission,  Sacramento.  Own- 
e  ..i  California.  The  follow- 
ing a  .  the  low  men  on  the  six  pi<  e 
of  State  Highway  Work,  bids  for 
opened  on  J  une  80th.  Con- 
i .  act  s  ha  i .    not   been  a  warded  : 

El     Dorado    County — State      highway 
ret  ween   Shingle  Springs  and   E!    Dora- 
miles,    water-bound    macadam; 

S.      I  a.  ol.s     a  II. I         I  r.-i         X.      I  lurkl 

3m11  i       Fl  :i     lowesl    bidder,    $81,'786  90; 

i     tl  .Nile    $19,3]  !    I 

San     Mateo      County-  -Grading      I  w  o 

in.  [e    strip      no  i  n  een      <  !j  pre  s      La  w  n 

'  lemeti  .  i    a  ...i    S h      San      Francisco, 

i      —       Bl  os  .   Sa  n    Fra  n  - 
i     .,     (17,41 2.05      engineer's      est  Ima  te, 
$35.2*9.77. 

.  :.u  ,,      Countj      I  !onsi  rucl  Ing 

ween    Morganhll  I    a  ml    I  iilroy, 

■    i   ,    ,i  in i   a    half    miles:      E    0    Bui  ge, 

into,     I".'.  •■   i     i.i.M.a  ,     $33,860  60; 

engineei  'i    est  imate,    ?l  1, 136  "■■ 

Bai  bare      Counl        |  '•■ :l 

in^'   tu  ei.. .     mil.      of   highway    b.     ■    •  ■ 
,,,-    Alamo     arid     a     point    one  and  a 


quarter    miles    north     of    Blcknell    Sta- 

on;  lowest  bid  $91,148.50,  by  Mayer  .V 
Lewis    of   Venice;    engineer's    estimate, 

96,5  ."  to 
San    Luis    Obispo    County — Construct- 
tion    of    highway    between      San      Luis 

i»l  Santa   Margarita,   six  and  a 

half    miles.    io.    1 1.    Burge,    Sacramento, 
lowest    bidder,    $53,335;    engineer's   esti- 
ate,   $  hi, 211. S3. 

San  'Bernardino  County — Construct- 
tion  of  highwaj    between   the  westerly 

oundary  of  the  county  and  running 
by  way  of  Ontario,  six  and  a  half 
miles;  Benton  &  Pennebaker,  Los  An- 
geles,' lowest  bidder,  $37,8>51.10;  en- 
gineer's  estimate,    $49,20(1.12. 

No  road  work  is  being  ordered  by 
the  Commission  until  the  money  for 
its  completion  is  available  for  use  by 
the   Commission. 

YCKKa  B'UENIA  ISLAND,  CAL.— 
Water  pipe  line,  $10,000.  Engineer, 
Department  of  Yards  arid  Docks, 
Washington,  D.  C.  Owners,  United 
Slates  Government.  Plans  have  1  een 
complete  and  figures  -are  now  being 
taken  for  the  construction  of  a  pipe 
line  from  Ye:  I. a  Buena  Island  to  Oak- 
land. Bids  will  he  opened  on  August 
-'ml.       Plans    can    he    secured    from    the 

'.ml  nandant  of  the  Naval  Training 
Station,  San  Francisco,  or  from  the  De- 
partment of  Yards  and  Docks.  Wash- 
ington, D.  C.  An  official  proposal  ap- 
pears   in   another   column   of   this   issue. 

KITT1TS  IRRIGATION  DISTRICT. 
WASH.— Irrigation  work,  $5,000,000. 
Engineer,  Frank  C.  Kelsey,  Journal 
Bldg.,  Portland.  Owners,  Kittits  Irri- 
gation District.  Plans  and  specifica- 
tions have  been  completed  by  Frank  C. 
Kelsey,  consulting  engineer.  Journal 
Bldg.,   Portland,   for  the  irrigation   prnj- 

i  For  the  Kittits  Reclamation  Dis- 
trict. The  work  will  require  an  expen- 
diture of  $."1,000,000,  and  hids  for  the 
.  onstruction  work  will  he  let  in  one 
.a    .  .1    contract    when    the    bonds    for 

.-  work  can  be  sold.  The  project  will 
lequire  ever  loo, 000  yards  of  concrete, 
I .'50 0  tons  of  steel  and  the  construc- 
tion of  several  bridges  will  be  re- 
quired; one  of  these  will  be  600  feet 
long  and  will  have  three  steel  spans, 
il.is  1  ridge  will  carry  one  of  the  12 
n  This    syphon     will     he    eight 

feet  in  diameter  and  one  mile  long. 
Tl  .-  total  length  of  the  12  syp'hons  will 
ovei  '  ree  miles,  w.hile  a  large  tun- 
nel is  also  included  which  will  be  2% 
miles  long.  The  Government  has  al- 
ready completed  one  dam  at  Lake 
Kaohess  a  nd  another  is  in  course  of 
construction  at  Lake  Keechelus.  These 
da,ris  will  furnish  the  district  with 
I  beadwnrks    is    ahout    one- 

iir  mile  ea-91  of  Easton,  Wash.,  and 
«  ill  i  ..-,  er  .  la  rge  an  a  [n  a  nd  around 
Ellens!  ni .;.  The  est  Imated  cost  of  the 
.  i.usti an  t  ion    work    i      placed    a  I    $  l.nun,- 

in  iking    an      additional      $l;009,0O0 

Cor  oi  i  er  «  ark.  Tl  e  pla  ns  a  nd  sur- 
a  ..  e  a  Ireadj  i  een  completed,  ah-. 
■  ,  :  ,■■  i  ited  thai  he  thought  no 
ictlon  would  he  taken  until  after  the 
ins!  of  the  year  on  account  of  the  poor 
market    for    the   bonds. 

Contracts  Awarded. 

COALTNGA,  FRESNO  CO.,  CAD.— 
.  ni  resen  olr,  reinforced  i  oncrete  Cosl 
a. i       :  tated,       Engineer,       Engineering 

i  lept,   i '  .  lifoi  nia   .  ill  n.  oi:    ' '..     ' '    tlln  ;  . 
California    Oilfields    Co.     Con- 

1 1  a. d.o    ,     i        ett        I  '..oi  rucl  Ion 

i  to'.,  s    F,     i  '.mi  i  a.  i   price  not  stated, 
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STORES  &  OFFICE  BUILDINGS 


SAN  FRANCISCO— Stores  and  loft.  2 
story  and  base.  Class  C  construction. 
Cost  not  stated.  Architect,  Theo.  Len- 
zen,  Humboldt  Bank  Bldg.,  S.  F.  Own- 
er, Mr.  McGovern.  This  building  will 
be  erecrted  on  upper  Market  street  near 
Van  Ness  avenue,  and  will  cover  a 
considerable  area.  The  entire  struc- 
ture lias  been  leased  to  A.  Freed,  a 
dealer  in  motor  cycles.  Interior  will 
be  finished  in  pine.  There  will  be  pat- 
ent store  fronts  and  plate  glass  win- 
dows. Metal  window  frames  and  sash 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  nearly  complete  and  figures 
will   be   called    for   shortly. 

SAN  FRANCISCO— Office  additions,  2. 
3  story  wings.  Class  A  construction, 
$125,000.  Architects,  Miller  &  Colmes- 
nil.  Lick  iBldg..  S.  F.  Owners.  Metrop- 
olis Life  Insurance  Co.  This  work  has 
been  mentioned  here  before.  At  that 
time  it  was  proposed  to  add  to  the 
height  of  the  building,  tout  this  plan 
Iras  since  'been  abandoned  and  two 
wings  each  22>&x94  feet  will  be  con- 
structed, one  at  each  end  of  the  build- 
ing. There  will  "be  a  complete  steel 
fra  ne  with  exterior  walls  of  concrete 
and  brick,  faced  with  mat  glazed  terra 
cotta.  Interior  will  be  handsomely 
finished  in  hardwoods,  marble  and 
metal  trim.  There  will  be  a  basement 
and  sub-basement.  Plans  will  be  com- 
plete and  ready  for  figures  within  a 
month. 

SAN  JOSE.  SANTA  CLARA  CO..  CAL. 
— Office,  1  story,  reinforced  concrete, 
$6,000.  Architect,  none.  Owners.  San 
Jose  Water  Co.,  372  West  Santa  Clara 
avenue,  San  Jose.  Plans  are  complete 
for  an  addition  to  the  company's  office. 
Interior  will  be  finished  in  pine  and 
hardwoods.  A  tile  floor  will  be  used. 
Plans  provide  for  metal  window  sash 
and  frames  and  .modern  plumbing.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  the  work 
will  'lie   done   by  Day   Labor. 

FRESNO,  FRESNO  CO.,  CAL. — De- 
partment store,  3  story  and  base.  Class 
A  construction,  $165,000.  Architect,  C. 
A.  Meussdorffer.  Humboldt  Bank  Bldg.. 
S.  P.  Owners.  Gottschalk  Department 
Store.  All  'bids  for  this  work  which 
were  opened  a  week  ago  have  been  re- 
jected. Plans  will  be  slightly  revised 
and  new  figures  will  be  called  for  at 
o  n  ce. 

BAlKERSFIELD,  KERN  CO..  CAL  — 
Stores,  2  story  and  base,  brick,  $2»."0n. 
Architect,  none.  Owner.  Alfred  Har- 
rell,  Bakersfield.  The  building  on  I 
street  between  19th  and  20th  streets, 
recently  destroyed  by  fire,  will  be  re- 
built at  once.  Plans  for  this  work  are 
now  in  the  hands  of  the  owner  who 
will    let    all    contracts. 

FRESNO,  FRESNO  CO.,  CAL. — Stores 
and  offices,  4  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Architect. 
R.  F.  Felchlin.  Fresno.  Owners.  Hol- 
land &  Holland.  The  building  will  be 
erected  at  the  coiner  of  Reno  and  L 
streets  and  will  cover  an  area  of  79x 
110  feet.  The  first  Boor  will  contain 
stores  and  a  banking  mum.  Second 
and  third  floors  will  be  arranged  for 
59  modern  offices.  The  fourth  floor  will 
contain  a  large  lodge  room.  Interior 
finish  will  be  < ■  f  pine  and  hardwoods. 
A  maple  floor  will  be  used  in  the  lodge 
room.  There  will  be  steim  beat  and 
elevator  service.  Metal  window  sash 
and   frames  are   specified.     Exterior  of 


the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 

LOS  ANGELES.  CAL— Stores  and 
lofts.  5  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architects, 
Barnett,  Haynes  &  Barnett,  Wright 
and  Oallender  Bldg.,  L.  A.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Central  avenue  and  will 
cover  an  area  of  126x125  feet.  Plans 
provide  for  five  stores  on  the  first  floor 
and  lofts  above.  There  will  be  rein- 
forced concrete  floors  and  roof 
slabs.  Two  electric  freight  elevators 
will  be  installed,  steam  heat,  metal 
window  sash  and  frames  and  a  vacuum 
cleaning  system.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  now  being  prepared. 

RIVERSIDE,  RIVERSIDE  CO.,  CAX,. 
— Stores  and  offices,  2  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Architects.  Kysor  &  Biggar,  Wright 
and  Callender  Bldg.,  L.  A.  Owners, 
Riverside  Abstract  Co.  The  building 
will  cover  an  area  of  40x140  feet.  The 
entire  structure  will  be  occupied  by 
the  owners.  Interior  will  be  finished 
in  pine,  hardwood,  'marble  and  orna- 
mental plaster.  Plans  include  steam 
heat,  metal  window  sash  and  frames 
and  fireproof  vaults.  Exterior  will  be 
faced  with  Utah  stone  and  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken. 

SAN  PEDRO,  DOS  ANGELES  CO.. 
OAL. — Stores  and  offices,  4  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, E.  H.  Dorr,  1S11  South  Main  St.. 
L.  A.  Owner,  N.  O.  Anderson.  The 
building  will  cover  an  area  of  25x75 
feet  and  will  be  arranged  for  one  store 
on  the  first  floor  and  27  offices  on  the 
upper  floors  Interior  finish  will  be  of 
pine  and  hardwoods.  There  will  be 
steam  heat  and  elevator  service.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the   architect. 

LOS  ANGELES,  CAL.— Stores  and  of- 
fices, 14  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
J.  Martyn  Haenke  and  W.  J.  Dodd, 
Story  Bldg.,  L.  A.  Owners.  Home  Build- 
ers. This  work  has  been  mentioned 
here  a  number  of  times  before.  Plans 
for  the  general  construction  of  the 
building  have  been  completed  and  fig- 
ures are  now  being  taken.  The  struc- 
ture will  be  erected  at  the  corner  of 
8th  and  Spring  streets,  and  will  cover 
an  area  of  117x108  feet.  Construction 
will  be  fireproof  throughout.  There 
will  be  a  complete  steel  frame,  rein- 
forced concrete  walls  and  floors.  -Metal 
interior  trim  and  metal  window  sash 
and   frames   will   be   used. 

Contracts  Awarded. 

I.' is  AiNGELES,  CAL. — Stores  and  of- 
fices. 12  story  and  base.  Class  A  con- 
struction. $200,000.  Architects.  William 
Curlett  &  Son.  Phelan  Bldg..  S.  F..  and 
Title  Insurance  Bldg.,  L.  A.  Owners' 
Merchants'  Fireproof  Building  Co.  Con- 
tractors, C.  J.  Kubach  Co..  Van  Nuys 
Bldg.,   L.   A.      Contract    price.   $200,000. 

'i.vc.ki.es,  CAL.— Lofts,  5  story 
and  base,  reinforced  concrete,  $120,399. 
Architects.  Morgan.  Walls  &  Morgan, 
Van  Nuys  Bldg.,  U  A.  Owner.  Mrs.  F. 
W.  Sablcbi.  Contractor,  Carl  Leonardt. 
H.  W.  Hellman  Bldg..  L.  A.  Contract 
price.    $120,399. 

PHOENIX.  AIM/  -Department  store, 
1  story  and  base,  reinforced  concrete, 
$72,900      Architects.  Trost  &  Trost  and 
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Royal  W.  Lescher,  Phoenix.  Owners, 
New  York  Store.  Contractors,  Arizona 
Construction  Co.,  Mesa.   Contract  price, 

LOS  ANGELES,  CAL.  —  Newspaper 
offices,  2  story  and  base.  Class  A  con- 
struction, $400,000.  Architects.  J.  Mar- 
tyn Haenke  and  W.  J.  Dodd,  Story 
Bldg.,  L.  A.  Owner,  William  Randolph 
Hearst  contractors,  Alta  Planing  Mill 
Co.,  830  McGarry  St.,  D.  A.,  general 
construction  only.  Contract  price, 
$270,000. 


THEATRES. 


VICTORIA,  B.  C. — Theatre,  3  story 
and  base.  Class  B  construction.  $125,- 
000.  Architect,  J.  N.  Warren,  Victoria. 
Owner,  Alex.  Pantages.  The  building 
will  be  erected  on  a  corner  site  and 
covers  a  large  area.  A  main  audito- 
rium seating  1,000  people  is  pro- 
vided besides  a  large  balcony  and  14 
boxes.  Construction  will  be  of  brick 
and  steel.  An  exceedingly  ornamental 
elevation  has  been  designed.  Interior 
will  be  finished  in  hardwoods  and  or- 
namental plaster.  There  will  be 
steam  heat  and  a  modern  system  of 
ventilation.  Indirect  system  of  light- 
ing will  be  used.  Considerable  metal 
work  is  specified.  Exterior  of  the 
building  will  be  faced  with  cepient 
plaster  and  pressed  brick.  Plans  are 
being   prepared. 


SEALED  PROPOSALS. 


PROPOSALS     FOR     CANAL     .StPPLIi;*. 

CANAL  CIRCULAR  783 — Proposals 
for  .Motor-Driven  Lathe,  Chain,  Steel 
Cable.  Rivets,  Nails.  Nuts.  Steel 
ers.  Bronze  Bars,  Sheet  Copper.  Sheet 
Zinc.  Claw  Bars,  Chisels.  Files.  Wheel- 
barrows, Drawer  Locks,  Lanterns.  Tool 
Handles  Marline,  Linseed  Oil.  Paper 
and  Cardboard. — Sealed  proposals  will 
be  received  at  the  office  of  the  general 
purchasing  officer.  Isthmian  Canal 
Commission,  Washington.  D.  C.  until 
10:30  n.  m.  July  17,  X913.  at  which  time 
they  will  he  opened  in  public,  for  fur- 
nishing the  above  mentioned  articles. 
Blanks  and  general  information  re- 
lating to  this  circular  i  No.  783  I  may  be 
obtained  from  this  office  or  the  office 
of  the  assistant  purchasing  agent.  lOSt 
North  Point  street.  San  Francisco,  Cab: 
also  from  the  U.  S.  engineer  offices  in 
the  following  cities:  Seattle.  Wash.: 
_eles.  Cal.  F.  C.  BOGGS.  major, 
corps  of  engineers.  U.  S.  army,  general 
purchasing  officer. 


PROPOSALS  FOR  SCREENS. 
SCREENS  —  Treasury  Department. 
office  of  the  Supervising  Architect. 
Washington.  D.  C. — Sealed  proposals 
will  be  received  at  this  office  until 
July  10.  101.1.  for  installing  screens  in 
the  I"  S  public  building  at  Sacramento. 
Cal.  For  further  information  address 
o  WENDEROTH.  supervising  archi- 
tect. 


PROPOSALS     FOR     WATF.lt     PIPF. 

WATER  PIPE — Sealed  proposals  in- 
dorsed "Proposals  for  Pipe  Line"  will 
ved  at  the  bureau  of  yards  and 
dorks.  Navy  Department.  Washington, 
1>  c.  until  11  o'clock  a.  m.  \niii»«  £. 
1013.  and  then  and  there  publicly 
opened,  '"or  water  nipe  from 
iBuena  Island  to  Oakland.  c,i  Amount 
available  $10,000.  Plans  and  specifica- 
tions can  he  obtained  on  application  to 
the  bureau  or  to  the  commandant  of  the 
naval  training  station.  San  Francisco. 
Cal.  H.  R  STANFORD,  chief  of  bureau 


PBOPOS\|,S    FOR    CITY    II  «  I.I.    WORK, 
■c    TTTK    BOARD    '  >F    PUB- 
Hc    Works    of    the    City    and    County    of 
- 

proposals    will    be    received    al 
hetwi  an    I    ■      'ours     of     in 

rVI-,1.  •'  ni.  nml  II  n'rlnrV  n.  m..  on 
FrI.lav.  thr  llth.  dm-  of  July.  1013. 
for  doing  the  following  work.  Including 
the  furnishing  of  the  necessary  labor 
and  mnteriale  therefor,  to  wit: 
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The  foundation  and  footing  concrete 
work  and  finishing  of  excavation  for 
the  Citv  Hall  to  he  located  on  City 
property  hounded  by  McAllister,  Polk 
and      Grove      streets      and      Van      Ness 

Progressive   payments   will   be   made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  ol  Public  W  oiks. 

to  which  reference  is  hereby  made, 
and  must  he  commenced  within  five  (a  I 
calendar  days  from  the  receipt  of  writ- 
ten notice  £ro  '"'  of  Public 
Works  and  completed  within  sixty 
.lendar    days    thereafter. 

The  amount  of  bond  for  faithful 
performance  of  contract  .lias  been  fixed 
at    $1-.'" 

Xll  proposals   offered   must  he  accom- 
panied   by    a    check    certified    by    a    re- 
ck, payable  to  the  order  of 
llerk    of    the    Supervisors,    for    an 
amount    not    less    than    ten    per    cent    ot 
the  -aggregate   of   the   proposal. 

Proposal  forms  will  be  furnished 
gratuitously  upon  application  at  the 
office  of  the  Architect,  and  all  proposals 
must  -he    made    upon    such    fonns. 

The  Board  of  Public  Works  reserves 
the   right  to  reject  any   and  all  'bids. 

Bv  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL. 

Secretary. 
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Fillmo-e  and  Chestnut  Streets,  San 
Francisco,  Iby  depositing  $10.00,  which 
will  he  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. , 
By  order  of  the  Buildings  and 
Grounds  Committee.  „T,„^,T,T,r, 
WILLIAM   H.   CROCKER, 

Chairman.      (*) 


PROPOSALS     FOR      FIRE     HOUSE. 

BIDS  will  be  received  by  the  City 
Commission  in  the  Council  Chamber. 
City  Hall  Building,  on  I  street  between 
Ninth  and  Tenth  streets  in  the  City  of 
Sacramento,  between  the  hours  of  10:30 
o'clock  a.  m.  anil  UsSO  o'clock  a.  TO  on 
Thursday,  July  10,  1013,  for  furnishing 
all  labor  and  materials  required  in  t"e 
erection  of  a  fire  statin,,  at  Oak  Park. 
on    south    side    Cypri  net  ween 

T.hirty-fourth  and  Thirty-fifth  streets. 
Sacramento,  California,  in  accordance 
with  plans  and  specifications'  hereto- 
lopted  therefor,  said  Mans  and 
specifications  now  being  on  file  in  tne 
.,,  ,:  ,.  City  Clerk  and  open  to  the 
inspection  of  the  public  at  all  times 
■  luring    office    hours. 

\11   sun,    proposals   must   comply   with 

iients    of    the    new    Charter 

City     of     Sacra, ne, ito.     effi  i  I 

July    1.     L912,    and    bidders    are    hereby 

cautioned    that    no    bid    which    fails    to 

comply  therewith   can   be  considered. 

Bids   must   he  submitted   upon   prlnte 
forms   prepared    by   the   City,   copies  of 
which,   together   with    a   circular   of   m- 
ons,    will    be    supplied    free    upon 
application    to    the    undersigned. 
The  successful   bidder   must   gi>  ] 

to   the   Cil      nl    S  tcr; ill  o    conditioned 

for    the    faithful     performance    of    t   e 
contract  ■  tainine    the ^stipula- 

tions   pi—-:  ,,!,,)    in    Section    W)3    of    •    ' 
=:,id    nee     C     irte  A     certified    c  icrk 

o  the  C        Clerk  for  not 

•  i    ten    'I'"    i cent    "ft.      ig 

I 
ia.     The  right  to  reject  anj 

-i""-    "f    M-VdESMOND. 

citv  Clerk  of  the  cii       .1    -'  id  a  mento. 
Office:       Cit:      Hall     BuMding,     Sacra- 
Callfornla.  ^ 

NOTICE   TO   CONTRACTOHS. 

PAH  \M  \-l>\<  lll<  IVTKIIXATinMI, 
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•work 
Works,   at   Room    207   Service    Building 


NOTICE    TO    CONTRACTORS. 

SEALED  BIDS  will  he  received  at  the 
office  of  the  Comptroller,  University  of 
California.  Berkeley,  lit  10  A.  M. 
Wednesday,  July  KM",  on  Ornamental 
Mctiil  Work  for  Hie  Slither  Campanile 
on  the  Grounds  of  the  University  of 
California,    Berkeley. 

Plans  and  specifications  are  on  fife  in 
said  office  and  may  be  Obtained  upon 
il  e   payment   of  a  deposit  of  $u.00. 

No  ihids  will  be  received  unless  ac- 
companied by  a  certified  check  or  bond, 
eon  il  to  10%  of  the  bid,  to  secure  ex- 
ecution of  the  contract  by  the  success- 
ful bidder.  The  right  is  reserved  to 
reject  any  or  all  bids. 
THE    UHGENTS    11K  THE   UNIVERSITY 

OF   CALIFORNIA.  '" 

THE    CITY    OF    PORTLAND,    OREGON, 

OFFICE    OF 

THE   COMMISSION    OF   PUBLIC  DOCKS 

Public  Dock   No.  1. 

Advertisement, 


NOTICE  fS  HEREBY  GIVEN  that 
The  Commission  of  Public  Docks  of  the 
City  of  Portland,  Oregon,  will  receive 
sealed  proposals  until  10:00  o'clock  A. 
M„  Julv  21,  IMS,  at  its  office,  502  Wor- 
cester Building,  Portland,  Oregon,  for 
the  construction  of  a  Public  Dock,  with 
appurtenances,  between  loth  and  l!>tn 
trei  .  on  the  West  Side  of  the  Y\  il- 
ia met  te    River.  , 

Plans  specifications,  proposal  'blank, 
form  of  contract  and  other  information 
for  proposers,  will  he  on  file  in  the 
office  of  The  Comtnission  of  Public 
Docks.  A  complete  set  of  plans  and 
ations  may  also  .he  obtained  by 
,  ,  tive  biddei  -  by  depositing  with 
il.,.  i  .mmisisinn  a  certified  check  in  the 
sum  of  f.50.00,  wlhidh  will  he  returned 
upon  receipt  of  the  plans  in  good  con- 
dition. ,  ,      , 

All    tenders    to   he   sealed   and    mark* 
on    the   outside   "Proposal   for   construc- 
tion  of  Pulblic  Dock   No.   1." 

No  proposal  or  bid  will  be  considered 
unless  accompanied  by  a  check  payable 

to    t uder    of    The   City    of    Portland. 

certified  by  a  responsible  bank  in  the 
City  of  Portland,  Oregon.  for  an 
amount  equal  to  ten  per  cent  of  the 
proposal  to  ihe  forfeited  as  fixed  and 
liquidated  damages  in  case  the  .bidder 
-    or    refuses    to    enter    into    con- 

ml    provide   a    suitable   bond   for 

tiie  faithful  performance  of  said  work 
In  the  event  the  contract  is  awarded 
dim. 

•\TTENTH  iN      of   all      bidders      is   re- 
ipectfully    called    to    Chapter    61,    Laws 
egon,   1913.   (Session  Laws  1913,  p. 
90  ) 

The  Comlmission  of  Public  Docks  re- 
serves   the   right   to   reject  any   and   all 

Dated  Portland,  Oregon,  this  30ti 
i  i      oi    June    1913. 

the  i"m\i  urssiox  or  public  u ks 

By   Q.    If.    If  EGA  ROT. 

Secretary. 
;3-t—July    1,    9,    16) 

— ♦ 

NOTICE  TO  CONTRACTOR. 
TREASURY  DEPARTMENT,  Office  of 
the  Sou e,  vising  Architect,  Washington, 
I,  r..  June  9,  l'91S.— Sealed  proposals 
„  ,n  i  ,.  received  at  Ibis  office  until  .1 
o'clock  p.  ,M.  on  .Inly  21,  HH3.  and  then 
opened,   for  new  heating  boilers,  etc..  at 

the    United    State    a fBce,  Port  Town- 

,  ,,  i.  Wash.,  in  accordance  with  the 
Sp,  ciflcaf  Ion,  ...pics  of  which  may  be 
obtained  at  this  office,  at  the  discretion 
,,f  ihe  Supervising  Architect.  O.  WEN- 
DEROTH.    Supervising    Architect.         <*> 

PROPOSALS  FOB  DREDGING. 

DREDGING — Sealed       proposals        lii- 

, "Pi  0po    '  li      tor     I  ircdging.'     will 

he  received  at   f  he  bureau  of  yards  and 
Department,    Washington. 

until  11  «v k  „.  inly  26.  IM&.  and 

I  ,.,,  .,„,,  there  publicly  opened  foi 
dredging    channel    and    basin    in   Mare 

i   I.,,, i    9tralt       vlnx    rocks    at 

i,i      pian      and    specith  at  ion 
,  ,,     „.  ,i    ,,"   application    to   the 
bun  '"    or    to    the   commandant    of   the 
■  ,  ,i      M .,,  e    Island     <  al,      H.    R. 
STANFORD    chief  of  bureau, 


PROPOSALS    FOR    AIR    COMPRESSOR. 

AIR  COMPRESSOR — Sealed  propo- 
sals, indorsed  "Proposals  for  Air  Com- 
pressor" will  be  received  at  the  bureau 
of  yards  and  docks,  Navy  Department, 
Washington.  D  C  until  11  o'clock  a. 
m,  July  12,  1013.  and  then  and  there 
publicly  opened,  for  furnishing  and  in- 
stalling one  air  compressor  having  at 
.as,  .-.300  cubic  feet  of  free  air  per 
minute  displacement,  complete,  with 
accessories,  at  the  navy  yard,  Puget 
Sound,  Wash.  Estimated  cost,  $35,000. 
Plans  and  specifications  can  be  ob- 
tained on  appiication  to  the  bureau  or 
to  the  commandant  of  the  navy  yard 
named.  H.  R.  STANFORD,  chief  of 
bureau. 


PROPOSALS    FOR    ELEVATOR   WORK. 

HOIST  AND  LIFT — Treasury  De- 
partment. Office  of  the  Supervising  Ar- 
chitect, Washington.  D.  C— Sealed  pro- 
posals will  be  received  at  this  office 
until  3  o'clock  p.  m.  on  the  17«l>  day  of 
July,  1»13,  and  then  opened,  for  a  new 
hoir'tway.  an  electric  freight  lift,  etc 
in  the  United  States  post  office  and 
court  house,  Fresno.  Oal.,  in  accord- 
ance with  the  drawing  and  specifica- 
tion copies  of  which  may  be  had  at 
this  office,  at  the  discretion  of  the  su- 
pervising architect.  O.  WE'NDEROl  II. 
supervising  architect. 


-♦ 


PROPOSALS    FOR    BOILERS. 

BOILERS  —  Treasrury  Department. 
Office  of  the  Supervising  Architect. 
Washington,  D.  C— Sealed  proposals 
will  be  received  at  this  office  until  J 
o'clock  p.  in.  on  July  21.  1013.  and  then 
opened  for  new  heating  .boilers,  etc 
at  the  United  States  post  office.  Port 
Townsend.  Wash.,  in  accordance  with 
t.he  specification,  copies  of  which  may 
■he  obtained  at  this  office,  at  the  dis- 
cretion of  the  supervising  architect. 
n.  WENDEROTH,  supervising  archi- 
tect. 


NOTICE   TO    CONTRACTORS. 

PANAMA-PACIFIC       INTERNATIONAL 
EXPOSITION. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
415  in  the  Exposition  Building,  Pine 
and  Battery  Streets,  San  Francisco, 
California,  at  11:30  A.  M„  Thursday, 
July  10th,  1013,  for  Concrete  Founda- 
tion Piers  and  Timber  Drain  In  Con- 
nection with  Resetting  Quarter- 
master's Stores  Nos.  1,  2,  3,  and  4  in  ac- 
dance  with  plans  and  specifications  on 
file  in  the  office  of  the  Director  of 
Works.  .    . 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  ptoposal  or 
bid  which  check  will  be  returned  upon 
the'  successful  bidder  signing  the  con- 
,,  ,,i  and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  sureties  thereon  must  lie 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the ,  Panama - 
Pacific    International    Exposition     Com- 

Progressive  payments  will   be   made. 

The  right  is  reserved  to  reject  any 
ond  all  bids  and  to  waive  technical  de- 
fects  If   in   the   Interest   of   the   Exposl- 

tIOpiansmaPnadnWlflcatiO«8  for  the  work 
,„,v  be  obtained  from  the  Director  of 
Works,  at  Room  207  Service  Buildlne. 
Fillmore  and  Chestnut  Streets.  San 
|,',.a'neisco.  by  depositing  $5.00.  which 
will  be  refunded  upon  the  return  of  the 
plan's  and   specifications   In  good   condl- 

U0By  ord.>r  of  the  Buildings  and 
Grounds  Commutes.  m  &  0ROCKEn 

Chairman.       (•) 
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SAN  FRANCISCO. 


APARTMENT  HOUSE— 3  story  and 
base,  frame,  $7,000.  San  Francisco.  Ar- 
chitect, none.  Owner,  S.  J.  Sterner, 
3828  19th  Ave.,  S.  F.  The  building  will 
be  erected  on  the  west  side  of  7th  ave- 
nue south  of  California  street  and  will 
cover  an  area  of  27x80  feet.  Plans  pro- 
vide for  six  large  apartments  all  of 
which  will  be  equipped  with  private 
bath  rooms  and  wall  beds.  There  will 
be  a  central  heating  system  and  open 
fire  places.  Mantels  will  be  of  brick. 
Composition  floors  and  cement  plaster 
wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath  and  brick  veneer.  Plans  are 
coi.nplete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  iby  Day  Labor. 
He  is  now  in  the  market  for  all  ma- 
terials. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $12,000.  San  Francisco. 
Architect,  A.  J.  Bain.  Phelan  Bldg.,  S. 
F.  Owner,  Charles  C.  Terrill  Estate. 
This  building  has  been  mentioned  here 
when  plans  were  first  started.  The 
building  will  be  erected  on  Haight 
street  east  of  Pierce  and  will  cover  a 
ground  area  of  3'6x84  feet.  There  will 
•be  twelve  modern  apartments  of  two, 
three  and  four  rooms.  All  suites  will 
have  private  bath  rooms  and  will  be 
equipped  with  wall  beds.  Interior  fin- 
ish will  be  of  pine  with  some  elm  pan- 
els. Bath  rooms  will  be  finished  in  ce- 
ment plaster.  There  will  be  steam  heat 
and  a  hot  water  system.  Exterior  of 
the  building  will  ibe  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  per- 
sonal   direction    of   the   architect. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner.  W.  H.  Kelley.  The  building 
will  be  erected  on  the  south  side  of 
Pine  street  west  of  Jones,  and  has. 
been  designed  to  contain  14  apartments 
of  two,  three  and  four  rooms.  Interior 
will  be  finished  in  pine  and  hardwoods. 
Plans  provide  for  a  central  heating 
system,  probably  steam,  elevator  serv- 
ice, and  a  hot  water  supply.  All  suites 
will  have  private  bath  roans  and  tile 
wainscot.  Exterior  of  the  building 
will  'be  covered  with  cement  plaster 
on  metal  lath  and  rustic  and  brick  ve- 
neer. Marble  and  tile  will  be  used  In 
the  entrance  vestibule.  Plans  are  now 
leing   prepared. 

FACTORY — 2  story  and  base,  brick 
and  steel,  $35, 000.  San  Francisco.  Ar- 
chitects, O'Brien  Bros..  Clunie  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  on  Howard  street 
near  Fourth,  and  will  cover  a  ground 
area  of  16.5xl'55  feet.  The  entire  build- 
ing will  be  occupied  'by  a  large  fruit 
ling  plant.  Waterproof  floors 
will  1  e  used  in  a  number  of  places. 
There  will  he  steam  heat,  freight  ele- 
vators and  a  number  of  large  vats.  In- 
terior finish  will  be  of  pine  throughout 
A  portion  of  the  building  will  be  used 
for  stables.  Exterior  on  two  street 
frontages    will    be    faced    with    pressed 


brick.     Plans  have  been  completed   and 
figures   taken.     A  general  conti  n 

-led  shortly. 
FLAT  ALTERATIONS— 3  story  and 
'base,  frame,  $6,000.  San  Francisco. 
Architect.  Charles  Edward  Hodges, 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
er, Prof.  Hohfeldt.  The  building  now 
located  on  Lake  street  near  4th  ave- 
nue will  undergo  extensive  alterations. 
There  are  at  present  three  large  flats 
contained  in  the  building  which  will 
be  rearranged  for  six  modern  apart- 
ments. The  work  will  include  new 
plastering.  plumbing,  painting  and 
electric  work  as  well  as  new  interior 
finish.  The  exterior  of  the  building 
will  also  be  altered.  Plans  are  being 
prepared. 

FLATS— 3  story  and  base,  frame, 
$5,000.  San  Francisco.  Architect,  O. 
E.  Evans,  2367  Mission  St..  S.  F.  Owner, 
A.  V.  Dovenalo.  The  building,  which 
has  been  designed  to  contain  six  flats, 
will  be  erected  on  Miguel  street  near 
Arlington.  The  lot  has  a  frontage  of 
25  feet  by  a  depth  of  SO  feet.  Flats 
will  consist  of  four  rooms  and  bath 
each.  Interiors  will  be  finished  in  pine 
with  some  hardwood  floors.  Bath  rooms 
Will  be  finished  in  cement  plaster.  All 
living  rooms  will  have  a  large  -open 
fire  place  with  brick  mantel.  Tile  will 
be  used  in  the  kitchens.  Exterior  of 
the  'building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor.  The  owner  is  the  market  for 
all   materials. 

HOTEL — 3  story  and  base.  Class  C 
construction,  $25,000.  San  Francisco. 
Architect,  Charles  E.  J.  Rogers.  24  Cal- 
ifornia St..  S.  F.  Owner's,  name  with- 
held. The  building  will  be  erected  on 
Golden  Gate  avenue  near  Hyde  street, 
and  will  have  a  frontage  on  Golden 
Gate  avenue  of  4S  feet  and  a  depth  of 
6S  feet  9  inches.  The  first  floor  will  be 
arranged  for  stores  and  upper  floors 
for  hotel  purposes.  Plans  provide  for 
a  total  of  30  guest  rooms  and  a  num- 
ber of  baths.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be 
steam  heat  and  a  hot  water  system. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Marble,  tile  and 
terrazzo  will  also  be  used.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Store  will  have  plate 
glass  display  windows  in  patent  store 
fronts.     Plans  ai<-   now  being  pn 

HOTEL — 7    story   and   base.      Cla 
construction,    $125,000.      San    Francisco. 
Architect,  A.  R.  Denke,  Humboldt  Bank 
Bid?.,      S.    F.      Owners,    George       B 
Realty  Co.     The  building  will   be  erect- 
ed  at    the   southwest   corner   of   5th    and 
Stevenson      streets    and    will    cover      a 
nea,  the  owners  having  recently 
secured       additional       property.       There 
will   be  a   number  of  stores  on   the   first 
Boor    besides    the    hotel   entrance 
and    offices.      Upper    floors    will    be    ar- 
ranged  foi     i     ■■     I  o(  1 1 1  guesl 
a    number    of    «  hlch    n  111 
baths.     There   will   be   a  CO 
fra.ne    with    brick    exterior    wall 
with    pressed    brick    and       terra      cotta. 
Plans   provide    for    sti 

service,    hot      water      system,      vacuum 
cleaning      plant      and      metal      window 


frames  and  sash.  Interior  will  be  fin- 
ii  pine  and  hardwoods  and  orna- 
mental plaster.  Bath  rooms  will  have 
cement  floors  and  tile  wainscot.  There 
will  be  sidewalk  doors,  lifts  and  lights 
ami  patent  store  fronts.  Plans  are 
complete  and  figures  are  now  being 
taken. 

RESIDENCE!  —  2  story  and  base, 
$2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  L.  McDowell,  630 
40th  Ave..  S.  F.  The  dwelling  will  be 
erected  on  40th  avenue  and  has  been 
designed  for  a  seven-room  house  with 
bath.  All  interior  finish  will  be  of 
pine.  Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  anil  re- 
ception hall.  There  will  be  a  large 
open  fire  place  in  the  living  room.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  shingles. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  He  is  now  in  the  market 
for  all   materials. 

BUNGALOWS — 3,  1  story  and  base, 
frame.  $1,400  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  James  F.  Heffer- 
man,  59  Santa  Marina  avenue,  S.  F. 
!  bouses    have    been    designed    to 

contain  six  rooms  and  bath.  Interior 
finish  will  be  of  pine  and  redwood. 
Some  .hardwood  floors  will  be  used. 
There  will  be  large  open  fire  places  in 
the  living  rooms.  Brick  mantels  are 
specified.  Bath  rooms  will  be  finished 
in  cement  plaster.  Some  tile  will  be 
used  in  the  kitchens.  Exteriors  will 
be  covered  with  rustic  and  shingles. 
Plans  are  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect, Edward  E.  Young,  251  Kearny  St., 
S  F.  Owner,  E.  Ginley.  131  5th  Ave..  S. 
F.  This  dwelling  has  been  designed 
tor  an  eight-room  house  with  bath  and 
sleeping  porch,  and  will  be  erected  on 
9th  avenue  north  of  Clement  street. 
Interior  finish  will  be  of  pine  and  hard- 
si Is.      Hardwood    floors   will   be   used 

in  the  living  room,  dining  room  and 
reception  .hall.  There  will  he  furnace 
heat  and  open  fire  places.  Mantels 
will  he  of  tile  or  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen.  An- 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling:  will 
■  ered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner.  Work  will  be 
done   by    Day    Labor. 

STATE      HIGHWAY      WORK   —  Cost 
led.      California.   Engineer,   Slat" 
ty        Commission.        Sacramento. 
.    State    of    California.      The    fol- 
lowing   are    the    low    men    on    the    six 
of    state    Highwaj     Worl 
ich    were    opened    on    Jum 
is   have  not   been  award'    I 
El     Dorado    County — State      highway 
i   3h Ingle  Spi  El   Dora- 

miles,    water-bound    macadam: 
An    ur    S.    Lyons    and      Ira       X.    Burke, 
Smiths    Flat,    lowest   bidder.    $31,786.90; 
er's    estimate.    $19. 
Mateo      Com"  two- 

mile     strip  Lawn 

i'V    and    South       San       Fl 
bid,    Mahone 
$17,412.06       engineer 
1.77. 

Clara       i  !ounl      -Constructing 
etween   Mo  '  Hlroy, 

mi   a    half   miles        E.   O   Burge, 
ento  I     bidder;    $ 

engineer's    estimate,    $44,436.23. 
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Santa  Barbara  County — Construct- 
ing- twelve  miles  of  highway  (between 
Los  Alamos  and  a  point  one  and  a 
quarter  miles  north  of  Bicknell  Sta- 
tion: lowest  bid  J91.14S.50.  by  Mayer  & 
Lewis  of  Venice:  engineer's  estimate, 
*9'6, 550.95. 

San  Luis  Obispo  County — Construct- 
tion  of  highway  between  San  Luis 
Obispo  and  Santa  Margarita,  six  and  a 
half  miles.  E.  O.  Burge,  Sacramento, 
lowest  bidder,  $53,335:  engineer's  esti- 
mate. '$416,211.83. 

San  (Bernardino  County — Construct- 
tion  of  highway  between  the  westerly 
boundary  of  the  county  and  running 
■by  way  of  Ontario,  six  and  a  half 
miles:  Benton  &  Pennebaker,  Los  An- 
geles, lowest  bidder,  $37.S<51.10;  en- 
gineer's   estimate,    $49.266.1i2. 

No  road  work  is  being  ordered  by 
the  Commission  until  the  money  for 
its  completion  is  available  for  use  by 
the  Commission. 

WATER  PIPE  LINE^J$10,000.  Yerba 
Buena  Island,  Cal.  Engineer,  Dept.  of 
Yards  and  Docks,  Washington.  D.  C. 
Owners,  United  States  Government. 
Plans  have  been  completed  and  figures 
are  now  being  taken  for  the  construc- 
tion of  a  pipe  line  from  Terba  Buena 
Island  to  Oakland.  Bids  will  be  opened 
on  August  2nd.  Plans  can  be  secured 
from  the  Commandant  of  the  Naval 
Training  Station,  San  Francisco,  or 
from  the  Dept.  of  Yards  and  Docks, 
Washington,  D.  C.  An  official  proposal 
appears  in  another  column  of  this 
issue. 

STORES  AND  LOFT— 2  story  and 
base.  Class  C  construction.  Cost  not 
stated.  San  Francisco.  Architect, 
Theo  Lenzen.  Humboldt  Bank  Bldg.,  S. 
F.  Owner.  .Mr.  McGovern.  This  build- 
ing will  be  erected  on  upper  Market 
street  near  Van  Ness  avenue,  and  will 
cover  a  considerable  ground  area.  The 
entire  structure  has  been  leased  to  A. 
Freed,  a  dealer  in  motor  cycles.  Inte- 
rior will  (be  finished  in  pine.  There 
will  be  patent  store  fronts  and  plate 
glass  windows.  Metal  window  frames 
and  sash  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures  will   be   called   for  shortly. 

OFFICE  ADDITIONS  —  2.  3  story 
wings.  Class  A  construction,  $125,000. 
San  Francisco.  Architects,  Miller  & 
Colmesnll,  Lick  Bldg..  S.  F.  Owners, 
Metropolis  Life  Insurance  Co.  This 
work  has  been  mentioned  here  before. 
At  that  time  It  was  proposed  to  add  to 
the  .height  of  the  building,  but  this 
plan  has  since  been  abandoned,  and 
two  wings  each  212^x94  feet  will  be 
constructed,  one  at  each  end  of  the 
building.  There  will  be  a  complete 
steel  frame  with  exterior  walls  of  con- 
crete and  brick,  faced  with  mat  glazed 
terra  eotta.  Interior  will  be  hand- 
somely finished  in  hardwoods,  marble 
and  metal  trim.  There  will  be  a  base- 
ment and  sub-basement.  Plans  will 
be  completed  and  ready  for  figures 
within   a    month. 

FUR  .VISING  AND  FABRICATING 
BURDCTDRAL  STEI'.l,  AND  IRON— 
Cost  not  stated.  San  Francisco.  Ar- 
chitect, Director  of  Works,  Service 
(Bids;.,  B  I-\  Owners.  Panama-Pacific 
International  Exposition  Co.  Plans 
for  the  furnishing 
and  fabricating  of  the  structural  steel 
and  Iron  work  In  connection  with  the 
constrn  Fine   Arts   Building 

have  been  completed  and  are  now  out 
for  figures.  Bids  will  be  opened  by  the 
Buildings    and    Grounds    Committee    on 


July  Mth.  Plans  can  be  secured  from 
the  office  of  the  Director  of  Works. 
An  official  proposals  appears  in  an- 
other  column   of   this   issue. 

FOUNDATION  WORK  —  City  Hall. 
Class  A  construction.  Cost  not  stated. 
San  Francisco.  Architects,  Bakewell  & 
Brown,  251  Kearny  St.,  S.  F.  Owners. 
City  and  County  of  San  Francisco. 
Plans  for  the  foundation  work,  con- 
crete footing's  and  finishing  excava- 
tion for  the  City  Hall  Building  have 
been  approved  by  the  Board  of  Public 
Works.  Bi'ds  are  now  being  called  for 
and  will  be  opened  on  July  11th.  Plans 
can  be  secured  from  the  architects.  An 
official  proposal  appears  in  another  col- 
umn  of   this   issue. 


Grass  Valley  P.  0. 
Bids  Are  Opened. 


Two   Local   Firms  and   One   Sacrament 

Firm    Bid    on    Work.       Campbell    <£ 

Turner    Low    Men. 


(By   Special   Wire.) 

Only  three  bids  were  received  on 
June  30th  by  the  Supervising  Archi- 
tect, Oscar  Wenderoth  at  Washington, 
D.  C,  for  the  construction  of  the  Grass 
Valley  Post  Office.  All  three  bids  were 
received  from  California  contractors, 
two  local  firms  and  one  Sacramento 
firm  bidding.  Alternr'.ive  prop  >sitions 
were  asked  for,  one  for  facing  the 
building  with  limestone  and  the  other 
for  sandstone  facing.  Campbell  & 
Turner  of  Sacramento  were  low  at  $77,- 
480.  The  following  is  a  list  of  bids 
received  by  wire  from  Washington: 
Gratis   Valley   Post    Office. 

Gallagher   &   Wygant,      S.   F.,     Lime- 
stone, $89,000;  Sandstone,  . 

Campbell      &      Turner,      Sacraimento, 
Limestone,  '$77', 4180;  Sandstone,   $77,480. 

B.  J.   Duffy,  S.   F.,  Limestone,   $89,189; 
Sandstone,   $89,189. 

No  contracts  have  been  awarded. 


Building  Contracts  Awarded 


San  Francisco. 


No. 

2409 

2410 

24  1'1 

24  1  2 

2413 

2414 

24 1 5 

24T6 

2417 

2418 

ail  9 

2420 
2421 
2322 
2'4  23 
24  24 
2486 
24  2 II 
2127 
24  28 
2429 
2430 
2'43il 
2432 
24  33 
2  4  314 
34-35 
136 
2487 
243S 
24-39 
'440 
2441 
2442 
?4  43 
"III 
2  4  4*5 
2  1  Hi 
2417 
2448 


Owner  Contractor 

Spotorno      Williams 

Gray     Leigh 

Bianchi      Roland! 

de   Succa    Holl 

Hibernia     Hjul 

Doyle     Doyle 

Fraser    Fraser 

Kuhlman     Ku'hlma  n 

Ratto    Ratto 

McCormick  ...McCormick 
Hefferman  , . . . Heff erman 
H'efferman      .  .  .  .Heffenman 

Sterner      Sterner 

Crocker     Hock 

Grosh      Sibley 

P  P  I  Exp LIndgren 

Same    it  s  Steel 

Same     Dalziel 

Same     Strehlow 

Oonlin     Huie 

Brown      ' 'Evans 

Ba  vly     FInlayson 

Hey  ma  n      Hev-ma  n 

Sohimpferman     Drew 

Pai    Gas   &   Elec. .  JColman 

Phellan      Scully 

Same     Sal  ne 

ix.lliver     Planl 

Wlntenhurn     ....Bernstein 

Furnanz     Carlson 

iBrncato     Amoroso 

Wilson     Beck 

Pedone     Bonaccorso 

Guerrero    Rlty     ....Nelson 

I  >.    t  )  r  «•  1  r  .--.■  n  I  Mill.    If.  •-'.II 

Cavnefllerl     ...    CavasrlieH 

Breekwohld    .  .'Breek wbol.l 

Grlmshaw     James 

Carlss     Oarlss 

Mulcahy     Mulcahy 


A  nit. 

f.S31 

154  5 

2S284 

3600 

limn 


1700 

1400 

1  4011 


70000 

164835 

118847, 

L93  1  "i 
1550 
2425 

500 
1500 

600 

27000 

10O0 

2500 

200'0 

1000 
2100 

S340 
1450 
4100 
2000 
500 
]  una 
51111 
400 
3000 
3500 


2449 
2450 
2451 
2452 
2  4  53 
2454 
2455 
2456 
24'57 
24158 
2459 
2460 
2461 
2462 
2463 
24'64 
2465 


McDowell     McDowell 

Kreesmayer     .Kreesmayer 

Cottrell     Cottrell 

Baker     Disston 

Briel     Stevenson 

Boas     Coburn 

Poodle   Dog    Narbeling 

Bos     Farrell 

Schleicher     Kearns 

Same     Veyhle 

Same    Pac   Plastering 

Jungblut     Hock 

Same     Shepard 

Same      Hennings 

Thompson     Klahn 

McCarthy     Jones 

Farnham     . .  .  .McCausland 


2500 
1000 
500 
2642 
1600 
4257 
1025 
5750 
10750 
4100 
9930 
2875 
1020 
7687 
4037 
8900 
5.600 


(2409)  NW  GREAT  HIGHWAY  AND 
Noreiga  S  192-8  N  100  W  100  S  50 
W  95-2%  IS  50-0%.  Grading,  founda- 
tion, frame,  mill,  cement  floors  and 
rear  cement  steps,  brick  chimney, 
patent  flues,  roof  for  frame  residence 

Owner G.    P.    Spotorno,    California 

Market.    San    Francisco. 

Architect  . .  .0.    R.    Thayer,      Merchants' 
Nat'l.  IBank  Bldg.,  S.  F. 

Contractor.  .Howard        S.         Williams, 
Hearst  Bldg.,  S.  F. 

Filed  June  30,  '  1'3.     Dated  June  28,  '13. 
Foundation     in     and     lumber     on 

ground      .$   831 

Frame    up    1073 

Roof  on    1073 

Standing    finish    on 1073 

Work    of   this  contract  completed   1073 

Usual    35    days 1708 

TOTAL    COST,    $6831 

Bond,    none.      Limit,    76    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2410)  W  SIXTEENTH  AVE,  bet 
Clement  and  Geary  to  E  16th  Ave  25 
8  Anza  'S  25xE  90.  Moving,  altering 
and  repairing,  except  gas  and  elec- 
tric fixtures  and  shades  for  five- 
room   cottage   to  be   moved. 

Owner John    Gray,    447    Broderick, 

San   Franci'sco. 
Architect  . .  .None. 
Contractor.  .Leigh    &    Sehultz,    330    8th 

Ave.,  San  Francisco. 
Filed  June  30,  '13.     Dated  June  19,  '13. 

Broiwn    coated     $578.75 

■Completed    and    accepted 580.00 

Usual    35    days 386.25 

TOTAL  COST,  $1545.00 
Bond,  none.  Li(mit,  75  days.  Forfeit, 
none.      Plans  and    specifications    filed. 


(2411)  S  WASHINGTON  9S-9  W  Front 
W  30xS  120.  All  work  for  four-story 
and  basement  reinforced  concrete 
building. 

Owner The    Bianchi    Poultry    and 

Produce   Co.,    317    Washing- 
ton, San  Francisco. 
Designer  .  .  .J.   Grace. 

Contractor.  .F.    Rolandi,    550    Montgom- 
ery, San   Francisco. 
Filed  June  30,  '13.     Dated  June  28,  '13. 

1st    floor    poured '$5303.25 

3rd     floor    poured 5303   26 

Roof    on     ' 5303.25 

Accepted      53013.25 

Usual    35    days 7071.00 

TOTAL  COST,  $28,2.84.00 
Bond.  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and  'Specifications   filed. 


(241'2)  S  TWENTY-SIXTH  80  W  Mis- 
sion. Concrete,  plaster,  mill,  marble, 
plumbing,  painting,  lumber  and  labor 
for  two-story  frame  residence  (own- 
er to  furnish  .finish  hardware,  mantel 
shades  and  gas  and  electric  fixtures). 

Owner Jas.   &  Jennie   M.   de  Succa, 

3000    Mission,   S.    F. 

Architect  ...Jos.  Holl. 

Contractor.  .Jos.  Holl,   161  Precita  Ave., 
San    Francisco. 

Filed  June  30,  '1.3.     Dated  June  23,  "13. 
Frame    up     $900 
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Brown    coated    900 

Standing-    finish    on 900 

Completed     and     accepted 900 

TOTAL    COST.    $3600 
limit,    forfeit,    none.      PL 
itions,    none. 
NOTE:— 1st    report   June    30th    No.    2397. 

i2li:'.i      SE  CALIFORNIA      &      SPUING. 
Alter    front    and    partition. 

Owner Hibernia    Loan     &    Savings 

Company. 
Architect .  .  .None. 

■  tor.    J.  H.  Hjul,   Merchants'   Ex- 
>ange    Bldg.,    S.    F. 

COST,    $1000 


(2414)  X  RICHLAND  179-fi  W  An- 
dover.  One-story  and  basement 
frame    dwelling. 

Owner Joseph    Doyle,  339  Richland 

Ave.,   San   Francisco. 

Architect  . .  .None. 

•jay's  work.  "OST.  $500 

(24151      SW    FILBERT    AND "  LAGUNA. 

Repair  stores. 
i  n\  ner S.    P.   Frns     ,    2931    Laguna, 

San    Francisco. 
Architect  ..  .Theodore         W.  Lenzen, 

Hum'boldt  Bank   Bldg.,  S.   F 
Day's    work.  COST,    $750 


(2416)      W       DOUGLASS       76       S      22nd. 
One-story  and  basement   frame   dwlg. 

Owner E.      H.         Kuhlman.         1108 

Steiner,   San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST.     $1750 


(24171  MO.  174  SPRINGDAiLE.  Move 
and  raise  dwelling  and  build  concrete 
foundation  and  underpin. 

Owner J.    Ratto,    Premises. 

Arch  itect  .  .  .None. 

Day's  work.  T.   $400 


i2lisi  N  KEY  125  YV  Congdon.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner T.    McCormick,    25    Gladys. 

San   Francisco. 

Arch  ite   t  .  .  .None. 

Day's   work.  COST.  $1700 


(21  mm      vV   BOTJSSEATJ   125  S  Bosworth. 

One-story    and    basement    frame    resi- 
dence. 

m  i Jas.  F.  Hefferman,  59  Santa 

Marina  Ave..  S.   F. 
Architect  . .  .None. 
Day's   work.  COST,   $1400 

(2410)      W    ROUSSEAU  100  S  Bosworth. 

i-story    and    basement   frame   resi- 

dence. 

Owner las.  F.  Hefferman,  59  Santa 

Marina    Ave.,    S.    F. 
I  ...  Xone. 
WOrtc.  COST,    $1400 

(2I2H      \V     SEVENTH       AVE     12 

California     Three-story  and  basemewt 
frame    (fi)    flats. 
II-.  ner    ..    ..S.      J.   Sterner.      3S2S      19th, 
S  i  a    Franicsco. 
set  ...  Xone. 
Day's  work  .  COST.  $7000 


(M22)  si:  JESSIE  AND  ECKEK  E  110 
S  SO  \V  4  7  S  26  W  63  X  75.  Altera- 
tions and  additions  to  warehouse 
building     Including,     brick,     concrete, 

frai:  ilng      nd    

i     Wm.   II.   Crocker. 

t  .  .    Philip       Overman,       Shreve 
Bldg.,    Si  n    Fr.-iii'     SCO 

Contractor.  .Chas.    H.    Hock,    I7ss    Fell. 
San  Francisco. 


Filed  July    1.  '13.     Dated  June  30,   !18. 

Brick    work   completed $2229 

Completed   and    accepted 

days 1487 

TOTAL  COST,  $5945 
Bond,  none.  Limit.  40  days.  Forfeit. 
$5.       Plans    and    specifications    filed. 


(2  123  1      X     SETTER     1-00     W     Powell     N 
l37-6xW  37-6.  Grading,  etc.   for  hotel 
building. 
Owner Milton       D.     Grosh,       Eliza- 
beth    G.    Larzelere,    Louise 
M.  Sage. 
Architect  ..  .  N.      W.    Sexton,      Chronicle 

Bldg.,  San  Francisco. 
Contractor.  .Sibley   Grading  &   Teaming 

Co..    180    Jessie,    S.    F. 
Fildl   July    1,  '13       Dated  July    1,   'IB. 
On   completion    of   excavation   and 

bulkheading    $1250 

35   days  after  completion  of  same 

500 

On  completion  of  all  re-filling 
work  and  removal  of  bulkhead- 
ing         2.>>i 

TOTAL  COST,  $2000 
none.      Limit,    22    days.      Forfeit. 
$20.     PI  mis  an.',  specifications  filed. 


(2  124  1       BLK   EDED  BY  HAYES.  POLK. 
Grove      and      Larkin.  Excavation, 

foundation,      concrete      and      cement 
work       for       Exposition       Auditorium 
Building. 
Owner Panama -Par  ific         Interna- 
tional   Exposition    Co.,    Ser- 
vice  Bldg.,   S.    F. 
Architect  ...John   Galen   Howard.    F.    H. 
Meyer  and     John   Reid     Jr.. 
(',01    .Mission.   San   Francisco. 
Contractor.  .Lindgren      Co.,    Monadnock 

Bldg.,   San  Francisco. 
Filed    July    1.   '13.      Dated   June   24,   '13. 

As  work  progresses ._. . .      75% 

Usual    35    days 253 

TOTAL  COST,  $70,000 
Pond.  $40,000.  Surety.  Pacific  Coast 
Casualty  Co.  Limit.  120  days.-  Forfeit. 
$50.      Plans  and  specifications   filed. 


(2425)  FURNISHING,  FABRICATING 
and  erecting  structural  steel  and 
cast   iron  work  on  above. 

ictor.  .United     States    Steel     Pro- 
ducts     Co..      Rialto      Bldg., 
San  Francisco. 
Filed  July   1.  '13.     Dated  June  26,  '13. 

Payments  bove 

TOTAL  COST,   $1(14, S35 
Surety,    United    States 
Fidelity    &    Guaranty    Co.      Limit,     110 
days.      Forfeit,    $1'50.      Plans    and    speci- 
fications   filed. 


EXPOSITION  SITE.  Plumb- 
ing, sewer,  gas  and  water  pipe  for 
Mines     Building. 

pa  na  ma -Pa.  i  fie        Interna- 
tional   Exposition   Co.,  Ser- 

.-'.   F. 
!Ct  .  .  .P.liss       Sc     Faville. 

g  .    San    Francisco. 

Contractor.. Ro  eri  Dalziel  Jr..  218   1st. 
San   Francisco. 

Filed    July    1,   '13.      Dated  June   24.  '13. 

As   work   iirogresses 

1 1    25    daj s 

TOTAL   COST,    113,841 
nond.      $snoo.        Surety.      Atassaouh  setts 
&     Insurance    Co.       Limit.    200 
days.        Foreflt,     $1".        Plans     ami 
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i   u  n,  i Panama-Pacific         Interna- 
tional   Exposition   Co.,   Ser- 
vice  Bldg.,  S.  F. 
Architect  ...Bliss      &    Faville,      Balboa 

iBldg..  San   Francisco. 
Contractor.  .Strehlow,   Freese   &   Peter- 
sen, Terminal    Hotel,   S.   F. 
Filed  July   1,  '13.     Dated  June  24,  '13. 

As   work  progresses 75% 

Usual    35    days 25% 

TOTAL   COST.    $193,129 
$105,000.      Surety,    Massachutesst 
ig    &    Insurance    Co.      Limit,    200 
Forfeit.   $100.     Plans  and   speci- 
fications filed.  g 


X  XATOMA  125  W  Fifth  100  on 
Nato.na  x  80.  Excavating,  grading, 
filling,  tiack  filling,  bulkheading, 
shoring,  excavating  for  piers  and 
footings   for   three-story   warehouse. 

Owner Jas.   Conlin. 

Architect  . .  ."None. 

Contractor.  .E.   M.   Huie   &  Co..   Monad- 
nock Bldg..  San  Francisco. 
Filed  July  1,  '13.     Dated  June  30,  '13. 

On   1st  of  each  month 75% 

Usual   35  days,   25% $387.50 

TOTAL  COST,  $1550.00 
Bond,  $775.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  20  days. 
Forfeit.    $25.      Plans    only    filed. 


(2429)  E  CURTISIS.  LOT  40  BLK  5, 
Crocker  Amazon  Tract.  All  work  for 
one  and   one-half-story   bungalow. 

Owner Veronica     M.     Brown     and 

Meta    Makan. 
Architect  ...O.   E.   Evans,   23G7   Mission, 
San  Francisco. 
tor.  .Oliver   Evans. 
Filed  July   1,  '13.     Dated  June  .30,  '13. 

Frame    up     $606.25 

Brown   coated    606.25 

Completed    and    accepted 606.25 

Usual   35  days 606.25 

TOTAL  COST,  $2425.00 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications   filed. 


NE  LOMBARD  AND  PIERCE. 
Partitions  to  (be  removed,  patch 
plaster,  plumbing  fixtures  and  install 
door  and  sash. 

Owner G.  Bayly,  Premises. 

Architect  . .  .None. 

loc.M.   M.  Finlayson,  110  Jessie 
San  Francisco. 

COST,   $500 


(2427)    EXPl   SITION  SITE,    A  Ll 
except    piling,    plumbing, 
an  1    water    pipe-.  oi  k     for 

Varied   Industries  -Building. 


(2431)      NW     SEARS     2S5     SW     Sickles. 
and    one-half-story      and      base- 
ment  frame   dwelling. 

Oscar    Hey  man    &    Bro.,    742 

Market.    San    Francisco. 
Architect  .  .  .None 

.vork.  COST.    $1500 

NO,     1672     FrFTEEXTH.       Gen- 
i-ai  repairs  to  laundry. 

Owner Schimpferman    Bros..   Prem. 

Architect  . .  .None. 

lor. .Drew      &   Co..    48      Ramona 
Ave.,   .an   Francisco. 

COST,   $600 

E    EIOHTII    so    S    Mission.      Re- 
'  "i  ot  present  building,  extend 
story  and   gallery,  also  erect  one 
"A"  addl  i  Ion 
i    i  (las   &    Electric   Co., 

115  Sutter.  Sin  Francisco. 
l'i  ederick  n  Mej  er,  Bank- 
ers' Investment  Bldg,  S.  F. 
a,  110 
Jessie,    San    Francisco. 

COST,   $27,000 
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.24341  WW  BATTERY  AND  MARKET. 
Alter  position  of  elevator  and  erect 
stairs. 

Owner Mary     L.     Phelan,     Phelan 

Bldg.,  San   Francisco. 
Architect  .  ..Wm.  Curlett  &  Son,  Phelan 

Bldg.,    San    Francisco. 
Contractor.  .J.    E.      Scully,    666      Phelan 
Bldg.,    San    Francisco. 

COST.    HO 00' 


(2435)  NOS.  516-51S  MARKET.  Alter 
and  change  position  of  elevator  and 
stairway,  change  and  alter  store 
front  so  as  to  make  entry  from  street 

Owner Mary     L.     Phelan,     Phelan 

Bldg.,  San   Francisco. 

Architect  .  ..Win.  Curlett  &  Son,  Phelan 
Bldg.,    San    Francisco. 

Contractor.  .J.    E.    Scully,    Phelan   Bldg., 
San  Francisco. 

COST,    $2500 

(2436)  E  SPRUCE  100  S  Washington. 
Remove  and  erect  new  marble  steps, 
garage  with  concrete  floor  under 
same,  extend  two  rooms,  build  new 
conservatory,  dressing  room  to  be 
changed  to  bath  room,  new  roof  on 
porch,  wiring  for  electric  lights,  In- 
stall Rector  System  of  heating. 

Owner Bewail  Dolliver,  395  Wash- 
ington.  San  Francisco. 

Architect  .  .  .Welch   &   Carey,   Merchants 
National  Bank  Bldg.,  S.  F. 

Contractor.  .Wm.    Plant.    24th    &   Doug- 
lass,   San    Francisco. 

COST,   $2000 


(2437)  TAYLOR  AND  COSMO  PLACE. 
Painting,  papering  and  tinting  for 
rooming  house. 

Owner Josephine    Winterburn,2123 

Pine,  S.   F.   by     Continental 
Fireproofing     Co.,       Balboa 
Bldg.,   San  Francisco 
Architect  . .  .None. 

Contractor.  .Wm.    Bernstein,    1325    Ful- 
ton, San  Francisco. 
Filed  July   2,  '13.     Dated  June  30,  '13. 

Payments     not     given 

TOTAL  COST,  $1000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,   none. 


(2438)  E  BOCAJNA  AVE  125  S  Court- 
land  Ave.  All  work  except  shades, 
mantel  and  gas  fixtures  for  one  and 
one-half-story  frame  cottage. 

Owner Mary  and  Jos.   M.  Furnanz, 

3  21   Bocana  Ave.,  S.  F. 

Architect  . .  .None. 

Contractor.  .Gust    Carlson. 

Filed    July   2.   '13.      Dated   July   1,   '13. 

Frame  up  and  roof  on $375 

Brown    coated    500 

Finished      700 

Usual    35     days 525 

TOTAL  OOST,    $2100 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans   and   specifications   filed. 


'2439)      S   UNION   55    E    Taylor   E    27-6x 
s   100.     All   work   except   grading  and 
rate     work     for     three-story    and 
ment   frame   flats. 

Owner Matteo,       Peter      and      Jos. 

Brocato,        2010        Fillmore, 
San   Francisco. 
Architect  ..  .Chas.  Fantonl,   916    Kearny, 
San    Francisco. 
c tor.. Frank     C,    Amoroso,     1333 
Kearny,   Ban   Francisco. 
Filed  July  2.  ':         Dated  June  18,  18. 

Building    roofed    $2086 

Brown   coated    2085 

Completed   and   accepted 2085 

I    35    days 2085 

TOTAL  COST,   $8340 


Bond,  $14170.  Sureties,  National  Surety 
Co.  Limit,  90  days  after  foundation 
ready.  Forfeit,  $5.  Plans  and  speci- 
fications  filed. 


(2440)  S  TURK  74  W  Taylor  W  63-6x 
S  137-6.  Brick,  masonry,  carpenter, 
roofing,  flashing,  galvanized  iron  and 
sheet  metal  work,  etc.,  for  alterations 
and  additions  to  one-story  brick  and 
frame  building. 

Owner A.  W.  Wilson. 

Architect  ..  .C.    A.    Meussdorffer,    Hum- 
boldt  Bank    Bldg.,    S.    F. 

Contractor.  .John    E.    Beck,    110    Jessie, 
San  Francisco. 

Filed  July   2,   '13.      Dated  June  27,  '13. 
New  brick  fire  walls  topped.  .  .$550.00 

Completed  and  accepted 637.00 

Usual    35    days 362.50 

TOTAL  COST,   $1450.00 

Bond,   $725.      Sureties,   P.   P.   Quinn   and 

E.    J.   Serna.      Limit,    30   days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2441)      W   FOLSOM  450   N  Stoneman   N 
25xW    SO.      All    work    except    grading 
and  concrete  work  for  two-story  and 
'basement   frame   flats. 
Owner Guiseppe    Pedone,    64    Man- 
chester,  San  Francisco. 
Architect  ..  .Chas.    Fantoni,    916    Kear- 
ny,  San   Franicsco. 
Contractor.  .Francesco    Bonaccorso,    376 

Moultrie,   San  Francisco. 
Filed  July   2,  '13.     Dated  June  30,  '13. 

Roofed     $1025 

Brown    coated    1025 

Completed   and   accepted 1025 

Usual    35    days 1025 

TOTAL  COST,  $4100 
Bond,  $2050.  Surety,  The  Greater  City 
Lumber  Co.  Limit,  90  days.  Forfeit, 
$2.     Plans   and   specifications   filed. 


(2442)  S  ALVARADO  155  W  Castro. 
One  and  one-half-story  and  base- 
ment frame  residence. 

Owner Guerrero    Realty    Co.,    2565 

Mission,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Emil    Nelson,     580     Jersey, 
San  Francisco. 

COST.    $2000 


(2443/      NO.    1251    ELLIS.      Erect    parti- 
tions  and    repair   plumbing. 

Owner A.   Dethelfesen. 

Architect  ..  .A.      I.      Coffey,      Humboldt 

Bank  Bldg.,  S.   F. 
Day's  work.  COST,  $500 


(2444)      W   KANSAS   175   N   19th.     One- 
story  and  basement  frame  dwelling. 

Owner G.    Cavaglierl,    593    Potrero 

Ave.,    San    Francisco. 
Architect  ..  .O.    E.    Evans,    2367    Mission, 

San  Francisco. 
Day's   work.  COST,   $1000 


(2445)      S      BURROWS      30    W      Girard. 
One-story  and  .basement  frame  dwlg. 

Owner John     F.     Breekwohld,     209 

Burrows,   San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $500 


(2446)  NO.  422  BOLLOWAY  AVE. 
General  alterations  and  repairs  to 
store  and   residence. 

Owner Mrs.   Grimshaw,   Premises. 

Architect  ,  .  ■  None. 

Contractor.  .James   Son,    1501    Valencia, 
Ban  Francisco. 

COST,   $4  00 

(2447)  BE  ALMA  AND  SCHRADBR. 
One-Story  and  l.asement  frame  resl- 
(leriii-    and    store. 


Owner M.    F.    Cariss,    224    Halght, 

San  Franicsco. 
Architect  .  .  .  C.   Withers,   Stanford  Court 

San  Francisco. 
bay's  work.  COST,  $3000 


(2448)  SW  ELLIS  AND  BOURBIN. 
Alter  flats  and  stores  into  (12)  apart- 
ments. 

Owner B.      Mulcahy,      1755      Ellis, 

San  Francisco. 
Architect  ...J.      J.   Foley,      46      Kearny, 

San  Francisco. 

Contractor.  .'Mulchay    Bros.,    180    Jessie, 

San  Franicsco. 

COST,    $3500 


(2449)      E  FORTIETH  AVE  225  S  Anza 
Two-story  and  basement  frame  dwlg. 

Owner F.    L.    McDowell,    630    40th 

Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


(2450)      E  MONTICELLO   150  N  Shields. 
One-story  and  basement  frame  dwlg. 

Owner Chas.       Kreesmayer  ,     Cor. 

Knox   and   Silliman,   S.  F. 
Architect  . .  .None. 
Dav's   work.  COST,   $1000 


(2451/  NO.  35  ALVARADO.  Concrete 
foundation  and  underpin  and  general 
repairs. 

Owner Richard     Cottrell,     4   Mars, 

San  Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


(2452)  W  BAKER  112-6  S  Lombard  S 
2oxW  110-6.  Concrete,  carpenter, 
plaster,  plumbing,  painting,  tinning 
and  electric   work   for  one-story  pool 

room  building. 

Owner Fletcher     Baker,      345   10th 

Ave.,  San  Francisco. 

Supt Mr.    Atwell. 

Contractor.  .Disston       &       Hatfield,    322 
Parnassus  Ave.,  S.  F. 

Filed  July   3,  '13.     Dated  June  28,  '13. 

Frame    up     $660.50 

Rough   coat   plaster  on 660.50 

Completed  and  accepted 660.50 

Usual    35    days 660.50 

TOTAL  COST,  $2642.00 

Bond,    none.      Limit,    66    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2453)  S  OAKDALE  AVE  200  E  Rank- 
in S  lOOxE  37-6.  Cement,  carpenter, 
plumibing,  painting,  plaster,  tin, 
chimneys  hardware,  etc.,  for  four- 
room  and  basement  frame  cottage. 

Owner Jno.   H.  and   Anna   A.  Briel, 

1933  Oakdale  Ave.,  S.  F. 
Designer  ..  .Stevenson     &    Gowan,     136 

Girard,  San  Francisco. 
Contractor.  .Stevenson     &     Gowan,    136 

Girard,  San  Francisco. 
Filed   July   3,   '13.      Dated   July   2,   '13. 

Frame    up    $500 

Brown    coated    500 

Completed     300 

Usual     35     days 300 

TOTAL  COST,  $1600 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  speclcations  filed. 


(2454)      NO.  2221  PACTi  1C  AVE.     Alter- 
ations and   additions   to   residence. 
Owner Judali    Boas,   454   Montgom- 
ery.  San   Francisco. 
Architect  .  .Milton       Llchtensteln,      111 
Ellis,   San   Francisco. 
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Contractor.  .Ira  W.  Coburn  Inc.,  Hearst 
Bldg.,  San  Francisco. 

Filed  July   3,   '13.     Dated   July   3,   '13. 
Additions  framed  and  sheathed  .$1060 

Brown   coated    1070 

Completed   and   accepted 1060 

Usual   35   days 1067 

TOTAL    COST,    $4257 

Bond,  none.     Limit,  Aug.  7,  '13.     Forfeit, 

none.     Plans   and   specifications   filed. 


(M66)      BW      POLK    AND      HEMLOCK. 
Alterations    for    automobile    entrance 
to  building. 
Owner.... The    New    Poodle    Dog,    Inc., 

Post  and  Polk,  S.  F. 
Architect  ..  .Faibre   &   Bearwald,    West- 
ern     Metro.      Bank      Bldg., 
San  Franicsco. 
Contractor.  .Jacques  Narbebury. 
Filed  July  3.     '13.     Dated  July  3  ',13. 

Completed   and  accepted $765 

Usual   35   days 260 

TOTAL  COST,  $1025 
Bond,  none.  Limit,  20  days  after  July 
7.  Forfeit,  none.  Pians  and  specifica- 
tions filed. 

(2456)  N  GREEN  56-6  E  Leavenworth. 
Brick  and  concrete  work  for  brick 
and  concrete  building. 

Owner The     George   A.     Bos     Co., 

Crocker    Bldg.    S,.    F. 
Architect  .  .  .Lewis    P.    Hobart,    Crocker 

Bldg.,   San  Francisco. 
Contractor.  .Farrell     &      Reed.      M.      A. 

Gunst  Bldg.,  S.  F. 
Filed  July  3,  '13.     Dated  June  28,  '13. 
2nd   floor  walls  completed....      37%% 

All  work  completed 37%% 

Usual  35  days 25     % 

TOTAL  COST,   $5750 
Bond,    $4750.      Sureties,    Athol    McBean 
and  Geo.  R.  Chambers.     Limit,   30  days. 
Forfeit,  none.     Plans  only  filed, 
filed. 

(2457)  N  GEARY  137-B  W  Larkin 
47-6x137-6.  Lumber,  la/bor,  carpenter, 
stairs,  rough  hardware,  etc.,  for  six- 
story  steel  frame  Class  "C"  building. 

Owner A.       F.       Schleicher,       1124 

O'Farrell,   San   Francisco. 
Architect  ..  .Dunn     &     Kearns,   Monad- 
nock  Bldg.,  S.  F. 
Contractor.  .Kearns   &  Finnegan. 
Filed  July   3,   '13.     Dated  Apr.   23,  '13. 

3rd  story  Joists  on $1897.50 

Roof    on     2555.00 

Ready    for    lathing 1555.00 

Completed    and    accepted 2055.00 

Usual    35    days 2687.50 

TOTAL  COST,  $10,750.00 
Bond,  $5500.  Sureties,  Jas.  Hurley  and 
Eugene  McCoy.  Limit,  40  days.  For- 
feit, $10.     Plans  and  specifications  filed. 


(2458)  MILL  WORK.  EXCEPT  SIM- 
plex  sash,  hall  seats  and  ten  drop 
tables   on   above. 

Contractor.  .Veyhle       &      Collins,       551 
Brannan,  San  Francisco. 

Filed  July   3,  '13.     Dated   May  21,  '13. 

On   1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL    COST,    $4160 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications  filed. 

'I' IT,:)  >  LATHING.  PLASTERING  ON 
ajbove. 

Contarctor.  .Pacific   Plastering  Co. 

Filed   July    ?.,   '13.      Dated   May   21,  '13. 

When    lathed    $1864 

Scratched  coated    1861 

Brown    coated    1861 . 

Completed   and   accepted 1861 

Usual    35    days 2483 

TOTAL  COST,  $9930 


Bond,  $4965.  Surety,  Chas.  A.  Meinert. 
Limit,  40  days.  Forfeit.  $10.  Plans  and 
specifications   filed. 

(2460)  SW  SACRAMENTO  AND  DE- 
visadero  W  llOxS  26-7.  Excavation, 
brick,  concrete,  terrazzo,  mosaic,  side 
walk  lights,  trap  doors,  etc.,  for  two- 
story  and  basement  frame  stores  ana 
flats. 

Owner Jungtolut      Estate     Co.,   833 

Fillmore,    San    Francisco. 
Architect  ...Salfield  &  Kohlberg,  Clunie 

Bldg.,   San  Francisco. 
Contractor.  .Chas.      Hock,    180      Jessie, 

San   Francisco. 
Filed  July  3,  '13      Dated  June  27,  '13. 

Foundation  walls  in $1500 

Completed   and   accepted 655 

Usual   35   days 720 

TOTAL  COST,  $2875 
Bond,  $1437.50.  Sureties,  Charles  A. 
Carelton  and  L.  A.  Hinson.  Limit,  30 
days.  Forfeit,  $10.  Plans  and  specifi- 
cations filed. 


(2461)  GAS  FITTING  AND  PLUMBING 
on  above. 

Contractor.  .Shepard      Bros.,    California 

and  Kearny,  S.  F. 
Filed  July  3,  '13.     Dated  June  27,  '13. 

One-half    rough    work    in $225 

All   rough    work    in 225 

Completed    and    accepted 315 

Usual   35   days 255 

TOTAL  COST,  $1020 
Bond,  $510.  Sureties.  Wm.  Shepard  and 
Fanny  Shepard.  Limit,  so  as  to  cause 
no  delay.  Forfeit,  $10.  Plans  and 
specifications    filed. 

(2462)  IRON  WORK,  PATENT  CHIM- 
neys,  mantels,  carpenter,  mill  work, 
tiling,  marble  work,  hardware,  glaz- 
ing, tinning,  lath,  plaster  and  electric 
work  on  above. 

Contractor.  .Adolf   Hennings,    1006   Noe, 

San  Franicsco. 
Filed  July  3,  '13.     Dated  June  27,  '13. 

Frame    up    $1500 

Ready    for   plaster 1265 

White  coated    1000 

Standing    finish    on 1000 

Completed   and   accepted 1000 

Usual   35   days 1922 

TOTAL  COST,  $76S7 
Bond,  $3843.50.  Sureties,  Jas.  Brennan 
and  Wm.  Campe.  Limit,  60  days  after 
basement  walls  done.  Forfeit,  $10. 
Plans  and  specifications  filed. 


(2463)  S  KIRKHAM  57-6  E  10th  Ave 
E  25xS  100  OL  777.  All  work  for  two- 
story  frame  store  and  flat. 

Owner Minnie  Thompson,  938  Oak, 

San  Francisco. 

Supt A.   Klahn,   27  Chenery,  S.   F. 

Contractor.  .A.       Klahn      &       Son,       27 
Chenery,  San   Francisco. 

Filed  July  3,  "13.     Dated  June  16,  '13. 

Frame   up    $   750 

Brown    coated    750 

Outside   finish    on 750 

Finished     750 

Usual    35    days 1037 

TOTAL   COST,    $4037 

Bond,    none.      Limit,    90   days.      Forfeit, 

$1.     Plans  and  specifications  filed. 


(2464)      NE  BUSH  &  STOCKTON  N  78x 
E  88-10.  Underpinning  Victoria  Hotel 

Owner Harriet  McCarthy. 

Architect  ..  .W.     D.   Shea,   244     Kearny, 

San  Francisco. 
Contractor.  .Fred   C.   Jones,   Lick    Bldg., 

San   Francisco. 
Filed  July  3,  '13.     Dated  June  30,  '13. 
Completed   and   accepted $6675 


Usual    35    days 2  2  2". 

TOTAL  COST,  $8900 
Bond,  $4450.  Sureties,  N.  H.  Pearson 
and  Jas.  I.  Egan.  Limit,  75  days  after 
July  1.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 


Ill  1 1. DING     OPERATIONS. 


Private  building  operations  through- 
out the  city  for  the  month  of  June,  as 
reported  by  the  Bureau  of  Building 
Inspection  of  the  Board  of  Public 
Works,  show  a  total  of  456  permits 
issued,  amounting  to  $1,675,554.  Com- 
plete report  as  follows: 

JUNE,    1913. 
Class  No.    of    Bldgs.       Amount 

Class    "A"    3  $2."  2 

Class   "C"    25  689,203 

Frames    164  575,981 

Alterations     264  1'58,073 

Total     456        $1,675,554 

JUNE,    1912. 

Class    "A'    1  $100,000 

Class   "B"    1  354,000 

Class    "C"    21  679,767 

Frames     208  721,364 

Alterations    283  199,411 

Total     514        $2,054,542 


COMPLETION  NOTICES 


SAN  FRANCISCO. 


June  21.  1913 — S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-6  N  137-6.  Wlnslow  Ander- 
son to  J  A  Orford  and  Morrison  & 
Co June    20,    1913 

June  23,  1913— NW  HOWARD  370  SW 
Third  SW  40xNW  80.  Clara  Blbbero 
to  Deaf  &  Kaiser,  W  Heldt  Cornice 
Works June  19.  1913 

June  23.  1913 — S  MARKET  &  BRADY 
SW    75xSE    124.      Sierra    Investment 

Co  to  P  J  Lvnch June  19.  191S 

Holden   to   whom   it   may  concern.. 

June  23.  1913 — W  ANDERSON  50  N 
Tompkins  Ave  N  25x70.  St.  George 
June    20,    1913 

June  23,  1913 — W  ANDERSON  75  N 
Tompkins  Ave  N  25x70.  St.  George 
Holden  to  whom  it  may  concern.. 
June   20,   1*13 

June  23,  1913 — SE  CALIFORNIA  & 
Leidesdolrff.  The  Insurance  Ex- 
change to  Farrell  &  Reed. June  21  '13 

June  24.  1913 — LOTS  50  AND  51  BLK 
5,  Crocker  Amazon  Tract.  Arthur 
G  Duncan  to  L  L  Allen.  .June  23.  1913 

June  24.  1913— GEARY  NOS.  5026-28. 
James  Elliott  to  James  Elliott.... 
June    21,    1913 

June  24,  1913— S  SACRAMENTO  80  E 
Franklin  E  32-9xS  87-8%.  William 
and  Alexander  Mensor  to  whom  it 
may   concern June   23,   1 91 S 

June  24,  1913 — S  SACRAMENTO  80  E 
Franklin  E  32-9xS  87-8%.  William 
and  Alexander  Mensor  to  The  Hill 
Co  and  H  A  Chalmers  Inc 

June  25.  1913 — W  NINTH  AVE  150 
N  California  N  25xW  120.  Franklin 

L  Colton  to  Walter  G  Glunz 

June   24,    1913 

June  25.  1913 — N  ROLPH  203  W 
Madrid.  Crocker  Amazon  Tract. 
Schroder  &  Allls  to  Schroder  & 
Allls    June   20,    1913 

June  25.  1913— W  TWENTY-FIRST 
Ave  225  S  Geary  S  25xW  120.  Glenn 
A  Ball  to  Geo  F  Cleese.June  23,  1913 

June  25,  1913— W  HARRIET  250  N 
Brannan  N  22xW  80.  No.  350  Har- 
riet. Ignatz  Gelger  to  whom  It 
may   concern June   21   ,1913 
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June  26,  1913 — SE  TAYLOR  AND 
Falcon    E    74xS    50.  J    P    Lorden    to 

Higginson   Co,  Ino June   23,   1913 

June  26,  1913— SE  SACRAMENTO  & 
Buchanan  E  50xS  parallel  with 
Buchanan  127-8VS  WA  23G.  Joseph 
Sockolov   to    whom    it   may   con"     n 

June   25,    1913 

June  26.  1913 — NE  VAX  NESS  AVE 
and  California  N  142-2VixE  100. 
Royal  Investment  Co  to  J  J  Philbin 

June   26,   1913 

June  26,  1913— SE  CALIFORNIA  AND 
Gough  E  72-6xS  100.  Sylvain 
Schnaittaeher  to  Brandon  &  Law- 
son Juri-3    17    ,1913 

June  26,  191S— S  ARMY  76-4%  E  Dia- 
mond E  25.5%xS  114  HA  179. 
Alfred  Anderson  to  whom  it  may 
concern June  26,  1913 

June  26,  1913 — N  SACRAMENTO  137-6 
E  Polk  E  SOxN  127-8%.  Philip 
Yager  to  whom  it  may  concern.... 
June   25,    1913 

June  26,  1913 — E  FOURTH  AVE  60  S 
Balboa  S  23xE  93.  Chas  J  Mc- 
Donnell to  whom  it  may  concern.. 
June  26,   1913 

June  26.  1918 — NW  BUSH  &  SAN- 
some  N  137-GxW  67-6.  Standard 
Oil  Co  to  D  A  Hinson.  .  .June  21,  1913 

June  26.  1913— NE  PINE  &  JONES 
N  S2-6XE  43.  Theo  J  Roche  to  H 
Maundrell June     25,     1913 

June  26.  1913— W  NINTH  AVE  75  N 
Ortega  N  25x1,07-6.  WiNiam  G 
Zupar  to  whom  it  may  concern... 
June    26,    1913 

June  26,  1913— W  MISSION  160  S 
ISth  S  2.".>c\Y  160.  Frederick  Esdras 
Mersereau  to  H  E  &  T  W  Mac- 
Arthur June    26,    1913 

June  26,  1913 — N  FILBERT  164-6  W 
Devisadero  W  27xN  lS7-t  Chas 
D  McGettigan  to  W  W  Rednall.... 
.Tuna   26,   1913 

June  27,  1913 — NE  PINE  AND  JONES 
N  82-6x13  43.  Theo  J  Roche  to  John 
G  Sutton   Co June   26.   1913 

June  27,  1913— S  CALIFORNIA  150-6 
B  Franklin  E  2SxS  137-6.  Badge  J 
Wvman  to  whom  it  may  concern 
June    26.    1913 

June  27.  1913— S  CALIFORNIA  178-6 
E  Franklin  E  28xS  137-6.  Annie 
Green  to  A  J  Falvey June  26,  1913 

June  27,  1913^SE  CLAY  &  POWELL 
S  68-9  E  59  N  6S-9  —  59.  Bert 
Schlesinger  to  Jia  W  Coburn,  Inc 
June    24,    1913 

June  27,  1913— SE  CLAY  &  POWELL 
S  6S-9xE  59.  Bert  Schlesinger  to 
Kiernan   &   O'Brien June   24,   1913 

June  27,  1913— S  RICHLAND  AVE 
256    W    Mission    25X.00.      Frank    and 

Buehn   to   W  P  Dulfer 

June    27,    1913 

June  27,  1913— COMG.  135  N  FROM 
NK  Geneva  Ave  and  Moscow  N  25x 
K    100.      n.-ikin   &   Kern   to   whom   it 

may   concern June    27,    1913 

QABBIEIi  AVE 
50  S  CapiBtrano   Ave  Lot  3   Blk   "B" 
Ion    Terrace.      N    F    Nilsson    to 
whom  it   mny  concern. .  .June  27,   L913 

June  27.  1913— W  KEARNY  134-11  N 
Washington  N  50  W  50-5  N  0-2  \v 
57-4  S  50-2  E  107-11  50  V  31-32. 
r..,n  is  Friedman  and  Samuel  Ger- 
William 
Van  Herick  and  W  D  &  J  L  Hobro 
June    21,     1913 

June  28.  1913— S  MARKET  A  BRADY 
S\V    75xSE    l-'t.      Sierra    Investment 

Co  to  Antlll    Patent   Window  Co 

June    26,     1913 

Jung  2S,  1913  BLK  BDED  S  BY  B 
Beach,   E   by   W  Scott,   N  by   S  Ton- 


quin,  W  by  E  Broderick.  Panama- 
Pacific  International  Exposition  Co 
to  The  Mercer-Fraser  Co. June  25,  '13 

June  2S,  1913 — BLK  BDED  S  BY  N 
Bay,  E  by  W  Steiner,  N  by  S  Beach 
W  by  E  Scott.  Panama-Pacific  In- 
ternational Exposition  Co  to 
Contra  Costa  Constr  Co.  June  25,  1913 

June  28,  1913^S  TWENTY-THIRD 
75  W  York  W  25  S  104  E  36  N  55-6 
W  11  N  48-6  Ferro  Bros  to  A  De 
B^nedette  and  G  Cuneo.June  28,  1913 

June  30,  1913— NE  CALIFORNIA  & 
Sansome   N   124   E  68-8  S  54   W   23-8 

5  70  W  45.  The  Alaska  Com- 
mercial   Bldg    to    Frank    M    Garden 

6  Co.. June   27.   1913 

June   30,    1913— NW   SACRAM'ENTO  & 

Powell  N  52xW  91-6.  Clay  M,  Wm 
and   Frances   M  Greene   and   Ursula 

G   Sawyer   to    Ferd    F   Christ 

June    28,     1918 

June  30,  19U3 — S  MARKET  &  BRADY 
SW  75x'SE  124.  Sierra  Investment 
Co  to  W  P  Fuller  Co June  27,  1913 

June  30,  1913— NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  80  W  21  N  40 
E  17S-6  to  W  line  Van  Ness  Ave 
120  to  beg.  The  Masonic  Temple 
Association  of  California  to  Man- 
grum   &   Otter June   24,    1913 

June  30  ,19113 — BE  CliAY  &  POWELL 
S  08-9xE  59.  Bert  Schlesinger  to 
John    G   Sutton  Co.  . .  .  Completed  

June  30,  1913 — POST  MO.  244.  The 
S  &  G  Gump  Co  to  Ira  W  Cotiurn 
June    26,    1913 

June  30,  1913— S  MARKET  &  BRADY 
SW  75xSE  124.  The  Sierra  Invest- 
ment  Co   to  Otis  Elevator  Co 

June    27,     1913 

July  1,  1913— E  POLK  27-6  N  Filbert 
E  70xN  27-6.  J  D  Scheper  to  whom 
it   may   concern June  28,  1913 

July  1,  1913— NE  WASHINGTON  & 
Oetavia  E  137-6XN127-814.  A  B 
Spreckels  to  Andrew  Wilkie  Co.. 
June    24,     1913 

.Inly  1.  1913 — NE  VAN  NESS  AVE  & 
California  N  142-2>VixE  100.  Royal 
Investment  Co  to  Hicks  &  Flole 
Completed     

July  1.  1913— S  TWENTY-NINTH  105 
W    Sanchez    W    25x114.      M   T    Fitz- 

patrick  to  Ira  W  Coburn  Inc 

.June   27,    1913 

July  1.  1913— E  MASON  137-6  N 
u'Farrell  N  32-6  E  137-6  S  '50-10% 
W  60  —  134%  —  77-6.  Wm  F  Wil- 
son Estate  to  Macdonald  &  Kahn 
June    30.     1913 

July  1,  1913 — W  LEXINGTON  210  N 
20th  N  2.".x\V  SO.  Harry  and  Eva 
\1.\  ti  to  J  S  Malloch July  1,  1913 

July  1,  1913-^S  LINCOLN  WAY  4 :, 
E  12th  Ave  S  lOOxW  4'5.  Daniel  and 
Mary  V  Foley  to  P  J  Cole.  July  1,  1913 

July  1,  1913— NE  COLUMBUS  AVE 
and  Vallejo  E  T7-Si4xN  137  6. 
Ro,  nan  Catholic  Archbishop  of 
S  F  to  Chas  Campbell.  .  .June  21,  1913 

July  1.  1913— SW  SIXTH  72  NW  How- 
ard NW  48  SW  75  NW  45  SW  50 
SE    7.",    NIC    5  0    SE    18    NE    75.      R    D 

McElroy    to   C   C  Morehouse 

June    27,     1913 

July  1.  1913— W  NINTH  AVE  150  N 
California    N    25xW    120.      Franklin 

L   Colton   to   Walter   G   Glunz 

June   24.    1913 

July    1,    1913— N      SUTTER      122-9    W 
ome     W     122-3xN    137-6.       Chas 

Holbrook  to  w  p  Fuller  Co 

Mny     26,     1913 

mi::     NW    CORTLAND    AND 
pect    Ave    23-4x70.      Sigurd    and 
•    Larsen  to  wham  It  may  eon- 
1  .1  11    June  28,   1913 

July    1,    1913— N   JACKSON,    bet    Pre- 


sidio Ave  and  Walnut;  No.  3230 
Jackson.  John  J  Barrett  to  Jno  M 
Bartlett June    30,    191 

July  1,  1913— SE  MARKET  45-10  SW 
Spear  SW  45-10  SE  137-6  NW  137-6. 
Sommer  &  Kaufmann  to  Goodman 
Artificial  Stone  Co June  27.  191 

July  2,  1913— NE  VAN  NESS  AVE  & 
California  N  142-2^x10  100.  Royal 
Invst  Co  to  Wm  Wade.  .Completed  - 

July  2,  1913 — S  CLAY  174-6  W  Hyde 
50x137-6:  No.   Ii537  Clay.     D  Casassa 

to  J  B  Reite  and  B  R  Hailing 

June    24.    191 

July  2,  1913— NE  CLAY  AND  FRONT 
N  27-6xE  120.  Elsie  A  Drexler  to 
Macdonald  &  Kahn July  1,   191 

LIENS  FILED. 


San  Francisco. 


June  21,  1913 — W  LARKIN  127-8VI  N 
Jackson  N  25xW  112.  Thomas  F 
Rigney    vs    Edward    Lunstedt    and 

George    W    Boxton $152.51 

June  24.  1913 — W  WINFIELD  AVE 
—  N  Virginia  N  25xW  — ,  Lot  292 
Gift  Map  No.  3.  H  S  Thompson  vs 
Mary  Chesney  and  A  W  Burnett. . . . 
$158.44 

June  24,  1913— SE  HOWARD  135  SW 
Third  SW  40xSE  80.  P  S  Grassi  & 
Co  vs  James  P  Sweeney  and  Bishop 
&   Puarte   $35 

Junt  25,  1913— E  DIAMOND  322-6  S 
20th  S  25xE  123.  C  H  Beckman  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick    Inc.    Corpn    $70 

June  25,  1913— E  DIAMOND  372-6  S 
20th  S  25xE  125.  C  H  Beckman  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick,     Inc.,     Corpn $150 

June  25.  1913— E  DIAMOND  347-6  S 
20th  S  25xE  125.  C  H  Beckman  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick    Inc,    Corpn $70 

June  27.  1913— W  THIRTY-FIFTH 
Ave  200  N  Anza  N  25xW  120.  Louis 
C  Ulric'h  vs  Martha  Petri,  Harvey 
C  Howes  and  Oscar  Heyman  & 
Bro    $92.35 

June  2'S,  1'913— N  GEARY  137-6  W 
Mason  N  137-6xW  68-9.  Mutual 
Constr  Co  vs  Eva  Metcalfe  and 
Geo    Metcalfe     (husband) ..  .$27,271.24 

June  2'S,  1913— NE  CABRILLO  AND 
47th  Ave  N  60xE  90  OL  335.  A 
Sundberg  vs  Minnie  Ladd $96.33 

June  2S,  1913— N  GEARY  137-6  W 
Mason  N  137-6xW  "S-9.  Righetti 
&  Headman  vs  Eva  Metcalfe  and 
George    Metcalfe    (husband) .  .$4557.50 

June  30  ,1913— E  DIAMOND  372-6  S 
20th  S  25xE  125.  W  E  Smith  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick    Inc $47.50 

June  30.  1913— E  DIAMOND  347-6  S 
20tlh  S  25xE  125.  W  E  Smith  vs 
Ray  Cities  Home  Bldg  Co  and  C 
E    Herrick     Inc $42.50 

June  30,  1913— E  DIAMOND  322-6  S 
211th  S  25xE  125.  W  E  Si:nth  vs 
Bay  Cities  Home  Bldg  Co  and  C  E 
Herrick     Inc $42.50 

June  30,  1913^BUSH  NOS.  469  TO  471 
26  on  Bush  through  to  Berry  Place 
Frank  F  Budinsky  vs  W  S  Milisich 
and  M  K  Nayeriza  and  M  Fleish- 
hacker    $1042 

July  2.  1913— N  FULTON  110  W 
Franklin  W  27-6xN  120.  E  M  Coffin 
and  E  Martin  (as  Sterling  Elec. 
Constr.   Co.)    vs  Louis  S  Haas $7S 

July  2.  1913— SE  SEVENTEENTH  & 
Church  E  3iixS  93.  Marshall  & 
Stearns  Co  vs  O  D  Patterson  Co 
and   J    C   Bernal $190 


BUILDING  AND  INDUSTRIAL  NEWC 


OAKLAND  AND  ALAMEDA 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $16,000.  Oakland,  Cal.  Ar- 
Chltect,  Clay  N.  Burrell,  Albany  Block, 
Oakland.  Owner  Miss  L.  G.  S'imonsen. 
The  building  will  be  erected  on  2nd 
avenue  near  16th  street.  Interior  has 
been  arranged  for  two  and  three  room 
suites  with  private  bath  rooms.  Inte- 
riors will  be  finished  in  pine  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans  pro- 
vide for  steam  heat.  Bath  rooms  will 
be  finished  in  cement  plaster.  All  suites 
will  have  open  fire  places  and  tile  or 
brick  mantels.  Exterior  of  the  build- 
ing- will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  the  work  will  toe  done  by  Day 
Labor.  All  materials  are  now  being 
purchased, 

RESIDENCE  —  3  story  and  base, 
frame.  $6,000.  Oakland,  Cal.  Archi- 
tect, William  J.  Wilkinson,  80'9  Aileen 
St.,  Oakland.  Owner,  Mrs.  M.  .1.  S. 
Chase.  The  dwelling  will  be  erected  on 
Keitli  avenue  west  of  Broadway,  and 
bis  been  designed  to  contain  10  rooms, 
baths,  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  hardwoods. 
Hardwood  floors  will  toe  used  through- 
out. Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  toe 
of  tile  and  brick.  Bath  rooms  will  be 
finished  in  tile  and  tile  will  be  used  in 
the  kitchen.  An  automatic  water  heat- 
er will  toe  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,400.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  George  B.  Davis, 
20*43  Rosedale  Ave.,  Oakland.  The 
dwelling  will  be  erected  on  Linwood 
street  near  38th,  and  has  toeen  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish 
will  be  largely  of  pine  with  some 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  toe  furnace  heat  and  open 
fire  places.  Mantels  will  'be  of  brick. 
Tile  will  toe  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  He  is  now  in  the 
market  for  all  materials. 

RESIDENCE  —  2  story  and  base, 
frame,  $10,000.  Piedmont.  Alameda  Co., 
Cal.  Architect,  none.  Owner,  Dr.  Fen- 
ton,  678  14th  St.,  Oakland.  This  dwell- 
ing will  be  erected  on  Mace  avenue, 
and  has  been  designed  to  contain  eight 
rooms,  bath  and  sleeping  porch.  A  ga- 
rage will  be  erected  on  the  rear  of  the 
lot.  Interior  finish  will  be  of  pine  and 
hardwoods.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  a  central  heating  system 
and  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  Hath  rooms  will  be 
finished  in  tile  with  composition  floors. 
Tile  will  also  be  used  in  the  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  is  now  taking  figures 
on  the  work. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Piedmont,  Alameda  Co., 
Cal.  Architect,  none.  Owners.  West- 
ern Union  Home  Builders.  Oakland. 
The  dwelling  will  be  erected  on  .Sunny- 
side  avenue,  and  has  toeen  designed  for 
a    seven-room    house      witli      bath      and 


sleeping  porch.  Interior  finish  will  lie 
largely  of  pine.  Hardwood  floors  will 
toe  used  in  tiie  living  room,  dining 
and  reception  hall.  There  will  be  open 
Bre  places  and  furnace  heat.  Batli 
room  will  have  tile  wainscot.  Mantel 
will  I  e  of  brick.  Tile  will  also  be  used 
in  the  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  toe  done  by  Day  Labor. 
Owners    are    now    letting    subcontracts. 

BUNGALOW  —  1  story  and  base, 
frame.  $2,500.  Pied|nont,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  United 
Home  Builders  1762  Broadway,  Oak- 
land. The  bungalow  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine  with  some- 
hardwood  veneer.  Hardwood  floors 
will  he  used  in  the  main  living  rooms. 
There  will  be  a  large  open  fire  place 
with  brick  or  tile  mantel.  Bath  room 
will  lie  finished  in  cement  plaster.  Tile 
will  be  used  in  the  kitchen.  Exterior 
of  the  bungalow  will  toe  covered  with 
rustic  and  shingles.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Uay   Labor. 

BUNGALOW— 1%  story  and  base, 
frame.  $3,000.  Oakland,  Cal.  Archi- 
tect, C.  S.  Schwartz,  Hayward.  Owner, 
M.  V.  Rogers.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch,  and  will  be 
erected  on  19th  avenue  between  23rd 
and  24th  streets.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  toe  used  in  the  living  room, 
dining  roo'ii  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  toe  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the    architect. 

BUNGALOW  —  1  story  and  base, 
frame.  $2,500.  Piedmont,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  United 
Home  Builders,  1762  Broadway,  Oak- 
land. The  toungalow  will  contain  five 
rooms  and  bath,  and  is  to  toe  erected  at 
the  southwest  corner  of  Lake  and 
Greentoank  streets.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  a  brick 
mantel.  Tile  will  be  used  In  the  toath 
roopi  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic. 
Plans  are  complete  and  the  work  will 
be  done   by  Day   Labor. 

ORNAMENTAL  METAL  WORK  FOR 
CAMPANILE— Cost  not  stated.  Ber- 
keley. Alameda  Co.,  Cal.  Architect. 
John  Galen  Howard,  602  Mission  St..  S. 
F.  Owners,  Regents  of  the  University 
of  California.  Bids  for  the  ornamental 
metal  work  on  the  gather  Campanile 
are  being  readvertised.  New  toids  will 
be  opened  on  July  16th.  The  official 
proposal  appears  in  another  column  of 
this  issue.  No  contracts  on  the  other 
parts  of  this  work  have  yet  been 
awarded   by   the   Regents. 
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(2006  W  HIGH  440  N  Carrington.  Oak- 
land.     One-story    5-room    dwelling. 

Owner Miss    Alma    Craig.    Bkly. 

Architect  . .  .None. 

Contractor.  .C.   L.   Decker   Co.,   404    12th, 
Oakland. 

COST,    $2300 

(2007)  BONITA  AVE  229  S  Moraga. 
Piedmont.  Two-story  frame  resi- 
dence. 

Owner J.    F.    Bennett,    Oakland. 

Arcih  itert  .  .  .  None. 

Contractor.  ,W.   H.   Creighton,   466   Stow 
Ave.,   Oakland. 

COST,  $4500 

(200S)  SUNNYSIDE  AVE  AND  OAK- 
land     Ave.,     Piedmont.  Two-story 

frame   residence. 

Owner Western         Union         Home 

Builders,   Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,    $3500 


(2009)  CRAIG  AVE  246  E  Highland, 
Piedmont.  Two-story  frame  resi- 
dence. 

Owner Chester    Parlln,    Piedmont. 

Architect  .  .  .None. 

Contractor.  .O.  M.  MacGregor.  470  13th. 
Oakland.  COST,    $4500 


(2010)      SW   LAKE  'AND   GREENBANK 
Piedmont.      Five-room    bungalow. 

Owner United         Home       Builders, 

1762    Broadway,    Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 


(2011)  E  VISTA  AVE  400  S  Everett 
Ave..  Oakland.  One  and  one-half- 
story    5-room   dwelling. 

Owner C.    'M.    Blatoon,    Crescent    nr 

Santa  Clara   Ave.,    Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $1800 


(2012)      NO.    823    BROADWAY,   Oakland. 
New   store   front   and    repairs. 

Owner I.    B.    Kronberger,    473    8th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .The    Fink    &    Schindler   Co.. 
218    13th,    San    Francisco. 

COST.  $1000 


No. 

2006 

2007 

L'llliX 
2009 
L'lllll 


Owner                      Contractor  Anit. 

Craig     Decker  2800 

Bennett      Creighton  45011 

W'n   Un    Hm    Bldrs. Owner  8500 

Parlln      MacGregor  4500 

United    Hm    Bldrs.. Owner  2500 


(2013)      N    PORTER    350     E    39th     Ave., 

Oakland.     One-story  4-room  dwlg. 
Owner Mr.  and  Mrs.  F.  R.  Hender- 
son,   4042    Paster,    Oakland. 
Architect  . .  .None. 

Contractor.  .F.      R.      Henderson,      4042 
Paster,   Oakland. 

COST,    $1000 

(20il4)      NO.         692         TWENTY-FIFTH. 
i  lakland.     Alter  and  add. 

Owner Mrs.  F.  Bartehne,  Prem. 

Architect  . .  .None 

Ctor.  .O.       Legault,       3130       West. 
Oak  la  ml. 

COST,    $1500 
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(2015)      NO.     381    FOURTEENTH,    Oak- 
land.    Alterations. 

Owner Eastern   Outfitting   Co.,   581 

14th,  Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $S00 


(2016)  S  PLEASANT  VALLEY  AVE 
215  E  Piedmont  Ave.,  Oakland.  One- 
story    5-room   dwelling. 

Owner J.  T.  Hinch,  1542  Broad- 
way,  Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(2017)      NE  VAiLLE  VISTA  &  EMTOOD 

Oakland.     Two-story   9-room   dwlg. 
Owner A.  J.  Simmonds,  2047  Web- 
ster,  Oakland. 
Architect  .  .  .None. 

Contractor.  .Oakland   Bldg.   &   Mortgage 
Co.,   110*6  Broadway,  Okd. 

COST,    $6000 


(2018)  NW  E-POURTEBNTH  AND 
Ninth  Ave  N  lOOxW  50,  Oakland.  All 
work  for  two-story  frame  flat  and 
store  "building. 

Owner J.    B.    Cabana,    1831    O'Far- 

rell,   San    Francisco. 

Architect  ..  .Henry       Shermund,       Mills 
Bldg.,   San   Francisco. 

Contractor.  .Ruegg  Bros.,   Pacific  Bldg., 
San    Francisco. 

Filed  June  30,  '13.     Dated  June  26,  '13. 

Frame  up  and  roof  on .$4000 

Brown    coated    4000 

Completed    and    ace   pted 4000 

Usual    35    days 4000 

TOTAL   COST,    $16,000 

Bond,    $S000.       Sureties,    Agatha    Curtaz 

and  Marie  Ruegg.     Limit,  90  days  from 

June    26.      Forfeit,      $7.50.      Plans      and 

specifications   filed. 


(2019)  N  SIXTY-FIRST  225  W  Hille- 
gass,  Oakland.  One-story  6-room 
dwelling. 

Owner Jas.     Giacomini,   440      38th, 

Oakland. 
Architect  ...None. 

Contractor.  .Ernsgerger   &   Dildine,    325 
59th,  Oakland. 

COST,   $2500 


(2020)      NO.       39       ACACIA,       Oakland. 
Garage. 

Owner H.    M.    Wilkinson,    Prem. 

Architect  .  .  .None. 

Contractor.  .A.  B.  Fake,  1552   10th   Ave., 
Oakland. 

COST,    $400 


(2021)      W     LINWOOD     415     N     E-3Sth, 

Oakland.      Two-story    7-room   dwlg. 
Owner Geo.    B.    Davis,    2043    Rose- 
dale  Ave  ,   Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.  $3400 


(2022)      NO.  390  EUCLID  AVE,  Oakland 
Addition. 

Owne  r Mrs.   Adele  Hyde  Morrison 

Premises. 
Architect  .. -Mllwaln        Bros.,        Delger 

Bldg.,    Oakland. 
Contractor.  .C.    .V.   Grant,   760  56th.  Okd. 
COST,    $i:,00 


KRBENG,    Oakland. 
Addition. 

Owner T.    I.eedang,   Premises. 

Architect  .  .  .None. 

nay's    work.  COST,    $400 


ment  building    (7    stores  and   2   flats.) 

Owner J.    R.       Morse,       2372       9th, 

Berkeley. 
Architect  . .  .A.    F.    &    O.    M.    Rousseau, 

Monad  nock  Bldg.,  S.  F. 
Contractor.  .Christiansen    &    Smith,    331 

Hugo,  San  Francisco. 
Filed  July  1,  '13.     Dated  May  20,  '13. 

Frame    up    $1975 

Brown    coated    1975 

Completed   and   accepted 1975 

Usual    35    days 1975 

TOTAL  COST,  $7900 
Bond,  none.  Limit,  90  days  after,  re- 
ceiving permit.  Forfeit,  none.  Plans 
and  specifications  filed. 


(20-26)  N  FIFTY-FIFTH  200  W  Shat- 
tuck  Ave.,  Oakland.  One  and  one- 
lalf -story  6-room  dwelling. 

Owner A.      Fletcher,    5487      Clare- 

mont  Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .C.   J.    Pfrang,    5455    Shafter 
Ave.,  Berkeley. 

COST,   $3500 


(2027)      W  105TH  AVE  200  N  Biggarean 
Oakland.      One-story    5-room   dwlg. 

Owner J.   J.   Ottoson,    3416   E-14th, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $1S00 


(2028)  E  MARKET  100  N  Brockhurst, 
Oakland.      Two-story   6-room  dwlg. 

Owner W.  D.  Mansfield,  1212  Mer- 
chants' Exchange  Bldg., 
San  Francisco. 

Architect  . .  ."W.  H.  Judson,  Albany 
Block,   Oakland. 

Day's  work.  COST,   $2400 


(2029)      SE  GLEN  &  PIEDMONT  AVES. 
Oakland.     Alterations. 

Owner G.  A.  Richarsdon,  Prem. 

Arch itect  . .  .None   . 

Contractor.  .M.  E.  Hopper,   90  Glen  Ave 
Oakland. 

COST,  $600 


(2030)  E  EUREKA  AVE  500  N  Boule- 
vard, Oakland.  One-story  5-room 
dwelling. 

Owner A.  Arfsten    i<;66  12th,  Okd. 

Architect  .  .  .None. 

j^ay's  work.  COST,   $1S50 


(2031)  N  GLENDALE  AVE  55  W 
Manila  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner Dan   F.    Nunan,    3867   West, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Jas.     L.     Rich,     3900     Lusk, 
Oakland.  COST,    $2500 


'.•'ij.-.i  NK  OPAL  ANh  I0TH  SB  37.71 
NE  :>'>"■•.  NW  7.72  SW  101.18,  Oak- 
land.     All   work   for  two-story   apart- 


I  "i  N  FORTY-FIRST  100  E  Tele- 
garph  Ave  E  40xN  SS.95,  Oakland.  All 
work  for  two-story  4  3-room  apart- 
ment  house. 

Owner William   English,   405   Tele- 
ma  ph    Ave.,   Oakland. 

Architect  .  .  .None. 

Contractor.  .John  Bernhardy,  6257  Har- 
mon, Oakland. 

Filed    July    2,    '13.      Dated    July    1,    '13. 

LSI   story  frame  up $1000 

Frame  all    up  and   enclosed 1000 

1st   coat    plaster   on   walls 1000 

Completed   and   ft«  cepted 1000 

1  '    Ua  1    :i.",    days 1060 

ii  u,  cost,  $;,ur,o 
$2530.         Surety,      Southwestern 
in   lira  m.  .-    i  to.      Limit,    90    d 
none.        Plans   and      specifica- 
tions  filed. 


Building  Contracts  Awarded 
Berkeley. 

No.        Owner  Contractor        Amt. 

2005     Anderson     Umanen         700 

2032      Roe    Ideal    Bldg        3000 

(2005)      E    ROOSEVELT    165    N    Allston 

Way.   Berkeley.       Two-story     4-room 

dwellinv. 

Owner J.  Anderson,   2136   th,  Bkly. 

Architect  . .  .None. 

Contractor.  .A.      Umanen,,   2*321       10th, 
Berkeley. 

COST,   $700 

(2032)  N  SAN  PEDRO  AVE  300  W 
The  Alameda,  Berkeley.  Two-story 
6-room  dwelling. 

Owner Nellie     Roe,     453     Hudson, 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .Ideal    Bldg.    Co.,    453    Hud- 
son,   Berkeley. 

COST,   $3000 
« ..- 

Building  Contracts  Awarded. 
Alameda. 


No.  Owner                      Contractor  Amt. 

2023  Arnerich      Kincade  2500 

2034  Alameda     Alameda  1000 

203o  Strang     Strang  2000 

2036  Hooper     Strang  2000 

HI!  Lack     Lack  1400 

7,i$%  Jiack     Lack  1400 

l°M  Hurley     Hurley  500 

2040  Williams     Strang  3150 

(2023)      NO.    1318   CAROLINE,   Alameda. 

Two-story  9-room  dwelling. 
Owner Paul      J.       Arnerich,      1404 

Pacific  Ave.,  Alameda. 
Architect  ..  .J.     C.     Kincade,     Dana    St., 

Berkeley. 
Day's    work.  COST,    $2500 

(2034)  EIGHTH  AND  SANTA  CLARA 
Ave.  Alameda.  Gallery  in  the  Wash- 
ington  School. 

Owner City   of   Alameda,   Oak   and 

Santa  Clara  Ave.,  Alameda. 

Architect. .  .Louis  Stone,  Bacon  Bldg., 
Oakland. 

Day's    work    .  COST,    $1000 

(2035)  NO.  2249  ENCINAL  AVE.,  Ala- 
meda.    One-story    5-room   dwelling. 

Owner V.  N.  Strang,  1319  Burbank 

Alameda. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 

(2036)  NO.  1372  BURBANK,  Alameda. 
One-story    5-room    dwelling. 

Owner C.  A.  Hooper  &  Co.,  Balboa 

Bldg..   San   Francisco. 

Architect  ..  .V.  N.  Strang,  1319  Bur- 
bank,    Alameda. 

Contractor.  .Strang  Bros..  1319  Bur- 
bank,  Alameda. 

COST,    $2000 

(2037)  NO.  941  EAGLE  AVE.,  Ala- 
meda.     One-story    4-room    dwelling. 

Owner George      Lack,    944      Eagle 

Ave.,  Alameda. 
Architect  .  .  .None. 
-'■i.v's    work.  COST,    $1400 

(2038)  NO.  943  EAGLE  AVE.,  Alameda 
One-story   4-room   dwelling. 

Owner George      Lack,      944    Eagle 

Ave.,  Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $1400 


(2089)      No.    1x25    HAY,    Alaneda.      Add 
to  dwelling. 


Owner J.    A.      Hurley,    1S22       Bay, 

Alameda. 
Architect  . .  .None. 
Day's  work.  COST,   $500 


(2040)      NO.   2120  SAN  JOSE  AVE.,  Ala- 
meda.    One-story  5-room   dwelling. 
Owner Joseph   William/     1222  Ver- 
sailles  Ave..   Alamoda. 
Arclhtcct  ...Plans   by  Contractor. 
Contractor.  .F.      N.    Strang,      1330    Bur- 
bank,    Alameda. 

COST,    $3130 


Completion  Notices. 


ALAMEDA    COUNTY. 


June  20,  1913 — LOT  45  Map  North 
Chrlstiania  Tract,  Albany.  Patrick 
Nelson  Bldg  Co  to  whom  it  may 
concern June    19,    1913 

June  20,  1913 — LOT  43  Map  North 
Christiania  Tract,  Albany.  Patrick 
Nelson  Bldg  Co  to  whom  it  may 
concern    June    19,    1913 

June  20,  1913 — NE  HEARST  AND 
Euclid  Aves,  Bkly.  Chamberlain  & 
Procter  to  Van  Sant-Houghton  Co 
June    IS,     1913 

June  23,  1913— TWENTY-EIGHTH 
No.  1020,  Oakland.  August  Ander- 
sen to  Harry  C  Knight.. June  9,   1913 

June  23,  1913— -SE-TWENTY-EIGHTH 
40  E  19th  Ave,  Okd.  Granville  T 
Berrey  to  whom  it  may  concern. . . . 
June   23,    1913 

June  23,  1913— LOT  12  BLK  "A"  Map 
Kenwood  Park,  Okd.  William  M 
and  Annie  L  Morris  to  whom  it 
may  concern June  23,  1913 

June  24,  1913 — LOT  10  BLK  "A"  Map 
Kenwood  Park,  Okd.  Jessie  Wilton 
Jones  to  w.hom  it  may  concern.... 
June   23,   1913 

June  24,  1913 — LOT  8  BLK  "I"  Map 
Bella  Vista  Park,  Okd.  John  E 
Erlckson  to  whom  it  may  concern 
June    24.    1913 

June  25,  1913— LOT  15  BLK  13  .Map 
Northbrae,  Bkly.  Patrick  Nelson 
Bldg  Co  to  whom  it  may  concern.  .  . 
June   24,    1913 

June  25,  1913— LOT  18  BLK  12  Map 
Nortnbrae,  Bkly.  Patrick  Nelson 
Bldg  Co  to  whom  it  may  concern... 
June    24.    1913 

June  2*5,  1913— S  34  FT.  LOT  10  BLK 
"C"  Map  Northbrae  Business  Ppty, 
Bkly.  F  R  Peake  Co  to  who  n  it 
may    concern June   20,    1913 

June  25.  1913— LOT  51  BLK  2  .Map 
Oak  Lawn,  Okd.  Don  W  White  to 
G  Johansen June   24.   1913 

Juno  25,  1913— DOTS  52  AND  53  Map 
40th  St.  Tract,  Okd.  The  Realty 
Syndicate  to  Cederborg  &  Anderson 
tune    24.    1913 

June  2?,  1913— S  CEDAR  70  W  10th 
W  80xS  loo,  Bkly.  Carl  Ericsson  to 
whom    it   may   concern .  .June    25,    1913 

Juno  27.  1913 — lot  ?,7  Amended  Map 
Woodlawn,  Okd.  D  A  Bulmore  to 
whom  it   may  concern  ...  .June  2.   1913 

June  27,  1913— PACIFIC  AVE  NO.  422 
Piedmont.  Marion  R  Clement  to 
whom   it    may   concern.  .June   25,    1913 

June  27,  1913— LOT  2  BLK  1,  Thous- 
and oaks.  Bkly.  Mrs  S  ■!  sill  to 
Ben    Pearson Tunc    20.    1913 

June  27.  1913— NE  LINDA  AVE  144.06 
SE  Piedmont  Ave  NE  I28xSE  41. B, 
(  k.l.  Lillian  Troy  to  C  M  Mac- 
Gregor June    27.    1  :i  I  3 

June  27.  1913 — LOT  5  Map  MeMillay 
Tct,  Okd.  Joseph  Coward  to  whom 
It  may  concern rune  2.   1913 

June  27,  1913— N  RUSSELL  112  ft.  5% 
in.  10  Telegraph  Ave  Lot  9  Blk  "U" 
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Leonard  Tract,  Bkly.     Evelyn  Ken-  property.      Interior    finish    will      be      of 

nedy  Scarlett  Boyden  to  L  S  Lewis  pine   and   hardwoods.     There   will  be  a 

June    17,    1913  central       heating       systetm,       probably 

June    27,    1913 — N    BY    L    PARALLEL  steam.      Open    fire    places    will    be    used 

•and  distant  12  S  strip  land  granted  in    several    of     the     rooms.      Hardwood 

by  City  of  Oakland  to  owner,  E  by  floors    are    specified    throughout.      Bath 

In   at   r  a.    S   M   In   parallel   and   60  rooms    will    be    finished    in    tile.      Exte- 

S,   N  boundry  In   W   by  In  at   r  a   to  rior    of    the    building    will     be    covered 

N  boundry   In  and   passing   through  with     cement    plaster    on      metal      lath. 

Engineers'   Stations    52  and    63,    S   F  Plans    are    nearly    complete    and    figures 

Bey.     S  F  O  T  R  R  to  Daniel     Con-  will  he  taken   within  a  short  time. 

trading    Co June    27.    1913  RESIDENCES — 1        story      and     'base, 

June    27,    1913 — N    THIRTY-EIGHTH  frame.      Cist    not      stated.      San      Jose, 

165    W    Grove    W    30xN    145,    Okd.  Santa   Clara    Co.,    Cal. — Architect,    none. 

Eugene  Schiffmann  fey  A     C  Schiff-  The   following   Day   Labor   jobs,    In   ad- 

mann    to    Adolph    Morgenson dltion  ■  to    those    previously    mentioned 

June    25,     1913  are  about  to  'be  started  in  San  Jose:  L. 

June   28,    1913 — LOT   6   BLK   9,   Clare-  A.   Datto,   Oak   street,  1   story  and  base, 

mont,    Bkly.      Clare    Wake    Rand    to  frame,    six-room    cottage,    $1,750;    J.    H. 

Wm    M    Converse June    26,    1913  Sullivan,    129   9th  street,   1   story,   frame 

July   1,   1913— S  FOURTH  75  W  Welb-  cottage,    $1,900. 

ster  W  50  S  TOO  E  15  S  100  E  35  N  OFFICE— 1     story,       reinforced      con- 

200,   Okd.     Stephen   A  Neppach   and  erete,     $6,000.      San    Jose,    Santa    Clara 

Lomtoert      Kratz    to      Carnahan      &  Co..     Cal.       Architect,       none.       Owners, 

Mulford June   30,    1913  San    Jose    Water    Co.,    372    West    Santa 

» Clara  Ave.,   San   Jose.     Plans  are   com- 

T  TTPWO  TPTT  VTi  plete  for  an  adddition  to  the  company's 

lilXjJNb  ULLHiL).  office.      Interior   will   be   finished  in  pine 

and    hardwoods.  Tile  floor  will  be  used. 

ALAMEDA   COUNTY.  rlans    provide    for    metal    window    sash 
and    frames  and    modern   plumbing.   Ex- 
June   23,   1913— LOT   21    Map   Sbdvn   A  terior   will    lie   faced   with   cement  plas- 
of  Thermal  Rancho,  Town  of  Sunol.  tel.      plans   are   complete  and   the  work 
Pleasanton   Tp.      James   Egan   vs   E  will   be  done  ,)jy  Day  Labor. 
C    Mayo $123.20                          __—__   -+ 

June  2i,  1913— lot  5  blk  "D"  Map  Building  Contracts. 

Central    Piedmont    Tract,    Oakland.  ._ 

Walter     H     Miller,     $462.86;     Sunset  SANTA  CLARA  COUNTY. 

Lumber     Co,     $2595.54;     Marshall    & 

Stearns  Co,   $45  vs  B  L  Alburn  and  NOS    40  AND  4g  N-FOURTH,  San  Jose. 

A  S   Ruch    Addition  to  warehouse. 

June  26,  1913— LOT  35  BLK  "C"  Toler  owner Markovits  &  Co.,  Premises. 

Heights,    Okd.      W    P    Fuller   &    Co  Architect  ..  .None. 

vs   J  H   Plattner $230  Day's   work.                                     COST,   $400J 

June  26,  1913— LOT  30  BLK  "D"  Toler  , 

Heights,    Okd.      W    P   Fuller    &    Co  No    701   N-FIRST,   San  Jose.       Addition 

vs   J   H   Plattner $151  anf]     two-story    screen     porch. 

June    26,    1913— LOT    5    BLK   "D"    Map  Owner E.    M.   Goss,    Premises. 

Central   Piedmont  Tract,   Piedmont.  Architect  ...None. 

Antill    Patent    Window    Co    vs    B    L  Contractor.  .  Hoyt       Bros.,    556       N-16th, 

Alburn     *75  San  Jose. 

June   27,   1913 — DOT   30   BLK  "D"   Map  COST,    $650 

Toler  Heights,   Okd.     R  W  Tutt  Co  » 

vs  John   H  Plattner $182.70  mAT?lM     fiONTRA    CiOSTA    AND 

June  27  .1913-DOT  30  BLK   "D"   Map  MAK„   '    ^"„  /  „„TT„m^4.o 

Toler    Heights,    Okd.      Hogan    Lum-  SONOMA  COUNTIES. 

ber  Co  vs  J  H  Plattner $518.60  

June     2S,     1913—  S     CLIFTON     100     W  RESIDENCE  —   2      story      and      base. 

Manila    Ave   W    121.50    S   216.5,    Okd.  frame.     $:>.,"00.       Walnut    Creek,    Contra 

Pierce     Hardware    Co    vs    R    Miller  ■  osta     County.    Cal.       Architect.     Irvine 

and    O    M    Bullock $88.80  F.    Morrow,    301     Lenox    Ave.,    Oakland. 

June   28,    1913— LOT   35   BLK   "C"  Map  Owner.     In-.       Malcolm       Goddard.       The 

Toler   Heights,    Okd.   Melrose   Lum-  dwelling  will   contain   seven   rooms  and 

ler   &   Supply    Co  vs   J   H  and   Kate  I'll'         Interior    finish     will    be    of    pine 

Plattner     $•'9.70  and     hardwood     with     hardwood     floors 

<* used    in    the    living    room,    dining    room 

«  .  •»-,     .._,._      .  „^     ___     - ,  „_ ,  and    reception    ball.      There    will   toe   an 

SAN    TOSE   AND   THE    SANTA  „„,.„  ,.„,,  place  in  tlll,  llvlnB  ,™„,  with 

CLARA   VALLEY.  k    mantel.   Tile  will  be   used 

hi    the    hath    ro«n    and    kitchen.      Exte- 

RESIDENCES— 1    ami    2      storj      and  i    the   house  will   re  covered  with 

base,  frame.     Cost  not  stated.  Sen  Jose,  rustic        An    automatic      water      heater 

Santa   Clara   Co.,   Cal.     Architect,    none.  will    he    installed.      Plans   are   complete 

The    following    Day    Labor    jobs    are    re-  and    figures   are    being    taken. 

ported    as    about    to    be    started    in    San  .. q       

Jose:      W.    M.    Lewis.    Mountain    View.    1  __  .  ___  ,Tm_       „m^^rrm^»T      o 

torysix-i >  frame  cottage,  cost,  12,-  S;'  CR    MENTO,     STOCKTON     & 

"i";    G ge    Cans:. hie.    S2«    North    33rd  NORTHERN  CALIFORNIA. 

street.     1     story    four-room    cottaRe.    $1,-  

000,   and    .1.    E.    Weblnn.    64G    Ashhury,    1  FIRE     HOUSBH-S     Story       ami       base. 

Btory  flve-r tage,  $2.3on.  b   lefc     ind    concrete.     Cost    nol 

RESIDENCE  -     -     Btory     an.i     base,  Sacramento,   Cal,     Architect's   name 

frame,    $40, Woodside,    San    Mi Owners,   City     of     Sacramento. 

Co.,    Cal.      Architect,    Henry      C.      Smith,  rim       fur     the    construction     of    a     Are 
Humlboldl     rank    Bldg.,   s.    F.      Owner's  house    in    Oak    Park    have    been    corn- 
withheld.      The   dwelling   will    he  pleted     ind   approved   by   the   Fire  Coni- 
ne i    for    a    country    home    and    will  mi!      on         Bids     are     n,,w     being     taken 

contain    in    the    neighborhood    of    four-      and   win   b( fted   on  -inly   10th.     The 

teen    rooms,    bath    and    Bleeping   porch.  building    will    he    located    on    Cypress 

A    garage    will    also   be   erected    on    the  avenue    between    31th   and    35th    streets. 
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Get  it  from  Bacon. 

The  Blocks  now  being 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


There  will  be  space  on  the  first  floor 
for  three  pieces  of  apparatus,  and 
upper  floor  will  be  arranged  for  sleep- 
ing quarters,  reading  room  and  chief's 
office.  Interior  will  be  finished  in 
pine  and  hardwood.  Special  plumbing 
and  electrical  equipment  will  be  In- 
stalled. Exterior  of  the  building  will 
:e  faced  with  pressed  brick.  Plans 
(an  te  secured  from  the  City  Clerk. 
City  Hall  Bldg.,  Sacra  nento.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue. 

POST  OFFICE  WORK— Screens.  Cost 
not  slated.  Sacramento,  Cal.  Archi- 
tect, Oscar  Wenderoth.  Washington.  D. 
<:.  OwnerB,  L'nited  State  Government. 
Bids  will  le  opened  by  the  .Supervising 
Architect  in  Washington,  D.  C.  on  July 
loth  for  furnishing  and  installing 
screens  in  the  Post  Office  building  at 
mentO.  Plans  can  be  secured 
from  the  Supervising  Architect,  Oscar 
Wenderotb, 

P  ffl  OFFICE — 1  story  and  base, 
'■■•  loll  and  stone,  i>  V;i  lley 
Nevada  Co.,  Cal.  Architect,.  Oscar 
Wenderoth,  Washington,  D.  C.  Owners, 
1'nite!  Only  three 
•  Ived  on  June  30th  'by  the 
Supervising  Arch  lt<  i  Wender- 
oth,  at  Washington,  D  C,  for  the  con- 
structlon  of   I  ilh      p 

'i  ed  from 
California  contractors,  two  local  Arms 
and  one  Sacramento  Arm  bidding.  Al- 
ternative pro;  ere  asked  for, 
one  for  facing  the  building  with  llme- 
tone  and  the  other  for  sandstone 
facing.  CainpWeH  ft  Turner  or  Sac- 
ramento were  low  -.t  $77.1x0.  a  com- 
plete   list    of    these    bids    will    be    found 

under    (he     heading     of     Sacramento, 


Stockton  and  Northern  California  in 
this   issue. 

RESIDENCES— 1  and  2  story,  frame. 
Cost  not  stated.  Sacramento,  Cal.  Ar- 
chitect, none.  The  following  Day 
Lai  or  jobs  are  reported  as  about  to  lie 
started  in  Sacramento:  E.  A.  Pierce, 
36  th  and  Park  avenue,  3,  2  story, 
frame,  $7,500;  Max  Smith,  28'21  Spag- 
fo'.d  avenue,  1  story,  frame,  $2,400; 
i.Mrs.  L.  '/lingerie  722  J  street,  frame- 
garage,  $1,S0»;  L.  H.  Jacob,  22,12  L 
street,  frame  cottage,  $600,  and  Q.  C. 
Snyder,   2310  31st  street,   frame  cottage, 

$1,000 

Contracts  Awarded. 

SCHOOL, — 2  story  and  base,  rein- 
forced concrete,  $32,000.  Quincy.  Plu- 
mas Co.,  Cal.  Architect,  W.  H.  Weeks, 
75  Post  St.,  S.  F.  Owners,  Quincy  High 
School  District.  Contractors,  Camp- 
bell    &     Turner,     Sacra nto,       general 

construction.  Contract  price  not  stat- 
ed. Pacific  Blower  and  Heater  Co.,  S. 
I'".,  heating  and  ventilating.  Contract 
in  i:  •     not    sta ted. 


Building  Contracts. 


SACItAJIB.WO    COUNT!'. 


VARIOUS    WUIiMiT      &      KTMBROUGH 
Tract,    Sacramento.      Sixteen    dwlgs. 

Owner 'Hook    Investment    Co.,    817 

J    St.,    Sacramento. 
Architect  .  .  .None. 

Contractor. .Wright   &   Klmbrougb,   817 
J   St.,   Sacramento. 

COST,    $30,000 


LOT    1307    \V,    K,    TCT    2:1,    Sacramento. 

1  iwelllng, 

Owner I.,    A.    Morrow,    HO"    'I    St.. 

Sacramento. 


Architect  . .  .None. 

Contractor.  .Wright    &    Kinvbrough,    847 
J  St,  Sacramento. 

COST,    $2500 


I  J  IT   111   East  Sacramento.     Alter  dwlg. 
Owner W.   H.   McMorry,   3001   I  St., 

Sacramento. 
Architect  .  .  .None. 
Contractor.  .  H.    Goldman,    1726    18th    St., 

Sacrai  nento. 

COST,   $500 

N    SO    FT.    LOT   14   G  NELSON  TCT,  Oak 
Park.      Dwelling. 

Owner W.    T.      Foster,    35th      and 

Cypress,   Sacramento. 
Architect  . .  .None. 

Contractor.  .C.   E.   Mendenhall,   220   41st, 
Sacraemnto. 

COST,  $1200 


LOT   11    .:LK   2S  Oak  Park.     Dwelling. 

Owner Geo.    B.    Henry,    1604   K   St. 

Sacramento. 

Architect  .  .  .None 

Contractor.  .W.    B.    Phillips.    4015    Cyp- 
ress   Ave.,     Sacramento. 

COST,    $1'500 

E    '4    OF    LOT    6,    I,    J.    7TH    AND    STH 
Sts..   Sacramento.      Alter   building. 

Owner Mrs.  T.  W.  Hing,  251  I  St., 

Sacraemnto 
Architect  . .  .None. 
Contractor.  .H.    Grant,    Sacramento. 

COST,  $3000 


E   52    FT.    LOT   4,   J,    K,    3RD   AND    4TH 
Sts.,   Sacramento.      Erect  building. 

uwner 'Merchants    Invst.    Co.,    4th 

and    J    St.,    Sacramento. 
Architect  . .  .None. 

Contractor.  .Ransome       Concrete        Co., 
Sacramento. 

COST,    $2'50,000 


LOT   9   BLIv   3    Boxler  Tct.,   Sacramento. 

Owner W.    D.    McKuy,   S26   17th  'St., 

Sacramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $2100 

LOT    1  GO.    Curtis    Oaks.      Dwelling. 

Owner H.   M.   Earle,  3028  Magnolia 

Ave.,   'Sacra, nento. 
Architect  . .  .None. 
Day's  work.  COST,  $1500 


N    Vi    OF   LOT   5,    G,    H,    6TH   AND    7TH 
Sts.,    Sacramento.      Alter  building. 

Owner John    Bawden,    716    7t'h    St., 

Sacramento. 
Architect  .  .  .None| 
Day's   work.  COST,    $250 


S  20  F'l.  o,  N  A  AND  N  B,   10TH  &   11TH 
Sts.,    Sacramento.        Erect   building. 

Owner Sacramento     Lumber     Co., 

12th    &    B    Sis.    Sacramento. 
Architect  .  .  .None. 

Day's   woik.  COST,   $100 

NO.    905     K    ST.,     Sacramento.       Altera- 
tions. 

Owner Archlbold   &   Hamilton,   905 

K   St.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .Siller     Pros.,     1230     P     St., 
Sacramento. 

COST,  $2500 


LOT    7,    C,    D,    10TII    AND    11TH    STS.. 

Sacramento.     Dwelling. 
Owner Geo.   Knox.   2010  L  St.,  Sac- 
ramento. 
Architect  .  .  .None. 

Contractor.  .Barton   &  HIte,   1812   L  St., 
Sacramento. 

COST.  $6500 


BUILDING  AND  INDUSTRIAL  NEWS 

Building  Contracts.  FRESNO.    MODESTO,    STANIS- 

LAUS  AND  CENTRAL 

SAN  JOAtUIX  county  CALIFORNIA. 

LOT  T    I  '•  I . K    L30   E  of  Center  St.,  Stock- 

ton.      All      work      for    two-story      flat  APARTMENT     HOUSE— 2     story     and 

'building  brick.      Cost    not    stated.      Fresno, 

Owner..... .Mrs.    A.    Booksch,    114.;    N-  Fresno    Co..    Oal.       Architect,       I 

('niter,  Stockton  Mathewson,    Forsythe      Bldg.,      Fresno. 

Architect  ...Waller    King.    Elks'    Bldg.,  Owner,    <-■    .1.    fray,-.,, ft.      The    building 

Stockton.  wi"    be    erected    on    Blackstone    street 

Contractor.. W.    C.    Finnell,    42.1    E-Jef-  :""1   >'as  lieen   designed   to  contain   four 

ferson      Stockton.  °'  Iour  rooms  and  bath  eai         i 

Filed    June   21,   '13.'    Dated   June    21,   '13.  «-'ior   finish   wll>    be   °f  Pine  with    salie 

Foundation    in     .  ...J  400       :  '"''" 's-      All    suites    will    have    wall 

Frame    work    up S00  beds.      Bath    rooms    will    be    finished    In 

Building  enclosed'!!!!!!!!!!''!  800  cement  plaster  and  tile.  A  central 
Plastering  completed  800  'eating  system  will  lie  installed.  Ex- 
Completed   and   accepted S00  le,i"1'    of    tle    building    will    be    faced 

Usual     2j     days 1200  with    pressed    brick.       Plans    are    com- 

TOTAL  COST,   $4800  I'leie   and    figures   are    1  eing   taken. 

Bond.    $2400.      Sureties,    J.    V.    Cr'aviotti  LODGE  HALT^-0   story   and   base,   re- 

and    F.    B.    Littleton.        Limit.    90      days.  inforced     concrete     and     steel,     $125,000. 

Forfeit,   none.     Plans  and   specifications  Fresno,    Fresno    Co..      Cal.      Architect's 

aje(j  name    withheld.      Owners.    Fresno    Elks' 

Hall    Association.       Preliminary       plans 

have  been  accepted  by  the  Fresno   Elks 

BLK    2    DOT    215,      The  Oaks,      Stockton.  tor  a  lodge  l.all  and  commercial   buil'd- 

One-story    fra.ne    building.  inig.    wnich     will     be     erected     on     their 

Owner Ralph    Fay,    Hazel    &    Call-  ,„.operty   on   Tulare   street   opposite   the 

fornia,  Stockton.  Rowel]  Building.  No  details  of  con- 
Architect  ..  .None.  struction  have  been  given  out.  Fur- 
Days  work.                                   COST,   $2000  tner   mention    of    the    work    will    appear 

in  these  columns  as  the  plans  progress. 

N  33  OF  L_»rs  2  AND  4   BLK   70,  S  M  C,  HOTEL — 2     story     and      base,       brick, 

Stockton.       Remodel    frame     building.  $18,000.      Fresno,    Fresno    Co.,    Cal.      Ar- 

i  i\\ii,i- E.     V,".     Kennedy.     1032     S-  chltects,    Swartz,    Hotchkin    &    Swartz, 

San   Joaquin,   Stockton.  Howell    Bldg..    Fresno.      Owner,    C.    W. 

Architect  ...None.  Mustek.      The    building    will    be    erected 

Day's   wok.                                 COST,  $1000  on  J  street  near  Merced  and  will  cover 

• in   area    of   30x102    feet.      There   will    be 

i:   38   LOT  .".   BLK  47  W,  Stockton.   Erect  Mores  on   the   first  floor  besides  the   en- 
frame   building.  '"    t,ie   hotel.      Upper    floors    will 

Owner Richard     Godsil,     '310     S-El  he   arranged   for    19    guest   rooms   and    4 

Dorado    Stockton.  Interior    finish    will    be    of    pine 

Arclhtect  ...None.  throughout.      Considerable    marble    and 

Day's    work.                                 ,OOST.    $2000  tile    will    be    used    on    the    first       floor. 

will    be    plate    glass    store    win- 
dows and  patent  store  fronts.     Hot  and 

LOT    8    BLK       20    K.Stoekton.         Three-  ,,,,,,    ,.llnning.  „-ate,   wln    ,,e   suppiied    to 

brick    building.  al]     ,  uum?        Exterior     of    the     building 

Owner C.    M.   Jackson,    West    Lane,  wi|,  ,e  f.lced   with    pressea-  brick.   Plans 

Stockton.  are    now    nearly    complete    and'    figures 

Architect  ...None  .  wiH  );e  caiied  for  shortly. 

work.                                  COST.    $7000  SCHOOL— 1     story     and     base,     brick. 

Coal     not     stated.       Laton.     Fresno     Co.. 

Li  iT    12    I  LK    85    E.   Stockton.      Remodel  ca'-      Architects.    Swartz.    Hotchkin      & 

frame   building.  Swartz.   Howell  BMg.,  Fresno.     Owners, 

er. W.   R.  Bower.   637   B-Weber  "rlwi.k    School    District.      The 

Stockton.  '""    wi"    contain    four    class    rooms    and 

Alr    [ted         None  '     issemoly    hall.      Interior    finish    will 

Day's   work,                                      COST,   $600  '  8   "'    Plne    "'"'    some    maple    floors.      A 

central    heating    system    will      be      In- 

i   I.      A    clay    tile    roof    is    specified. 

LOT   8    BLK      12   Survey   299.     Stockton.  Exterior   of   the    building   will    pro 

Frame   building.  .,  ,.,]     wjtn    cement     plaster.       Plans 

Owner.... -..C.    W.    Dunlap       -1    NT-Lin-  ,,,.,.   nnw   Delng 

coin,  Stockton.  SCHOOL — 1    story,     concrete.      $10,000. 

Architect  ..  .None.  Merced    Co.,    Cal 

work.  COST,  $2000  lect  wniiam  E.  Bedesen,  Merced.  Own- 
ers, Chowchilla  School  District.  The 
building   has   been    i.'  slg  I"'  1   to 

LOT    15    BLK    191    E.Stockton.        Erect  3  standard  size]   class    rooms.     Interior 

frame  building  '""   ''    wln   ,,:'   "f   >'''"'   throughout      No 

Owner             \     Delucchl  '■'"  be  Installed.     Exterior  of  the 

set". '.'.None.  '     ""S1     wiu     ''"'     tac6d     wi,h     cement 

work                                     COST    $1000  Plaster.    Plans   are    now 

DEPARTMENT    STORE— 3    StO 

* ...      Class    A    eonsitrui 

I    i    no,   Fresno  Co.,   Cal.      Architect     i ' 

COMPLETION  NOTICES.  A.   Meussdorffer,   I iboldJ    Bank   Bldg., 

S.    F.     Owners,   Gottschelk    Dep 

SACRAMENTO   COUNTY.  All    bids    foi     this    work    which 

.  k  a  go  ha  i  e 

RDED                                          VCCEPTED  jected.       Plans    will    be    slightly    revise,! 

June  27,   1913     S   100   FT.   LOT   1   Q,   R,  arid    new    figures    will    be    i   tiled    for   at 

2nd    and    3rd    Sts.,    Sacramento.      L  once. 

whom    it    may    concern.  .June    15,    1913  STORES             toi         ind 

II    Stewart    and    James    Geddes    to  $_'»."'                                                  Cal.  Ar- 
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noni       Owner,    Alfred    Harrell, 

Bakersfield.  The  bulKHng  on  1  street 
between   19th   and  20th   streets,  n 

bj  lire,  will  be  rebuilt  at 
once.  Plans  foi  this  work  are  now  in 
tl  e  i  an  i  e  owner  who  will  let  all 

contracts. 

STORES  AND  OFFICES— 4   story   and 
base,    r  concrete.      Cost      not 

Mitel.      1'  esno,    Fresno   Co.,    Cal.      Ar- 

: :  F  Fi  lehlin.  Fresno.  ( Own- 
ers, Holland  &  Holland.  The  building 
will  be  ereete  I  at  the  corner  of  Reno 
and  I.  streets  and  will  cover  an  area  of 
79x110  feet.  The  first  floor  will  cm- 
tain  stons  and  i  banking  room.  Sec- 
ond and  third  floors  will  be  arranged 
for  59  modern  offices.  The  fourth  floor 
will  contain  a  large  lodge  room.  In- 
terior finish  will  be  of  pine  and  hard- 
woods.     A    maple    floor   will    be   useii    In 

■  ■  ro  im.  There  will  be  steam 
heat  and  elevator  service.  Metal  win- 
dow sash  and  frames  are  specified.  Ex- 
terior of  1 1  e  building  H 
with  cement  plaster.  Plans  tire  cont- 
ra  Tiow   being  taken. 

Contracts  Awarded. 

CLUB     ROOMS — 2    story      and 

brick.    $2  1. f.       Bakersfield,     Kern    Co., 

Cal.  Architect,  T.  B.  Wiseman,  Bakers- 
field. Owners,  Bakei  stiel'd  Club.  Con- 
tractor, D.  A.  Evans,  Fresno.  Contract 
price,    $34,000. 

1.      1    story   frame.    $.",.777.    Wal- 
nut    School     District,    Frehno    Co.,    Cal. 
ts    Swartz,   Hotchkin   &   Swartz. 
Howell     Bldg.,    Fresno.       Owners.     Wal- 
trict.      Contractor.    J.    H. 
Peak.   Selma.     Contract   price.   $".777. 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 

APARTMENT  HOUSE— 3  story  and 
base,  fi  mo  Cost  not  stated.  Los  An- 
geles. Cal.  Architect.  L  L.  Jones.  I.  W. 
Hellman  Bldg.,  L.  A.  Owner,  Mrs  a. 
(J.  Tompkins.  The  building  will  cover 
of  5Gxll«  feet  and  has  been 
designed  to  contain  :.r.  rooms,  which 
will  re  arranged  in  two  and  three 
room  suite-.  All  apartments  will  have 
private  baths  and  wall  beds.  Interior 
finish  will  be  of  pine.  There  will  he  a 
central  stem    and       vacuum 

cleaning   plant.      Exterior   of    the   build- 
ing  will      •     covered    With    cement    plas- 
1  ith.      Plans    are    now    be- 
i 
APARTMENT     HOUSE— -3     story     and 
base,     fiatne.       Cost     not     stated.       Los 
■    i  ;  (tect,   C.    C.    Rltten- 
llcox    Bldg.,   L.   A.  Owner,   Mrs. 
liver.      The    building    will 
ted    on    a    corner    site    and    will 
Of    58x1  IS    feet        Interior 
will   com  iln    89   rooms  arranged    In   two 
\  Ith      private 

Sh    B  '11    be    of    pine. 

1     floors     will     be     used. 

Plans  provide  for  sti  levator 

.     nlng    system    and 

-i      r i-    ■'  ill  have  com- 

,1  i   and    i  lie    wainscot.     Kx- 
Idl'ng    will    be       faced 

.  .1.  ..      ami        lie.ii    i 
.ken. 
BANK      I    story    an  '  .u  forced 

concrete.      Cost    not    state, i.      Fll 

\  tects,     Witl.ey 

i      lg.,    L.    A.      Owners, 

I    Merchants'   Bank   of  Fill- 

uildlng  will  i  over  an  area 

ne.l   in 

,    finish    will 

VOOde,       tile      and       marble. 


32 


BUILDING  AND  INDUSTRIAL  NEWS 


There  will  be  safe  deposit  vaults  and 
i 'ills.  Considerable  steel  will  be 
used?.'  Exterior  of  the  building  will  be 
l.uei!  witii  cement  plaster.  Plans  are 
niiw   i  e i  11  vr  prepared. 

ClUTvL'H- 1  story  and  towers,  brick. 
Cost  not  stated,  Long  Beach,  Los  An- 
geles Co.,  Cal,  An  Ite  t.  Frank  T. 
Kegle'y  and  T.  Poster  Ena,  associated. 
Consolidate  1  Realty  Bldg.,  I,.  A.  Own- 
i  ?.  Roman  Catholic  Church.  This 
Work  1  as  teen  mentioned  here  tefore 
Wl  en  tl.e  architects  were  first  com- 
missioned. Plans  provide  for  a  'build- 
ing Mxli'S  feet  witli  two  .high  towers 
of  steel  construction.  The  main  audi- 
torium will  have  a  setting  capacity  of 
22>0  people.  Interior  finish  will  toe  of 
pine  and  ornamental  plaster.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment-plaster and  pressed  brick.  Plans 
are  complete  and  figures  are  now  be- 
ing  taken. 

CHURCH— 2  story  and  base,  rein- 
forced concrete,  $25,000.  Glend'ora,  Los 
Angeles  Co.,  Cal.  Architect,  H.  M.  Pat- 
terson. O.  T.  Johnson  Bldg.,  L.  A.  Own- 
e:  s.  .Methodist  Episcopal  Church  of 
Glendora  The  building  will  cover  an 
area  of  7«xl00  feet  and  is  designed  in 
the -classic  style.  There  will  bee  main 
auditorium  with  a  seating  capacity  of 
550  people.  Adjoining  this  there  will 
be  a  large  lecture  room  with  a  seating 
capacity  of  220  people.  Plans  also 
provide  for  Sunday  school  rooms,  pas- 
tor's study  and  social  roans.  Interior 
finish  will  be  of  pine  and  ornamental 
plaster.  A  central  heating  system  will 
te  installed.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are   now  toeing  prepared. 

FIRE  HOUSE — 2  story  and  base, 
brick.  Cost  not  stated.  Anaheim, 
Orange  Co.,  Cal.  Architect,  City  Engi- 
neer Steward.  Anaheim.  Owners,  City 
of  Anaheim.  Plans  for  a  two-story 
brick  building  have  been  completed 
and  figures  are  now  being  called  for 
by  the  City  Clerk.  Bids  will  be  opened 
on  July  24th.  The  building  will  be  ar- 
ranged to  contain  three  pieces  of  ap- 
paratus on  the  first  floor  and  sleeping 
quarters  and  reading  room  on  the 
upper  floor.  Interior  finish  will  be  of 
pine  throughout.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  can  be  secured  from  the 
City  Clerk. 

FIRE  HOUSE-  2  story  and  base, 
brick.  Cost  not  stated.  Glendale,  Los 
Angeles  Co.,  Cal.  Architects,  Tuttle  & 
Hopkins,  Delta  Bldg.,  L.  A.  Owners, 
City  of  Glendale.  The  building  will 
cover  an  area  of  50x70  feet  and  will 
contain  four  pieces  of  apparatus  on 
the  first  floor.  Upper  floor  will  be  di- 
nto  three  rooms,  baths  and 
reading  room.  Interior  will  toe  finished 
in  pine  and  hardwood.  The  exterior 
of  the  building  will  be  faced  with 
brick.  Plans  are  being  pre- 
pared. 

FACTORY  and     base,    rein- 

te.    Cost    not    stated.    I.ong 
L,each,    Los   Angeles   Co.,    Cal.    Engineer, 
George    W.   Harding.   Washington  Bldg., 
i.ook  Beach.     Owners,  The  Long  Bi  ich 
Improvement     Do.      Tin-     building     will 
coyer   an    area      of      75x130      feet.      The 
building  hat   been  designed  for  a  plan- 
ing    mill     am]     interior     finish     will     be 
only    In    the   front   portion.      Plans 
have  been  completed  and  the  work  will 
.    i.or. 
OARAGE     i     story    and      base,    rein- 
stated.    Los 
Angeles,    Cal.      Architect,    none.      Own- 


era,  City  of  Los  Angeles.  Plans  have 
been  completed  for  a  municipal  ga- 
rage which  is  to  toe  erected  on  Pearl 
street  near  Marengo.  The  building 
will  toe  large  enough  to  house  twenty- 
five -machines.  Interior  will  be  finished 
in  pine.  A  cement  floor  will  be  used. 
Metal  windtow  sash  and  frames  are 
specified.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  (Bids 
will   te   called   for   shortly. 

HOTEL — 1  story  and  toase,  brick  and 
steel,  $40,000.  Los  Angeles,  Cal.  Ar- 
chitect, A.  Featherstonhaugh,  Fergu- 
son Bldg.,  L.  A.  Owner,  Joseph  H.  Call. 
The  building  will  be  erected  on  South 
Hope  street  and  will  have  a  stree.t 
frontage  of  50  feet  and  a  depth  of  1'65 
feet.  The  first  floor  will  be  arranged 
for  a  large  lobby,  offices  and  store. 
Upper  flows  will  be  subdivided  into  90 
guest  rooms,  21  private  baths  and  9 
public  baths.  Interior  finish  will  toe  of 
pine  and  hardwoods.  There  will  be 
steam  heat  and  elevator  service.  Bath 
rooms  will  toe  finished  in  tile  and  will 
have  cement  floors.  A  toot  water  sys- 
tem will  also  be  installed.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  let  subcontracts  on  all 
parts  of   the   work. 

LIBRARY — 1  story  and  base,  brick. 
Cost  not  stated.  Alhambra,  Los  An- 
geles Co.,  Cal.  Architect,  Frederick  L 
Roehrig,  American  Bank  Bldg.,  L  A. 
Owners,  City  of  Alhambra.  Plans  for 
this  .building,  which  was  mentioned 
here  when  the  architect  was  first  com- 
missioned to  prepare  plans,  have  been 
accepted  and  are  now  out  for  figures. 
'Bids  will  be  opened  on  July  12th.  The 
building  covers  an  area  of  90x100  feet 
and  is  in  the  classic  style.  Interior  fin- 
ish will  toe  of  hardwood,  marble  and 
tile.  Hardwood  floors  will  be  used 
throughout.  There  will  be  a  central 
heating  system.  Metal  shelves  and 
metal  window  sash  and  frames  are 
also  specified.  Exterior  of  the  building 
will  be  faced  with  enamel  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

RESIDENCE  —  2  story  and  base. 
brick  and  frame,  $30,000.  Beverly  Hills, 
Los  Angeles  Co.,  Cal.  Architects,  C.  H. 
'Russell  and  F.  Slingluff.  associated,  Se- 
curities Bldg.,  L  A.  Owner,  Roland 
Bishop.  The  dwelling  will  contain  20 
rooms,  5  baths  and  sleeping  porches. 
Interior  finish  will  be  of  pine,  bireh 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  torick.  Bath  rooms  will  be 
finished  in  tile.  Exterior  of  the  dwell- 
ing will  be  covered  with  torick  veneer 
and  rustic.  Plans  are  nearly  complete 
and    figures    will    be    called    for    shortly. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Los  Angeles, 
i'iI.  Architect,  F.  M.  Tyler,  .Black 
Bldg.,  L.  A.  Owner,  D.  T.  Althouse, 
The  dwelling  has  been  designed  for  a 
fourteen-room  house  with  several  bath 
rooms  and  sleeping  porch  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
Hardwood  floors  will  be  used  through- 
out. There  will  be  furnace  heat  and 
open  Hi.-  places,  Mantels  will  be  of 
brick  and  tile.  Tile  will  be  used  in 
the  bath  rooms  and  kitchen.  Exterior 
of  the  dwelling  will  toe  covered  with 
cement  plaster  on  metal  lath.  Plans 
Mi-  complete  and  the  work  will  be 
done  by   Day    Labor. 

PASSENGER  STATION  —  1  and  2 
story  and  base.  Class  A  and  C  con- 
struction,     $250,000.       Architects,      Par- 


kinson &  Bergstrom,  Security  Bldg.,  L 
A.  Owners,  Southern  Pacific  Co.  The 
time  for  opening  these  bids  has  been 
extended  trojm  the  1st  to  the  8th.  A 
complete  list  of  the  figures  received 
for  this  work  will  appear  in  the  next 
issue  of  the  Building  and  Industrial 
News. 

SCHOOL — 1  story  and  toase,  brick 
and  frame.  Cost  not  stated.  Bards- 
dale,  Ventura  Co.,  Cal.  Architect, 
Honer  W.  Glid.len.  Wright  and  Calen- 
der Bldg.,  L.  A.  Owners,  Willow  Grove 
School  District.  The  building  will 
cover  an  area  of  40x60  feet  and  will 
contain  two  class  rooms,  office  and 
separate  toilets.  Interior  finish  will  be 
of  pine  with  some  maple  floors.  A 
central  heating  system  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  torick  veneer.  Plans  are 
being    prepared. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Lan- 
caster, Los  Angeles  Co.,  Cal.  Archi- 
tects, Tuttle  &  Hopkins,  Delta  Bldg., 
L.  A.  Owners,  Lancaster  School  Dis- 
trict. The  building  will  cover  an  area 
of  60x92-  feet  and  will  contain  four 
class'  rooms,  library  and  principal's  of- 
fice on  the  first  floor.  Upper  floor  will 
contain  an  assembly  hall  seating  300 
people  and  domestic  science  rooms. 
Manual  training  department  will  oc- 
cupy the  greater  portion  of  the  base- 
ment. There  will  be  a  central  heating 
system,  pine  and  hardwood  interior 
finish  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  toe  faced 
with  cement  plaster.  Plans  are  com- 
plete and  bids  will  be  opened  on  July 
12th.  Robert  B.  Cameron  is.  Clerk  of 
the    School    Board. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ful- 
lerton.  Orange  Co.,  Cal.  Architects. 
Tuttle  &  Hopkins,  Delta  Bldg.,  D.  A. 
Owners,  Fullerton  School  District.  All 
bids  for  the  construction  of  this  build- 
ing have  been  rejected.  Plans  will  be 
revised  and  new  figures  will  be  called. 
The  lowest  bid  received  was  from  the 
Sawtelle  Construction  Co.  and  was  for 
$50,990.  This  amount  is  above  the 
amount   available. 

STORES  AND  LOFTS^S  story  and 
base,  reinforced  concrete.  Cost  mot 
stated.  Los  Angeles,  Cal.  Architects, 
Barnett,  Haymes  &  Barnett,  Wright 
and  Callender  Bldg.,  L  A.  Owner's 
name  withheld.  The  building  will  toe 
erected  on  Central  avenue  and  will 
cover  an  area  of  126x125  feet.  Plans 
provide  for  five  stores  on  the  first  floor 
and-  lofts  above.  There  will  be  rein- 
forced' concrete  floors  and  roof  slabs. 
Two  electric  freight  elevators  will  be 
installed,  atee^n  heat,  metal  window 
sash  and  frames  and  a  vacuum  clean- 
ing system.  Exterior  of  the  building 
Will'  be  faced  with  cement  plaster. 
Plans  are  now  being  prepared. 

STORE'S  AN'D  OFFICES— 2  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Riverside,  Riverside  Co.,  Cal. 
Architects,  K.vsni-  &  Biggar,  Wright 
and  Callender  Blidg.,  L.  A.  Owners, 
Riverside  Abstract  Co.  The  building 
will  cover  -an  area  of  40x140  feet.  The 
entire  structure  will  toe  occupied  by 
the  owners.  Interior  will  be  finished 
in  pine,  hardwood,  marble  and  orna- 
mi'iii a]  plaster.  Plans  include  steam 
treat,  metal  window  sash  and  frame 
and  fireproof  vaults.  Exterior  will  toe 
faced  with  Ula'h  stone  and  cement 
plaster.  Plans  are  complete  and  fig- 
ures are   being  taken, 
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STORES  AND  OFFICES— 4  story  anil 
base,  brick.  Cost  not  state.].  San 
Pedro.  Los  Angeles  Co.,  Cat.  Architect. 
E.  H.  Dorr,  1811  South  Main  St.,  L.  A. 
Owner,  N.  O.  Anderson.  The  building 
will  cover  an  area  of  25x75  feet  and 
will  be  arranged  for  one  store  on  the 
first  floor  and  27  offices  on  the  upper 
floors  Interior  finish  will  be  of  pine 
and  hardwoods.  There  will  lie  steam 
heat  and  elevator  service.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken  by  the  architect. 

STORES  AND  OFFICES— 14  story 
and  (base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles,  Cal.  Archi- 
tects, J.  Martyn  Kaenke  and  W.  J. 
Dodd,  Story  .Bldg.,  L.  A.  Owners,  Home 
Builders.  This  work  has  been  men- 
tioned here  a  number  of  times  before. 
Plans  for  the  general  construction  of 
the  building  have  been  completed  ant! 
figures  are  now  being  taken.  The 
structure  will  be  erected  at  the  corner 
of  8th  and  Spring  streets,  and  will 
cover  an  area  of  HTxlOS  feet.  Con- 
struction will  be  fireproof  throughout. 
Tbere  will  be  a  complete  steel  frame, 
reinforced  concrete  walls  and  floors. 
Metal  interior  trim  and  metal  window 
sash  and  frames-  will  be  used. 

Contracts  Awarded. 

APARTMENT  HOUSE— 4  story  and 
base,  brick,  $40,000.  Los  Angeles,  Cal. 
Architect,  E.  C.  Thome.  Realty  Board 
Bldg.,  L.  A.  Owner  I.  I.  Dehail.  Con- 
tractors, Miller-Stahl  Construction  Co., 
Hibernian  Bldg.,  L.  A.  Contract  price, 
$40,000. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $4 0,000.  Los  Angeles,  Cal. 
Architect.  B.  Cooper  Corbett,  Union 
Square  Bldg..  L.  A.  Owner,  Charles  H. 
louis.  Contractor,  E.  H.  MacGibbon, 
Los  Angeles  Investment  Bldg.,  L.  A. 
Contract    price.    $40,000. 

APARTMENT  HOUSE — 3  story  and 
base,  frai-ne.  $21,000.  Los  Angeles,  Cal. 
Architect,  C  Gault,  L.  A.  Owner.  Mrs. 
A.  Burgwald.  Contractor  R.  T.  Laugh  - 
lln,  Lissner  Bldg,  L.  A.  Contract  price. 
$21,000. 

APARTMENT  HOUSE— 4  story  and 
base,  brick,  $54,750.  Los  Angeles,  Cal. 
Architect's  name  not  given.  Owners, 
Hackel  &  Gutterman.  Contractor,  A. 
E.  Harshman.  Story  Bldg..  L.  A.  Con- 
tract price,  $54,750.  Work  will  not  be 
started    until   July   22nd. 

BANK — 2  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Temecula, 
Riverside  Co.,  Cal.  Architects,  Koer- 
ner  &  Paul,  Broadway  Central  Bldg., 
L.  A.  Owners,  Citizens'  Bank  of  Te- 
mecula. Contractors  Earl  Remington 
Co.,  Broadway  Central  Bldg..  L.  A. 
Contract  price  not  stated.  Note:  This 
contract    Includes    bank    fixtures. 

BANK  VAULTS.  ETC  —$98,000.  Los 
Angeles,  Cal.  Architects.  William  Cur- 
lett  &  Son.  Phelan  Bldg..  S.  F.,  and 
Title  Insurance  Bhlg..  L  A.  Owners, 
Merchants'  National  Bank.  Contrac- 
tors,   Mosler    Safe    Co.      Contract    price, 

$98,000, 

BANK-  :  Btor  and  base.  Class  A 
construction,  $50,000.  Redlhnds,  Pan 
Bernardino  Co.,  Cal.  Architects,  Par- 
kinson &  BergBtrom,  Security  Bldg.,  L. 
A.  Owners,  First  National  Bank  of 
RedlandB.  Contractors.  Los  Angeles 
Planing  Mill  Co.,  l»W  Industrial 
A.,  general  construction  only.  Contract 
price.  $46,650.  Tills  contract  does  not 
include  plumbing,  electric  work,  heat- 
ing or  vault  work. 

CHURCH — 1    story    and    base,    frame, 


$11,000.      Azusa,    Los    Angeles    Co. 
Architect,   Norman  F.   Mars!..   Broadway 
Central    Bldg.,    L.    A.      Owners.    P 
terian     Church.       Contractor,     Gottfried 
Hanson,   1 J 1 4   Vermont   Ave..  L.  A.  Con- 
tract .price,   $11,000. 

HOTEL — 4  story  and  base,  brick  and 
steel,  $44. :.0m.  Los  Angeles,  Cal.  Ar- 
chitects. Morgan.  Walls  &  Morgan.  Van 
Nuys  Bids..  L.  A.  Owner.  Mrs.  F.  W. 
Sabichi.  Contractors,  Alpeter,  Hall  & 
Alpeter.  Ferguson  Bldg..  L.  A.  Con- 
tract price,  $14. .".mO.  Thomas  Haverty 
Co.,  plumbing  and  heating.  Contract 
price,    $8,400. 

HOTEL — 3  story  and  base,  rein- 
forced concrete,  $162,270.  San  Diego. 
Cal.      Architect.    Harrison    Albright,    L. 

A.  Owners.  J.  D.  and  A.  B.  Spreckels 
Securities  Co.  Contractors.  The  Wur- 
ster  Construction  Co.,  Spreckels  Bldg., 
San  Diego      Contract   price.   $162,270. 

WAREHOUSE—  7,  stops'  aftfl  base;  re- 
inforced concrete.  $17.' :  Eos  Ange- 
les, Cal.  Architect.  A.  H.  Daun,  care  of 
Board  of  Education.  L.  A.  Owners. 
Board  of  Education.  Contractors  Da- 
vidson Construction  Co..  16th  and  Ten- 
nessee Sts.,  L.  A.  Contract  price.  $47,- 
000. 

RESIDENCE  —  2  story  and  base, 
frame.  $18,000.  Montecito.  Santa  Bar- 
bara Co.,  Cal.  Architect,  A.  B.  Benton. 
114  North  Spring  St.,  L.  A.  Owner,  J. 
Langdon  Erving  Contractors.  Kling 
Co..  Union  League  Eldg.,  L.  A.  Con- 
tract price,   $18,000. 

RESIDENCE  —  2  story  and  base, 
concrete  and  hollow  tile,  $25, CM' 
Angeles,  Cal.  Architect,  Irving  J.  Gill, 
913  South  Figueroa  St.,  L.  A.  Owner. 
Mary  A.  Banning.  Contractors,  Con- 
rete  Building  and  Investment  Co.,  9 in 
South  Figueroa  St., 
price,    $25,000. 

ROUND  HO  U  S  E  —  1 
reinforced  concrete, 
geles,  Cal.  Architect,  none.  Owners. 
Santa  Fe  Railroad  Co.  Contractors, 
Unit  Construction  Co.,  S.  F.  Contract 
price,  $60,000. 

SCHOOL  ADDITION  —  Brick  con- 
struction, $11,633.  Santa  Monica.  Los 
Angeles  Co.,  Cal.  Architects,  Allison  & 
Allison.  Hibernian  Bldg.,  L.  A.  Own- 
ers, Santa  Monica  School  District.  Con- 
tractor, J.  L  Harrod,  1425  Berkeley 
St.,  Santa  Monica.  Contract  price,  $11,- 
633.  Coony  &  Winter!,  ottom.  Alham- 
bra,    plumbing,    $1,048. 

SCHOOL — 2     story     and     base,     brick. 
ta     Monica,     Los       Angeles 
Co.,   Cal.      Architects,   Allison   &    A 
Hibernian    Bldg.,    L.    A.      Owners, 

School  District.  Contractor, 
Leonard  Shaft,  Santa  Monica,  general 
construction,  $29,283.  W.  J.  England. 
Santa  Monica,  plumbing.  $3.5SO.  Bids 
for  the  heating  were  taken  under  ad- 
visement. 

OIL  WESEtRVOER— Reinforced  con- 
crete.       Cost 

Fresno  Co.,  Cal.  Engineer,  Ei  a 
ing  Department  California  Oilfields  Co., 
Coallnga.  Owners.  California  Oilfields 
Co.  Contractors,  Healy-Tib Letts  Con- 
struction Co.,  S.  F.  Contract  price  not 
stated. 

STORES  AND  OFFICES— 12  story 
and  base.  Class  A  construction.  $200.- 
000.  Los  Angeles.  Cal.  Architects. 
William    CurleM    &    Son,    Phelan    Bldg., 

B.  IV.    and    Title    In-  I,.    A. 
Owners,    Merchants'    Fireproof   Building 
Co.     Contractors,  C.  J.  Kubach  Co 
Nuys    Bldg..      L       A.       Contract      price, 
$200,000. 


Contract 


story      and       base. 
$60,000.      Los    An- 


I.    IT-      j    story   and   base,    reinforced 

concrete.     $120,399.      Los    Ar^geles,    Cal. 

gan,    Walls    &    Morgan. 

-  .    1..   A.      Owner.    Mrs.   F. 

Contractor,  Carl  Leonardt, 

II.    W.    Bellman    Bldg.,   L.    A.      Contract 

price.    S 

DEPARTMENT   STORE— 4   story   and 
inforoed  concrete,  $72,900.     Phoe- 
nix.   Ariz.       Architects,    Trost    &    Trost 
Leseher,   Phoenix.     Own. 
ers,    New      York      Store.      Contractors, 
-ruction   Co.,   Mesa.      Con- 
;  ice,    $72,900. 
NEWSI'AIEIi     OFFICES  —  2     story 
-    A   construction.    $400,- 
-    Angeles,    Cal.      Architects,    J. 
Martyn    Haenke  and  W.   J.   Dodd,   Story 
III-,'..    L.   A.      Owner,  William   Randolph 
Contractors,  Alta  Planing  Mill 
;  . try    St.,    L.    A.,    general 
constru   lion       only,        Contract      price, 
$270,000. 


SEATTLE  AND  WASHINGTON. 


POLICE  AND  FIRE  STATION  —  2 
story  and  base,  brick.  Cost  not  stated. 
Seattle.  Wash.  Architect,  Daniel  Hunt- 
ington, Seattle.  Owners,  City  of  Seat- 
tle. Plans  are  being  prepared  for  a 
combination  police  and  fire  station 
which  will  be  erected  on  44th  avenue 
near  West  Alaska  street.  Interior  will 
be  arranged  for  two  pieces  of  appa- 
ratus besides  the  police  quarters.  In- 
terior finish  will  be  of  pine  and  hard- 
woods. A  central  heating  system  will 
he  installed.  There  will  be  special 
plumbing  and  electrical  apparatus.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  ere  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
stone  and  concrete,  $100,-000.  Bburne, 
B.  C.  Architect,  Raphael  A.  Nicolals. 
Rogers  Bldg.,  Vancouver.  Owner's 
name  withheld.  The  dwelling  has  been 
designed  for  a  country  home  and  will 
contain  in  the  neighborhood  of  sixteen 
rooms,  a  number  of  baths  and  conser- 
vatory. Interior  finish  will  be  of 
hardwoods.  A  steam  heating  system, 
vacuum  cleaning  plant  and  hot  water 
heater  will  be  installed.  Bath  rooms 
will  be  finished  In  tile.  Hardwood 
boors  will  be  used  throughout.-  There 
will  be  open  fire  places  and  brick  and 
marble  mantels.  Exterior  of  the  house 
-  I  With  stone.  Platns  are 
nearly  complete  and  figures  will  short- 
ly    be     called. 

IRRIGATION  WORK  —  $5. 000,000. 
Klttits  Irrigation  District.  Wash.  En- 
gineer. Frank  C.  Kelsey,  Journal  Bldg., 
Portland,  Owners,  Kittits  Irrigation 
District.  Plana  and  specifications  have 
been  completed  by  Frank  C.  Kelsey, 
consulting  engineer,  Journal  Bldg., 
Portland,  lor  the  irrigation  project  for 
the  Kittits  Reclamation  District.  The 
wok  will  required  an  expenditure  of 
•  and  bids  for-  the  construc- 
tion of  the  work  will  be  let  In  one 
contract  when  the  bonds  for 
the  work  can  be  sold.  The  project  will 
require  over  100,000  yards  of  concrete. 
■s  of  steel  and  the  construction 
ridges  will  be  required: 
one  of  these  will  be  600  feet  long  and 
e  three  steel  spans,  this  bridge 
will  carry  one  of  the  twelve  syphons. 
This  syphon  will  be  eight  feet  In  di- 
ameter and  one  mile  long.  The  total 
length  of  the  twelve  syphons  will  be 
over  three  miles,  wbile  a  large  tunnel 
is  also  included  which  will  be  2%  miles 
long.      The   Government      has      already 
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completed  one  dim  at  Lake  Kaehess 
and  another  is  in  course  of  construc- 
tion at  Lake  Keechelus.  These  Sams 
will .  furnish  the  district  with  water. 
The  headworks  is  aliout  one-half  mile 
.  .ind  will  cover 
a   large  round  Ellensburg. 

n    ■   .  - I  ■         ed         t  of  Che  construction 
work  i    $4,000,000,    making 

an  additional    $1, ,000   for  other  work. 

The  plans  and  surveys  have  already 
■  ompleted.  Mr.  Kelsey  stated 
that  he  thought  no  action  would  be 
taken  until  after  the  first  of  the  year 
on  account  of  the  poor  market  for  the 
bonds.. 

THEATRE— 3  story  and  base.  Class 
B  construction,  $12:., 000.  Victoria,  B. 
C.  Architect,  J.  M.  Warren.  Victoria. 
Owner,  Alex.  Pantages.  The  building 
will  he  erected  on  a  corner  site  and 
covers  a  large  area.  A  main  audito- 
rium seating  1,000  people  is  provided 
besides  a  large  balcony  and  fourteen 
boxes.  Construction  will  be  of  brick 
and  sbeel.  An  exceedingly  ornamental 
elevation  has  been  designed.  Interior 
will  he  finished  in  hardwoods  and  or- 
namental plaster.  There  will  lie  steam 
beat  and  a  .modern  system  of  ventila- 
tion. Indirect  system  of  lighting  will 
be  used.  Considerable  metal  work  is 
specified.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  and 
pressed  brick.  Plans  are  being  pre- 
pared. 

BRIDGE — Frame  construction.  Cost 
not  stated.  Seattle,  Wash.  Engineer. 
Engineering  Department  Great  North- 
ern R.  R.  Co.,  Seattle.  Owners,  Great 
n  R.  R.  Co.  Plans  have  been 
completed  by  this  company  for  a  frame 
bridge  65  feet  long  which  will  carry 
its  tracks  over  Government  Way  ■be- 
tween Oilman  avenue  and  27th  avenue. 
Bids  will  be  called  for  at  once.  Plans 
can  be  secured  from  the  Engineering 
Department   of  the  Great  Northern. 

SEA  WALL,  CONSTRUCTION — Cost 
not  "stated.  Port  Angeles,  Wash.  En- 
gineer. City'  Engineer  Port  Angeles. 
Owners,  Port  Angeles.  The  city  Coun- 
cil has  passed  an  ordinance  calling  for 
the  construction  of  a  sea  wall  100  feet 
wide  and  over  a  mile  in  length.  Bids 
called  for  at  once.  Full  par- 
ticulars c-an  he  secured  from  the  City- 
Clerk,    Port   Angeles. 

LnliGE  HA  LI :!  story  and  base,  re- 
inforced  concrete,    ?:>, Bremerton, 

Wash.  Architect's  name  not  given. 
Owners',  Bremerton  Eagles'  Hall  Asso- 
ciation. All  bids  received  for  this 
work  have  been  rejected  and  plans 
will  be  revised.  The  building  was  de- 
signed with  stores  on  the  first  floor 
and  offices  and  lodge  rooms  on  the 
Plans  provide  for  steam 
heat.  Interior  will  he  finished  in  pine 
and  hardwoods.  Exterior  of  the  build- 
ing will  be  1'  cement  plaster. 
New  figures  will  he  taken  as  soon  as 
the  revision  of  the  plans  is  complete. 
HOSPITAL  l:rn,l>l.\<;S—  Brick  and 
ruction.  Cost  not  stated. 
Seattle,  Wash.  Architect's  name  not 
given.  Owner-  Clt;  of 
were  opened    for    th  is  San- 

! 

and    bids    have    been    refered    to    the    Su- 
ilMlngs.      The    fol- 
lowing were  Ic  Imlnlstral  Ion 
building    and    hospital.      Administration 
Building — (a)     Intel   ocking     wall 
!  rick     w  alls;     i  Jell 
kins  &  Jones.    Hindi                         (a)    (78,- 
900;    lb)    174,130;    (c)    173,670.      Hospital 
M      .1      J )  ii  i    •                                    Block,     <a> 
■      Ce)    $52,800. 


Contracts  Awarded. 

DAM — Concrete  and  steel.  1637,110. 
Seattle.  Wash";  Engineer's  name  not 
given.  Owners,  City  of  Seattle.  Con- 
tractors, Nettleton,  Bruce  &  Bachlbach, 
American  Bank  Bldg.,  Seattle.  Con- 
prlce,  $6S7,110.  This  contract 
calls  for  the  construction  of  the  I 
River   Daym. 


PORTLAND  AND  OREGON. 


I K    CONSTRUCTION— Timber   and 

concrete.  Cost  not  stated.  Portland, 
Ore.  Engineer.  Engineering  Depart- 
ment Commission  of  Public  Docks, 
\\  orcestter  !Bldg.,  Portland.  Owners, 
City  of  Portland.  The  Commission  of 
Public  Docks,  Portland,  Ore.,  is  now 
calling  for  bids  for  the  construction  of 
Dock  No.  1,  a  pile  and  timber  dock, 
which  is  to  be  erected  on  the  west  side 
of  the  Williamette  River,  between  loth 
and  ISth  streets.  'Bids  will  he  opened 
on  July  21st  for  the  work.  An  official 
proposal  will  be  found  in  another  col- 
umn of  this  issue.  Plans  show  a  struc- 
ture 1075  feet  over  all  and  112  feet 
wide.  A  portion  of  the  dock,  303  feet 
long,  will  be  constructed  in  two  levels 
and  the  balance  in  but  one  level.  A 
one-story  shed1  covering  the  entire 
length  of  the  dock  will  also  be  erected, 
having  a  clean  span  of  100  feet.  The 
two-level  section  will  be  provided 
with  six  imechanical  ramps  and  the  one 
level  section  with  one  power  ramp. 
I>ock  will  be  of  heavy  mill  construc- 
tion with  concrete  fire  walls  and  ends 
and  will  lie  equipped  with  automatic 
sprinklers.  Also  included  in  the  work 
will  be  the  construction  of  a  massive 
concrete  bulkhead  wall  running  the 
full  length  of  the  dock  with  retaining 
walls  at  the  ends.  The  contract  also 
covers  the  construction  of  a  new-  ferry 
boat  landing.  Complete  plans  and 
specifications  together  with  full  in- 
structions to  bidders  may  be  obtained 
on  application  to  the  Commission  of 
Public  Docks,  '503  Worcester  Bldg., 
Portland,    Ore. 

LODGE  HOLL—  3  story  and  base, 
brick,  $50,000.  McJMinnville,  Ore.  Ar- 
chitect, C.  C.  Robbins,  Ainsworth  Bldg., 
Portland.  Owners,  Mcllinnville  Ma- 
sonic Hall  Association.  An  architect 
has  just  'been  selected  to  prepare  plans 
for  this  work  and  details  of  the  build- 
ing are  not  yet  available.  There  will 
probably  be  stores  on  the  first  floor 
and  offices  and  lodge  rooms  on  the 
ond  and  third  floors.  Plans  will  pro- 
vide for  a  central  heating  system.  In- 
terior finish  will  he  of  pine  and  hard- 
woods. Exterior  will  be  faced  with 
pressed  brick.  Further  mention  will 
be  cnade  of  the  work  as  the  plans  pro- 
gress. 

HOTEL — 3    story      and       base,    brick. 
Cost    not    stated.       Portland,    Ore.       Ar- 
chitect,   W.    B.    Bell,    Worcester    Bldg., 
Portland.      Owners,   Fisher   &   Thorsen. 
The     building     will     be    erected     at     the 
southwest     corner     of       Lownsdale    and 
Washington    streets    and    will    cover    a 
The    first    floor    will 
e  arranged  for  stoics  and  upper  floors 
for     hotel     rooms.       Plans    provide       for 
icat  and  a  hot   water  plant.      In- 
terior   finish    will    be    of    pine    through- 
out.     Bath    rooms    win     have     ci  n 

in  I    tile    wainscot.      There   will    he 

j   play  windows  ,i  ml  pa  tent 

store    fronts.      Exterior   of    the    building 

will   he   faced    with    pressed   brick.   Plans 

complete    and    figures    are      being 

'     :en. 


BRIDGE — Steel  construction.  Cost 
not  stated.  Roseburg,  Ore.  Engineer, 
County  Engineer,  Roseburg.  Owners, 
Douglas  County.  'Bids  are  now  being 
taken  and  will  he  opened  on  July  12th 
by  the  County  Supervisors  for  the  con- 
struction of  a  steel  bridge  over  the 
South  Umpqua  River.  The  bridge  will 
consist  of  four  175-foot  spans,  and  is 
of  the  Curved  Chord  Pratt  Truss  de- 
sign. The  bridge  will  have  a  clear 
roadway  of  20  feet  and  a  clear  head- 
room of  15  feet.  E.  H.  Lenox  is  the 
County  Clerk.  Plans  can  be  secured 
from    that    office. 


Bids  Wanted  For 

Portland  Docks. 


Public    Dock      Commission      Will    Open 
Bids   on  July  21st   for  First  of  Ex- 
tensive   Improvements. 


The  Commission  of  Public  Docks, 
Partland,  Oregon,  are  now  calling  for 
'bids  for  the  construction  of  Dock  No.  1, 
a  pile  and  timther  dock,  which  is  to 
be  erected  on  the  west  side  of  the 
Willamette  River,  between  15th  and 
ISth  streets.  Bids  will  he  opened  on 
July  21st  for  the  work.  An  official 
proposal  -  will  he  found  in  another 
column  of  this  issue. 

Plans  show  a  structure  1075  feet 
over  all  and  112  feet  wide.  A  portion 
of  the  dock,  303  feet  long,  will  be  con- 
structed in  two  levels  and  the  balance 
in  but  one  level.  A  one-story  shed 
covering  the  entire  length  of  the  dock 
will  also  be  erected,  having  a  clean 
span  of  100  feet.  The  two  level  sec- 
tions will  he  provided  with  six  me- 
chanical ramips  and  the  one  level  sec- 
tion with  one  power  ramp.  Dock  will 
'be  of  heavy  mill  construction  with 
concrete  fire  walls  and  ends  and  will 
be  equipped  with  automatic  sprinklers. 
Also  included  in  the  work  will  be  the 
construction  of  a  massive  concrete 
bulkhead  wall  running  the  full  length 
of  the  dock  with  retaining  walls  at 
the  ends.  The  contract  also  covers  the 
construction  of  a  new  ferry  boat  land- 
ing. 

Complete  plans  and  specifications  to- 
gether with  full  instructions  to  bid- 
ders may  he  obtained  on  application 
to  the  Commission  of  Public  Docks,  503 
Worcester    Building.    Portland.    Oregon. 


Theodore  Hardee  As 
Head  Liberal  Arts. 


Chief  of   Denarii, i, -in    is  n  Man  of  Wide 

Experience    In     Exposition     Matters 

And  Competent. 


The  appointment  of  Theodore  Hardee 
as  the  head  of  the  Liberal  Arts  De- 
partment of  the  Exposition  has  met 
with  general  approval.  As  it  contains 
tihe  widest  field  of  all  the  exhibits  to  be 
given  at  the  Exposition  it  is  highly 
Important  that  the  chief  of  that  divi 
sion  be  a  man  skilled  in  his  particula 
line    of    work. 

Ill"  ii  1    arts    is    one    of    the    most    at 
tractive   departments  of  the  division  o; 
exhibits  and    will    occupy   all   of   one 
the   main    exhibit    palaces   and   comprise 
such     interesting    groups    as    the    vari 
ous   printing    processes,    engraving   and 
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Veneered  Panels  that 
ARE  good— -order 
today  from 


Good  Pane's 
are  always  cheaper 

When  you  buy  panels  you  naturally  ex- 
pect to  pay  a  reasonable  price  for  them. 

WYBRO  panels  are  not  alone  reason- 
able in  price,  but  you  can  depend  upon  their 
absolute  quality  and  everlasting  goodness. 
Ask  for  our  list  of  168  varieties  of  WYBRO 
panels. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


lithographing-,  books  and  publications, 
manufacture  of  :paiper,  photography, 
maps  and  geographical  apparatus,  in- 
struments of  precision.  scales  and 
measures,  coins  and  medals,  medicine 
and  surgery,  cheraiical  and  pharmaceut- 
ical arts,  mustoal  instruments,  theat- 
rical appliances  and  equipment,  elec- 
trical methods  of  communication,  tele- 
graphy and  telephony,  civil  and  mili- 
tary engineering,  models,  plans,  and 
designs  for  public  works,  architecture, 
and  architectural  engineering.  These 
'fifteen  groups  ave  di.vided  into  1^21 
classes,  and  each  class  covers  a  dis- 
tinct feature  of  the  group  in  which  it 
is   placed. 

HAS    WIDE    EXPERIENCE. 

Hardee  has  enjoyed  a  wide  experi- 
ence in  exposition  practice.  He  was 
principal  assistant  to  Walter  B. 
Stevens,  who  was  the  general  secre- 
tary and  also  director  of  exploitation 
for  the  St.  Louis  World's  Pair  of  1904. 
Prior  to  the  opening  Hardee  spent  con- 
siderable time  abroad  for  that  great 
undertaking,  circiling  the  glohe  as  spe" 
cial  commissioner  with  John  Barrett, 
the  aommiissioner-general  to  foreign 
countries. 

While  in  St.  Louis  Hardee  also  acted 
as  St.  Louis  representative  of  the  Lewis 
and  Clark  'Exposition  of  Portland, 
where  he  subsequently  became  assist- 
ant to  the  president.  In  this  capacity 
ihe  planned  and  directed  all  the  special 
events  and  entertained  at  that  very 
successful    exposition. 

Hardee  first  became  associated  with 
the  Panama-Pacific  International  Ex- 
position in  a  voluntary  capacity  during 
the  spring  of  1910.  As  secretary  for 
the  executive  council  of  the  finance 
committee  he  was  of  material  assist- 
ance in  that  active  campaign  which 
resulted  in  raising  the  exposition  sub- 
scription fund.  He  entered  tihe  exposi- 
tion's employ  in  September,  1911,  and 
last  winter  acted  as  secretary  to  Presi- 
dent Moore  during  that  official's  visit 
to  Washington.  Upon  their  return 
Hardee  was  appointed  executive  officer 
of  the  commission  extraordinary  to 
Europe  and  accompanied  that  impor- 
tant mission  to  the  fifteen  European 
capitals. 


Liberal  Arts  Exhibit. 


Architecture     i 
Featur 


tl      Kimiiii-rriii 
i>f    ESxiioxitiim 


The  Panama-Pacific  International 
Exposition  In  1915  will  display  in  a 
most  comprehensive  manner  the 
achievements  and  activities  of  man- 
kind  during   the    last    decade.     The   ex- 


hibits covered  by  the  Official  Classi- 
fication for  the  Department  of  Liberal 
Arts  will  be  notably  interesting  and 
significant. 

The  advance  in  Architecture,  its 
allied  arts  and  Engineering,  has  ex- 
ercised a  potent  influence  upon  the  im- 
provement of  conditions  in  economic 
life,  and  the  exhibits  portraying  these 
advances  should  be  especially  complete 
and  characteristic.  They  comprise 
drawings,  models  and  photographs  of 
Architecture  and  Engineering  in  their 
[various1  branches,  plans  followed  in 
the  improvement  of  rivers  and  harbors, 
waterworks  and  sanitation,  irrigation 
and  road  making  methods,  specimens 
of  artificial  stone  and  kindred  build- 
ing material,  processes  used  in  testing 
structural  materials,  and  special  con- 
trivances for  safety,  comfort  and  con- 
venience  in    buildings. 

Among  the  most  interesting  exhibits 
in  modern  architecture  for  study  and 
admiration  here  in  1915  will  be  the 
splendid  structures  and  landscaping  of 
the  Exposition  itse'.f  and  the  remark- 
able construction  of  the  City  of  San 
Francisco.  In  engineering  the  crown- 
ing achievement  is  the  Panama  Canal 
which  will  be  illustrated  by  working 
(models.  These  exhibits  will  be  housed 
in  the  Palace  of  Liberal  Arts.  They 
must  of  necessity  be  SELECTIVE  in 
character  because  of  tin-  comparative 
limitation  of  space  which,  by  reason  of 
w,ider  participation  j.r.d  the  .world's 
more  extended  productivity,  will  be 
more  restricted  than  at  previous  In- 
ternational Expositions.  This  will 
emphasize  the  advisability  of  applying 
immediately  for  exhibit  space  which  is 
free. 

We  should  be  s'ad  to  know  that  you 
will  give  serious  consideration  to  the 
desirability  of  your  participation.  The 
keen  interest  manifested  by  both 
American  exhibitors  and  foreign  gov- 
ernments, assures  an  Exposition  of  the 
most  representative  international 
character.  Twenty-six  foreign  coun- 
tries have  already  accepted  the  invita- 
tion of  the  President  of  the  United 
IStates  to  participate,  and  thirty-fire 
States  have  likewise  signified  tihelr 
intention  to  take  part. 

The  opening  of  the  Panama  Canal 
means  the  development  of  new  avenues 
of  commerce,  the  extent  oi  which  it  is 
impossible  to  overestimate.  The  Uni- 
versal Exposition  at  San  Francisco  in 
1915  will  afford  a  rare  opportunity  to 
bring  the  skill  of  the  Architect  and  the 
Engineer,  and  the  structural  materials 
utilized  by  them,  to  the  world's  partic- 
ular notice.  Blank  applications  for 
,  i  '  and  other  Information  prepared 
in,  the  guidance  of  exhibitors,  will  be 
forwarded    on    request. 


E.  H.  Williams 


Chalmcr  Munday 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Te'cphone  Kearny  2622 

615  Phelan  Building,        San  Francisco 


OVER   65   YEARS' 
XPERIENCE 


Trade  Marks 

Designs 

Copyrights  ic. 

ndlng  a  sketch  nnd  descri-H'.nn  mny 
ri:iin  our  opinion  freo  whe'Jicr  an 
ition  i3  probably  pmenlfible.    Conununlrri- 
nsntrlcilyounucieiitliil.  HANDDO0K  on  Patents 
sent  free.  Oldest  agency  fur  securing  patents. 

l'.-tlcnts  taken  through  Munn  &  Co.  receive 
special  notice,  without  charge.  In  the 

Scientific  American. 

A  handsomely  Illustrated  weekly.  T.nrgest  clr- 
mlatioil  of  liny  scientlUc  Journal.  Terms,  $3  • 
four  months,  (L  Sold  by  all  newsdealers. 

&Co.36,Broad»»>- New  York 

Offlco.  G25  F  St-  Washing. on.  D.  C. 


MOVING  TO  LARGER  QUARTERS. 

Simpton  .Bros.,  proprietors  of  the 
Phoenix  Sidewalk  Light  Company, 
have  been  doing  such  a  successful 
■business  that  larger  and  better  quar- 
ters were  necessary  for  the  transaction 
of  their  business  and  are  now  located 
at  221  Ritch  street  near  Third  and 
Bryant.      Telephone   Sutter   4'829. 

This  firm  has  just  finished  the  Cali- 
fornia Tool  Works  on  Beale  street  near 
Howard,  and  about  to  start  the  large 
job  on  Fillmore  street  from  Turk  to 
Eddy.  They  have  just  secured  the  job 
for  the  Pacific  Gas  and  Electric  Com- 
pany Building  at  Sacramento.  They 
are  practical  workmen  and  work  en- 
trusted to  their  care  will  be  properly 
attended  to. 


GOLDEN       GATE      BRICK       COMPANY 

SECURE:     CONTRACT     FOR     CLAY 

PARTITION     TILE     FOR     STATE 

ARMORY. 


The  Lewis  A.  Hicks  Company  yes- 
let  a  contract  to  the  Golden 
Gate  Brick  Company  to  supply  the 
cla;  partition  tile  which  will  be  used 
in  the  San  Francisco  State  Armory  at 
Fourteenth    and    Mission    Streets. 

The  contract  calls  for  approximately 
one  hundred  thousand  square  feet  of 
tile  with  a  rapid  delivery  of  the  ma- 
terial. The  Golden  Gate  Brick  'om- 
ul place  the  tile  on  the  job 
within   six   weeks  time. 

This  contract  is  notev. 
the  amount  of  materia]  and  short  de- 
time  are  considered.  The 
cl. .Men  Hate  Brick  Company  is  supply- 
ing the  Oil  I  mi  l  the 
Lindgren  Construction  Company  with 
their  tile  as  well  as  minor  Jobs  about 
the  ell.'-  and  the  Interior  towns.  Their 
lias    a    large    capacity. 


BUILDING  AND  INDUSTRIAL  NEWS. 

Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Building'  and  Industri&l  News  contains  a  great  deal  of  technical  and 
statistical  information   that  many  of   our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  p.eserving  it  than  using'  the 
"BIG  BEN"  BINDER 
which   preserves  the  magazine   in   permanent   book   form.     This   binder   is  handsome    and    durable,   and   makes 
the    permanent    filing   of    magazines  as  easy   as   filing  ordinary  papers.      II  opens   Hat   like   a  regular  book,   and 
ii    lint-  art   cloth    with    the   name  of  our  Journal  stamped  in  gold   on    the    front    cover   and    back.      For 
peri  mis  who  desire  to 

Save  These  Valuable  Article 
this  binder  is  just  the   thing,  -as  it  holds  several   numbers  of  our  Journal  and   can   be   used   again   indefinitely 
year  after   year,   simply   by   taking  out    the   old   Journals  and   inserting   the  new  ones  as  they  come  to  you. 

By    making    special    arrangement   with   the  manufacturers  of  this  b'e.t   binder  that  has  ever  been  put  on 
the   in  i  to   furnish   them    to    you   for    ONLY  $1.00  EACH. 

Merely   send   us   your   name  and  address  and   say:      "Send   us  your   binder.     I  enclose   $1.00,"   and   we   will 
semi    i  itly  all   charges  prepaid. 

Send    in   your  orders  now  and    begin    saving   the   statistical  and    technical    information,    articles    and    valu- 
able   data,         it     w  ill    be   published    in   The    Building    and    Industrial    News    this  year. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Name  Address 

Business 
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A    reversible 
L'5  cents  more 
hung-. 

window    that    cost    only 
than  the  common  double 

Common  Sense  Window 

Invented       and        Ola 

U      M       I'M: 
also   110  Jes 

nufactured       by 
<  '  i  rolina    Sts., 

"It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An   Air  Cushion   Check,  working    automatically. 

Simplicity  and  Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 


The 


L.  A.  Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  MisMon  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES^= 

Fire     Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


Automatic    Storage 

Gas  Water  Heaters. 


An  automatic  gas  water  heater  con- 
i  y  a  movement  temperature 
thermovalve  using-  gas  at  the  rate  of 
CO  feet  per  hour  when  in  operation, 
with  no  limit  to  tie  amount  of  hot 
water    that   can    l>e   drawn    per    minute. 

A  single  e.xtrenely  simple  valve 
Ola  tlie  entire  heater,  insuring 
rient    service      with    no    cost      for 

.     i-    absolutely      guaran- 
tying     the      decision      entirely 

inier. 


SAN  FRANCISCO 
OAKLAND 

LOS  ANGELES 


C  ombina tion 

Gas  Water  Heaters 

Over  SOOO  in  daily  use  in  Los  An- 
geles   and    vicinity    . 

The  entire  sale  of  parts  to  main- 
tain the  above  heaters  last  year  was 
$6iS.30,  which  is  %  of  a  cent  per 
heater.  This  showing  should  eorh- 
maml  the  attention  of  every  person 
using  a  gas  water  heater. 

The  boiler  is  m-ade  of  double  ex- 
i  ::  i  ivy  steel,  guaranteed  to  work 
under  150  pounds  pressure  all  joints 
are  electrically  welded,  which  guar- 
''"'  the  same  tightness  is  a  glass 
bottle. 

PHILADELPHIA,  PA. 

Branches 

In  All  Large  Cities 


GAS  APPLIANCE  SALES  COMPANY  OF  AMERICA 

Succeeding  JOHN  WOOD  MANUFACTURING  CO. 
218-19-21    Pacific  Building,    San  Francisco 
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Hart  -  Wood 
Lumber  Co. 

Manufacturers  and  Dealers  in 

Building  Lumber 

Quality 
Service 
Price 

Yards,  Cor.   Fifth  and  Berry  Sts. 

San  Francisco 

Phones  Kearny  3560  Sutter  2321 

Wholesale  Office 

807  Fife  Building 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sandstone  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

Factory: 

Sacramento,  Gal. 

Geo.  Bostwick,  Manager. 

S.  F.  Office:  235  First  Stret 

Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Nearest  thing  to  enamelled  Brick  at  one-third  the  price 
See  the  Siller  Building,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


P.  W  DREUSIKE 


O  B.  DREUSIKE 


OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 


Factory,  14th  &  FLORIDA  STS. 


San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 

<*^  Sftii  momS  * 

Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 

420-422  TURK  STREET 


iO 
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JOEL 

JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


CRCUNNlNGHAM.Mg 


Msrlcet  2BS 
Hsrht2Bl 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


Write  for  Catalogues  and  Prices. 


Pruden  System 

Portable  SteePBuildings 

Workshops 

Contractors'  Office 

Stores,  Garages,  Cottages 

Warehouses,   Cement   Sheds 

Any  Size  Building  for  Any  Purpose 

Metal  Shelter  Co,  of  California 

487  Golden  Gate  Ave.,     San  Francisco 


JAMES  CAHILL  &  CO. 

Incorporated 

DEALKHS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet  Broadway  and  Franklin.                           Tel.  Oakland  1113 

Ml.  ALVIN  PLUMMER 

EOME  TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STUEET 

TELEPHONE   MARKET  5184 

SAN  FRANCISCO,  CALIFORNIA 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Go. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
830-841  MISSION  ST.  San  Francis 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phona  at  San  Francisco,     Franklin  2807 

Oakland,  Oakland  5041 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE     MERRITT     1003 


Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

515  14th  Avenue 

East  Oakland,  Cal. 


ARTOLITH 

Sanitary  Composition  Flooring 


Base 

Wainscoting 


Capping 
Stairs,  Etc. 


This  picture  represents  ARTOLITH  Floor,  Base,  Wainscoting,  Capping 
and  Window  Sills  in  fancy  designs, 

Can  be  laid  in  various  colors,  in  panels  or  squares  of  different  colors  and  handsome  designs.      Lettering,  etc. 

can  be  executed.    Absolutely  sanitary,  waterproof,  fireproof  and  seam  ess.    Presents  an 

even,  smooth  surface  without  joints,  and  easy  to  walk  on. 


Telephone  Franklin  4390 


149  TURK  ST.,  SAN  FRANCISCO 
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Clover  Leaf 
Toilet  Cream 

A  Delight  of  the  Toilet 

ine  One  Perfect  Preparation  for 
Bringing  that  Delicate  Beauty  to  the 
Skin  so  desired  by  the  Ladies  and 
admired  by  the  Gentlemen.  Fine 
for  the  face  after  shaving.  At  all 
Druggists  25c. 

Manufactured  By 

Clover- Leaf 
Pharmacy,  Inc. 

Cloverdale,  California 


Telephone  Douglas  1794  Member 

^Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 

"TOXEWIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1073      445-447  Turk  St.,  S.  F. 


E^Mta 

1 1 

GO 

QC 

UUI 

_ 

_ 

g-on. 

© 

taO 

3£ 

LLJ 

4J 

G 
C3 

C/3 

eo    - 
tofl   e 

c 

Q_ 

GO    ■=■ 

03 

— 

CXI 

g 

h— 

^    i 

c 

to      ■- 

£  Z    ©    N 
-    fjQ   <I    tD 

!  w  i« 

"HI 

l  o 

(0 


Catarrh  canje  Relieved 


THERE  is  no  need  for  you  to  continu- 
ally suffer  from  Catarrh  and  Cold  in  the 
Head.  It  makes  you  miserable,  doesn't  it? 
You  really  don't  care  whether  things  go  right 
or  not  and  you  wonder  when  you'll  ever 
get  over  it.  And  you  will  not  get  over  it 
until  you  get  the  Clover  Leaf  Catarrh 
Remedy,  and  use  it.  It  will  relieve  you, 
and  you'll  wonder  why  you  had  not  used  it 
sooner. 

We  are  so  positive  that  this  will  relieve 
you  of  your  Catarrh  or  Cold  in  the  Head, 
that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

PRICE  50  CENTS 

For  Sale  By  All  Druggists,  or  will  be  sent 
by  mail  postpaid  by  the  manufacturers, 

Clover-Leaf  Pharmacy,  Inc. 

CLOVERDALE,  CALIFORNIA 
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Dalzel,  F.  E.,  2014  University  Ave., 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER  BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg., 
San    Francisco    Page    S 

PLUMBERS. 

Low  &  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting;  Jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839     

PORTABLE  HOUSES. 

Metal  Shelter  Co.   of  Cal.,   487   Golden 

Gate   Ave.,  S.   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co..  525  Market  St., 
San    Francisco     Page    4 

SAND. 

Niles  Sand.  Gravel  and  Rock  Co..   704 

Market  St..  San  Francisco Page  1 

SANDSTONE  BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San   Francisco    Page   39 

SHEET  METAL  WORKS. 

S  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery  St Page   4S 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 
Lilley   &   Thurston   Co.,    Rialto   Bldg., 

San   Francisco    Page    8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER    HEATERS. 

Thleben   &   Co.,   Jos..   667    Mission   St.. 

San   Franolsco    Page   42 

Wood     Mfg..     Co.,     John     218     Pacific 

Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 
White    Bros..    5th    and    Brannan.    San 

Francisco     Page    30 

WALL  FINISHING. 

Imperial  Co.,   183   Stevenson  St.. Page   3 
WATER   PROOFING. 

Dwan  &  Co.,  J.   E.,   44  5  Turk.  .  .Page   4  2 
Imperial  Co.,   183   Stevenson  St.. Page   3 
Parrott  &  Co.,  320  California  St..  San 
Francisco    Page— Back    cover 

WHEELBARROWS. 

Langford.   Bacon  &  Myers.   215  Rialto 

Bldg.,  S.  F..Page — Inside  froni 
Parrott  &  Co..  320  California  St..  San 

Francisco    Page — Back  cover 

WINDOWS — PATENT. 
Simplex   Window    Co.,    Crocker   Bldg.. 

San    Francisco Page     4 

WINDOW   SHADES. 
Cahlll     *     Co..     James.     372     12th     St., 

Oakland,   Cal Page   37 
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Specialty  Contractors'  Protective  Association. 

185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.   W.  F.   CLUTE 

Contracting  Plasterers'  Ass'n 
Treasurer;     JAMES  R.  WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary.     W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.  • 


MEMBERS. 


Office     101     Gough 

John  L.  E.  Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 


Balling,    E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,    Louis 
Blackman,     M.     J. 
Brennan,   J.    F. 
Breslin,     Chas. 
Bornsteln      & 

Blanc 
Boscus   Bros. 


Le 


Bowen, 
Son 

Brook, 
Son 

Bryan, 
Son 

Bryan, 

Buick, 


J.     M. 


Co. 


J.    & 


S.    D. 
_    Wm. 
Burke,    PI.    Co. 
Burnham,    PI. 
Butler,    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronin,    J. 
Curran,    A 
Curtis,  Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
Dalziel,    Robt,    Jr. 
Davis,    A. 
Deas,    John 
De   Lano    Bros. 
Demers      &     Dag- 

neau 
Dl   Vecchlo,    S.   J. 
Deventhal,    E.    M. 
Dockery,    Wm. 
Doherty,    J. 
Dowlng,    W, 

Son 

Eastman,   T.   W. 
Egan,    T.    J. 
Eisner,    P. 
Ernst,  H.  &  Son 
Ertola,    B. 

Fisher   &   Wolfe 
Fltzpatrick,    J. 
Flood       &       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,   W.   C. 
Franklin,   C.   P. 

Glbbs,     David 
Glbbs,    J.    &   Son 
Gllley-Schmld    Co. 
Glwnser,    F. 
Gomersal,    F. 
Goss,     Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,   A.   J. 
Haub,    Geo. 
Hays,   E.   L. 
Heinz,    C. 
Hennessey,    A.    E. 
HlSBlns,    Chas. 
Hlldebrand,    C. 
Hobro.    W.    D. 
Hr.ndet.    J. 
Hoffman    &    Scha- 

lleb 
Hooper.    F.    M. 


Houston.   J.   J. 
Kane,   Jas.   I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank    J. 
Kiernan   & 

O'Brien 

Knoles,    F.    T. 
Koch,   F.    &   Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapelle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.   J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubllner,  C.  W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,     G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moennlng    &    Co. 
Moller,  W.  D. 
Mollis,    Herbert  L. 
Mollis,   A.    I. 
Morrice,   T.    B. 
Morrison    &    Bevi- 

lockway 
Mulholland,    J.     V 
Murray.    Roy 
Murray    Bros. 
Newmark,    A. 
Noonan,    John 
Orchledt     &     Van 

Cromburggne 
O'Mara.    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Ralsche,    Fred 

Rehn.    C. 

Richardson,  J.  t 
Son 

Rohr,    Jos. 

Ryan,    T.   J. 

Sasso,   Frank 

Schallch,    J.    A. 

Schleve,    Theo. 

Schwarz,     Chas.  Co 

Shepard    Bros. 

Slngewald,    J. 

Skelly.    Thos. 

Slattery.    M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder  &  Hlnkel- 
bein 

Stevens,   Jas.   F. 

Strohmier  &  Koe- 
nig 

Sthur,   C.  G. 

Sutton    Co. 

S/.anik,   S. 

Taylor  &  Prltch- 
ard 

Tlppett,    J.    C. 

Trezlse,   J.   S. 

Trezlse,    A.    G. 

Turner  Co. 

Von  Tagen  &  Mol- 
ler 

Ward,   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,   H.  N. 
Wetzel   &    Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.   Co 
Wilson,    W.   F.   Co. 
Williams,  O.  F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 
Building 

W.    T.    Beck,    Sec. 

Anderson,     C.    H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson  Bros. 
Beck,   W.   T. 
Bacigalupi,    P. 
Black,   E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,   L. 
Cooney,   W.   H 
Cohn,   M. 

Clarke    &   Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Pahl,    F.    H. 
Eaton,    W.    R. 
Eckart.   H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hoffman,     Jno, 
Hansen,   P.   H 
Johnson,    P. 
Jablonskl,    A. 
Kern,    Henry 
Klesel,    Fred  ' 

Kroder,   Gus. 
Koenig,    Otto 
Lorenzen,    Fred 
Lucas,    Ed.   J. 
Manning,     Jno, 
Maundrell,    H. 
Norris,    Chas. 
Orsi,   G. 
Olney,    E. 
Ostland,  John  L. 
Pyne.    R.    &    Sons 
Pastier,  Robert. 
Quadt,    Jno. 
Quandt,    A. 
Schaefer,    Fred 
Schaefer,    Adam 
Schaefer,     Wm. 
Shepherd,     Wm. 
Schultz,    O.    &    Son 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zellnskl,    R. 


M  A  S  O  N  S'     AND 
BUILDERS'    ASSN 


Thos.    W.    Butcher 

President 
Allen,    C.   J. 
Arlett,    Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,   M.    V. 
Butler,   Thos. 
Butler,    W.    A. 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gilbertson,    Louis 
Gllson,    J.    E. 
Gale.    M.    F. 
Gardiser,   F. 
Gladding,    McBean 

&  Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hlbbins,    Geo.        ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.   H. 
Larsen,   L.   C. 
Lawson,   A.   W. 
Llndgren,   C.   J. 
Ludwig,  John 
Mealy,    M.    J. 
McWhirter,    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
Miller,   J.   W. 
Mnlcahey,  Thos.  F 
Mlllerick,     Philip 
Murray,    W.    C. 
McSherry,     M.    F. 
Mowbray,    M.   V. 
Nagel,    W.    L. 
Nagel,   R.   H. 
O'Connor,   J.   J. 
O'Rourke.   T.    F. 
Phillips,    Joseph  J. 
Prlngle,    J. 
Rlngrose,    R. 
Ralney,   W.  A. 
Ralney,    E.    S. 


Reed,  Walter 
Stradllng,     W.    C. 
Scott,    W  .    S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.    M. 
Walker,  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 

CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute,   Pres. 

Brennan,    Jas. 

Burt,    Chas. 

Burke,    G.    W. 

Coppellotti,    L. 

Connell,    J.    E. 

Clarke,   D.   Ross 

Callaghan    &    Ma- 
rietta 

Campbell,    Chas. 

Crichton,    J.    L. 

Carrick,    M.    H. 

Cllne,  T.  J. 

Carter,   Chas. 

Conner,   I.   C. 

Coghlan,    Frank 

Chalmers,     H.    A. 

Dunlop,    Robt. 

D'Arcy,    W.    H. 

Daly,    Jas.    H. 

Damico,    Tony 

Fry,   A. 

Felt,   R.   D. 

Fraser,    Simon 

Fay,    J. 

Floodberg    &    Mc- 
Caffery 

Greeley,    T.    H. 

Gilmour,   Wm.   G. 

Gregg   &   Clute 

Holohan,    M.    E. 

Hanley,    H.    W. 

Jacobsen,    N. 

Jensen,    Louis 

Knowles,   A. 

Kaiser,    Joe 

Lesure,    E.    T. 

Leahy,   D. 

Dyden,    Martin 

Muriale,   Nlc. 

Mowat,   Donald 

MacGruer,    Geo. 

Martlnelli,    Wm. 

Morehouse,    C.    C. 

Mannix,  Thos.,   Sr. 

Mannix,   Thos.,   Jr. 

Mennie,    Alex. 

Nagel   &   Nagel 

O'Sullivan    Sc    Bow 
ler 

O'Kane,    C.    T. 

Orford,  J.  A. 

Powers,    J.    J. 

Philbin,    J.    J. 

Rosenberg,    F.    A. 

Sullivan,    D.    F. 

Steere,   J.    E. 

Sherman.    A.    N. 

Smvthe  Bros. 

Spring,    H. 
Smith    &    Johnson 
Terranova,  M.  J. 
Wagner,  J.  A. 
Witts,    A.    D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.   1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central   Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge,    W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,   W.   H. 

Marine    Elec.    Co. 

Mr-Fell    Elec.    Co. 

National    Elec.   Co. 

Newberry  -  Bend- 
helm 


Pac.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,   John   G. 
Turner  Co. 
Elec.     Motor     and 

Machine   Co. 
Wedel  &  Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manville 
Co. 

Larkin 


Asphalt 

Roofing 

Roofing 

As- 


Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 

Malott     &     Peter- 
son 

Paraffine    Paint  Co 

Rapheld,       J.       L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western       Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western    Felt   and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co. 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins.    T.    M. 

Central   Elec.   Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gilley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner     Co..     The 

Walsh,    F.    P. 

Williamson     Co.,  H 

Wittman,  Lyman 
&   Co. 

Williams,  E.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


resident,    Chas. 
Viee-Pres.,  A. 


H.    W.   Beach 

A.    H.   Bergstrom 

John   Biller 

C.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 


(Stockho'ders) 

Am  weg,   Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis  G. 
Biller,   John 
Bletch,    B.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boxton,   Geo.   W. 
Boyd  &  Kerr 
Brandt   ft    Stevens 
Braunton   Bros. 
Brutcher  ft  Serna 
Caine,   Tlios.    W. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton 
Carlson.   Elmer 
Casty,   John 
Cavanagh  &  Vezl- 

Coburn,      Ira      W. 
(Inc.) 

Cohbv.    J.   W. 

Cole,    P. 

Collman 
man 

Commary   -   Peter- 
son   Co.    (Inc.) 

Cox    Brothers 

Craemer,    O.    A. 

Day's  Sons,  T.  H 

Dyer   Bros. 

Farquharson,    D.B. 

Fee.   Grant 

Ferrolite    Co. 

Finlavson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,    James  P. 

GInley,   Ed. 

Glaze,    Robert 

Gleeson.    James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Mailing,   D.   R. 

Hamerton    &    Son, 
Wm.    C. 

Hamilton,    Peter 

Hannah,   J.    D. 

Hansen,   C.   W. 

Harcom,    J.    J. 

Healing,   George 

H  e  a  1  y   -  Tibbltts 
Constr.   Co. 

Heaphy,  J.  J. 

He.-kenroth  & 

Schell 

llninlngs,   Adolf 

Hennlng.    W.    H. 

Hill.   J.   A. 

Holt,   O.   C. 

Johanson.    J.    Eric 

Johnson,    Joel 

Junes.   Fred  C. 

Kern  &  Son.  F.  W. 

Klenck.    F.    J. 

Klyce,    Harvey    A. 

Koenlg,  C.  J.  II. 

Koenig,   L.    B.   G. 

Kress,    S.    B. 

Knvkendall.    J.    O 
Berg 


W.    Gompertz  Treasurer,  Chas 

H.    Bergstrom      Secretary.   Wm.    E. 
Ilonrii    of    Directors,    1912-13. 


A.  Day 
Haeue 


Coll 


strom 

Lansing.   Frank  P. 

Larsen,  Chris 

Linden,   William 

Llndgren    Co. 

Lindsay,    Chas.    M. 

Lindsay.    Frank 

Lvnrh,    P.    J. 

MacMlllen,     R.S.K 

M  a  (Donald  & 
Kalm 

Mager    Brothers 

Mahony    Bros.,    Jr. 

Martin,    William 

Masow  &  Morri- 
son 

Mltrovlch.    J.    I. 


Ed.    Glnlt  y 
Chas.  W.  Gomg 
Grant   Fee 
Ralph   McLeran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 
Moore     Bldg. 


C.    P. 


Co., 


Btiriin- 
Jas. 
eter- 


Moore 
game 

McLaughlin, 

McLeran  &  I 

son 
Minister    &     Born- 

holdt 
Mutual   Constr.  Co. 
Neal,    Joseph 
Neldick,    Frank 
Newsom,    Wm.     A. 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew- 
Owsley,    Burt   T. 
Peterson,    VV.    O. 
Petterson   &  Pers- 

son 
•Pratt,  J.  J. 
Quinn,   P.  P. 
Rnnsome   Concrete 

Co. 

Rednall.  W.    W. 
Relte.   J.   B. 
Ricknn    -    Rhrhart 

Eng.   ft  Con.  Co. 
Rolandi.    F. 
Snu-r,    Adnm 
Say  well.    Sv  Wester 
Solmlz.    J.    F. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,   P.    F. 
^torkholm     &     Al- 

lyn 
Tflvlor  &.  Gnerioko 

Terrill,    W.    A.    & 

C.   C. 
Tessmer.  H   A. 
Thurston     &     Co.. 

B.    T. 
Trost,    Robe 
Walker,     G 

Seth 
Ward   X-  Goodwin 
Wandering:.  J. 
Witzelberger    J. 
Williams    Bms.    ft 

TT.rulr.rson 
Wold    ft    Ts'.lin 
Wright.  Chas 
•Honorary  Mem. 

Advertising. 

Nichols      Advertis- 
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Ruderman,   I. 

Schafer.   Wm. 

Sleouzhnlkoff         & 
Co..   Fred 

S  nlth,   J.   S. 

Snvlg.    C  .    B. 

S  t  o  r  h  e  1  m  & 

Schroeder 

Spark       &       Sons, 
John    H. 

Swaninn,    Peter 

The    Globe    Paint- 
ers. 

Walker,   Mayer 

Wagner,  Fred 

Wagner    Bros. 

7ellnsky.   R. 
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Jacobson.    N. 
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Grundy.  Edward 

Houston,    J.    J. 

Jacobs    &    Hergf-r 

Kara,  F.  E. 
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Laccv   Bros. 

Lawson,    Herman 

Lettich    Bros, 

Levy  Plumbing 
Co.,   M. 

Looney    Co.,    M. 

May,    Gus 

McLeod,    J.    J. 

Perazzl,  H.  .1. 

Skellv,   Thomos 

Snook  &  Son,  W.S. 

Stewart.   James  E. 

Tlppett,    J.    C. 

Turner  Co.,   The 

Wetzel,    Theo 

Wilson        & 
Wm.    F. 

Plumbers    Supplies 

Nelson    Mfg.    Co. 

Itnll-nnd  A-rent, 

Freight     *    Pas- 
senger. 

Kent,  James  B. 


Railway    Materials 

Lanford,    Bacon    & 
Meyers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Real  Estate. 

Ludvvig,    J.    C. 
Rigging. 

Yosemite    Constr. 
Co. 

Lamburth,   C.    E. 

Markley,    James  E 

Roofing.    Gravel    .V 
Composition.) 

Andes  Koulliig  Co., 
B.    F. 

Bender   Roofing    & 
Paving    Co. 

Cal.   Roofing  Co. 

Cantley   &   Co.,   J. 

Enterprise      Roof- 
ing Co. 
Flbresotae     & 
Roofing    Co. 

Flaherty,   R.  H. 

Goodmanson,    A.  K 

Lawson        Rooting 


Co., 


Co. 

Lovett  Bros. 
Malott,       Peterson 

&    Adams 
Rapheld       Roofing 

Co. 
Samuel   Co..   H.   D. 
Tibbetts       Roofing 

Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 
Rooting     (Sin  I  e     & 

Tlle.l 
Graham,  R.  G. 
White,    Ed.    A. 
Roofing    Materials. 
Johns     -     Manville 

Co.,  H.  W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler  -  Coburn 

Co. 
Sand,   Gravel,   Etc. 
Bay   Develop.    Co. 
Cal.    Building   Ma- 
Material    Co. 
Holland,  J.   P. 
McMullin    Bros. 
Stone  Co.,  E.   B.   & 

A.   L. 
Western    Building 

terial  Co. 
Western    Develop- 
ment   Syndicate. 
Sanitary     Garbage 

CIron.es. 
Bill   &   Jacobsen 

Sand  Blasting. 
McDermott.   W. 
Sheet    Metal    Wks. 
Abrahamson.  B.  P. 
Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  "Wks 
Barth  Cornice 

Works 
Capitol        Sheet 

Metal  Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     &    M.    Sheet 

(Metal    Works. 
Guilfoy         Cornice 
Hihernla     Sheet 

Metal    Works 
Hughes.    H    J. 
Hurabellle  Bros. 
Ideal  Cornice  Wks 
Knrell  *  Co..  ,T.   A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &   Co. 
Olive,      Cox       & 

Leary 
Rulofson         Metal 

Window   Wks. 
S.    F.   Cornice  Co. 
S.   F.    Metal    Stam- 

Ing   &   Corr.    Co. 
Sidewalk       Llarhts. 
Rerger  Mfg.   Co. 
Dwan   *  Co.    J    E. 
Mr-Outgo  n     &     Co. 

John 


Stair  Ilullders. 

Bishop    &    Peraino 

Boiler,  John 

Jacobsen.    J. 

Johnson,    C.    Wm. 

Long,    E.    W. 

Porter,   W.   F. 

Stewart.  J.   K. 
Stationery. 

Foster  &  Short 
Steel    Uars. 

Baker     &     Hamil- 
ton 

Dawson   &   Noyes 

Woods       /t       Hud- 
Steel    Erector. 

Williams        Con- 
struction   Co. 

Stenography    and 
Type  writing. 

Nichols     Advertis- 
ing Co.,  M.   If. 

Waterson,     Elliott 
store  Fronts 

Jorgensen   &   Co., J 

Kawneer  Mfg.   Co. 

Waterhouse  & 

Price 

Western    Builders' 
Supply    Co. 

Structural         Steel 
Contractors. 

.ludson    Mfg.    Co. 

Schraeder's        Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods   &   Huddart 
Stoves. 

Mangrum    &  Otter 

Steiger    &    Kerr 

Structural        steel 
Contractors. 

Brode    iron    Wks. 

Dwer    Bros. 

Golden    Gate    Iron 
Works 

San        F  ranelsco 
Iron     Works 

Ralston     Iron  W^ks 

Schauer,    Fred    C. 

Zenith    Iron     Wks. 
Surveyors. 

Sanborn  &    Corin- 
son 

Teaming    &    Grad- 
ing. 

Branick,    J.    P. 

Button,   L   V. 

Devencenzi   &   Co., 
L. 

Dillon    Teaming 
Co. 

Gallen,     Carlin     & 
McCroy 

Hartnett,    J.    D. 

Holland,   J.   P. 

Lennon  Co..  J.  E. 

Lefler   &   Spinks 

Luggen,   Ernest 

ivk-Gartigan,    p.    J. 

McGlinchey  & 

Monohan 

Monarch    TeamCo. 

Montague   Co.,   P. 

Noonan   Bros. 

O'Day  Co.,  D. 

Olmo,  M.   &  O. 

Powers.  Chas.  J. 

Star      Contracting 
Co. 

Wright  Co..  J.  H. 
Tiling. 

Ginsberg   Bros. 

Ginsberg  &  Co.,  S. 

Hulse  Tile  Co. 

Kirwan     &     Dor.', 
van 

Mangrum   *   Otte" 
rless     Agencl*"-- 


Co. 


ffs 


J.    v». 

Tl 

Yv. 

W:n  .o.l 

In  '■•  - 

Vile, mo 

Bill    ft    Jn 

,-,.i.-. 

Sherman, 

Kimb 

ill 

Co. 

Wall 

Reds. 

Marshall 

-  Steal 

ns 

Ws 


ise 


A 


Price 
Western    Builders' 
Supply    Co. 


Co. 
Water       Company. 

Spring  Valley 

Water  WoTks. 
White  washing 

Brlckley,    P.    J. 

Helgle  &  Jameison 

Taylor,    L.    A. 

Window    Cleaning. 

American    Window 
Cleaning    Co. 

City  House  <£  Win- 
dow Cleaning  Co 

Progressive    Win- 
d  b  w      Cleaning 
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OFFICIAL     LIST    OF    MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHON  E  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President.  James  A.  Wilson  Financial  Secretary,  S.  £  D    Schenck 

Vice-President,   Richard   Herring.  Ass't  Secretary    W.   J.   Carberry 

Treasurer,  c.  W.   WimingtoD  Doorkeeper,   B.   R.   Wolcott 
Secretary,  R.  J.  H.  Forbes 


DIRECTORS 
James  A.   Wilson  Robt.   Dewar 
Alexander  MennieH.   Maundrell 
C.  W.   Wltnington  M.   F.   Gale 
R.  J.  H.  Forbes       J.   J.   Phillips 


R.  A.  Chisholm 
O.   E.   Brady 
Richard  Herring 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer  Bros. 
Eureka   Iron   Wks 
Kortick  -  Falls 

Mfg  Co. 
G.     G.     Structural 

Iron    Woifca. 
Hlllard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
Phoenix   Iron  Wks 
ftalston  Iron  Wks. 
Ichrader  r.rc> 

Works. 
St.     Francis     Orn. 

Iron  Works 
Iteiger  &  <Cerr 
Stove  *  r'oun- 
dTy  Co. 
/ul=an  Iron  Wks. 
Western  Iron  Wks 
Withington,  C.  W. 

Art  Glass. 
Cal.   Art  Glass  Co. 
Ingerson  &  Glaser 
Co. 
Blacksmith. 
Paul   Kleiber 
Bonds. 
American        Bond- 
ing   Co. 
Costello    &    Cutler 
Aetna  Lire   Ins.  Co 
Boole.  F.  W. 
Empire  State  Sur- 
ety Co. 
Fidelity  &  Deposit 
Co.   of  Maryland 
Gaie,  a.  A. 
Guvett  &  Hauer 
Hillman    ft  Son.J.R 
Lawton,   A.   F. 
Llovd    &    Spengler 
National        Surety 

Co. 
Pacific   Coast    Sas- 

ualty    Co. 
Pacific   Surety   Co. 
Brick  ana  Pottery. 
Bav     Development 

Co. 
Carey,   J.   E. 
Carnegie    Brick    & 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 
McNear  Brick  Co., 

Peterson   -   Karts- 
choke   Brick   Co. 

Remillard    Bk.    Co 

Sacramento 
Trans.   Co. 

San   Fran.   Bk.   Co. 

San   Jose   Brick  Co 

Steiger    T.    C.    and 
Pottery  Wks. 

G.  G.  Brick  Co. 

Oakland       Paving 
k  Co. 

Bullilliiu    Material. 

California      Build- 
ing   Material 

City   Supplv   Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

J.  B.  Lennon. 

Johns-Manvllle  Co 

Lew  &  Co..   Robt. 

Q 

Lilley   &  Thurston 

Co. 
Pacific  Refining  & 

Roofing    Co. 
Parrott   &   Co. 


Parafflne  Paint  Co 
Quality   Lime   and 

Cement  Co. 
United   MaterialCo 
Waterhouse  at 

Price  Co. 
Western  Bldrs' 

Supply   Co. 
Western    Building 

Material  Co. 
Fernald  Co.,  The 
Building  Paper 
Boyd  &  Moore 
Lilley  &  Thurston 
Co. 
Cement    Dealers 
Balfour,       Guthrie 

Co. 
Cowell  Lime  &  Ce- 
ment Co. 
Holmes   Lime  Co. 
Holland,   J.   P. 
Leonard.    J.   J. 
Maynard,  Jr.,  J.  L 
Pacific        Portland 

Cement  Co. 
Quality    Lime    and 

Cement    Co. 
Western     Building 

Materials    Co. 
Standard   Portland 
Cement  Co. 
Concrete. 
Chase,   Silas   A. 
Camp  &   Carillon. 
Duncanson,      Har- 

relson  Co. 
Foster  &  Vogt. 
Gervais,  H. 
Goodman       Artifi- 
cial  Stone   Co. 
Haun.  C.  C.  W. 
Keatinge    &Sons,R 
Leonard,  J.  J. 
Leonard.  J.  P. 
Lynch.  A. 
Pasqualetti,  J. 
Stanquist    &    Tay- 
lor. 
Stanquist    & 

Forbes 
Zimmerman.  L.  M. 
Concrete      Rein- 
forcement. 
Lilley   &   Tnurston 
Co. 

Contractors   »v 
Builders. 
Allen,    Alex.    M. 
Anderson.    W.   W. 
Arthur.   L. 
Bateman.  J.  C. 
Boring.    F.    H. 
Born  &  Son,  S.  A. 
Brady.  C.   A. 
Braunton  Bros. 
Burdlck.    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve- 

zina. 
Chisholm,'    R.     A. 
Cobby,   J.  W. 
Concannon,    W.    N. 
Conrad.   H. 
Davs'  Sons.  T.  H. 
Dewar.  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy,   R. 
Fischer.    Fred. 
Franz,  Val. 
Frost.    T.    P. 
Gillespie,    G.   G. 
Gallagher,     Frank. 
Gardiser,     Florent. 
Greig.   Robt. 
Hansbrough    Bros. 
Healey     -     Tlbblts 
Con    Co. 

LA. 
Hill,    J.    A. 
Holm  &  Son. 


Howkins,  A. 

Hoyt  Bros. 

Ingerson,  C.  A. 

Jacks,  H. 

Jones,   W.   G. 

Kent,  S.  H. 

Knowles  &  Reich- 
ley. 

Lang  &  Bergstrom 

Letter,     E.     T.     & 
Sons. 

Lynch,  M.  C. 

Lynch.   P.   J. 

Masow  &  Morrison 

Mathews   Con.   Co. 

Mathles,  H.   C. 

McBain,  J. 

McKillican,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robertson,  J.  M. 

Robinson     &     Gil- 
lespie. 

Savage,   M.    J. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.  T. 

Stockholm    &     Al- 
lyn. 

Terrill,   G.   C. 

Walker  Bros.  Co. 

Warwick.  H.  C. 

Buller,    Thos. 

White   Bros,    (car- 
penters). 
Cot-uice  Works. 

Amsler,   C.   S. 

Berger  Mfg.    Co. 

Capitol   Sheet  Mtl. 
Works. 

Comyns    &    Child- 
ers. 

Conlin,    J. 

Cronan,  Wm. 

Forderer      Cornice 
Works. 

Guilfoy         Cornice 
Works. 

Appmann     Cornice 
Works. 

Heidt.    Wesley. 

Morrison   &■   Clark. 

S.    F.    Cornice    Co. 

Western      Furnace 

&   Cornice   Wks. 

Contracting 

Lather. 

Lynch,   Richard 
Schnebly,       Hos- 

trawser    &    Ped- 

grift 

Raymond,  W.  H. 
Curbing,      Grnnlto. 

McLenegan,    S.    B. 

Door  Openers. 

Rlschmuller.  Geo. 
Electrical. 

California  Electri- 
cal  Works. 

Central        Electric 
Co. 

City    Electric   Co. 

Decker  ElectrlcCo 

Globe  Elec.  Co. 

Hanbrldge.  w.  S. 

Levy    Elec.    Co. 

National   Elec.   Co. 

Van    Emon    Eleva- 
tor Co. 

Elevntors. 

Oils     Elevator    Co. 

Van    Emon    Eleva- 
tor   Co. 


Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 

Fireproof  Doors. 

Gervais,  Henry. 
Norris,   L.    A. 
Roebling   Con.   Co. 

Floor   Sanding 

Paaific    Floor 
Sanding    Co. 
Grill   Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 
Withington,  C.  W. 

Gen.      Contractors. 

Brigham,  H.  B. 
Caldwell  &  Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharson,    D.  B 
Fee,    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griffith,     Wm. 
Hannah   &   Co.  J.S. 
Hayes    &   Schmidt 
Jackson,   A. 
Kuykendall,  J.   S. 
Malley,   Edward. 
Peacock,    John 
Van     Sant-Hough- 

ton    Co. 

Glass  and  Glazing 

Cal.  Plate  &  Win- 
dow   Gass    Co. 

Cohen,  I. 

Cobbledick      Glass 
Co..   L.    N. 

Fuller;     W.     P.     &. 
Co. 

Habenicht   & 

Howlett 

Holland,   J.    P. 

Schwarz     &     Gott- 
Ieib    (Inc.) 

Grading    «fc    Team- 
ing. 

Church,   D.   O.,   Co. 
Dillon,    D. 
Fay,   S.   J. 
McClure,   H.    N. 
Wilhelm,   A.  H. 
Wllkle  Co.,  A. 
Williams,  F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.     B. 

Granite. 

Bradbury.    '1 
Cal.   Granite  Co. 
De   Lano   &  Sons, 

C.   L. 
Hunt.   A.   T. 
Raymond     Granite 

Co. 

Hardware. 

Brittain    &    Co. 
Kruse,  J.  H. 
Meyer,   A. 
Osborn    Hardware 

&   Tool    Co. 
Palace    Hdw.    Co. 
Wright    Hdw.    Co 
Heat      and      Light. 
Pacific       Gas      and 

lc     Co. 
House     Moving     * 

Raising. 
Blume  Cont'g  Co. 
Pearson,   E.    K. 
Sullivan.    D.    J.&T. 


Heating    &    Venti- 
lating. 

Cronan,  Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 

&   Co. 

Inlaid    Floors. 
Hardwood        Inte- 
rior  Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding  Co. 
Iron  Works. 
Michaels    &    Pfef- 

ter 
Monarch     Iron 

Works. 
Pacific  Rolling 

Mill    Co.  • 
Pacific    Struc.  Iron 

Works. 

Interior        Decora- 
tors.    Lathers. 

Snell  &  Dennis. 

Lynch,   Richard 

Joist     Hangers     & 
I'ost  Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lilley   &   Thurston 
Co. 

Kawneer     System 
Store    Fronts. 

Falls    Mtg.    Co. 

Lilley  &  Thurston 
Co. 

Light    and    Power 

Pac.    Gas    &    Elec- 
tric  Co. 

Lime,    Cement,  Etc 

Acme      Cement 
Plaster    Co. 

Arden    Plaster   Co. 

California    Lime  & 
Hydrate    Co, 

Cowell       Lime       & 
Cement    Co. 

Holland.   J.   P. 

Holmes    Lime    Co. 

Lennon.    Jas.    E. 

Lucas,   W.   E. 

Pac   Lime   &   Plas- 
ter  Co 

S.   F.   Lime   Co. 

Shasta    Lime    Pro- 
ducts   Co. 

Western    Building 
Materia]    Co. 

Western     Lime     & 
Cement    Co. 
Lumber. 

Acme   Lumber   Co. 

ChristensOn    Lum- 
ber Co. 

Greater   City    Lum 
ber   Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt   Lumber 
Co. 

Hauptman       Lum- 
ber  Co. 
Hooper       Lumber 
Co. 

Kruse,  J.  H. 

Loop   Lumber  Co. 
maid      Lum- 
ber  Co. 

Moore,     R.    B.  Mill 
&     Lumber    Co. 

Olsen     -    Mahoney 
Lumbi 

Pope  &   Talbot. 

Santa    Fe    Lumber 

Co. 
Schouten     Lumber 
Co. 

.  i  n     &     Bero- 
nio 
Van    Ars.lale-Har- 

tis   Lumber  Co. 
Wilson    Bros.fi  Co. 

!o„    F.    P. 
Lumber  (Ilnril- 

wnoil.1 
Dieckinann    &    Co. 
.1.    E.    A.    & 

Nil  halts,   Ed.    F.    & 

White  Bios. 
Turner.  A.  J. 
S,     F.    Lumber    Co. 

Machinery. 
Harron,      Rlckard 

&   MeCone. 
Parrott  Sr  Co. 
Masons   .v  Builders 

C.    J- 
in     &     Ra) 

lieV. 

t,    A. 
Beck.    A. 
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Brady,   M.   V. 

Brady.    O.    E.&Son 

Brandon,    E   J 

Brennan,   J.    E. 

Brigham,    H.    B. 

Butcher,    Thomas 

Butler,    Thos. 

Byron,    D.    J.  &  Son 

Campbell    Bros. 

Carr.    J.    W. 

Downey,    J. 

Farrell    &   Reed 

Fennell,   Jas. 

Gale.   M.    F.    &  Son 

Gilson,    J.    E. 

Harrison,    A. 

Hibbins  &  Bak-sr 

Hock,    Chas. 

Hoffman,   V. 

Hogberg  &  Lud- 
wig 

Larsen,    H.    H. 

Lawson,    A.   W. 

McGowan,    M. 

MeWhlrter  & 

Drake 

Miller,    J.    W. 

Murray  &  Mow- 
bray. 

Muleahv    Bros. 

Nagel,   W.  L. 

O'Connor  &  Col- 
lins 

O'Rourke,    T.    F. 

Rainev  &  Phhll- 
lips. 

Rlngrose,    R.&Son 

Scott.    W.    S. 

Walker,   P.    J. 

Watson,    Sage 

Watson,    Sidney 

While.     J.     M. 

Whitney  &  Davles 
Wilson.  James  a. 
Wygant,    J.    H.  . 

M/irblc. 
American      Marble 

&  Mosaic  Co. 
Columbia     Marble 

Co. 
Grassl,    Peter.    Co. 
Hunt.    Andrew   T. 
Maino.  F.  L.   &  Co. 
Musto   &   Sons,  Jos 
Keenan  Co. 
Vermont        Marble 

Co. 

Mantels,    Tiles 
Grates. 

Kirwin  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &  Co.;W 
Peerless  Agencies 
Metal     Furring     A 

Lathing. 

Lynch,   II.   T. 

National      Lathing 

rnd    Furring 

Metal   Window 

Works. 

Dwan,  J.  E. 

Mosaic. 

Amer.     Marble     A 

Mosaic  Co. 
Gervais.    H. 
Maino,    F.    L.  &  Co. 

Office  Fixtures. 

Bateman.    Wm. 
Forbes   &    Son.A.J. 
Fink    &    Schindler 

Co. 
Slmmen,    John 

Painters. 

Daniels.   Gus   V. 
Donovan.   V.   J. 
Eraser.    J.    P. 
Kuss.    P.    N. 

Lewellyn,   J. 
Maundrell,   H. 
Norris,  C.   W. 

sv.uk.    J.    H.    , 
Tucker,   W.   W.  Co. 
Neal,  L  .1 

Pulnt    Burner 

Paint    (Damp    Re- 

Ingr.) 
Dwan  Co.  J.  !•'. 

Paints,    Oils,    Etc. 

-     Heuter 
Fuller  &    Co.,  W.P. 
KUSS,    P.    N. 
Maundrell,   H. 

nlng  & 
ing 
Paralli 

Whlttter   -  Coburn 
Co. 


BUILDING  AND  INDUSTRIAL  NEWS. 


Patent      Chimneys. 

Clawson   &  Co.,  L. 

Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 

rlinilnu    Mills. 

Anderson    Bros. 
Uuell    Co..    Gil;     .a. 
Burnham     -    Stan- 
ford Co. 
Ca..   Door   Co. 
Cal.    Milling    Co. 
Central     Lhv  tier  ,\ 

Milling   Co. 
E  1  ki  n  ff  t  o  n       & 

Hucke 
Herring     MUHlnc) 
Kendall.   A. 
Krusi  .    .1.    II 
I.orden  Mill  Co..  J. 

P. 
Moore        Mill        \- 

Lumber    Co. 
Pacilic   Mfg.    Co 
Pacific       Tank      & 

Pipe   Co. 
P.i-lllv.    P.   F. 
Santa     Clara      Mill 

&   Lumber  Co. 


Maleo     I'lan- 


IHnnler— '■>. 

Binner,    Theo. 
Carrick,    M.    II. 

CI.  aimers.       II. 

line.) 
Clark,    D.   Ross. 
Crlchton,   J.   L. 
Coghlan,    Frank 
Connolly,    J.   J, 
Connell.    J.    E. 
Dunlop    E. 
lay.     John 
Pelt,    R.    V 
Floodberc;     ,v     ..!< 

Caff  cry. 
Eraser,    Simon 
Gregg   ft   Clute 
.laeolii 


N. 


.*    I. 
.•les    A. 


Kills 
K 

l.vilen    &    Bickel 
Mai-Gruer    ft     Co. 
Mennle.    Alex. 
Mi  Cleod,  J.   C. 
Morehouse.   C.   C. 
OKane    &    Co..C.T. 


OSnlli\ 
ler. 

Smith 


i  n    &  Bo  vv  - 
;■    Johnaon 


Micas.    W     E 

'liniililni:      .V      C.ii- 
PICHllK. 

Mil  bach    ft    Mayer 

Bernard.    G     F 

B  ii  i'ii'    in      Flu  mil- 
iar. 
Dm  la 


■i    r 


Hm1    Instate. 


Cross   &   Co. 
Urban        Realty 
I  mpt.    Co. 
mum™. 

1  lu  ne  Confer.  Co. 
Pioneer  Const.  Co. 

(rushed  r-oir.. 
Holland,   J.   P. 

S.   F.   Bay  Imp.  Co. 
Stone.    E.    B.SA.L. 


iposl- 


Artolllh     Mfg.    Co. 

i: ler,       .1.        VV. 

Roof    Co. 

Fibrestone  Roof- 
ing  Co. 

Larkln  Asphalt  S 
Paving   Co. 

Ma  •■  nesia  Asbes- 
tos Supply  Co. 

Mal.itt    &  Peterson 

Manville  Co..  H. 
W.    Johns 

Meuer    Bros.    Co, 

Pacific  Rellning  & 
Roofing  Co. 

Parafflne     Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

W'nl  sun  Roofing 
Co. 

•Sand.   Gravel,    Etc. 

Cassaretto.     John 

Holland,   J.    Y. 

Keystone  Sand   Co 
Sanitary   FToorluK. 

Stone,    E.    B.    ft    A. 


Co. 
Fibrestone 
ing    Co. 


M.I,  milk        I. lulu- 
Jackson,    p.  H.&Co 
McGuigan,   John 
Stair  Builders. 

Bishop,    W'm.    T. 
Stewart.    J.    K. 


Sloue    Contractors. 

De    Lano    &    Sons, 

I.    U 
Rlan^hard,    W.   W. 

Hunt,    Andrew   T. 
McGilvray       Store 

Co. 
Raymcnd     Granite 

Co. 

Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Fand  Co 
Raymond     dranltt 


noof- 


Co. 


lllUK. 


Holland,  J.   P. 
McClure,    H.    N, 
Monarch     Teamlr 

i  ■,, 
McLi  nega  n.   S.   1 
Terra  Col  to. 
Clark   &   Sons.    N. 
Gladding,    Mcliean 

ft    Co. 
s  t  e  Ig  e  r        Terra 


Reigle    ft    Jamison 
Brick  ley,    P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring      Valley 


TT  n  TT    TF=* 

nun 

An  Estimating  Form  for  Contractors  is  the  latest  addition  to  our  System 

Blanks        Its  use  avoids  danger  of  forgetting  some  important  item.       Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


WJiilc  &  Farnswopih 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Slrett 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 


This  s  the  HOTEL  R0  S  YN,  S  F. 

J.  E.  Kr&ff  1  C>  Son,  Architect!.  O.  C.  Holt,  Bldr 


Try  an  "ad"  in  this  paper  and  note  the  results. 


Issued  Weekly,  $3.00  Per  Year  Thirteenth  Year,  No.  27. 

BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coas^ 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


this  week's  illustrations- 


Two  Principal  Elevations  Of  the  New  San 
Francisco  City  Hall  Now  Under  Construc- 
tion. Designed  By  Architects  Bakewell 
And  Brown,  San  Francisco. 


WEDNESDAY,  JULY  16,  1913. 

SAN  FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  S  Ton 

IVIotop  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Ralto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 
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NILES  SANO  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulders      y2  inch  to  1  inch 

1  inch  to  1 '<  inch 
1  '_>  inch  to  L"+  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Otis 
Elevators 


Sustain  Architects'  Endorsement 


The  Architect  who  specifies  Otis  Elevators  identifies  himself  and 
his  client  with  the  most  thorough  Elevator  organization  in  the  world — 
an  organization  with  fifty-seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  Installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  United  States  the 
distribution  of  which  offers  to  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Your  clients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unequalled  fa- 
cilities of  our  "Service  Department."  We  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Geerless  Traction  Elevators.  Worm  Gear  Traction  Elevators. 
Druol  Type  Elevators.  All  Type3  of  Hydraulic  Elevators. 
Freight  Elevators  of  Every  Description.  Automatic  Resilience 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  Hoists.  Escalators.  Inclined  Freight  Elevators 
Gravity  Conveyors,  Etc. 

Let  us  send  you  our  latest  books  giving  detail  description  of  Otis 
Elevator  products. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,         Por  land,         Los  Angeles,         Seattle, 

Tacoma       Spokane,      Sacramento,      Hoise, 

San  Diego,        Salt  Lake  City,       Denver. 
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OFFICE    PACIFIC    TEL.    &   TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


METCALF    HOTEL,     Geary    nr    Taylor. 
Righetti   &   Headman.    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY   HALL,   San   Francisco 

Wright,    Rushford    &    Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    \V.     Dickey,    Architect- 


Seventy-five  thousand  sq.  ft.  ba 


GERMAN    HOUSE.    San    Francscc 
Frederick  H.  Meyer,  Architect 


Stone  and  terra  cotta 


A   Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 

San    Francisco 


IMPERIAL  COMPANY 
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SIMPLEX-WINDOWS 
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Our  Establishment 

Justifies 

Your  Recommendation 


Levy  Eledtric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


Your   Client 

will  know  where  to  find 

us  when  he  wants  us. 
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"Classy"    1 

Hardware  .1 

3 

Homes  of  Refinement 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  design 
"School"  Colonial 


We  can  show  ]  25  other  designs  from 
19  Schools  and  in  51  finishes. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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:  Self  Centering  Jfe^jfeW/ 


Cement  P/asfer        \ 


Li  your  cojici^io  coiistr 

The  cost  or  form  work  doubtless  has  often  caused 
you  to  make  alterations  in  plans  you  would  have 
liked  to  carry  out.  It  is  especially  so  in  curved  or 
arched  construction— admittedly  the  strongest  and 
most  pleasing  type. 


Self-Sentering  will  enable  you  to  plan  roofs,  floors,  ceilings, 
walls,  partitions,  etc.,  without  form  Avork  of  any  kind.  It  is 
adapted  with  equal  facility  to  flat,  inclined  or  curved  surfaces. 
Concrete  roofs  of  any  character  may  be  constructed  with  it. 
Floors  can  be  planned  with  arched  slab  construction  on 
spans  up  to  12'  in  width.  Partitions  built  with  it  need  be 
only  2"  thick — a  great  saving  of  floor  space  in  large  lofts. 

Self-Sentering  is  a  new  reinforcement  and  centering  combined. 
It  is  manufactured  in  sheets  28"  wide  and  up  to  12'  long,  or 
curved  in  the  factory  to  any  desired  radius.  It  is  made  up  of 
a  series  of  cold-drawn  heavy  ribs  connected  with  the  most 
efficient  form  of  expanded  metal,  all  cut  and  drawn  from  one 
sheet  of  special  steel. 

Write  for  our  Fireproofing  Handbook 

We  shall  be  glad  to  send  you  a  complimentary  ci  ipy  i  n  request.  It  is  a  handsome  80-page 
illustrated  book,  published  for  Architects,  Engineers  and  Contractors.  It  will  give  you 
concisely  all  the  facts  you  want  to  have  on  file  regarding  Self-Senteri 

The  Li  I  ley  &  Thurston  Co. 
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One  warm  Sunday  since  the  com- 
pletion of  the  Geary  Street  road  from 
the  Ferry  to  the  Cliff  House  Beach  and 
that  road's  receipts  for  the  day  amount 
to  practically  $2000.  This  looks  like 
municipal  ownership  is  not  such  a  bad 
thing  after  all.  And  added  to  that  the 
public  lias  a  little  comfort  in  riding  on 
its  own  line.  For  the  care  are  built 
with  some  regard  for  the  comfort  of 
the  passengers.  The  cane  upholstering 
provides  comfortable  seats.  The  con- 
trivances for  holding  on  to  the  straps 
are  comfortable  conveniences  for  those 
who  must  stand.  There  are  ample  and 
spacious  platforms  for  entrance  and 
exit.  There  are  open  compartments 
where  one  can  ride  and  get  the  open 
air  and  where  a  man  can  finish  his 
cigar,  if  lie  happens  to  be  smoking. 
The  car  is  lighted  with  Tungsten  lights 
and  if  one  desires  to  read  at  night 
there   is   abundance   of  light. 

So  also  the  cars  make  good  time  on 
the  trip  as  the  wide  aisles,  exits  and 
entrances  permit  the  crowds  to  be 
handled  expeditiously.  If  there  were 
nothing  else  to  he  gained  it  would  pay 
to  have  a  municipal  line  just  to  demon- 
strate what  can  be  done  when  the  in- 
terests of  the  public  are  at  all  con- 
sidered. 

The  Pay-as-you-enter  cars  of  the 
United  Railroads  are  about  as  com- 
fortable  as  a  cattle  car.  Passengers 
ore  admitted  about  as  conveniently  as 
crawling  through  a  knothole  and  are 
.ml el  about  as  raridly  as  going 
through  a  window.  There  is  no  place 
to  smoke.  There  is  a  single  side  seat 
limning  the  length  of  the  car.  The 
Whole  thing  is  made  to  compel  p  ople 
to  stand  up,  about  four  deep,  the  en- 
tire length  of  the  car.  In  such  a 
packed  condition  a  person  in  the  center 
attempts  to  get  off  at  a  cross  street 
and  it  takes  him  about  fifteen  minutes 
lo    el'lVi'l    his    escape.      So    it    takes   him 

a  I I     three    times    as    long    to    get    to 

or  from  his  work  as  the  case  may  be, 
in  order  that  he  may  help  to  pay  the 
dividend  on  about  50  millions  of 
watered  capital  of  the  United  Rail- 
roads. 

The  Gearj    street  road  has  compelled 
I    .■     iiuie.i     Railroads     to    imitate    the 
tyle  ..1    .1     oars.     They  are  poor  imita- 
tions    it     is    true,    but    they     furnish    a 
great     many    more    comforts    than    the 

obi    ones.      So    that    even    now    the    g 1 

effect  of  having  a  practical  demon- 
stration   is    felt. 

The  bond  Issue  election  m-xt  month 
should  meet  with  the  unqualified  ... 
proval  cf  the  electorate.  We  need 
more  municipal  lines.  if  we  are  to 
handle  anj  pari  of  the  exposition 
crowds  or  rret  any  consideration  at  all 
From   the   trollej    trust    » ,■   musl   have  a 


means  of  fig-hting  them.  The  muni- 
cipal road  is  the  thing.  Vote  for  the 
extension   at    the    next   election. 


The  Architectural  Review  for  April. 
1913,  Is  a  S|,e,  ml  I  1. .lei  number.  It 
contains  17S  pages,  principally  pictures 
of  the  most  important  hostetries  of  the 

country    and    is    an    important    a. Mil 

to  the  architectural  publications  of  the 
country  and  is  a  splendid  example  of 
the  printers'  art.  The  halftones  are 
particularly    good. 

Among  the  Illustrations  are  views  of 
■  Palace,  Fairmont,  and  St.  Francis 
Hotels  in  San  Francisco  and  the  Hotel 
<  >  ikland  in  Oakland,  both  in  peTsp  1  ■ 
the  and1  detail.  Considering  the  ipn- 
portant  notice  which  these  local  hotels 
receive  in  this  New  York  publication 
tlie  local  builders  may  feel  some  just 
pride  in  their  work. 


The  encampment  at  Gettysburg  has 
come  and  gone.  Fifty  years 
elapsed  since  that  memorable  three- 
days"  battle.  .But  a  handful  of  tlie 
survivors  of  tlie  great  struggle  re- 
mained to  meet  upon  tlie  memorable 
battlefield  and  the  coming  years,  will 
soon  claim  even  those  few.  Tlie  ad- 
dress of  President  Wilson  at  the  en- 
campment  was  a  forcible  reminder  of 
the  change  of  history  and  the  rapid 
succession  of  events  in  everyday  life. 
July  3,  1863,  was  fought  the  greatest 
battle  of  the  Civil  War  on  the  field  of 
Gettysburg,    Pennsylvania,      it    marked 

tlie  northern  limit  cf  Lee's  invasion  of 
the  North.  Four  months  later  the  im- 
mortal Lincoln  delivered  on  the  ...  Id 
the  greatest  memorial  address  ever 
given.  Then  the  country  was  in  tlie 
of  a  civil  war.  Differences  of 
opinion1  and  the  question  of  African 
slavery  had  caused  the  different 
partisans  to  resort  to  the  barbarous 
use  of  arms  to  settle  .1  dispute.  Tho 
result  was  one  of  the  greatest  wars 
in  history,  an  unprecedented  lo 
life   ami    treasure. 

The      generation     that       fought      the 
battle '  of    the    Civil     War     has 
~"i f    the    scars    of    battle    still    re- 
main      The   South    is   still    "solid"    in    its 
political     vote.       Bui     on     the     Hi 
Gettysburg,    the    North    ami    the    South 

I     1  \  1       met      in      friendly      riiramrni 

"i.i    a     1 1. tic    President     h 

!       ..     I      .      |... ople     t 

it    tin.-   demands.      In 

this   tl..  1  ,  inking 

no I       a     fulfillment     of        LI 

Tie    nun    who    fill    ai    Gettys- 

.li.l      mil      die     in     vain,     ami 
WllO     sill  V  i\  eil         (  Irl  I  \  abUrg         ha  1  I 

li\  ed    in    vain:    for.    :.  .  Bee    of 

i      '      OS  I  I      an, I      t  I,.       .!.    •  ! 

other,  this  nation,  undei  God,  Las  had 
Its  n9\v  birth  of  freedom,  ami  govern- 
ment   of  i  lo-   people,   by   the   pie,  and 

■•  ■  .a  not    perished    from 

i  ih. 
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•Consulting    Engineer,    Portland,   Ore. 
Written    for    Pacific    Municipalities. 


no   subject    before 

in    people    that    is    of    such 

thai    of   per  nanent 

instruction;    tbat    this    fact 

ng    recognized    is    everywhere    in 

e.       Legislative    bodies    are     ap- 

riatlng    large    sums    of    money    for 

ri  ids,  i  ivic  bodies  are  everywhere  dls- 

ii'l     tiie     press     of     the 

country     is    devoting    pages    to 

iroblem.     It   is   the  great   problem 

'.f     today,     the     building    of    successful 

that      win     embody      thou 

1     forms     "f    construction     that 

proven     theiir     worth     by     actual 

■  •:  time  ana  ti  .iffir  and  that  will 
combine  the  following  essential  fea- 
tures   named     in     ti:e    reverse    order    of 

met      non-slipperiness,   low 
first    cost,    sanitation,    ease    of    traction, 
low    i  osl    of    maintenance.      The    prinei- 
uson    for    this   problem    presenting 
i:r.    difficulties    is    the    wide    range 
in    lo  al    conditions,    which    are   climatic, 
and    amount    of    the    traffic,    the 
availability       of       materials.       drainage 
-.     .nd     last,     to    my     mind     the 
most    important,    the    lack    of    standard- 
ization    in     methods    of    roadway    con- 
struction. 

.Manufacturers   and    produ    i     -    of    in 

that    can     I  e    used     in    roadway 
.  lion    lave    for    a    long    time    re- 
alized    this     immense     outlet     for     their 
'  lis,    witli    the    result    that    almost 
theory     upon     which 
,.    roadway    might    lie    built    has 
inced.      This   has   naturally   re- 
in   grea  i    c  infusion    relative    to 
different     types     of 
and     a     still     greater    lack     of 
uethods   of  roadway 
construction     which    leads    to      experi- 
we    ha  \  e    types    of 
i  Ing     built       that       are     not 
.1  mi     st  i  ml. ud      forms     of     con- 
struction.      It    is    tin    home,     a    question 
•     taxpayers    to    stand    the 
serious   question  as 
type    of    roadway    to    select    and 
e  manner  in   which   it  is  huilt. 
A    permanent    hard    surface    roadway 
an    expensive    in 
ut,    in   considering   this   expense, 
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per- 
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to  protect  his  roadbed,  all   with  a  view 


'if    decreasing    maintenance    cost     and 

lengthening  the  life  of  his  road,  and 
iiny  eiass  of  construction  which 
mi-  eiis.-  as  iheing  in  the  experi- 
mental stages,  he  does  not  adopt  in 
anj  extent  until  he  has  proven  to  him 
beyond  a  doubt,  by  practical  tests  of 
time  and  traffic,  that  these  experiments 
are    worthy    of    general    adoption. 

It  is  to  he  regretted  that  In  hig  was 
construction  there  is  often  e  tendency 
to  disregard  the  proven  sta  inlaid  forms 
of  construction,  and,  in  order  to  in- 
crease the  number  of  niies  improved, 
the  most  absurd  theories  will  be 
ad'opted  for  their  construction,  not  in 
a  small,  experimental  way,  hut  many 
miles  of  roadway  wearing  surface 
will  le  put  down  that,  to  say  the  least, 
are  in  t'he  experimental  stages.  When 
a  county,  district  or  state  adopts  a 
type  of  construction  that  eventually 
proves  unsatisfactory,  it  reileets  mi 
highways     and     highway     engineers     in 

g« ill.   and    seriously    hurts   this   great 

project. 

It  stems  in  me  that  it  would  he  far 
more  rational  to  construct  a  smaller 
number  of  miles  of  roadway,  and  build 
tic  n  according  to  what  we  know  hy 
long  experience  has  proven  satisfac- 
tory, than  to  make  an  appropriation 
stretch  over  a  large  number  of  miles 
and.  in  so  doing,  adopt  a  type  of  wear- 
ng  surface  that  has  not  proven  itself, 
and  has  little  to  commend  it  but  a  low 
first    cost. 

It  is  perhaps  true  that  the  ideal 
roadway  las  nut  been  reached,  but  we 
Live  bad  proven  to  us  beyond  a  doubt 
thai  certain  principles  are  ne 
in  the  ideal  roadwaj  wearing  surface, 
namely:  resilience,  elasticity,  noiseless- 
ness,  sanitation,  stability,  wearing 
qualities,  ease  of  maintenance  ami  a 
treasonable  firs!  cost  cost,  and  the  sac- 
rifice of  any  of  these  fundamental 
principles  of  successful  roadway  build- 
ing in  order  In  reduce  the  first  COSl 
is  poor  economy;  therefore,  these 
principles  should  be  constantly  borne 
in  mind  when  considering  the  cheap, 
experimental  types  nf  roadway  wear- 
ing surface  that  as  yet  have  little  lo 
recommend  then  aside  from  their  low 
Prst   cost. 

In    s.  arching   the    r is   of   big    w  i 

construction,  both  in  binis  country  ami 
in  Europe,  for  data  on  standard  types 
of  construction,  we  Mini  that  the  mac- 
adam type  'if  inudwuv.  with  sevi  i  ■ 
variations,  has  heen  used  more  than 
any     other,     ami     it     has     answered     the 

purpose    nt    a    aheap    tyj E    roadwaj 

for  a  long  linn-;  hut  with  la-  advent 
of  the  power  driven  vehicles,  roadwaj 
engineers  were  quick  In  realize  I  .i 
something  besides  the  ordinary  mac- 
adam wearing  surface  wis  required  t" 
stand  i  ha  i  rapidly  Increa  sing  class  of 
i  raffle,    as    ii    c.  is    re  idlly    seen    thai    a 

i  apidlj    i  Ing    pneumatic   t  ire   i 

i  ■  1 1 1  ■  leni    siei  ion    i  o    lirsi       loosen    ami 

i  ii    remoi  •■    the    finer    mineral    parti- 
cles   in    the    wearing   surface.    T    i      de- 
stroys    the     fundlj;  nental     principle    nf 
Lh  i    i ,  i  ■,  i  1 1  n  1 1 1   i .  ■.    leaving   I '  1 1    rema  in  1  n,g 
■    surface    with    a    high    pel  cent  - 

age  nf  \  nnls.  W  in  I.  i  ...sees  it  -  Sta- 
bility    in    such     an    extent    that    disinte- 

■n       I'.ipulh        like-       


Among  the  first  to  recognize  this 
fai  i  w.s  tin-  Massachusetts  State  High1 
way  Commission,  In  their  report  of 
1905  they  say:  "Since  the  advent  of 
tl  e  automobile  the  macadam  type  of 
road'waj  construction  is  a  thing  of  the 
past,"  and  in  their  report  of  ltloi;  they 
emphasize  this  facl  stronger  than  be- 
fore. The  high  cost  of  maintenance 
each  year  was  making  this  heretofore 
'-'■  eap  type  of  road  the  most  expensive. 
Data  collected  from  «7  counties  show 
tl  at  in  the  period  of  less  than  five 
Neais.  during  which  the  au  to  m  ■!.  ile 
came  intu  general  use.  the  cost  of  the 
yearly  maintenance  on  macadam  roads 
in  leased  almost  I'm  per  cent,  and 
these  are  conservative  figures.  This 
high  yearly  maintenance,  which  added 
to  the  first  cost,  makes  the  macadam 
type  of  construction  more  expensive 
than  a  permanent  hard  surface  pave- 
ment. At  a  recent  meeting  of  the 
American  .Society  nf  Civil  Engineers, 
Col.  James  \V.  Howard,  the  well-known 
road  expert,  called  attention  to  the 
fact  that  states  had  been  borrowing 
money  on  20-year  bonds  to  build  mac- 
adam roads,  when  the  roads  would  be 
worn  out  long  before  the  bonds  were 
paid. 

The  use  of  heavy  asphaltic  oil  in 
the  construction  of  macadam  roadways 
as  been  tried  extensively,  with  the 
hope  that  the  oil  would  bind  or  cement 
the  material  particles  together,  and 
tlitis  have  the  stress  of  traffic  come 
upon  the  several  surfaces  of  the  stone, 
tie  action  of  the  oil,  it  as  hoped1,  would 
he  to  keep  the  particles  of  stone  from 
Icing  dislodged. 

Practice  has  shown  that  the  results 
obtained    by    Lie    use    of    heavy    oil    in 

.instruction     nf       macadam     road- 

w  ivs  lias  heen  more  or  less  of  a  fail- 
ure in  producing  a  permanent  bard 
surface  roadway.  The  reason  for  this 
is,  in  the  first  place,  there  is  very  little 
cementing  value  in  an  oil.  Its  real 
value  is  to  take  the  place  of  water  and 
keep  the  stone  moist  and,  while  we 
speak  of  an  oil  containing  SO  per  cent 
..I  asphalt,  the  percentage  of  asphalt 
as  it  applies  to  the  cementing  value  of 
i  .  nil,  .Lie-  not  mean  much,  because 
lie  remaining  20  per  cent  acts  as  a 
solvent  for  the  SO  per  rent  asphalt, 
and  t'he  ratio  between  the  cementing 
value  of  asphaltic  oil  and  an  asphaltic 
cement  is  not  in  the  same  proportion 
a-  ihe  percentage  of  asphalt  in  the  oil. 

Aside  from  the  Lnk  of  cementing 
value  in  asphaltic  oils,  another  reason 
I'm-  the  failure  nf  this  type  ..f  construc- 
tion is  lie  difficulty  of  applying  the  oil 
in   definite  ami   uniform   quantities. 

Ii  is  essential  that  any  cementing 
material  le  appled  in  definite  uniform 
quantities,     and     should     reach     all     sur- 

i  ne.  of  each  nil  every  particle  of  the 
mineral  aggregate.  This  is  practically 
a,,  impossibility  in  oil  macadam  con- 
- 1 1  i  i  i,.n  w  hen  w  .■  i  ..us;. let  that  the 
oil  is  applied  to  the  stone  hy  sprink- 
ling or  pouring.  The  amount  of  oil 
Is  usually  ununiform,  and  does  not 
1 1  orougthly  coat  the  stone.  As  stated 
before,  the  various  si-.:cs  of  si. no-  ami 
niner  1 1  matter  must  be  In  such  pro- 
1..11  urn  as  will  pi'.iiiu.  e  i  in-  densest 
possible    mass   iii    Itself   before   the   ad- 
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dtftion  of  the  oil,  and  if  this  is  at- 
tanpted  in  the  macadam  type  of  ton- 
Btruction  there  is  great  difficulty  in 
getting  the  oil  to  penetrate  into  the 
stone,  hich  sometimes  accounts  for 
.111  excess  of  oil  on  the  surface,  which 
is  known  as  Weeding:  however,  this 
condition  is  more  apt  to  follow  an  tin- 
uniform  application  of  oil;  the  unsat- 
isfactory and  ununiform  results  ob- 
tained  by  this  method  of  construction 
force  us  to  turn  to  the  asphalt  or  bi- 
tuminous concrete  wearing  surface, 
where  the  mixture  is  properly  graded, 
treated  and  mixed  in  accurate,  defi- 
nite  proportions    before   it    is    laid. 

It  is  the  writer's  belief,  and  this 
belief  is  sihared  by  many  of  the  most 
prominent  roadway  engineers  in  this 
country  and  in  Europe,  that  a  bitum- 
inous concrete  wearing  surface  with 
certain  variations  in  thickness  and 
foundation  is  the  best  type  of  roadway 
(.construction  known  today,  and  will 
eventually  be  adopted  as  a  standard 
for    roadway    construction. 

In  tli e  construction  of  this  type  of 
roadway  the  usual  standard  'methods 
of  preliminary  grading  and  drainage 
is  applicable,  and  we  have  first  to  con- 
sider the  base  or  foundation  that  will 
support    the    wearing   surface. 

The  first  principle  to  be  considered 
in  any  class  of  construction  is  a  suit- 
able foundation  to  carry  the  load  im- 
posed  upon  it.  Different  types  of  wear- 
ing- surface  demand  different  types  of 
base  or  foundation.  What  is  known 
as  the  standard  asphalt  mixture,  which 
is  composed  largely  of  sand,  with  a 
large  percent-age  of  voids,  is  naturally 
unstable  in  itself,  and  must  depend'  on 
a  rigid  concrete  base  for  its  support, 
while  in  the  case  of  a  true  bituminous 
concrete  wearing  surface  composed 
largely  of  broken  stone  of  sufficient 
size  to  support  tlie  traffic  in  itself,  so 
graded  as  to  eliminate  the  voids,  we 
1  ave  a  mixture  that  lias  strength  and 
stability  within  itself  and  does  not 
demand  so  rigid  a  base;  in  fact,  we 
lave  millions  of  yards-  of  bituminous 
concrete  wearing  surface  laid  on  a 
I  ilt\  ninous  base  withstanding  all  sorts 
•  if  conditions  of  climate  and  traffic, 
year  after  year,  with  highly  satisfac- 
tory   results. 

A  Portland  cement  concrete  lm.se  is 
undoubtedly  a  standard  form  of  base 
under  all  types  of  wearing  surface, 
regardless  of  the  fact  t hat  some  types 
of  wearing  surface  may  not  demand  it. 
However,  tlie  practice  of  using  a  tem- 
porary or  inadequate  wearing  surface 
on  a  .concrete  base  is  not  in  accord- 
ance with  good  construction  princi- 
ples, and,  must  necessarily  result  in 
much  disappointment  and  very  high 
maintenance. 

An  erroneous  idea  is  often  advanced 
in  justification  of  a  heavy  expenditure 
I'm-  a  base  and  the  use  of  temporary  or 
experimental  wearing  surface,  with 
tuc  idea  that,  after  the  wearing  sur- 
i  ■  >  ■  -    is   gone   tlie   base   still    remains   as 

g I     as     ever.       Theoretically,     tills    is 

true,  but  in  tlie  case  of  the  ordinary 
concrete  base  with  a  temporary  wear- 
ing surface,  we  find  that  after  the 
wearing  surface  is  gone  and  it  comes 
to  resurface  it,  the  ^experience  has 
been  in  the  past  that  by  the  time  the 
money  is  available  for  resurfacing,  the 
concrete  is  badly  worn,  so  that  it  is 
necessary  to  spend  a  large  amount  of 
ntiiney    in    repairing    the    base.       Kepairs 

on  pavements  are  never  mad,'  until 
the  road  is  in  such  nad  condition  that 
repairs  are  demanded,  and  in  this  type 


of  construction  it  is  then  too  late,  SO 
far  as  saving  the  base  without  expen- 
sive repairs  is  concerned,  and  repairs 
to  a  concrete  base  is  very  expensive  in 
in  upiirtion  to  its  first  cost,  as  it  is  a 
well-known  fact  that  concrete  is  bard 
to  repair.  A  badly  disintegrate!  spot 
has  to  be  entirely  cut  out  and  a  new 
section  put  in,  as  a  so-called  skin 
paiteh  or  plaster  wilil  not  iboml  or 
unite  to  the  old  surf-ace  and,  even 
Will  en  a  new  section  is  put  in,  the 
joints  do  not  unite,  and  thus  we  have 
an  opening  allowing  water  to  get  in 
between  the  base  and  wearing  sur- 
face. The  idea  has  been  advanced 
that  it  is  not  necessary  to  repair  tin- 
worn  spots  on  the  concrete  base,  but, 
in  resurfacing  with  the  permanent 
bituminous  concrete  wearing  surface, 
let  the  new  wearing  surf-ace  fill  the 
boles.  The  fallacy  of  this1  argument 
lies  in  the  fact  that  uniform  and  -max- 
imum compression  Is  essen'ial  to  a 
perfect  bituminous  concrete  pavement, 
and  it  is  apparent  that  if  the  bitum- 
inous wearing  surface  were  two  inches 
in  some  places  and  three  or  four  inches 
thick  in  others,  the  compression  would 
be  neither  uniform  or  sufficient  in  the 
thicker    spots. 

Now,  in  considering  a  wearing  sur- 
face that  will  have  the  qualifications 
heretofore  mentioned,  we  must  realize 
that  no  hit-or-miss  methods  will  pro- 
duce such  a  bituminous  concrete  wear- 
ing  surface. 

It  lias  been  demonstrated  by  past 
experience  that  no  bituminous  wearing 
surface  less  than  two  inches  in  thick- 
ness will  successfully  withstand  traf- 
fic, -and  even  at  this  thickness  it  must 
be  carefully  and  scientifically  pre- 
pared and  put  down,  as  a  variance 
from  whatever  formula  is  necessary  to 
meet  local  conditions  will  produce  poor 
results. 

Municipal  engineers  and  others  in- 
terested in  the  scientific  laying  of  bi- 
tuminous concrete  pavements  main- 
tain chemists  and  well-equipped  labo- 
ratories, and  by  tins  method  keep  con- 
stant watch  on  the  .mixtures  and  ma- 
terials, and'  are  repaid  by  uniform  and 
highly  satisfactory  results.  They  .have 
established',  beyond  a  doubt,  that  to 
produce  a  stable,  elastic,  waterproof, 
traffic-resisting  wearing  surface,  either 
on  a  concrete  or  bituminous  base,  it  is 
necessary  to  heat  and  mix  the  bitum- 
inous cement  and  mineral  aggregate. 
be  it  sand,  gravel  or  crushed  rock,  in 
definite  proportions  in  a  mechanical 
mixer,  and  then  spread'  while  hot  over 
the  Vase  to  such  a  depth  that,  after 
compression,  the  resulting  wearing- 
surface  will  be  of  uniform  thickness 
from  one  and  one-half  to  three  inches, 
as  the  conditions  may  require.  Even 
tlie  time  and  'manner  of  rolling  arc- 
very  important.  That  the  desired  bi- 
tuminous wearing  surface  can  be  ob- 
tained by  painting  a  base  witli  a  thin 
coating  of  asphalt,  or  other  bitumen, 
which  in  itself  lias  no  traffic  resisting 
pu-alities,  into  which  lias  been  Incor- 
porated approximately  50  per  cent  of 
the  mineral  filler,  or  by  sifting  uncer- 
tain quantities  of  sand  into  it  until 
it  shall  have  a  thickness  of  one-quar- 
ter to  three-quarters  of  an  inch,  is 
a  mistake,  anil  not  in  accordance  witli 
scientific    methods    of   construction. 

In  properly  constructed  bituminous 
concrete  wearing  surface  the  mineral 
aggregate  is  so  proportioned,  ranging 
from  particles  of  the  larger  size-  t.. 
M  ..t  of  Cc-  fines!  powder,  so  thai  the 
vciids     in     spaces     between     the     larger 
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size  me  lilled  witli  the  mineral  parti- 
cles of  the  next  smaller  size,  and  s.. 
"ii,  until  the  .mineral  matter  in  itself 
■  caches  the  greatest  possible  degree 
"f  density,  and  they  in  reality  with- 
stand t'iie  strain  and  stress  < •  t 
the  asphalt  cement  merely  binding  or 
holding:  the  various  mineral  pa) 
together. 

Tlis  type  of  wearing  surface 
put  down  on  either  a  concrete  or  bi- 
tuminous liiisr,  as  tlie  case  may  de- 
mand, witli  every  assurance  that  it 
will  be  as  near  perfection  as  we  know 
how  to  build  roads,  and  at  a  cost. 
maintenance  considered,  in  accordance 
with  the  most  economical  practices 
and.  most  important  of  all,  it  is  not 
an  experiment,  but  lias  proven  its 
worth   by    years  of  actual  wear. 

In  searching  for  expert  opinion  on 
the  ideal  type  of  road  construction,  I 
have  been  forcibly  impressed  by  the 
fact  that,  out  of  a  large  nurnber  of 
engineers  and'  paving  chemists  inter- 
viewed on  this  subject,  I  found  none 
but  what  said:  "A  well-constructed 
bituminous  concrete  wearing  surface, 
all  things  considered,  is  probably  the 
best  type  of  bard  surface  roadway  in 
existence    today." 

Few  men  are  better  qualified  to 
speak  on  that  subject  of  highway  con- 
struction than  iMr.  Otto  Klien,  direc- 
tor of  the  testing  laboratory,  and  road- 
way expert  for  the  city  of  New  Vm-k, 
-Mr.  Klien  spent  several  months  in  in- 
vestigating pavement  and  roadway 
building  on  the  Pacific  Coast.  He  says 
in  effect:  "My  experience  on  the  Pa- 
cific Coast  teaches  me  that  it  would 
le  difficult  to  improve  on  the  bitum- 
inous concrete  pavements  I  saw  in 
Portland.  They  are  among  the  finest 
I   have   ever   seen    in    the   wrorld." 

There  is  no  one  man  in  this  country 
who  has  done  more  toward  perfecting 
the  science  of  pavement  and  roadway 
building  than  the  well-known  cliejnist. 
engineer  and'  author  Mr.  Clifford 
Richardson  of  New  York.  For  years 
bis  opinion  has  been  considered,  both 
in  this  country  and  in  Europe,  author- 
ity on  roadway  'building,  and  his  books 
and,  writings  on  this  subject  are  to  be 
found  in  all  well-equipped  libraries 
To  those  of  us  who  are  interested  in 
in  tlie  study  of  roadway  building  along 
its  most  scientific  lines,  the  following 
extract  from  a  letter  the  writer  re- 
cently received  from  .Mr.  Richardson 
cannot  but  help  but  have  great  weight: 
"uririig  the  twenty-five  years  that  1 
have  been  engaged1  in  the  paving-  in- 
dustry, bituminous  pavements  and 
roadways  have  grown  consistently  in 
favor,  notwithstanding  all  the  at- 
tacks that  have  been  made  upon  them, 
and  it  is  my  opinion  that  this  growth 
will  continue  in  the  future,  as  fur  as 
standard  forms  of  construction  are 
concerned.  Naturally,  nin 

growfhe  will  appear  from  year  t"  year, 
which  me  nut  based  cm  standard  forms 
nf  construction,  and  these  eventuallj 
disappear.  It  is  astonishing  t"  whal 
a  snail  degree  our  highwaj  eng 
benefit  by  the  experience  of  M  t 
and  continue  to  chase  phantom  and 
impossible    forms    of    construction." 

Tie  art    of  building  bituminous 

ia  rapidl  j  becoming  an  exact 
science.  The  experimental  stages  are 
g     cil      Hie     past.        \\  e     l.i'>      i       i  ■ 

pies  of  this  type  of  construction  that 
hove  given  satisfaction  tor  over  thirty 
years,    and     nianv    Improvements    have 

e ade    during    thai    I i       Tl  i  i  e 

,i  ,i,    dlseovere  i    certain    un 
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ins  principles  regarding  botth  the  min- 
eral  aggregate  and  the  asphalt,  of 
bituminous  cement,  that  govern  the 
life  ami  behavior  of  the  bituminous 
pavements  under  varying  conditions  of 
climate    and    traffic. 

We  of  the  Pacific  Coast  are  excep- 
tionally fortunate  in  having-  at  our 
:  amis  large  quantities  of  all  the  ma- 
terials to  build  bituminous  concrete 
pavements.  The  vast  deposits  of  oil 
in  California,  with  its  heavy  asphaltic 
base,  makes  the  production  of  an 
asphaltic  cemenl  under  proper  super- 
vision ti.it  is  now  well  understood,  the 
equal  of  any  asphaltic  cement  to  be 
found  in  the  world.  This,  with  water- 
way competition  in  regard  to  trans- 
.11.  mak.s  this  asphalt  avail- 
nomical  prices  to  all  Pa- 
districts.  Large  deposits 
Of  sand,  gravel  and  rock  are  to  be 
found  in  almost  every  locality.  These 
materials  combined  with  climatic  con- 
ditions that  are  ideal  for  bituminous 
kes  this  type  of  construc- 
tion ii,  logical  solution  for  the  prob- 
l^ni  of  onstruction,  especially 
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when  we  mltist  continlually  Ibear  il'n 
mind1  the  all-important  problem  of 
maintenance. 

When  we  look  with  pride  at  some 
particular  pavement  or  roadway  thai 
has  successfully  withstood  the  wear 
and  tear  of  traffic  for  many  years,  how 
little  thought  we  usually  give  to  its 
first  cost.  What  concerns  us  most  is 
the  manner  and  (methods  of  its  con- 
struction, the  class  of  materials  used, 
and  what  has  been  its  maintenance 
cost. 

The  old  saying,  "Quality  is  remem- 
bered long  after  cost  is  forgotten," 
applies  most  directly  to  pavements 
and  roadway  building,  and  nothing, 
will  retard  this  great  movement  so 
in ut  h  as  tip  adopt  types  of  construc- 
tion that  are  in  the  experimental 
stages,  and  upon  which  the  cost  of 
proper  maintenance  will  be  so  high 
as  to  soon  equal  that  of  a  standard 
bituminous  concrete  wearing  surface 
laid  on  a  suitable  base,  which  tine  has 
proved    to  be  a   thing   of   beauty   and   a 


tli e  banking  rooms  will  be  finished  In 
pine,  hardwood,  marble  and  orna- 
mental plaster.  Plans  provide  for 
special  bank  fixtures,  coin  and  safe 
deposit  vaults.  There  will  be  steam 
heat.  Marble  and  tile  will  be  used  in 
the  halls  on  the  upper  floors.  The  ex- 
terior of  the  building  will  be  faced 
with  a  local  stone.  Plans  are  being 
prepared  and  will  be  out  for  figures 
in  a  few  weeks.  Further  mention  of 
the   work  will  be  made   at  that   time. 


Firm,  desiring  news  on  special  classes  of  buildings,  such  as  Banks, 
Churches,  Schools,  Hotels,  etc.,  will  And  such  Items  all  classified  and 
grouped  under  proper  headings,  commencing  on  this  page.  These  same 
Items  are  again  repeated  under  "LOCAI/HES"  In  the  last  part  of  our  news 
department. 


APARTMENT  HOUSES. 


SAN    FRANCISCO — Apartment    house. 
:;    storj  frame,    $17,000.      Ar- 
1'iank    S.    Holland,    100    Haight 
St..  S.    F.      Owner's   name   withheld.  The 
building    will     he    erected     on    Fillmore 
...   i       in.-    street,    and    has    been    de- 
to  eontain   lifteen   suites  of  two, 
i    rooms.      All    apart  nents 
will   have   private   bath   and   wall    beds, 
finish     will     be    of    pine    with 
-  Im      panels.       Hardwood      iloors 
will     te    used     in    the    principal     rooms. 
..  ..    idi      [01      R<  i  tor     gas     steam 
rooms     will     be     finished 
in    cement     plaster.       Exterior    of    the 
i  uilding    will     be     faced     with     eemen.1 
i.i       Some    tile    and 
I  led   for  in   the  speci- 
al-e    now    being    pre- 

SAN    FRANCISCO — Apartment     house, 
3    Blorj      ind    base',    frame.    $20,000.      Ar- 

iu     ■'      Ro ,     Mo- 

nadnoc-k   Bldg.,  S.   F.     Owners,   David   F. 

and     William     II.     Kelley,     609     lib     St.. 

San     Kal    •  X  building    has     been 

mentione  I       en     I  'tore      when      plans 

rst   started.     The   structure    will 

,ii     Pine     street        west       of 

i  .        arranged     for    a 

Of    t  wo    a  ml    three    room    apart- 

'.ii  i  private  bath,  interior  fin- 
ish will  i  '•  of  pine  and  redwood.  Some 
elm  panel-  will  be  used.  There  will 
.  1 1  it  supply. 
An  a  mom  itlc  ele-,  .i  tor  will  be  ln- 
•  v.  ill  be  equipped 
with  wall  be.i-.  entrance  of  vestibule 
will   i  ,  ...     marble   ami    mosaic. 

....  hi    be    eoV- 
i      plaster     on        metal 
n    the    hands 
-.-.  Ill   lei   :,ii  contracts. 
SAN  FRANCISCO  Apartment 

nd      isi     1 1  -i  me,  ?>*•- 
ai  .en   Farr, 

' Meliop- 

i  St.,  S.  F. 

•i    .    .  |li  ..  ...    been    mentioned 

Working   drawing      havi 

rid       oi  i  • to 


he  started  under  the  Day  Labor  sys- 
tem. One  apartment  house  will  be 
.re.  ted  on  Hyde  street.  92  feel  north 
of  Sacramento,  and  will  cost  $9,000.  It 
Will  cover  a  lot  2<S.x90  feet  and  contain 
six  suites.  Another  building  will  be 
erected  on  Washington  street,  14S  feet 
cast  of  Van  Ness  avenue.  and  will 
cover  an  area  of  35x100.  This  building 
will  rust  $11,000,  and  will  eontain  six 
apartments.  The  third  building  will 
hive  a  frontage  of  25  feet  and  a  depth 
of  71  feet,  and  will  he  erected  on  Sac- 
ramento, 77  feet  west  of  Hyde.  This 
building  will  also  contain  six  apart- 
ments and  will  cost  $8,000.  Interior 
finish  In  all  the  buildings  will  be  of 
pine  and  redw 1  with  some  elm  pan- 
el-. Hardwood  floors  will  be  used. 
There  will  be  central  healing  systems 
an. i  hoi  water  plants.  Wall  beds  ire 
specified  for  ail  apartments.  inte- 
riors will  be  covered  with  rustic,  metal 
lath  and  plaster  and  shiplap.  Plans 
,ne  now  in  t tie  hands  of  the  owners 
who  will  do  the  excavating,  concrete 
work  and  carpentry  by  Day  Labor,  and 
will  sublet  all  other  parts  .. I'  Hie  work. 
.Materials  lor  the  work  are  now  be- 
ing   purchased. 

Contracts  Awarded. 
SEATTLE,  WASH.  —  Apartment 
house  alterations,  ::  story  ami  base, 
i.i  i,  i,  $30,000,  Architect,  J.  Merrill 
Brown,  Northern  'Hank  Bldg.,  S. -utile. 
Owners,  Nebraska  Investment  Co.  Con- 
tractor, Jolt <.  Kauffnian,  605  8th  ave- 
nue,   Seattle,     Central    price,    $30,000, 


BANKS. 


BRIDGES  AND  DAMS. 


TACOMA,  WASH.— Bridge,  steel  con- 
struction, $300,000.  Engineer,  Engi- 
neering Dept.  O.-W'.  Ry  and  Naviga- 
tion Co.  Owners,  Oregon-Washington 
Railway  and  Navigation  Co.  Presi- 
dent Farrell  has  announced  that  plans 
are  nearly  complete  for  a  large  steel 
constructed  bridge  over  the  tide  flats 
waterway  to  connect  with  the  com- 
pany's present  depot.  The  president's 
announcement  also  carried  with  it  the 
news  of  extensive  track  and  freight 
yard  improvements,  and  the  construc- 
tion of  a  reinforced  concrete  freight 
depot. 


FOREST  GROVE,  ORE.  Bank,  ■: 
Btory  ami  base,  brick  ami  stone.  Cost 
no)  siiie.i.  Architect,  w.  B.  Bell, 
Wo:  cester  libit;.,  Porl  la  ml.  1 1\\  tiers, 
First    National    Hank    of    Foresl    Grove 

Tl   e     1, nil. ling     will     he     erected     "li     a     .  mi 
lier     ami      will     COVer     all      area      of     50x62 

i.  .  :       There    will    be    one    t  mall      

..I.  the  banking  rooms  on  the  first 
Boor.  Upper  two  floors  will  he  ai 
ranged   I  or   modern   offices,     [ntei  lor  of 


CHURCHES. 

BOS    ANGELES,    CAL— Mission  house, 

:;  story  and  base.  brick.  Cost  not 
stated.  Architect,  Robert  Orr.  Van 
Nays  Bldg.,  L.  A.  Owners,  Christian 
Woman's  Board  of  Missions.  The 
building  will  be  creeled  on  Wall 
street  and  has  be3n  designed  for  a 
Japanese  Mission.  First  door  will  con- 
tain offices,  class  rooms  and  chapel. 
Second  floor  has  been  arranged  for  20 
sleeping  rooms  and  the  third  floor  for 
six  three  room  apartments  with  pri- 
vate bath.  'Basement  will  contain 
kitchen  and  dining  room.  There  will 
he  steam  heat.  Interior  rtnish  will  be 
of  pine  throughout.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    being    prepared. 

ROSEBTJRG,  ORE.— Church,  1  storj 
an. I  hase.  concrete  ami  frame.  $15,000. 
Architects,  Tourtellotte  &  Hu  nmell. 
Rothchild  Bldg.,  Porl  land.  Owners, 
first  .Methodist  Church  of  Kosehurg. 
The  building  will  eontain  a  large  main 
auditorium,  Sunday  school  rooms,  pas- 
tor's study,  social  hill  and  banquet 
room.  Interior  finish  will  he  of  pine 
and  ornamental  plaster.  Art  glass 
windows  will  he  used.  There  will  he 
a  central  heatiiv;  system.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans 
will  be  complete  and  ready  for  figures 
.\  ithin    a    n  ei ';   or   ten   days, 

Contracts  Awarded. 

\\  IIITf  ,:i;.  I. us  ANGELES  CO., 
CAL. — i 'hit'  i  I  .  I  storj  and  base,  brick 
and  concrete,  $15,000.  Architect's  name 
in.t  stated.  owners.  Roman  Catholic 
eh  inch.  •'  in  tractor,  J.  H.  LInkletter, 
103  Wesi  I  hlladelphlj  St.,  Whittier. 
Contract    i  :  !<  e,    $15,000. 

phoenix.  ARIZ.— Church,  2  story 
.mil  base,  mi  el  am  stone,  $90,011(1.  Ar- 
chitects,   I  rl   ■  Higher       I  'unslruel  ion       Co., 

Phoenix.  Owners,  si.  Mary's  Catholic 
Church.  Contractor,  RIfley,  Phoenix. 
Contract     price,     $90,000. 


COURT  HOUSES 


SAN     FRANCISCO      CltJ      Hall.       Class 

,\    construction,    $4,i J111"       Architects, 

Bakewell   &    Brown,   :'.'il    Kearny    si.,   s. 
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F.      Owners,    City    and    Count;     of    San 

Francisco.  Bids  for  tlie  foundation 
work,  concrete  piers  and  additional  ex- 
cavating- were  opened  at  the  Friday 
meeting  of  tl,e  Board  of  Public  Works. 
Bids  of  the  three  lowest  men  will 
probably  be  considered.  These  bids 
were  -as  follows:  Sound  Construction 
Co.,  $14.SS2;  Richard  Doerfling,  $45,- 
B17,  and  B.  T.  Owsley,  $47.. am.  Besides 
the  general  bid  seven  unit  prices  were 
asked  for.  A  complete  list  of  these 
l,i,ls  will  he  found  under  the  heading 
..f   Sin    Francisco   in    this   issue. 


Architect's    name     not     given. 
Owners,   Los   Angeles   Board    of   Educa- 
tion.       Contractors,      Davidson      Con- 
struction   Co.,    i tit li  -and  Tennessi 
I..    A,      Contract    price.    $47. ). 


FACTORIES  &  WAREHOUSES. 


FIRE  HOUSES. 

SACRAMENTO,  CAL. — Fire  house.  1 
story,  brick  and  frame.  $7,000.  Archi- 
tect's name  not  given.  Owners 
,,f  Sacramento.  Bids  for  the  construc- 
tion Of  the  oak  Park  fire  house  opened 
by  the  Commissioners,  show  W.  C. 
Keating  of  Sacramento  low  at  $6,150. 
A  contract  has  not  been  awarded.  A 
list  of  the  other  bidders  follows:  Unr- 
eal] *  Haley  bid  $6,739,  and 
Pondee    asked    $11,000. 


SACRAMENTO,  CAL.  —  Packing 
riant.  1  and  2  story,  reinforced  con- 
iiete.  $27). "00.  Architects.  Seadler  & 
Ifoen,  Sacramento  Owners,  Swanton 
,fc  -Fon,  Sacramento.  The  owners  have 
just  annonr.ced  their  intention  of 
building  a  iarge  plant  on  til  north 
rank  of  the  American  River  north  of 
Sacramento.  The  present  plant,  to- 
gether with  the  banrs  and  corrals  will 
he  removed  aid  the  site  subdividi 
city  lots.  Details  of  the  construction 
have  no;  been  announced.  .Mr.  Swan- 
tor,  has  returned  from  a  trip  to  Chi- 
cago where  arrangements  for  special 
machinery  were  completed.  Further 
mention  of  the  work  will  he  made  in 
these    eolum:  s    at    an    early    date. 

LOS  ANGELES.  CAL. — Factory,  1 
and  3  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architects,  H. 
.1.  Knauer  and  A.  R.  Hutchinson.  139 
So.  Western  Ave..  L.  A.  Owners. 
Homer  Motors  Co.  The  building  will 
he  erected  on  San  Fernando  Road  -and 
will  cover  an  area  of  150x200  feet.  A 
portion  of  the  building  will  be  one 
story  high  and  the  balance  three  sto- 
ries. There  will  be  a  concrete  first 
floor,  elevators  and  metal  window 
s-ish  and  frames.  Interior  of  the  front 
portion  will  be  finished  in  pine.  Ex- 
terior will  he  faced  with  cement  plas- 
ter. The  industry  is  being  financed  by 
the  sale  of  stock.  Only  preliminary 
plans   have   been   prepared. 

LOS  ANGELES.  CAL. — Brew  house.  4 
story  and  base,  mill  construction.  Cost 
not  stated.  Architect,  Griesser.  1014 
Schiller  Bldg..  Chicago,  owners.  Mftier 
Brewing  Co.  The  building  will  he  an 
addition  to  the  company's  present 
plant,  and  will  cover  an  area  of  60x100 
feet.  Interior  will  be  largely  finished 
in  tile  and  glazed  brick.  Exterior  will 
be  faced  with  red  repressed  brick. 
Special  brewing  machinery  and  equip- 
ment will  he  ordered  in  the  east.  Plans 
and  specifications  for  the  building  will 
...npleted  ami  forwarded  to  Los 
Angeles   within   a    week   or   ten   days. 

Seattle,  wash.  Warehouses,  2 
?,  story  anil  base,  reinforced  concrete, 
$17T,,iiuit       each.       Engineer.       Paul       P. 

Whitham.    Port    of   Seattle    ''on 

Centra]  Bldg.,  Seattle.  Owners,  Port 
of  Seattle  Commission.  one  of  the 
warehouses  will  be  ere.  led  ..n  Lander 
street  and  will  be  90 
other  will  he  erected  on  staeey  street, 
covering  an  area  of  90x201  feet.  A 
third    temporary     v  '     frame 

construction   will   be  erected   on   What- 
com   street,    and    will    be 
Plans   will   ojupiete.l   fo,    the  build- 
ings  early   in    August,      Exteriors     will 
be    faced    with    brick. 

Contraets  Awarded. 
LOS    ANGELES,    OAL. — Wareho 

story    and     base,     reinforced     concrete, 


FLATS. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame.  $6,000.  Architect.  J.  De- 
vencenzi:  1069  Union  St..  S.  F.  Owner. 
Carmelo  Arieta.  The  building  will  be 
erected  on  Union  street  east  of  Gran  I 
avenue  and  will  have  a  street  frontage 
of  24  feet  10  inches  and  a  deptli  of  59 
feet.  Interior  has  been  arranged  for 
six  apartment  flats  of  three  and  four 
rooms.  The  interior  finish  will  be  of 
pine  and  redwood.  Some  hardwood 
floors  will  he  used.  Entrance  will  he 
finished  in  mosaic  and  tile.  Tile  will 
le  used  in  the  bath  rooms  and  kitch- 
ens. Exterior  of  the  binding  will  he 
covered  with  shiplap  and  rustic.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  All  materials  are 
now   being  purchased. 

SAN  FRANCISCO — Flats.  2  story  and 
base,  frame.  $4,000.  Architect,  Charles 
Fantoni.  916  Kearny  St..  S.  F.  Owner. 
W.  W.  Jameson.  The  building  will 
contain  two  modern  flats  and  is  to  be 
erected  at  the  southwest  corner  of 
Washington  and  Priest  streets.  It  will 
have  a  frontage  of  21%  feet  on  Wash- 
ington street  and  37%  feet  on  Priest. 
Flats  will  consist  of  rive  and  six  rooms 
•and  bath.  Interior  finish  will  be  of 
pine  and  redwood  with  some  hardwood 
floors.  There  will  be  open  fire  places 
and  tile  mantels.  Tile  will  be 
the  bath  rooms  and  kitchens.  E 
of  the  buidlng  will  be  covered  with 
rustic  and  shiplap.  Entrance  will  be 
finished  in  tile  and  mosaic.  Plans  are 
complete  and  the  work  will  be  done 
by    Day    Labor. 

BERKELEY  ALAMEDA  CO.,  CAL  — 
Flats,  remodel  and  additions.  ::  story. 
frame.  $8,000.  Architect.  F.  D.  Voor- 
hees.  Central  'Bank  Bldg..  Oakland 
Owner's  name  withheld.  The  work 
will  consist  of  remodeling  the  present 
building  and  adding  one  story.  A  BtOre 
will  o.-.upy  the  tirst  floor.  Upper  Boors 
win  he  arranged  for  five  Rata  interior 

finsh    will    he   of   pine   and    redwood    will 

some  hardw i   floors.     New   plumbing, 

(Mastering,  electric  work  and   trim   win 

i  ,.  used   m   the  old  portion  of  i  - 

Ing.      Exterior    will    be    covered    with 

rustic.       Mo-  ii,      and     terrazzo     will       he 
Plans   are   complete   and    figure- 
are    being    taken. 

GARAGES. 


!,.i  metal  lath  and  plaster  par- 
will  be  used  for  Btorage  purposes. 
The  first  floor  and  basement 
L'pper  floors  will  contain  the 
machine  shops  and  a  body  and  paint- 
ing factory.  There  will  be  large  ele- 
sprinkler    system     and      metal 

Window    sasli    and    frames.       Exterior    of 
ie     building    will    he     faced     with     ce- 
ment   plaster.      Plans    are    now    being 
prepared.      Further    mention      will      be 
if    this    work    .as    Li.-    plans    pro- 

l.os    ANGELES,    CAL.— Garage,    1  and 
i  Ick.     '  'o.-i   not  stat- 
ed.       Architect,     none.       Owner.     C.     Will 

Risden,  2in   West   Eighth  si..  L.  A.  The 
building  will  be  erected  on  Olive 
..ml    will    .over    an    area    of    :."\163    feet. 
There   will  be  sales  rooms   in   the   front 
portion     of    the    building    and     - 
space  and   a    machine   shop    in    t    i 
Interior     finish     will     be     of    pine       and 

ardwood.  Metal       window       sash      and 

i       Floor   will   be  of 

cement.      Exterior   of   the   building   will 

k.     plans  are 

.  omplete  and  in  the  e  own- 

0    is    now    taking    figures    on    the 

Contracts   Awarded. 
SANTA     BARBARA,       SANTA       BAR- 
BARA  CO..    CAL— Garage.    I    story    and 
base,     steel     and     reinfo:    ■ 

$21. i.       Architect,    none.      Owners,    El 

i 'amino        Heal        Garagl  ..tors. 

Magnus    Johnson    and    11.       E.       Bothin, 

Barbara.       Contract     price,     $21.- 


GOVERNMENT     WORK      AND 
SUPPLIES. 


Pearl   Harbor,   H.  T..   Hospital   Bnlldine. 

The   hid    of   the   Spaulding   Construc- 

i  .  Portland,  ore..  $27,6.607  in 
amount,  has  been  accepted  for  the  con- 
struction   of    nival     hospital    buildings 

1     Harbor    under      bids 
June    l". 


V    Bascule  H  ridge  on   IxlhmuM. 
The   Isthmian  Canal   Commission   will 
ill   for  "i  Is   to  ,i.'. . 

I  ion.     .  I .- !  i  x  ei  \       a  n.l     I  1"H     i  on 

bridge    piers    to    bi 

commission)  of  i  stngle-track,  single- 
movable-span  1. ridge 
French  l  ma  1  T  ••  point 
where  the  bridge  i-  I 
the  railroad  il  ter- 
minal    freight    yard    »  >'    eoa] 


ExteadJug  «  "ter  System,   F"r<  W  ord.n. 

The   contract    for    furnis  line 
l;     galvanized     water    frtpe    to:     ■ 

.     wat.  i    distributing   system  at    Fori 

Worden     Wai  award*  I    to 

it.    Coyne,    of    Porl    Townsend, 

Wash.,    at     $1.7"". 


SEATTLE,     WASH  —On     - 

and    i  ase,   relnfoi i   concrete,   I 

!!■ 
Seattle.         Owners,        Madison 

The    build   i 

240x364    feel 
Btructlon    will    be    fireproof   throughout, 
with     reinforced     concrete    walls       and 


Prnrl  Harbor,  H.  T..  6iiniipr»'  dnartera. 
The   following    bids    wt 

of   yards    and 
Navy    Deparinent,    WasMngtoi 

-  for   const]  u 

-  at      lie     U       8 

Island    of    Klltlhua.    I  n     T.i 

Item    i.   price   for   build 
.'.   deduct    from   item    I    if  under   i! 
.    i    fi  urn    building. 
Lord-Young    Ens  m  • 

,    $!3.xs".    2.    $21" 

li.    r.    i.  ■  ;-    Srl" 

i  ...   Cal..   item   I,   i 
9pahMng    Construi  lion 

immerce.    Port!  ind,    I  ire      Item    I, 
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\V.   X.   Concannon  Co.,  San   Franclsc 
Cal.,  item   l.  $18,600;  3,  $H0. 


Gnsa   Valley,   Cal.,   Construction. 

The   following-  bids   were   received    by 

tiie      supervising-      architect,      Treasury 

Department,    Washington,    D.    C,    June 

the    constnuctton,    complete,    of 

the    I',    s.    post    office   at    Grass    Valley. 

Bid  l.  B.  .1.  Duffey,  San  Francisco, 
Cal. 

2.  Campbell  &  Turner,  Sacramento, 
Cal. 

3.  Gallagrher    &    Wygant.    San    Fran- 

Oal. 
For    using-    limestone    for    all     stone- 
work,   except    where    granite    or    marble 
-     -  ..    iried— Bid    1.    $S!>.9S9;    2.    $77,480: 
::.  jvi.000. 

For  using  sandstone  for  all  stone- 
work, escept  where  granite  or  marble 
is  specified— BM    1.   $89,989-;   2,   $77,4«9. 

For  alternate  A  (substituting  terra 
cotta  for  reinforced  concrete  for  floor 
construction,  as  specified),  add — Bid'  1, 
$4,000;   2.   (1,480. 

For    alternate    B    (substituting    rein- 

i  oncrete  for  plank   roof  of  main 

building),   add— Bid   1.   $3,000;   2.   $920. 

For     alternate  C  (  substituting  Keene's 

for    plastering   all    walls,    piers, 

etc.    in    first    story,    as    specified),   add' — 

Bid    1.    $300;    2.    $310. 

For    alternate    D    (painting    all    plas>- 
aurfaces     in     finished     rooms    of 
-nt.   first  story  and   mezzanine,  as 
.       lied  i.    add — Bid    2.    $726. 
For    alternate    E    (omitting    cast-iron 
grilles    f ro(  n    entrance    doors    and    tran- 
som   as    specified),    dediict — Bid    2,    $150. 


\      Five-Hundred-Ton     Forcing     Press. 

The   Isthmian  Canal   CommissSon   will 
soon    purchase      a    500-ton      high-speed 
forging    press.       capable      of      working 
down     an     18-inch     billet,    -designed     to 
operate    normally    with    compressed    air 
treasure   of   from    85   to   95    pounds 
per    square    inch.      The    press    must    be 
designed  so  it   will   operate   with   steam 
pounds  pressure  per  square  inch 
I     of    air    should    such    action    be 
i    at    any    time.      The    press    shall 
be  piped   for  both   air  and   steam  oper- 
ation.     It    shall    be    of    the    four-column 
type  and  shall  include  the  press  proper, 
togetlied    with    an    intensifier  and    low- 
pressure    tank,    necessary    valves,    pipe, 
elc.      The    total    stroke    of    the    forging 
•  lie    shall     be-    not    less    than    30    inches, 
with   a  power  of  forging  strokes  of  not 
less    than    5    inches    for    the    maximum. 
It    must    be   possible    to   obtain    the    full- 
•  ke    at    any     point     of    the 
30-Inch     travel.       Simplicity     of     opera- 
tion,   reliability    of    control,    and    rapld- 
ijic-t  mi-tit  and  operation  will  be 
given     special     weight     in     making     the 
award,   economy   of   operation    is   essen- 
tia], as  well  a  •    of  all  parts 
><1  instment     and     re- 
pair.     The    ipeclflcatlons,   which   will  be 
ready  in  the  coins,-  of  a   few  days,  will 
ill    d.-tails. 

I. lull  I     lions*    Service    I. umber. 

The    following    bids   were   received    by 
i  [ghteenth 
.      Francisco,    Cal.,     on     May 
£»,  for  furnishing  lun 

.1,   W.  .-'<•:, out, -n  &  Co..  $2  i    !  30 
Hart-Wood    Lumber      Co.,    San    Fran- 

I   i, ted. 

,i  :    onj      !-:i  "1"'     Co.,    $2,602,160. 
.1     II     Kruss,   $2,2:,i      0 
Santa  Fe  Lumber  Co.,   $2,144.03. 


l-'ort    I).   A.   Russell,    Bakery. 

The  contract  for  remodeling  bakery, 
building  Xo.  266,  Foil  D.  A.  Russell, 
Wyo.,  lias  been  awarded  to  R.  M.  La 
Fontaine,  of  Cheyenne,   Wyo.,  at   $4,889. 


Pearl    Harbor,    Officers'   Quarters. 

The  following  bids  were  received  by 
t  13  chief,  bureau  or  yards  and  dock-. 
Navy  Department,  Washington,  I'  C, 
June  2S  for  the  construction  of  two 
officii  s'  quarters,  Xos.  t;  and  II,  at  the 
naval    station.    Pearl    Harbor,    11.    T. : 

Item  1,  work  complete;  2.  deduct 
from  item  1  for  omitting  screens;  3. 
deduct  from  item  1  for  omitting  bay 
windows  in  libraries  and  installing 
triple  windows,  omitting  bookcases 
from  libraries,  omitting  towel  closets; 
4,  add  to  item  1  for  two  coals  of  stain 
instead  of  one:  5,  add  to  item  1  if  all 
joints  -between  widths  of  compo  board 
'•     covered    with    selected  fir   strip. 

Spauldling  Construction  Co.,  Port- 
land, Ore.,  itej.n  1,  $19,S75:  i'.  $600;  3, 
$150;    J,    $100:    5.    $150. 

W.  pf.  Conciannon  Co.,  Monadnock 
Building,  San  Francisco.  Cal.,  item  1, 
$25,95;  2.  $428;  3,  $160;  4,  $200;  5. 
$300. 

R.  J.  Duffey.  San  Francisco.  Cal..  item 
1.  $21,990;  2.  $100;  3,  $200;  4,  $2i50;  5, 
$220. 

Lord-Young  Engineering  Co..  Hono- 
lulu. II.  T.,  item  1.  $19.41»;  2,  $7««;  3. 
$:: I.    JUKI;    5.    $400. 

Purchase    of    nn    Extension    Planer. 

Isthmian  canal  circular  No.  784  calls 
for  bids  for  furnishing  one  extension 
planer,  open  side.  The  planer  is  to  In- 
installed  in  the  permanent  shops  at 
Balboa  and  is  to  be  of  sufficient  size  to 
handle  work  96  inches  high,  132  inches 
wide  between  housings,  and1  24  feet 
long.  The  machine  shall  have  a  main 
housing  on  the  right -hand  side  and  an 
outer  housing  on  the  left-band  side. 
The  outer  bousing  shall  be  adjustable 
to  and  from  the  planer  cable  and  so 
arranged  that  it  can  be  entirely  re- 
moved, the  cross  rail  run  back  in  its 
bousing,  and'  the  machine  operated 
open-sided  on  work  that  will  not  pass 
between  the  .housings.  With  the  outer 
'housings  removed,  the  machine  must 
have  a  planing  capacity  of  96  inches 
high  and1  96  inches  wide  fro|n  the 
main  housing.  The  mo-tor  shall  be  di- 
rect geared  to  the  motor  without  the 
use  of  belting.  The  specifications 
contain    further    necessary    details. 


-♦ 


—HALLS  &  SOCIETY  BLDGS 


SAN  FRANCISCO  —  Lodge  hall,  3 
story  and  base,  steel  -and  concrete, 
$7.-,, into.  Architects,  Charles  Paft  &  Co., 
Merchants'  Exchange  Bidg.,  s.  F.  Own- 
ers Maritime  Hall  Association.  Archi- 
tect 1'alT  has  just  been  commissioned 
to   prepare   plans   for  a   lodge   hail    for 

tin-  Maritime  Association,  which  will 
be  erected  on  their  properly  on  Clay 
street  east  of  Drumm.  The  building 
has    been    designed    with     a     complete 

Steel    fra-ne    and    foundations    and     walls 

heavy  enough  to  support  several  ad- 
ditional storii-s.  The  building  will 
have  s  frontage  on  claj  streel  of  rat 
i,.,  i  .,  nil  w-ni  extend  through  to  Com- 
mercial   street,   stance   of    120   feet, 

There   will   be  stores  on    the   fir  1    Boor 

a,H I     Lodge     balls,     social     1  is,     l.iu I 

i,,, ii    ami    offices    "'I    tin-    upper    floors, 

Plans      provide      for         elevator         s.-i  I  [l  B, 

t,a ..I   hea i.  ii   vac n  cleaning   Bystem 

.,,,,!      metal      window     sash     and      I  '   

Exterior  will  be  faced   with   mat  glazed 


and    polycrome    terra    cotta.       Plans    are 
now    being    prepared. 

SAN  FRANCISCO — Carpenter's  hall, 
3  story  and  base.  Class  C  construc- 
tion, $40,000.  Architects,  Charles  Faff 
&  Co.,  Merchants'  Exchange  Bidg.,  S. 
1".  Owners,  Carpenters'  Hall  Associa- 
tion. Tltis  organization  has  jusl  sold 
their  holdings  together  with  their 
building  in  the  Civic  Center,  and  have 
purchased  a  new  site  at  the  corner  of, 
McCoppin  and  Valencia  streets.  The 
new  building  will  cover  an  area  of  75\ 
90  feet  and  will  be  of  the  Class  o 
type  of  construction  There  will  be 
three  stores  on  the  first  floor,  second 
floor  will  be  arranged  for  an  assembly 
room,  office  of  the  locals,  card  rooms, 
billiard  hall  and  social  rooins.  The 
third  floor  will  contain  two  large  lodge 
rooms  and  committee  rooms.  Special 
features  will  be  installed  for  the 
storing  of  tools,  etc.  Interior  finish 
will  be  of  pine  and  hardwoods.  There 
will  be  a  central  heating  system  and 
elevator  service.  Exterior  of  the 
building  will  probably  be  faced  with 
pressed  brick.  An  estimated  cost  of 
$40,000  is  placed  on  the  work.  Plans 
are   now    being   prepared    for    the   work. 

AUBURN.  PLACER  CO.,  CAL. — Club 
house,  2  story  and  base,  reinforced 
concrete,  $12,000.  Architect.  Frank  S. 
Holland.  100  Haight  St.,  S.  F.  Owners, 
Tahoe  Club.  The  building  will  be 
•■retted  on  one  of  the  principal  corners 
of  the  town  of  Auburn  and  will  cover 
an  area  of  34x100  feet.  There  will  be 
stores  on  the  first  floor  and  club  rooms 
above.  Interior  of  the  second  floor  will 
be  finished  in  pine  and  hardwoods. 
There  will  be  a  hot  water  heating  sys- 
tem. Hardwood  floors  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Stores  will  have 
large  display  windows  in  patent  store 
fronts.  Plans  are  nearly  complete  and 
figures  will  be  taken  within  a  few 
days. 

MEDFORD,  ORE.  —  Lodge  hall,  3 
story  and  base,  brick.  Cost  not  stated. 
Architect,  Clark,  Medford,  care  of  Elks' 
Hall  Association.  The  building  will 
contain  stores  on  the  first  floor  and 
offices  and  lodge  rooms  on  the  upper 
floors.  Mr.  Clark  has  only  just  been 
commissioned  to  prepare  the  plans 
and  details  of  the  work  are  not  yet 
mailable.  Mr.  Clark  is  not  a  prac- 
ticing architect  and  correspondence 
with  him  will  have  to  be  carried  on  in 
care   of   the   owners. 

Contracts  Awarded. 

TILLAMOOK,  ORE.— Lodge  hall.  2 
story  and  base,  brick,  $20,000.  Archi- 
tect. E.  E.  McClaran,  Lumber  Exchange 
Bidg.,  Portland.  Owners.  Tillamook 
Masonic  Hall  Association.  Contractors, 
Ti  em  h  &  Parelius,  Builders'  Ex- 
change,   Portland.    Contract    price,    $20,. 

(Mlll. 


HOSPITALS. 


ASTORIA.    ORE.— Hospital,     2     story 

and  base,  brick  and  concrete,  $25,000. 
Architects.  Sutton  ,\-  Whittney,  Lewis 
ill:-  ,  Portland,  owners,  Town  of  As- 
toria.      The     plans     call     for    a     T     shape 

building  40x75,  wilh  a  wing  In  the  rear 
10x40,  The  ground  floor  win  be  used 
for  a  laundry,  kitchen,  dining  room 
and  large  store  room  The  in-st  floor 
will  contain  three  dormitories,  two 
lavatories  and  the  superintendent's 
quarters^  The  second  floor  will  con- 
tain sick  wards,  operating  room,  bath. 
doctors'    rooms    and    quarters    for    ma- 
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trims  and  nurses.  Interim  Hnish  will 
be  of  pine  and  hardwood.  Steam  lieat 
and  a  hot  water  system  will  lie  in- 
stalled. Considerable  nun  Me  and  tile 
aie  specified.  Exterior  of  the  mildlng 
will  he  faced  witli  pressed  brick  and 
cement  plaster.  Plans  are  -implete 
and  figures  are  now  being  taken.  Bids 
will  be  opened  on  August  lt:  Plans 
can  be  secured  from  the  architects  or 
from    the   City    Clerk    of    Astoria. 

SPRINGFIELD.  ORE.— Hospital,  3 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect  not  select- 
ed. Owner.  Mrs.  R.  M.  Baker, 
field.  Preliminary  arrangements  are 
being  made  for  the  construction  of  a 
modern  hospital  S&X60  feet.  Interior 
will  be  arranged  for  twelve  private 
rooms,  four  wards.  operating  room 
and  office.  The  four  wards  will  have 
a  total  of  50  beds.  Interior  finish  will 
be  of  pine.  There  will  be  a  central 
heating  system.  Exterior  will  prob- 
ably be  faced  with  cement  plaster. 
Only  preliminary  sketches  have  been 
made. 

SEATTLE.  WASH. — Isolation  hospi- 
tal. 2  story,  frame,  $15,000.  Architect. 
Huntington.  Seattle.  Owners  City  of 
Seattle.  The  building  is  to  form  a 
part  of  the  institution  at  Richmond 
Heights.  The  building  will  be  com- 
posed of  two  wings  each  32x75  feet. 
and  an  administration  building  STxa.S 
feet.  One  wing  will  contain  two  wards 
and  separate  room,  and  the  other  four 
wards.  Plans  will  be  ready  for  fig- 
ures   by    August    10th. 

SANTA  ANA.  OtRANGE  CO.,  CAL  — 
Hospital,  2  story  and  base,  reinforced 
concrete.  $45. 000.  Architect,  Frederick 
H.  Eley,  Harvey-Finley  Bldg.,  Santa 
Ana.  Owners,  Orange  County.  The 
building  will  cover  an  area  of  18x92 
feet.  Construction  will  be  fireproof 
throughout,  with  reinforced  concrete 
walls,  floors  and  roof  slabs  Interior 
will  be  arranged  for  wards  ami  private 
rooms.  Interior  finish  will  be  of  pine. 
Tile  will  be  used  extensively  in  the 
operating  room.  There  will  be  steam 
heat  and  elevator  service.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  now  being  taken.  I'.ids  will 
be  opened  on  August  5th.  Plans  can 
be  secured  from  the  architect  or  from 
the    County    Clerk. 

Contracts  Awarded. 

SEATTLE,  wash.— Hospital  admin- 
istration building,  4  story  ami  base,  re- 
inforced concrete.  $73. mm.  Architect. 
Huntington,  Seattle.  Owners,  city  of 
Seattle  Contractors,  Jenkins  &  Tones, 
Hinckley  Bldg.,  Seattle.  Contract  price. 
This  is  the  administration 
building  for  the  Richmond  Hi 
group. 

PBARL  HARBOR,  H.  T.— Naval  hos- 
pital. ::  story  and  base,  reinforced  con- 
crete. $25-6,607.  Architect.  Department 
af  Yards  ami  Docks,  Washington,  D.  C. 
owners.  United  States  Government. 
Contractors,  Spauldlng  Construction 
'  'o  .  Portland,  I  ire.  Conti  u  I  price, 
$256,607. 

HOTELS. 


SAX     FRANCISCO —  Hoti 

ami  I  a-e.  steel  and  reinforced  brick. 
$65,000,  Architect.  G.  Albert  Lans- 
burgh,  709  Mission  St..  s.  r.  owner.  A. 
ei  g.  The  building  will  I"  ei  eel  • 
ej    on    the    north    side   of    Sutter    street 


■   rt    .lone-    a  ml     I.e.  \  .  nw  m.  tit.     Plans 

provide  for  a    total   of  90   guest    rooms, 

65    per    cent    of    which    will    have    private 

Bi 
will   ie  a   large  lobby,  office  and  ladies' 
parlor   on   the   first    Hour.      Interi 

ed   in  pine  ami  hardw 

tie,     marble     and       ornamental 

use  1     in     the    office    and     lobb 

will     be    steam    heat,     elevator     - 

\  icuum  cleaning  system  and  hot   water 

system.      Exterior    of    the    building    will 

be   faced   with    pressed   brick   and 

cotta.      Bath    room    will    have 

Boors     and     tile     wainscot.        Plans     are 

now    being   prepared. 

STOCKTON,  SAX  JOAQUIN  en., 
CAL. — Hotel,  2  story  and  base,  brick, 
$10,000.  Architect,  Walter  King,  Elks' 
Bldg..  Stockton.  Owners,  Simon 
&  Co.  The  present  brick  building  at 
the  corner  of  San  Joaquin  and  Church 
streets  will  he  entirely  remodeled. 
There  will  he  stores  on  the  first  Root 
a  nd  upper  floor  will  be  subdivided  into 
hotel  rooms.  Work  will  require  new 
plastering.  painting,  plumbing  and 
electric  work.  A  hot  water  system 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  A  new  steam  heating  system 
will  also  be  installed.  Plans  are  be- 
ing  prepared. 

SUSAXYILLE,  LASSEN  CO.,  CAL  — 
Hotel  and  stores,  4  story  and  base, 
reinforced  concrete.  $100,000.  Archi- 
tect, none.  Owner,  B.  A.  Carpenter. 
Susanville.  The  completion  of  the  new 
railroad  through  Susanville  has  caused 
a  demand  for  better  hotel  facilities. 
The  new  building  will  be  erected  on 
a  corner  site  and  will  cover  an  area 
of  1211x1211  feet.  There  will  be  a 
number  of  stores  besides  the  hotel 
office,  lobby  and  dining  room  on  the 
first  floor.  Upper  floors  will  contain 
in  the  neighborhood  of  120  guest 
rooms  and  baths.  Interior  finish  will 
be  of  pine  and  redwood.  Tile  will  be 
used  in  the  bath  rooms.  There  will  be 
steam  heat  and  elevator  service.  Metal 
window  sasli  and  frames  will  be  used. 
Exterior  of  the  hotel  will  be  faced 
with  cement  plaster.  Plans  will  short- 
ly   be   completed. 

RIVERSIDE  RIVERSIDE  CO.  CAL. 
—  Hotel  additions.  2.  4  story  an 
reinforced  concrete.  Cost  not  stated. 
Architect,  Myron  Hunt.  Hibernian 
Bldg..  L.  A.  Owner,  Frank  Miller.  Glen- 
wood  Mission  Inn.  These  addition- 
have  been   mentioned  here  before.      I  me 

building     will      he      18x100      feet      and      tic 

other  40x70  feet.  The  first  floors  will 
contain  dining  rooms,  exhibit  rooms 
and  curio  rooms.  Upper  floors  will  be 
arranged     I'm'     27     guesl     rooms,     all     01 

will    have    private    haths.       Steam 

heat    will   he    furnished    trom 
eral     plant.       Exteriors     will     bi 
with    cement    plaster.      Clay    till-    roofs 
will    1  e    used.      Work    will    he    do 
Day  Labor  under  the  direction  of  Stan- 
ley Wilson,    Rh  ei  side. 

BANNING,  RIVERSIDE  CO.,  CAL.— 
Hotel,  2  storj     tnd 

crete.  COSl  mo  stated.  Architects.  .1. 
Martyn   Haenke  ami   \v.   .1.    Dodd,  Storj 

BI  I...   1.    a.     i  iwners,   Mount: tin  1  0 

T    1      c pa  in    has    lusl    bei  n    Ini  ofpor- 

ated   with  a  capital  of  $1.111111. ,     Only 

preliminary    sketches    of    1 1  ••      building 

have    1  e.ai    mice        T  -true 

tnre   containli  The 

incorpoi  ■■   ■  ompanj    are    1  >r. 

Haas,  1  169  Wesl  I7tl  St.,  Hem  1  Water- 
man,   Fred    B.     Zuck.     Valentine     EC  rat  a 


and    W.    J.     Wood,    all    of    Los    Al 
Further    mention    of    the    work    will    be 
made    in    these    columns    as    the    plans 

'NGELES,    CAL— Hotel,    12  storj 

inders. 
itional    Hank    Bldg.,   L.   a.     Own- 
er,   W.    L.    Blenkiron.      The    bulldl 

1    street    and 

will    contain    a    total    of    1  I  "1    r s    ami 

"1"   1  aths.      There   wi  I    frame. 

.-,1    concrete    walls    ami     floors. 
■  ssenger   elevators.    Negotiations 

•     now    underwaj    with    a    tenant.      If 
.1    satisfactory    leas. 

a    will    be   slarte  I   a  I 

l.i  is  ANGELES,   CAL.— Hotel,    6 

and   1  ase,   reinforced   1 crete,   I 

Architect,  A.  s.  Helneman,  Fernando 
L.  A.  Owners.  Mutual  Home 
Building  Co.  A  site  for  this  big  struc- 
ture has  just  been  secured  at  the  sum- 
mit of  Hill  street  east  of  Mt.  Washing- 
ton. Detail  plans  havt  a  pre- 
pared and  a  general  description  of  tl  • 
building  cannot  be  given  at  this  time. 
The  owners  announce  tiiat  construc- 
tion will  not  be  started  until  the  latter 
part  of  this  year.  ails  of 
-ok  will  be  given  as  the  plans 
progress. 

SEATTLE,    WASH— Hotel.      ::      story 
ami    base,    steel    and    concrete,    j 
Architect,    A.    Wickersham.    Lyoi 
Seattle.      Owners.    Yesler    Estate.      This 
building  has   been   mentioned    hi 
fore.       Pile     foundation     work     is     now 
complete  and  bids  are  being  called   for 
on     the     general     constru 
will    he    stores    on    the    first    Hour    ami    a 
number   of   modern    hotel    rooms   on   the 
upper   floors.      Plans   provide    for   steam 
lie.it.    elevator    service    and    metal    win- 
dow sash   and   frames.      Exterior 
hotel    will   be   faced    with   cement   plas- 
ter. 


LIBRARIES. 

SEATTLE.    WASH —Library.     J 
and     base,     brick,     stone     ami     coi 
$40,000.     Architect.  W.   Mat-bury    - 
rllle,    White    Bldg.,    Seattle.      This    work 
has    been    mentioned    here    before.      The 
building   will  be   known   as   the    Yesler 

:  ii   Library,  and   is  t 
at    the    corner    of    Yesler    Way    and    24th 
avenue.      The    design    is    in    the 
style.      Interior  will   he   finished    in   tone. 
hardwoods    and      ornamental       p 

will     be     steam    beat     and      I     Vacu- 
um   cleaning   plant.      Exterior    «ill    be 
.■  1      with     sf  me     and     press!  d     brick. 

are  complete  and  figures 
ing   taken. 

\    GRAN]  >K,    '  >KE.— Lihraia  . 

.  ick    ami    concrete,    $i2.:om>. 

Architect's    name    not     given.       Owners, 

Town    of   La    Grandi        I  -  a    sub- 

i  Ibrary    Asso- 

have    been    a pproved    and 

.a,    will    be    starte  I    at    once.       In- 

I ■    of    the    building    will 

in     pine     with      hardwood      tl 

1  tra  1    heating 
slacks.       Exterior    will    hi 
with    cement     plaster.       Phis     will       be 
once. 

Contracts    Awarded. 

ST.   JOHNS,   oi:i-:       Llbrarj 
an  1    base,    brick    and    .  om    ete,    $12.10111 
Architects.  Johnson  .v.-    \i  ■    er,  Commer- 
lob     Bldg.,       Porl  1  ind. 

■ 
1    Pros..    669    i:.i  retl     - 
land.     Contract   price,   $12,000. 
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PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


-IX 


P       P       I       H        WORK 

SAX    FRANCISCO— Drainage    system. 

er,    Director    o£    Works,    Service 

Bldg.,    S.    F.      Owners,    Panama-Pacific 

International  Exposition  Co.  Bills  will 
lie  opened  on  July  17th  for  construct- 
ing: a  drainage  system  on  the  Race 
Track.  This  work  lias  been  advertised 
for  before.  Plans  can  be  secured  from 
the  Director  of  Works.  An  official  pro- 
anpears  in  another  column  of 
this  issue. 

SAX  FRANCISCO — Furnishing  rock. 
Engineer,  Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Bids  will 
be  opened  on  July  24th  by  the  Build- 
ing-s  and  Grounds  Committee  for  fur- 
nishing rock  for  roads  in  the  Exposi- 
tion Grounds.  Plans  can  be  secured 
from  the  Director  of  Works.  Official 
-  il  will  he  found  under  the  head- 
!    Advertising-  in  this  issue. 

SAX  FHANCISCO — Structural  steel 
and  iron  work.  Cost  not  stated.  En- 
gineer, Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panai.na-Pacific 
International  Exposition  Co.  Plans 
implete  and  bids  will  lie  opened 
on  July  31st  for  furnishing,  fabricat- 
ing and  erecting  the  structural  steel 
and  iron  for  the  Main  Entrance  Tower 
of  the  Exposition.  Plans  can  be  se- 
cured from  the  Director  of  Works.  An 
official  proposal  appears  under  the 
beading  of  Official  Advertising  in  this 
issue. 

SAX  FRANCISCO — Moving  Govern- 
ment warehouses,  resetting  and  con- 
structing road.  Cost  not  stated.  En- 
gineer, Director  of  Works,  Service 
Bldg..  S.  F.  owner.  Panama-Pacific 
International  Exposition  Co.  Bids 
opened  for  this  work  show  the  follow- 
ing low  men:  Moving  warehouse,  D. 
.1.  and  T.  Sullivan,  $11,540;  constructing 
concrete  foundations  and  pile  work.  O. 
Monson,  $5,395,  and  for  constructing 
roadway,  Daniel  O'Day,  $4,550.  A  eom- 
■  "I  these  figures  will  be  found 
nf  San  Francisco  in 
this   issue. 

Contracts  Awarded. 

SAX    FRANCISCO— Rock    breakwater, 
$13,000.      Engineer.    Director    of    Works, 
S.    F.      Owners,    Panama- 
Pacific     International      Exposition      Co. 
Contrai  Heal    -Tibbltts    Construc- 

P      Contract    price,    $13,000. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 


TACOMA,    WASH.— Frelghl    depot,     I 
anii   2  story,   reinforced   concrete.     Cost 
ted,    Engineer,   Engineering  De- 
vi   o.-W.    Ry.   and    Nav.    Co.,   Ta- 
coma.  Oregon- Washington 

Railway    and     Navigation       Co.       Work 
will  be  ortly  on  i  he  constrm  - 

t  ion    of    a     I    and    2    story    freight     depot 
in   the   present   yards   of   the   com] 

President    Pa  rrell  of  the  i - 

orll  v    for    the    state  - 

us   for   the    work    are   now 

i    that    figures 

will      •  without    delay, 

SEATTLE,     WAS1  depot.  2 

$45, 

Architect,      Engineering        Department 
Northei  R.      Co.,    Seattle. 

Northern       Pacific       Co.       This 
building    has   been    mentioned    hei 
[t    will  covei    an   aic-a   ol 


feet,  and  is  to  be  erected  on  Terry  ave- 
nue and  Thomas  street.  Construction 
will  be  fireproof  throughout.  Floors 
and  roofs  will  be  of  concrete.  Upper 
floors  will  be  used  for  company  freight 
offices.  Exterior  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and  figures  will  he  called  for  at  once. 

SEATTLE,  WASH.— Car  bams,  2 
story  and  base.  reinforced  concrete, 
$50,000.  Architect,  Daniel  Huntington, 
Seattle.  Owners,  City  of  Seattle.  Plans 
are  being  prepared  for  a  municipal  car 
barn  and  office  building  which  will  be 
erected  at  the  corner  of  Union  and 
Third  avenues.  The  building  will  be 
N7x200  feet.  The  first  floor  will  be  ar- 
ranged for  car  barn  and  repair  shoj> 
and  upper  floor  for  offices  of  the  Mu- 
nicipal railroad.  Plans  will  be  com- 
pleted with  a  month  and  figures  called 

Contracts  Awarded. 

SPOKANE,  WASH.— Freight  depot,  1 
and  2  story,  reinforced  concrete,  $101,- 
000.  Architect,  Engineering  Depart- 
ment Chicago,  Milwaukee  and  Puget 
Sound  R.  R.  Co.  Owners,  Chicago,  Mil- 
waukee and  Puget  Sound  R.  R.  Co. 
Contractors,  Hurley-Mason  Co.,  Board 
of  Trade  Bldg.,  Seattle.  Contract  price, 
$104,000. 

HAXFORD.  KINGS  CO.,  CAD— School, 
1  story  and  base,  brick.  $10.35n 
tect's  name  not  given.  Owners.  Han- 
ford  School  District.  Contractors, 
Trewhitt  &  Shields,  Fresno.  Contract 
price,    $10,350. 

BAKERSFIELD,  KERN  CO.,  CAL  — 
School,  2  story  and  base,  brick,  $37,000. 
Architect,  O.  L.  Clark,  Bakersfield. 
Owners,  City  of  Bakersfield.  Contrac- 
tors, F.  J.  Amweg  Co.,  244  Kearny  St., 
S.    F.      Contract    price.    $3-6, 5S0. 

DOS  ANGELES,  CAL. — Normal  school 
buildings,  concrete  and  steel  construc- 
tor $499,S'S5.  Architects,  Allison  &  Al- 
lison, Hibernian  Bldg.,  L.  A.  Owners. 
State  of  California.  Contractors,  Alta 
Planing  Mill  Co.,  830  McGarry  St.,  L.  A. 
Contract   price,    $499,885. 

CAMAS,  WASH.— School,  2  story  and 
base,  brick,  $2i5,723.  Architects,  Fred 
A.  Legg  and  George  A.  Kingsbury, 
Ainsworth  Bldg.,  Portland.  Owners, 
Camas  School  District.  Contractors, 
Dannison  &  McClaran,  Salem,  Ore.  Con- 
tract  price,   $2i5.723. 

FULLERTON.  ORANGE  CO..  CAL.— 
School,  1  story  and  base,  brick,  $'50,448. 
Architects,  Tuttle  &  Hopkins,  Delta 
Bldg..  L  A.  Owners.  Fullerton  School 
District.  Contractor,  George  C.  Con- 
don. Citizens'  National  Bank  Bldg.,  I. 
A.     Contract  price,  f.'»,nv 


STORES  AND  OFFICES. 

sax    KKAX'-isMo     Stores    and    lofts, 

:',  story  and  base.  class  C  construc- 
tion, $l7,:,ini.  Architect,  O,  R.  Thayer, 
Merchants'  National  Bank  Bldg.,  S.  F. 
Owner,  Jacob  ZlttS,  The  building  will 
be  ereel  ed  on  Mission  si  reel  east  of 
Ninth  and  will  have  a  frontage  ol 
::  i  %  feet  ami  a  depth  of  s5  feet.  There 
will  be  two  stores  mi  the  firsi  floor 
and  light  lofts  above.  Interior  finish 
will     In in'-      throughout.        There 

will   be   plate  glass   windows   ii nl 

More     liu Ills.         Elevator     servile     Will     be 

Installed        Exti  i  lot     of      I  he      bui  ling 

Will       be       faced       with       lenient       p] 
r    ,i,       ice    now    being    prepared    and    fig- 
ures   will    be    called    for    shortly. 

OAKLAND,    cad    Stores,      I 
and     base,      frame,       $5,000.      Architect, 


John  Carson,  Bacon  Bldg..  Oal 
ivi  ners,  Cunningha  m  n  i  I  !ha  mberlaln. 
The  building  will  be  erected  at  the 
corner  01  29th  and  Webster  streets, 
and  will  remain  ten  offices.  Interior 
finsli  will  be  of  pine  throughout.  There 
will  he  plate  glass  windows  and  patent 
store   fronts.      Exterior   of   the  buiding 

will  lie  faced  with  cement  plaster. 
Plans   are    complete   and    the    work    will 

I  e     done     by     1  lay     l.abnr 

LOS  ANGELES,  CAT..— Stores,  1  story 
and  base,  brick  and  steel.  Cost  nol 
stated.  Architect,  I  r.  M.  Patterson,  O. 
T.  Johnson  Bldg.,  I.,   a.     Owner,   David 

Hew-es  The  building'  will  be  erected 
"ii  a  corner  and  will  cover  an  area  of 
200x140  feet.  There  will  be  twelve 
stores  with  large  plate  glass  display 
windows  set  in  patent  store  fronts.  In- 
terior will  be  finished  in  pine.  Exte- 
rior of  the  building  will  be  faced  with 
cement  plaster.  Plans  are  complete 
and    figures  are   being-  taken. 

LOS  ANGELES,  CAL.— Offices.  12 
story  and  base.  Class  A  construction. 
$300,000.  Architect's  name  not  given. 
Owners;  Spring  Street  Investment  Co., 
Los  Angeles  Investment  Bldg.,  L.  A. 
This  company  report  that  all  arrange- 
ments have  been  completed  for  the 
construction  of  a  building  60x12-8  feet 
mi  Spring  street  between  6th  and  7th 
streets.  The  ground  floor  has  been 
leased  to  the  Gibraltar  Investment  Co. 
Further  mention  will  be  made  of  the 
work. 

Contracts  Awarded. 

PORTLAXD,     ORE— Office       building, 

II  story  and  base,  steel  and  reinforced 
concrete,  $350,000.  Architect,  Engl- 
St.,  S.  F.  Owners,  Pacific  Telephone 
and  Telegraph  Co.,  Xew  Montgomery 
St..  S.  F.  Owners,  Pacific  Ttlephone 
and  Telegraph  Co.  Contractors,  Sound 
construction  and  Engineering  Co., 
Ciiap  lber  of  Commerce  Bldg.,  Portland. 
' 'iiit  rut    price    not    stated. 


THEATRES. 


Contracts  Awarded. 

FRESNO,  FRESNO  CO.,  CAL. — Thea- 
tre, 3  story  and  base,  brick  and  steel, 
$90,000.  Architects,  Thayer  &  Parker, 
Forsyth  Bldg.,  Fresno  and  244  Kearny 
St.,  S.  F.  Owner,  J.  B.  Whittemore. 
Contractors,  Brinkmeyer  &  Glahn. 
Fresno.      Contract    price,    $90,000. 


RESIDENCES. 


SAX  FRANCISCO — Residences.  6,  - 
story  and  base,  frame.  $2.0100  each. 
Architect.  none.  Owner.  Theodore 
Gibson.  355  Fair  Oaks  St.,  S.  F.  These 
houses  will  be  erected  on  property 
beginning  at  a  point  60  feel  south  of 
Pacific  street  and  214  wes>t  ,,r  Taylor. 
EacJi    "f   the   houses   has   been   designed 

1 main    six    rooms   and    hath.      In- 

terior    finish    will    he    of    pine,    redwood 

a  ml         son 111         .111..  I  I  arilwooil 

Hums    will     be    use, 1     in     the    principal 
rooms.     There   win   1 pen   fire  places 

in     all     living     rooms.        Mantels     will     be 
Of      briCk      and      tile.         Tile      will      also      be 

used    in    the    bat  ii    rooms    and    kit'     'i 
Ex  1  eriors    will    be   cot  ei  eii    with    I  USt  ii'. 

shiplap  and  oe nl   plaster.     Plans  are 

m    the    ban. is    nf    Che    owner    ami    wink 
w  ill    be    done    bj     I  laj     Labor.      II      is    now 

1       .  ,.;,      I.I       I     IT      .1  11       in   1  le!   in  Is, 

SAX    FRANCISCl  1      Bungalov,    ,     I, 

1  "        .1 11. 1    1.. 1   1  .    1 ■,   f  '. mi  b.   Ar- 
chil .'ei.    mini'       >  i\\  ner,    EJmil      Nelson, 
u    1,  ,  sey  St.,  S.   P.     Thei  e  t  wo  houses 
■  ,:i    b.    erected   on   22nd   street   west   of 
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n 


•Hi 


;i  nil     each     win     contain     siix       the  d\ 
room       a  ml     bal  h.       Interiors     will     be 

"       ed    In    pi  lie    wiiii    1 1 . 1 1  iiw i    iiniir.s 

living   a  ml   dining Plans 

pi  "  Icie  for  large  open  Arc  places  and 
I  i  Ick      ii    ntels.       Bath     rooms     w  ill     be 

i    in    cement    plaster.       I 
will      he     mi  in  il      B  itli      rusti  Plans 

inplete  and  work   w  ill  be  clone  by 
Daj    l. ■. 

SAN    ;   RANCISCO — Residences        7.    J 

11 me      Cosl    not    -mi- 

.-  i.      Anil  itect,    none,      i  iwner,    Hai  yey 

Monadnook     Bldg.,    S.    K         i 

will     be    erecti   I    in    flu      H 

in  ni'l     District     on    35t!i    and    36th    ave- 

The     dwellings     will     lie     of    a 

er    class    than    usually    undertaken 

- .      i'ii   '  i    inns.     :   is        e - 

ne.l     to    '  ontain    from    si:     to    eight 

-        Interiors     will     be     finished    in 

pine,  redwood  and  hardwoods,  Hards- 
woo  I  floors  will  be  used  in  the  prin- 
cipal rooms.  Bath  rooms  will  be  fin- 
ished in  tile.  Several  of  the  dwellings 
ive  furnace  heat.  Open  'fire 
and  tile  or  brick  mantels 
i  i  en  provided  for  all  living  rooms. 
Die     will     be     used     in     the     k 

9    UIIC         HII  I  'Hill!  til    '         U  Will 

be     Installed.       Exteriors     will     1 ov- 

■  i'l  with  rustic,  Shingles,  cement 
plaster  on  metal  lath  an  1  brick  veneer. 
Work  will  be  done  'by  Day  babor  as 
.-nun    ,i  -    plans   can    lie   complete  1. 

SAX  FRANCISCO— Residences,  2,  2 
and  base,  frame.  $:i. Archi- 
tects, Smiili  &  Stewart.  244  Kearnj  St., 
s.  P.  Owner,  Dr.  .1.  A.  Stimpson.  The 
houses  are  to  be  erected  at  the  corner 
of  Texas  and  19th  streets.  Each  of 
Hie  dwelling's  will  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine     an  I     rediwood.       There       will       be 

E i'   hardwood    Boors.   Open   fire   places 

and   tile   or   brick   mantels   will   be   used 
in    tie   living   rooms.      Tile   will    be   used 
in    Uhe    bath    rooms    and    kitchens.      Ex- 
will     be    covered     with    cement 

ill       lath.       Plans       are 

nearly     complete    and    figures    will    be 

for   shortlv. 

SAX    FRANCISCO — Residence,   _■  story 

ill  ase,    frame,      cost    not   stated.    Ar- 

iteot,    none.      Owner,    E.    Stea  i 

istro     street,    s.     r.      The    house,    will 

ill     at     the    corner    of    2  4  t.h    and 

Elizabeth     streets,    and     bus     been     de- 

i u    enntn in     s--\  en     roi u   .      and 

Mi.      Interior    will    be    finish e-d    in   pine 

■    i  v 1.        II  1 1  ii  i\  ."I  I      floors     will 

■  ii-,-, i  in  the  princl  >a  There 
will     be     furnace     heat     and     open     lire 

i   i         Mantels  will   I  e  oi     k.   Bath 

will      •  ■    Bni      '    i      i  "i 

tei  and  tile  wainscot.  An  automatic 
a  i  ter   heater    will    be   in  -i  a  lie  I.      Exte- 

i     the    dwell!  ng    wi  u    covered 

in-i  ic.      Plan-    n  re    completi     i 

a  ni     ,ii    the  owner   w  ho  will  do 
the    work    bj     I  '    ,     l.  ibor.      I  le 
m    i    e    market    for   all    '  na  I  e 

SAX       FRANCISCl »    —    Resl  lei  ■  • 

in, l     base,     frame,     |10, ,       Ar- 

Frank    S.    Hollan  I,    i i  tight 

P.       i  iwner-'-s     name       n 
T.  .•    dwelling    will    be    er<     ed    on    one 

;        .      orm    -    ni'    I.  ike    - 1 
I  e,-i,    ib  signe  i     in     ii-     Colonia 
t   ere   will   i  e  fourti  e i        id   t  wo 

;  a  I    i  ai  I'woo  Is.      Hardwood    H a    will 

,  t  excepl      n 

"■nil      (I  ill1 I 

n       ,,, Ii      r-i       I  urn  ice     he 

ope ■  ' I       v         hi     -I        A 

brick        i  ml      I  lie  \||         n    I  ii        w    ilei  i   ,,,   ,,     n, 

« ■    Installed       E     ,        a1 


111 


ci  e, i   will,  ship- 
Plans   are    nov 


lap   and    brick    ven 
eing    prepa  i  ed. 
SAX    FRANCISCO— Dupli 

-    storj    a  mi    be  se     fi  a ,    s  i  i  ,000       \i  - 

i   ilti    i      lb  ink    s.    Holland,    100    n 
St.,    s.     F.      Oner,    C.    F.    Krauss.      the 
building   will   be   en  eted   on    Palm   s  \  e- 
nue     ne  ir     Euclid1,    and     has     been    de- 

tO        emtain        tWO        36VI  ii-iu.iin 

is-'.      Intei  ii.r    finish'  will    be    pi 
nine       unl      white    enamel.      Hardwood 

-     v,  ill     be     use  i     in     i  hi     pi  Inclpal 

ni  in  is.     There   ill    be   furnace   hi  at    a  rid 

Ire    ni..,-        Mantels    w 

brick   an  I    til,-,      path    rooms    w  I 
lenient      floors    and      wainscot.      Auto- 
mata    watei    heat  ers    w  ill    be    installed. 

W  M,l,        |  n,|      tjlc     will     l,0     usr,|     in      ,,  ,. 

entrances.       Exterior    will     be    covered 

Willi      i  emeiit      plaster     on     metal      lath. 

Plans     are     now     being     pared    and 

when    complete   work   will    be   done    b; 

Daj      l.nbiir. 

PIEDMONT,  AEAMEliA  CO.,  CAI,.— 
Resl  bare.  2  story,  attic  and  base, 
frame,  (20,000.  Architects,  Bakewell 
t  Brown,  251  Kearny  St.,  s.  I',  i  iwn- 
er. Horace  .Miller.  The  dwelling  will 
contain  11  to  18  rooms,  several  baths 
and  sleeping  porches.  Interim'  bni-: 
will  be  of  pine,  rediwood,  hardwoods 
and  white  enamel.  Hardwood  floors 
will    be    used    throughout.      There    will 

I  e    fiininr    I  .a  t    mid    open    fire 
.Mantels     will     he     of     tile       and        brick, 
Ba'bh    rooms   will    be    finished    in    tile.      A 

will  lie  erected  on  the  lot. 
Automatic  water  beater  will  be  in- 
stalled.     Exterior   of  the   house   will    be 

ivered    with    cement    plaster   on    tal 

lath,  Roof  will  be  of  clay  tile  and 
shingles.      Plans    are    complete    ami    fig- 

s    are   now   being  taken. 

OAKLAND,    CAL.    —Bungalow,       i', 

i"i'.  and  base,  frame.  $4,000.  Archi- 
tect, A.  W.  >tnith.  lulu  Broadway, 
Oakland,  Owner's  name  withheld. 
The   dwelling   will   be   erected   on   Man- 

iimi  Boulevard,  and  has  been  de- 
slg  iii  i  for  n  -i",  en  r  ii. mi  house  with 
finish  will   be  of  pine  and  white  enamel. 

I I  irilwiniil  lie  irs  will  be  Used  in  the 
principal  rooms.  There  will  he  fur- 
nace beii  and  Open  fire  places.  Man- 
tels will  be  of  brick  or  tile.  Bath 
roam  will  be  finished  in  tile.  An  au- 
tomatic water  heater  will  lie  installed. 
Tile  ivin  be  use  l  in  ii.-  kitchen.  Ex- 
ic!  ior     nf     ibe    house    will     be    trove 

with    cement     plaster    netal      lath. 

1  'la  its     n  re     complete     and     figun 

i  i  ken, 
SARATOGA,      SANTA       CLARA       CO., 
'"Ai.,     Residence,      l      story    ami    base, 

frame,      $m. Architect,      i '.       w  . 

I'iekex.  Cent]  'I  I  ml  Bldlg  .  '  'iklaml. 
Owner,     Benj.     Bazata.      This    dwelling 

i  -    i .  e  e ,  i    design  ed    I'm'  n    ,  1 1 1 1 1 1 1 1  -,    i 

unl  will  contain  eight  rooms,  baths 
ami    sleeping    porch.      Interior    w  ill    be 

finiS'i  ml     in     pine    n  ml     bardw is.     I  Inrii- 

«  '■    id      H 'S      Will       be      Ili-e    |       ill      p.e      |,|    lln    1- 

n.i  i     ii-,      Teii     will      be      I'm  naci 

en     ..mi     open     iii  ■■    places.       Ma  m  els 
will    i  .    of   i  rick   in-   tile.      Tib-    will    '  • 
use  i   in   :    e  bath   i  '•".  n  and  i>  it  ■ 
n  niiiimi  lie     w  ,i  1 1        heal  ■•■  ii: 

i  ,  ii., i       Exterior   of   tl  e   dwi  lling   will 
.  ,  1 1 ■  i     »i, 

J  lath       i ' 

STl    ,'KT,  IN,     s  w        .ii  i  \\H    IN        tO., 

I'M  It.    -       lenee  I    '    . 

$  1,5 An  hi  Kll 

Elks'     Bldg.,    S kton,      Owner,    i 

■ii        Tl  e    mil    be    ' 

'eel 'I         I ' 


Iniei  i,,r    Bniah    u  ill    be 


i  i    hai  I  w 1.      I  [unl  w i    ii s 

used  I  dining 

in I   den.     Then 
mi, i     open     fin 

■       Of     brick.        Tile     will      b( 

Exte- 
nt      I  he      .IW  idling      will      In'      CO 

w  lib   in  s  i  Ic.     I'l. i  ns  ,  4-  pre- 

will        be 
shortly. 

SAN     Pi: AX.  •  I .-> 

I  me,     %i, 

Tin  mi.       Addis,  .a 
Head    Bldg.,   S     F      I  'w  ner,    H.    P 
i  will   be   erect, 

ii    ,      norm     ni"     Full  mi 
tcli    bouse    will    contain    seven    rooms 

mi  i    bath,      interior   finish    will    

,  mi     redwoo  I.      Ha  nbi  ood 
will    I  e    used     ni    i  be    li\  Ing    ami    dining 
loms   -i  ii  i   den      T.hi  re   will    be 
ind     open     Hn 
will   te  "f  brick  and   tile,     Path   rooms 
will    be     finished     In     in I 

■  I    i-i  An      automatic      water 

i     be   Installed   In   each   of  i  u 

lors   will   in-  '  overe  I   with   cement 
plaster  mi   metal    lath.      Plans   are  com- 
Mni    the    work    will    he    done    by 
Labor.     T.   H.   .Madden   will   super- 
intend   the    wmk    ami    purchase    all    llia- 

W.A.MEIiA.     ALAMEDA     CO.,     CAL.— 
Residem  and    base,    frame. 

J3.SO0.      Architect.    Leonard      n 

nter   St..    Berkeley.     Owner,   W. 
I  '       Howe.        The     bruise     I 

i     i   seven-room  dwelling  with 
i  a  t  h   a  n  d 

ii  be  nf  pine  ini  ed  « I.  Hard- 
wood ibiiirs  will  he  used  in  the  princi- 
pal     is.     Living  room   win   he 

len    fire   place   with    brick  man- 
tel      Bath    iniini    will    be   finished   in   ce- 
i     and    tile.      Tile    will    also 

■      DSed      in      Ibe      km  ,'i'iiir     of 

ouse   wil   he   covered    with 
plaster    mi    metal    lath.      Plans    are   enm- 
'        figures    .ne   being   taken. 

II. EV.      At.A.MEliA      C  ).,      CAL.— 
nee,       _       storj     ami    base, 
$i'..:."'i.        Ari     liteel,     li. Hie.        .  iwneis.     Pat- 

■  k-Xclsmi     r,,..     _nii  i     Shatl  in  k     .\\  c 

r   e   dwelling   has   been   de- 

-  ne  i   I'm-  a   nine-room  house  with  two 

i  nil-   and    - 1<  '  ,i  mi    win     ,. 

i     in     Bi    i.n       Squar.        i  nterior 

will     I  ,•     of       pine       ami       white 

There     will     be     furnace     beat 

.nil    ..pen     lire    places.       .Mantels    will    be 

i,   ..r   i  ile      1 1  iors  will 

'    In    i '  e    principal    m 

■  ins    wni    ' -  led    in    tile   and    ee- 

'•II  .MM,    , 

i  ii     ' illed       'i'i 

use  I    in    i  >.     kitchen.       EJxterio 

"■'ii 

plaster   mi    metal    lath.      Plai 

nl    the   work    will    bi 
I  i      I  civ     I 

i  i  \KE.\Xli.     i 

Vrclil- 
tiohi         I   iviii'i-        Patrick- 
.link    Ave.,    Bi 
dwelling  designed         for        a 

III'    I ' I i f  I , , I 
Tl  ere    win   in-   a 

,,    and   '  '   i  ■■  "  "i      l  In"!  wood 

Plans    pro- 
■ 
Mantel    wl I    I  Ile   or   brick. 

A  I  •  i 

Tile       Will       I    •'  U     ,,| 

ouse    will 
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,u'.-  nearlj    complete  ana   the   work   will 

be  dbne   bj    D»j    Landr; 

ALBANY,     ABA.MEDA       CO.,       CAL.— 
Bungalow,     1     stdry     and     base,     frame. 

\i  el  itect.    n ■      '  >wriers.    Pat- 

rick-Nelsbn    Cb.,    2011       Shattuck    Ave.. 

Berkeley.      The    hbusfe    will    contain    six 

Interior    lini.sh    will 

I  c    of    pine    and     redwood.       Hardwood 

[U  !t.  use  I  in  the  living  -and 
.lining  rbotns.  There  will  I"-  a  large 
open  lire  id. ice  in  the  living  room  with 
brick   mantel.     Tile  will   he  used   in   the 

■  m  and  kitchen.  An  automatic 
water  heater  will  he  installed.  Ex- 
terior of  the  house  will  he  covered 
witti  shingles.  Plans  are  complete 
and     Ihe    work     will    be    done    by    Day 

sax  FRANCISCO — Residences,  4,  2 
story  and  base,  frame.  $3,000  each.  Ar- 
-  &  Traver,  Addison 
Head  Bldg.,  S.  F.  owner's  name  with- 
These  houses  will  be  erected  on 
33th  avenue  and  Fulton  street.  Each 
house  will  contain  seven  rooms  and 
ball).  Interiors  will  be  finished  in 
pine,  redwood  and  so.ne  hardw&id. 
Hu  lwood  floors  will  be  used  in  tfcje 
principal  rooms.  There  will  be  a  large 
open  fire  place  in  each  living  room. 
Mantels  will  he  of  brick  and  tile.  Tile 
will  be  used  in  the  batli  rooms  and 
kitchen.  Exteriors  will  be  covered 
with  cement  plaster,  rustic,  shingles 
and  brick  veneer.  Plans  are  now  be- 
ing   prepared. 

-    ANGELES,    CAL— Residence,      8 

story    and    base,    frame,    $37,000.      Archi- 

kDlwaukee    Building   Co.,    Wright 

llender    Bldg..    L.    A.      Owner,   C. 

H      Warner.      The      dwelling      will       be 

|    at     the    corner    of    Santa    Anita 

and    DObnins    streets,    and    will    contain 

ims,   sleeping  porch    and   sev- 

Inierior    finish    will    be    of 

Is.      There    will    be    a      central 

heating  system,  probably  hot  water, 
vacuum  cleaning  plant  and  open  fire 
places.  Mantels  will  he  of  l.rick  and 
tile.  Bath  rooms  will  he  finished  in 
tile.  Exterior  of  the  dwelling  will  be 
:  with  cement  plaster  on  metal 
Work  will  be  carried  out  by  the 
Milwaukee    Building    Co. 

FRESNO,    FRESNO    CO.,    CAL.— Resi- 
2    story    arid    base,    frame.      Cost 
not   S|  tects,  Swortz,   Hotch- 

kin     &     Swart/..     Kowell     Bldg..     Fresno. 
Owner    George    V.    Martin.     The   dwell- 
ing   Win    be    erected    al     the    corner    of 
, .is  and   has  been  de- 

:    for    a    ten-n i    Mouse    with    two 

Interior    will    be      finished       in 
,rdwoods.      Hardwood    doors 
will    be    useil    in    the      principal      rooms. 
There    will    be     i    i  entral    heating   sys- 
tem am -ii  Bre  piai  es.     Mantels  will 

I  ,.    of    brick    and    tile.       Bath     rooms    will 

n    til".    An    ant atic    water 

will    be    Installed.      Exterior    of 
I     win    be   covered    with    ce- 
ment plaster  on   metal   lath.      Plan     arc 
_■    prepared. 
FRESNO.    FRESNO    CO.,    CAL       Resi- 

.        h.itu.  COSt 

eon     Forsyth       Bldg         Fre   no       Owner, 
Edward     Baldwin.       The     dwelling     will 

property   Jusl    l< 

.  .  i,   designed 

•  Ighl    rooms  

,„,l    hath.      Interior    finish    will 

!  I     floors 

Will     be    used    In    the    principal     room*. 
n      lire      placi         and 

,  Exte- 

rior  „r   the   house    nil    be   covered    with 
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ement    plasl  er 


SCHOOLS. 


HUNTlNtlTn.N  PAlRK,  LOS  ANGE- 
LES CO.,  CAB.— School,  i  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tects, Train  .v.-  Williams,  Exchange 
Bldg.,  B.  A.  Owners,  Huntington  Park 
School  District.  All  bids  received  mi 
.lime  27th  for  this  work  have  been  re- 
jected. New  plans  are  now  being  pre- 
pared which  will  provide  for  live  class 
rooms   instead    of  six.      Exterior   of   the 

building      will      he      fared       with       CI  ■menl 

plaster.  Plans  will  he  completed  at 
once  and  bids  are  to  lie  opened  on  July 
25th. 

SEATTLE.  WASH.   —   University 

buildings,  reinforced  concrete  con- 
struction, $1.0(10,000.  Architect's  name 
not  given.  Owners.  University  of  the 
Puget  Sound.  It  is  stated  on  good  au- 
thority that  a  million  dollars  will  be 
expended  by  this  institution  within 
the   next    year   on    buildings.      A    part    of 

this    work,    amounting    to    $350, ,    will 

be  undertaken  this  year.  Details  of 
the  project  are  not  obtainable  as  yet. 
MARCUS,  WASH.— School,  1  story 
and  base,  reinforced  concrete,  $B".,O0n. 
Architects,  Sweatt  &  Levesque.  Spo- 
kane. Owners.  Marcus  School  District 
The  building-  will  be  constructed  in 
three    units,    each     of    which     will    cost 

$1.-,. i.       Plans    for    the    first    unit    haye 

been  completed  and  are  now  out  for 
figures.  There  will  he  four  class  rooms. 
Plans  provide  for  a  central  heating 
system.  Interior  finish  will  he  of  pine 
with  some  maple  floors.  Exterior  will 
be  faced  with  cement  plaster.  Plans 
can   be  secured   from   the  architects. 

COTTAGE  GROVE,  ORE. — School,  2 
story  and  base,  brick.  Cost  not  stated. 
Architects,  Tourtellotte  &  Hummell, 
Rothchild  Bldg..  Portland.  Owners. 
Cottage  Grove  School  District.  The 
building  will  cover  an  area  of  145x60 
feet.  Tli ere  will  he  sixteen  class  rooms 
and  a  large  auditorium  with  a  seating 
capacity  of  300  people.  Interior  finish 
will  be  of  pine-  There  will  be  a  cen- 
tral heating  system  and  vacuum  clean- 
ing system.  Exterior  will  be  faced 
with  pressed  brick.  Plans  arc  com- 
plete and  figures  will  be  called  for 
next    week. 

Contracts  Awarded. 

BIAKERSFIELD,     KERN    CO.,    CAL.— 

Sc 1    story    and    base,    frame.    *5,< • 

Architect,  none.  Owners,  City  oi 
Bakersfleld.  Contractor,  F.  B.  Cum- 
nings,      Bakersfleld.      '  lontrai  t      price. 

. ♦- 

SEALED  PROPOSALS. 


water  ditches,  involving  about  300,0(10 
cubic  cards  of  excavation,  1,200  cubic 
of  reinforced  com  i  el  e,  She  plac- 
ing of  about  300,000  pounds  of  steel  re- 
infnrcment  and  the  placing  In  wooden 
structures  of  about  lio.ooo  feet,  b.  m., 
of  lu.n'ber.  The  work  is  situated  on 
the  north  side  of  Milk  River,  adjacent 
to  the  main  line  of  the  Great  North- 
ern Railway  in  the  vicinity  ol  Wagner. 
Exeter  and'  Malta.  Mont.  For  partfeu- 
hai  -  address  I  he  United  States  Recla- 
iii  i Hon  Service,  Washington,  D.  C: 
Great  Falls.  .Mont.,  or  Malta,  Mont.  F. 
II.    NEWELL,    director. 

* 

PROPOSALS    FOR    CANAI,    SUPPLIES. 

CANAL      CIRCULAR      784 — Proposals 

foi  Motor-Driven  Extension  Planer. 
Structural  Steel,  Lumber,  Crude  Car- 
holic  Acid,  Ros'in  and  Caustic  Soda. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing  of- 
ii,  ,-r  Isthmian  Canal  Commission, 
Washington,  D.  C.  until  10:30  a.  .... 
.I.ilv  23.  1!>i:t,  at  which  time  they  will 
,  opened  in  public,  I'm  furnishing  the 
above  mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  784)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  l'0,Sfi  North 
Point  street  iSn  Francisco.  Cab:  also 
from  the  U.  S.  engineer  offices  in  the 
following  cities:  Seattle.  Wash.;  Bos 
Angeles.  Cal.  F.  C.  BOGGS,  major, 
corps  of  engineers.  U.  S.  army,  genera 
i-ing    officer. 


PROPOSALS     FOR     DREDGING. 

DREDGING— U.  S.  Engineer  Office, 
till    Custom    House.    Sin    Francisco.    <  al. 

Sealed  proposals  for  dredging  in 
Suisun  Ci-annel.  ('al..  will  he  received 
at  this  office  until  11  oVloek  a.  m.  July 
^i!.  l!H:t,  and  then  publicly  opened.  In- 
formation on  application.  THOMAS  II. 
REES     lieutenant    colonel,    engineers. 


PROPOSALS     FOR      REDWOOD     tl  M- 

HER. 

REDWOOD  LUMBER.  —  Isthmian 
Cmil  Commisision.  Purchasing  Depart- 
ment. Washington.  D.  C— Sealed  pro- 
poi'Stls  "HI  he  received  at  this  office 
until  Julv  21.  1013,  under  file  7.  R.  ,i.>- 
H  for  fnrniis,hing  a  miscellaneous 
■  mantitv  of  redwood  lumber.  Fiiimci 
information  mav  be  bad  upon  applica- 
tion to  F  c.  ■BOGGS,  major,  corps  o| 
engineers.  U.  S.  arjny.  general  pur- 
.     asing    officer.  

PROPOSALS    FOR    COALING    TOWER. 

i'i.AIINO  TOWER  —  Sealed  nro- 
oo-vils  indorsed  "Proposals  for  I  na 
Tower"  will  he  received  at  t  e  bureau 
of  vials  and  docks.  Navy  Deportment. 
Washington.    D.    C.    until    11    oVl«./k   ... 

,,.        |„|v      |<l.      |»1S.     and      I      en     and      tbci  e 

publicly  opened,  for  one  wooden  coal- 
iu-  tower  and  appurtenance*  at  <y> 
naval  coal  denot.  Sin  Diego,  (at.  I'.s- 
,iu I   cost.   $2.5.1 'lans  and  speoi- 

li,    ,ii can    be    old  line  1    on    a  mi!  lea  1 1  on 

,",',  •',',',, "iureau.  II  B.  STANFORD,  chief 
of  bureau. 


PROPOSALS. 


PROPOSALS  FOR  GATE  MECHANISM. 
GATE  OPERATING  MECHANISM- 
U.  a  Be,  tarnation  Service,  Los  Ange- 
la Cal.— Sealed  proposals  will  ■  « 
,,  fved  at  this  office  until  'i  p.  ■•••  "'  > 
it.    i!H:t,    for    furnishing   under    adv  i  - 

11- ut   No.   211    four   rad.  il   gati - 

Lt|ng    mechanism.    With    cast   steel    ge  u  - 

oi    f Do  with  casl   gears  and  Pln'ops. 

i.-uiii,,  r    nfon i lay    be    . ppn 

application    to    O.    H.    ENSIGN,    consult- 
ing     engineer. 

I'll.ll'OS  \l.s   ..FOR   .  .STEEL   REIN- 

FORCBMBNT.  CONCRETE,  1,1  M- 

UF.II,     ETC. 

9TIBBL         REINFORCEMENT,      CON- 
CRETE,      LUMBER.       FT".        Depii.ua    tl, 

■  ■i     the    Hit.-,  i.e.       I         S.      Reclamation 
,,, -ais  will  be   rei  elver!  at  the  offlc. 

of    Ihe    United    Slates    Reclamation    Sei  \  - 

ce     Malta,    Vfont.,    until   3  oV u   p.   .... 

\,IK„n,    «,    IOI8.      for      earthwork      and 

■.iructui  ■■     on    i  he     i  ■  ond    iwiH    ol    i  lod- 
:,,„    North    Oanal.    lateral*    and       a   ti 


FOR      REDWOOD.    LUM- 
BER. 

REDWOOD     LUMBER   -  Sealed  pro- 

ais  will   be   received    il    the  pfflceof 

S    C     Sn'SSa  o'clock  ,..  m.  July  SI.  1913. 

,1    wii     i.    time    tliev    will    he    opened   ill 
nubile,    for    furnishing    1.911    pieces   No 

'     common    redw l    lumber    and    1.600 

II feet    round    redwood    lumber.      F. 

C     BOGGS,    major,    co«*«    of   ™B™j»™. 
B     S     an  ■!>-.    general    purchasing    omcer. 

NOTICE  TO   CONTRACTORS, 

PANAMA-PACXPIC       INTERN  l*IOWAI, 
EXPOSITION 

si-''  \  i  ,io 1 1   PROPOSALS  will  he  recelv- 

.'  i  .>   ihe   Buildings   and    Grounds   Com- 
;, ■   /,:...'    V    He      Panama    Pacific      Tntc- 

,,.,.,,    i.>-,„,-ition    rmii'.i""'    at    Boom 
r.ilii'      'lOvoosi.ion    l.nilding       Pine 

,.",',  V.;'',"'-  Vim    a.Sm1    T....-...M. 

Z'a\  «.""«  »ru  ..»  T....  pInepAr*.TRi.lM. 

'""     ;,•',  .i'l'lT.nV   .'I!'  !i|e    in    tl "b-e    of    the 

"V' ,';;;;„" in^,:;":,,,!,  „r  ..r.v .:.«)  ^ 

,,.,,,    ,,f   the   c net    nrlce    will   be  ie- 

;.„•',.,,   tor   the   faithful   performance  of 
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the  contract:  the  sureties  thereon  must 
be  satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
international  Exposition  Com- 
!•■'">  - 

Progressive  payments   will   be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  ws  Ivi  tc  nical  de- 
fects if  in  the  interest  of  t  le  Exposi- 
tion Cm  npa  ny. 

Plans  and  specifications  for  the  work 
may  he  obtained  from  tin  Director  of 
Works,  at  Room  20  7  Service  Building, 
Fillmore  and  Chestnut  Streets,  San 
Francisco,  toy  depositing  $10.00,  which 
will  be  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

By      order      of      the      Buildings      and 

<  Irounds  Committee. 

WILLIAM    II.    CRi  tCKER, 

nan.      (*) 

* 

NOTICE  TO  CONTRACTORS. 
SHALE]  •  BIDS  will  h.  received  at  the 
office  of  the  Comptroller,  University  of 
California.  Berkeley,  at  Hi  A.  M. 
Wednesday,  July  Hilli,  ou  ornamental 
Mi  i  a  I  Work  for  Hie  gather  Campanile 
on    the    Grounds    of    the    University    of 

<  California,    Berkeley. 

Plans  and   specifications  are  on  file  in 
said    office    and    may    lie    obtained    upon 
Hi-  payment  of  a  deposit  of  $5.00. 
No   bids    will   'be    received    unless    ac- 

ponied  by  a  certified  check  or  bond, 

equal  to  10%  of  the  bid.  to  secure  ex- 
ecution of  the  contract  by  the  success- 
ful bidder.  The  right  is  reserved  to 
reject   anv   or   all    bids 

THE   REGENTS  OF  THE  UNIVERSITY 
i  iF   CALIFORNIA. 

♦ 

THE    CITY    OF    PORTLAND,    OREGON, 

OFFICE    OF 

THE    COMMISSION    OF   PUBLIC   DOCKS 

Public  Dock   No.   i. 

Advertisement. 

NOTICE    IS    HEREBY      GIVEN       that 

■   nmmission  of  Public    I ks  of  the 

City  of  Portland.  Oregon,  will  receive 
sealed  proposals  until  10:00  o'clock  A. 
M.,  July  21,  1SI13,  at  its  office.  502  Wor- 
cester Building.  Portland.  Oregon,  for 
the  construction  of  a  Public  Doefc,  with 
appurtenance*,  between  1  "i  t :  and  18tb 
Streets,  on  the  West  Side  of  the  Wil- 
lamette   River. 

Plans,  specifications,  proposal  blank. 
form   of  contract    and  other  information 

isers,     will   he   on    file   in      the 

office  of  The  Commission  of  Public 
I 'neks.       A    complete    set     of    plans    and 

s] nidations    may    also    be    obtained    by 

i  ive  bidders  bj  depi  siting  with 
the  Commission  a  certified  cl  eck  in  the 
sum  of  $50.00.  which  v.'ill  he  returned 
upon  receipt  of  the  plans  in  good  con- 
dition. 

All   tenders   to  hi    sea  led       i  i 
oti    tie   outside   "Proposal    for   construc- 
tion  of  Public   Dock   No.    I." 

N'n  proposal  or  bid  will  be  considered 
unless  accompanied  by  a  check  payable 
to  the  order  of  The  City  of  Portland. 
certified  bv  a  responsible  bank  in  the 
City  of  Portland,  I  ii  egon  for  an 
amount  eou-al  to  ten  per  rent  of  the 
proposal,  to  he  forfeited  as  fixed  and 
liquidated  damage-  in  ca  ■  I  e  bidder 
Reelects  or  refuses  to  enter  into  enn- 
t  ract  a  nd  ni "'  Ide  i  suita  de  bond  for 
ii,-  faithful  perfo'rmanci  of  said  work 
in    the    event 

him. 

ATTENTION     of   all      bidders     is   re- 

SpeetfullV      railed      In      I"     i  1 1  i  I-  r     61,     Laws 

<   i  in  gor     19-13    I  Ses   

no). 

The   CnmjM.tsslon    of   Public    Pocks    re- 
md    all 

pldlMisa  Is. 

biii-ii  Portland.  Oregon,  this  30t 
'  "    nf  June.   inn. 

Til  E   f  'MMISSI'  i\   iir    PI    i'l    ii      >•-- 

Bj    G     B     II  iv  '  \ur>T. 
'■I  I 
3-1  -.luly    1,    0.    16) 


PROPOSALS    FOU    BOILERS. 

BOILERS   —   Trea  rtmenl 

of    the      Su Vrchltert. 

M'-'«l-ington.  r>  C.  —  Pealed  ornnosals 
wii  ■  e  i  ereh  ed  -  '  thin  nfl  until  3 
<■•,  I...-I.    ...   ,,,.  „ii  Jnlj    21.    IMS.    ml    II  en 

,  ; 

nl     the    United    States    po   t     oflai 

a      •■  t-    with 

i 

-  ■       I     - 1     t  M       nfl     - 

nf  tin 
WENDEROTH, 


PROPOSALS    FOU    DREDGING. 

DREDGING— Scaled      proposals,      in- 
dorsed   "Proposals    for    Dredging,"    will 

t'.ed   at   the  bureau   of  v  < 
dock  -.    a..i  i     i  lep&i  i  in-  :■■      '.'         Ington, 
until  ii  o'clock  ii.  in.,  July  26,  unit,  and 
then     and     there    publicly     opened     for 
dredging    channel    ond     basin    In    Mare 

Island      Strait      and      re  liovi::.. 

Yallc.pi,    Cal      Plans    and    specifications 
ran   be    obtained   on  application    to   the 
bureau    or    to    the   commandanl 
navy    yard,    .Mare    Island,    Cal.       II      K. 
STANFORD,    chief  of   bureau. 


NOTICE  TO   CONTRACTOR. 

TREASURY  DEPARTMENT,  office  of 
the   Supervising  Architect,    Washington. 
n.    i'..    June    9,    1913. — Sealed    pro 
will    be    received    at    this    office    until    :t 
o'clock  P.  M.  on  July  21,  1013,  am 
opened,  for  new  beating  boilers,  e 
the    United    States  postoffice,  Poit 
send.     Wash.,     in    accordance    with     the 
cation,    copies    of    which    may    be 
obtained  at  this  office,  at  the  dis 
of  the  Supervising  Architect,     i  >.   WEN- 
DEROTH.   Supervising    Architect.         (•) 
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When    the   award    of   contract    is    made 
all    ediecks   will    be   rel  urni  i 

■■■'  ept    that    fill 
-  epted      propose  I    or      bid, 
teck    will    be    returned    up 
■  essful       bidder    signing       the 
ami    filing  the   requiri  \   bond 

in   the  sum  of  fifty    (50)    per  cent  of  the 
ontracl   price   will   be  requ 
faithful    performance    of   the   contract; 
thereon    must    be   satisfac- 
tory   to   the      Buildings     and 

nee    of   the     Panama-Pacific    In- 
ternational   Exposition   Company. 
I  'regressive    pa  s  men  ts    will 
Tin-   right    ts   reserved    to 
i  nd   till   l.ids  and   to   w  n\ . 

fects    if    in    t Expi 

t  !onrpanj 

Plans     ami     specifications     for     the 

Work     may     be     obtained     from     I 
i-i-tor     of  Works,   Room      207 
Building.        Fillmore        and        Chestnut 
s,    Son     Francisco,    by     depositing 
$5.00,  which    will   be  reiui 
return    of    the    plans    and    specifications 
in  good  condition. 

By      order      of      the      Building! 
Grounds  Committee. 

WILLIAM    II.    CROCKER, 
Chairman.     (•> 


PROPOSALS     FOR     WATER     PIPE. 


WATER  PIPE— Sealed  proposals  in- 
dorsed "Proposals  for  Pipe  Line"  will 
be  received  at  the  bureau  of  yard 
docks.  Navy  Department.  Washington. 
I  ►  C,  until  II  o'clock  a.  m.  Au-xust  ". 
1!>B!.  and  then  and  there  pu/bliclj 
opened,  for  water  pipe  from  Yerba 
tBuena  Island  to  Oakland.  Cal.  Amount 
available.  $10,000.  Plans  and  specifica- 
tions can  be  obtained  on  application  to 
the  bureau  or  to  the  commandant  of  the 
naval  training  station.  San  Francisco, 
Cal.   H.   R.  STANFORD,   chief  of  bureau. 

0 

NOTICE    TO    CONTRACTORS. 


SEALED    I-'Iti  il'i  ;.-AI.S    v. 
ed   by   the   Buildings  and  Grounds   Com- 
mittee  of    tin-     Panama-Pacific      Inter- 
national   Exposition    Comoanv   at    Ro 

415  in  the  Exposition  Building,  Pine 
and  Battery  Streets.  San  Frai 
California,  at  1 1  :.".ii  a.  m..  Thursday, 
July  31,  1913,  for  Furnishing.  Fabri- 
cating nnil  Erecting  Structural  Steel 
ami  <  a„t  Iron  Work  of  the  Main  En- 
trance Tower,  in  accordance  with  the 
ind  specifications  on  file  in  the 
office  of  the   Director  of  Works. 

A  bond  In  the  sum  of  fifty  f50)  pel 
cent  of  the  contract  price  will  bi  re- 
unite] for  the  Faithful  performance  of 
the  contract;  the  sureties  thereon  must 
be     satisfactory     to     the     Buildings     and 

Is     Committee   of   the     Pa  na  ma 
Pacific    International    Expoi 
pany. 

Progressive  payments   will   be  made. 

The    righi    is    reserved    to    rejeel    any 
and  all   bids  and   to   waive    i 
fects   if   in    the    interest    of   the    Exposi- 
tion Co  npany. 

Plans  ami  specifications  for  i 
may   be   obtained    from    the    Diret 
Works,   at    Room    -'"7   Service    Building. 
Fillmore     and     Chestnut     Streets,     San 
Francisco,    by    depositing   $10.00 
will   be  refunded   upon  the  return  of  Bo- 
plans  a  tni   specif!'  a  t  Ions   ii 
linn! 

Bv      order     of      thi  dings      and 

Grounds  I'-mmittee. 

WILLIAM    H    CROCKER 

Chairman      i     I 


NOTICE    TO    CONTR  U  TOUS. 


SEALED   1'ia  il't  ISADS   v.  ill    be 
ed    by    the       Buildings      and      Grounds 
Committee    of    the    I '  -  Iflc    In- 

ternational     Exposition      Companv      al 
Boom     II."     in    the    Bxposll 
Pin«- and  Batters    Streets,  Sa i   Francisco 
i  •  ilifc  nia      it      n  :••'.»    \.    HI.,     Thoraday, 
Jul-    iTdi.  1913,  for  Drnlnncc  System  fur 
Drill    Gronnd    an.l     Race    Track     In    nc- 
rordance    with    plans    nnd 
■  •.    ci..   m    the   office   of  I     i  Dli 
Works. 

bv     n     certlfli  d     Chi  r-k     rwn   rhle     to      Ihi 

order     of    I  he    Pnni Pari 

M t 

sum  of  ten  flO)  per  cent  of  the 
bid.  or 


NOTICE    TO    CONTR  VCTOHS. 


SEALED  PROPOSALS   will   be  receiv- 
ed     by    the      Buildings      an 
i  Committee    of    the    Panam  i-Pa 
ternational      Exposition      Company      at 
Room   415.    in   the   Exposition    Building, 
Bine  and   Battery  Streets,  San  Frai 
California,    at      11.30    \.    M..     Thursday, 
July  24th,  ini:t.  fur  Hoik  f»r  Roadways 
in   accordance   with    plans  and 
cations    on    file    in    the    office    of    I 
rector  of  Works. 

Each    proposal    must    be    accompanied 
by     a     certified    check     payable     I 
of   the   Panama-Pacific     tri 
tional      Exposition      Company      in      the 
sum  of  ten    (10)   per  cent   of   the 
bid,  or  the  same  will   not   bi 
When    the    award    of    contract    is    made 
nl  I    checks   will   be   returned   to   the   re- 
i-  bidders,  except   tha  i    filed   with 
epted      proposal    or     bid, 
check    will    be    returned    upon    the   suc- 
cessful     bidder    signing      the    CO 
and    tiling   the   required   bond.     A   bond 
in   the  sum  of  fifty    (50)   per  cent  of  the 
contract  price  will   be   required   for   the 
faithful     performance    of   the   contract; 
eties    thereon    must    be    satisfac- 
tory   to   the      Buildings     and     Grounds 
Committee    of  the    Panama-Pacific   In- 
nal    Exposition   Con 
1'i-ogi  ossive   payments   will    be   made 
Tin-    risrht    is    n  -•-  eel    any 

-    t    all   bids   and    to   walvi 
fects    if   in    the   interest   of   the    E 
on    I     iinpanv. 

and      smeel 
-  ,,rk     m  ined     from     I 

of   Works.    Room      207     Service 
Building.         Fillmore         and         C 

|?CO.     by      lb-U- 
S', ail.    which    will    be    refunded    ill 
■.turn    of    the    plans    and 
in  stood  condition. 

Bv      order      of      the      Building 
(Grounds  Comm 

WILLIAM    II        "'  iCKEH 
i  hi.       t 


III  II.DINt;     OI"-'II  ITIONi 


Private    building    operations    for    the 
week   ending  July  ,'-'1   ,,v 

i     Bureau   of   Building      i  n   pi 
c     Board    of    Public    Works, 
permits   issued 
5.00.  Complete  repoi  I    is  fo 

N.i  Amount 

1  %    18 

1  7.742.00 

17  I 
28 


|  'lass    A 
'•lass     B 

Frames 

\  Iterations 
Total 


RELEASE    OF    BUILDING    CONTRACT. 

Inlv    R.    1918— NW    BUSH    A    TAYLOR 

Bj  137-6.      Callfornl  t     Mono 

Sleel    Co    to  l:' 

i miy  -•  <:,|S 


BUILDING  AND  INDUSTRIAL  NEWS 


Firm,  dcslrins  ne 
Portland,  Scnltlc,  e 
eiirefnlly  classified 
fore     pnrt     of    the    i 


<    In 


Holds 


.«  from  cert 

nln  locolltieN  like  Snn  Frnnclsco,  Los  Angeles, 

.,   villi    find 

ill  ftucii   Items,   commencing   on   this    pnge,   nl 

s    to    locntlo 

n.      These     siime    Hems     are     repented     In     the 

m    depart  ii 

ent,    under   distinct    headings,   such    ns    Hunks, 

SAN  FRANCISCO. 


0.     Al- 
t'   ,.-,. 

u-opertj 

.  _  •  >  ■  1 1 1 1    of 

.  -  ■    ol    Tin  lor. 

Inte- 
rior   fin  ■     of    pine,    i  i 

Hardwood 
n    the    p 
be   open    fire   places 
in  all  I  itchens.      Bx- 

ired     witih       rustic 

Plans  are 
-    of    the    owner     tnd    work 

II.      is    now 

n     - 
U  ;AI.'  >WS— -2,   1  <&   stoi  i    and   base, 

i  '■  Isco. 

iwner,    Kmil    Nelson, 

t   .  Ee  i  h  o  houses 

itreel    west    of 

v.  i  I      contain      six 

Interiors      B 

I    in    pine    wit  i    hard  wood    Boors 

In   the   living  and   dining   rooms,      Plans 

■■    I'! ■"  es    and 

oms    will       lie 

plaster       E 

p]  i  ii-  are 
!    work     w  ill     i  e    done    03 

i   i    base, 

:        San     i'i  .i  n- 

Owm       Harve 
S     F      These 
eeted     in    t    e     Rich- 
er   351  h    .i  ii  i     361  i    avt- 
-■    .  ,  ■_■  e   of   of   a 

i 

a  i  •  i  g  1 1  •  i 

s. 

ii    pine,   red- 
i  I  n  oods.    l  In    :     ■  o d    n  101  -' 
■ 

:n     tile. 
. 

i  ml   tile 
irm  ided 
Tile  will 

in      the  

installed.      Ex- 
red  rustic, 
,1a     i               m     il   lath 
enei         Work    will   be   done 
.,!  i  M      can    be 

nd    base, 

•.  art,  24 1    Ki 
Dr.  J.  A.  Si  m      -        T  e 

ii 

'i     ere 

i 

1 

■1     I  'i  .i  ii 
Ownei         E 


Stearns,  I istro  si..  S.   F.  T.he  houi  e 

""ill  be  bull)   .ii    the  ei    ol 

■ii     .ii 

igned     to    i  "n:  .iin  o  ,;-     an. i 

"i    will   be  finslvhed   in  pine 

■■■i 'w.Mi  I.       Hardwood     floors     will 

e   used   in   the  prinelp  1 1   rooms.     T  iere 

n  ill     Le    furnace    I  ea  i    and    open      fire 

P    i   e        Mantels  «  ill   I  e  of  brick     Bath 

room    will    be    finished    in    cemenl 

le;-    ii  ml    tile    wainsi  ot,      An    automal  ic 

water    heater    will    be    installed.      Ex- 

ti    lo     of   the   dwelling    will    be   covered 

b  ith    rustic.      Plans    are    coimpleti      tnd 

in  the  i  Minis  ui    i  wner  who  will  do 

lie  w  in  k  by  I  i.i  j  I.  ii  ii  in  lie  is  now 
in    i    e    in  1 1  h  ei    in,'    1 1 .    in. i  teriali 

RE'SIJ  (ENCE  E      stpry      an  I      ba:  e, 

frame,   $10, I.     San    Francisco.     Archl- 

i  i.  Prank  S.  Holland,  100  Haight  SI 
S.  F.  '  »  in  ii  -  mi  me  ii  ii  :  eld.  The 
iiw  elling  will  be  erecte  i  on  one  ol  i  e 
i  ii.  in-:  s  ui'  Lake  street  and  has  I  een 
H  I  in  the  Colonial  style.  There 
fourteen  rooms  and  two  baths 
i I'm'  finish  will  be  of  pne  and  hard- 
woods i  i.i  ■  Iwood  floors  will  be  u  ed 
throug    "in    except    in    Bie    bath    rooms 

'      i     si  ed    in    i  lie.      I'i'i  ns 

providie     fo       I  urn  u  e     hea  t     a  nd     o  «  n 

lire    placi  -       Ma  nl  els    will    I E    brick 

and    tile.      An    automa  i  fcc    wa  ter      eati 

will     be     i  natalle  I.       Ester f     the 

dv,  elling  will  I  e  co^  ered  with  ilplap 
i  ii  I  brick  \  eiieer.  I  'mi-  a  i  e  now  being 
i  e,i:i  red 

ni'i  LEX  RESIDENCE  -  story  and 
base,  frame,  $l  0,000.  San  F'raneisi  o 
Ai  ''in  '■'  i.  Frank  S.  Holland,  1 00 
Haight  St.,  S.  P.  i  iwner,  C.  F.  i  a  u 
TJ  e  i  uilding  will  be  ereel  ed  or  Palm 
i  \  enue  near  Euclid  and  has  been  di 
signed  in  i  ontain  two  se\  en-room 
dwellings.      Interior    linisii    win     be    of 

pine    and     wl  ite      enamel.       1 1 

IK. ie  -     will     be     ii  -nl     in     the    pri  m  ipa 

•  I   in-       T   ere    will     he    I'm  ri eal 

.i        en    fin     places,      Hai    el      will   be 
i;    and     tile        Ba    i     ro  will 

'v  Ot.       Am- 

i         .■        i  '    • 11 

tailed       Marl  '■    and    tile    will    be    used 
i  hi       will     be 

covered  nl    plaster   el  a  I 

Plan        '  -    ii'"i     being     prepared 

a    '  i   lete   wcttik    will   be   done 

1 1  i  j     i .  i  i  1 1 1 
APARTMENT     HI  lUSE     3     i  torj     and 

:i   ...     1 1 $i  7,000.      San     Francis  o 

■  1 1     iteet,       I'-  ank      s.       Holland,       IOC 

ill      i    St.,   s.   F.     i  Owner's   na  me   wit  h- 

,  id      'i    ,.   building    h  ;  1 1   be   i    •    ted   on 

n  ea  i     H  ay i  i  •  ■  >  i      an  d     has 

Ii    !■_',,   i    i , ,   .,,11.1.11    fifteen   suites 

o|     i     o      ii  ee    and     fou      root  ns.      All 

in  ui-     i\  ill     have      private      bath 

and    wa  i   lor    flnl    h    will    I  e 

.ii  imi       in   i ils.      ii  ui 

,v  ■,.  ,i   floors    will  tie  used     n  I    •    pi  Incl- 
I'l'i  ns    |.i'u\  iWe    I'm     Rector 

'  .  ■  i  .'  i  

■   i    in,  ui    pla !  ter.    i 

bulding    v.   i    be    [a   ed    «  II  h    ce 

mi  in    lath,     S •   ii  Ii 

,  i  ,   i    i  ,, 

itlnn  I  'I. 

• ,    ,.,    ,    i 

1   i         i  '      i    ha   i 

i  ■  .i  ii  ill '  .'in      I'''  mm    ii  '  ' 

i  ■  id 

i  .,  ■■  i        Owner,   H.'  P.    Umb 


i  ii      These   houses    n  in   be   erected   on 

:::  d     avenue     -fh     of    Fulton    street. 

Kueli    i:ini-e    will    contain    se\  e 

imi     1'itli        Interior     finish     will     I 

pine    and    redwood.       1 1  i  rdvi  ood     Boot 
will    be    used    in    the   living   and    dining 

-   Mini   den.     There  will   be   turn  ice 

i  eat     and     open     fire     places.'      Mantels 

will   i  e  of  brick   and   tile.      Bath   rooms 

.'    finished    in    tile    a  nd    i  i 

An    a  utoma  tic     wal  e'r    heater 
Installe  I   in  each  of  the  housi 
i ;  ■ .  i  e  ior    will    i  e    i  overe  I    «  ith    cement 
OB    ii"'!  .1    lath        Plans   are   com- 
:     e    ii  nil    the    work    will    !"■    done    bj 
|i'\    Labor.  T.   II.   Madden   will  superin- 
tend    He    work     and    purchase    all     ma- 
le' ,  ils. 

APARTMENT     HOUSE— 3     story    and 
ii,     frame,    $20,000.      San     Francisi  o. 
teats,    Rousseau   &    Rousseau,    Mo- 
i. Mm. irk     Bldg.,    S.    F.      Owners,     David 
nl    Win.    II.    Kelley,    609    III.    St.,   Sun 
Rafael.     This    building  .lias   been    men- 
tioned    hire     before     when    plans    were 
first     started.       The     structure     will     1  e 
.    i     ted    mi    Pine    street    west    ..f   Junes. 
iiinl    has    been    arranged    for   a    number 
ii     two    anil    t  hree      room    apartments 
Kith    private    bath.      Interim'    linisli    will 
e    of    pine    a  nd    redwood.      Some    el  n 
hi    .I-    will    he    used.      Tin--  e    will    be 
mii  eii    and    a    hot    water      sup-ply. 
Am    automatic    elevator    will      be      in- 
.     ,    I        All     suites     will     1  '■     euuippe  I 
,i  ,     wall     beds.       Enl  ran  e     vestibule 
will   be   finished    in    marble   and   mosaic. 
if    I.  e    building    v,  ill    be    cov- 
ered     with     cement     plaster     on     metal 

lath.      Plans    complete    and    in    the 

hands   ol   the   owners   who   will    lei    all 
emit  racts. 

APARTMENT  HOUSES  —  3,  3  story 
and  i  ase,  frame,  $18,0-00  to  $1  1,000.  San 
Francisco,  Architect.  Albert  Farr. 
Poxcrofi     Bldg.,     s,     F.      Owners,     Me- 

i   lis    tnvesl  ment    Co.,    353    Bush    St. 

uildings    I  ave    I  een    mentioned 

here    before.      Working    drawings    have 

i  in    ,  omplet  e  1    and    w  ork    is    about    to 

"    started    under    the    Day    Labor    sj  s- 

l,    ,:  i    ne      apart   nent      house      will      le 

,      .   il.-  de    st  reel,    92    feet    north 

,      .-"I    inn  Ml...    and    will    eu-t    $M. II 

,'    ■  " i    28x90   fei  t   and   contain 

six  suite-  Another  building  will  be 
,  i  on  Washington  street,  U8  feet 
I  v  i  m  Nes  -  a\  enue,  and  will 
ovi  mm  "  a  "i"  35x100  feet.  This 
I  uilding  will  cost  $1 1,000  and  will  con- 
t-iin  six  apartments.  The  third  build- 
ing v.  ill  !  a  \  e  a  i'i  ontage  of  23  Eeel 
Mini  a  depth  of  71  feet,  and  will  be 
,i  eel  e  i  on  Sacramento,  77  feel  w  esl 
,,i'  Hj  ,i.  .  This  building  k  ill  also  i  on- 
tain  six   apartments   and    will   cost    $S,- 

Interior  finish   in  all  of  the  build- 

.-.  in   be  of  pine    i  nd   redwood   with 

,,  n  .    ,  ■',,        pa  ""'  ii  nl  wood       II 's 

,■    i       ,     used.      There    will    be    .-end  al 

i.  .  i  ems   and    h.-o I    w  ater   plants. 

i   Miie  i    I'm-   all    apa  n  - 

;:,■,:.,  ,    ill  I  e         en\  ere. I 

mstii     me;  ii   lit  i  and   pla  ste 

plans    are    no«     in    the    hands 

i    i    i     ,,,  ners    w.l  o    will    .1"    the    exca- 

,,,m  i  .1.      \\  "  k     M  nil     c  i  rpentry 

Labor,  a  nd   w  ill  sublet  all  ot  hei 

imi        "i    i    "    work.      M  ii.-,  lals    for    the 

,■ .  •    'i-     :m        ised 

CITY     ll  A  I.I.     Class     A     const ,  in  I 

0  ,  ne,      s  i  ii    Francis   o       An 

,      ,ii    &     I.   on  ii.    251     Keii'ii\    St.,    S. 

i  . ...  ,,,. :  .    Cltj     ii  nd    County    df    San 

I.-,. ,,,,.,-,  "        i.i       foi      i.  e     foundation 

work,     concrete     piers     ami     additional 

,.    .   i ..  M  i  me,    v,  ei  "    opened    al    I  he    Friday 

i  in  -,  ui    the   Board  of   Publii    Works. 

i; three      lowest      men      will 
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bids 
were    as    Follows:       -  [ruction 

Co.,    144.882:    Richard    Do< 
and   B.  X.  Owsley,  MT.5O0 

-    were 
tor.      A    complete  of    these 

ill    he    found    under    the    heading 
"f  San    Francis 

flats — :;    story      and 

itect,    J. 
■  nzi,    1069   Union   .-':..   s     ] ' 
er,   Carmelo   Ai  lei  *.     T   •■  ling  will 

in     Union     - 
Grant    avenue,   and    will 

-  1     feet     10    ll        ■  ■     and       a 
depth  of  59   feet.     Interior  has  heen  ar- 
of  three 
and     Tour    rooms.       T    ■  or     finish 

will    be    of    pine    and    redwood.      Some 
hardwood     floors     will      be        sed.       En- 
will    he    finished    in    mosaic   and 
tile.      Tile    will    he    use  I     in    tiie    bath 

Exterioi 
building   will    he   covere  l 
and    rustic.       Plans    are    complete    and 
the    work    will    he    done    by    Day    Labor. 
All    materials    are      now      being    pur- 
chased. 

PLATS-   2       -:■  .    frame, 

San       Francis     >.         Architect. 
-    Fantoni,    91  6  S.    F. 

Owner,  W.  \v.  Jameson.  T  e  building 
will  contain  two  modern  flats,  and  is 
to  be  erected  at  the  southwest  corner 
of  Washington  and  Priest  streets.  It 
will  have  a  frontage  of  21%  feet  on 
Washington  street  and  :!7'._.  feet  on 
Priest.      Flats    will  and    6 

rooms  and  hath.  Interior  finish  will 
e  of  pine  and  redwood  with  some 
hardwood  floors.  There  will  he  open 
fire  places  and  tile  .-nantels.  Tile  will 
be  used  in  the  bath  rooms  and  kitch- 
ens. Exterior  of  the  building  will  he 
covered  with  rustic  and  shiplap.  En- 
trance will  he  finished  in  tile  and  mo- 
saic. Plans  are  complete  and  the 
work    will    he    done 

LODGE  HALL— 3 
steel  and  concrete.  $7.".. San  Fran- 
Cisco.  Architects.  Charles  I'aff  &  Co., 
Merchants'  Exchange  Bids'.,  S.  F.  Own- 
ers, -Maritime  Hall  ■  Asso  iation.  Ar- 
chitect   Pan  ommis- 


sione  1    to    prepare    plans 
hall    for      the      Maritime 

on    Cla  -i    of    I 

building-    has    been    design 
ime    and 
and    w 


hi     a    lodge 

mull.  The 
I  with  a 
foundations 


The   build- 
ing  will   have   a      ff  "      Clay 
of    .",n     feet       and       will 

to    <  fommer  .        itreet,    a    dls- 
■.  ill  be  stores 
on    the    first    floor    at  tils,    so- 

cial     loom.-. 

ipper  ii s.     P  ii  'Vide  for 

elevator  servli  e,  steal 
cleaning    system    and      metal      window 
Exterior     will     be 
,-.e  I    a  nd    pol 
- 
pa  red. 
OARPiENTERS'    hall 

San      r 

Paff  &  Co.,  Merchants'   i: 

8.    F.      I  Asso- 

i  lation.      T 

I  ullding 

■  dn    and    Va  ti 
new    building    will 

T.'.NMn    feel    and    wll 

il     construction.      There    will    be 
three    stores   on    the    first    floor,    second 


■  .11    be  arrangi   1    fo     an 
room,    offli  e   > 
billiard     hall     and 

loor   will  '  onta  in  I  ■■■■  o 

■■ 

Interioi 

will    1  e   of   pine   an  1 

will    be  n     and 

- 
brick.       An 
$1".'""  'i    the    work.      Plan- 

are    now  .     work. 

Ii    TEL      6    -lory   and    b    si      - 
■ 

Tic  Mission  St.,  S.   F.     I  Iwi 
llding   will 

;ter  street,  between 
nd    Leavenworth.    Plans   provide 

cent   of   which   will  have  private 

there   will   be 
.    office    and    la, lie- 
on    the    first    ::  I  will   be   tin- 
in    pine  and   hardwoods    with    tile. 
irnamental   plaster  used  in 
There    will      be 
steam    heat,    elevator    service,    vacuum 
em   and   hot   water  system, 
r   of    the   building   will    be 

terra     cotta. 
will    have    cctnent     floors 
and    till 
- 

RESIDENCES—  4,    2    stor; I 

frame 

Archite  &     Tracer.     Ai 

Bg.,  .-'.    F.     Owner's   name   with- 

'■'.:. i'.,    avenue    and    Fulton    -tree:. 

house     will    contain    seven 

bath.    Interiors    will  in   pine. 

■  and  some  liar.lv 
wood  floors  will  I  e  used  in  the  prin- 
cipal rooms.  There  will  be  a 
open  fire  place  in  each  living  room. 
rick  and  tile.  Tile 
will  le  used  in  the  bath  rooms  and 
teriors     will 

and    brick    veneer,     plans   are   i 
ing    pi  epa  red. 

LES     AND    LOFTS— 3 

construction,     $i7..',ii". 
o    Architect,  1 1.   R.    I 
ational    Bank    Bldg.,    S.    F. 
owner.    Jacob    Zitts.      T.e    building   will 
ted    on    Miss 

■ 
feet  an  i  eet.    Thei  ••  will 

he     two    stores    on     t  he     (Irst     lh  ■ 
light  lol 

Indows    an  1    patent 
fronts 

building    will 
cement    pla 
i 

ortly. 
DRAINAGE    STSTEM— Si 

•  ■   Bldg  .   S.    F.      I  >■■•■ 

i  ure  1  from   the   Director  of  Wort 
umn   ot 

furnjshi: 

,y    the 
Building 

furnishing    rock    for    roads    In    the    Ex- 


Qri 

■ 

STRUCTURAL    STEEL      AND      [RON 

Woi  ks, 

- 

on    July    Slsl     for      fui 

Tower 

■     of    Works. 
An    ofli 

1RNMENT       WARE- 
HOUSES,       RESETTING       AND 
TING    ROAD-    Cost     not 
:iineer.    Dire 
fg.,    S.     F. 
Il 

work 
e   following   low   men:      Moving 
n,  111,- 
mstructing   concreti 
and    pile    work.    O. 

M 

figures    will 

-ue. 

Contracts  Awarded. 

:  AVAL   Hi  iSPITAL  —  3s 

rete,      | 

i.     II.    T.       A 

- 

Contractors.       Spauli 

ROCK     BREAKWATER 

Engineer,      Director        of 
«  orks 
Panama-Pacific       International     E 

Construction  Co.,  S.  F.     C 


Exposition  Bids 

For  Removals. 


hi, K   Opened    by    Itulhli 


ml    l.r uls 


n    vVarehi 


were    opened 
Building 

moving    Ihi 

Follow  . 

>lovlas    (.iivirnaiiil    Ward Re   oil    l.\- 

n    *lic   ai    Prmfdlo, 

II.     I..     IIm. 
1 1.    .1.    &    T. 
<  inn  rete    l-'uiinilnilmi     foi 

J.    Mo 

■lin   .      :l      lt.i:i.l»II>       lor       M 

Goreri *ni    \\  nrehnaneN, 

E.     M        lull 

Flynn  &  Tracey 
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Foundation  Work 
Proves  Attractive. 


Sixteen  Firms   Submit    llids  on  Fonndn- 
iion  Work  aad  Additional  Excavat- 
ing  for    City    Hnll. 


Sixteen  bids  were  opened  by  the 
Board  of  Public  Works  at  their  Friday 
meeting'  for  tiie  foundation  work  and 
additional  excavating  for  the  City  Hall. 
A  lump  sum  hid  and  seven  unit  prices 
were  asked  for  with  each  bid.  The 
two  lowest  bids  were  submitted  by  the 
Sound  Construction  Co.  at  5 H.SS2  and 
Richard  Doerfling.  $45.S27.  B.  T. 
Owsley  was  third  low  at  $47,500.  Con- 
tract has  not  been  awarded.  Following 
is  a  complete  list  of  the  general  bids 
and  unit  prices: 

Foundation    Work    nnd    Additional    Ex- 
cavating   for    City    Hall. 

Sound    Constr.    Co..    $44.SS2     (a)     1.-25; 
1  25:   (d)  .22:   (e)   8.75;   (£) 

Monson  Bros..  $53,989  fa)  1.40:  (b) 
1.40:    fci   1.40:   <d>   .25;    (e)   .30:   (f)   .27; 

(g)    ."4. 

Fred  L.  Hansen  $49,999  (a)  1.60:  (b) 
1.60;    (c)1.60:    (d)    .25;    (e)    .25;    (f)    .22; 

- 
T.  W.  McClenahan  $52.SSS  (a)  150:  (b) 
.    1.30;    (d)  — ;    (e)   .45;    (f)   .35; 

(g)    ."4. 

F.   Rolandi      $59.9s5    (a)      1.37%:  (b) 

(d)    .40:    (e)    .26;  (f) 
S)   .04. 

N'ewsom.    Wold    &    Kohn    $51,730  (a) 

70;    (e)    1.70;    (d)   .30;    (e)  .43; 
if.  .35;   '2T>  .05. 

Thurston   &   Co.   $54,883    (a)    1.50;  (b) 

,    1.50;   (d)   .75;    (e)   .28;   (f)  .25; 

(g)    .04. 

Lindgren   &   Co.   $54,000    (a)    1.50;  (b) 

1.40;  (e)  1.40;  (d)  .20:  (e)  .27;  (f)  .24; 
■  si    .0 

J.  D.  Hannah  $50,773   (a)  1.45:  (b)  1.15 

(C)    1.45:    (d)    .40:    ,e>    .25;    (f)    .25;  (g) 

Richard  Doerfling  $45,827  (a)  1.40;  (b) 
1.40;    (ci    1.40;    Mi    .05;    (e)    .25:    (f)   .22; 

■B.  T  Owsley  $17,500  (a)  1.45;  00  1.45; 
fc)    140;    (d)    .30;    (e)    .24;    (f)    .22;    (g) 

Clinton     Fireproofing  Co,  $51,000     (a) 

1.62%;   (b)    1  6  i2%;   (d)   .12%; 

a  >    .03. 

Contra    Costa    Constr.    Co.    $53,000    (a) 

1.50;   (b)   1.50;   (c)    1.50;    (d)   .50;   <e)  .25; 

(f)   .23:    (g)   .03. 

am    &    Jansen    $64,264    (a)     1.35; 
!S;    (e)    .50;    (f) 

Qorrlll  Bros.  $ ;  (a)   1.61;  (b)   1.61; 

.25;   if  I  .23;   <g>  .03. 

Chrales    Wright    $52.3i>0    Oil    1.40;     (b) 

1.40;   (c)   i.i"  6.10     -li   5.25; 


Building  Contracts  Awarded 
San  Francisco. 


No. 

Owner 

<  •infractor 

Vint. 

Vim      1  ■ 

Terry 

.-'   F   Prat    As; 

l   . . .  Pac  Ext 

l'  4  7 :; 

v. 

0 

J  1  7  4 

Dovei 

■       — 

!■'  i  ■ 

■i  1 7 1; 

ue 

■in  l.i  ti 

Welsi  i 

Burke 

2479 

1000 

2  is:; 
2484 

3486 
2487 

LOSS 
2489 

2490 

2491 

..,,,., 

2498 

249  1 
2  4  0  5 
24  90 
_■  4  :  <  7 
2l!ls 
2499 

25IO 
2502 

2504 

IT.  M5 

2507 
2508 

25M9 


2513 
2514 

2  5  1  5 
2516 
2517 
2  5  is 
2619 
252U 
2521 
25  2  2 
■  .  ■  : 
2524 

2  5  2- 
2  5  2i: 
2527 
2528 
2529 
2530 
2631 
2532 
2533 

25  2  5 

2536 

2537 
2538 
2539 
2540 
2541 
25  12 
2543 
254  4 

! 
2  5  4  6 
25  4  7 
25  IS 
2  51 'l 
2  5  5 1 1 
2551 
255 


2557 

2560 
2t561 
250  2 
2563 
25«  I 
2565 

2567 

2569 

2571 


Wessell     Wis.-,  u 

Williams     Williams 

Lulus     Smith 

Lee      Lee 

Wightman     Cole 

Davis 

Scoble     Scoble 

Scoble     Scoble 

Chamberlain     i 

Porter     ro 

Jones     Beck 

UoGovern     Rainey 


.  Eli 


Han 

Gumm     Olson 

Goldsmith      Duller 

Hyman      Britt 

Hooper     ....Mag    Asbestos 

Hamore     Failey 

'Beatty      Ferguson 

Schmidt     Seh  midt 

Anderson     Anderson 

Gibson     Gibson 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

Same      Same 

Merlo     Pagano 

Albrams      Eppstein 

Borromeo     Wengard 

Cath     Archb     Leonard 

Pool      Filiot 

P   P   I   B Healy 

Crocker     Hotel Turner 

Same     Wilson 

Walker     Walker 

Irvine     Hanna.h 

Carfagni      Ratto 

Oriental    Tavern     . .  .Moise 

Kelton      Kelton 

Croswhite     Croswhite 

Woodman     Gale 

-Mi  liivn'll      Opitz 

Nelson     Nelson 

Same     Same 

Metro   Invst    Owner 

Same      Same 

Same     Se  me 

Sunset     Cox 

Saine     Same 

Salles     Evans 

Montani     Rege 

Tufft      Malloch 

Reebles     Anderson 

Clarke      McGowan 

1st    Cong.    Church  .Ralston 

Butler     Brunswick 

Le    Bovteaux     .  .  .  .Johnson 

McCloud      Scully 

Jalonen     Jalonen 

Suter     Rasenberg 

Brigho     Brigho 

Umbsen     Urrobsen 

Same      Same 

Rogers     Pups 

Campbell    Menk 

Reburg     Hopfer 

Yates     Yates 

1st  Cong  Church  .  .Wooker 

Same     Stockholm 

Same     Johns 

Same     Schoenstein 

Orear    Bateman 

Welch     Bell 

Quinn     Otten 

Soboslay      Rainey 

McGrath      Seerurson 

Ingenlath      Becker 

Judson      Smith 

Meyer     Lohr 

Terrill     Tin  ill 

Ross     Ross 

Potrero   M   E  Oh    ....    K.  if 

Lunsted      Brunswick 

Stone     

Wilson      Wilson 

Richardson     Ztroar 

(y-Brien     Globe    Blec 

Same     Victor 

Same     Otis    Elevator 

Poldt     Wallen 

Moynihan      Wallen 


in i. ii 
inn 
4UII 


3  0  2  5 
1750 
400 
500 


1  7511 

1 

190C 



1900 

i 

: 

3900 
100 

i: 

63399 
7ii  ss 

12172 
60748 

400 

4511 


.'ain 
500 

2  limn 

2 

91 

SIM. II 

llllllll 



4000 
2.SIIH 
7iis,. 
1000 
215H 
5850 
1 381 6 
500 
1000 


3000 

Inn 


111 


50 
1760 

1721 
4  (1 9  5 

1  a 

31  s:; 
7600 
27HII 
3SO0 

1511(1 

150 

12( 

5  00 
1100 
400 
400 
7  ".ii 
' 


1 200  ^L 


I  Correction    In    In- In  hi   of  building) 
(2466)      E    In  'I.'  »RES       119   S    22nd      25\ 
117-0.       All     work     fur    two-story    and 
•  intent  frame  apartment  Hal 

Owner rai     i:     ind   Elsie  M.  Farn- 

ham,  941    i 3    I ' 

Architect  ...Jno.    P.    Haner,    ::579    19th, 

: 

i  ',,n!  ractor  .  .Geo,     V,     Wcl  ',t  a:  land,    4  l  73 
23rd,  San  Francisco. 

Piled  July  ::.  '13      Dated  June  24,  '13. 

Rool     in    plai  ■     $1  lH'i 

Brown   coated   and   rough   plumb- 
ing   done    1  I"" 

-I         -'-I  •        •        •  1    '"I. 

r   a  .1    35    i  i 1  i"11 

TOTAL   COST,    $5600 
Bond,  $2800.     Sureties,  E.  A.  Hoadley  & 


1".    A.       McCausland.      Limit,    75      days. 
:.    none.      Plans   and   specifications 
Med. 

12466)      X    PARK     :;ss-s     E     (lolly.       All 
work      for    one     and      on 
frame  dwelling. 

Owner Wm.  .1.   Donovan,   553   14th, 

San    Francisco. 

Architect  . .  .None  . 

'  or.  .Wm.    Miller,    49    Park.    S.    F. 

Filed    July    7.     12,.      Dated   .Line  — ,   '13. 

I.   ..lie     up     40s. 25 

Bi  ..v  n    coated     468.25 

Building    finished     468.25 

Usual     35    days 468.25 

TOTAL   COST,    $1S73.00 

Bond,    $1000.      Sureties,   J.   Miller  and  M 

M  i.    Limit,    90    days.    Forfeit,    none. 

Plans    and    specifications    filed. 

LOT      14       CORONA      HEIGHTS 

being      E    Pluto      opposite      Clifford. 

Finish     hardware,     lighting     fixtures, 

leaded   glass,  also   front  door  for  two 

frame  residence. 

Owner A.    B.    Moon,    1009    5th    Ave.. 

Oakland. 
Architect  ...Plans    by    Owner. 
Contractor.  .MaeArthur   Bros.,   1560  Fell 

San  Francisco. 
Filed  July  7,  '13.     Dated  June  30,  '13. 
Frame  up  and  roof  boards   on.  $646. 25 
Rough    plumbing   in  and   brown 

■    1      6(46.25 

deted     646.23 

Usual    35    days 646.25 

TOTAL  COST,  $2585.00 
Bond,  $1293.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  00  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(2468)  SW  BELVEDERE  &  GRATTAX 
W   uio-4  i4xS  25.     All   work  except  art 

and     radiators     for     two-story 
and    basement    frame    flats. 

Owner Ernestine    V.    Scheid,      1S43 

McAllister,    San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Otto   Carson      &      Co.,    1461 

Hyde,    San    Francisco. 
Filed    July    7,   '13.      Hated   June    0.    '13. 
Frame    and    roof    completed.  .  $1599.25 

Plastering    completed 1599.25 

Completed    and    accepted 1599.25 

36    days     1599.25 

TOTAL  COST,  $6397.00 

Bond,      $3200.        Surety,      Massachusetts 

Bonding    &    Insurance    Co.       Limit,    60 

Forfeit,    nmie.      Plans   and    speci- 

liia  lions  filed. 

(2469)  E  I.auki.n  87-6  X  Broadway 
X  25xE  137-0.  All  work  for  two- 
story   and   basement    frame   fiats. 

Owner Mis.  A.   D.  Van  Doran,   2527 

Mission,    San    Francisco, 
Arch  ilect  . .  .None. 

Contractor.. W.    L.    Terry,    294S   Octavla, 
s.m    Francisco. 
July   7.  '13.      Dated   duly   7,  '13. 

Rough    frame   completed $l4'5n 

Hi-. nvn    coated    It-'.'1 

i  ompleted    and    accepted 1460 

Usual     35    days 1450 

T.i'l'Al ST.    $5800 

P. mil,    none.      Limit.    On    days.       Forfeit, 

i plans  a  n.l  specifies  i  Ions  Bled. 

\i  iTK       Plans   by   John    N.    Powers,   460 
imery. 


2470)      IIAIOUT  AND  I.AGI'XA. 

Altera a  rid    add i     I 

i  .  atlng      and       mechanical 

i.      i  adiator      in      Infirmary 

and    additional   radiation     in 

main      buildings     substituting     Wain- 
,i    water    heater    in    main    bldgs. 
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Owner S.     F.     Protestant     orphan 

Asylum    Society,     Prernisea. 
Architect  ..  .Bliss     &     Faville,     Balboa 

Bldg.,    San    Francisco. 
Contractor.  .The      Pacific    Fire       Extin- 
guisher   Co..    507    Montgom- 
ery, San  Francisco. 
Filed   July    7,  '13.      Dated  July    1,   '13. 

Completed   and   accepted $2000 

Usual    85    days 866 

TOTAL  COST,  $2866 
Bond,  none.  Limit,  July  .10.  Forefrt, 
nunc.      Plans  and   specifications   tiled. 


n tractor.  ,C.     ii.    Foster,     i  129    I  lak, 

Alain.  .1  i  COST,    $3000 


I  2 1 7 1  )  W  FIFTEENTH  AVE  100  N 
Judah.  One  and  one-half-story  and 
basement    frame   dwelling. 

Owner Emil       Olsen,       4  IK       24th, 

San    Francisco. 
Architect.  .  .None. 

Contractor.  .H.    Nelson,    4137    24th,    S.    F. 
COST.   $1500 

12472)  N'  STATE  7'5  E  Douglas.  one 
and  one-half-story  and  basement 
frame   dwelling. 

Owner lohn    Copeland.    4630     1Mb, 

San    Francisco. 
Architect .  .  .None. 

Contractor.  .S.    A.    Brown,    174    Casselll 
Ave.,   San  Francisco. 

COST.    $1S00 


(2473)  E  LONDON  273  S  Excelsior. 
Two-story  and  basement  frame  resi- 
dence. 

Owner A.   Froeschele,   London,   bet 

Excelsior    and    Brazil,    S.    F. 
Architect  .  .  .None. 

(jontractor . .  Fred    Warden.    ".3.1    Laidley. 
San    Francisco. 

COST.    $2"00 


(2474)  S  MIGUEL  107  E  Arlington. 
Three-story  and  basement  frame  (6) 
flats. 

Owner A.       V.;       Dovenalo,       231 

Prentiss,    San    Francisco. 
Architect  ...O.    E.    Evans.    2367    Mission, 

San    Francisco. 
.  ay's   work.  COST.   $5000 


(2475)    SW    ADLER  &   COLUMBUS   AVE 
One-story  and   basement    brick    stores 
Qwner Fred  A.  Mueller,    2129   Uni- 
versity    Ave.,     Berkeley. 
Architect  .  .  .None. 

Contractor.  .Chaa.   Fleischer.   17_:.  snat- 
tuck    Ave.,    Berkeley. 

COST,    $2800 


«««)      E     EIGHTEENTH     AVE     128-11 
N     Geary.       One     and     one-half -story 

and    basement    frame    resilience. 

Owner J.     Donahue,     si     Hampton 

Place.    San    Francis.... 

Arch  Itect  . .  .None. 

Contractor.  .J.     Seanlan,     246.6     Geary, 
san   Francisco. 

COST,    $2000 


(2+77)  N  LOMBARD  101-3  W  De- 
visa.t.-i'.i.  Two-story  and  basement 
frame   hotel   and   stores. 

Owner Agnes     Welsher,    835    Cole, 

San    Francisco. 
Architect  ...Burke  Bldg.   &   Realty  Co., 
281    Monadnock   Bldg.,  S.  F. 
i    infractor.  .J.    J.     Burke.     218     Monad- 
nock   Bldg.,   S.    F. 

COST,    (15,000 

(2478)  W  FIFTEENTH  AVE  7:.  N 
nia  i.  Two-story  and  basement 
frame  residence, 

Ownei Dan    Mariani,    1414    5th   Ave 

San   Francisco. 

Architect  . .  .None. 


12479)      NO.    964-A    MARKET.      Remodel 
entrance. 

Owner W.    B.      Dean,    Kohl      Bldg.. 

San     Francisco. 
Architect  .  .  .None. 

Contractor.. J.  Trounson,  121  5th,  s.  F. 
COST.    $1000 

(2480)      SE    LISBON    175    SW    Excelsior. 
One-story   and    basement    frame  dwlg. 

owner Wm.        H.        Wessell,        1345 

Minna.    San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1600 


(2481)      NO.     234     RIPLEY.       One-story 
and    basement    frame    dwelling. 

owner Geo.    Williams,    Prei.nises. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 


(2482)  NO.  14S  SPEAR.  Install  three 
windows,  four  skylights,  trusses  and 
office    fixtures. 

Owner Anna    C.    Luhrs. 

Architect  .  .  .None    . 

contractor.  .Smith    Rice   Co.,    118    How- 
ard,   San    Francisco. 

COST,  $1000 


(2483)      Nu.         1273        FORTY-FOURTH 
Ave.      Moie   and   add    to   residence. 

Owner Gordon    L.    Lee,    Premises. 

Architect  .  .  .None   . 

Day's    work.  COST,   $Hi» 


(2484)      NO.     241?    TWENTY-SEVENTH 
Ave.     Add   porch. 

Owner lohn    Wightman,    Premises. 

Architect  .  •  .None. 

Contractor.  .P.   J|   Cole,   110  Jessie,  S.  F. 
COST,    $4ini 


(2486)      NO.     Mil    MASON.       Alter    room. 

Owner E.    A.    Davis,    Premises. 

Architect  .  .  .  None. 

Day's    work.  COST.    $500 

(2480)  W  LAKE  57-6  E  IStli  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Tims.  Scoble,  363   14th   Ave. 

San    Francis.'.. 

Architect  ...E.    E.    Young.    231     Kearny. 

San    Francisco. 

Days     work.  COST.     $3. inn 


(2:487)  W  LAKE  87-6  E  18th  Ave. 
Two-story  ami  basement  frame  resi- 
dence. 

owner Tln.s.    Seohle.    363    1 4  tli    Ave. 

San  Francisco, 
Architect  ...10.    E.    Young.    231    Kearny, 

San  Francisco. 
Day's    work.  COST,    H ' 


(Jissi  E  SEVENTH  AVE  200  S  Judah 
E  120x43  25.  All  work  for  two-story 
ami   basement    frame  building. 

Owner Wm.    D.   Chamberlin,      1366 

8th    Ave..  San   Francisco. 
Arch  itect  ...  None 
Contractor.  .  M.  i '.  Ranch,  i  127  5th  Ave.. 

San  Francisco. 
Filed    July    8.    '18.      Dated    .Inly    8,    '13. 

i'i  a  me   ui $1012   50 

1      l"1-'  50 

Completed    and    accepted....    1012  50 

1     ual     IS    hi        ,l11-'  :'" 

TOTAL  i'i  1ST.   $404 

Bond,  $2000  Suretj  ,  Lmi  rl<  in  Surety 
<■..,  Limit,  80  days.  Forfeit,  none 
Plans  and  specifications  filed. 
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.-'IV.II       S     CALIFORNIA      164-11      E     bu- 
ll   E    27-ffxS    187-6.         Alterations 

I       additions.        except        plumbing. 

painting,       wiring,    electric       fixtures, 
shades   and    tiling    for    two-story   -and 
at     frai  ne    dwelling. 

'  inner F.    H.    Porter. 

Architect  ..  .Nathaniel      Blaisdell,      233 
California,     San     Francisco. 
Contractor.  .J1.    Harold   Johnson. 
Filed    July    8,    'IS.       Dated    July    3.    '13. 
Prick   work   and  framing  ..f   walls 

completed     $692 

Plastering    completed     694 

Completed!   and    accepted 

I    -11  .1     33    days 

TOTAL  COST,    $2770 
Bond,    $1885.         Surteies.    A.    B.     I 
1  nd    II.    A.    Norman.         Limit.      4"      days. 

Forfeit.    $i".      Plans    ami 

tiled. 

(2490)      NYV    BUSS    A.NIiTAYI.n 

x  137-6.  All  work  except  steel  work, 
plumbing  and  painting  for  one-story 
1  Mass   "B"   garage  and   store   building. 

owner Jones   &      Luhhe.    178 

Ave..   San   Francisco. 
Architect  .  .  .None. 
Contractor.  .John    E.    Beck.    110 

San   Francisco. 
Filed    July    S.   -13.      Dated   July    2,    '  1 ::. 

Brick    work    completed 

Roof    on     3625 . 

Completed   and   accepted 88241 

Usual    35    days 

TOTAL  COST,    $1  1,500 
Bond,    $7250.      Sureties.    P.   P.   Quln 
Herman   Lawson.     Limit,  55  days.  For- 
feit, none.  Plans  and  specification 
NOTE:— a    D.    Fairfield.    32.3    41st    Ave., 
San    Francis.'. 1    is    the   architect. 

12401)      S    FELL    134    VV    Polk     W    31    S 
133-2',.,    NE    38-2>/j    N    112-10%.      Ex- 
cavation,   brick,    concrete    piers 
and     iron     work       for    two-story       and 
basement    brick    stores   and    lot 

Owner P.       H.       McGovei  n,       1318 

Hi  ight,    San    Fran 
Architect  ...T.     YV.     Lenzen,     700     Hum- 
boldt   Rank    Bldg..    S.    F. 
Contractor. .  Rainey      &      Phillips,      180 

Jessie,  San    Fran. 
Filed  July  s.  '13.      Dated  July  8,  '13. 

Excavating   completed    $   500 

Basement     walls       ready     for       1st 

II. .or    joists    

1st  story   walls  ready   for  2d   story 

■  its      1000 

Completed   and  accepted 401.7 

Usual    35    days 2172 

TOTAL  COST.  $Si'.s7 
P. .ml.  none.  Limit.  3ii  days.  Forfeit, 
$111.     Plans  and  specifications  filed. 


12102)      CARPENTER.     MILL.     STAIRS, 
glazing,      roofing,      gal 
iron,  plaster,  cement   pavement 
walk    lights    on    aboye. 
Contractor.  .Arthur     Btvin,     3858     28rd. 
San    Francis.  0 
inly    s.   '13.      Dated    July    7.    '18. 

1st    floor  joists  set $   2m. 

'ml    floor   joists   set 

Celling   joists    set    and    roof   .l.n 

...mpleted     and     accepted 2V27 

I'Mial    35    days 

TOTAL,    CiST.    $52,711 
Bond,   $4314.     Sureties,    p.   W.  C 
..mi   o.    1.     Dlsston.       Limit,     6G 
Forfeit    $Hi.       Plans    and    specif! 

tiled. 

.|i3i     SE      SANCHEZ      .*;•      TWENTT- 
ii.urili  S  90xE  25     All   W01 1:   foi 
.   ..11-       and    additions       to      MM 
Hals. 

Oner Peter    Quoim,    Premises. 
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ect  .  .  .Salfleld  &  Kohlberg,    Clunie 
Bldig..  San   Francisco. 
Contractor.  .A.      E.    Olson.    125      Jersey, 

San    Francisco. 
Filed    July    S.    '13.      Dated   July    7,    '13. 

Ready    for   plaster $925 

Plastered      GOO 

Standing-    finish     on 600 

Conn  ited 600 

days 900 

TOTAL  COST,  $3625 
Bond,  $1812.50.  Sureties.  H.  A.  Norman 
and  Albln  M.  Samuelson  Limit,  75  days 
Forfeit,  $10  Plans  and  specifications 
filed. 
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(2494)      W     WILLARD    75    S    Turk     25x 
All  work  for  alterations  and  ad- 
ditions   to   make   a   one  and    one-half- 
slory    frame    cottage. 

Owner Mr.   and    Mrs.   S.   Goldsmith, 

105    Willard.    S.    F. 
Architect  .  .  .None 
Contractor.  .W.  F.  Dulfer,  519  15th  Ave. 

San  Francisco. 
Filed    July    S,    '13.      Dated   July    7,    '13. 
Four    equal    payments: 

Roof    rafters    set 

Brown    coated    .    

Completed   and   accepted 

Usual     35     days 

T'  iTAL   COST,    $1750 
none.      Limit,    CO    days.      Forfeit. 
none.       Plans    and    specifications    filed. 

NO.     137    CLAY.      New    floor. 

Owner Hyman    Bros,     250    3rd    St., 

San    Francisco. 
Architect .  .  .None. 

Contractor.  .O.    W.    Britt.    330   Ivy    Ave., 
San  Francisco. 

COST,  $100 


NO.    2201     LACUNA.        Asbestos 
"Century"    roof. 

Owner .lolm    A.    Hooper,    Premises. 

Architect  .  .  .None. 

Contractor.  .Magnesia    Asbestos    Supply 
i  toward,  S.   F. 

COST,   $500 

(2497)      NO.     1760     TENTH     AVE.       Add 

one    room,    new    garage,    install    two 
mantels  and  electric  wiring, 
owner \.    E.    La    TIamore,    340    Ma- 
ter,   San    Francisco. 
Architect  .  .  .None. 

Failey,    1286    Folsoxa, 
San    Fra  nel  sco 

' !(  1ST  \,    $750 

NO.    2 109     OCTAVIA.        Repair 
roof. 

Owner w.    H.    Beatty,    Premises. 

Architect  .  .  .  None. 

n      &      Son,       1739 

Union,   San    Francl  i  o 

COST,    $500 


W    GATES     100    N    Powhattan. 

One-story  and   basement  frame  dwlg. 

Fohn   i  -.I  :Hb- 

Frai 

■    t  . . .  None. 
.-.  ni'k.  COST,   $1000 


i:       TWENTY-EIGHTH        AVE 

'i 
men  I    1 1  a  me   lw< 

.  .  .  ,T.   Andei  son,   22  11    Cli  I i, 

o 
'one. 
work.  i     $17511 

BEGIN  NINO       AT     PT. 
Pacific   and    231  -6    W   Tas  lor,        Twd- 
ent   frame   residence. 


«wner Theodore   oil. son.   355    Fair 

Oaks,   San    Francisco. 
Architect  .  .  .None. 
>ay's   work.  COST,   $1900 


(250-1)      BEGINNING    AT    POINT    110    S 

Pacific  and  214  W  Taylor.  Two- 
story   and   basemen!    frame   residence. 

Owner Theodore   Gibson,   356   Fair 

Oaks,   San    Francisco. 

Aroh  itect  .  .  .None. 

Ray's    work.  COST,    $1900 

(2503)  BEGINNING  AT  POINT  S>5  S 
Pacific  and  214  W  Taylor.  Two- 
story   ami    basement    frame  residence. 

Owner Theodore   Gibson,    355    Fair 

Oaks,   San    Francisco. 
Architect  . .  .None. 
Day'"   work.  COST,   $1900 

(2504)  BEGINNING  AT  POINT  fill  S 
Pacific  and.  231-6  W  Taylor.  Two- 
story    and    basement    frame   residence. 

Owner Theodore   Gibson,    355    Fair 

Oaks,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $1900 

(2605)  BEGINNING  AT  POINT  110  S 
Pacific  and  231-6  W  Taylor.  Two- 
story   and  basement   frame   residence. 

Owner Theodore    Gibson,    35'5    Fair 

'  laks,   San   Francisco. 

Arch  itect  .  .  .None. 

Day's    work.  COST,    $1900 


(250'6)  BEGINNING  AT  POINT  60  S 
Pacific  and  214  W  Taylor.  Two- 
story   and   basement   frame   residence. 

Owner Theodore    Gibson,    355    Fair 

Oaks,   San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $1900 

i  25H7 1  S  VANDEWATER  91-S  E  Ma- 
son 22-11x60.  All  work  except  finish 
hardware,  gas  fixtures  and  window 
shades  for  two-story  and  basement 
frame   flats. 

Owner Luigi       Merlo,     26      Vande- 

water,   San   Francisco. 

Architect  .  .  .None. 

Contractor.  .B.  Pagano,  48  Allen,   S.   F. 

Filed  July   9,  '13.     Dated  July  8,  '13. 

Frame    up     $975 

Brown    coated    975 

1  ' plel  ed     i  mi    accepted 975 

Usual     35     days 975 

TOTAL  COST,    $3900 

Bond,   $195ii.     Sureties,   E.  Cicerone  and 

N.    Caprile.       Limit,    70    days.       Forfeit, 

none,     Pla  n  -  a  nd  spec]  Bee  i  ions  Hied. 


(25(1X1  SW  VAN  NESS  AVE  AND 
California  Electrical  work  for  re- 
inforced  concrete  building. 

owner M'berl    abrams,  246  Powell, 

San    Francisco. 
Vrclhteicl         \i.     .1.    Lyon,      Lick      Bldg 

s.in  Franlcsco, 
i  '.mi  ractor.  .  Norl  hern  <  !on  - 1  r.  Co.,    Willi 

Bldg.,  s.in   Francisco. 
Suh-Contraetor.  .Eppsteln   Elec.  Co.,  708 

Mission,     S;i  n     Ci  ;i  ni  i    CO. 

Filed  July  9,  'IS.     Date  i    \ '18. 

On    251  h    ni    each    monl  h 75% 

U  ual    25    days 

TOTA1 ST,    $llod 

■■I   l     limit,    forfeit,    i e.     Plans   and 

spec!  flea  i  Ions,   none. 


>wner H.  and  ll.  S.  Borromeo,  266 

Pacific,    San    Francisco. 
re  inicrt  .  .  .None. 
oniractor.  .o.     Wengard,     86S8    Judn.h. 

San   Franks.  .. 
"lied   July    8,    '13,      Dated   July    8,   '13. 

Fraoie  up    $375 

1 !i  "»  n    .-..■<  ted    875 

Completed   and   accepted 375 

1  soil    as    days 3715 

TOTAL  COST.  $1500 
"("I,  none.  Limit.  60  days.  Forfeit, 
one.     Plans  ami   specifications   filed. 


(2510)      SW     ELLIS     AND     FRANKLIN. 
All     work    except    plumbing,    heatiivg 
and    electric    work    for   Sacred    Heart 
('"liege. 
'  (■«  ner R an        Catholic       Arch- 
bishop  of  S.   F.    (cpn). 
Architect  ...Frank  T.  Shea  and  John  0. 
Lofquist,     550     Montgomery 
Son    Francisco. 
1  ..no ■actor.  .John  J.  Leonard.   180  Jessie 

San   Francisco. 
Filed    July    9,    '13.      Hated    July    7,   '13. 

On   1st  of  each   month 75% 

Usual   35   days,    25% $15,849.75 

.   TOTAL  COST,   $63,399.00 
Bond,     none.       Limit.       150     days       from 
..lonieneement.       Forfeit,     $10.       Plans 
■  1  ml    specifications   filed. 

NOTE: — Above     will     be     a     two     and 
tlire"   -tory   building. 


(2'51./  SE  ELLIS  AND  STEINER  S 
S7-6xE  6S-9.  All  work  for  one-Story 
brick    andi    steel    garage. 

owner Isabelle   D.    Pool. 

Architect ,„,,  fJ.     R.     .Miller,    Dick     Bldg., 

San  Franicsco. 
Contractor.  .E.    W.      Elliot,    ISO      Jessie, 

San   Francisco. 
Filed  July   9,   '13.      Dated  July   S,   '13. 

Brick     work     completed $1772 

Roof   on    1772 

Completed   and   accepted 1772 

Usual    35    days 177'3 

TOTAL  COST,  $7(ISS 
Bond,  $3544.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  35  days  after  July 
7.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(2612)      EXPOSITION    SITE.      AW    work 

for  rock  breakwater. 
Owner Panama -Pacific  Interna- 

tional   Exposition   Co.,   Ser- 
vice  Bldg.,  S.   F. 
Architect  . .  .None. 
Contractor.  .Healy-Ti'bbitts   Constr.   Co., 

9    Main.   .San    Francisco. 
Filed   July    9,   '13.      Dated   June   6,   '13. 

As     work     progresses 75% 

Usual    35    days 26% 

TOTAL   cost,    $1::. 

Bond,  $7000.  Surety,  Globe  indemnity 
0.1.  Limit,  (10  days.  Forfeit,  none. 
Plans  and  specifications   file  1. 


!S W     FO'RTY   FIFTH    AVE    1' 

Irving.     Alterations  ami  i Itlon 

ni  Lke    .  1. in-  .no 1  one-half-story  fr 
cottage. 


.  B13)  SW  I 'l  1ST  A  NO  PI  IWEOjL  \Y 
137-6  S  63-6  E  69-7  N  6-6  10  (17-1  1  N 
57.  Heating  and  ventilating  system 
for  nil'imion   in  si.   Francis   Hotel, 

1  (win  r Crocker  Hotel  Co. 

\i  ,  1,110. 1  .  .  .  Bliss      &    Faville,      Balboa 

Bldig.,  San   Franicsco. 
1  -mil  ractor.  .The    Turner    Co.,    27s    Na- 

loma.   San    Frfl  n.-i:  <  0. 
1  lied   July   9.   '18,      Dated   July   8,   '18. 

1  111    1st   of  each    month 

1     0.1 1    86    daj  a 25% 

TOTAL   COST,    $12,173 
Bond,  J60&6.50,  Surety,  Globe  tndemnll  s 
Co,     Limit,  80  daj  a  after  plaster  com 
pleted.     Forfeit,  $50.     Plana    and  speci- 
fications filed. 
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I  251  I  I      PLUMBING,    SEW  BRING,    GAS 
Piping,     drainage,     stand     pipes,     hose 
reels,  sewer  ejector,  etc.,   on  above. 
Contractor.  .Wm.     F.    Wilson    Co.,     1175 

Turk.   San   Francisco. 
Filed    July    9,    '13.      Dated   July    8,    '13. 

Payments    same    as    al>ove 

TOTAL  COST.  $60,478 
Bond,  $30,239.  Surety.  New  England 
Casualty     Co.       Limn  after 

plaster   done.      Forfeit.    $50.      Plana   and 


W     UPPER     TERRACE     275     S 
ird.      i  ine-sl  ory    con,creti     |  irlvate 
garage. 

Owner Cyrus       C.        Walke  330 

Upper   Terrace,   S.   F. 
Architect  . .  .None. 
Day's   work  Ci  1ST,   $400 


(2516)      SW    PIERCE    &   PACIFIC    AVE. 

Install   door,   concrete   floor   and   erect 

stairs. 

Owner las.    Irvine,    Premises. 

Architect  .  .  .  F.    S.    Holland,    100    H 
San     Fran'-;  -    0. 

Contractor.  .J.     S.     Hannah, 

Bldg.,   San   Fra  ni 

Ci  1ST,   $454 

.  :_- r,  1  7  i      NE    BUCHANAN    AND    UNION. 
Alter  and    repair  building. 

Owner P.     Carfagni,     1998     Union, 

3s  n   Fra  m 
Arch  Iteel  .  .  .None. 

Contractor.  .R.      Ratto      &      Co.,      n  1 2 5 
Steiner,    San    Francl 

<''>ST.    f47S 


Ni  '.    105    ELLIS.      Elei  I  i  Ic    sign. 

Owner Oriental  Tavern  Co.,   Prem. 

Architect   .  .  .None. 

Contractor.  .(Moise-Klinkner,    1212    Mar- 
ket.  San    Francisco. 

Cl  'ST,  $400 


NO.       115S     ALABAMA.         Alter 
and   repair  residence. 

....Mrs.  Mary  A.   Kelton,  Prem 
Architect  ...P.  L.  Gechney.   264   Church, 

San    Francisco. 
Day's    work.  ST,    $1000 


NO.    166   TWENTY-FIRST  AVE. 
Raise   dwelling   and    add    3    rooms'. 

Owner Ceo.    P.    Croswhite,    Prem. 

eel   .  .  .None. 
Day's    work.  T,    $.">00 


(3531)      NO,        1331        TWENTY-THIRD. 
irinig        cai  penier      work,      back 
porches,     painting     Interior     and     ex- 
terior. 

.  :,    ,  ■  Co.,   241 

Montgomery,  S.  1". 
ted  . .  .None. 

tor.  ,B.    P.   Gale,   3542    17 

O  1ST,   $."."o 


NO.    1489    VAN    DYKE.       A. 1,1    4 
and    minor   repairs   to   dwlg. 

Iwner T.    F.    Mi  <:,,i  ei  <      Pi 

:  .  .  .  None, 

Opitz,       115      Ca 
A  i  e.,   San    Francisco. 

i  'i  'ST.    $:,iio 


I      S     TWENTY-SECOND 

iez.     i  me  and  or  ' 

■  incut  frame  residence  . 
.  .  Emll      Ni 
Sa n    i'i    ncisco. 
Architect  .  .  , 

work.  Ci  iST,   $21 


I      S     TWENTY-SECOND       30     W 

■  /..     i a  nd  one-hal  f   - 

basement  frajne  residence. 


Day's  work 


Emll      Ni 

San    Fi 


W     HYDE     92   N     Sacramento. 
Three-story  and    basement    t\ 

apartments, 
i  iwner Metropolis     In 

I   -SCO. 

•    t  .  .  .Albert   Fair.   68    Post,  S.    F. 
Day's    work. 


N    SACRAMENTO    77    W 
Three-story  and    basement   frame   (C) 

apartments. 

Metropolis    Invst.     Co.,     353 

SCO. 

l-'arr.   68   Post,   S.   F. 
Day's    work.  COST,    $8000 


(2627)  N  WASHINGTON  II-  E  Van 
Ness  Ave.  Three-story  and  basement 
frame    (C    H 

Owner Metropolis    Invst.    Co 

Francisco. 
Architect  ..  .Albert    Farr.    68    Post,   S.    V. 
work.  COST,  $11.111111 


W  FIFTEENTH  AVE  2011  N 
Irving.  Two-story  and  basement 
frame  residence. 

owner Sunset     Home  Realty     Co.. 

1401     7th    Ave.,    S.    F. 
ect  .  .  .None. 
Contractor.  .Cox    Bros..     1::7        I 
San  Francisco. 

COST,    $4( 


(2529)      W    FIFTEENTH      AVE    225      N 
Irving.        Two-story      and      bas 

frame    residence. 

Owner Sunset      Home   Real! 

1401    7th    Ave..    S.    F. 
Architect  .  .  .None. 

Contractor.  .Cox     Bros..     137.7    9th     Ave., 
San  Francisco. 

: 


\V  NEW  HALL  50  S  GalV  7.. 
One-story  and  basement  fra  ne  ware- 
house. 

Owner Salles    ,v-    Chlcorp,    v 

and    Evans,    San     I' 
Architect  .  .  .None. 
Day's    work.  COST,    $2800 


3    FILBERT    I79-5M     E    Cough 
E  27xS  137-6.     All  work  except   grad- 
ing,   plumbing,   painting,    tinning  and 
chimneys     for    three-StOl 
ment    frame    flats. 

Owner s.  Montanl  and  G.  Stefaninl 

17.7:;  Greenwich,  S.   F 
eel  .  .  .C.  ii.  c. 
9a  n    I  .  ■ 
ctor.  .V.  Regi 

Powell,   San    Pram 
Piled  July   10,  '18.     D  .  'in. 

up    $177ii 

Brown    coated    177" 

<  Completed    ai  I 1770 

Usual     35    days 177" 

Ti  iTAI.   Cl  'ST.    $7080 

ti.        Limit,     90     days.        Forfeit. 

tions  tiled. 
Ni  iTE:— Specifications    g 
and  G.   Rege  as  owners. 


N   TWENTIETH  25    '\       ' 
\V    25xN   100.      All    work 

ment     partitions,     ecu,  tit     tl 

wails  a  nd   si  i  ■  '  '     servli  •■-     for  two- 
owner Mrs.    Amanda    E,   Tufft,   $69 

Connecticut,  San  Francisco. 
Architect  . .  .None. 


. !         -  .1 

San    I 
ruly    10,    'IS-.      Dated   July    9 

Ing    framed     $1000 

Bi  on  n    d     

Completed  1000 



5T,  $liiiiii 
none.      Limit,   90   days   after   July 
l       Porfelt,    tioni 
filed. 

S  GENEVA  AVE  -7". 77  E  Madrid 
i:  25xS  100.  All  work  except  paint- 
ing -cm, -nl 
frame    residence. 

'  iwner W,    .1.     I  'i 

eot  . .  .M.    J.    Welsh,    22nd    >v    MIs- 
I 
Gus    Anderson. 

D     ed   July   8,  'IS, 

Fi  ame  up   $537.50 

oa ted    

Completed      

Usual    Sa    days 587.50 

Ti  iTAI.    Cl  'ST.    | 
none.      Limit,  er   July 

orfelt,    $1.       Plans    and    speclfica- 


S    WASHINGTON    108-9    E    Bat- 
tery     E    37-iixS    120,       Oonstruction. 
erection    and    repair    of    east    wall    of 
ding. 

Owner Henrietta    E.   Clark. 

ttias.    F.    Mail.    M  10  lo 
Bldg.,    Oakland. 
tor.  .MeGowan     ft      Butler,      180 

Jessie.    San    Fran 
ily    111.  '13.      Dated  July    10,  '13. 

As   work   progresses 75% 

Usual    35    days 25$ 

Tl  IT  \L    O  'ST.    $58430 

$3 Surety,     PaciC      Coast 

Casualty    Co.      Limit.    60    days.      Forfeit. 
nop<*.      Specifications   oniy    filed. 

SE    POST    AND    MASON    E    UOx 

S  137-6.  Fabrication,  erection,  de- 
livery of  steel  and  cast  iron  work  for 
church    building. 

o»ncr First  Congregational  So- 
ciety of  S.   F..  Premises. 

Architect  .  ..Reid       Bros.,       Oallfornla- 

n   iron   Works,  2th   A 
Indiana.     San     V::i!, 
inly    HI.    '13.       Dated    July    S.    '13. 
h   and    20th    of  each    monl 

Usual     35    days 25% 

T'  IT  \l ST.   $13,876 

Surety,      Mass  ichusetts 
-     &     Insurance    Co.       Dim 
days.       Forfeit,    $25.       Plans    ami 
tiled. 

(2536)      NO.    520    MARKET.      New    front 

and   minor  i 

ro    a    cutler.    P  eml 
t  .  .  .  None, 
tor.  .'Brunswick   -Bailee   -Collen- 

S.  F. 
Ci  iST.    $".'iil 


\ i     PACIFIC     AV 

galvanized    skylights,    roofing, 
n    .,      columns,      si  eel      metal 
wot  k.    wii  Ii 
.    idence 

,  .  .  W.    H.    i.i    Boyte 

255 
California,  San  Fi 
tor.  .J.   Harold  Johnson, 
Ave.,    San    Fran 

c    ST,   $1000 


NB     ELWOOD    &    O'FARRELL 
Altei    front,  dhange  tollel   and   Hue. 

Uwnei Mrs.   A    McClood. 

None. 


26  BUILDING  AND  INDUSTRIAL  NEWS 

Contractor.  .J.    E.   Scully,     666      Phelan  Piled  July  11,  '13.     Dated  July  .8,  '13.  Contractor.  .J.  D.  Bell,  ..m  Pacific  Bldg 

Bids.,   San   Fram                               On  5th  of  each  month '■■•■,  San   Francisco. 

COST.  $500            Usual    35    clays 25%  Filed  July   11,   '13.      Hat.. I   July    9,   'IS. 

T(  iTAl.   COST,    $2600           Frame  up  $3S00 

E    ALABAMA      105     S      Ripley.  Bond,    $1300.      Surety,    National    Surety  Outsidte  on,  roof  on  and  ready  for 

-.  ment    frame   dwlg.  Co.      Limit,    hi    days  after  June    1.      For-           lath    384)0 

Owner John      Jalonen,    191      Capp,  felt,  $25.     Plans  and.  specifications  filed.           Completed     3800 

San    Francis....  Usual    35   days 3800 

Architect  ..    None.  (2549)      ALL    WORK     EXCEPT    STEEL  TOTAL  COST,   $15,200 

work.                                    COST,   $1006  and    cast    iron,      decoration,      lighting  Bond,    Unit,    forfeit,    none.       Plans   flnrt 

fixtures,    lamps,    window    shades,    art  specifications   filed. 

tcAh;  ter         Kenan-  glass,  pews  and   organ  on  above                                                 

"rii      la  mage  Contractor.  .Stockholm     &    Allyn,      Mo-  (2554)     NO.    214E.    GROVE.      Alter    and 

Ownar......p:'suter    Estate,    20    Mont-  nadnock    Blag.,    S.    P.  add     to     preset     dwelling    so    as     to 

-ornery     Sin    Francisco.  Fil'a   -llll>'    "•   'l:;-      Dated    July    8,   '33:.  make   dais  of  .,   and   6   rooms. 

\i  ■  hitect        None     '  Payments  on   ltlth  of  each  month              Owner .Mary    Qulnn,    Premises. 

ctor.'.-Emil"  Rosenberg.   184.5  Bu-          of  labor  and   material Tv,  Architect  ..  .None. 

yhanan.    s,„     I               CO                   135    days 25%  Contractor.  .H.  POtten,   1S1  10th  Ave., 

COST    $(oo  Contractor  to  •receive  5%  of  total  cost  San    Francis,.. 

..      ■    ,     i  ost    including    sard    5%    not     to  COST.   $31SS 

..T.lli      NO,     :<■■">       FILBERT       (rear).  exoeed;  $117,250.                                                                                       

■  undation   and    add    one    room.         1!l""i-    *«<M ■      Surety,      Massachusetts  (          }      _    ST(1(  ,KT,  ,x    ,S7.6    N    Slltter- 

B     she,      -ISO      Filbert,  Bonding   &    Insurance        Co.      LL-mt.      8  N]|(.i.                       9ix-story    Class      "C" 

.San     Francisco.                                     months.      Forfeit,  $-25;.      Plans  and   s i-  apartments. 

architect  ...None,  fications   filed.                                                         owner Dr.  J    Soboslay,  670  Fulton, 

Pay's   work.                                      COST,   $500  San    Francisco. 

■■  <«BW      "GHT1NG        FIXTURES        ON  ■  ,  ,,,itecl  .  .  .  Lewis       M.      Gardnel,       T40 

K    FoUTV-TIUilD,    AVE    loo    X  above.  Phelan    Bids..    S.   F. 

Pulton:       Twi-story     and     basement  Contractor.  .H.  W.  Johns-Manvalle  Co.,  Contl.aotor.  .Rainey      &      Phillips.      ISO 

Irkmeresid,  ,-,,,,      .^l     ^Ti' ■',     f.„  Jessie.  San  Francisco. 

Owner H.     P.     Uinbsen,     366     Russ  ™ea   -'"'-V   ".     13.     Dated   July   8,     13.  C0ST     ,--,„., 

Bldg..'aan  Francisco.  On  l»Ch  of  each  roontih 10*  

t...Coates      &      Traver,      Head  Usual    3d    days..      .  ...    ...         ..           , |      E       THIRTt-SEVENTH       AVE 

Bldg.,    San  Francisco.  TOTALCOST,  $4760  200  N  Fulton.     One-story  frame  dwlg. 

Day',  work.                                 COST,  $3000  Kon*      S2400-        •Sl""1-      Massachusetts       Qwner r.  M.  McGrath,  34-7  Masonic 

Bonding     &   insurance  Co.       Liml.     4o  Ave     gan   Francisco. 

B     r.HtTVTHIUD    AVE     135     X  days  after  June  1.      Forfeit,   S2:,.      Plans  vrchitect  . .  .None. 

Fulton,        Two-story     and     basement  and  specifications  filed.  ictor.  .Segurson    Bros.,    3S0    Guer- 

frame    residence. rero,   San  Francisco. 

Owner H.    P.    Umbsen,      3GG      Russ  (2551)     TAKING      DOWN,       PACKING,  COST,  $370i0. 

Bldg.,   Son    Pram  removal  from  premises  and  storing  of                                     

t...Coates      ft      Traver,    Head  organ    now    in    present    building    and       ( .     „      TWENTY  FODETH      25      F 

Bldg..   San   Francisco.  erecting   same    in    new    church    build-  -Hoffmaa.      Two.story    ana    basemeivt 

Days  work.                                   LObl,    $300U  lne.  ■                          * 

°  1 1  ame  residence. 

Contractor.  .KeMx  F.  Sehoensitein  &  Son,  n_     ,            Rnh„.t       ino-eniath        a  ■> n 7 

(2544)      NE     CLEMENTINA     &     FIFTH.  2306  Bryant,  S.  F.                                   "6    »4th     s         Fr        isco 

Add    one-story    frame.  Filed  July   11,  '13.      Dated  July   S,   '13.  Arc,lltect        None     ''"     "'inC         ' 

Owner...... John    Rogers.    Premises.  .,„    stl„ed    and    tnsured. . .   »M.80  ;.,  ,„  t ,,, ,.  t  or ! ;  M.    Becker.   Corbett      Road, 

Architect  ..  ..None.  When    installed    in    new    building  a        _           . 

Contractor.. W.  Pups,  1301  Gough,  S.  B5.  75%    of    contract     price     less     1st  '                               m™    ..,..„„ 

COST,    $400  payment   C    b1,   *" 

Usual     35     days 25%  "~ 

(2645)      HO.      372    LONDON.        Concrete  TOTAL  COST,  $-1721.00  (2558)     NO.    3636      CLAY.      Two      story 

work   and   underpin   dwelling.  Bond,  $900.     Surety,  R.  F.  Tilton.    Limit.  addition    to    residence. 

Owner Wm.  J.  Campbell.   Premises  30   days   after    building    ready.      Forfeit.       Owner Chas.    C.    Judson,    240    Cali- 

ect  ...None.  $25.     Plans  and  specifications  filed.  fornia.    San    Francisco. 

Contractor.  .C.   Menk,    558    Bright,    S.    F.                                       Arcihtoet  ..  .Albert   Fan-.   6S   Post,  S.  F. 

COST,   $500  (2552)      WW    GRANT    AVE    &    MANILA.  Contractor.  .Chas.    O.    Smith,    240    Cali- 

ill    work    except    rivarble,    mosaic  and  fornia,   San   Francisco. 

\V       MILL       125     N       Darkness.  tile    work,    iron      work,    dumb      waiter  Cost,    $1500* 

eral   repairs  to  residence.  mechanism,     glazing.      mirrors.      art                                    

Owner August      Reburg,    04      .Mill.  glass,    iron      stairway,      candy      show  (2559)      N"i '>.    610    FILLMORE.        Repair 

San    Prancl                                                                             ' '  tin,     lighting  fire  damage. 

Vrcihtect  ...None,  fixtures,     finish    hardware,     painting,       Owner II.    A.     Meyer,     E-l4th    St.„ 

Contract         P             Hopfer,       o       Delta,  plumbing  and   gas   fitting  for  interior  Oakland. 

San    Francisco.  fitting  of  basement,  ground  floor  and  Architect  ..  .None. 

COST,    $loo  mezzanine   floor   of   137   Grant  Aye.  Contractor.  .Geo.      Lohr,      689      Kansas,. 

myner The  Orear  Co.  San    Franicsco. 

(2547)      F.    TWENTY-FIRST    AVE    79    B  Arch  it  ect  ...  Alfred       S.       Jacobs,       110  COST,   $l25<i. 

Lake        Two-storj        and      basement  San  ]     am       o                                               ■ 

frame  U5  Bryan>l  I  IS^O  i     s      HAIGHT    31-8      E      Pierce 

i  nrner U                               310     Lick  San   Francisco,  Three-storj   and  basement  frame  (12> 

ruly   l  i,  'i  3.     I  i.ai.ai  July   ii.  '13.  apartments. 

nidlin,      31H  Completed   and                           ... $37441. 25       Owner Chas.   C.  Terrill   Estate  Co., 

Bldg.,  San   Francisco              Usual  35  da;            124  1135    Masonic   Aye.,   s.    F. 

.  ,,,.     p>,     yate   .     310     Lick  TOTAL   COST,    $4995.00  Architect   ...A,    J.     Bain,    Phelan     Bldg., 

Blag  Bond,  $2  i!i7..",o.     Surety,     Massachusetts  San  Ffanclsco. 

COST,  $l.",oo  Bonding   ■'                         i  o      Ldm  I     none  Day's    work.                           COST,   $12,000 

1  0      1  Pla  a-  

1         i     AND    MASON    E    1  Mix  lions    Bled.  (2561)      N     MANGELS       100     E       Congo. 

s   137-e,      Decorating,  interior   tli                                             One-storj   and   basement   frame  dwlg. 

and  wall  painting  fo                     ulldlng  (2553)     s  JACKSON   106   W   Polk    W   35      Owner Mrs.       P.      B.       Boss,       180 

VI]   work   for  threi  Mangels   Ave.,  S.  F. 

"Hi -    a nd  \ri dii teet  ,  ■  •  None, 

Cal-Pacific  Bid               work.                                   COST,   $600 

San  Franc!      1  Owner Dr.      II.   s.   and     Susan      A.  

Contractor.. A.   C.    Wocker,    1370  Welch,   1617  Jackson,  s    F,  1  !502)     W   MISSOURI    100  N  20bh,     Add 

Lectural  Eng I.  1 »,   Bell  to  church. 


BUILDING  AND  INDUSTRIAL  NEWC 


owner Potrero  M.   E.  Church. 

.\ i  rii Itect  . .  .None. 

Contractor.  .A.    F.    Reif,    391    .Missouri, 

San    Francisco. 

COST,    $1100 


SW      ELLIS      AND      POWELL. 
Minor    repairs    to    saloon. 

Owner Theo.    Lunsted,     Premises. 

Architect  .  .  .None. 

Contractor.  .Brunswick,    Balke,    Collen- 
der  Co.,  765  Mission.  S.  F. 

COST.  $400 


(2564)     NO.      1030      DOLORES.        .Move 
partitions   and    enlarge    rooms. 

Owner Mrs.   F.   P.  Stone, .Premises. 

Architect  . .  .None. 

Contractor.  .C.  Carson  &  Son,   219   32nd, 
Ave.,    San   Francisco. 

COST.    $400 


(2565)  SW  TAYLOR  AND  TURK.  Re- 
place wood  walls  with  brick. 

Owner A.   w.     Wilson.   St.     Regis 

Apartments,  S.  F. 

Architect  ..  .C.    A.    Meussdorffer,    Hum- 
boldt   Bank    Bldg\.    S.    F. 

Contractor.  .John   E.   Beck,   110     Jessie, 
San  Francisco. 

COST,    $750 

(2566)  N  SEVENTEENTH  359  W 
Church.  Two-story  and  basement 
frame   flats. 

Owner Edward     Richardson.      3634 

17,   San   Francisco: 

Architect.  .  .None. 

Contractor.  .Wm.    G.    Zupar,    1095    Mis- 
sion,   San    Francisco. 

COST,   $2500 


S  BUSH  137-6  W  Powell  S  137-6 
xW  46.  Electrical  wiring  and  tele- 
phone system  for  five-story  and 
basement   Class    "C"    apartments. 

Owner Walter    J.    O'Brien,    Clunie 

Bldg.,   San   Francisco. 
Architect  ...O'Brien    Bros.,    Inc.,    Clunie 

Bldg.,  San  Francisco. 
Contractor.  .Globe    Elec.      Works.      1959 

Mission,    San    Francisco. 
Filed  July  12.  '13.     Dated  June  24.  '13. 

On    1st    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1565 
Bond,  none.  Limit,  in  days  after  noti- 
fication. Forfeit,  none.  Plans  and 
specifications,  none. 


(2568)      STEAM      AND      HOT      WATER 

heating  system  on  above. 
Contractor.  .Victor   Engineering'    Co.,    21 

Spear,  San  Francisco. 
Filed   July    12,   '13.      Dated   June    24,    '13. 

Payments    same    as    above 

TOTAL  COST.  $1050 
Bond,  none.  Limit,  40  days  after  noti- 
fication. Forfeit,  none.  Specifications 
onl]    filed. 


ONE     ELECTRIC    PASSENGER 

elevator    on     above. 
Contractor.  .Otis   1-: i . ■  \  ator  i  to     Be  ich  A 
Stockton.    San    Francisco, 
July  12,  '13.     uated  June  23,  '18. 

i  in    shipment    of   engine % 

Engine   in   permanent    position...      VI 

Complete    running    older H 

TOTAL  CI  'ST.  $1975 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only   filed. 


(2570)  SE  BEALE  AND  MISSION  S 
I :  15-6.  Excavation,  wrei  king. 
concrete,  brick,  side  walks.  Iron  and 
steel,  galvanized  Icon,  roofing,  car- 
penter,    hardware,      painting,      lath, 

plaster,    electric    work,    plumbing    and 


gas    fitting    for    one-story    Clas 
building. 

Owner Boldt  &  Dabel,  299  Mission, 

Sin    Francisco. 
Architect  ..  .O'Brien    Bros.,    Inc.,   Clunie 

Bldg.,  San  Francisco. 
Contractor.  .A.      Wallen,      1253      Waller. 

San   Francisco 
Filed  July   12.  'IS.      Dated  July    11,  '  I ::. 

Brick   work  scaffold  high $73n 

Brick     work     co.npleteJ 780 

Building   completed   and  accepted   7nn 

Usual    35    days 73u 

TOTAL  COST.  $2920 
Bond,  none.  Limit.  40  days  after  July 
1  t.  Forfeit,  none.  Plans  and  specifi- 
cations   filed. 


(2'571)  SE  COR.  MISSION  &  BIBLAE. 
All  work  for  one  reinforced  concrete 
wall   145-10   feet   long  by  9   ft. 

Owner T.  J.  Moynihan,  401  Folsom 

San  Francisco. 

Contractor.  .A.    M.    Wallen,    1268   Waller, 

San  Francisco  . 

Filed  July  12, '13.     Dated  . 

Wall   up   to  floor  of  present  bldg. $600 

Completed     and     accepted 600 

TOTAL  COST.  $12011 
'Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


COMPLETION  NOTICES 


SAN  FRANCISCO. 


July  3,  1913 — N  O'FARRELL  100  W 
Fillmore    55x143-6.        Frederick      H 

Dakin  to  Otto  Carson  &  Co 

June   28,    1913 

July  3,  1913— E  WAYNE  PLACE 
(Scott)  87-6  S  Broadway  S  25xE  56. 
A  Podesta  to  G  Segale  &  F  De  Mar- 
tini     July    2.    1913 

July  3.  1913— W  CAPISTRANO  AVE 
164  N  Santa  Ynez  Ave  N  25xW  125. 
A  A  Wesendunk  to  whom  it  may 
concern July   2,   1913 

July  3,  1913 — W  CONNECTICUT  42  S 
18th  S  33xW  100.  Sterling  Invest- 
ment Co  to  B  W  Demarais  and 
Rainey    &   Phillips June   26.    1913 

July  3.  1913— E  TWENTY-SEVENTH 
Ave  125  S  Anza  S  25xE  120.     Ernest 

E  and  Myrtie  F  Dunn  to  Ernest  E 
Dunn July    3,    1913 

July  3,  1913— SE  IRVING  &  FOURTH 
Ave  3  25xE  95.  Bremen  Land  Co 
to  Charles  Du&bel  Co July  3,  1913 

July  3,  1913— E  TWENTY-FIRST 
Ave  250  S  Irvling  S  2'5xE  120. 
August  Klahn  to  whom  it  may  con- 
cern  July    3,     1913 

July  3  ,1913 — W  THIRTEENTH  AVE 
125  N  Judah  30x120.  H  C  Meyer  to 
Edward    Anderson June    ?fi.    1913 

July  7,  1913 — E  VAX  NESS  AVE  60 
N  Turk  N  30  E  100  S  22  W  4  S  S 
W  00.  Wm  Goeggel  to  C  D  Rankin 
July    2,    1913 

July  7,  1913— CLIPPER  NOS  456  TO 
458.  Annie  and  E  J  Preston  to 
Ellington    &    Holt July    3.    1913 

July  7.  1918— S  UNION  137-6  W  Jones 
26-6x120.  D  Ceregbino  to  De- 
vencenzl   Bros  ,x-  Co   lulj 

July  7.  1913— EXPOSITION  SITE 
Panama-Pacific  International  im- 
position Co  to  Jas  H  O'Brien.  June 
30;  Michael  Murphy,  lino  JO; 
Ftoaly  Til.bitts  Constr  Co.  July  2; 
The  Gordon  Constr  Co,  Jul; 
Pringle  Dunn   .V   Co Inly    -.   1013 

July  7,  1913-  CI  'Mil.  110. x7  V.  fin  NE 
24th  Ave  ond  W.-si  Clay  N'  122.16 
at  angle  70  deg  50  min  K  13.85  at 
angle  78  deg  41  min  S  126.84  at 
angle  101  deg  19  min  to  N  In  West 


Clay    tb    at   angle    72   deg   50    min    W 

lis   it  and    is  West  clay  Park. 

James   B  Crowlej    to  w   A  and  C  C 

Terrill    Inly   n.    I  :u  :: 

1913  XW  VAX  XESS  AX  I' 
Oak  \Y  157-6  X  80  W  21  N  40  E 
178-6    S    120.      Masonic   Temple    Ass'n 

i  Ifornla   to  John   Zeile 

June     80,     1913 

1913— FILLMORE    NOS.    134B- 

1353.        Male     Bios,     1  t .  ■  - .     to     whom     it 

maj     concern Inly    :■.,     1918 

July  7.  1913— W  NINETEENTH  AVE 
150    X    Lake    X    BoxW     120.       Ida     E 

l..\\  Is    to   C   Smith lull 

1918— SW    SIXTH    25    SE    Mis- 
sion   SE    0'ixSW    75.    Edw    II    Mitchell 

ntral  Elec  Plumbing  .<t  Heat- 
ing Co,  June  27.  '13;  General  Hug 
i'o.  .line  27,  '18;  f  Griffin. June  27.  '13 

liilv  7,  1918— N  CRESCENT  AVE  175 
E  Mission  E  25x100.  Teresa  Varnl 
to   Orri    &   Marschaleck.  .  . July    2,    1313 

July  7.  1513— N  FILBERT  137-6  i-: 
Powell  E  137-6xN  160.  Ronan 
Catholic  Archbishop  of  S  F  to 
Central    Iron    Works June    28,    1913 

July  8  .1913— XW  ELLINGTON 
(Porter)         Ave        75      NE         Whipple 

tWorden)   Ave   NE   2SxNW   100,   ptn 

B1J.  17  West  End  Map  No.  2. Lorenzo 
Ferrelros  and  Louis  Depaolii  to 
whom    it    may  concern ...  .July   1,    1913 

lal\  x  .1913— NW  ELLINGTON 
(I'm  ten  Ave  50  NE  Whipple 
(Worden)  Ave  NE  25x.xw  100,  ptn 
Blk  17  West  End  Map  No.  2.  Lor. 
cti7.ii  Ferrelros  and  Louis  Depaoll 
to   whom  it   may  concern  ..  July   I,   1913 

July  x.  1913 — NE  VAX  NESS  AVE  fi 
California  N  142-2<4xE  100.  Royal 
I  a  vestment  Co  to  Robert  Dewar  & 
Son July    8.    1913 

July  x,  1913— NE  TURK  AND  FILL- 
more  N  275xE  130.  Realty  &  Re- 
buildlng  Co  by  Maedonald  &  Kahn 
to  A  Lyn-*   &  Co Jul'-  7     1913 

July  x,  1013— E  TWENTIETH  AVE 
225  X  Clement  N  25xE  120.  John 
M  Peters  to  whom  it  may  concern 
July    7,    1913 

July  8.  101.,— W  PENNSYLVANIA  AV 
425  X  22nd.  John  Doherty  to  M 
W  and  J   M  Janson July   1.   1913 

.l„lv  J,  L913— NE  MISSIOX  AXD  4TH 
X  xiixE  80.  P  J  Walker  Co.,  Agts 
The  Voorman  Co  to  Van  Emon  Elev 
Co July     1,     1913 

July  x,  1913— W  PIERCE  125  X  Lorn- 
hard  X  25  xW  110.  Pilade  Vannelll 
lo   Iiomenu-n  Fra nceseoni .  July  8,   1913 

July  x.  1913— N  GREEN  91-6  E  Hyde 
i:  I6xN  62-6.  Margaret  M  Sinon 
Tr  W  P  Sinon  Trust  to  W  L  Tarry 
et    al July    1,    1913 

July  x,  1913— E  HYDE  110  S  Sacra- 
in,  nia  S  27-6x1':  137-0.  Frederick 
w  Lurmann  to  Frederick  W  Lur- 
niann July    S,    1913 

.Inly  x.  1913— E  CHATTANOOGA  130 
NE  -'lib  N  22-6xE  117.  William 
S,  h,,  nherg  lo  Wm  C  Hamerton  & 
Son '•'!>'     8.     1913 

.Inly     0.     1913— E     EIGHTH    AVE     100 
s  Lincoln  Way  26x120.  C  T  Rei 
V    Stiefel Inly    7.    1918 

.Mil j     9    .1913— S    MISSION    820    E    6th 
K  53*  i  60      .loii  a  i ;   Ba  i  kei    to   I 
It    may    concern luly    9.    10  13 

.Inly     9,     1918      X     BERNARD    01-6    W 
Jones    W    28xN    60.      I  "  '  li 
to  x   i'  Anderson July   2.   1913 

July  'a.  1913— N  SUNNYSIDE  AVE  125 
E    Fo. aster    E    25xX    100    Lot     12    Blk 

dward   A   an-; 
a    iciiiev   lo  whom   it   may  concern 

Inly     0.     1913 

.luly    :'.    I9i::     BE   CLEMENT   &    I7TI1 

\  .. ,        i;   J    Hooper   to    whom    it    may 
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ii July    9.    1913  LIENS  FILED                               '''     '                       or  of  tin       ouse    will    be 

July    9.    1913 — XE   SEVENTEENTH   &  ivered         ,.,    cemei                       on    metal 

Hampshire     E     200xN     133-1.       Lux  c         li'ranni<;rr>                                             l:""'     ''''"       '       "'     'llv    '''''    ,""1 

ol  of  Industrial  Training  I  Odn   r  TdUUlbOO.  ,  ,.in        inj    flg_ 

to  Arthur  Arlett July   8,1913  iken. 

July    10.    1,913— W    GUERRERO    50    S  '  ,       V    ,,  ,  ;      &A]     'u       " -'         and     ;    '    ' 

Dorland   S   25xW    125.      Maria   Heinz  frame,    $4.0 

by  Attorney  G  C  Heinz  to  whom  it  '  '.',""  ''  le'ct,  A.  W.  Smit 10  B Iway,  Oak- 
may  concern July   10,  1913  Ayres   Brothers   and   Chas  Flmotte                                                                  ,,       .,.   „ 

July     10,     1913— NE       MISSION       AXD  llv' '3  '  jo'lY  '  ow    ,  ;,\  '■  ■',',  m,"  i "  V-tij    "       ''"'       '  !    on     Mand 

trth   N   SOxE   80.     TheVoorraan  r  -n' ^ V    "~,    ^  ,      ,,               , ,  ,'.                                                                                 !l'"' 

Co    tpj   Walker  Co.    Agts)    to    i  ',,'',                                                                                                                      and 

Bernhardt    ana    .1    Gensler,    July    9;  fuW   3     1913     SE    SFVENTFFNTH   ft  r    ""isl1    wl"    be 

Wliittman-Lyman  Co July  9,  1913  „T        SEVENTEENTH    &  ,,,-,.  imel       ||n.i|w 

July     !0.    1913-NE    PINE    &    JONES  in     the     princi 

X    82-6XE    43.      Theo    J    Roche    to  ,   °    %    '           A"dre*    °   J^f ner  ,v'          roo 

.,.      ,         .    ,      ..     .,  <     I1    I'atterson  Co  and  J  C  Bernal.J.O                              .            .                 ,,,-,,, 

-      ad*rd  Iron  Works    July  2;  Mar-  July    3.    1913-SE    CHURCH    &    17TH  '  fenteis   w  1     be 

&  Stearns  Co    July  7.  S  Gins-  ot    brick    or    till        1             oora    will    be 
,   ,-,   _  I-,    suxc    96.      \\     11    xates    vs   a    u          .•-,-.-, 
.    _    &    Co,     iui  1     SO     General    Eng  _                                ,                         ,                       i  nisfied    in    tile.       An    automatic    water 
-      ,,,,„  Patterson    Co   and   J   C    denial ..  $.,..70                          ...    ,                              _.,          .,,    , 
I"ly     ..    1913  tailed.     Tile   will    be 

0     1913— NE    COLUMBUS    AVE  EStaS   98       Frank   Falvev  '"  '    '"    '  "     ' '    " :     "''    ""-' 

and       Vallej,.    E       7,-s'inX      137-G.  ,          ,            ,     '  "',    -.    ,'-,   ,,   ..''                     ""'''     will     be     covered     with     cement 

,     ,.                                ,  o   „  is   J    '      1  ■■  -i- 1 1:1 1    and    G    n   Patterson                    ,                                 .        _, 

■    op   oi   S   I-  _                                                                                        ter   on    metal   lath       Plai           e  1  om- 

to  Na  Co     July  3,  1913       , „,     'J  '  i ,',',  •'.     'w  'q  »  v  i , ','Ji.'' '  Vv  i.-  "<  n  md  figu 1    taken. 

July     t0,     1913-SW     POWELL     AXD  "^  Tin -ley     Lot  134   De  Alartini  Tc? 

Sutter  W  100  S  75  E  100-0%  N  76-10  x  |f"j-  ^  '  ,  *  \  T  frame,  $3,500,  Alameda,  Alameda  Co, 
York  Realty  Co  to  Val  Franz  Roberts  vs  Estate  Daniel  Suter.  .{39  '  Ford.  2180 
fune  3.0,    1913        |||lv    g      j NW    r|    .  y     „     MONT             Center    St.,     Bei                            er,     \\  .     D. 

July    10,    1913— NW    SACRAMENTO   &  gome'ry  N  68  9xW  75     .Mutual  C   r                !                '                   '         '"       '  ""     !' 

POWeU. H   52    V     9    -6      1  h   Win.  struction    Co   vs    P?h'low    Estate  Co ':     '    ling     with    ,,;ll!l 

Frances   M   Greene   and    Ursula  ....       and     sleeping     porch.       Interior     finis  1 

Sawyer   to  John  G  Suttun   Co....  juiv    s     1913— X      PACIFIC    68-9      W  '"  ' '     ''     "'     |l:"      '" lw ''       Haid- 

Lily    9,    1913  Grant    \ve    W    3'-9    X    65-6    E   20    N           wood    Boors    will    be    used    in    the    prin- 

July  10,   1913 — NW   HOWARD  370  SW  ,.,   _,    tj_(.   g    ..  ™    .',   „   ....   „   ,   „           cipal   looms.      Living   roon    will    have   a 

Third  SW  1'ixXW                       iibbero  J",      M  h  Healy  arid  Chas°C  Horton           large   open   flle  place   wit:'    '"'ick   man" 

tp  I   Kessel,  July  7.  Condon  &  Band.  .;      J                                      ]lock   Cq)    vs           tel.     Bath   room   will   be   finished  in   ce- 

July    8i   L   A    Hinson     ...  July •   7.    1913  Lucj;    (|                        G  W  Boston  and           ment    plfte'    ;ln'1    ,il('       Tile    wiI'    also 

July     11,    1913— SW     CALIFORNIA    ,t  &     Taylor $302.r,r,       te  used  In  t    e  kitchen.  Exterior  of  the 

ft         The    Insurance      Ex-  ju                            W*    ELEVENTH    AVE              "use    wil     be    covered       with       cement 

C  Moore  &  Co.  Eng  j.^  ' v    xj,-,,^.,,.,       ,^\    N    25xW    120            Poster   on   metal    lath.     Plans  are  com- 

J,lly   n'   1913  San  Francisco  Lumber  Co  vs  Albert            lIete  and   •'""'"  ""  beinS  taken' 

July    II                             ALIFORNIA   AXD  ,1       Mathisen                 RESIDENCE   —   2      story      and      base 

fronting     X     on     Oali-  fmly  Gv'liksen    J336.18       "'""'■    *6.B Alameda    Co., 

1    and   at   rear    107-8   extending  j,,]v   ],-.,  1918— N    1   DD3           1    E  Mason           Cal-        >                                     Owners,     Pat- 
on    Eland    W    sides    137-.;.      The   In-  ,,                  ,    ,    B    75    N    98    w    77    S.          rick-Nelson     Co       2011     Shattuck 
snranee   Exchange   Inc    to   Gladding  ,., .„                            -,       H    \   Steffen  vs            Berkeley.      The    dwelling   has    been    de- 

ft'McBeanCo July  2,  1£13  Wm  H     ind-  Ernestine  Leahy .  .$121.50         :-'1*'1     f"r     ;l     nine-r llfe     wit" 

lulv  11     1913— W   ISIS    106-2%   -   12-th  July    10,    1913      X    EDDY   68-9    E   Mason                                                        !"-    "or-.,   and    will 

th'on    curved    lin,                         W    77,  B  68-9  N  S9-6  E  75  N  95  W  75-0.10  S              [     '    '    '         in     Berkelej    Square       Inte- 

N    ,7-                           Frank    B    Dr.  L0-6   W   68-9   S    17.7.     Olson-Mahoney           '  "  :'    Bn,s1'    wl"    be.„0,fcp"?              W.       , 

.  ,.  ,  „„,,     „   ,.      „.    ,,.,., ,:„„    ,,-   TT   „,,,,  '  namel.      Tnere     wil      be    furnace    heat 

and   Ohas   .1    McDonnell    to   whom   it  Lumio  r  Co   \s   Ernestine,    \\    II   and                                ...                ,,                   .,,    , 

mayconcern July  11,  1913  Ja      L,                              Crellin.  .$1194.81        «nd  op«    fireplaces.     Mantels  w.U  be 

,„.        '      •■,,-     5  HimWN   AVP     8«  1913-E   DIAMOND    122-6    N           of  brick  or  Lie       Hardwood  floors  will 

July    11,                     HI   DSON    AVE    (8t»  „                               ,     lis.   I                             ipal    rooms.      Bath 

'        ,-,oe  S        Vl  tile    and    ce- 

E.50                        1    Lot    7-'7    Blk    163  1913—E    DIAMOND "liV-ON              ""'     Pl^er.       An    automatic    .watejr 

teal  Park  Hd  Ass-n.      Anna   and  Ju  E    125       J   L   Hereer    vs  '     installed.      Tile    will    he 

'  r;y  ™T^     b  ~ :  "  '    !     of  the 

'"'       •  ruly    10,    1913    -X    El       •                      -hi                ouse    v                      1    ere  1     with     cement 

July    11.    1913— BLK    BDED   ON   E   BY  i;,                               ,     ,.;    ?5   N   ,i:i    u    -  -            pia    tej     on       metal       lath.       I'lans      are 

ed   N,    N   bjt  V   S  l7j      L  A  Morri                                              ind  the  wonk  will  be 

,„'ue,,i    bulkh.  ad    line,    P  ,                                   by  Day   La    tw 

Webster   produced    N,   S    bj    Jeffer-  Wartii      h     1     nnell    and    Thomas    1.                                                                  "'''       '   ' 

1     I  lonul  1  .enneij   ,v.    w., ,,.]  1    ,1261.21        ■     i,::''  ""■  1,    Cal.       Ai  chi- 

ifttta  1                               ;     ELEVENTH    AVE           ''           "'""'       Own.            Patrick-Nelson 

1    Cc Inly  u.   1913  0]   ,     t  n  25xW  120.     Eureka          ""  ■   :"M   s   attuck    ive.,   Berkeley,     The 

July    11,    1  a  1 :; — X    0-FARRELL    100-6  ,  1 [ills    vs  dwelling    has      been      d.    igned      f. 

W    Franklin    W    33-3x120;    No.    H7t  1  1     Lena   M   Mathisen  sev.  ire    house     and    will    he  en    :< 

ei    to  Kearns  $433.71  '  "hfton    and     Devon 

*     pi  ,  d     ■■•  *  T    er«  '      :     '  '-'■    ^h'''1" 

lulv   I    1913  11     be    finished 

July  11     1913— NE  PINE  AND  JONES  OAKLAND    AND    ALAMEDA             1,   pini                                    Hardwood  floors 

COUNTY.  living    room,  dining 

Bleva  1  on    hall.      Plans    pro- 

,lulv    11,    191  I  BESIDENCI  tory,       attl  ml  1     "     "" 

■      ,,  ,  .                                                                  lantel  will  he  of  tile  0 

eda  Co.,  Cal.  Bal  -■  ■  '    '  ''    ll,M    "  ll    '"    cemenl 

il    Km  I  Till      v,   11    be       use  I       In       the 

roeki  I         e  Mil.  Che  dwi  Exterior  ol       will   be 

R    1.    Watklns    to   A  ain                                                                             .vered    with    cei                                Plans 

;  ,  ■     ■■        112  Interior   fin  nearly  complete  he   u  ..ri<   will 

NW    HARRISON    113-1  e    ol                                              '                                      one   by   Day   Laboi 

H     SO        G     F  enam.  Hard     00  I  !       !     '  :n'1     uase> 

me,    $2,i  any.    Al  tm. 

113  op.  fil  dac.  \rci.ite.t,     11         0   ?ner   .     Pal 

PHI      UK    AND  inti                                                                                                                                  Mudk      Ave., 

I  In    file,      A  Rcrkel.  The  house        II    

on  Ce         ■  i-agi       Ml      ■ ■  '     1 ■     a"  '    ""     '""   "    "  ,n 

lul       10,    1913  lb.      In-       be    ot   tone    and    hardwood.      Hardwood 
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floors    will    be    used    In    the   living      and 
dining    rooms.      The  e    wil  1   be 
ice  in  the  livii 

Tile  will    be   used   in  the 
'.oiii   a  mi   kitchen.     A  n  aul  omatlc 

latei     will    be    in  - 1 

I    tin     house    v.  ill   bi       oven 

Plans   mi. 

work    v.  I     bi     doi D        i       or, 

FLAT! 
to 

i  o.,    Cal.      An  .      , 

i.   rj 
i  >v.  in  i  's    name       will  work 

n  g     :  1 1 , ,  i     a  (id  i  n  g     o  n  i 

..  i  li    occupy    the  fii  LJpp 

; -     will    be     in'!!'  ■         f i 

ir  linish  will  lie  of  pirn 
wood  wit]  imi  a  Iwood  11 
plumbing,     I,,  work 

and    trim 
Ion    "i    i    e    building".      G*  ■ 

i    with     i  usl  i  ■■.       Mo 
r.iz/.i,    will    be    used.       Plans  com- 

plel  •■  ■  ing   taken. 

STi  iREfi      i      itoi  s      inn 

$•",. '  >:,kl:,n   I,     Cal,         .'.i 

i  i  .    Oakland        '  >wn- 

Cunningl  .,,  n      and      Chamb 
building    will    be   e  ected    al    I        corner 
of   -in  I     and    We1]  s1 

contain    ten   offices.     Interior   finish    will 
be  ol    i  Ine   l    rou  -    on  l       'i 
plate   glass    v,  in, lows  and 

m I  Id  i ng   will 
■  ,i    with    cemeni     p  Pla ns 

are    complete    and     the     work     will    be 
Das    Labor. 


Censure  Follows 
Award  Of  Contract. 

Bulldera'   i:i,-i«uitc  of  Alameda   Count] 

Adopt   Resolutions   CenaurinR    Flrmt 

Trust  and   Savings   Bank, 

Members  Will  Wiihdraw  All  Accounts 


Charge    I  «e   of   Unbusinesslike  and    ln- 

I'.ii,-     Methods     in      Iwarding     <  »n- 

traet    tot  Bank   Building. 

Tie  award  of  con 
s  i  iini  Ion    of    the    Pirsl    Ti  usl     md    Sav- 
ings    Bank     Building,     in     Oal     i  nd,     to 
P.  J.  Walker  i 

-■    i     forth    a    strong 

I,,,'. of   I  !   i    Idi 

Ala  nn -I  ,    i  lounl  y.      The    bui    I  rig     is    an 

eleven-slorj    i 

Is   i , ,   l: e   ere        i    a     th e 

.-  i  ri',  ;    .,  nd   San  Pablo  avei 

I 

i  :i    i       been  ited      b 

i  .  ■  ida 

■ 

an  l  S  ivings   Bank   to 

iducl      i  nd     further    a  -I.  ing    thai 

.,  I   i 

of   Alame  la   County   will,,! 

u  i  l.i    l.i     institution. 
i         :  letter 

i    ; 

Pr<    Idenl      ind     Board  

the  First  1 

I 
,   .i, 

l-'n-.-i 

<  ••■hi  lemen: — 


■  otest    against       the 
n 

ii  i    for    the   ei 

•    i  , 

i 

rs    figured   con- 
wit  h   a    view   i 
,,,i    the    meri  ase    and 

and    money 
ors    and 
nd    ma- 
en    used    tin  ! 
energy      and    efforts      to 
hen  you 
le   P.  J. 
■.',... 

We   d blame   to   Mr. 

l  mi  ton  or  his     iffici  eel  .he  was 

.1,1  n.iii   i  princi- 

med  us  that 
bids.       Neil 
ny   blame   to   P.   J.   Walker 

of   Di- 

!"]■    the    unbusinesslike    way    in 
.-ii,'    handled    this    i 

.mil  the 

ive   to   deal    with,   who  de- 

ensitre    of     all 

is,    they    who 

0     take     bids 

'in!      afterwards    use      them      in    their 

do  tiie  work  on  percentage 

k,     and     your    action     puts 

i  ml    I s    of   the    First 

in    this   latter 
Yours,   etc., 
BUILDERS'       EXCHANGE      OF  ALA- 
MEDA   COUNTY. 

I        .1     F.    Dingwell,   President. 
By    P.   P.    Br  idhoff,   Seci 
will-  i  iviHg    i  een    fi 

i"ii  -  h  ■  '  ntion   of   the   under- 

0  f  t  h  i  s 

i      ist    and    Sav- 

. 

i        e    General      Conl  racl  "rs      for 

1  '  COnsI  r i  .  e      First     Trust 

'i  i    S  m    Pablo 
'   akla  ii  I.        I :  en       afterwards 
I 

k.-,l    lo 
. ,  -fig  in,'    i :  •■   pla  n  -    .'Hi    l 

I  airecto 
for  the 

r.    .1,    Walker    i '  impa  ny    on   pi 


,  '  i       B 

RES    I.VKI '    by    thf    1 

ict ton    of    i    • 

1      and 
trther 

i  '.■'■, 

[rem    I  tid 

RESOLVED        ',i 

cop 


-     Exchange 

all   of  Oakland,   and  ■ 

oclation, 

1.     B.     D 

all    ■' 


Building  Contracts. 
Oakland. 


No. 

2043 

."1  I 
20  15 



J '  .".  1 


■1081 
0 

'(►S8 

•090 

H 


Owner  Contniefe* 

Morrison 

Baccus 

Same    

Same     I; 

n  from 
1 1     S 

Hennings    . Bp 

tee     t 

lohnson 



N'vgren 

■  ii     Grant 

son     Leiter 

Ulen 

-       \rn, 

I  iolloway     ...        1 1  •    o 

erlaln 

. 

Powers 

Perkins    Meek 

i ■•  Ni'i n 

' ' 

1.' 

.Merle      I 

McAH  bur     i  iwner 

.Sa  lie 

son     D 

■  in      I1 

Wilkes      Flittner 

Be  k     Powell 

Fox     

Bolts     Bolts; 

.Same     Same 

:    

Sjaehler     Sta 

l-'ir  rnzi      Marte! 

French     Pullock 

"i,     I  m1  anson 

Rogers                      3ch  ■•  ->  rt2 
Scott 


Rr 


son     Peake  21  25 

White       

....   Owner  I  200 

"  ilkinson     V  lughn  i"'< 

i  »ohh     Nattress  1500 

M-.'ks-    p  .ii-iro  Ann 

■    '     "it       V,.l.ol|  

-      Killicv  !'"• 

e     ....  s i  "        ! 

, ,  i    ' .  i  ■  I  '  " " " 
Corhua  2500 


i   I  '  TEBNTH    ANT)   OTASH- 

.     X  i:'i  58  w  -,'i.-.i  .-;  ::n  92  E  -I  I.9S. 

■     i  nd.     i;  ilvanl  'ed   Iron   v  ork,  i-t" 

for  six-story  ml  basement  Class  "'"' 

•  i  I '  I  i  n  -jr. 

-    i .    i  lofl      'ii    ''    I  C    '  - 
.i    ii. 

IS     pi, St 

mi 
i|.        ..."  '    "        ,  •'■■>      Mc- 

Allisti 

I  ■  .ted  .tune  in,  '13. 
B-ted        .  .  .  $">nn 

I    " "  "• 

...    410 

t.  $irs. 

"    ..    i  ',.        I 

$in.      Plans 


I     AND 
work. 

:,,         Win      '      i 

I  in.  Oakland, 
iuly  7.  '13       i  •  '    '13- 
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Get  It  From  Bacon 


roOti: 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F 

Edward  R.  Bacon  ii  positively  not  connected  with  any  other  firm. 


Usual    33    days 25% 

TOTAL  COST,  $19,196 
I  ond,  )9600:  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  85  days. 
I  rfeit,  $20.  Plans  and  specifications 
Sled, 


(=043 )      PLUMBING,        GAS        FITTING, 
fixtures,   etc.,   heating   radiators,   etc., 
on  al  ore. 
Contrai  loi      Car]    hue!!,    167    22nd,    Okd. 
Filed  July  T  '13.     Dated  June  20.  '13, 

Rougl  ed  in   $1200 

Completed   and   accepted 1409 

Usual    3")    days 900 

TOTAL  COST,  $3509 
Bond,  $1754.50,  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  to 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

120411  ELEVATOR  CARS  AND  EN- 
closure  store  fronts,  side  walk  doors, 
flte    ■    ■  i    other      ornamental 

iron   work   on   above. 

tor.  .Rudgear-Merle   Co.,   Bay  & 
Stockton,  San   Francisco. 
Kile  I  July   7.  '13.     Dated   June   20,   '13. 
■i  i  name nl   I    Iron    of   store    fronts 

In    p: a ■•<■    $1000 

C  mpleted   ami   accepte  l l«25 

Usual    35   days s;;. 

TOTAL  COST,  $3500 
Bond,  $i7:.i>.  Surety,  Illinois  Surety  Co. 
Limit,  70  ilays.  Forfeit,  $10.  Plans  and 
tpeclAcal 

120431      BE      SIXTEENTH       AND      SAN 
•  9  Oakland. 

■lion   work,    bulk], .a  ling,   snor- 
ing,   pumping,   dr.. 1111,1-    and    I, ark    fill- 
ing foi    i  ounds  i  Ion   for   ll-siorj    Cla 
"A"    Wank    and    office   building. 


Owner 'First    Trust    &    Svgs    Bank, 

Oakland,    by    P.    J.    Walker 
Co.,   Agents. 
\"     Itect  ...L.   B.   Dutton  Co..  Chronicle 

Lids.,  San  Francisco. 
Contractor..!:.    W.    Bartram. 
Filial   July  3,  '13.     Dated  July  3,  '13. 

Weekly     payments     of 7,v, 

UsUal    35   .lays 25% 

TOTAL  COST,  $2889.50 
Bond,  $1500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  25 
days.  Forfeit.  $100.  Plans  and  speci- 
fications tiled. 

(2046)      W    SIXTT-l.'OURTH    AVE    Cor. 
Noble,  Oakland.     Six-room   dwlg. 

Owner K.       Ml      IShieridan,       1020 

Broadway,   I  Oakland. 
An  int. at  .  .  .None, 
Day's    work.  COST,   $2150 

12047)      W     DIVISION     295     S     Hampel, 

Oakland.       Five-room     dwelling-. 

Owner \v.      Jongeneel,    54th      and 

Dovi  r,  i  lakland. 
Architect  .  .  .None, 
ontractor.  ,.T.   W.   Monroe. 

COST,   $2 

'MOM      w     SIXTY-FOURTH     AVE     

N    Noble,   Oakland.      FIve-r n   dwlg. 

1 ;«  ner K.      M.        Sheridan,        1020 

Broadway,   Oakland. 

Bet  ..    .None. 

i  n> '.-   work.  ci  ist,  $2100 

.  2049)      \V    Ml  INTECITO   AVE   opp   Lake 

View    Terra,  e,    Oakland.     Oarage. 
Dwnei  i  ■'    i  lennlngs. 

Ardt  itect  .  .  .  Nonle.  , 

' ' tor.  .J.   i '.  Sprag ue. 

COST,  $500 


150)      N 

IIAItW  i  a  ill 

86      E    Cher 

■y 

Ave.,      O 

iklaml.       Twi 

-story      B-rod 

n 

nee. 

rhltecl  . 

.None 

ill : •. c-t  ii i- 

,'L.    S.    Tlbua 

Is. 

i  Ii  ist,   $80 

hi 

151)       N  i 

.    929     160TH 

AVE      ::on 

s 

i  Iggerc  i 

n.        Oaklam 

Four-rot 

1  welling 

i  tier.  .  .  . 

.A.   Dolln. 

railed    . 

.  None. 

ntractor 

■  J.    Johnson. 

COST.    $1500 

(2052)  NO,    1219    BROADWAY,    Oakland 
Alterations, 

owner O.    W.    Hcintz,    1217    Broad- 
way.   Oakland. 

An  I. itect  .  .  .None. 

Contractor.. A.    II.   Rose   &   Co,   513    17th, 
Oakland. 

COST,    $500 

(2053)  E     FAIRFAX     1000     N     Ignacio, 
|  akland      Five-room   cottage. 

<  w  ner \.    Nygren,    150S    19th   Ave.. 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $1600 


I2M.31I  E  EUCLID  AVE  117.90  NE  Van 
Buren  Ave,  Lot  21  I'.lk  1,  Highland 
SI  ilvn  of  Adams  Point  Ppty,  Oakland 
Framing,  carpenter  work,  mill  work, 
lumber.  glazing,  plumbing,  gas 
piping,  tinning  and  galvaniged  iron, 
rough  and  finish  hardware,  "roll 
away"  screens,  metal  weather  strips, 
electric  wiring,  painting  and  tinting 
for  alterations  to  two-story  frame 
dwelling. 

owner Adele    Hyde    Morrison. 

Architect  . .  .'Milwain        Bros.,        Delger 

Bldg.,    Oakland. 
i 'nut;  actor.  .Charles   N.    Grant,    760    56th 

Oakland. 
Fi:eJ   July   7.  '13.      Dated   June   27,  '13. 
Enclosed,   sides   and   roof  on.  ..  $1 15.50 
Plumbing    roughed    in,    floors    laid 

and   electric    wires   in 413.50 

Completed    and    accepted 415.50 

Usual    35    days 415.S0 

TOTAL  COST.  $1662.00 
Bond,  J8S0.  Surety,  The  Title  Guar- 
anty &  Surely  Co.  Limit,  10  days. 
Forfeit,  $2.  Plans  and  specifications 
Hied. 

en:,:,  i  OAKLAND  SHOP  SITE  PPTY., 
Oakland.      All    work    for   sinking    well. 

owner Western      Pacific      Railway 

Company. 
Architect  .  .  .None. 
Contractor.  .Layne      &    Bowles,      Cptn., 

Los    Angeles. 
Filed   July   8.   '13.      Dated   July    l,   'IS. 
i  V  nplcted    and    accepted 75% 

t!li    dll.YM    after 25% 

$5,511    per    ft.    from    I f    ground    lo 

..I  tonl  "I'  well;  $l.oo  per  ft.  for  Lay  no 
Screen  over  20  ft.  t..  each  100  ft.;  $1  155 
lor  pump  and  pit  installed:  $3  for  each 
foot  of  tesl  hide  if  water  no  foundation 
llrst;    $l|MI    allowed    for    bund    of    men; 

$3    an     h '    for    holing     through     rinks 

in  1   1 Iders. 

1  ond,  $2500.     Suretj .  Aetna   Accident   A 

Liability    CO.       Limit, Plans    and 

:    1    .ilea  I  ions,     nunc 


;05S)      W    VILLA    VISTA   200  S   Elwood 
Ave     Oakland.       One-story     5-roocn 

.I  welling. 

unci- Georgie    10.     Wilkinson,    S09 

Aileen,    Oakland. 

1  ■chili  ci  .  •  .None. 
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Contractor .. E.   T.   Lelter     &   Sons,     303       (2072)      E   I03RD  AVE  garean 

eldon  Bldg.,  s.  F.  Ave.,    Oakland.        Two-si 

dwelling. 

ner i     B.    Peppln   Jr.,   San    Le- 

SO.    365      FIFTY-NINTH,      Oak- 
land.      Addition. 

Owner I.  A.   Bried,    P  -  Day's   work  ,     $1800 

Architect  ...None.  

Contractor.. J.   -\.   Allen.    3026    Hlllegass       (2073)      E    SIXTY-SECOND    AVE 

Ave.,  Berkelt  yard,   Oakland.     'Tie-story   flve- 

,   $500  room  dn 

''wner Pete^Oasovia,,   7th   ,>>.•   Henry 

\u.        1824       FIFTY-SEVENTH  Oakland. 

Ave..      Oakland.        One-story      4-room       Architect  ..  .None, 
dwelling.  work.  COST,   $1900 

Owner E.    S.    Newburg,    Premises.  

Architect  ...None.  (2074)      NO.    2930      SCHOOL,      Oakland. 

oi     .Thos.     It.    Armstrong,     1824  Repairs. 

jTtli   .\ve.,   Oakland.  0     tier L   Lauretz,   Premises. 

'ST,  $1000      Architect  ..  .None. 

work.  COST,  $1"" 

($061)      W    FORTY-FIFTH    AVE    200    X  

Melrose   Ave.,   Oakland.     One-story   3-       (2076)      LOTS    98    AM'    99    .Map    D 
room  dwelling.  Manor      Addition,    San    Leandro.      All 

Owner G.    K.    Holloway,   2115   45Ui  work    for    one-story      and      basement 

Ave.,    Oakland,  dwelling. 

i   ...None.  i  wner I.    A.    Merle,    21G3    Alameda 

Day's  work.  COST,  $800  Ave..    Alameda. 

Architect  ...W.   W.   D:xon.   1844  5th   Ave 

(2062)      NW       TWENTY-NINTH       AND  Oakland. 

Webster,  Oakland.  One-story   lo-room       Contractor.  .Bert      Fisher     -and      Frank 
"Hire   building.  142   Brook,  Okd. 

Owner Cunningham      &    Cln  mber-       Piled  Julj    10,  ' ". :'..     Dated  July  9,  '13. 

lain.    Union    Savings    Bank  Ronf  rafters   in   place $1183.00 

Bldg.,   Oakland.  -        oat    interior    and    exterior 

Architect  ..  .John    Carson,    Bacon    Bldg.,  plaster    on    I 

Oakland.  i 1183.00 

.  rk.  COST,   $51 Usual    35    days 1186.65 

Tl  ITAL  i       - 

(2065)     SE   EUCLID  AVE   AND   ADAMS       Bond,   $2400.      -  1   Schmidt   & 

Oakland       One   arid    one-        I    storj    8-       -1     J.    Bailey.      Limit,   90   days.      Forfeit, 
room  dwelling.  ications  filed. 

Owner Miss   M.   E.   Hennings,   8584 

Market.    Oakalnd.  "' 

X.'       i"'t     -None.  (2077)      INCINERATOR   PJPTY.   NR   2ND 

Contractor.  .J.      Leih.nan,      9j9      Apgar,  ,    ,,  r,     ,     , 

i  r-     .  .1|(]    Harrison,      Berkeley.        I  o 

,     .              (  work,      structural      and      reinl 

' ' l,v    '    *"'  steel,     mill     work     plastering,    phi  no- 

i   NO.   2702  PERALTA   AVE.,  Oak-  j"S.  roofing,  glazing                         paint- 

irr:   etc.,    fen-   one-s  ■    e   and 

land.     Alterations.  .     .    . 

,,   ,  '    ator. 

>   wner Jas.    Ma lone  v.    Per-ilta    Ave  ,,               ,        .. 

:    ,,  Owner Cnas.     C     Moore    pi    First. 

and       )av  IS,    '   a  kla  .  ,. 

S  in   1'  rancisco. 
rtrc    ilec       . .  None.  .     .. .,  .. 

,•      .         ,  ,-,.,,  .,,...         Arc'  "'  '  t  ■  ■    None  . 

»ntractor..F     P     Montague,     -911     E-         .  ,„   ,,,,,,        ,  ,  ,,   T    Qws,e 

"'"'•   Oa»"an«J-       _  i  i,      gan    Franc 

'  '        •  *"""       Filed  Jul]    10, '13.     Date!  June  11, '13 

(2067)      S    E-NINETEENTH     100    E    28rd  ■!,' "m,', 'Mf.er""""  ' 

Ave..     Oakland.       One    an!     on.  '  TOTAL   COST.'  $7921 

sto1"5    ,;-""' we]  .  Ilon.l,      J Surety.     Massachusetts 

"wner "!^     '  :''     '-       landing    &    tnsuran  e    Co.        Limit,    7" 

19th.   Oakland. 

'  --^one.  Mma   flle, 

..  ij  s  work. 

068)      N    SIXTY-SEVENTH    130    E  San  I2078}      N       1  . 1-'T I ET1 I    108       E    S 

Pablo    A\  •■..    Oakland       On.    storj     I  -  Ave.,  Oakland.     One-s                  om  dwlg. 

n  ""   dwelling.  rtl       McAi  i 

'   Kf    Mrs.    M.    Pon  ei  Oakland. 

A  i    I  i  led     .  .  Noni 

Contractor.  .John     Laaman,     1032    Carl-  Contracto       Chas      McArthur     392    51st, 

ton,   Reikeley.  !T,   $2500 

' '    ST,  $liniii  — _. 

N       I   IFTI  ETH     142       E 

12U69I     NO.       is;      TENTH,      Oakland.  Ave..    Oakland.         One-storj 

Alterations.  dwell!) 

'   v>  i"'  ' Perkins     &     Si  ill  Pre  01, 

'  n  h  it'  't  .  .  .None.  .    '  lakland. 

T     II.    Meek    Co.,    1157   Mis-  \or.i 

sion.    San    I ■■'  192     51st. 

C  iST.  $1  140  Oakland.  T,   $2500 

(2071)     S  •■!)•'   60   E      .  Oakland.       12080)      W    JAMES   AVE    104    N   Clifton. 

One-storj    l-room   dwell  Oakland.     One-stor.\    5- 

•  wner i'.    R.    Skngg?     III       Vve,    i       Owner lesperson      &      Dippo,      s?v 

<    ikland.  54th,  Oakl 

■    i       ,  N  o  n  i  1 1  ec  t '. . .  No  n  e . 

Day's  work,  COST,  J; ..,     -   work.  i'    «-'""" 


31 

(2081)     N    E-FOURTEBNTH   50    E   3.M1, 
■  lakland.         One-story 

l:ng. 

...Mi      ii    Thurston,  1 5 

Ave.,    (lakland. 

i  . .  .None. 

1  0       8    J.    I  mi  in  i.   907    l"tli   A\  e. 
<  lakland. 

T,    $lin" 

\  3-THIRTY-SEVENTH  15  E 
Ardley  being  Lot  Jl  Wilmarth  Park 
Tract,    Oakland.      All    work    for    one- 

dwelling. 

•-'•    i  •      Wilkes         180     28rd 
.    (lakland. 
Architect  . .  .None. 

Contractor.  .Jos.      Fllttner,      1700     Sotli 
Ave.,  i  lakland. 

i  I           July   li'.  '13. 
Prame   up    $i;{.", 

Enclosed     and        1st     coat       plaster 

435 

deted  and  accepted 435 

Usual    .15    days 43o 

TOTAL  CI  'ST.    $174.1 
I  "ii  I,   none.     Limit,  60  days  after  .iui> 
l'"i  feit.    $1.      Plans    and    spei 
iled. 


PTN     PLOT    21     Kellersliergcr's 
I   Rs  n  ■:  os  V  &  I '  Peralta,  Oak- 
land.    Excavating,  concrete  work,  ce- 
ment  floors,   steps,   tile  drain   for  two- 
story  and  basement  dwi 

Owner Edward   Heck.   Oakland. 

Architect  .  .  .Cunningham   ft    Politeo.   1st 
National    Hank    Bldg..    S.    F 
Powell     Bros      Cons 
Harrison     Ave     and     Fruit- 
vale   Bridge.   Alameda. 

Dated  July  7.  '13. 
Is)    and    i:.th   of  each   month....      ','■■', 

Usual    35   days 

TOTAL  COST,   $1921 

$961    50.       Surety.     Unite  1     States 

..   ■ ;  :  tranty  Co.   Limit,  35  days. 

J 5.      Plan-    a  ii  i     gpe  Ideations 

SE      REDWOOD      ROAD       AND 

'  'akl  ui  I.       i  me    and     one- 
If-stWy    six-room    dwelling. 

owner William    J.    Fox,    HJ41    I'.'.tli 

A\  e ..    '  'ikland. 
■    .  .  .  None. 
ork.  '  !i  1ST,  $1500 


i  20S6)  N  HARPER  CI  II  K  i  100  W  35th 
Ave.  Oakland.  One-Story  C-room 
dwelling. 

\\  a  r M.    C.     Bulls,    31 16    Central 

Ave.,  Ala  rn 
\ 
(I  i'  1ST,   $-' 


S  FOI  Tllll.l.   II. VI  ■     1""   E   '.is! 
A\  e..    '  ikland.      Oni  l>  -room 

■■  ••  ling. 

i  wner M.   C.      Polls.    3110      Central 

Ave.,     Alain. -la. 

..  ork.  COST,  $3300 


NO.    1711     FRANKLIN,    Oakland 
I  ions. 

i  one  Co.,   1711 

l'i ..  nl  In,    i  lakland. 

lor,  ,F.    !•:.    Allen,    168    34th,   i  'k.l 
3T,    $400 


Ni  i.    |31      PER  \i.ta.     '  lakland. 

owner t.    E,   Stachler,    Pren 

i  .  .  .  None. 
aork.  COST.    $500 
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NO.        51S        FORTY-SEVENTH, 
•     kland.      Alterations. 

n\\  ncr I.     Fireiizi,    820     I7tli,    i  >kd. 

Architect  .  .  .None. 

Contractor.  .Hi...    Marti-1,    ■■'■'•     13th,   I  ik.l 
i  :i  1ST,    $60(1 


..  v  i      \.  i    sou    BA  V    PLACE,   i  lakland. 
Addil 

i  whit I''    W.   l-'i  ench,   Pi  emises. 

None. 
Contractor.  .O.    B.   Bullock,   1952   Broad- 
way,  Oakland. 

COST,    $100 


NO.    3857    VALE   AVE.,   Oakland. 
Addition. 

lohanson,   Premises. 
Architect  .  .  ,  None. 

work.  COST.   $liiu 


(2093)  NB  E-TWENTY-THTRD  ANT) 
19th  Ave.  Oakland.  Two-story  7- 
room   dwelling. 

Owner M.  V.  Rogers,  2002   E-22nd, 

Oakland, 
t  . . .  None. 
i  lontrai  I  tz      Bros.      &      Son, 

Hay  ward. 

COST,  $2750 


(2094)      NW    NINETEENTH   &    FRANK - 
lin.    Oakland.      Alterations. 

owner Walter     Morgan,     296     Lee, 

Oakland. 
Arcihtect  . .  .None. 

tor.  .G.   A.   Scott,   685   23rd,   Okd. 
COST,  $2500 


(2095)  W  THIRTEENTH  AVE  500  N 
Hampel,  Oakland.  Two-story  seven- 
room  dwelling. 

Owner W.   E,   Boyd.  4151  Randolph 

Ave.,  Oakland. 

Arcihtect  . .  .None. 

Day's  worfc   .  COST,  $3000 

NW       PARK      AND      WARDER. 
C-ikla     '       0    ■        "ii     l-room   d«  elling 
store. 

....  Mrs.   \.   Petei  ion,  2121    (JnL 
versity   Ave,    Berkeley. 

i      i:     Peaki    i '"  .   21 27  Uni- 
keley. 
'■i  1ST,  82125 


X'  .      2621       ELEVENTH      AVE  . 
i  nklan  i       .'■  in  rat  one 

.  M :  -.    II.    White    Premises. 
Art"  Itect  . . 

1023      High, 

COST,    $500 


N      E- FIFTEENTH      75      E      list 

Aw.   Oakland.     <  ne-story    four-room 

■ 

Home   Bl  l.  ...     1762 
i    ikland. 
•  ■    i   .  .    None. 
I  .:,■  •-■    i  C    ST,    $12M0 

NO.     KOI     LERIDA     AVE.,    Oak- 

- 
....  Mrs.     Wnin..,      P 
01 

1124      il el, 

Oakl 

i '   1ST,   $  100 

\V    THIRTY-EIGHTH    AVE    800 

toi-y    5- 

■     .  .  ,,      7«0 
l  til,.    Oakland. 

'.'one. 

haw. 

i     $i:,uu 


(2101)      Ni  i.       1310     EIGHTIETH      A\  E  . 
Oakland.      Addition. 

i  l«  ner loe    .Marks. 

\  i '         None 

C actor.  .John    Pal  rico. 

COST,    M00 


(2102)      NO.     348      FIFTY-FIRST,     Oak- 
land.    Addition. 

Owner "Edmund    Nelson,    Premises. 

Architect   ,  •  ,  None  . 

i  ',,i,i  ;  actor,  .i  Iscar    E.    Nelson.    525    661  h, 
i  la k and. 

COST,    $400 


(2108)      NO.    2018   EIGHTY-THIRD  AVE 
Oakland,     Addition. 

Owner it.    J.   'Burrows,    Premises. 

A  n  ii  itect  .  .  .  None. 

Contractor.  .Wm.   Kilbey,   1112  75th  Ave 
Oakland.  COST,    $400 


(2104)  S  GLENDALE  AVE  25  E 
Manila.  Oakland.  One-story  5-room 
dwelling. 

owner A.  H.  Seecombe,  575C  Her- 
man.   Oakland. 

Architect  . .  .None. 

1  lav's    work.  COST,    $2000 


(2105)      NO.     '    1227         THIRTY-THIRD 
Ave..    Oakland.      Alterations. 

Owner J.   Parget,  —  Bassett,   Okd. 

Architect  .  .  .None. 

Contractor.  .J.     'Boedelcher,     1S14     34th 
Ave.,   Ockland. 

COST.    8500 


(2106)  S  WESLEY  AVE  100  W  New- 
ton. Oakland.  One-story  5-room 
dwelling. 

Owner A.  W.  Corbus,  1542  Broad- 
way, Oakland. 

Architect  .  .  .None. 

Day's    work.  COST,   82500 


Building  Contracts  Awarded 
Berkeley. 


\<i.  owner                   Contractor  Ami. 

,,  .,;      !  low  n     Buskirk  5500 

2057     Cornwall     I  Iwner  500 

i    a     w  lis, ,n    Coffey       3 1 

;,,■'  I      Ste\  'lis      ration  10001 

2070      Bussman     Bussman  500 

'"7:,     i    ,rv     Livingston  895'i 

2077      Moore     Owsley  7921 


(2056)  I'TX  LOTS  1  AND  2  BLK  9 
Claremont  Park,  Berkeley.  All  work 
for  two-story  dwelling. 

'  wner    S.    G.    Down.    Pacific    Bldg.. 

San    Francisco 

Al  ,'!   lie, a    .  .     i  on 

i ' ractbr.  .J.     W.     Buskirk.     2 132     Hi] 

■-■ :, ,  i    Ave..    Berkeley. 

Filed  July   v  'in.     I  lated  July   7.  '13. 
Bet  -,v  e.-n     1st     an  I     10th     of    each 

nth     7,7',',' 

r   mi     85  days  completed   a  nd  ac- 

i  epted    and    nol  lee    file  I 

TOTAL  Ci  1ST,    $5500 

i  ■     ,,,,,,,       Limit.    100  daj  s.     Forfeit, 

Car   ,1    i    > ct.      I'la  ns    a  ml    specifics  - 

tlons   Bled 

(2H.77I      NE    ADDISON      &      SHATTUCK 

Ave.,    Berki  le         Vlte  at  ions. 
,  ■  ,  ,  i  iruce    i  '"i  iih.'iII,    1600    Eu- 

clid Ave.,  Berkeley. 

An "'i       .  None 

.v.,    ,;.  COST,    $500 

,      NE    OXFORD      AND      EUNICE, 
i       i  ■   ,  Two-story    7-1  oom    dwlg. 

I    ...  ,,,  i  Olive    V     w  'i   on,    I  178    Ox- 

i,,,  ,i,    Rci  l"  Ii 



■'  ■•  i  i  a.  i"i       W,    '' 

COST 


>  20(1  I  i      n\\  IC5HT      \\  Al'      1  iO      E      Bill  - 
worth,   Berkclcj .      Repair   three-story 
.  .-iiioiii  a  ,  ,  i-i  ini'iii    house. 

Mary       W.      Stevens,      221  I 

Haste,    Bi  rki  l< 
Ai    bite  -t  .  .  .None. 

Contractor.  .Oco.         W\       Patton,       21211 
Emei  son,   Berkeley, 

12070)  S  BERKELEY  WAY  116.5  W 
Sacramento.      Berkeley.      Alterations. 

1  ivi  ner Cal  lirlne    Buss  nan.      Sa  nta 

Rosa,    Cal. 
A  i    '  itect  .  .  .None. 
Day's    work.  Ci  'ST,    $7"" 

(2075)  \V  WARING  MS  N  Dwighl 
Way,  Berkeley,  Two-storj  10-room 
dwelling. 

'   u  ner C.      L.    Cory,    2227     College 

.\\  e  .   Berkeley, 
Architect  ..  .  W.    II.    Ratcliff  Jr.,    1st   Na- 
tional   Hank    Bldg.,    Bkly. 
Contractor.  .W.    Livingston.    2918    Ellis, 
Berkeley. 

Cl  'ST,    $S950 
* 

Building  Contracts  Awarded. 
Alameda. 

\<>.       Owner  Contractor       A  int. 

2082      Rowe      Rowe         lOllll 

(2082)       Nn.    222:'.    SAX    AXTiiNIA     AVE., 

Alameda,     am   to  dwelling. 

'  wner M.    F.    Rowe,    Premises. 

\  r      iteel .  .    None. 

Day's   work  .  COST,   $1000 

Completion  Notices. 

ALAMEDA    COUNTY. 

:  1   ■'   IRDED  'ACCEPTED 

July  2,  1913 — LOT  2!'  BLK  "A"  Map 
Bay     Park    Tract,     Ala.       V    II    and 

Lima   Strang   to   V   H   Strang 

July    1.    1913 

July  2.  1913— LOT  19  BLK  27  Fair- 
mount  Park,  Albany.  Thomas  P 
McCulTough  (try  John  V)  to  whom 
it   may  concern lune    23,    1913 

July  2,  1913— LOT  11  and  S  5  Lot  13 
Blk  "A"  Map  Baj  Park  Tct,  Ala. 
V  II  &  Laura  Strang  to  V  H  Strang 
July    1.    1913 

July  2  .1913— LOT  47  BLK  6  Berkeley 
Heights,  Bkly.  David  L  Levy  to 
lohn    Laamanen Inly    2.   1913 

July  3,  1-918— LOT  7  Buena  Vista  Tct. 
Bkly.  C  T  Jones  to  Belvel  &  Jones 
tune    27.    1913 

Julj  3,  1913— SW  TWENTY-SIXTH 
and  Broadway  122-1  on  Broadway 
by  119-9  on  26th,  Okd.  Hugo 
Abrahamson  to  J  W   Ebei  .June  24,  "13 

Julj  3,  1913— LOT  17  BLK  4  Kellogg 
Trai  t.  Bkly.  The  F  K  Peake  Co  to 
whom   il   may  concern inly   2,  1913 

July  3.  1913— LOT  1 11 1  1  !h  erryhi  nd, 
Eden  Tp.     Roherl   1   Peck  to  Joseph 

II     llosselt Il 21,     1918 

July  7,  1918— LOT  9  BLK  "D"  Fruit- 
vale  Boulevard  Tct,  Brooklyn  Tp. 
1 ;,  ,,  K  Hollowaj .  Sr  to  whom  It 
may    concern Inly     1,    1913 

July  7.  1913  N  I.AK  E  540  E  Jack- 
son E  60xN  1.70.  Okd.  H  "  Xord- 
u  Ick  to  S  J  Bertelsen  and  .1  C 
Xi.lsen Inly     7,     1913 

July  7.  1918  I'TX  LOTS  9  AND  In 
Blk    ••("■    Noriiihi-.ie    Business    Ppty 

likly.      F    R    Peake   C whom    ii 

m  n     com  mi Inly    3,    1918 

1 1 1 1 .  •,,  1913  SE  ADDISON  AND 
Bonar  S  175xE  I"".  Bkly.  Amerl- 
,.  ,n    photo    i'ia>  er    1  !o    to    1  tenei  al 
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Rng    Co June    21.    1913 

.Inly  8,  1913— LOT  2  BLK  "L"  East 
Piedmont  Heights.  Okd.  Laura  M 
- 1 1 1 ■  1  Helen  L  Bronson  to  C  A  Doss 
Tune    28,    1913 

July  8,  1913— W  SAX  PABLO  AVE 
12.".  N  AJilison  42  ft.  frontage, 
Bkly.  Henry  F  Peterson  lu  E  J 
Aalto July    1,    1913 

July  8  .1913 — LOTS  33.  34,  3  and  E 
%  Lot  2  Blk  "A"  Bryant  Tract. 
Bkly  American  Photo  Player  Co 
to  whom  it  may  concern  Co  npleted — 

July  8  ,1913— PTX  LOTS  S  AND  9 
Blk  "C"  Xorthbrae  Business  Ppty 
Bkly.  F  R  Peake  Co  to  whom  it 
may   concern July    3     '913 

July  9,  1913 — S  BAY  VIEW  AVE 
l  19.07  W  Bay  View  Terrace  XE  45 
SE  77  SW  15  NW  52.  Oakland, 
Leonard  Asumaa  to  whom  it  may 
concern July    3.    1913 

July  II,  1913 — PTN  LOTS  SO  AXD  81 
Map  Pleasant  Valley  Court.  Okd. 
The  Realty  Syndicate  to  Howard  S 
Pratt June    25.    1913 

July  in.  1913  (1)  PTX  PLOT  "J"  Map 
Rancho  Las  Positas;  (2)  X  County 
Road  1'515  —  12.492  chains  E  from 
SW  Cor.  Plot  "J"  Rancho  Las 
Positas  X  40.30  ch  E  16  ft.:  (3)  SE 
Cor.  land  described  in  Deed  from 
Ulrich  Meyer  to  Christian  Koenig 
recorded  in  Liber.  263  of  Deeds, 
Page  249;  W  271  X  1636  XE  307  S 
1676  and  undivided  %  interest  in 
right  of  way  20%  feet  wide  E  line 
which  begins  at  SE  Cor.  sbdvn  1 
Plot  "J"  Rancho  Las  Positas  and 
extends  X  40.30  ch ;  (4)  S  line  land 
(same  as  3)  4.11  ch  W  from  SE  Cor 
said  lands  W  6.90  ch  X  19. 63  ch  XE 
7.79  ch  S  23.25  ch.  Coast  Mfg  & 
Supply  Co  to  C  A  Bruce.. July  8,  1913 

July  10.  1913— LOT  33  BLK  "G"  Foot- 
hill Park,  Okd.  H  L  Wood  to  H  L 
Wood July    9,    1913 

July  10,  1913 — LOT  27  and  X  Vi  Lot 
28  Blk  6  Havenscourt.  Okd.  H  L 
Wood  to  H  L  Wood July  9,  1913 

July  10,  1913 — LOT  7  BLK  "A"  East 
Piedmont  Heights,  Okd.  H  L  Wood 
to  H  L  Wood July   9,   1913 

July  10,  1S13 — LOT  6  BLK  IS  Melrose 
Heights,  Okd.  J  Baltor  to  C  M 
Dean June    21,    1913 


LIENS  FILED. 


ALAMEDA    COUNTY. 


July  3,  1913— LOT  22  BLK  13  Boule- 
vard Park.  J  W  Walsh  and  H  Har- 
mon  vs  Sadie  Wilcox $87 

July    :',.   1913 — LOT  30   BLK    "D"   Toler 
Is,      Brooklyn      Tp.      John      R 
Hodge  et  al   vs  J  H  Plattner  et  al 
$125 

July  3,  I'M  3 — X  32  FT.  front  tapering 
in  a  straight  line  to  X  26  ft.  in  rear 
Lot    23    Blk    3    Fltchburg    Hd.    Lots 

g    100    feet    in    depth,    known    as 
X...    1227      75th    Ave..    Okd.        M      D 
Horner  vs  Claude  Scheelk 891.22 

July  3.  1913— E  50%  FT.  LOT  31  BLtK 
16  Boulevard  Park  Tct.  Okd.  M  I> 
Horner    vs    Clauds    Scheelk ...  .$100.07 

July     2.    1913— E    40    LOT    25    and    Vf 
I"    I... I    26    Blk    "D"   Map   Janes   Tct. 
Bkly.      II  D  Samuel   Co 
and      Christine    Brand      and    TV      F 
Montgomery      $25 

July  5.  1913  -  .'.'  IT  30  BLK  "D"  Map 
Toler    Heights,    Oakland.      ithodes- 

Jamleson  &  Co  vs  J  II  Plattner 

$43.65 

July    S   .1913 — LOT   35    BLK    "C"    Map 

fthodes- 

Jamleson  &  Co  vs  J  H  Plattner.... 




July  S  ,1913 — S  E-THIRTi'-FJRST 
300  E  14th  Ave  E  37.5xS  200,  Okd. 
Ferdinand  Franeeschinel  vs  Geo  H 
S   Haly    $57 

July  S.  1913— LOT  22  BLK  13  Map 
Boulevard  Park,  Okd.  Joseph  G 
Allmon  vs  S  Wilcox  and  T  L  Web- 
ster      $100 

July  9.  1913— W  36  FEET  LOT  7 
Blk  I  Map  M.-Kee  Tract  In  plot  36 
V  and  D  Peralta  Rancho.  Okd. 
Redwood  Mfg  Co  vs  Peter  Ander- 
son  and   Howard   Williford  .  .  .  .  S2K,.2,.i 

July  9.  1913 — SE  THIRTY-EIGHTH 
Ave  327.  SE  Santa  Rita  Ave  Lot  22 
Blk  13  Map  Boulevard  Park,  Okd. 
De  Fremery-Cadman  Materials  Co, 
$31.25;  De  Fremery-Cadman  Ma- 
terials Co,  $22.20;  Same,  $10;  H  X 
Cunning  and  G  W  Selby.  $50.' 
Mrs  Sadie  Wilcox.  Ross  Williams. 
Geo  Walker  and   T   L  Webster 

July  10.  1913— SBDVN  S  LOT  28  Map 
Xo.  3  Glen  Echo  Tract,  Piedmont. 
Charles  Fribehg  vs  F  W  Butler  and 
Geo    H    S    Haly $75.75 

July  Hi.  1913— LOT  22  BLK  "E"  Ken- 
wood Tct  Auseon  Ave  165  X  Holly, 
Okd.  E  L  Blackman  Co  vs  J  W 
Jones  and  W  H  Little $53.75 

July  10.  1913— EIGHTY-SEVENTH 
Ave  42  S  Holly,  Lot  12  Blk  "A" 
Kenwood.  Okd.  E  L  Blackman  Co 
vs  W  M  Morris  and  W  H  Little. $71. 70 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


RESIDENCE  —  1  story  and  base. 
frame.  910,000.  Saratoga.  Santa 
Co.,  Cal.  Architect.  C.  W.  Dickey. 
Central  Bank  iBldg.,  Oakland.  Owner. 
Benj.  Bazata.  This  dwelling  has  been 
designed  for  a  country  home  and  will 
contain  eight  roans,  baths  and  sleep- 
ing porch.  Interior  will  be  finshed  in 
pine  and  hardwoods.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  wll  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
or  tile.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared. 


Building  Contracts. 


SANTA    CLARA   COUNTY. 


N  COE   AVE,   3rd   Lot  E   Bird   Ave..   San 
Jose.     Six-roopi  cottage. 

L.    G.    Hyde.    Cor.    Bird    and 

Fuller  Aves,   San    1 
Architect  ..  .  F.    D.    Wolfe.    1st    Xatinoal 
Bank   Bldg.,   San  Jose. 
or..R.    C.    Hurshhack,    320    W- 
St.    James.    San    Jose. 

COST.    $26ni 


NO.    41    S-N1NTH,  San    Jose.      Sleeping 

porch. 

owner A.    E.  ITalmes.    Premises. 

urork.  COST.  $500 


-tor  and   Kej  ■ 
addition   to  pottery. 

Owner Pacific    Coast    Pottery    ami 

Terra    Cotta   Co.,   S   1th    near 
Keyes,   San   Jose. 
Architect  . .  .None. 

work.  T.    $600 
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forced    concrete    grammar   school. 

Owner Hester    School     District. 

Architect  ..  .X.      F.      Marsh.      Broadway 
Central   Bldg..  Los  Angeles. 
Contractor.  .Robinson    A:    Place,   Okd. 
lane  19.  '13.     Dated  June  10.  '13. 

•  in   1st  of  each   month 7.V, 

Usual     35    days 

TOTAL  COST.  $61,750 
Bond,  none.  Limit.  225  .lays.  Forfeit, 
$5.      Plans    and    specifications    filed. 


IN     PALM     HA  VEX    TRACT,     San     Jose. 

All    work    for    one   and   one-half-story 
frame  plastered  residence. 

Owner Georgie  •  Andrews.     606     3- 

Sixth.    San    Jose. 
Architect  ...F.    D.    Wolfe.    1st    National 
Bank    Bldg..  San  Jose. 
:tor..C.    A     T.ornas,  San  Jose. 

-      13.      Dated  June   27.  '15. 

Kilters   on    $462.15 

oat  plaster  on 4  62.15 

Building   completed    162.13 

Usual    35    days 462.1.", 

TOTAL  COST.  $1S48.60 
Bond,  $924.30.  Sureties.  J.  A.  Chase  an, I 
II.  E.  Thomas  Limit.  70  days.  Forfeit. 
none     Plans  and   specifications   filed. 


W  X-THIRTEEXTH.  bet  St.  James  and 
Julian,  San  Jose.  All  work  for  five- 
room  bungalow. 

Owner I..    C.    Anderson.   San   Jose. 

Designer  ...Carl  W.  Koenig.  San  Jose. 

Contractor.  .Win.   H.   Norman.  San  Jose. 

Filed  June  28,  -13.     Dated  June  25,  '13. 

Rafters    on    $773. SO 

Brown    plaster    on 773.50 

Building    accepted 773.50 

Usual    35    days 773. 5il 

TOTAL  COST.   $3094.00 

Bond,    none.      Limit,    80   days.      Forfeit, 

none.     Plans  and  specifications  filed. 


X-EIGHlH,  bet.  Julian  and  St.  John. 
San  Jose.  All  work  for  two-story 
frame  fire  house. 

Owner City  of  San  Jose. 

Architect  ...L  T.  Lenzen,  110  S-2nd  St., 

San   Jose. 
Contractor.  .T.  J.  Scherrebeck,  San  Jose 
Filed  July  3,  -13.     Dated  July  1,  '13. 

Frame    up     $843.75 

1st  coat  plaster  on 843.75 

When    completed    -  843.75 

843.75 

TOTAL   COST.    $3375.00 

Bond,    one-half      amount    of      contract. 

Sureties,      Otto     and    Anna     Schnabel. 

Limit.    120   days.      Forfeit,    none.      Plana 

:  educations    ; 


Completion  Notices. 

*  W  I  \    CLARA    OOl  VIA  . 


RECORDED  ACCEPTED 

July  1.  1913 — LOT  19  Washington  Sub 
San  Jose.     E  Krausch  to  R  E  Carter 

July    1.    1913 

.Inly  1.  1913— X  ASHBURY,  l.et  Miller 
and  San  Pedro,  Sao  Jose,  T  II 
Awatt  io  '"  i'  Lewis lone 


LIENS  FILED. 


ON  THE  ALAMEDA  l.et  Brown  Ave  and 
Lenzen  Ave.,  San  Jose.     All  work  for 


>>  vvr  \  (i,  mi  \  OOl  vrv. 

RECORDED  AMOUNT 

1913 — NEAR    COR    VII. I. A    & 
...    Mountain    View.    Cal.       Hub- 

;      w 

Odell   et  al i 
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MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


Building  Contracts. 

MARIN    COUNTY. 

PTN   LOT   168   map  i     ict,   San 

Anselmo.        All    work    for    one-story 
frame  cottage. 

nwner Geo.    Duffield. 

•    t  .  .  .None. 
Contractor.  .Frank    Flaherty. 
Filed  June  1G.  '13.     Dated  June  14,  -13. 

Rough    frame    up $167 

Beaver    boards    up 467 

Completed  I    168 

Usu  .1   So   days 468 

TOTAL    COST,    $1  S7» 
Of    own- 
er.    Surety,   John    Flaherty,      Limit,   as 
•  -     le.      Forefit,    none.      Flans 
and   specifications   filed. 


SAN  ANSELMO  Ali  work  for  addi- 
tions and  alterations  to  two-story 
frame  build 

Owner P  Orphanage   & 

Farm,  Inc..   San    Anselmo. 
lect  ...Thos.   O'Connor. 
etor..T.  J.   Mosely,  San   Rafael, 
lane  16.  '13.      Dated  June  14.  '13. 
Additions  enclosed,  rough   plumb- 
In    and    chimney    built $1114.75 

Plastered    and     sun     porch     com- 
pleted          1114.75 

pleted  and   accepted 1114.75 

tys 1114.73 

TOTAL  COST.   $4159.00 
Bond,   $1111.7:..     Sui  i    Iwards 

and  X.  T..  Bofman,  Limit,  50  days. 
'Forfeit,  $15  Plans  and  specifications 
tiled. 


LOT    12    KARLSRUHE   PARK,   San   An- 
'  selmo.     All  work   I  Lwelling. 

Owner Frederick        Croker,        San 

Anselmo. 
..rchitect  ..  .Henry      L.       Wils-n,      Los 

-eles. 
Contractor.  ."William     Yoe,     Kentfield. 
File  1    July    2.    "13.      Dated    .lily    2.    '13. 

Frame    up    $350 

35H 

35    days 350 

TOTAL  COST.  $1390 
none.  Limit.  1"  days.  Forfeit. 
Plans   only   tiled. 


COMPLETION  NOTICES 
m  ram  <  <>i  \ tv. 

RUED  ACCEPTED 

June    16  I.K    :• 

Map    Tamifpals    Land    &    Wat. 
Map    No.    5.    Mill     Valiej         F    0    II. ■■ 
rich    to    P   Jo  lane    16.    1913 

June    HI.    1913— SAN   ANSELMO.    Whc- 
lan    Estate   to  Nl   kerson   <v    Hoi 
June    7,    1913 

June    16,    IS  ' 

Park    T  -t.    San     A  ■     •     no        I  I     Far- 
ri-ll   to   Wal  -  June   16.   1913 

June    17.    1913— MILL  VALLEY.      W    W 

'■     o    I  e  17,  1913 

1918      ALT  i    -T  \TI'  IN    fT    e 
Alto    Pan      i.      II  ..  :       H   and 

n   n 

June     16,     1913 
I     TRACT, 

Kan  lloiiln    to 

\V    Jackson I  uly    3,    1913 


Building  Contracts. 

CONTRA    eOSTA    COUNTY. 

1IBED  LOT  IN  WALNUT  CREEK 
Lots  cte  and 

plaster  work    for  bank  building. 

V    N.   Cope,    Walnut   Creek. 

ct  ..  .G.      A.       Appli  1 

C.  Sprockets   Bldg.,   S.   F. 
tor.  .Bradley  &  O'Reilly. 
in-.    8,  '1  5.      Dated  June  2S.  '13. 

Payments    not    given 

TOTAL  COST,  $3100 
limit,  forfeit,  none.  Plans  and 
itions    nled. 


COMPLETION  NOTICES. 


CONTRA     COSTA     COUNTY. 


RECi  iRDED  ACCEPTED 

July  7,  1913 — Ll  'T  17  BLK  35,  City  of 
Richmond.  Ray  W  and  W  S  Farley 
to     CCiarles      Pedersen      and      Carl 

July  1,  1913 


Liens  riled. 


CONTRA     COSTA     COUNTY. 

RECORDED  AMOUNT 

July  7.  1913 — LOT  1  BLK  1,  Kensing- 
ton Park.  Strable  Mfg  Co  vs  North 
n]  Land  Co,  Dodge  Ver-Jle.hr  Co. 
J  C  Henderson  and  Geo  L  Spauld- 
ing     $7n.  SI 

July  7.  1913— LOT  1  BLK  1,  Kensing- 
ton Park.  Into  Nylander,  $71';  Paul 
Oustafsnn.  $112,-50;  vs  Nortt  End 
Land  Co.  Dodge  Ver-Mehr  Co,  J  C 
Henderson   and   Otto   Mailannen  .  .  .  . 

July  7.  1913 — LOT  1  BLK  1.  Kensing- 
ton Parik.  George  L  Spaulding  vs 
J  C  Henderson.  North  Knd  Land  Co 
and    Dodge    Ver-Mehr    Co $139 

July  7.  1913— LOT  1  BLK  I,  Kensing- 
ton Park.  John  P  Maxwell  and 
Maxwell  Hardware  Co  vs  North 
End    Land    Co,    l  to  fee    Ver-Meht    I  to 

and    J    C    Henderson $78.80 

♦ 

FRESNO,    MODESTO,    STANIS 

LAUS  AND  CENTRAL 

CALIFORNIA. 


RESIDENCE  —  2  story  and  I  ise 
it  Qost  not  stated.  Fresno,  Fres- 
no Co.,  ''  il.  Architects,  Swartz,  Hot  i- 
kln  &  Swart/..  Etowell  Bldg.,  Fresno. 
owner.   George   V.   Martin.     The   dwell - 

i      •     e d    at    the   c  orner    of 

i  en  de- 

for  a   ten-room   house   with   two 

[nterioi     will     be    finished      in 

■  ■     I  .-.  ■  III 

will    be    used    in    the    principal    rooms. 

i     be    .'i      eating    system 

and    open    lire    places.       .Mantels    will    be 

i  Bal      i   will  be 

i  in  tile.  An  automatic  water 
neater  will  be  Installed  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment  paster   on   metal    lath.      Plans   are 

being  prep 

i !  iBNCE      -   2      story     and 

:  resno,  Fi  •  sno 

son,     l-'oi  b)  i  it     Bldg.,      Fi  es  no. 

■ ..  In       X   e    'i  .  el  ling    will 

city    llm 

i 
and      ba  i  ■    • ' 

i  i  •      i  nd     redw i-       1 1  " 

will    be    used     In    i    i     pi  Inclpa  I 

and 


Or   tile   mantels.   Tile    will   be  used 
in    the   path    room    and    kitchen.      Exte- 

i    i    •       ot  covered   with 

<  ement    plaster    on     metal     lath.       Plans 
'  ly   complete. 

Contracts   Awarded. 

3CHO    I  i     itor:     ."i  I      i   :  -.-.    brick. 

0  350.      Hanford.    Kings    Co  .    Cal.    Ar- 
t's   name       not       given.       Owners. 
Hanford    Sc    ool     District.      Conti 
Trewhitt    &   shields.   Fresno.     Coin  id 
price,    $10,350. 

SCH  .nl.- 1  story.  frame,  $6,000. 
Bakersfield,  Kern  Co.,  Cal.  Architect. 
none.       I  Ity       of       Bakersfield. 

.tor.    F,    L.    Cummlngs,    Bakers- 
Contract    pi  ice,    $4,800 

and      base.      brick. 
Bakersfield,     Kern       Co.,     Cal. 
i,    O.       L.       Clark.       Bakersfield. 
City    of    Bakersfield.      Contrac- 
tors,   F.    J.    Amweg   Co..    214    Kearny    St.. 
S.    F.      Contract    price,    $3tl,5S0. 

THEATRE — 3  story  and  base,  brick 
and  steel.  $90,000.  Fresno,  Fresno  Co.. 
.  il.  Architects,  ThayerA  Parker.  For- 
i  .  .  no  a  ml  24  I  Kearny  St.. 
.-'  F.  Owner,  J.  B.  Whittemore.  Con- 
;  i.  tors.  Brinkmeyer  ,SL-  Glahn.  Fresno. 
''.  intra,  -t    price,    $90,000. 

S' CI?  AMEN  TO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

HOTEL  ANH  STORKS— 1  story  and 
base,  reinforced  concrete,  $100,000. 
Susanville,  Lassen  Co..  Cal.  Architect, 
none.  Owner.  B.  A.  Carpenter,  Susan- 
ville. The  completion  of  the  new  rail- 
road through  Susanville  has  caused  a 
demand  for  belter  hotel  facilities.  The 
new  building  will  be  erected  on  a  cor- 
nel- site  and  will  cover  an  area  of  120x 
120  feet.  There  will  be  a  number  of 
esi.les  the  hotel  office,  lobby 
and  dining  room  on  the  first  floor. 
Upper  floors  will  contain  In  the  neigh- 
id  of  i  j. i  g  uest  rooms  and  baths. 
Interior  finish  will  be  of  pine  and  red- 
wool.  Tile  will  be  used  in  the  bath 
rooms.  There  will  be  steam  heat  and 
a  service.  Metal  window  sash 
nil  liames  will  be  used.  Exterior  of 
the  hotel  will  he  faced  with  cement 
plaster.  Plans  will  shortly  be  com- 
pleted. 

CLUB  HOUSE—  2  story  and  base,  re- 
inforced  concrete,  $12,000.  Auburn. 
PI  i,  ,.,  c-o.  Cal.  Architect,  Frank  S. 
Holland.    100    Haight   St.,   S.   F.      Owners. 

Clllb.       The     building       will       be 

.  ected  on  one  of  the  principal  corners 
of  the  Town  of  Auburn,  and  will  cover 
in  area  ol  34x100  feet.  There  will  be 
stores  on  the  Brat  floor  and  club  rooms 
al  ove.  Interior  of  the  second  floor 
will  he  finished  in  pine  and  hardwoods, 
.  i  o  watei  heating  sys- 
i  em.  Hardwood  floors  will  be  used. 
Id  i ng  will  be  faced 

ii    plaster.     Stores  will   have 

ii.-pliv    windows    in    patent   store 

fronts,      Plai  complete 

and    figures   will    be   taken    within   a    few 
da  vs. 

I  i|-:.\i  'K  -  I  Vi  story  and  base, 
frame  $4,500.  Stockton.  San  Joaquin 
Co.,  Cal.  Architect,  Waiter  King, 
Elks'  Bide  .  Stockton.  <  rwner,  C.  C. 
,  ,  r.  ,-  ouse  will  be  ei  ••  iti  d  on 
Acadia    streel    near    Harrison,    and    has 

lied    t nta in    seven    r s 

oi     finish    will    be    ol 
irdwood,      Hardwood    floors 

"i     1 1  i  1 1  i  1 1  g 

.i    dei       I   ei  •     will    be    i  in  nsu  e 

,m.i     open     fire     places,       Mantels 
will    be  of  brick.     Tile   will   be   used   In 
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Ilie    hath    room    and    kitchen. 
of    the    dwelling    will    be    covered    with 
rustic.      Plans  are    now    being    p  epared 
<in,l    figures    will    be    called    shortly. 

HOTEL — 2  story  and  base,  brick, 
110,000.  Stockton.  San  Joaquin  Co., 
Cal.  Architect,  Walter  King-,  BlkB' 
Bldg.,  Stockton.  Owners,  Simon  Ja- 
cobs &  Co.  The  present  brick  building 
at  the  corner  of  San  Joaquin  and 
Church  streets  will  be  entirely  >. mod- 
eled. There  will  be  stores  on  i  le  Aral 
door  and  upper  floor  will  be  subdivid- 
ed into  hotel  rooms.  Work  will  re- 
quire new  plastering-,  pain/ting-,  plumb- 
ing and  electric  work.  A  hot  water 
system  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  A  new  steam  heating  system 
will  also  be  installed.  Pl-ans  are  being 
prepared. 

PACKING  PLANT— 1  and  -  story, 
reinforced  concrete.  $2-50.000  Sacra- 
mento. Cal.  Architects,  Seadler  & 
linen.  Sacramento.  Owners.  Swanton 
&  Son.  Sacramento.  The  owners  have 
just  announced  their  Intention  of 
building  a  large  plant  on  the  north 
bank  of  the  American  River  north  of 
Sacramento.  The  present  plant,  to- 
gether with  the  barns  and  corrals  will 
be  removed  and  the  site  subdivided 
for  city  lots.  Details  of  the  construe- 
tion  have  not  been  announced.  .Mr. 
Swanton  has  returned  from  a  trip  to 
Chicago  where  arrangements  for  spe- 
cial machinery  were  completed.  Fur- 
ther mention  of  the  work  will  he  made 
In    these   columns   at   an    early    'lite. 

FIRE  HOUSE^l  story,  brick  and 
frame.  $7,000.  Sacramento,  Cal.  Ar- 
chitect's name  not  given.  Owners, 
City  of  Sacramento.  Bids  for  the  con- 
struction of  the  Oak  Park  fire  house 
opened  by  the  Commissioners  show  YV. 
C.  Keating-  of  Sacramento  low  at  $0,- 
150.  A  list  of  the  other  bidders  fol- 
lows: Murcell  &  Haley  bid  $6,739,  and 
Robert   Pondee  asked   $11,000. 


Building  Contracts. 

SACRAMENTO    COUNTY. 


PTN   LOT   5,    I,   J,    3RD  AND   -1TH   STS., 

Sacramento,     filter  building-. 
Owner Suther  Club,  323  J  St.,  Sac- 
ramento. 
Architect  . .  .None. 

Contractor.  .Ransome       Concrete         Co., 
1012  8th  St.,  Sacramento. 

COST.   $1500 


E  3,  4  OF  LOT  2  K,  L,  6TH  &  7 Til  STS., 
Sacramento.       Alter  store. 

Owner Wasserman       &      Gattman, 

614  K  St..  Sacramento. 
Architect  . .  .None. 

Contractor.  .Siller     Bros.,     l'4O0     P     St., 
Sacramento. 

COST,   $S00 

W    .',ii    FT,    LOT   4.   L.    M,   7TII    AND   NT^I 
Sts.,  Sacramento.   Erect  public   parage 

"wa|  r Chris     Welsel     Estate    Co., 

8818  "  si     Sacramento. 
Architect  . .  .None. 

tor.  .Siller     Bros.,     Man     1'    gt, 
Sacramento. 

I      $X7nu 


L"T  7.  C,  D.  10TH  ANT)  11TII  ST 
<nento.      Erect    dwelling. 

Owner George    G.     Knox.       2010       L 

St..   Sacramento 
Ar.-hite,  i  .  .  .None. 
goat rac tor.  .  Bai  ton    *    nu, 
Filed  July   s,  '13.     Dated   .Inn.     !5,   '18. 

COST,   $4385 


LOT  59  MT.  CLAIR  TRACT,  Sai 
Erect   dwelling. 

""■tier Mrs.  i,.  .i.  Harlan,   12nd  and 

G  Sts..  Sacramento. 
■  ■  t  ...None 
Gontraetoo  .  ..I.     E.     Harris.     1114     p    st, 
Sai  i  a  mento. 

COST.   $2liui 


E  ■..  i  if  W  <&  i  if  i.t>T  3,  k.  l,  stii  & 
nth    sts.   Sacramento.     Alter   building 
1 '«  tier llagman   &   Jalonak 

St..  Sacramento. 

in  Ii -t  .  .  .None. 

Cbnl  ractor,  .C.   Venina,   2022   M   St.,  s  ic- 

ramento.  COST,    $3500 


NO.    920    J    ST..    Sacramento.      Work    on 
new    store. 

Owner Osssry   &   Co..    22    Madstone 

Apartments,    Sacramento. 
Architect  .  .  .None. 
Contractor.  .Murcell   &   Haley,   2n 

V    St.,    Sacramento. 
Filed   July    1.  '13.      E>ated  June   2.",,   '13. 

COST.    $4  53S 

COMPLETION  NOTICES 

SACRAMENTO    COUNTY. 

RECORDED  ACCEPTED 

•July    1.    1913— LOT    NO.    143    SECOND 
Ave    Curtis'    Oaks.       Clifford    Prud- 

houime    to    Ruiter    &    Birdsall 

June    27.    1913 


Building  Contracts. 

SAN    JOAQUIN    COUNTY. 

LOT   13   BLK    125    E.   Stockton.      Repair 
frame    building-. 

Owner Henry   Brack.    S30   N-Sutter 

St.,    Stockton. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 

LOT   14   BLK   96   S   M   C.   Stockton.      Re- 
model  frame  building. 

Owner Flora  A.   Walker. 

Architect None. 

Day's    work.  COST,    $1000 

E    12'/4    FT.    LOTS    16    AND    IS.    Stock- 
ton.    Frame  building. 

Owner Geo.    Pievinton    and    A.     ;■:. 

Morgan. 
Architect  .  .  .None. 
Day's  work.  COST,   $1000 

E    12i4       LOTS    10    AND      IS.      Slockton. 
Frame    building. 

owner Geo.    Pievinton    and    A.    B. 

Mori;.i  ii. 
A    Cbltecl   .  .  .None. 
I  lay's    work.  <""'  'ST.    $101111 


N  '/j  lots  n  A.\o  ii  BLK  sn  E,  Stock- 
ton.    Rei lei  in  lek  building. 

Owner Cassarltl    *    Gl 

In  ii'  tecl  .  .  .  x 

Day's    work.  i  -i  1ST,    $600 


i      i    BLK    oo    W.    Stockton.      Frame 
building. 

1  '\\  ner W.   C.    I  lol  in. 

Architect  . .  .  None. 

I  >n,\'s   work,  i-i  1ST,   $1500 


I.' it  ::  BLK  90  s  OF  MORMON  CHAN- 
nei.  Stockton.  ah  work  for  one- 
Btory  frame  eotl 

1  'wner Sai  ah    J     Bo]  le,    33  I    S-San 

Joaquin   st,.  Stockton. 
Arch  Itecl  .  .  .  None, 
Contra,  tor.  .  W,    C,    Flnnell,    t  21 
ferson    St.,    Stockton. 


...  -         i 

Hough    frame    up 

»ti     

finished    



TOTAL  COST,  $122: 
Bund,  none.  For  fell 
ions  filed. 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 

MISSION    HOUS1 

brick,      iv. st    not    stated.      Los     * 

tecl     i: 

i  .         \         Own.  I--.       .'  ,i  isi  ian 
Board  Till 

Mission.      Firsl    ti -    will    contain    of- 

i    I  .--.-  ond 

floor    has     bei  n    ai  |  wenty 

"""i-  foi  a]  iilmctits 
with  private  nenl  will  con- 
tain   kll  lining    in 

"-ill  tnterio      finish 

•  on.      Exterior 

of     the     building    will     he     faced     with 

I     brli  k.      Plans     i   i     !  elng    pra- 

r.U'T'KY 

•    nl I    concreti        Cost     nm    stated. 

Vng.  i      i  ii.     .i. 

Kn  iuer   and    A.    R.    Hutchinson, 

H  i    tern     Ive.,    i..    .\.      t  in  ners,    i  lomer 

Motors  '  'o.     'i"  e  building    will  be  ei  ect. 

Fei      ndo    i:  .  ni.     and     will 

■  o\  er  .in   .H  .-.-I   ni'    i  -.M\  -mi   feet.      \   - 

i  in"   " i. i-i.  H--.    w  111    iii    1'iie  story 

high    and    the    balance    three      stories. 

'i will  be  .i  i  on,  i  ete  Brsl  floor,  ele- 

i  itors     ami     metal     window     sash      mi 

'     f    the    front    portion 

will  1  c  finished  in  pine.  Exterior  will 
be  faced  with  cement  plaster.  The  ln- 
dustry  is  being  financed  by  the  sale  o< 
stock,  i  mly  preliminary  plans  have 
.  .  ii  prepared. 
BREW  HOUSE  I  story  and 
mill  construction.  Cost  not  stated. 
Los    Angi    ...ii  .,  i,.^n-, 

lull      S  .-:,,,  ago         .  'u  lo  i  3, 

Mai.-r  Brewing  Co.  The  building  will 
be  an  addition  to  the  company's  pres- 
i-nt  plant,  and  will  cover  an  urea  of 
COx feet.      Interior    will    he 

n   tih-  and   gla   ed   brick.     Ex- 

i      ,   in,,-, i   with    n 
brick.  iery  and 

Plans  tnd  iei  cal  Ions  for  the  build- 
ing  win    1..-   coi ed    .'ni    foi 

lo   I^i  a    w  eek    or    ten 

GARAGE      ...  ,i 

b    i    i         "'..si    not    sin.  i 

Itecl     none.     I  >u  ner,   C.    will 

110    51       i    Eighth    Si..   L.    A.   The 

i  Ol     -    street 

i     an    are  .    of    :,n\  16 

in    the    front 
ill  ling     in.l    storage 

bine 

finish    will    i  <•    ..r      pine      ami 
i        Metal     window 

I  bi     ised      I-': •  will 

.  .in.  nt        K\t.  nil. ling    will 

ale    .  omplete    and    in    Hie    ha  n.ls    ..I     1 1  .• 
owner    who    is    now    takin. 
i  k. 
HOSPITAL  r. ■in- 
f'.i  •  ed     concrete,     $  i:,. 

( naiige   I'n,   Cal.      \  i  i  lerlrk 

Harvey-I 
An  i.      Owners,    Orange    County,      The 
building    will    cover    an    area    of    MXV2 
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Veneered  Panels 
for  every  purpose 

No  matter  what  "kind"  of  a  panel  you 
need,  the  "Wybro"  panels  will  answer  your 
purpose. 

There  are  168  varieties  of  "Wybro" 
panels— each  variety  of  unexcelled  quality. 

Better  use  WYBRO  panels— they  are 
everlastingly  good. 

>  Brothers 

San  Francisco 

%j&® 

s~  /         ^ 

Veneered  Panels  that 
ARE  good-— order 
today  from 

White 

5th  and  Brannan  Streets 

will     be     lire    proof 
throughout,     with     reinforced     concrete 
floors   and    roof    slabs.      Interior 
will    be    arranged    for    wards    and    pri- 
vate  rooms.     Interior    finish    will   be   of 
Pine.     Tile   will    be    used    extensively    in 
the     operating-    room.       There     will     he 
i  ini   elevi sen  ice.      Ex- 
terior   of    the     building    will    be    faced 
with    cement    plaster.      Plans   are   com- 
plete and   figures  arc   now   being   taken 
Bids    will    he    opened    on    August     5th. 
secui  i  'i    from    the   archil 
tect    or    from    the   County   Clerk. 

HOTEL — 12     story     and    base.       Class 
A    construction.      Cost    not    staled.      Los 
Angeles.    Cal.      Architect,    W.    J.    Saun- 
ters.   International    Bank    Bldg.,    L.    A. 
Owner,   W.   L.   Blenkiron.     The  building 
ere   ted    on    West    6th    street, 
and    will    contain    a    total    of    115    toons 
50     baths.      There     will     be    steel 
frame,    reinforced    concrete    walls    and 
Two    passenger    elevators.      Xe- 
i     now    underway    with      a 
tenant.      If   a    satisfactory    lease    can    lie 
.It  rwn    construction    will    be    started    at 
oine. 

HOTEL — 6  storj   and  base,  reinforced 

concrete,     $."•"". Los    Angeles.    Cal. 

Architect,     A-     S.     Hiiii.-iii.iii.     Fernando 
i..     A.       i  iwners,     Mui  mil     Home 
■  .    I  A   site   I'm    this  big  struc- 

ture   has    just     hern  at       the 

summit    of     Mil,    si I       of      lit. 

Washii,  ■-■  ton        il     plans     have    not 

been    prepared    and    a    get 

Hon  of  the   building  cannol   be  given  at 

me.     The   own.  i      an •  ■    thai 

construction  will  not  be  started  until 
1 1  of  tins  j ,.  ,,..  Further 
•  •    work    will    be    given    as 

RESIDENCE   —   J      Btorj      and      has,-, 
i    -  Cat.      Ar- 

chitects. .Milwaukee  Building  Co., 
Wright  mui  fallen  l. m  Bldg.,  L.  A. 
Owner,  C.  II.  Warner.  The  dwelling 
will  be  erected  at  the  corner  of  Santa 
Anita  mi,]      will 

,i  .    -  leeping    porch 
and    several    baths.      Interior    finish  will 

Chen  be  i 

tral       heating       sys       ,  l.ly      hot 

water,  vacuun 

fire    pla  els   will    he    oi 

and    till  roon        will    bi 

in    tile.      Km. 

n 

•  Ui.      Work  carrlei I 

. 

e,     brick. 
Park,    i.o 
Train   & 
i       ».     O  W  i 
io      D 
All   bids  received  on  J  for  thl 

work    have 

ii       will 
provide  foi    five   elfl       rooi 


six.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  will 
he  completed  at  once  and  bids  -are  to 
he    opened    on    July    25th. 

STORES — 1  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles, 
Cal.  Architect.  H.  M.  Patterson,  O.  T. 
.Johnson  Bldg.,  L.  A.  Owner,  David 
Hewes  The  building  will  he  erected 
mi  a  corner  and  will  cover  an  area  of 
260x140  feet.  There  will  be  twelve 
stores  with  large  plate  glass  display 
Windows  set  in  patent  store  fronts. 
Interior  will  be  finished  in  pine.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete  and   figures  ar?   being  taken. 

OFFICES — 12  story  and  base.  Class 
A  construction,  $300,000.  Los  Angeles, 
Cil.  Architect's  name  not  given.  Own- 
ers,  Spring  street  Investment  Co.,  Los 
ungeles  Investment  Bldg.,  L.  A.  This 
company  report  that  all  preliminary 
ements  have  been  completed  for 
the  construction  of  a  building  60xl2S 
feet  on  Spring  street  between  Cth  and 
7th  streets.  The  ground  floor  has  been 
leased  to  the  Gibraltar  Investment  Co. 
Further  mention  will  b  made  of  the 
work. 

HOTEL  ADDITIONS— 2,  1  story  and 
base  reinforced  concrete.  Cost  not 
stated.  Riverside,  Riverside  Co.,  Cal. 
Architect,  Myron  Hunt,  Hibernian 
Bldg..  L.  A.  Owner,  Frank  .Miller. 
Glenwood  Mission  inn.  These  addi- 
tions    have     been     mentioned    here    be- 

me  building   will   be  4SX100  feet 

and  the  other  4"x7a  feet.  The  first 
thiol's  will  contain  dining  rooms,  ex- 
hibit roo  ns  and  curio  rooms.  Upper 
floors  will  be  arranged  for  27  guest 
rooms,  all  of  which  will  have  private 
laths.  Steam  heal  will  be  furnished 
the  general  plant.  Exteriors 
will  be  faced  with  cement  plaster. 
Claj  tie  roofs  will  he  used.  Work  will 
be  .h.iic  by  Day  Labor  under  the  di- 
rection    "I     Stanley     Wilson,     Riverside. 

HOTEL— 2     story     and       base,       rein- 

,  oncrete.      Cost       not      sta  I  ed 

:       i;h  erside    Co.,    Cal.       Archi- 

1 1-  i        i      m.i  rl  i  n     I  Caenke    and     W.    J. 

iiodd.    story    Bldg.,      L.      A.      Owners, 

i         ,,:      Inn    Co.       Tliis    .'..mi- 
ni  i    been    Incorporated    with 
,    capital    of    $1,00(1.11110.      only    prelimin- 
ary sketches  of  the  building  have  been 
madi        These    show    a    structure    con- 

'   10     g  'mst      rooms.       The     Ini  Or- 

oi    i    e  i  ompa  ny   are   I  »r.    I  la  is. 

1169    Wesl    87th    St,    Henry    Waterman, 

■    i:    /ink,   Valentine  Kratz  and    w. 

.i     Wo.,  i.  an   ..i    i  o      Ingelee.     Further 

mention    of    the    work    will    be    made    in 

oiumn     a      thi     plana    progress, 

Contracts  Awarded. 

.Ill    RCH       I      story     and     base,     brick 
i.-,     $15,000.       Whittler,     Los 


E.  H.  Williams 


Chalmer  Mundajr 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Franolsoo 


R   65   YEARS' 
EXPERIENCE 


Trade  Marks 

Designs 

Copyhights  &c. 

i  sketch  nnd  description  may 
air  opinion  free  whether  an 
iiv.-ot "ion  is  probably  patentable.  Cummunlcft- 
t  ions  strictly  conlkloiitlttl.  HANDBOOK  on  Patents 
sent  free.  Oldest  npency  fur  sccuriiippatents. 

Patents  taken  tbroueu  Munn  A  Co.  recelre 
special  notice,  without  charge.  In  the 

Scientific  flmericait 

A  handsomely  illustrated  weekly.  T.anrest  dr. 
alatinn  of  any  (..'.entitle  Journal.  Terms,  13  a 
y.-ir:  four  months,  $L   Bold  by  all  newsdealers. 

illUNN&Co.36'8™1"''-  New  York 

Branch  (Ifflco.  025  F  Bt_  Waahlnirion.  D.  C. 


ii^'lis  Co..  Cal.  Architect's  name 
not  stated.  Owners,  Roman  Catholic 
Church.  Contractor.  J.  H.  Linkletter. 
403  West  Philade]]ih  ia  St.,  Whittier. 
Contract    price,    $15,000. 

CHURCH — 1  story  and  base,  brick. 
*_•;.. mm.  Orange,  Orange  Co.,  Cal.  Ar- 
chitect,  Fred  H.  Kley,  Harvey-Finley 
Bldg.,  Santa  Ana.  Contractors,  IHiket, 
hoesi-'ue...'  &  .Miller,  Change.  Contract 
price,    $25,300, 

WAREHOUSE — .".  story  and  base,  re- 
inforced concrete,  $47,000.  Los  Ange- 
les, Cal.  Architect's  name  not  given. 
Owners,  Los  Angeles  Board  of  Educa- 
tion. Contractors  Davidson  Construc- 
tion Co.,  16th  and  Tennessee  streets, 
L.    A.      Contract    price,    $47,000. 

HA  It  AGE — 1  story  and  base,  steel' 
and  reinforced  concrete,  $21,000.  Santa 
Barbara,  Santa  Barbara  Co..  Cal.  Ar- 
chiteet,  none.  Owners,  HI  ("amino  Real 
Garage,  Contractors,  Magnus  Johnson 
and  II.  E.  Hothin.  Santa  Barbara.  Con- 
tract   price,    $21,000. 

NORMAL  SCHOOL  BUILDINGS'  — 
Concrete  and  steel  construction,  $499,- 
885.  Los  Angeles,  Cal.  Architects,  Al- 
lison &  Allison,  Hibernian  Bldg.,  L.  A. 
Owners,  State  of  California.  Contrac- 
tors, Alta  l'laning  Mill  Co.,  S30  Me- 
Garry  St.',  I..  A.  Contract  price,  $49.<K- 
885, 

SCHOOL — I  story  and  base,  briclc. 
$50,448.  Fullerton,  Orange  Co.,  Cal. 
Architects,    Tuttle      &      Hopkins,    Delta 

Bldg.,    L.    A.      owners,    Fullerton    S.l 1 

District.  Contractor,  George  C.  Con- 
don,  Citizens'  National  Bank  Bldg.,  i. 
A.      Contract    price,    $50,448. 

CHURCH  -  story  and  base,  steel 
and    stone.    $90,000.      l'hoenix,    Ariz.    Ar- 

.  iallaghi  r    Construction      Co., 

Phoenix.  Owners,  St.  Mary's  Catholic 
Church.  Contractor,  Rlfley,  Phoenix. 
Contract   price,    $90,000. 
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A  reversible  window  that  cost  only 
'.',  cents  more  than  the  common  double 
nine. 


Common  Sense  Window 


Invented        and        manufactured        by 

II.    BIRTH,    19th    and    Carolina 
is.,   i  in  Jessie  St. 


PORTLAND  AND  OREGON. 

HOSPITAI^-2  story  and  base,  brick 
and  concrete,  $25,000.  Astoria,  Ore. 
Architects.  Sutton  &  Whittney,  Lewis 
Bldg..  Portland.  Owners,  Town  of 
Astoria.  The  plans  call  for  a  T  shape 
building-.  IiixTT.-j  feet,  with  a  wing  in 
tbe  riai'  IiinIii.  The  ground  floor  will 
he  used  fur  a  laundry,  kitchen,  dining 
iiiinii    and    large    store    room.      Ti  e    first 

d will    contain      tnree      dormitories; 

two  lavatories  and  superintendent's 
quarters.  The  second  floor  will  con- 
tain sick  wards,  operating  rrom,  baths, 
doctors'  rooms,  and  quarters  fur  ma- 
trons and  nurses.  Interior  finish  will 
he  of  pine  and  hardwood.  Steam  heit 
ami  a  hoi  water  system  will  he  in- 
stalled. Considerable  oiarble  and  tile 
are  specified.  Exterior  of  the  building 
will    It    faced    with    pressed    I. rick    and 

cement    plaster.      Plans      are      < plete 

ami  figures  are  now  being  taken.  Bids 
will  be  opened  on  August  1th.  Plans 
can  i  e  secured  from  the  architects  ">' 
from   the  City  Clerk  of  Astoria. 

BANK — ■'.    story    and    base,    brick    and 
stone.     Cos!    not   stated.      Forest   Grove 
i  n  e.      Architect,    W.    B.    Bell,    V\ 
Bldg.,     Portland.      owners.     Fir-.     Na- 
tional     Hank     of     Forest     G   o'  e.       The 

I  uildlng  will  he  erected  on  a  corner 
ami  will  cover  an  area  of  50x62  feet. 
There    will     he    one    small     Stori      besides 

I I  e  banking  rooms  on  I  he  first  floor. 
1'pper  two  floors  will  be  arranged  for 
modern  offices.  Interior  of  the  bank- 
ing    r is     v.  ill     be     Hnisl  ed     In     pine, 

har.iw  ood,  marble  and  orn  i  mental 
plasfe         Plans      provide      rot 

Lank  fixtures,  min  and  safe  deposll 
vaults.  There  will  be  steam  beat. 
Marble    and    tile    will    be    used    in    the 


ills 


in     the    upper    floor: 


linr  of  the  building'  will  he  face  1  with 
a  local  stone.  Plans  are  being  pri  - 
pared  and  will  be  out  for  figures  in  a 
few  weeks.  Further  mention  of  the 
work    will    be    made    at    that    time. 

CHURCH— 1  story  and  fcase,  con- 
crete and  frame,  $15,000.  Ro  i 
Ore.  Architects,  Tourtellotte  tV-  Hum- 
mell.  Rothchild  Bldg.,  Portland.  Own- 
ers, first  .Met!  odist  Church  ..i'  Rose- 
burg.       The     building     will     contain     a 

large   main    auditorium.    Sunday    scl 1 

rooms,  pastor's  study,  social  hall  and 
tanquet  room.  Interior  finish  will  fce 
of  pine  and  ornamental  plaster.  Art 
glass  windows  will  oe  used.  There 
will  be  a  central  heating  system.  Ex- 
terior   of    the   building   will    be   eoi  ere 

with      lenient      plaster      on      metal      lath. 

Plans   win    he   complete   and    ready    for 
figures    within    a    wetk    or    ten    days. 
LODGE    HAUL— 3    story      and       base, 

i.rh  k.     Cost   not   stated.     Medford, 

Architect.  Clark.  .Medford.  care  Elks' 
Hill  Association.  Owners,  Elks'  thill 
'■--"  lation.  The  building  will  contain 
Stores  ..n  tie  first  floor  and  office 
lodge  rooms  on  the  upper  floors.  Mr. 
Clark  has  only  just  been  commissioned 
i..     prepare     I  plans,    and    details    of 

the  work  are  not  yet  available.  Mr. 
Clark    is   no.   a   practicing  architectand 

ndence    with    bin    will    have    t.. 

i  ,-  .  ■  i  rrii  .1   ..a   in  care  of  ti  e  ow  tiers 

in  SPITAL — 3     story     and     ba   ■ 
iiifiin  ,ii    concrete,      Cosl      no1      si  tted 
-  .     ngfield,    i  re.      A  i  chiteel    not 
el.     Owner.   Mrs.   R.   M.    Baker,   S 
;:.'    i        Preliminary     arrangemen 

i  eing    made    rot     ...    stru   I  i   a 

i.'   pita  i      ■      60    feel        I 

w  in    I.,     arranged     rot     twel 

i  inn   ,    four    wards,   opera  I 
Hi.  i  The     four     wards     will 

total     ..I      id     bl  it         Interior    fin: 


i  .'    ..I'    pine       There    will    b< 

■   "        Extei  ioi     win 
ably     be    faced    with     icment      plaster, 
i  inly    preliminary    sketc'  •■ 


se,    brick 
given.      Owners, 

His       Sill 


I. II   i:AUY— 1     st 

ect's    in  no'    inn 
.... 
.    <     Carnegie    Ubrarj     Asso- 

■  .■  I      a  ml      ii  ill  - 

■..'.  a     .!■    ■ .  i  rh  i    it    once,      i  n- 
i    ■     :  nil  ling   will    lie    i  i 
in     pine    with     la   dwood     floor        T    i    I 

i    .  .    . 
metal    staiks.       Exterior    will    I  e    face  I 
c  Hi     ..  men!     plaster.       Bids    will      be 
<  i  I'cl    i"i'   at   once. 

scin  idly — :'    story    and      be  se,    in  Ii  ft. 

COSI       ii. il       st'  il.'il.         I  ' .i     ■■       ''i. 

'I.I  'I.  I.'      .'■■       1 1. 'I 

id      r,i  Ig        Poi  i  land 
. '. .h.il;,'     Groi  .  ,.,'.. 

g    w  :n   I'm  er    iii.li' 
i    .    . 
md  a   large  auditorium  with   a   seating 

,  •    mi      There 

i    -...in 

i .     erlo       -  ed    wi ti 

iii  !c.      Plans     : .  ■■   com  il 

.ill    i  .■   ,  , '  .   i    tot    a    >. 

Contracts  Awarded. 

OFFICE     BUILDING      I 

.  .  i    and        einforceJ 

POI  I  1  hi  i. 

; 

New     M.mt- 

.     -'     l  '  : 

I    |    'i'.    sgrapli   Co.  i 

.     n.i  en     an  I       Englt 

rn     |     er  of  i ' 

p    .  . 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


San    Francisco 

As  d  carpente-  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidicn  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANU    ACTURED   BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AM)   TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


ft 


Automatic    Storage 

Gas  Water  Heatrrs. 


An    iu  om  it  ic   ga  iter  hen  ter   eon- 

i      ii  i. w::  ini      temperature 

in.'    gas    at    the    pate    of 

nei         on      when      in    opera  i  ion, 

with    no    limit    to    :    e    amount    of    hot 

« ate:-  i      i   <  .in    !  •     i     y.  ;,   per   minute. 

A    sin  i  imple       valve 

v  iter,     Insuring 
■    vice      with    no    co  I      for 
ii;  keep. 

Til]  |  ■■  ||   ,,  .Mi- 

le- I,    leaving       lln       .1,       ton      enl  li  elj 
imi 


M 


w 


Combination 

Gas  Watei  Heaters 


.i'.i 


SOOO    in    daily    use    in    Los    An 
I    vicinity   . 


The  entire  sale  of  parts  to  maiii- 
lain  the  above  heaters  last  year  was 
$i;s.:;n.  which  is  %  of  a  run:  per 
heater.  This  showing  should  com- 
mand the  attention  of  every  person 
using  a  gas  water  beater. 

The  holler  Is  made  of  double  ex- 
tn avj     steel,    guaranteed    to    work 

ier     ir.n    mis    pressure    all    .1 s 

are    eU-etrii-nlly     welded,     which     guar- 
anties   the    same    tightness     is    a    glass 




SAN  FRANCISCO 
OAKl  AND 

I. OS  ANGELES 


PHILADELPHIA,  PA. 

Branches 

In  All  Large  Cities 


GAS  APPLIANCE  SUES  COMPANY  OF  AMERICA 

Succeeding  JOHN  WOOD  MANUFACTURING  CO. 
2  18-19-21    Pacific  Building,    San  Francisco 


*te 
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Hart  -  Wood 
Lumber  Co. 

Manufacturers  and  Dealers  in 

Building  Lumber 

Quality 
Service 
Price 

Yards,  Cor.    Fifth  and  Berry  Sts. 

San   Francisco 

Phones  Kearny  35  BO  Sutter  2321 

Wholesale  Office 

807  Fife  Building 


Sacramento 
Sandstone  Brick 

A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlik  :  any  Sandstone  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

F  ctorj: 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  O'fice:  235  First  Sire  t 

Phone  Sutler  2192 

J.  P.  Byrne,  Agent 

Nearest  thing  to  enamelled  Brick,  at  oic-third  t'-e  pri.e 
See  the  Sille    Build  ng,  l).h  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


P.  W   DREUSIKE 


0  B.  DREUSKE 


OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Marker  249 


Factory,  14th  &  FLORIDA  STS. 


San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


^^  jtoon  raowf 8  ^  - 


Now 
Made  in   San  Francisco 

KAWNEER  MFG.  COMPANY 
420  422  TURK  STREET 


40 
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JOEL 

JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St 

Residence 

1139  Kansas  St. 

San  Fra..cisco 


CORONADO  APTS.,  Larkin  and  Sacramento  Streets 
C.  M.  Roussem  &  Son.  Architects 


G.H.CUNNINGHAM,Mar: 


'  Teli$hov.aa 

Marfot  286 
Mrht237 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


Pruden  System 

Portable  Steel;Buildings 

Workshops 

Contractors'  Office 

Stores,  Garages,  Cottages 

Warehouses,   Cement  Sheds 

Any   Hze   Bulding  for  Any  Purpose 

Metal  Shelter  Co.  of  Caliiornia 

487  Golden  Gate  Ave.,     San  Francisco 


JAMES  CAHILL  &  CO. 

I>  E  A  L  E  R  9   [  N  

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS. 

372-374  Twelfth  Street 

Bet.  Broidwiy  and  Franklin.                             Tel.  Oakland  1113 

DR.  ALVIN  PLUMMEB 

[OMETEST  AM)  [NSTALLMEN1 

OPTICIAN 

3649  SIXTEENTH  STEEET 

I  ELEI'HONE    M  IRKET   5184 

SAN  FRANCISCO,  CALIFORNIA 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Go, 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Addrass  ma  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 
BANK  OFITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE     MERRITT     190  3 

Dow  C. 
Golden 

.*     SHEET   METAL  WORK 
Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


ARTOLITH 

Sanitary  Composition  Flooring 


Base 
Wainscoting 


Capping 
Stairs,  Etc. 


This  picture  represents  ARTOLITH  Floor,  Base,  Wainscoting,  Capping 
and  Window  Sills  in  fancy  designs, 

Can  be  laid  in  various  colors,  in  panels  or  squares  of  different  colors  and  handsome  designs.      Lettering,  etc., 

can  be  executed.    Absolutely  sanitary,  waterproof,  fireproof  and  seam  ess.    Presents  an 

even,  smooth  surface  without  joints,  and  easy  to  walk  on. 


Telephone  Franklin  4390 


149  TURK  ST.,  SAN  FRANCISCO 
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Clover  Leaf 
Toilet  Cream 

A  Delight  of  the  Toilet 

ine  One  Perfect  Preparation  for 
Bringing  that  Delicate  Beauty  to  the 
Skin  so  desired  by  the  Ladies  and 
admired  by  the  Gentlemen.  Fine 
for  the  face  after  shaving.  At  all 
Druggists  25c. 

Manufactured  By 

Clover- Leaf 
Pharmacy,  Inc. 

Cloverdale,  California 


Telephone  Douglas  1794  Member 

^Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 


Catarrh  canBe  Relieved 


THERE  is  no  need  for  you  to  continu- 
ally suffer  from  Catarrh  and  Cold  in  the 
Head.  It  makes  you  miserable,  doesn't  it? 
You  really  don't  care  whether  things  go  right 
or  not  and  you  wonder  when  you'll  ever 
get  over  it.  And  you  will  not  get  over  it 
until  you  get  the  Clover  Leaf  Catarrh 
Remedy,  and  use  it.  It  will  relieve  you, 
and  you'll  wonder  why  you  had  not  used  it 
sooner. 

We  are  so  positive  that  this  will  relieve 
you  of  your  Catarrh  or  Cold  in  the  Head, 
that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

PRICE  50  CENTS 

For  Sale  By  All  Druggists,  or  will  be  sent 
by  mail  postpaid  by  the  manufacturers, 

Clover-Leaf  Pharmacy,  Inc. 

CLOVERDALE,  CALIFORNIA 
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Specialty  Contractors'  Protective  Association. 

185   STEVENSON    ST.      TELEPHONE    SUTTER    995  MEETS      FIRST      AND 

THIRD  MONDAYS  OF  EACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS 
EXCHANGE. 


President,   JOSEPH   AHLBACH 

Mastei  Plumbers'  Ass'n. 
Vice-President,  W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n. 
Treasurer;     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n. 


OFFICERS. 

Secretary 


J.   S.   SCOTT 

....sons'    and    Builders'    Ass'n 

E.    H.    Williams    and    C.    Munday, 

Attorneys, 

615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them. ' 


IIEHBGIIS. 


Office     101     Gough 

John  L.  E.  Firmin 

Secretary. 
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Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.   M. 
Walker,  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.  Clute.  Pres. 

Brennan,  Jas. 
Burt,  Chas. 
Burke,  G.  W. 
Coppellottl,  L. 
Connell,  J.  E. 
Clarke,  D.  Ross 
Callaghan    &    Ma- 

netta 
Campbell,    Chas. 
Crlchton,    J.    L. 
Carrick,    M.    H. 
Cline,  T.  J. 
Carter,   Chas. 
Conner,   I.   C. 
Coghlan,    Frank 
Chalmers,    H.    A. 
Dunlop,    Robt. 
D'Arcy,    W.    H. 
Daly,    Jas.    H. 
Damico,    Tony 
Fry,    A. 
Felt,   R.    D. 
Fraser,    Simon 
Fay,   J. 
Floodberg    &    Mc- 

Caffery 
Greeley,    T.    H. 
Gllmour,   Wm.   G. 
Gregg   &   Clute 
Holohan,    M.    E. 
Hanley,    H.    W. 
Jacobsen,    N. 
Jensen,    Louis 
Knowles,   A. 
Kaiser,    Joe 
Lesure,    E.    T. 
Leahy,   D. 
Lyden,    Martin 
Murlale,   Nic. 
Mowat,   Donald 
MacGruer,    Geo. 
Martlnelli,    Wm. 
Morehouse,    C.    C. 
Mannlx,  Thos.,   Sr. 
Mannlx,   Thos.,   Jr. 
Mennie,    Alex. 
Nagel   &  Nagel 
O'Sullivan   &   Bow 

ler 
O'Kane,    C.    T. 
Orford,  J.  A. 
Powers,    J.    J. 
Philbin,    J.    J. 
Rosenberg,   F.   A. 
Sullivan,    D.    F. 
Steere,   J.   E. 
STierman.    A.    N. 
Smythe  Bros. 
Spring,    H. 
Smith    &    Johnson 
Terranova,  M.  J. 
Wagner,  J.  A. 
Witts,   A.   D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.   District    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central   Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,    W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,   W.   H. 

Marine    Elec.    Co. 

Mi-Fell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Pac.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,   John   G. 
Turner  Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN. 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

FIbrestone  and 
Roofing   Co. 

Gross,    Felix 

Johns 


Co. 


Manville 
Asphalt 
Roofing 
Roofing 


Larkln 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 

Malott     &     Peter' 
son 

Paraffine    Paint  Co 

Rapheld,       J.       L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western       Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co. 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

McLelland,    R. 

Hayden,  Fred 

Potter,    A.    V. 

Peerless  Fire- 

proofing  Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,    Thomas 


MASTER      STEAM 
AND     HOT    WAT- 
ER FITTERS* 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins.    T.   M. 

Central   Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gllley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner    Co..    The 

Walsh,    F.    P. 

Williamson    Co.,  H 

Wittman,  Lyman 
&   Co. 

Williams,  E.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,   Chas.   W.   Gompertz  Treasurer,  Chas.  A.  Day 

Vice-Pres.,   A.   H.   Bergstrom     Secretary.  Wm.   E.   Haeue 
Board    of    Directors,    1912-13. 


11.    W.   Beach 

A.    II.   Bergstrom 

John    Biller 

C.   A.   Day 
Floor  Manager 
Geo.    A.    Maas 


(Stockho'ders) 

Amweg,   Fred  J. 
Anderson     &     Co., 

\V.    \V. 
Beach     &     Heffer- 

nan. 
Beck,  John  E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis  G. 
Biller,   John 
Ketch,  E.  C. 
Bluxome   &   Co. 


Boi 


F.    H. 


Boxton,   Geo.   W. 

Boyd   &   Kerr 

Brandt    &    Stevens 

[iraunton   Bros. 

Brutcher  &   Serna 

Caine,    Thos.    W. 

Caldwell   &   Co. 

Cameron    &    Diss- 
ton 

Carlson,    Elmer 

Casty,    John 

Cavanagh  &  Vezi- 
na 

Coburn,      Ira      W. 
(Inc.) 

i'mI.I.v.    J.    W. 

Cole,   P.    J. 

Collman    &     Coll 
man 

Commary   -   Peter- 
son   Co.    (Inc.) 

Cox    Brothers 

Craemer.    O.    A. 

Day's  Sons.  T.   H 

Dyer    Bros. 

Farquharson,    D.B. 

Fee,   Grant 

Ferrolite    Co. 

Finlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,    James  P. 

Ginley,   Ed. 

Glaze,    Robert 

Gleeson,   James 

Gompertz,  C.   W. 

Gutleben    Bros. 

(Tailing,   B.   R. 

Kamerton    ft    Son, 
Wm.    C. 

Hamilton,   Peter 

Hannah,  .1.  D. 

Hansen,  C.  W. 

Harcom,   J.   J. 

Healing,   George 

H  e  a  1  y  -  Tibbitts 
Constr.   Co. 

Heaphy,  J.  J. 

Ileckenroth  & 

Schell 

llennings,    Adolf 

Hi  lining,    W.    H. 

Hill,   J.   A. 

Holt,   O.   C. 

Johanson,    J.    Eric 

Johnson.    Joel 

rones.   Fred  C. 

Kern  &  Son,  F.  W. 

Klenck,    F.    J. 

Klyce,    Harvey    A. 

Koenlg,  C.  J.  U. 

Koenlg,    L.    B.    G. 

Kress.    S.    B. 

Knvkendall,    J.    O 

Lniige       &       Berg- 
strom 

Lansing,  Frank  P. 

Larsen,  Chris 

Linden,  William 

Lindgren    Co. 

Lindsay,   Chas.   M. 

Lindsay,    Frank 

Lynch,    P.    J. 

MacMIUen,    R.s.K 

M  a  c  D  o  n  a  1  d     & 
Kahn 

Mager    Brothers 

Mahony    Bros.,   Jr. 

Martin,    William 

Masow    •&     Morri- 
son 

Mitrovlch.    J.    I. 


Ed.    Ginlty 
Chas.  W.  Gompertz 
Grant   Fee 
Ralph  McLeran 
Bookkeeper 
Geo.  A.   Watson 
MEMBERS. 
Moore     Bldg.     Co., 

C.    P. 
Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

L. 
McLeran   &   Peter- 
son 
Munster    &    Born- 

holdt 
Mutual   Constr.  Co. 
Neal,   Joseph 
Neldick,   Frank 
Newsom,     Wm.     A. 
Nielsen,    N.    F. 
O'Brien,  J.   J. 
Olson,    Andrew 
Owsley,   Burt   T. 
Peterson,    W.    O. 
Petterson   &   Pers- 

son 
•Pratt.   J.   J. 
Quinn,   P.   P. 
Rarisome  Concrete 

Co. 
Rednall.  W. 
Reite,   J.   B. 
Rickon    -    K 

Eng.   &  C< 
Rolandi.    F. 


Frank  Lansing 
F.   H.   Masow 

Chas.  Wright 


W. 


Sat 


A.I: 


ster 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    V. 
Stockholm     ft     Al- 

lyn 
Tavlor  &  Goericke 
Terrill.     W.     A.     ft 

C.    C. 
Tessmer.  H   A. 
Thurston      &      Co.. 


E.    T. 
st,    Rr 


H.     & 


Walker 

Seth 
Ward   ,C-   Goodwin 
Wendeiring.    J. 
WItzelberger    J. 
Williams    Bros,     ft 

LTendersnn 
Wold   &    K; 


Wright.   Chi 


in 
Mem. 
"ins. 


Advert! 

Nichols     Advertis- 
ing   Co.,    M.    R. 
Walsh   ft   Co.,   T.  J. 
Architectural    Iron 
flnrkn. 

Art    Metal     Works 
Artistic       Metal 

Works 
Brode  Iron    Works 
Eureka      Wire      ft 

Iron  Works 
Farrenkopf  & 

Sons,    C. 
Glasser     ft  Kloeres 
Hillanl     &    Co.,    C. 

J. 
Leutholdt    &    CO..L 
Monarch  Iron 

Works 
Michel    ft    I'lefTer 
North      Star      Iron 

Works 
Sartorius   Co. 
Raiston  Iron 

Works 
West     Coa    I     Wire 

&   Iron    Works 

Arch.    Sheet    Metnl 

Work". 


tot  tn. 
ittery    Co. 


Ilrlc-k    & 


Arch.  Te 

Calif.    Pi 
Carnegie 

Pottf'l 

Diamond    Brick  Co 
Gladding      -      Mc- 
Bean   Co. 


E.    A 


Clerk 

McCallu.: 


Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 

Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art  Glass. 
Grosslicht   &   Din- 

niene 
Schwarz    &    Gott- 
lieb 
Artlctlc         Plaster 

Decorations. 
Banner    Tlioodore 
Larson,  v.   F. 
Lipp  &  Co.,  I.  P. 
Woods,   J.    P. 
Pioneer    Plate    & 

Window       Glass 

Co. 
Thomas    &  Scrnei- 

der      Art      Glass 

Co. 

Asbestos  Materials 

Johns     -     Manville 

Co.,  H.   W. 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply    Co. 

Asphalt    &    Bitum- 
inous   Paviug. 

Nugent,    Robinson 

Attorneys. 

Aitken   &    Aitken 


Star    Con.    Co. 
Automobile 

Supplies. 

Burgers,    Fred    W. 

Banking. 

Mission   Sav.  Bank 
Boiler  <fc  Pipe  Cov- 
ering. 
Johns     -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Western     Asbestos 

Magnesia    Co. 

Bonds  &  Insurance 

Agency      Company 

Aetna  Life  Ins.  Co 

Burke  &  Co.(Inc) 
Wm.    P. 

Hayburn,    Jas.    C. 

Illinois  Surety   Co. 

Lawrence,    Jas.    A. 

Lloyd    &    Spengier 

MacMeans,   H.   v. 

M  a  r  s  h  a  1  1,  A. 
Frank    Co. 

Meherin  &  Son, 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 

Robertson.   J.   H. 

Strong,  Belden  & 
Farr 

Brick     Contractors 

Alexander,     Robt. 
Allen,   C,   J. 
Anderson     &     Rai- 

ney 
Brennan,   J.   E. 
Collin,  Jean 
Divelers  &  Larsen 
Finnala      &      Sea- 


holm 

Gilbertsen  S 
Johns 

GHaofl,    John    E. 

Hansen.    James 

Holding  &  Cai- 
man 

Johnson.   J.    W. 

Koberling,   Jos. 

Koldenstrodt,  F. 


Mealey  &   Collins 
Messner,    P. 
McWhirter  & 

Drake 
Miilerick,    Phil.    J. 
Oberfeld,   Chas. 
O'Rourk,    T.    F. 
Reed  &  White 
Tingberg,   John 
Watson    Bros. 

Brick   Dealers. 

Bay   Develop.   Co. 
Cal.   Pottery   Co. 
Carnegie   Brick    ft 

Pottery  Co. 
City    Supply    Co. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -      Mc- 

Bean    Co. 
McNear        Brick 

Agency 
Steiger  Terra  Cot- 

taftPotterv  Wks 
Vallejo  Brick  & 
Western     Develop 

ment  Syndicate 
Western    Lime      & 

Cement    Co. 
Building    Journals 
Building    and    In- 
dustrial   News. 
Daily         Pacific 

Builder 

Building  Materials 

Aigeitinger,    E. 

Alsen's       Portland 
Cement  Co. 

Baker     &     Hamil- 
ton 

Bay  Develop.   Co. 

Bell;  Wm.    R. 

Berger  Mfg.    Co. 

Bird  &  Son,   F.   W. 

Cal.     Bldg.     Mate- 
rial  Co. 

Cal.    Pottery      Co., 
Inc. 

City    Supply    Co. 

Cal     Lime    S-    Ely 
drate    Co. 

Carnegie    Brick    ,<t 
Pottery    Co. 

Cow  11    Lime     and 
Cement   Co..   H. 

Diamond    Brick  Co 

Dwan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.,W.P. 

Gladding      -      Mc- 
Bean    Co. 

Guerln  ft  Co..  J.  S. 

Holland.   J.    P. 

Johns     -     Manville 
Co.,    H.    W. 

Jorgensen   &   Co.,C 

Lennon  Co.,   J.   E. 

Liiley  &  Thurston 
Co. 

Meyer,   Adolph 

Pac.   Portland    Ce- 
ment Co. 

Parafftne  Paint   Co 

Parrott    &    Co. 

Quality      Lime      ft 
Cement   Co. 

Shannon.   M.   T. 

Shasta    Lime    Pro 
ducts  Co. 

Sherman     -     Kim- 
ball   Co. 

Simon-Fout    Brick 
Co. 

Standard   Portland 
Cement  Co. 

Steiger  Terra  Cot- 
ta  ft  Pot'rv  Wks 

Valleio      Brick      ft 
Tile    Co. 

Water-house  ft 

Price  Co. 

Western     A  si 
Magnesia    Co. 

Western    Bull 
Supply  Co. 

Western    Develop- 
ment   Syndicate 

Western      Lime 

Cement   Co. 
Whittier   -  Coburn 

Co 
Woods       &       Hud- 

dnrt 
Worden,       Meeker 

Vornish    Co. 

Cement    Dealers. 

Aigeitinger,   E. 

Ais.-n's      Portland 

Cement    Co. 
Boyd    & 
City   Supplj 
Co-well       Lin 
nt  Co. 
Dwan   &   Co..   J.   E. 


Guerln  &  Co.,  J.  S. 
Holland,   J.    P. 
Quality      Lime      ft 

Cement  Co. 
Liiley  &   Thurston 
Co. 

Portland 
lit  Co. 
'     Lime    pro- 
Co. 
.i   Portland 


Cei 


it    Co. 


Waterhouse 
Prlci 

Western     Lime     & 
Cement   Co. 

Chimneys,     Patent 

Clawson  Co..  L,   E. 

Dresser    -    McDon- 
nell  Co. 

Dunlevv    &    Gettle 

Hughes,    II.    J. 

Concrete    Contrac- 
tors. 

Arras.    Adam 

Barrett   &    Hilp 

Camp    &    Carrlllon 

Chalmers.      H.      A. 
(Inc.) 

Chase,    S.    A. 

Co-operative       Ar- 
tificial Stone  Co. 

Dillon,    H. 

Eggen,    A.    C. 

Flaherty,    W.    N. 

Gass    Bros.    Co. 

Gilmour,    W.    G. 

Gneeco,    M.    H. 

Grussel,     Herman 

Hansen     &     John- 
son. 

Haun,    C.    C.    W. 

Hurley,    P. 

Leonard,   J.    P. 

McCabe    &    Brown 

McClenahan,    T.W. 

McGregor,    O.     K. 

Mattson,    J. 

Mission      Concrete 
.V-    Mosaic     Wks. 

Nelson    &    Co.,C.  O. 

Bra     Marble 

&   Concrete   Co. 

Nugent,     Robinson 

Peterson    -    Nelson 
Co. 

Ras.iuissen,    A. 

Rupp,    G.    P. 

San         Francisco 
Concrete    Co. 

Schlossi  r.    Max 

Schmidt   ft   Son,   J. 

Spargo,    John 

Stanqulst    ft    Tay- 
lor. 

Szoke.    Francis 

Thomas    &    Sands 
rlunfl,    ■!.    V. 

Zimmerman.    I.    M. 

Concrete       Jloeby. 

Bacon    ft    Co.,    E.  R 

Graves      -      Spears 
Road    Machy.   Co 

Liiley   ft    Thurston 
Co. 

Liivermore       Co., 
Norman    B. 

Contractors' 

Eqnlpment. 

A.    L.    Young    Ma- 
chinery   Co. 

in        Cornice 

ft  Co.,  e.  n 

:    w. 


in 


thur   Koppel   Co. 
Cornice      Works. 

on,    i      I 
Atlas     Heating     ft 
Ventilating     Co. 
Barth    Cor.    Wks. 
C  a  p  i  t  o  1       Sheet 

C  r  o  w  n      Cornice 

Cor     Wks. 

Works 

G.      ft      M.      Sheet 

Metal     Works. 
Hi  hernia    Sheet 
Metal    Works 
i  H.    J. 

Hurabeille     Bros 
Co   nlci     ''" 
■I'o  .   .1     \ 
Modern  Sheet 

Metal  Works 
Morrison  .<;•  Co. 
O  I  i  v  e.       Cox       ft 

Lea  rv 
Rnlofson  Metal 

Window    Works 
S     F    i 

Vletal    Stamp 
&    Corr.    Co. 


Crude  Oil    Burners 

Bill    &    Jacobsen 

Sherman,     Kimball 
ft    Co. 
<  rushed      Rock. 

Bay    Devel.    Co. 

Cal.    Building    Ma- 
terial   Co. 

irretto,    John 

City    Supply   Co. 

Holland.   J.   p. 

McMullin,    A.    L. 

Simon-Fout    Brick 

Co 

Standard     Crushed 
Rock  Co. 

Stone  Co.,   E.   B    & 
A.    L. 

Western    Develop- 
in. -nt     Syndicate 
Damp     Proollug. 

Brlckley,   p.   J. 

Fox.   John 

Imperial 
proof-n; 


SOI 


Water- 
Co. 
Jamel- 


L.    A. 

Door  Opener  auu 
Closer. 

Rischmulier,     Geo. 

Electric     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Pac.  Gas  &  Elec- 
tric   Co. 

Electric    Light    Co. 

City    Electric    Co. 

S.  F.  Gas  &  Elec- 
tric   Co. 

Electric  Wiring  * 
Koiiipmcnt. 

American  Elec.  & 
Constr.    Co. 

Brothers.  Turner 
&   Co. 

Cal,  Elec  Constr. 
Co. 

Central    Elec.    Co. 

City  Pro: 

i  111  cl  ric    Co. 

Davis   Elect.   Co. 

Decker     Elf. 
Construed. 

i  orth     Elec- 
trical   Works. 

General        1   . 
- 1  i-.    Co. 

Generol    Eng.    Co. 

G  1  o  i,  e  Electric 
v  orks 

FTanbridere,    W.    s. 
Elect.    Co 

Levy     Elec. 

Manhattan       ! 
trie   Co. 

M.-nVll    Rlor     Co. 
National      El 

Co. 
Newberry   -    i 

heim    Elec    Co 
Pac.     Fire     Extln 

guisher   Co. 

Bldlev.     A.    K     U 
Rochdale     F51 
Schlmetschek     m 


Turner     Cr 


Tin 


WeldenthaJ 

liner       h 
Weicl    Fie  - 
rii-vaior    RafMcrs 
Otis    Elevator    Co 
S.    F.    1 
Van     I 

tor    Co. 


Fist  1 1, 

Willi,  r. 
Church 

Floors. 


ntor. 


i.        <  on:  jionI- 

tlon. 
Artollth    Mfg.    Co. 
R.&J 
J.    w. 

,  -,. .    I     I 

Fibrestone     ft 
Roofit 

R.    ft. 


R.     11. 


Goodmanson,    A.  K 
ig,     Fred    C. 

ft    Ad 

Watsonite    Co. 

Floors,     tlar  !m.....I 

Calif 

Hardwood    Lit.   Co 

inlaid    Eloor   Co. 

Ing 
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Unlvanlmrf         Iron. 

Baker  &  Liamll- 
lull 

Let,..-!       Mfg.      CO. 

Giu   Fixture. 

American      Gas     ..V 

Klec.    Fixture  Co 

Glass     &      UlUln!;' 

,  ,,i     plate  .v    w  ru- 

Jow   Glass   Co. 
Cohen.    I. 
.    ...  i     CO..    W.     P 
Grosslicht    &    Hiii- 

IIU  II" 

llabenicht  & 

Howletl 
Mission      Plate      S 

Window       Glass 

I'ioneer  Plate  & 
Window  Glass 
Co- 

Schwa  rz  ft.  Gott- 
lieb 

Tliumus  &  Scrnet- 
,lei  Art  Glass 
Co. 

GhmMuk- 

Branick,    J.    P- 

Uutton.     I.     V. 

Cassaretto.    John 

Devincenzl  &  Co., 
L. 

Ilillon  Teaming 
Co. 

GaUen.  Carlin  & 
MrCrory. 

Ilnrtnett    .1.    D. 

Holland,  J.   P. 

Lennon    Co..    J-    E. 

Lefller  ft   Spinks 

l.uggen.    Ernest 

McGaffigan.   P.  J. 

MeGlinchey  & 

Monnhan 

Monarch     Team  I  o 

Montague    Co..    P. 

Mnnnan    Bros 

O'Dav    Co..    rian'l 

ODonnell.     Philip 

niino   &   Son.   J. 

rowers.    Chas      .1 

Rahlman    fiWoods 

Star   Con.  Co. 

WriKht    rt       I.    H. 

Granite      Curbing. 

Graham  Granite 
Co. 

I  ced  Granite  'Jo.. 
W. 

Pacific  Granite  Co. 

Placer    Granite  Co. 
Gravel. 

rtiv    Revel.    Co. 

ml.  Ruilding  Ma- 
teria;   Co. 

F'snrtsrd  Crushed 
r;ofi<   Co 

srnne   Co..   E.   B.   ft 

\    I. 

Ilardw I         Oelil- 

inlni.l     Floor    Co. 

IHrdwood  Inte- 
rior   Co. 

Wood   Lumber  Co.. 
R.    K. 
Hd'wnre.     m.lr«. 

Haker  &  Hamil- 
ton 

lirittaln    &    Co. 

.looet     Rros 

Marshall    -    Newell 

Supply  Co. 
Meyer,     \doph 

N'nrman      &      Sons 

P    ''■ 
Palai  •■   Hd'«  are*  ',o 

V      V      IM'v.   I 
Smith    Co..     P.     A. 

Hay     *     <ir:ilii 
Vlgeltinger,      K. 
Farrell.    M.    W. 
Heating    A    Venti- 
lating. 

.\ilas    Heating    & 

Ventilating   Co 
General     Eng.    Co. 
Klernan    &  O'Brien 
Lawson,    Herman 
I^ooney  Co.,  J. 
Manerum    *    Otter 
Snook    ft   Son.    \V  m 

S. 
Turner  Co  .   The 
Hoiikcn    Mover*    A 

llnlsei 
Hatch,   ti     i. 

F.    A. 
Pearson.    A 

H 
■    C. 
Sullivan.    D.    1*1 


ululd     Floom. 


11.. 


joa        Inlc 


rli 


Inlaid    Floor   Co, 

Floor     Sand- 
ing   Co. 
Iruu     .V.     Steel. 

Baker  &  Hamil- 
ton 

on    &    Noyes 

ludsuil      .\.16-      Co. 

\\  uuils   .V    Hu'IHart 

Iron     Work, 

Ait   .Metal   Works 

Brode    Iron    Wks. 

liver     Bros'. 

Eureka  Wire  & 
Iron    Wks. 

Polsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillard   Co.,   C.   J. 

Michel    ft.    Pfeffer 

Monarch  Iron 
Works 

North  Star  Iron 
Works 

Ralston  Iron 

W  o  rk  s 

-v    F.    Iron    Works 

Sartorius   Co. 

amiraeuer'a  Iron 
Works 

Security    Iron  Wks 

Steiger  ft  Kerr 
Stove  ft  Foun- 
dry   Co. 

West  Coast  Wire 
A    Iron    Works 

Western  Iron 
Works 

Zenith   Iron   Wks. 

Joist      Hanger*     & 
Post    Cans. 

Kortick  -  Falls 
Mfg.    Co. 

Lilley  &  Thurs- 
ton   Co. 

Waterhou- e  & 

Price    Co. 

Western  Bldrs. 
Supply    Co. 

Lathers,    w«io<l    A 
Metal. 

Hayden,    Fred 

Lynch,   Richard 

McABee.    E.   T. 

Raymond,   Wrm.   H. 

Ward,    J.    E 

Lime      &      Planter 
Dealers. 

A  i  den     Plaster    Co. 

Cai.  Lime  ft  Hy- 
drate   Co. 

Coweil  Lime  & 
Cement  Co. 

Huerin   ft  Co..  J.  S. 

Holland.    J.    P. 

Lennon   Co.,  J.   E. 

Pacific  Portland 
Cement   Co. 

Quality  Lime  pro- 
ducts Co. 

Western    Lime      & 
Cement  Co. 
Lumber   Dealers. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Columbia     Lumber 


ber  Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.   H. 

Hooper  Lumber  Co 

Loop   Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Mahony 
Lumber    Co. 

Pope   A   Talbot 

Reinhart  Mill  ft 
Lumber  Co. 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  I  ,, 

Santa  Fe  Lumber 
Co. 


w. 

Van     Arsdale-Har- 
rls    Lumber  Co. 
i     Pros*  Co 
Wall.     Jo«       P 

Wood    Lumber  Co. 

15,    If, 
Yates,   Wm     F 


Mngneslte     Floor- 
ing- 

Artoltth     Jlfg.    Co. 

liellUct     K.if,     Co. 

Uwan    ft    Co.,    J.  hi. 

Barrett     K.AF.  Co. 

b'  t  o  r  e  s  t  o  n  e     A. 
Routing    Co. 

Flaherty     R.&P.Co 
K.    tl. 

Goodmanson.    A.  K 

Hergens,   Fred  C. 

Maliull      &      Peter- 
son 

Tiernan     &     Bero- 
nio 

Watsonite    Co. 

Mantels,     Tiles     A 
Grates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Kuwait     A     Dono- 
van 

Mangrum    &   Otter 

pe-.  rless    Agencies 
Co. 

Petrovffsky,     John 

Thomson,  J.  W. 

Watson    Mantel    & 
Tile  Co. 

Marble  noil  Mosaic 
Work. 

Florentine  Art 

Studio 

Gervats,   Henry 

Gnecco,    M.    H. 

Grassi   &   Co.,   P. 

Mission      Concrete 
<v    Mosaic   Wks. 

Mttsto      Sons-Kee- 
ttan    Co. 

New     Era     Marble 

ftConcrete   Co. 

Metal     I. nth. 

Atlantic       Fi  re- 
proofing  Co. 

Rerger   Mt'g.   Co. 

Lilley   &    Thurston 
Co. 

Roebllng       Constr. 
Co. 

Waterhouse  & 

Price 

Western    Builders' 
Supply  Co. 
Metal     Stamping 

S    F.  Metal  Stamp- 
ing   ft    Corr.    Co. 

Oils    and    Greases. 

Standard  Oil  Co. 

Ornamental     Plas- 
tering. 

Rinner,    Theodore 

Larson.   O.   F. 

Lipp  &  Co..  J.  P. 

Woods,  John  P. 

Painters  nud   Dec- 
orators. 

Baker    Co.,    W.    T. 

Rernstein.    Wm. 

Blum,    Louis 

P.nrns.    Joseph 

Clark    A    Dickson 

Cooksev.    Al 

Da  hi.    T.    H. 

Donovan.    V.    J. 

Frloksen.  Wm 

Flynn    ft    Mikkel- 
sen. 

Hansen.     ElblngA 

Jourdaln.    Al. 

[ye     Baron     Paint- 
ing  Co. 

Miller.   J.    A. 

McCuhbln.    James 

Manning.    John 

Neal.  L.  J. 

Quamlt   A   Son 

Renfrn  *  Co..  J.   F. 

Rmlerman.    I. 

Schafer,   Wm. 

Slepuzhnikoff         & 
Co..    Fred 

S  Tilth.   J.   S. 

Snvlg.    C.    R. 

S  t  o  r  h  e  I  m  & 

Schroeder 

Spnrk        ft        Sons. 
John    FT, 

Rwan«on,    Peter 

The    Globe    Paint- 
Walker.    Mayer 

Waener.    Fred 

Wagner    Bros. 

7  et  In  sky.    R. 

Paints.    Oils    Vurn- 
Isbes,    F.lc. 

Clark    A    iib-usen 

I'.illef      CO.,       ^y        P 

iYBrl>n.  T.  s. 
PnrnfflnP  Taint  Co 

Prati     S      l.:.'.,l,erl 

Wblttl.r   -   Coburn 
Co 


Patent     Chlmneya. 

Clawson  Co..   l.    ftl. 

Dresser    -    McLlon- 

Hughes,    H.    .'. 

Dunlevy  &  Get  tie 
Pile      Ilrlvlug. 

ITiOsemite     Cojisir. 
Co. 
Planing    Mills. 

Anderson   Bros. 

Birth    Co.,    L.    II. 

Builders'  Supply 
Depot 

Cal.   Door  Co. 

t  al.    Planing    Mill. 

Elkinaton  eV 

Hucke 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's   Mill 

Holden  -  Dauprey 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main    St.     Planing 

Moore  Mill  &JLum- 
ber  Co. 

Pac.  Coast  Mill  iV 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
&   Planing   Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Searle   &    Haynian 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Usona  Mfg.  Co 

Western  Planing 
Mill 

Veyhle    &     Collins 

Yates.    Wm.    F. 
Plasterers 

Bradley  &0'Reill) 

Brennan,    James 

Burt,   Chas.    J. 

Campbell,   Ch&s 

Casliman,    M.   J. 

Chalmers,  H.  A. 
<Inc> 

Glosser,    G.    W. 

Glosser  &   Kaiser 

Cline.   T.   J. 

Greenback,  Joe. 

Connel   Co..   .1.    E. 

Daly,   J.   H. 

Duthie,    Chas. 

Fraser,    Simon 

Fry,  A. 

Gilmour.    W.   G. 

Jacobson.    N. 

Kaiser.    Jos 

Leaf    &    Kaiser 

Mowat    Donalrl 

Orford.  J.    A 

Phibin.   J.   J. 

Terranova,    M.    .1. 

The  Pacific  Plas 
tering  Co. 

Wagner.   James    \ 

Plumbing  and  r.as 
Filling. 

Ahlbach    &     May  i 

Boscus    Bros. 

Bernard.  Geo.   F. 

Condon    &    Band 

Empire     Plumbing 


Co. 


& 


Hat 


Flood 

mond 
Goss.    Wm.    P. 
Grundy.   Kdwa-d 
Houston,    J.    J. 
Jacobs    S    Tlergei 
Kara,   F.   F. 
Kellv.     Henrv    M 
Klernan    g,  O'RHer. 
Kirsc'ibnum.    W.  F 

L: 


Ln 


Tie 


Let  til  1 1     Bros. 

Lew        piumblne 

CO.,    M. 
Lnonev    Co..    M. 
May,    Gus 
McLeort,    J.    J. 
Perazzl,  IT.  J. 
Skellv.   Thomos 
Snook  R-  Son.  W.S. 
Stewart.   James  E. 
Tir.pett.    J.    C. 
Turner    Co.,    The 
Wetzel,    Then. 
WINon        A        Co., 

Wm.    F 
p|nm»*r«    ^ii»'lf" 
Meloon    Mfg     Co. 

Pall'ond        -\-eni. 

Freight     A     Pas- 
Kent.    James    R. 


Hallway   Materials 

Lanford,    Bacon    &. 
Meyers. 

Orensteln      -      Ar- 
thur  Koppel   Co. 
Heal    Instate. 

Ludwig,    J.    C. 
Itlgglug. 

Yosemlte     Constr. 
Co. 

Lamburth,    C.    E. 

Markley,     James  E 

Hooting,   Gravel    A 
Composition.) 

Andes   Kounng   Co.. 
B.     F. 

Bender    Roofing    ..* 

Paving    Co. 
Cal.   Rooting   Co. 
Cantley   &   Co.,   J. 
Enterprise      Roof- 
ing Co. 
Floresone     & 

Roofing    Co. 
Flaherty,   K.  H. 
Goodmanson,    A.  K 
Lawson        Rooting 

Oo. 
l.ovett   Bros. 
Malott,       Peterson 

&    Adams 
P.apheld       Roofing 

Co. 
Samuel    Co..   H.    D 
Tibbetts       Roofing 

Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 
■  tooling      (Slat*     A 

Tile.i 
Graham,  R.  G. 
White.    Ed.     A. 
Kooflng    Materials 
Johns     -     Manville 

Co.,  H.  W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittier  -  Coburn 

Co. 
Snnd.    Gravel,    Etc. 
Bay   Develop.    Co. 
Cal.    Building   Ma- 
Material    Co. 
Holland.   J.   P. 
McMullin    Bros. 
Stone  Co.,   E.    B.   A 

A.  L. 
Western     Building 

terial  Co. 
Western    Develop- 
ment   Synd.cate 
Sanitary     Garbage 

Cbu.s-s. 
Bill    A    Jacobsen 

Snnd    Mlasllng. 
McDermc't.    W 
Sheet    Metal    Wks. 
Abrahamson     B.    P 
Appman        Cornice 

■Works 
Atlas     Heating     £• 

Ventllattner  Wks 
Barth  Cornice 

Works 
Capitol        Sheet 

Metal   Works 

Comyns  A  Nygren 

Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.      fi      M.      Sheet 

Metal    Works. 
Guilfoy         Corniee 
Hlhernia      Sheet 

Metal    Works 
Hughes     H    ,T. 
Hurabellle   Bros 
Ideal  Cornice  Wks 
Korell    ft   Co..    J     \ 
Modern  Sheet  Met- 
al 'Works. 
Morrison   ft   Co. 
Olive.      Cox       ft 

Learv 
Rulofson         Metal 

Window    Wks. 
S.    F.    Cornice   Co. 
B.    F.   Metal    Stnm- 

Ing    ft    Corr.    Co. 
Sidewalk        l.lirbts. 
Rerger   Mftr    Co 
Dwnn   ft   Co      T     F 
MeGllle-in       A       I'..  . 

John 
Wnterhoiise  ft 

Price 
Western    Rnllders' 

Supply    Co. 


M.-dr  Builders. 

Bishop   &   Peralno 

Boiler,  John 

Jacobsen.    J. 

Johnson.    C.    Win. 

Long,    E.    W. 

Porter,   W.   F. 

Stewart.  J.   K. 
Stationery. 

Foster  &  Short 
Sieei    Uara, 

Baker    <&     Hamil- 
ton 

Dawson   &   Noyes 

vv  oods      /t       Hud- 
Sleel    Erector. 

Williams        C  o  n  ■ 
struction   Co 

Stenography     and 
Typewriting. 

Nichols'     Advertis- 
ing Co..   M.    R. 

Waterson,     Elliott 
store  Fronts 

Jorgensen    ft    Co.,J 

Kawneer  Mfg.  Co. 

Waterhouse  & 

Price 

Western    Builders' 
Supply    Co. 

Structural         Steel 
Contractors. 

Judson    Mfg.    Co. 

Schraeder's        Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  &  Huddart 
Stoves. 

Mangrum     A  Otter 

Steiger    &    Kerr 

structural        sieel 
Contractors. 

Bruae    iron    V\  ks. 

Dwer    Bros. 

Golden    Gate    Iron 
W  orks 

San        F  rancisco 
iron     Works 

Ralston     Iron  Wks 

Schauer,    Fred    C. 

Zenith     Iron     Wks. 
Surveyors. 

Sanborn  &    Corin- 
son 

Teaming    &    Grad- 
ing. 

Branick,    J.    P. 

Button,    I.   V. 

Devencenzi   &   Co., 


Dillon    Teamii 

Co. 
Gallen,     Carlin 

McCroy 
Hartnett,   J.    D. 
Holland,   J.   P. 
Lennon   Co..  J.   E 
Lefler   A   Spinks 


Lu? 


Ernest 


McGarfigan,    P. 
McGlinchey  ft 

Monohan 
Monarch    Team  Co. 
Montague   Co.,   P. 
Noonan   Bros. 
O'Day  Co..  D. 
Olmo,  M.   &  O. 
Powers.   Chas.  J. 
Star     Contracting 

Co. 
Wright  Co.. 

Tiling. 
Ginsberg    Bros. 
Ginsberg  A  Co.. 
Hulse  Tile  Co. 
K'irwan     &     Dor 

van 
Mane-rum    ft    Ott 
Peerless    Agenci 

Co. 
PetrnvffRKV    ,<•    f 

J.     Vi 
•| 


H- 


Co. 


Kimball 


Wall     lleds. 

Marshall  -  Steams 
Co. 

Water       Company. 

Spring  Valley 

Water  Works. 
Wh  1 1  e  vt  as  h  I  n  ti 

Brickley,    P.    J. 

Reigle  ft  Jamelson 

Taylor,    L.    A. 

Window    Cleaning. 

American    Window 
Cleaning    Co. 

City  House  A  Win- 
dow Cleaning  Co 

Progressive    win- 
d  o  w       Cleaning 
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DIRECTORS 
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MEMBERS. 


R.   A.   Chisholm 
O.   E.   Brady 
Richard  Herring 


Architectural   Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.     G.     Structural 

Iron    Woilta. 
Hillard,   C.   J.   Co. 
Judson  Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
Vhoenix    Iron  Wks 
Vtalston  Iron  Wks 
Ichrader  rro 

Works. 
St.     Francis     Orn. 

Iron  Works 
Itelger  &  Kerr 
Stove  &  ('oun- 
dTy  O. 
/uloan  Iron  Wks. 
Western  Iron  Wks 
Withington,   C.   W. 

Art  Glass. 
Cal.    Art  Glass  Co. 
Ingerson  &  Glaser 
Co. 
Blacksmith. 
Paul    Kleiher 
Bonds. 
American        Bond- 
ing   Co. 
Costello    &    Cutler 
Aetna  Lire  Ins.  Co 
Boole.  F.  W. 
Empire  State   Sur- 
ety Co. 
Fidelity  &  Deposit 
Co.   of  Maryland 
bais,   fti.   A. 
Guyett  &  Hauer 
Hillman    &  Son.J.R 
Lawton,   A.   F. 
Lloyd    *    Spengler 
National         Surety 

Co. 
Pacific   Coast    Sas- 

ualty    Co. 
Pacific    Surety    Co, 
Brick  ana  Tottery. 
Bay     Development 


On 

Carey,   J.   E. 
Carnegie   Brkk    & 

Pottery    Co 
Carqulnez  Brick  A 

Pottery  Co. 
McNear  Brick   Co.. 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Potterv  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 
Building    Material. 
California      Build- 
ing   Material 
Cltv    Supplv    Co. 
Kortick  -  Falls 

Mfg  Co. 
Holland.   J.    P. 
J.  E.  Lennon. 
Johns-Manvllle  Co 
Lew   &   Co..    Rnbt. 

q 
Lllley  &   Thurston 

Co. 
Pacific  Refining   & 

Roofing    Co. 
Parrott    &    Co. 


Parafilne  Paint  Co 
Quality   Lime   and 

Cement  Co. 
United    MaterialCo 
Waterhouse  & 
„,  Price  Co. 

Western  Bldrs' 

Supply   Co. 
Western     Building 

Material  Co. 

Fernald  Co.,  The 

Building  Paper 

Boyd  &  Moore 

Lllley   &   Thurston 

Co. 

Cement     Dealers 

Balfour.       Guthrie 

Co. 
Cowell  Lime  &  Ce- 
ment Co. 
Holmes   Lime   Co 
Holland.   J.   p 
Leonard,    J     J. 
Maynard,  Jr.,  J.  L 
Pacific        Portland 

f   Co. 
Quality    Lime    and 

Cement    Co. 
West   rn     Building 

Materials    Co. 
(Standard   Portland 
Cement  Co. 
Concrete. 
Chase,   Silas   A. 
Camp  &  Carillon. 
Duncanson,      Har- 

relson   Co. 
Foster  &  Vogt. 
Gervais,  H. 
Goodman        Artifi- 
cial   Stone   Co. 
Haun.  C.   C.   W. 
Keatinse    S-Sons.R 
Leonard.  J.  J. 
Leonard.   J.   P. 
Lynch,  A. 

tti,  J. 
Sta  riquist     ,t     Tay- 
lor. 
Stanquist    A 


Forbes 
•man.  L.  M. 
•te  Beln- 
ccment. 

Lllley   &   TTturston 


Com 


Co. 


utritetors    *!fc 


W.    W. 


Allen, 

Art  liiii 

J.  C. 

Boi  F.   ir. 

Born  &   Son,  S.  A. 

1  '.    A. 
Brauntoti   Bros. 
Burdlck,    Wm.    A. 
Caldwell   A   Co. 
Cameron     A     Diss- 
ton. 

:gh    A    Vp 
- 
Chisholm,     R.    A. 

r.  w. 

W.    N 

H. 
I  >a  nns,  T.   II. 

&  Son. 
Elan, 

E,    W. 
it. 

Fred. 
Franz.    Val, 
p 
O.   G. 

I'rank, 
Florent, 

Bros. 
ii.  i  -     Tlbblts 


Howkins,   A. 
Hoyt    Bros. 

Ingerson,   C.   A. 
Jacks,  H. 

Jones,   W.   G. 

Kent,  S.  H. 

Knowles  &  Reich- 
ley. 

Lang  &  Bergstrom 

Leiter,     E.     T.     & 
Sons. 

Lynch,  M.  C. 

Lynch,   P.   .1. 

Masow  &  Morrison 

Mathews   Con.    Co. 

Mathies,   II.   C. 

McBain,  J. 

McKillican,   R  and 
Wm. 

McLachlan,   Thos. 

Miller.  Adam. 

Moller,    R.    W. 

Morey,  H.   E.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran   A   Peter- 


I.    A. 


son. 

Robertson,  J.  M. 

Robinson     &     Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith,  J.  w.  &  Son 

Spence,   A.   T. 

Stockholm    &      U- 
lyn. 

Terrill,   G.    C. 

Walker  Bros.   Co. 

Warwick.   H.  C. 

Buller,    Thos. 

White   Bros,    (car- 
renters). 
Cornice  Works. 

Amsler,   C.   S. 

Berger  Mfg.   Co. 

Capitol   Sheet   Mtl. 
Works. 

Comyns    A    Child- 
ers 

Conlln,   J. 

Cronan,   Wm. 

Porderer     Cornice 
Works. 

oy         Cornice 
Works. 

Appmann     Cornice 
Works. 

Heidt,    Wesley. 

Morrison  A  Clark. 

S.     F      ' 

I 

Wks. 
font  rafting 
I.atlicr. 

Lynch,  Richard 
Schnebly,       H  o  a- 

trav.  ' 

grift 

Raymond,  W.  H. 

Curbing,      Granite. 

S.     B. 

Door  Openers. 

Rlschmuller,  Gso. 

Electrical. 

California  Electri- 
cal   \\  0 

i  :  icCo 

Hanbrtdge.   W.   S. 
Levy    Eli  ■      Co 
Nation  i 
Van    Emon    El 
tor  Cn 

Elevators. 

r     Co. 

Van    Emon    Eleva- 
tor   Co 


Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 

Fireproof  Doors. 

Gervals,  Henry. 
Norris,   L.   A. 
Roebling  Con.   Co. 

Floor  Sanding 

Pacific    Floor 
Sanding   Co. 
Grill    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 

Withington,  C.  W. 

Gen.      Contractors. 

Brigham,  H.  B. 
Caldwell  &  Co. 
Cereghino    &    Son, 

Louis 
Dernpniak    Bros. 
Farquharson,    D.  B 
Fee,    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griffith,     Wm. 
Hannah    &   Co.  J.S. 
Hayes   &   Schmidt 
Jackson,   A. 
Kuykendall.   J.   S. 
Malley,   Edward. 
Peacock,    John 
Van     Sant-Hough- 

ton    Co. 

Glass   and   Glazing 

Cal.  Plate  A   Win- 
dow   Gass    Co. 

Cohen.    I. 

Cobbledick      Glass 
Co.,    L.    X. 

Fuller,     W.     P.     A 
Co. 

Habenicht    & 

Howletl 

Holland,    J.    P. 

Schwarz    A    Qott- 
leib    (Inc.) 

Grading    ,fc    Team- 
ing. 

Church,   D.   O.,   Co. 
Dillon,    D. 
Fay.    S.    J. 

ure,   H.   N. 
Wilhelm,    A.    H. 
Wiikie  Co.,    A. 
Williams,   F.  A. 
Wright.    Chas. 
Monarch    Teaming 
Co. 

L.    B. 

I,     S.     B- 

Granite. 

Bradl.n    ,,   1     o 
'  ';il.    Granite  Co. 
'io   &   Sons, 

C.   L. 
Hunt, 
Raymond     Granite 

Co. 

Hardware. 

Brittaln 

J.   H. 

A . 

Osborn    Hal 
,>;.   Tool 

Hdw.    Co. 
i     Hdw.    Co. 
Heat      nnil      Light. 
Pacifli 

lions.-     Moving     .V 

Raising. 
Blume  Cont'i 

E.    K. 
Sullivan,    n     J.AT. 


Heating    &    Venti- 
lating. 

Cronan,    Wm. 
Mangrum   &   Otter 
Montague,    W.    W. 

&   Co. 

Inlaid    Floors. 
Hardwood        Inte- 
rior   Co 

.1    Floor    Co. 
Pacific     Floor 

Sanding   Co. 
Iron   Works. 
Michaels    &    Pfef- 

fer 
M  o  n  a.  r  c  h      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior        Decora 
tors.     Lathers. 

Snell  A  Dennis. 

Lynch,   Richard 

Joist     Hangers     & 
Post   Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lilley    &   Thurston 
Co. 

Kawneer    System 
Store    Fronts. 

Falls    Mfg.    Co. 

Lilley  &  Thurston 
Co. 

Light    and    Poiver 

Pac.    Gas   &    Elec- 
tric  Co. 

l.lmc,    Cement,  Etc 

Acme       Cement 
Piaster    Co. 

Arden    Plaster   Co. 

California    Lime  & 
Hydrate     Co. 

Cowell      Lime      A 
Cement    Co. 

Holland.  J.   P. 

Holmes    Lime    Co. 

Lennon,   Jas.    E. 

Lucas,    W.    E. 

Pac  Lime  A   Pias- 
ter  Co 

S.   F.   Lime   Co. 

Shasta    Lime    Pro- 
ducts   Co. 

Western     Building 
Material     Co. 

Western     Lime     A 
Cement    Co. 
Lumber. 

Acme   Lumber   Co. 

Christenson     Lum- 
ber Co. 

Greater   City    Lum 
ber    Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt   Lumber 
Co. 

i  i  uptman      Lum- 
ber  Co. 

Hooper       Lumber 
Co. 

Kruse,  J.  H. 

Loop  Lumber  Co. 

Macdonald      Lum- 
ber   Co. 

R.     B.  Mill 
&    Lumber    Co. 

Lumber    Co. 
Pope  &   Talbot. 
Santa    Fe    Lumber 

Sehouten     Lumber 

I  n      A      Bero- 
nio 
Van    Arsdale-Har- 

rls   Lumber  Co. 
Wilson    Bros.&Co. 

.  .    P.    P. 
Lumber        (Hard- 
wood.) 

nann    &    Co. 
Howard,    E.    A      A 

9,    E  d.    K.    A 

White     i 

A.    J. 
S.    F.    Lumber    Co. 

Machinery. 
Ilarron,       Rlckard 

A   MeCone. 
Parrott  A   Co. 
Masona    .*  Builder* 

der,    li 
Ulen,    C.    J. 
\nderson     A     Ral 

n.-y. 
\l'ett.     A. 
Beck,     a 
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Brady,    M.    V. 

Brady.    O.    E.ASon 

Brandon,   E   J 

Brennan,    J.    E. 

Brigham,    H.    B. 

Butcher,    Thomas 

Butler,     Thos. 

Byron,    D.    J.  &  Son 

Campbell    Bros. 

Carr.    J.    w. 

Downey,    J. 

Farrell    &    Reed 

Fennell,   Jas. 

Gale,    M.    F.    &  Son 

Gilson.    J.    E. 

Harrison,    A. 

Hibhins   &   Bak-ii 

Hock,    Chas. 

Hoffman,   V. 

Hogberg    &    Lud- 
wig 

Larsen,    H.    H. 

Lawson,   A.   W. 
McGowan,    M. 
McWhlrter  & 

Drake 
Miller,   J.    W. 
Murray     &     Mow- 
bray. 
Mulcahy    Bros. 
Nagel,   W.   L. 
O'Connor     &    Col- 
lins 
O'Rourke.    T.    F. 
Rainey     &     Phbll- 

lips. 
Ringrose,     R.&Son 
Scott,    W.   S. 
Walker,    P.    J. 
Watson,    Sage 
Watson.    Sidney 
White.    J.    M. 
Whitney  &  Davles 
Wllsnn.    James    A. 
Wygant.    J.    H. 

Marble. 
American      Marble 

&   Mosaic   Co. 
Columbia      Marble 

Co. 
•  Ira     Pi,     Peter.    Co. 
Hunt,    Andrew   T. 
Malno,   F.  L.  A  Co. 
Musto   &   Sons,  Jos 
Keenan  Co. 
Vermont        Marble 
Co. 

Mantels,    Tiles 
Grates. 

Klrwln  A  Dono- 
van. 
Mangrum  &  Otter 
Montague  ACo..W 
Peerless  Agencies 
Metal     Furring     « 

Lathing. 

Lynch,    H.    T. 

National     Lathing 

rnd    Furring 

Metal  Window 

Works. 

Dwan,  J.  E. 

Mosaic. 

Amer.      Marble      ft 

Mosaic    Co. 
Gervals.    H. 
Mai  no.    F.    L.  &  Co. 


Office   Fixtures. 

Bateman,    Wm. 
Forbes    &    Son. A. J. 
Fink    A    Schindler 

Co. 
SImmen,   John 

Painters. 

Daniels.    Oils    V. 
Donovan.    V.    J. 
Fraser.    .1     P. 
Kuss.    P.    N. 
Lewellyn,    J. 

11.    H. 
Norris,   C.    W. 
Spark,    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 

Paints,    oils,    Etc. 

Ba  ^s      -      HflltPr 

.  w.v. 

Kuss.    P.    N. 

Maundrell,   H. 

K. .fining;  A 
I  toomig; 
Parafilne    Paint  Co 
Whlttler   -  Coburn 


Patent     Chlmueys. 

Clawaon   &  Co..   L. 

Dun  levy    &    Settle 
Dresser    -    McDon- 
nell   Co. 
Cal.    Pottery   Co. 

Pli ■    Mills. 

Anderson   Bros. 
Uuell    C  ...    fiu;     *• 
Bum  hair.         Sian- 

'ord  Co. 
Ca..    Door    Co. 
Cal.    Milling    Co. 
Central      I. ii        mi    \ 

Milling   Co. 
KIKing'ton       \ 

Ilu.  ke 
Herring     Mi II (  I  lie} 
Kendall.    A 
Krusp.    .1.    II 
Lorden  Mill  Co..  J. 

P. 
.\ re        Mill         K 

l.um ••• 

Ml-      ''" 
Pacific       Tank      & 

Pipe    i  o 
Rpjllv.    P.    F. 

C'ara      Mill 
ft    Lumber    Co. 
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.Male. .     Plan-        O'Sulllvan    &  Bow- 

:      Nllll.  |.-r. 

'•     >     'I  i  vii aii       Smith    ft    Johnson 
Planter     i.f     1'iirU 

Lucas.   W    i: 

•lsu.li-" ■-».  •Iiui.bii.r      .V      (.:,■. 

liltinu. 
Vhlhar-h    fi    Mavei 


lti.i.ltn  = 

I 
Artoiiili 


Mfp 


He 


Carrick.    M.    II 


il. 


i  I  nc  i 
Clark,    i 

m,    J.    L. 
Fr;:nk 
Connolly,    J.    .1. 
Cornell,    J.    E. 
Dunlop    E. 
lay. 

rc.  i 

J.      .*e       ..I  I 


I,    G      F 
Burniiam      Plumb- 

'i-     Co.,     hie. 
P.lziel     R„     lr      Co 
rsmndy.     Edmund 
Qlll»v-Srhmid    Co 


Ro..r  co. 

Fibrestone      Hoof- 
ing   Co. 
Lark In    Asph 
^    Co 


Mill-walk       I. ItlH" 
Jackson,    P.  H.&Co 
McGutgan,   John 
Stair  DullriiTn. 

r.isliop.    Win.    T. 
irt,    .1.    K. 


Id 


il      !:     1 1 : .  i  i  : 


M:i 


\-l. 


Sup: 
Mnlol '    &  Peterso 
Mi  nville 


il 


M. 


W 


.lob 


Fi 


.fir 

Si   !'.     Simon 


u  H  U'uer    .t     Co. 
Mennie.     Alex. 
J.    C. 

M ise.    C.    C. 

O'Kane    ft    Co.C.T. 


Co. 
nno.l 
Pnook    ,v     Kon.W.S. 
Button,    Tnhn    a.Cn 
Tn-i  pr    r*n      Tho 
Honl    F.sl.-itc. 


Williamson    Co.,H 

Wiitman    -    Lyman 
•hiss    &    Co. 
Urban        Realty 
Impt.    Co. 
Klearera. 
I  i  i  tie  Confg.  Co. 
Pioneer  Const.  Co. 

(  mancd  rro.r.. 
Holland.    J.    p. 
S.   F.  Bay  Imp.  Co. 
Stone.     E.     B.&A.L. 


■i  Co. 

ling   . 
Roofing   '  o 
Paraffine    Paint  Co 
Co      il     D. 
Westi  m      \ 


MlU 


Co. 


Roofing 


Snnd.   Gravel,   Etc. 

Cassareito,     Jonn 
Holland,   J.   P. 

Keystone  Sand  Co 

S.-niilar.v    1<:.h>iI.ik. 
Stone,    E.    B.    &    A. 

L.,    Co. 
Fibrestone      Tvoof- 


Siano   Contractors, 

I  ■!■    Lano    &    S ins, 

l.    '■ 
Ulan,  hard,    W.    W. 
Hunt.    Andrew   T. 
McGllvra'y       Store 

Co, 
Raymond    Granite 


Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     ciraniie 


Eureka       Teaming 

Co, 

Hi  Hand,    l.   P. 

Mil  'I  11  re,     II.     N. 

Teamir 


Co. 


Mi 


S.    1 


l.enegan 
Terra   ColUi 


Clark   ft    Suns.   N. 
Gladding.    MeBeai. 

,V-    Co. 
si  e  lg  e  r        Terra 
Cotta  Co. 

'I  nine 

Artollth     Mfg.     Co. 

Ventilators. 


\\  hff cvrnsbcrM. 

Reigle    &    Jamison 
Brickley,    P.    J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron     Works. 

Water   Co. 

Spring       Valley 


HJLXJlS 

-^•\\/A\/7@lr=)  •<* 

An  Estimating  Form  for  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  item.  Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wlnile  &  Farn§wor  h 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


t&a.  *     ' 

V 

m    mm       1 

0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 

This  s  the  HOTEL  RO  S  YN,  S  F.        ,^KSfc 

J.  E.KrifftCi  Son,  Architects.  O.  C.  Holt,  Bldr.  itfi^^y 

^n^, 

.      <4 

~       '    1 

Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  28. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coa^t 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Two  Views  Of  The  Proposed  Mountain 
Mission  Inn  Which  Is  To  Be  En  dted  At 
Banning,  Riverside  Coun*y,  California 
Designed  By  Architects  J.  Martyn  Haenke 
And  W.  J.  Dodd,  Los  Angeles. 


WEDNESDAY,  JULY  23,  1913. 

SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 


BUILDING  AND  INDUSTRIAL  NEWS 


Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 
Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  B,  It 


We  are  also  w  est  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3«nd  STor, 

Motor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1    ' on  Truck 


All  of  the  above  equipment  carried  in  stock  >n  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,     CAL. 
Telt  phone  Douglas  1380 


ily    23,    1913. 
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NILES  SAND  6RAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ^  inch 

Gravel  and  Crushed  Boulders      l/2  inch  to  1  inch 

"  "  "  "  1  inch  to  \yi  inch 

"  "  "        lj4  inch  to  2%!  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Otis 
Elevators 


Sustain  Architects'  Endorsement 


The  Architect  who  specifies  Otis  Elevators  identifies  himself  and 
Ins  client  with  the  most  thorough  Elevator  organization  in  the  world — 
an  organization  with  fifty-seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  I  nited  States  the 
distribution  of  winch  offers  t'»  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Yourclients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unecpialled  fa- 
cilities of  our  "Service  Department."  We  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Gecrless  Traciion  Elevators.  Worm  Gear  Traction  Elevators. 
iDrum  Type  Elevators.  All  Types  of  Hydraulic  Elevaiois. 
Kreighl  Elevators  of  Ever)'  Description.  Automatic  Residence 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  !!•  ists.  Escalators  Inclined  Ereight  Elevators 
( iravity  <  Joi.veyors,  Etc. 

Let  us  -end  you  our  latest  I ks   giving    detail    description  of  Otis 

Elevator  products. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,         Por  land,         Los  Angeles,         Seattle, 

Tacoma        Spokane,      Sacramento,       Hoise, 

San  Diego,        Salt  Lake  City,       Denver. 
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OFFICE    PACIFIC    TEL    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Benj.   G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH.     9.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


METCALF    HOTEL,    Geary     nr    Taylor. 
Rig-hettl    &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITT   HALL,   San    Francisco 
Wright.    Rushford   &   Cahlll,   Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Im 


plgn 


ate. 


^ 
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ECAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.     Dickey,    Architect- 
Seventy-five  thousand  sq.  ft.  ba 


HOUSE,    San    Francsco 
k   H    Meyer,  Architect 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products   are  used 

183  STEVENSON  STREET 

San    Francisco 


IMPERIAL  COMPANY 
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IPPED 

-^   WITH 

JMPLE 
^WINDOWS 
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Eledtrical  Work 

Installed 

by  us 

is  installed 

Corredtly 

Construction  is  not  delayed 
Our  Prices  are  right 

Our  location  on    Market  Street  is  within 
reasonable  distance  of  down-town  offices. 

Call  up  and  our  Mr.  Levy 
will  cheerfully  give 
you  estimates. 


Levy  Eledlric  Co 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 
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PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Li  y®we  concrete;  com  tract  ioii 

The  cost  01  form  work  doubtless  has  often  caused 
you  to  make  alterations  in  plans  you  would  have 
liked  to  carry  out.  It  is  especially  so  in  curved  or 
arched  construction— admittedly  the  strongest  and 
most  pleasing  type. 


Self-Sentering  will  enable  you  to  plan  roofs,  floors,  ceilings, 
walls,  partitions,  etc.,  without  form  work  of  any  kind.  It  is 
adapted  with  equal  facility  to  flat,  inclined  or  curved  surfaces. 
Concrete  roofs  of  any  character  may  be  constructed  with  it. 
Floors  can  be  planned  with  arched  slab  construction  on 
spans  up  to  12'  in  width.  Partitions  built  with  it  need  be 
only  2"  thick — a  great  saving  of  floor  space  in  large  lofts. 
Self-Sentering  is  a  new  reinforcement  and  centering  combined. 
It  is  manufactured  in  sheets  28"  wide  and  up  to  12'  long,  or 
curved  in  the  factory  to  any  desired  radius.  It  is  made  up  of 
a  series  of  cold-drawn  heavy  ribs  connected  with  the  most 
efficient  form  of  expanded  metal,  all  cut  and  drawn  from  one 
*heet  of  special  steel. 

Write  for  our  Fireproofing  Handbook 
We  shall  be  glad  to  send  you  a  complimentary  copy  on  n  qui    i.      T  t  is  n  hands'  me  80-page 
illustrated  book,  published  for  Architei        Eng  '       tractors.     It  will  give  you 

concisely  all  the  facts  you  want  t  i  have  on  file  regarding  Self-Sentering. 

The  LilleyA  Thurston  Co. 
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Building    operations    th  roughoi 
LTnlti  d    States    for    the    month    of   June, 
i  :i  I ::.    ha  ve    show  n    a    decline    convp  i  red 
ii"   month   of  last  year,  i  if- 

' '     from    60    different    ell  lea 

'  ountry    mad. 

' irica  H    ''-nil  ael  or,    show   a    loss    for 

the   month    of   aboul     16    per   cenl    in   the 

!  ork  and  flip  .i  go 

e  larg<  centers  have  shown 

line.       This     is     the 

natural    result    of    the    tendency    of    the 

times,    the    general   depression    of    bit 

ness  a  nd   the  si  ringent  state 

i     money    market.     Altoget  I 
>■•  e     -    "    cities    have    fa  red    bei  ter    i  hen 

of    the    easl       I  'a  rl  iculai  -   arc    to 

-    i  ound  in  i  he  follow  ing  I 

June.  .Tune. 

1918.  1912. 
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Forest     liies    such    «s    have    Just    de- 

'an 

■      milks     on     the     trees     that     later 
tor  our  lion., 
. 
are  tl  [bed  in  a   recent   numbei 

.title    American: 
"The    forester    depends    very    1 

.1   rings  of  growth   not  only 

i  ices,  hut  also 

lo    calculate    the    growth    and    yield    of 

i  ml     forests.       Sometimes 

.ii        ■   n  A     few 

lawsuit     involving     a 

a  surety  against  the 
cutting      of    timber    on      alleged      Ten- 
sections    of      tree 
trunks    near   the   ground    were   admitted 
as   evidenci     In    lo  ating    an   old 
,,i  1 1  ke  i  the  I. .ui 
in        This     w« 
-     i   the  fact  that   the  timber 
on    i    ■     newer    land    was    younger    than 
that      ..ii    the      original    banks      of    the 
nd   n  as  alsi 

of     all     ages,     thus     showing     tl 

bed  ol        u    bad 

and    com- 
ntlj . 

The   .  ,i  e,    ..  n 

ona  ble 
•    lods    of   abundant    rain    or 
may    he      read    fron 
'. 

ear.     If  a   Bre 
nough    to 

■  ■:    •■■■ 

■  •■,,   i    •    edges.     Erven   if  . 

,,  itstde     il     will     ap- 
pear upon  .-in  1 1 .  .-.  ami   if 

I    rings    Is 

:  .-.•■    ,,i     the    wound 

tl    ii     

■  ii  n    accuracy." 

up  an 

nails 
Ires,      Sometimes 
He    lodge    pole   pine   persist    m.   long    on 

h I    and      .  ompleti 

wood    of 

il    ,i      life. 
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Workmen's  Compensation. 

Theory  and  History  of  Western  Canada's  Compensation  Law. 


r     \V.     P.     Guild.     1,1..  B„     of     \\  in  nii.ee. 
In    Western    <  nuiicln    Contractor. 


Tl  ere  are  few  tields  of  legal  in- 
tjulry  so  a'bsorbingly  interesting  as 
x :  ■  ■  t  which  treats  of  "Employers'  Lia- 
bility,"  or,  as  it  is  generally  termed 
in  more  recent  years,  "Workmen's 
Compensation."  In  either  ease  the  ref- 
erence  is  to  "the  obligation  which  the 
law  Imposes  upon  the  employers  of 
labor  to  compensate  their  workmen  In 
respect  of  personal  injury  suffered  in 
tin    course   of  employment." 

Nor  is  the  interest  in  such  an  inves- 
>  merely  academic.  It  is  true 
that  il  e  law  on  the  subject  is  involved 
an  1  intricate,  so  much  so  that  few 
lawyers  even  profess  to  he  authorities 
therein,  and  these  few  only  because,  to 
a  certain  extent,  they  have  through 
long  experience  and  practice  become 
ists  in  this  particular  field. 
Nevertheless,  there  are  large  numbers 
of  our  citizens  in  Western  C-anada  af- 
fected by  the  law  of  Workmen's  Com- 
pensation or  Employers'  Liability.  We 
have  many  occupations  and  industries, 
as  for  example,  mining,  railroading, 
manufacturing1,  building  and  construc- 
tion of  various  kinds,  wherein  both  the 
employer  and  workman  live  in  daily 
likelihood  of  having  to  depend  upon 
the  condition  of  the  law  for  the  deter- 
mination of  their  rights  or  liabilities 
case  may  he.  In  each  of  these 
occupations  we  find  a  twofold  and  an- 
tagonistic interest.  On  the  one  hand 
we  have  the  interest  of  the  employer 
—  i  monetary  interest  chiefly,  and  to 
a  limited  extent  the  interest  of  "Cap- 
ital"— while  opposed  to  this  on  the 
and,  we  have  the  interest 
evinced  by  the  employee,  an  interest 
w  ii  ,  is  personal  and  vital,  and  broad- 
kins,  the  interest  of  the  repre- 
sentative   of   "labor." 

Ii     Is    this    very     widespread    and    di- 
•        keen,     interest     that     has 
induced    tie    writer    to    essay    the    task 
*if    preparing    a    brief    digest    and    pre- 
senting  in   tie   space  of  a  short  review, 
.ini     is    Clearly    as    may    he,    the    condi- 
'    our    law    in    Western    Canada   on 
■  i , i ■  < ■  i- 1 . i  lit       and       difficult    subject, 
■ml    il  i  hat.    in    some    meas- 

ure  at    least,    ihe    perusal    of    these   par- 
-    may    prove    not    only    interest- 
in--,    hut    enlightening    and    profitable. 
No  niie   can  be  more  fully  aware   of  the 
i  ijecl  a  n. i  of  the  diffi- 
stand  in     way  'if  th  Is  task  : 
difficulties    »     Ich    are    rather    enhanced 
by    reason    of    the    fact    that    the   article 
i-    framed    for   the   average    reader,   and 
i«   in    no  •    considered   a  legal 

treatise        To     ley  in     with     the     Held     is 
road    anil    expansive;    not 
only    so   hut    in    many    Instances    whole 
volumes  of  case  law   turn  on  the  word- 
ins    of    some    single    phase   of   an    Act. 
the  law  it-eii   i.   nol   fij  •  d    I  >ui 
.ii    ■  w  in  kmen  -   I  lompensa  - 
.  rtaln    extent    experl- 
Tl  ••    law    today    is    the    result 
-   nf  growth   and  experiment,  so 
nd  erst  a  ml   it.  an  ade- 
Of      ils      history      anil 

...  .ni  i  i).      Moreover 

,1,      ml. led      complexity      due      t" 

II.  -||.  -e     ,,f     she   nil 

,i  legal  lia- 
bility, each  varying  widely  in  nature 
ami    origin.      Add    to    this    one    further 


difficulty   (by  no  means   Inconsiderable) 

— the  degree  of  varience  of  the  laws 
of  those  different  provinces  we  are 
considering,  namely,  Manitoba,  Saskat- 
chewan, Alberta,  and  British  Colum- 
bia. Being  apprised  of  these  difficul- 
ties the  reader  will  duly  appreciate  the 
position    of    the    writer. 

The  mention  of  the  lack  of  uni- 
formity in  the  laws  in  the  various 
provinces  suggests  the  advisability  nf 
dealing  witli  our  subject  in  a  general 
Bay,  that  is  to  say.  in  a  manner  ap- 
plicable generally  to  all  or  to  a  num- 
i  er  of  our  provinces,  indicating  briefly, 
where  necessary  or  expedient,  special 
features  in  the  laws  of  each,  and  to 
offer,  as  occasion  suggests,  a  few  re- 
marks  by    way   of  criticism. 

It  will  come  as  a  surprise  to  many 
In  learn  that  practically  all  of  our 
laws  on  Workmen's  Compensation  and 
Kiii]ilnyers'  Liability  comes  directly 
from  England.  Many  would  Call,  our 
latest  Arts  on  Workmen's  Compensa- 
tion drastic.  We  pride  ourselves  in 
living  in  a  democratic  and  progressive 
country,  and  yet  we  have  taken  this 
very  Act  almost  word  for  word  fram  the 
Act  of  England — Conservative  Eng- 
land. The  Lloyd  George  budget  and 
state  insurance  are  not  the  only  indi- 
cations that  Great  Britain,  considered 
the  most  conservative  country  in  the 
world,  is  yet  the  most  democratic  and 
radical  in  the  way  of  advanced  legis- 
lation. This  will  account  for  the  fre- 
quent references  made  throughout  to 
English  law.  it  being  in  practically 
all  points  applicable  here  by  reason  of 
this    similarity    in    our    statutes. 

The  investigation  of  our  Held  reveals 
the  fact  that  liability  of  the  employer 
may  I  e  based  entirely,  or  in  part,  on 
any  one  or  more  of  four  chief  grounds, 
each  of  which  operates  in  an  important 
way,    and    has    an    Important    and    direct 

I  earing  on  the  position,  both  of  em- 
ployer   and    workman. 

That  is  to  say,  liability  is  founded 
on : 

la  i  The  common  law  of  England. 
which  is  incorporated  into  th e  law  of 
all   of   our   provinces,   or 

'hi  I. Hid  Campbell's  Act,  sometimes 
•  '  b  i     -The    Fatal    Accidents    Act"    or 

"Compensation    for    Heath    by    Accident." 

re-enacted  in  our  various  provinces, 
in- 
ill  The  Employers'  Liability  Act  of 
England.  I  SMI.  adopted  by  most  nf  our 
provinces,  either  under  the  nunc  or 
under  the  title  "Workmen's  Compensa- 
tion for  Injuries  Act,"  which  is  not  to 
ie  confused,  however,  with  the  more 
recent  enactments  termed  "Work- 
men's   Compensation,"    or 

(di  The      Workmen's      Compensation 

Act    of    England,"    1897,    n and    mm:. 

ai  i  nf  inn-  west  'in  proi  Inces  have 
within  recent  years  adopted  Acts  em- 
bodying the  limited  principle  of  com- 
pulsory     insurance,     characteristic      of 

II  i-     ,li\  I-  mi. 

Let     us    deal     with    these    in    older: 

oil    Common    Law    Liability. 

n  Is  mi  the  ,  ommon  law  of  England 
lh.u  i  hi  w  hole  si  mi.  lure  nt  Ihe  I  i  w  nl' 
Emplnvers'  Liability  is  founded,  and1 
iii  which  it  lias  its  roots.  Indeed  not 
Infrequently,   workmen    who   have   gut- 


tered injury  bring  their  action  solely 
on  this  ground,  or  combine  such  ai- 
tinii  win.  thai  under  the  t  bird  head,  ' 
namely,  the  Employers'  Liability  Act, 
and  in  such  cases  if  successful  on  the! 
common  law  ground,  may  obtain  large; 
sums  by  way  of  damages.  Frequently 
juries   assess    the    loss   of   an    arm    or   leg 

as    high    as    $8,000.00    or    $lu, 1.00.       It 

may    Ie   asked,    then,    why    workmen    do  j 
not  oftener  nowadays,  rely  on  a  suit  .h 
common    law.      The    answer    is    thai    1    i 
case   must    te   ■■<    very   clear   and   strong 
one    to    insure     .     verdict,    ami    la 
a  re  apt   to  counsel    "a    bird   in   the   hand 
is    worth    two   in    the   bush,"   and   advise 
their  clients   in   ink.,  advantage   of   the 
later    Acts    which     lender     i     verdict    of 
damages      tolerably      certain,   even     al- 
though   the   amount    recovered    bi 
siderably    less. 

To     succeed     at     common     law,      ■ 

of  the  statutory  dutj  by  the 
employer  or  somi  "personal  negli- 
TlVn        duly         17  HcYT  eF 

gence"  must  be  established.  For  in- 
stance,  the  adoption  by  an  employer 
of  a  defective  system  or  plan  of  man- 
agement, or  the  use  of  defective  and 
improper  agencies  for  carrying  on 
work,  in  again  the  sanction  by  an 
employer  with  full  knowledge,  of  the 
use  of  machinery  or  tackle  which  is 
improper  and  unsafe,  would  lie  suffi- 
cient. The  onus  nf  proving  the  negli- 
gence is  on  the  workman,  so  that  he 
must  lie  able  to  establish  a  strong 
case. 

Moreover,   in   the  course  nf  time,  cer- 
hiin    defences    to    such    an    action    have 

I  ecome  recognized,  and  have  added  to 
tl  e  difficulties  nf  the  workman  who 
seeks  recovery  ai  common  law.  Of 
these  to  make  mention  of  hut  four: 
ill    If   tie   injury    resulted    in    death    (as 

ii  happened),  the  representatives 
or  dependents  of  the  deceased,  even 
.Huh  their  only  source  of  livelihood 
vas  thus  suddenly  removed,  could  not 
In  such  an  action,  as  it  was 
then  held  lhat  the  personal  action  died 
with  the  person.  The  effect  of  this 
maxim  (however  justified  it  may  have 
i  een  in  origin)  wis  removed  by  Lord 
Campbell's  Act,  shortly  to  be  dis- 
.  ussed.  i  J  i  In  the  doctrine  of  "Com- 
mon    Employment,"     as    establi 

cell     ii-.;    ii-.     nf      Priestly      vs. 
I'n.  I.  i,     .    very    great    blow    was    struck 
at    the   i-1  ance   nf  a    workman    - 
ing    in    s  ii'h    .in    act  ion.      The    dm  1 1  ine, 
in    short,     was    that     an    employer    was 

I I  solved  from  liability  where  the  In- 
jury arose  through   the  act   nf  a   fellow 

m        V I'       I   .     e       Ihjll  I'e    I         1  I     e       I  I 'V        h    - 

ing  tl  it  there  was  an  "implied"  con- 
!  ract    "ii    il  e    pari    of    the    workman    to 

like     I'e     risks     nf     the     employment,      ill- 

uding     i'e    i  isk    nf    injur.        , i     i. 

i     fellow-servant.      it     was    chiefly      to 
disposi     ..I    such     i    defense    I  hat      i  he 
"Employers'    Lialbilltj     Act"    below    n- 
i  erred    to    «  as   enacte  i       (3)1  rndi 
in  .  \  ii      "Volenti    mm    m    injur!  i 
workman     who    knew    of    and    ac 
ii  ,.    risk    attendant    on    any    work,    was 
prevenl  ed     from     succee  ling,     i  ml     sui  Ii 

knowledgi      md    ai  cepl oi 

i  eing   a    quesl  Ion   of  facl    mlgh  t   be   im- 
plied    or     Inferred     from     the    clroum- 
.    ...si-,   and   the   particular 
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conduct   of  the   injured   workman.     This 

flefeni  e     i       also    a  \  ailahle     let-     i  be 

BJmploj  ers'     Uabiltiy     Acl     t  efei  red     tci 

I  i  ter,    i  hough    its    svope       i 

row  rd    bj     the    trend    of   subs,   in  i, 

eisions.      i  I  i   i  me   of   the  chief  i 

to    such    an    action    at    i  ommon    la  w    is 

"contributory     negligen.  e."     that     is    to 

say.   If   in   any   way   the    w  oi  u  n 

srir     ,  nun  il.iited     to     brin 

in.ini  j .    he    is    precluded    fr ed- 

bigr,    even    although     i  liei  e 

Leen    some    negligence    cm    the    

the    i  ompany,    but    which    » as    i 
effective     or     proximate     cause     of     the 
Injury. 

While    It    is      seen.      theref that 

Miere  were  and  still  are  manj  weapons 
placi  i  in  the  hands  of  the  emploj  er  tu 
defend  an  action  by  a  workman,  af 
common  law,  and  while  owing  to  Miis, 
in  the  majority  of  cases,  such  an  ac-i 
linn  cannot  he  successfully  maintained, 
ami  while,  further,  lawyers  are  in- 
clined to  advise  their  clients,  unless 
tic.  have  a  strong  case,  to  take  ad- 
vantage of  the  more  effective  a  . 
tain  remedies  provided  by  the  Statute, 
nevertheless,  the  common  law  a  >ecl 
Is  an  exceedingly  important  one;  and 
especially  so  in  view  of  the  fact  that 
on  its  basic  principles  the  whole  of 
ti  e   legal    superstructure    of    \\  orkmen's 

:' pensation     is    founded,    and    to    the 

extent    that   situations   arisi 
provision     is     not       made       by     Statute, 
inciples       flourish       with       un- 
abated   force    and    vigor. 

(In     Lord    Campbell's    Act. 

Turning-    to    Lord    Campbell's    Act    in 

L84-5       This    merely    took    awaj     

the  grounds  of  defence  available  at 
common  law,  namely,  where  the  injury 
resulted  in  death.  Under  thi  'c{, 
w1  Ich  has  been  re-enacted  in  all  our' 
provinces,  and  indeed,  incorporated 
in  some  Instances  into  our  Emp 
I  '  IlitJ  Act,  provision  is  made  for 
the  bringing  of  an  action  iby  the  per- 
sonal  repi  esentatii  e  of  tfhe    i n 

tehalf    of    the    dependants    of    I    i     de- 
ceased,   or   to   he   more   exact,    on  II 
hi'    il  e    wife,    husband,    pa  renl  s 
in   ludes     grand-parents    and    step-par- 
ents)     and      children      (which 
grand-children    and       step-i    lildren)     of 
the      person       whose    death       !  as      been 
occasioned     by     negligenci        Hi 
■  i  a.     Acts     include     in     this     list     broth- 
ers a  ml   sisters;     but    in  a] 
damages    are    assessed 
tinned    to    the    pecuniar]     loss    resulting 
f  i aim     such     ilea  tli     to     the     pari 
whom   and   for   whose  benefit     i  n         Ion 

is      brought.        Such        -action        in' 

Ibroughl     wii  inn     one     rear     i     the 

death     and    gei       illj 

ecutor    oi    adminisl  rator,    i 

i ight     by     the    depend,  i some 

one   ui    inure    of    then son  il'.y. 

(ei    employers'   Liability    \<-t. 
England,       11880;       British       Columbia^ 

1897;    Northwest    Territorl(         Man- 

Itol   i.    1902,     The   pui    o 
a  as   tw  o-fold    (a)   to   rel  work- 

men nf  the  necessity  of  proving  "per- 
sonal   negligem  e"  »'    the 

emploj  er  as  n I  "   la". 

Owing    tu    the    increasi  »f   pri- 

vate    business     when  mdnyer 

tOOk     but     a     small  iclual 

m  i  nagement  of  the  w  oi  i  "»  ing 
Further  to  the  :  com- 
panies   ami    i the 

employer    was    an    abstract    i ty, 

ii     was    impossible    to    pi  m  .-    "pi-i     mal 

negl  Igence,"     a  nd     hen hiw 

-a  "hi     bj    workmen    ■  m  ■' 


Hi  ,i. 


ii, 


nhsed    defence    imon     la  -.-. 

of  common  i loj .,,. 

to,  ••'    in 

feet     of    the    decisioi ■ 

i  two  -fold    pur] 

i    linn  of  some 



0     []     injury     is    caused     to    a     work- 
man : 

■iii    by    defective    ways,    works,    ma- 
.     or    plant. 

1     •    bj    reas i    the  i 

a    fellow    servant    for   who 

e,   the 

em] uch      Acl      madi     i 

sponsible 

"(c)   b;     reas e    rules. 

in    law  -    or    particular    instructions. 

"1 .1  i    bj     i  ea  son    of   i  he    negligi  nee   oi 
a    person    having   charge    or   control    of 
any    signal     points,    locomotive 
or   train    upon   a    railway. 

"i  n  a  1 1  -  in -i  cases  a  workman  is  to 
•  -  i  me  right  of  act  ion  as  if  he 
ui  not  been  a  w  orkman."  Hen 
In  i  •  event  oi  death,  t  lie  san 
vision,  as  outlined  iii  laud  Campbell's 
Act,  applies  both  as  to  the  parties  tor 
«  hose     i  enefil     the    ad  ioi       mu-i       bi 

I   rough  I       and      as      to      t  lie      lie.  ■.   5 

parties      establishing      pe. 

ll.SS. 

It  wl  ii    tii  is   Act    renders 

e     Che  nee     ..f    a     workman     re.. 

. •  1 1 ' ■  1 1    stronger   than   had  been  the 
ise    at   common   la  1  feature 

being     thai     the    employer    Is    held    an 

-w  .      a  hie      I',.,       I  I  mis,.      „-:,,, 

lUthority     under     him.       At     the 
-  a  in,    i  i  me  thi  re  ■ ,  re  certa  in   limital  Ions 
a  ml     cm. lit  ions,     both     restricts  i 
pi  .,.-,:.  I, ,       The     Let  is   confined   In   its 

application      tO     certain     ela 

vants,    generally    speaking,      to      those 
ming    manual    labor,    but    not    in- 
cluding   fii an    servants;    i 

tin n  recoverable  is  limited  in  amount 
tu  the  ave  age  earnings  of  a  work- 
man in  the  same  .lass,  for  the  space 
some  equivalent  sum. 
ami    Is    further    sometimes    con  I 

on     proper     n •        of      accident,    and 

trial,  while  the  action  itself  must  be 
commenced  within  two  years  fmrn  the 
time   ..i    the    Injury. 

Bui    a    claim    brought    under   the   Act 
e     defeated     if    the     - 
establish : 

(a)   Thi 
in".-  led     .  a  used    the    accident    \\ 
acting    In        e     cope   of  his   authority. 

'  "  i   ti  .■    accident     w: i I     " 

or    in."  ii  ai.i whal     n 

"   Idei ■    and    simple 

(c)  Thai    .    •     injured  eally      a 

lime. 

i  i  i    t:  a,     i:e    injure  1    person    himself 

i .- 1   'p..  nit    Injured 

to     take     the     risk. 

hi    brief,    Is    the    sum    and    sub- 
stance   oi    ti  Is    &\\  ision    of    "in 

.1  on   the  prin.  od  led   in 

illity    Act 
(ill     Workmen's     Compensation. 
For  an    agitai Ion    has 

workmen    fo 

a      la  w     which      H  mild     ill- 
injuries    sus- 



ervce    oi 

I 
nee    "i     ■■  ...  i ugalnsl 

ml 
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i     " 
iropi  an   countries),    but    ii    wat 
evei     until    1 897    i  hal    i 
Workmen's   Compensation    Acl    of    Eng- 
land   H 

Ol       Workmen.         Later      it      was 

,    li .ad  again  In 

is    t elude    domestic    servants    an. I 

farm    laborers.      It    Is    to    he    i 

in     all     ils     main     features-     It     I, 

ly    our    prov- 

i     the    following    ordei  i      British 

902      ah ■."  i  i.     1908;     Mani- 

UO     s  iskati   "  a  .  m    nun. 

Brief!  Ing   the 

I        1      ■        emplO)  m.llt       In       which, 

and    the    workmen    in    whom,    I 

-      \.  i  ■     d i 

ervanl 

worl 
ompensated    for    "persona 

i    of   and      In      the 
of      the      emploj  mem   '      Thu 
work  mi  i  Ically     insu   ■ 

..a    ..f    negl  I - 
Inst    all  ■  iirring 

durlng  03  ment. 

pas   Ing,    we   in..)    noti 
as     being     install.  , 
,    ation       Is       recoveralde.       under 
'.Is:       la  i     where    the    period    of 
is      less      than      tWO      weeks 
i  in     Saskatchewan       one        week 

■   ..■  kman     ide  its     I"     " 

nden tlj     ol    the     Vet,    that    is    at 

i lllluli     law     OX     under     I, 

I. iai, Mil  |      \.  i       . .  i  Injury 

<i\A      in      Mam, 
of     the     work,  ,     even     here, 

should  the  Injury  result  In    , 

ert  heless    recoi  i 

bj    the  d i.  .  i   mi 

.   Olnplla  II.  e       Wltll       '    "I  I"!"       rules 

cldent  and 
..I     claim     within     specific     times 
i  varj  inf 

such     in  tlso    the    raan- 

The  action 

itself    must  ed    nol     Is  ter 

k    months    fro  of  the 

Injury.       Provision     is    also     made     for 

workman   and   employer  adopting,   with 

iroval    of   the 

latlve  scheme   of  compensa  - 

tfon.        A     rather     Important     feature     Is 

llity    nf    the    employer    fur    in- 
juries   to    workmen    hired    by    sub-con- 
■ 

i  .,rs     is 



ibservi  ireo 

erne ■  under 

i .  s     the    co  m  m 
n  actio 
in. .n   law   or   under    tin-    Employers'   Lia- 
bility    Acts,     or     vice     versa.       To 
e    u   Dally    attached    two 

Hie-,    the    litsl  .  mount 

a     ■    "   a      ,  ml     how     it     is 

Hi  aimed   to  give 

-      I  V .       Ill 

■   on 
■i  '  --.  if  any  i  though 
must    reside    in    the    prov- 

i  $2,000,  it    varying  In 

dapendenl     In 
•    earnings  of  the  decea  ■• 

i"d      t .  >      the 

in    the    maximum 

I 
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be  required  to  pay  f  100  to  '-over 
i  unci  1 1  and  medical  expenses.  Where 
tl  e  Injur}  results  in  total  or  partial 
incapacity,  bul  not  death,  compensa- 
tion is  made  payable  in  weekly  instal- 
ments amounting  to  one-half  of  the 
former  earnings  of  the  injure,!  with 
a  maximum  of  $10  per  week,  anil  with 
the  total  limitation  of  $1,500  or  $2,000 
as     i    maximum. 

Such  is  a  brief  outline  of  our  Work- 
men's Compensation  Acts.  The  out- 
standing: feature  is  obviously  the  em- 
l  odlment  of  the  principle  of  limited 
insuranci — a  principle  thai  is  based 
upon  the  view,  apparently,  that  all 
ordinary  misadventures  met  with  by 
workmen  in  the  course  of  their  em- 
ployment  should  he  regarded  as  inci- 
dental to  the  expense  of  the  work  in 
•  are  engaged,  and  should 
ore  be  charged  to  such  industry 
without  reference  to  the  question  of 
negligence    or    default. 

With    the   rightness   or   wrongness   of 

•     principle     we    are    not    here    con- 

,  i  i  ed,    for   although    it    has   been    sug- 

tliat     these    Acts    are    more    or 

less   experimental    in   nature,   the   writer 
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has  no  hesitation  in  saying  that  they 
are  here  to  stay.  In  practice,  CO 
tors,  builders  and  employers  o{  labor 
ii  general  realize  (or  should  realize) 
this  fact  and  protect  themselves 
against  the  statutory  liability  by  in- 
sulin;;' this  risk  in  some  accident  in- 
surance company,  just  as  nations  to- 
day insure  against  the  dangers  of  war 
and  invasion  by  the  building  of  navies 
and  the  upkeep  of  armies.  Viewed  in 
tliis  light,  the  alarm  with  which  the 
Acts  were  first  contemplated  by  em- 
ployers   has    practically    vanished. 

But  we  have  already  exceeded  the 
patience  of  the  reader,  though 
throughout  the  space  has  seemed  but 
all  too  short  to  adequately  ileal  with 
such  an  interesting-  and  extensive  field 
of  law.  We  have  outlined  the  devel- 
opment of  the  subject  from  its  origin 
in  common  law,  and  it  is  hoped  that 
the  historical  review  and  brief  critical 
analysis  of  the  important  steps  of  this 
development  will  afford  employer  and 
workmen  alike  a  clearer  understand- 
ing of  the  law  of  workmen's  compen- 
sation, which  is  the  outcome  of  long 
yens  of  growth   and  experience. 
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APARTMENT  HOUSES. 

SAN    FRIANCISOO — Apartment    house. 

3    story    and    base,    frame.    $10,000.      Ar- 
chitect,  none.     Owner.  W.  M.  Garey,  930 
it   St.,    S.    I'".      The   building     will 
le    erected    on    the    east    side    of    Larkin 
north    of    Jackson,   «nd    has      a 
frontage    on    Lark  in    street    of    20    feet 
lepth    of   :,7   feet   9   inches.   There 
v  i'l   le   six   apartments   of   three   rooms 
i  I       ita    each.      Interior    finish    will    be 
of   pine   and    redwood.      Some   hardwood 
will    be    used.      No    heat    will   be 
installed.      All    suites    will   lie    equipped 
with    wall    beds.      Bath    rooms   will    have 
plaster    wainscot    and    sanitary 
Exterior    of    the    building    will 
•  red      with      cement      plaster     on 
rretal   lath.     Plans   are  complete  and   in 
mis  of  the  owner  who  will  do  the 
Day   Labor.      He  is   now   in   the 
market    for   all    materials. 

SAN     FRANCI8CO—  Aparlment     In. use. 

Class  C    construc- 
tion,    $: 'I"        Architect,     Charles       J. 

i  Bldg.,    S.    K.      i  ivvner. 

lol  n     Black.      This    building    will      be 

on    Post    street    between    Jones 

■  v  enworth,   covering  an   area    oi 

i -    been    ar- 

to    contain     ",.;    suites    of    two. 

tl  ree  and   four   rooms,     All   apartments 

re   private   ba  th    and    wall 

Plans      provide      for      -team      heat. 

i  i. 'iiiiui       cleaning 

plint  item.      Interior 

e     of     pine,     redwood     and 

i    veneer.  Tile  and   cement    will 

ns.     There  will 

il    built-in    features    In    the 

I  atii    room-   and    kiti    en  -.      There    will 

'  ■•   two   large   so.iai    rooms,   office     and 

Entrance    will    be   finished     in 

■  and    tile.    Exterior  of   the   build- 
ing   will    be    faced    with    pressed    brick. 

ire    now    being    prepared. 
pi:  INCISOO      Vparl  m<  ill 

i     m         reinforced   i  on.  i  ete, 

195.000,      Archlte.  I  !     Rous- 

donadnock    Bldg.,  S.   P.     Owners, 

Co.      This    Is    the   second 


large  building  project  announced  as  a 
direct  result  of  the  commencement  of 
work  on  the  Stockton  street  tunnel. 
and  is  to  be  erected  at  the  southwest 
corner  of  Stockton  and  California 
streets.  The  building  will  have  a 
frontage  on  Stockton  street  of  68  feet 
9  inches  and  of  124  feet  on  California 
street.  Besides  the  social  rooms  and 
offices,  upper  Moors  will  'lie  arranged 
for  a  total  of  140  rooms  which  will  be 
divided  in  two.  three  and  four  room 
suites.  Interior  finish  will  be  of  pine 
and  hardwoods.  'Bath  rooms  will  have 
cement  floors  and  tile  wainscot.  Plans 
provide  for  steam  beat,  elevator  serv- 
ice, a  vacuum  cleaning  system  and  hot 
water  supply.  Provision  has  been 
made  for  direct  connection  with  the 
Stockton  street  tunnel  through  ele- 
vator service  via  the  basement.  Con- 
sun,  t  ion  will  be  practically  fireproof 
throughout.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  now  being  prepared  and  con- 
Strui  tion  will  be  undertaken  before 
the   first    of  the  year. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Apartment  house.  4  story  ond  base, 
fiame.  Cosl  no)  stated.  Architects, 
Rousseau  &  Pousse, in.  Monadnock 
Bldg  S.  P.  Owner's  name  withheld.  The 
building  will  contain  in  the  neighbor- 
hood of  1 00  rooms  which  wil  1  be  a  i  - 
ranged  In  suites  of  from  two  to  Coui 
in-.  All  apartments  will  have  pri- 
vate baths  and  will  be  equipped  with 
wail    bed-       Interior    finish    will    I f 

pine    -ml     hardwood.        Hirdwood     Hours 

will    be    used    in    some    .,r    the    rooms. 

Hath     |. ,oins     will     be     lillishod     in     r. -incut 

plaster  and   tile.     There   will   be   steam 

i   , ■  i  i      a  lid      el. -vi  tor      service.         K.\  tcru.r 

of  the  building  will  be  covered  with 
rustic,   shlplap  and   brick   veneer.    Plans 

a  i  e  ii"  irlj  <  omplete  a  nd  figures  will  be 
■  all.-d    for    shortly. 

SAN    FRANCISCO     Apart nl    house. 

15  toi  Hid  ba  ■  Class  A  construc- 
tion. Co  '  n"i  stated  Architect,  Ken- 
neth    MacDonald,    Jr.,    Holt) rook     Bldg 

8.      !•'.        Owner's     name     withheld.        This 


building  will  be  erected  on  one  of  the 
coiners    of    Pine    and    Stockton 

-ore, i    early    completion    of    the 
SI  ockton    st  i  eel     tunnel  i  aused    a 

milked  revival  of  inter.  -1  In  property 
mi  Stockton  street  from  Sutter  to 
1  imento  streets,  and  the  first  of  the 
year  will  see  a  number  of  hig] 
hotels  and  apartment  houses  under 
construction.  Announcement  of  an- 
other large  apartment  house  on  one  of 
the  Stockton  street  corners  will  be 
made  within  a  week.  The  building 
planned  by  Mr.  MacDonald  will  have 
a  complete  steel  frame,  reinforced  con- 
crete Moors,  walls  and  roof  slabs.  In- 
terior partitions  will  be  of  hollow  tile 
and  metal  lath  and  plaster,  making 
the  construction  fireproof  throughout. 
Suites  w-lll  range  from  two  to  four  and 
live  rooms.  Interior  finish  will  be  of 
pine  and  hardwoods  with  considerable 
marble  and  tile  used.  All  suites  will 
have    connecting    bath     rooms    and    will 

e  equipped  n-ith  wall  beds.  There 
will  be  steam  heat,  oil  burning  appa- 
ratus, vacuum  cleaning  system  and 
elevator  service.  The  elevators  will 
connect  direct  with  the  tunnel  by 
means  of  a  sub-basement,  -and  this  will 
be  made  a  regular  stop  for  all  cars 
using  the  tunnel.  Exterior  of  the 
building  will  probably  be  face!  with 
cement  plaster  and  mat  gl-azed  terra 
eotta.  Plans  are  now  being  prepared. 
sax  FRANCISCO— Apartment  house. 
7    story   and    base,   brick    and    steel.   $74.- 

i Architect.     Frederick     H.     Meyer. 

Bankers'  Investment  Bldg..  S.  F. 
owners.  Starr  &  Larson.  The  build- 
ing will  be  erected  at  the  southeast 
cornet  of  Sutter  and  Jones  streets,  and 
will  cover  a  considerable  ground  area. 
The  first  floor  will  be  arranged  for 
entrance  lobby,  office.  social  rooms 
and  several  apartments.  Upper  floors 
will  be  divided  into  two  and  three 
room  suites.  All  apartments  will  have 
private  bath  rooms  and  wall  beds. 
There  will  be  steam  heat,  elevator 
service,  a  vacuum  cleaning  system  and 
hot  water  plant.  Interior  finish  will 
i  c  of  pine  and  hardwood  veneer.  Some 
ornamental  plaster  will  be  used.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  Exterior  of  the  building  will 
le  faced  with  pressed  brick.  A  con- 
tract   for    the    steel    and    iron    work    has 

,  en    . i  \\  arded    to      the      I  'entral      Iron 
Works    for    120,250,    and    plans    for    the 
lit,.-    of    the    work    are    now    out    for 
figures. 

SAN  FRANCISO  '--Apartment 
2.  3  story  and  base,  frame.  $30,004 
each,  Architect,  none.  Owners,  Louis 
-  ml  F.  Heine.  1255  Polk  St..  S.  F, 
These  two  buildings  will  be  erected 
on  the  north  side  of  Pine  street  easl 
of  Leavenworth.  Each  will  contain  IB 
•  i  ]•!  it  null  t  s-  of  tvv,,  and  three  rooms. 
buildings  will  have  street  frontage 
37^  feet  .iinl  will  extend  back  11G 
feet.  All  suites  will  have  connecting 
bath    rooms  and    will   be   equipped    with 

vv  all      I  BdS  Int.  i  lor     finish      will      1  •       nt 

pine  and  elm  panels.  Bath  rooms  will 
I  e  finished  In  cement  plaster.  There 
will  i  si.-  i  in  h.it.  ii  in  . .m.i  tic 
tors  and  hot  water  systems.  Exteriors 
will  i  e  covered  with  pi  essed  brick  v ,  - 
neer,     rustic    and     shiplap.       Plans     are 

mpleti     i  n, i  tl  e  w.o-k   will   i  e  done  bj 
Hay   Labo 

Li  is   ANGELES,      CAL.  Lpai  I nl 

se,  8  si  oi  v  ;i  u,i  base.  Class  C  con- 
st ii.  I  Ion,  $60,000  Vi  ,  Itect,  Kern  in. I 
P.i  i  uicnl  icr.  BS  rue  Bldg  .  I..  A.  I  ivv  ncr 
.Mrs.  Harvey  Ingerson.  The  building 
will  be  erect  ed  on  i  le  i  udrj  .1  •■  en  ue 
near  Si  ,i   street,    i  mi   will  .-over  an  an  I 
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Interior    win    be    di- 
vided   into    I  I"   rooms    w  hicli   a   e    

rranged  in  two  and  three  room  suites. 
All  apartments  will  have  private  baths 
and    wall    lieds.      Interior    finish    will    be 

of    pine     with     e e    hardw 1     veneer. 

There  will  he  steam  heat,  an  automatic 
elevator  ami  vacuum  cleaning  system. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Built-in  features 
will  he  used  in  the  bath  rooms  and 
kitchens.  Exterior  of  the  building 
will  he  faced  witli  pressed  brick.  Plans 
are  being:  prepared  ami  when  complete 
the  work  will  be  done  by   Day  Labor. 

IIERMtiSA  BEACH,  LOS  ANGELES 
CO.,  CAL. — Apartment  house,  ::  story 
and  base,  brick,  $25,000.  Architect  not 
selected.  Owner.  Dr.  \Y.  C.  Bondies, 
906  Mission  St.,  South  Pasadena.  The 
building  will  he  designed  for  two  and 
three  room  suites  witli  private  baths 
and  wall  heds  No  plans  have  been 
made.  Further  details  will  he  given 
when  the  owner  selects  an  architect. 
Dr.  Bondies  will  also  erect  several 
liame  dwelling's  on  his  property  -at 
llermosa    Beach. 

LOS  ANGELES,  CAL.  —  Apartment 
I  (oise.  4  story  ami  have,  brick,  $50,000. 
Architect.  E.  'B.  Hogan.  .Jr.,  1564  West 
46th  St..  L.  A.  Owner,  Ernest  C.  Hill- 
111:111.  635  West  40th  St.,  L  A.  The 
building  will  cover  an  area  of  54x120 
feet  and  has  1  een  designed  to  contain 
86  rooms  arranged  in  two  and  three 
room  suites.  All  suites  will  have  pri- 
vate 'bath  rooms  and  will  he  equipped 
with  wall  beds.  Plans  provide  for 
steam  heat,  elevator  service  and  a  va- 
cuum 'leaning  system.  Interior  finish 
will  le  of  pine  with  some  hardwood 
panels.  Math  rooms  will  have  cement 
Moors  and  tile  wainscot.  Exterior  of 
the  building  will  he  faced  with  pressed 
brick.  Plans  are  complete  and  the 
work  will  he  done  by  lux  Labor. 
SEATTLE.         WASH.     —     Apartment 

ouse,  ::  story  and  has,-,  briek,  $30,000. 
Architect.  V.  W.  Voorhees.  Eitel  Bldg., 
Seattle.  Owner,  W.  .1.  Morrow.  The 
I  Ullding  will  he  erected  en  a  corner 
site  and  will  cover  a  considerable 
area.  Suites  will  he  arranged  in  two 
and  three  room  apartments  with  pri- 
vate baths.  Interior  will  lie  finished 
in  pine  and  elm  panels.  Some  hard- 
wood   floors    will    lie    use  I.      There    will 

e  Mean,  i  rat  and  an  automatic  ele- 
vnter.  Bath  rooms  will  have  tile  floors 
and     wainscot.        All     suites     will     have 


v  all     beds.       Exterior     of    t  he 
will   I  c  fared   with   presse  I   bri 


building 
i.  Plans 
i,,ut     the 


rst   of  September. 

Contracts  Awarded. 

PASADENA,       l.i  IS        \v-''  <'    '   l;s 


CO., 


|  'A  u-   A  pa  it  men  i 
base,    brick,   $60,001 
t ;.   Krucker  ami    1 1 

On      Kbit;,.         I..         .\ 
91  ale     and     S.        S. 


louse,  I  -lory  and 
Architects,   Prank 

.  •  i  iei  li  -a  i'.  Fergu- 
i  iwners,      Charles 

Wold        i  ''ml  raelor. 


Di  in  ge    vVhyte,  I  :i1   con- 
struction,   $43,000        » 

Pas  tdena,    p bing    a  i  il      e  iting,    $o,- 


l.'  ■ 


ANGE1   I' 


Cal. 


pari  i.e  ni 


not    stale. I.  'It.     I-     A. 

ii     iir,     Mrs.      \.      Burgwald        Col - 

to  .    I:.    T.    I  aug-l  lin,    I        -  Bldg.,    I. 
A,      Contract    pri< 


BANKS. 

C    NCORD,       CONTBA       ' '■  ST  A       CO., 

CAL.      Bank                              '  '■'••    hl'i,,k 

or  reinfo  red  .  ""'  slated. 

Architei  t.   G.   A.   Applegarth.  Call    Bids  , 


s,    E.     Owners,   Bank   of  Concord,     This 

is      the     second      hank      sh  u. dure      whieh 

has    been    designed    for    i  to] ,i    Insl  I- 

tutlons  by  Mr  Applegarth.  This  build- 
ing will  be  erected  on  a  corner  site 
and  will  contain  the  banking  moms  on 
the  first  Moor  ami  a  number  of  modern 
offices  on  the  upper  Boor.  Interior  ..f 
cl  e  banking  rooms  w  in  be  finished  in 
hardwood      and      ornamental      plaster. 

Tl  eii       will      he     special      hank        fixtures 
and    coin    vaults.       Upper     floor    will    be 
finished    in   pine.     There   will   be 
Hal    heai  ing    sj  stem.      Exter f    the 

building      will      he      faced      with      CI  iu.nl 

plaster.     Plans  -are   being  prepared. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 

Contracts   Awarded. 

FIR,  WASH. — Bridge,  concrete  and 
steel.  $50,000.  Engineers.  Bowerman  & 
McCloy,  Mutual  Life  Bldg.,  Seattle. 
Owners,  Skagit  County,  Contractors, 
Skagit  Construction  Co..  Mt.  Vernon. 
Contract    price.    $50,000. 


CHURCHES 

TILLAMOOK.  ORE. — Church.  1  story 
and  l.ase.  brick  and  stone,  $20,000.  Ar- 
chitects,  Tourtellotte  &  Hummel, 
Rothchild  Bldg.,  Portland.  Owners. 
First  Methodist  Church  of  Tillamook. 
The  building  will  he  designed  In  the 
Colonial  style  with  a  high  basement 
and  main  floor.  The  basement  will  he 
arranged  for  Sunday  school  rooms,  so- 
cial hall  and  kitchen.  .Main  floor  will 
contain  an  auditorium  seating  250 
people.  Interior  ilnish  will  be  of  pine. 
There  will  he  a  central  heating  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  stone. 
Plans  are  complete  and  figures  are 
now   being   taken. 

TULARE,  TULARE  CO..  CAL.— 
addition,  concrete  and  brick 
construction.  Cost  not  stated.  Ar- 
chitect's name  not  given.  Owners,  St 
Aloyslus  church.  This  work  will  con- 
sist of  the    iibiiti f  two  large  wings, 

which  will  contain  class  rooms.  The 
main  auditorium  will  also  be  enlarged. 
Interim'  finish  will  he  of  pine  through- 
out. The  exterior  of  the  building  will 
i.e  faced  witli  cement  plaster.  Plana 
are  in  the  hands  of  Father  Edward 
Schmitt,     wh..    will     have    chart;.'    of    let- 


I  II 


the   contracts 


Contracts   Awarded. 
AZUSA,    Li  is    ANGELES    CO.,    CAL.- 

Churcll,    1    story    and    base,    frame.    $12.- 

Vrchltect,       Norman        F. 

Broadway    central    Bldg.,    I.     v      Own- 
ers,    Firsl       Presbj  terlan      Church      of 
Azusa       Contractors,     Perkins    &     i'"1 
,  omb.    Waits.      ''iinir. hi     pi  i.  .      $1 1,656. 


COURT  HOUSES. 

SAX    I-'IIAN'i'ISc'm      CItJ     IT.  II     ! 

tlons,    et...    $i  1,882.       ti  chiti  ■  I   .    Bake- 
well    A     Brown,    251     Kearny    St.,    s.    I' 
City  and  Count]    "f  s  ii.   Fran 

eiseo. 

,    .   ii.  .   -t   i:i  Ig  .  S.  F.     Contrai 
trad     .ails    fo 

Work     an  I 

Ing   excavating   for   ti  e   new   Cll 

e.i    ,     1 1  ,•   third   contrai  i    to   be   lei    for 
Ibis   $4,500, -  ti  a.  lure. 
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FACTORIES  &  WAREHOUSES. 

SAi'HIAMENTcl.      I'AI.. — ('.lain      eleva- 
tor,    reinforced     concrete     construction. 

''est     not     staled.       Architect,     l>.    .1.     )!,,- 

..l,i.    Forum    Bldg.,    Sacramento.      Own- 

....       With  hi  Id.        This      work      has 

een     men!  loned     here    some    tlmi 
n     en      plans     were        being        pri 

Working   drawings    are    n..w    complete 

an. I     figures    are       being       taken.       The 
building     will      i.e      fireproof. 
grain      handling      machinery      will      be 
used.     Exterior  will  be  faced    wll 

llient      plaster'.        Besides     t 

II... ii    mill    will    be   erected    shortly,   plans 

for    which   have   also   been   prepared   in 

the    office    Of    Architect     P.    .1.     Ilel.d.h 

GARAGES. 

Contracts  Awarded. 
i.i  is   ANGELES,  CAL.-  Garagi 

stores,  1  story  and  base.  I, lick.  $28,000. 
Architects,  Kempel  ft  Erkes,  Benne 
Bldg.,  I..  A.  owners,  s.  hmidt  Estate. 
Contractor,  Fred  it.  Brauer,  2026  Wil- 
lard  Ave.,  L  A.     Contracl   price,  $28, 

PORTLAND,   ORE.— Garage   and    ball, 

-i.e..    and   base    brick   and 

i...i   stated     \ .  i.  Itect,   R rl    F    Tegen, 

Swetiand       Bldg..      Portland.      Owners, 
Paul   Van   Firdaugh   and   Mrs    Hoi 
Contractors.        Lit  he.  land-  Ahhrcv         Co.. 

Bei  k  Bldg..  Portland.  Contra,  t  price 
in.t    stated. 


FLATS. 

SAN  FRANCISCO— Flats.  2  st.. 
I  ase.  $1cp..-,iio.  Architect,  Bernard  .1. 
Joseph  Fust  National  Bank  Bldg.,  s. 
f.  Owner,  Henry  a.  Jacobs.  The 
building  will  le  erected  on  thi 
side  .if  Scott  street  South  of  Sacra- 
mento,   and    has    i n    designed    for    a 

1888       I  esident  ial  II 

Plats  win  consist  or  six  and  seven 
looms.  Interior  will  he  finished  In 
pine  ami   liar.lw is.      Hard-Wood   floors 

will     he     used     In     the    principal     rooms. 
There  will   be  a   central    he 
.nd    open     tire    places.       Mantels     will    he 

..f  brick  and  tile.     An  automatic  water 

heater    will    le    installed.      Tile    will    he 

used     in     the     I  atli     roms    a  n.l     k   I 

exterior  of  the  building  will   be 

with     klinker     brick     veneer,    rust! 

cement    plaster       Plans 

and    figures    are    being    taken. 

SAN    FRANCISCO-     Flats,  f    store    and 

base,    frame.    Jl, Architect,    i'.    I'm- 

tonl,    IHiii    Kearny    St..    S.    F.      <  "w 
I'orl.elll       The    building    will   I.e    l 

on    Pacific    street    west    ..i    Joni 

....  e  - 1  s/ni  ;.in  t  wo  mod- 
ern Mats  of  five  ami  six  ropms,  Inte- 
rior   finish    will    he  of  pine  and    redw 1 

Some      b  ird.H I      floors      will      be        used. 

TI    ere      will      he     ..pell      In  . 
i  rhk     or     tile     mantels.       Tile     v. 
H     the     ha  I  h      l'..niie     ..  n.l     I. 

east    corner   ..f    Devisadero   ami    Broad- 

witb      rustic     and     shiplap.        Plans     are 

taken 

san    FRANCISCO     lin-.  2    story 

ami     base,     frame.     $4,5 

le,    I  II. .lie  I   IW    I.e:    S,       '   '  "  ''I        W.       .1. 

Keenan,   Haj  es  and   Masonic  svei 

r  'i'1  .-  buildings  win  I  e  ei .  cte  i  on 
Has  e-    sh  eel    east    ,.r    M    - 

:  v.  ,,     n...  lei  n      II  I  I  s     of        four        and        live 

i  ...on-.      Interior   finish    will    I  e  ..r   pine 

with       some       elm       panel--        liar.lw I 

will    he    used     m     tl  ■■    principal 
I    I 
ami    briek     or    tile    mantel 
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-fill.--    23,    wi; 


:  in  the  liatli  i.i, .ins  and  kitch- 
ens. Exteriors  o£  both  buildings  will 
.'.  Ith  cement  plaster  ..n 
metal  lath  and  klinker  brick  veneer. 
ire  in  tlie  hands  of  the  owners 
and  w..rk  will  be  done  by  Day  Labor. 
Materials  are  now  being  purchased. 
BERKELEY,  AX.AMBDA  CO.,  CAL.— 
and  base,  frame.  $3,000. 
Architect,  X.  \v.  Shaw,  3073  Bateman 
St.,  Berkeley.  owner.  Arthur  Frey. 
The  building  will  contain  two  flats  of 
rive  and  six  rooms  and  bath.  Interior 
finish  will  he  of  pine  with  hardwood 
floors.  Bath  rooms  will  have  cement 
plaster  wainscot.  There  will  be  a 
large  open  Are  place  with  brick  man- 
tel in  each  living-  room.  Exterior  of 
the  building-  will  he  covered  with  ce- 
ment plaster  and  rustic.  Plans  are 
complete    and     figures    are     now     being 

taken. 


GOVERNMENT     WORK      AND 
SUPPLLES. 


New    Columbia   Hospital. 

last  session  appro- 
priated $300,000  for  the  construction 
in  this  city  of  a  modern  fireproof  hos- 
vital  building  for  the  treatment  of 
uliarly  to  women  and  a 
lying-in  asylum.  The  building  is  to 
be  erected  on  the  site  belonging  to 
the  United  States  to  replace  the  pres- 
ent building  of  the  Columbia  Hospi- 
tal. The  construction  of  the  building 
and  the  expenditure  of  the  appropria- 
tion is  to  he  under  the  supervision  of 
the      superintendent      of      the      Capitol 

building.       The     sum     of     $100. ( has 

been  made  available  to  commence  the 
work.  The  plans  and  specifications 
will  probably  he  obtainable  about  the 
middle  of  October.  There  will  he  two 
wings  and  an  administration  building 
in  the  center.  The  buildings  are  to 
be  of  brick  and  of  fireproof  construc- 
tion. Nathan  C.  Wyeth,  of  this  city,  is 
the    architect. 


Pug.  i     Bound    Traveling    Cranes. 

The  contract  for  furnishing  electric 
the  general  foun- 
dry. I'nget  Sound  navy  yard,  Wash- 
ington, has  been  awarded  to  Pauling 
A-  Harnlschefeg,  Milwaukee,  Wis.,  at 
$16,826. 


Pearl   Harbor.  II.  T..  Gunners'  Quartern. 

The  contract  for  the  construction  of 
two  gunners'  quarters  at  the  U.  S. 
naval  magazine,  Kuai.ua,  Pearl  Har- 
bor, il.  T..  baa  been  awarded  to  the 
Lord-Young  Co.,      Hono- 

lulu.   H.    T.    at    $13, 


Pearl   Harbor.,   II.  T..  Officers'  (i.iarter*. 

The     bid     of     the     Lord-Young     Kngl- 
.  ■,,..   Honolulu,   II.   T ..   $19, 1  10   in 

amounl  ai pted    for    the 

construction    of    two    officers'    quarters 

naval      station.      P. 
II.    T. 


<  u|ir<>    wire.    Reclamation    Service. 

'1'    .     following    bide    were    openi 
.•    ..f    the     U.    s.     Reel 

ins   copper    wire    foi    Minidoka 

Idaho: 

Hid    l.     Btai  rid  i  'able 

Co.,    I/.-    a..--- 

1.    B.    P.    Kierulff.    Jr..    &    Co..    I. 

ESxporl     '  '•■  . 
Los    Angeles,    Cal. 

Item   1.    35,0000   lbs   No.    6   B.   &   S.   3- 


w  ire   i. arc  ,  opper  si  ra  nd      Bid 
2,    $5,687.50;    ::,    $45,125        I  .1    deliv- 

ery, bid   1,  Perth  Anvboy,  X.  J.; 
betta,    N.    J.;    ;:.    Wot    •    lei 

charge     bid     1.     $112  I,     $150. 

".I      I,     3,200     lbs; 

lbs;    :;.     I. lbs. 

Item    2,     100    lbs    No.    6    B.    &    i 
soft-. Iri  i  *.;:* ;    2, 

$65,  i"     3,   $67 :   delh  er]  item   1. 

Item  ::.   is. lbs  No.   1    B.  &    - 

weatherproof     wire — Bid     1.     $6,6 
$6,657;    ::.    $6,762        Deliveries,    same    as 
item   1.    Ret  1  i     arge,   bid   1,   $7:1:   2,   $168; 
:'..    $165.      Reel    weight,   bid    1.    3,100    lbs: 
.0    lbs;   ::,    4.4.1,.   lbs. 
[tern       4.       .Miscellaneous       solid      and 
d     R.    C.    wire — Bid    1,    $1 

2,  $1,107.55;     3,     $11,108.27.        Deli 

is  item  I.  Reel  charge,  bid  1, 
$18.50;   2.   $10;    3,   $20. 

Item  5.  1,500  ft  No.  1  B.  &  S.  triple- 
conductor  cable — Bid  1.  $337;  2,  $810; 
8,  $767.50.  Deliveries,  bid  1.  Pitts- 
burgh, Pa.;  2,  Stamford.  Conn.;  3. 
Won  ester,  .Mass.  Reel  charge,  hid  1, 
$7. .Mi;    2,    $26;    3,    $lu. 

Lump  sum.  bid  A.  items  1  to  4,  in- 
clusive—Bid   1,    $13,519.66;    2,    $13, 

3,  $1  1,397.27. 

Lump  sum.  bid  B,  items  1  to  5,  in- 
clusive— Bid  1,  $14.030. i,H:  2,  $14,295.45; 
3.    $15,164.77. 


San    Diego    Bs 


iglit. 


The  following  bids  were  received  by 
the  light  ouse  inspector,  18th  district, 
for  the  construction  of  the  San  Diego 
front    range    light: 

Muir  &  Symon,  San  Francisco.  Cal., 
$711. 

Western    Iron     Works.     $869. 

Judson  .Mfg.  Co..  San  Francisco,  Cal., 
$696 .    ace. 

Sin    Diego   Light   No.   .",. 

Muir  &  Symon,  San  Francisco,  Cal., 
$.;xi:    ace. 

Western    Iron    Works,    $S58. 

Judson    Mfg.   Co..   $S33. 

To.l.l    *    Peters,    --■'■ 

Mortensen     Construction    Co..    $865. 
>ui     Diego    high'     No.     i' — Real 

.Muir  &  Symon,  San  Francisco,  Cal., 
$imii:    ace. 

Western    lion    Works,    $  I.L'sT. 
■      il  '    -  ,    -<H37. 

Todd    *    Peters.    $1,300. 

Mortensen.  Construction   Co.  $1,600. 
Phoenix,    Ariz..    Screen;*. 
The    following    bids    wen 

supervising  a  r,  hitect,  Treas- 
ury Department,  Washington,  D  C, 
for      i'i:  in       -  door      and      window 

lor    the    r.     S 
Phoenix,    Ariz.: 

T.   L.   Edens,   Phoenix,   Ariz..   $1,610. 

Winslow  .*;-  I'.iaMo.  Phoenix,  Ariz., 
fl.615. 

I ; . . ! . i , i 1 1 -     Ml  id.,    $1,- 

675. 

Tin-  Wilier  Mfg.  Co..  Milwaukee. 
Wis..    $1,685. 

Honolulu,  ll.  'I'..  Quarantine. 
Tl  .■   contract    for   the  consti  ucl  ion   of 

1  ill  i  lie     I. nil  lings. 

tank,    and    connecting    piping    at 

S,    qua i         '     oi      ii lu     M     'l'  . 

,  ,i     W.    X.    Cone  lino. n. 
I    i 
.i  i  ■     i, .I      'ii  i     lui     fl     of 

it    $1" 
$2,400;     total,     $31,7 

ract. 


ii. 


■  ii    handling 
'      i  i  ii. i      hammers      and 

under    the     litter.       Xo    operating    gear 
that     the     trolleys 
ill     b.     opera  ted    from     the    Hi 

i  i    .     effective    radius 

i.    '  -  in.       in  ,     of   mast    to  center  line 

II    be    not    less   than 

and    the    over-all    length    from 

line   of  mast   to  end  of  boom  not 

an    1,;   feet   6   inches.     The  crane 

II    not    exceed    18    feet    from   floor   line 

0  mm,    of    in  i  st    ;i  ici     -  .a  II    he    13    feet 
from    floor    line    to    underside    of    boom. 

ne  shall   consist  of  a   heavy  cast 

lllar;    a    vertical    structural    mast 

and     a     structural     steel     hori- 

01  i  il    Loom    fitted    with    tracks   for   the 

The    mast    shall    be    assembled 
e  pillar,  and   the  load  carried  by 
ring    at    the    upper 
el    of    the    pillar.      The    thrust    bearing 
receive    the   load    from  a  cast-iron 
nut.   which,   riveted  between   the  sides 
of    the    mast,    forms    the    bearing    for    a 
I   pivot   on   the  pillar.      This  bear- 
ing  shall    not   be   more    than    18    inches 
below    the    boom.      The    lower    end    of 
the    mast    shall   have   a    structural   steel 
fiame    fitted    around    the    pillar.       This 
frame     shall     carry     suitable     rolls     for 
resisting   the    side    thrust   and    reducing 
:    i    ib.n     to     a     minimum.       The     cranes 
-     ill    be   assembled   at   the   factory   and 
under   a    load   of   six    tons   before 
shipment. 


Fort    Peek    In, Una    School. 

The  following  bids  were  received  by 
commissioner  of  Indian  Affairs, 
Washington.  D.  C,  for  the  construc- 
tion of  a  brick  hospital  at  the  Fort 
Peck    Indian    School,    Mont.: 

E.  L.  Olson.  Harper.  Mont..  $:..7I4: 
120   days. 

W.  D.  Lovell.  Minneapolis.  Minn., 
$'12,900;    ISO    days. 

O.  A.  Grate.  Minneapolis,  Minn-,  $13.- 
150. 


Five-Ton     Pillar    Cranes. 

■|-   ,i  >  1 1  Commission   will 

.,,,,,,    be    II,    the    mal  ket    for    the    |in 

of  six  3-ton  pillar  cranes.  These  cranes 


The  Constructing  Quartermaster  Of- 
fice at  Fort  Mason  is  now  in  charge  of 
.'apt.  F.  W.  Griffin,  pending  the  ar- 
id val  of  Col.  Geo.  McK.  Williamson, 
wl  ,,  will  resume  charge  after  August. 
mi  !■:.  I..  Walton  has  left  for  his 
new   command    in   Arizona. 

The  following  appropriations  for  the 
fiscal  year  1 !'  1 4  have  been  made  to  the 
Constructing  Quartermaster's  Office 
at  Fort  Mason  for  work  at  the  various 
I '  o  s  t  s : 

n     new     buildings       at       Presidio, 
$91,000. 

Two  new  buildings  at  Fort  M  ison, 
SI  lu. nun. 

Five    new   buildings    at    Fort    Winfield 

Sett.    $134, 

;    construction    at    Presidio.    $50,- 

Ko.id    construction    at     Fort     Winfield 

Sett.    $30, 

i    construction    at    Fori    Winfield 

Scott,    $20. 

Retaining    wall    at     Fort     Miley.    $2H.- 



This     work     will     be     undertaken    as 
lers     from     Washington    are 

Engineer    O.    W.    Degen,      Construct- 

aster's      i  mice     at      Fori 

ii.,   on,    Is    pi  •  pa  ri  rig    pla  ns    for    tra<  k- 

|  - .ii     Fort    Mason,    n.  i  ting 

with     t     i  i  nniiel     under     Fort 

..    i.e    constructed    by 
,t,     Board    of    I  [arbor    Commls- 
i    .     track    bj  stem    will    con- 
nect   at    the    tunnel     w  ith    the    Bell     Line 
.!         I ,.  pot         Warehouses       and 
Transport   Docks. 
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HALLS  &  SOCIETY  BLDGS. 
HOSPITALS. 

PASADENA,  LOS  A.Vi  i  E  I  .KS  CO.. 
CAL. — Lodge  hall,  3  story  and  base, 
brick,  $35,000.  Architect,  C.  A.  Batch, 
::  I  I  North  I.;ikt  St..  Pasadena.  i  >wn- 
ers.  Pasadena  Odd  Fellows  Hall  Asso- 
ciation.     The    building    will    be    erected 

BB     i    cot  ner    site.      The    first    li will 

contain  the  parlors,  office,  lobb.v  and  a 
library.  Second  Moor  will  be  given 
jiver  to  a  large  auditorium  and  the 
third  floor  will  he  arranged  for  living 
apartments.  There  will  be  a  central 
beating  system.  Interior  finish  will  he 
oi"  pine  and  hardwoods.  Hardwood 
Poors  will  also  he  used.  The  exterior 
of  the  building  will  he  faced  with 
piessed  brick.  Dr.  S.  P.  Swearingen, 
111  East  Colorado  street,  is  in  charge 
of  the  work.  Plans  are  complete  and 
will   lie   out    for  figures  in   two   weeks. 

PORTLAND,  ORE — Lodge  hall  alter- 
ations and  additions,  brick  construc- 
tion, $20,000.  Architects.  Emil  Schacht 
&  Sons.  Commonwealth  Bldg.,  Port- 
land. Owners,  Knights  of  Pythias. 
The  two-story  brick  building  now 
under  lease  to  this  organization  will 
have  a  third  floor  added  and  undergo 
extensive  alterations.  The  second 
floor,  now  used  as  an  auditorium,  will 
te  converted  into  club  rooms  and  will 
Ire  elaborately  finished.  Plans  will  be 
completed   at   once. 

Contracts  Awarded. 
PORTLAND,      ORE.— Lodge      hall,      1 
and    J    story   and   base,   brick   and    steel, 

$50, Architects,    Claussen    &    I'laus- 

sen,  Macleay  Bldg.,  Portland.  Owners, 
Turn  Verein  Society.  Contractor.  Will- 
iam Vaetz,  242.1,4  First  St.,  general 
construction.  Contract  price  not  stat- 
ed. J.  F.  Shea  Co..  heating  and  plumb- 
ing.     Contract   price   not   stated. 


HOSPITALS. 


hos- 


SAN  FRANCISCO— Screens 
pital  group.  Cost  not  stated.  Archi- 
tect, City  Department  of  Architecture, 
Tenvporarj  City  Hall  Bldg..  S.  F.  Own- 
City  and  County  of  'San  Francisco. 
Plans  for  screens  for  the  eight  prin- 
cipal buildings  of  the  San  Francisco 
hospital  group  have  'been  completed 
and  are  now  out  for  figures.  Bids  will 
lie  opened  by  the  Board  of  Public 
Works  on  July  23rd,  Pl-ans  and  speci- 
fications   can    he    secured    from    the    De- 

i'm-i at     of      Architecture,     Temporary 

Oitj     Hall. 

LOS  ANGELES,  CAL. — Hospital,  2 
,  :  torj     and    base,    reinforced    con- 

erete  $50,000.  Architects,  Garrett  & 
Farrell.  Currier  Bldg.,  L  A.  Owners, 
I'n  in  i  Hospital  Association.  A  site 
for  this  building  laas  been  secured  at 
the  corner  of  College  and  Castelar 
at  i  eets  <  inly  preliminary  i  ketches  of 
t.i  i  ii  i  Iding  have  b,  en  made  a  nd  de- 
tails cannot  be  given  at  this  time.  If 
additional  funds  are  secure  I  a  much 
more  pretentious  building,  or  per- 
i  g  oup  of  buildings,  will  be 
erected,      Further   mention    of   the   work 

«  ill   I  e  in  i.b    in   t.  es lumns  as  plans 

mom.-    > 

PORT  ORCHARD.  WASH.  Veterans' 
Hone-,  I,  2  story  and  base,  brick.  $100,- 
,  Architects,  Heath  &  drove,  Na- 
tional   Realtj     Bldg  .    Tacomo.      Owners, 

Washington       Veterans'      Hi This 

wo  U  will  include  the  following  build- 
ings: Two-story  barracks,  2  story  as- 
sembly ball.  2  story  laundry.  2  story 
superlntendant's     residence    and     three 


employee's    cottages.      All    construction 

"ill  be  of  brick.  Plans  are  still  in  the 
preliminary  stage  and  details  of  the 
work  cannot  be  given.  Further  men- 
tion    will     be    made    here     when     figures 

are   t  ailed. 

ALII.VMBRA.  LOS  ANGELES  CO., 
CAL. — Library,  1  story  and  base,  brick 
and  steel.  $'2«,4#5.  Architect.  Frederick 
L.  Roehrig,  American  Bank  Bldg.,  L.  A. 
Owners,  City  of  Alhambra.  Contractor. 
II.  F.  Roberts.  203  North  Marguerite 
St..  Alhambra.  Contract  price,  $26,485. 
Note:  This  contract  does  not  include 
interior    trim. 

Contracts  Awarded. 

nXXARD,  VENTURA  CO.,  CAL.— 
Hospital,  2  story  and  base,  brick.  $42,- 
000.  Architect.  A.  C.  Martin.  Higgins 
Bldg.,  L.  A.  Owners,  Sisters  of  Mercy. 
Contractor,  Thomas  Carroll.  Oxnard. 
Contract    pr*-fi,    $42,000. 


HOTELS. 


SAX  FRiANCISCO — Hotel.  G  story  and 
base,     steel     and     reiriforced     concrete. 

$85, i.       Architect.    G.       Albert      Lans- 

iburgh,  7119  Mission  St..  S.  F.  Owner,  A. 
Fiscnherg  This  building  has  been 
mentioned  here  before  when  the  ar- 
chitect was  first  commissioned  to  pre- 
pare plans.  The  structure  will  he 
erected  on  the  north  side  of  Sutter 
street  between  Jones  and  Leavenworth 
streets.  Plans  provide  for  a  total  of 
90  guest  rooms,  65  per  cent  of  which 
will  have  private  baths.  Interior  fin- 
ish will  he  of  pine  and  hardwoods 
with  ornamental  plaster  used  in  the 
office  and  lobtby.  There  will  he  steam 
heat,  elevator  service,  hot  water  plant 
and  a  vacuum  cleaning  system.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  nearly  com- 
plete and  figures  will  he  called  for 
sihortly. 

SAX  FRANCISCO— Hotel.  3  story  and 
I  ase,  Brick  and  steel.  $2'5,000.  Archi- 
tect, i  Varies  E.  J.  Rogers.  24  Califnor- 
nia  St..  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Golden 
Gate  avenue  near  Hyde.  The  first  floor 
will  lie  arranged  for  an  automobile 
sales  room  and  upper  floors  will  con- 
tain in  the  neighborhood  of  50  guest 
rooms  .and  several  baths.  Interior 
finish  will  'be  of  pine.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. First  floor  will  be  finished  in 
hardwood,  marble  and  tile.  A  hot 
water  system  will  be  installed.  There 
will  'he  plate  glass  windows  in  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Bids 
will    I  e    called    for    shortly. 

101.  OENTRO,  UMPKKIAI.  en..  CAL.— 
Hotel,   I  story  and  base,   brick  and   steel 

$ Architect,    Robert    M.    Taylor. 

Douglas  Bldg..  L.  A.  Owners.  Bell  De- 
velopment Co.  T.he  building  will  be 
cre.tcd  at  the  corner  of  7th  and  Main 
streets,  and  will  cover  an  area  of  I31x 
151  feet.  There  will  be  four  stores  be- 
sides the  hotel  offices,  lobby  and  dining 
nun  on  the  first  Hour.  Upper  lloors 
will  contain  a  total  of  tlT  guest  rooms 
and  'hi  private  baths.  Mahogany  and 
tile  v,  ill  I  e  used  on  < he  first  floor. 
There  will  he  steam  heat,  two  p 
ger  and  one  freight  elevator,  a  vacuum 
Cleaning    system    and    hot    water    supply. 

Exterior   of    the    building    will    be    I' I 

with  cement  plaster.  Brick  work  ami 
■  i  'in  in  ry  will  be  done  by  I  >ay  I,  a  boi 
Separate  contracts  will  be  let  for  the 
other   parts   of   the   building. 


IS 


Contracts  Awarded. 

LOS  ANGELES,  CAL  — Hotel,  4  storj 
1  '"I  base,  brick  and  steel.  c  'osl  not 
stated.  Architect.  .Milwaukee  Building 
I'....  u  righl  and  Callender  Bldg.,  L.  A. 
Owner,    Edwin   w.   Pascoe.   Contt 

Milwaukee  Building  Co.,  Wright  and 
Callender  Bldg..  1..  A.  Plans  for  this 
work  He  now  being  prepared,  When 
'  omiplel  e  the  job  w  ill  be  const  i  n.i  ed 
on  a   percentage  basis. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

SAN  FRANCISCO  —  Warehouses,  1 
story,  frame  and  concrete.  Cost  mil 
stated.  Architect.  Director  of  Works. 
Service  Bldg.  S„  F.  Owners,  Panama- 
Pacific  International  Exposition  Co, 
Plans  have  been  completed  for  two 
concrete  and  frame  warehouses  which 
are  to  'he  erected  on  the  Exposition 
Grounds.  Bids  will  lie  opened  by  the 
Buildings  and  Grounds  Committee  tor 
this  work  on  July  31st.  Plans  can  be 
secured  from  the  Director  of  Works, 
room  2117  Service  Building.  An  official 
proposal  appears  under  the  beading  of 
Official    Advertising   in    this   issue. 

Contracts   Awarded. 

SAN  FRANCISCO— Drainage  system 
for  race  track.  $l. 575.  Architect,  Di- 
re tor  <>f  Works.  Service-  Bide;..  S.  F. 
t  wners.  Pa  na  ma -Pacific  International 
Exposition  Co.  Contractors.  Prlngle, 
Dunn    &   Co..   S.    F.      Contract    price,    $4,- 


RAILRCD  CONST,  STATIONS 
/ND  EQUIPMENT. 

EUGENE,  O'RE — Passenger  station.  1 
story  and  base,  brick,  $1'.",. Archi- 
tect's  name   not   given.  Owners.   Oregon 

Electric    R.    R.    Co.      Contractors.    M e 

I  1,,-  .     Portland.      Contract       price      not 
stated. 

RESIDENCES. 


SAN  FRANCISCO — Residence.  2  storj 
■mil  I  ase.  frame.  £7,500.  Architect. 
I'M  card  T.  Foulkes.  Crocker  Bldg.,  S, 
F.  Owner,  Mr.  Buck.  The  dwellini 
will  be  erected  on  19th  avenue  in  the 
Richmond  District,  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  will  he 
finished    in    pine   and    Hardwoods,    llard- 

w I    lloors    will    be    used     in    thl 

cipa!  rooms.  Plans  provide  for  fur- 
nace icat  and  open  lire  places.  Man- 
tels   will     be    of    brick     and     tile.       Bath 

i" will    have    tile    floor    and    cement 

plaster.  Tile  will  also  be  used  in  the 
kit'!  cat.  An  -automatic  water  heater 
will  he  installed.  Exterior  of  the 
house     will     he     covered     with     cement 

plaster   on    metal    lath.      Plans    are   ,  - 

plete    and    figures    are    being    taken, 

s\x     FRANCISCO  —  Residence 

2'_.    story    and    base,    frame.    $12,00 

i,   Charles   c.   Five.    20    Montgom- 
ery   St.,    S.    F.      owner,    E.    M.     I.u.kett. 
houses    will    be    nil  ie,i     it     t  in- 

s hea si     corner     of     Devisadero  and 

Broderlek    streets.      Each    dwellin 

i  .-,- n    designed    to   conl  tin 

.in  i    i  atb.      Interior    finish    « in    be    of 

pine    and    hardwood.      Hard  « i    u - 

will     be     used     In     the    principal 

T.  ere    \\ ill    be    Furnace      e-il    and    opi  n 

tile-    places.       Mantels     will     I I'    brick 

and      tile.         An     allium  i  In       watOl       beater 

I    in-   Installed    in   eai  h    I si 

rooms    will    be    finished    in    tile    and    ce- 
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ment  plaster.  Exterior  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.       I  nplete    and    figures 

eing    taken. 
sax    FRANCIS  ■  '     Ri    idi  m  e,  I   story 

.■.  frame.  $2, Architect,  none. 

Owner,  Fred  Warden,  53-5  Laidley  Ave.. 
B.  F.  The  house  has  been  designed  to 
contain  six  rooms  and  bath,  and  will 
be  erected  on  Lond.m  street  near  Ex- 
Interior  will  be  finisbed  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining-  room.  There  will  lie  a  large 
open  fire  place  in  the  living  room  with 
tile  mantel.  Bath  room  and  kitchen 
will  have  cement  wainscot.  Exterior 
of  the  dwelling  will  be  covered  with 
rustic  and  shiplap.  Plans  are  complete 
and  in  the  hands  of  the  owner  wlio 
will   do   the   work    by   Day   Labor. 

SAX  KkAXi'Isi'i  i  —  Residence,  2% 
story  and  base,  frame.  $7,1500.  Archi- 
tect. Charles  C.  Frye,  20  Montgomery 
St.,  S.  F.  owner,  Mrs.  R.  T.  Ogle  The 
bouse  will  lie  erected  on  Devisadero 
between  Union  and  Filbert  streets. 
There  will  be  eight  rooms,  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood  with  smiie  white 
enamel.  Hardwood  floors  will  be  used 
j  out.  There  will  be  furnace 
M.l  open  fire  places.  Mantels 
i  of  luick  and  tile.  Bath  room 
will  be  finished  in  tile.  An  automatic 
water  heated  will  he  installed.  Asbes- 
tos shingle  roof  is  specified.  Exterior 
of  the  building  will  be  covered  witli 
cement  plaster  on  metal  lath-.  Plans 
are  complete  and  figures  have  been 
taken.  A  contract  will  be  awarded  this 
week. 

OAKLAND,  CAL— Bungalow,  1  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect. F.  D.  Voorhees,  Central  Bldg., 
Oakland.  Owner.  Fred  W.  Diehl.  The 
house  has  been  designed  to  contain 
six  rooms  and  hath.  Interior  will  be 
finished  in  pine  with  some  hardwood. 
Hardwood  doors  will  he  used  in  the 
living  room,  dining  room  and  den. 
There  will  lie  furnace  heat  and  open 
fire  places.  Mint. -Is  will  he  of  brick. 
An  automatic  water  heater  will  be  in- 
st-illed.  Tile  will  he  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
will  be  covered  with  cement 
on  metal  lath.  Plans  are  com- 
plete  and    figures   are    being    taken. 

BERKELEY.    ALAMEDA    CO.,    CAL— 
Ite-hli  i  base;     frame, 

i 'i.st    nut    stated.      Architect,    John    Hud- 
First    National    Bank  Bldg., 

Berkeli  Ob V.    S.     KIdd.      This 

win  k  oned    here   before. 

a  nd     figures 

i  nig     taken.       The     dwelling     has 

ni  i  in    eight   rooms 

rind    bath.      Interior    finish    will    lie    of 

n<]      white      enamel,      llardw l 

floors     v,  in     i...     used     in    tin-    principal 
rooms.       There     will     he     furnace    heat 
and    open     tin-     places.       Mantels    will     la- 
in  .mil   kitchen   will 

COl  Aii        automatic 

..I,        Kx- 
or     the     housi      n  ill     in 

tal    lath. 

t  iken. 
BERKELEY,    ALAMEDA    CO.,    CAL.— 

fra  trie, 

(4,000.       An  ,  it-,  t,     Harris     AIL  I 

Owner,  Dudley 
Braid.  T  i  ill  be  erected 
■  m  Pro  i  iwighl  Way, 
anrl  has  be.  conta  in  eight 
rooms,  bath  ng  porch.  Inte- 
rior   will    be  finished    in    pine,    redwood 


and    some    hardwoods.     There   will      be 
heat    -ami    open     fire 

Mantels     will     he     ..1"     brick.        I  I  11 
..  ill    he    used    in    the    In  in-' 

dining   rot .nd    rece n       ill 

in  mil     will     have    til.      II ... . 

scot.      An   automatic    water   beater   will 

he    installed.      Exterior    of    the    d 

will    he    covered    with    cemenl 

on    metal    lath.       Plans    a  re    now 

prepared. 

KERK  l-il.i:  V.    ALAMED  \ 
Residence,    2    story     mid      base,    frame. 
{•4,000.      Architect,    <  0 in    S 

Telegraph  Ave..  Berkeley.  Owner, 
Mr.  Knight.  This  house  will  be  erect- 
ed in  the  Northbrae  Tract,  and  lias 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  poroh.  Interior  fin- 
ish will  he  of  pine  and  redwood.  Hard- 
wood Hours  will  he  used  in  the  prin- 
cipal rooms.  There  will  he  I 
heat  and  open  lire  places.  Mantels 
will  be  of  brick  and  tile.  Tile  will  he 
used  in  the  hath  room  ami  kitchen. 
Exterior  nf  the  dwelling  will  lie  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  out  for 
figures. 

OAKLAND,  PAL— Residence.  2  story 
and  base,  $3,500.  Architect.  none. 
owner.  Edward  Larmer,  631  Poirler 
Ave..  Oakland.  The  dwelling  hi 
designed  for  a  seven  room  house  with 
bath  and  sleeping  porch.  All  interior 
finish  will  he  of  pilne  or  red 
Hardwood  floors  will  he  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  he  furnace  heat 
and  open  fire  places.  Mantels  will  he 
of  brick.  Tile  will  he  used  in  the 
hath  room  and  kitchen.  An  automatic 
water  heater  will  he  installed.  Ex- 
terior of  the  dwelling  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  bands 
nf  the  owner  who  will  do  the  work  by 
Day  Lahui.  Materials  are  now  being 
purchased. 

OAKLAND,  CAT..— Residence.  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner.  W.  E.  Pond,  1 1  ,"i  I  Ran- 
dolph Aye.,  Oakland.  Tin-  house  has 
1  een  designed  for  a  seven-room  dwell- 
ing witii  bath  and  will  he  erected  on 
West  12th  avenue.  Interior  finish  will 
pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.       There     will     he     furnaci 

1    1    "-ni ■    places.      Mint. -Is    will    he 

U.      Tile  will   In-   used    in    thi 
room     and     kitchen.       Exterior    nf    the 

oust       »rill     he     ...    ed     with     cement 

ui     mi     mi    metal    lath.       Plan! 

plete    and    tie    work    will    in-    dt 

Daj     Labor.      Tin-    owner    is    now    pur- 

ing    -ill    materials. 
OAKLAND,    CAL— Residence,  2    story 

:i  nd  base,   ti  ame,  $  1. I     1 icl ,  none. 

Owner,  L  Asuma,  755    60th    St..  Oakland. 

1     e       ouse    will    he    erected    on    I  icea  n 

Drive,   and   lias   been   designed   to 

Interior    finish    will    be 

,.,,.         irdwood      .1  id 
:  1  .,  ,.: 

ed  in  the  prin  There 

mi      open     fire 

ilaci . .  1 1     >i    ol     irlck.   Tile 

will     I  e     used     in     He     I  ■'  i  h     room       and 

I  I  .  :  I  I  I         '.  

u  m  te  1  01    ..I   the 

dwelling    wii 

plaster  on   metal   lath.     Plans  .in    com- 

1       ■       Da       Laboi 

,1   the   marker!    foi    all    ma- 
terials. 


BERKELEY.    ALA-MELA    Co..    CAL— 1 
1       story  (rani 

Architect,    none,      owners.    Pat-    ' 
rii  k-Xi  ni  1      Shattm-k     Ave., 

The    house    will    he    erectJU 

[ariposa    street,    and   , 

eei  it  o     contain     seven  | 

Mir    finish    will  | 

line   with   hard« 1   floors   in   the  1 

will    he  a   large  | 

open   fin-   place    in    tie   living   room  with   | 

i      and    tile    mantel.       Tile    will      be 

room    and    kitchen;  I 

i:\tit-im-   ..f    the    bungalow    will    tie  cov»  1 

ered     with     cement     plaster     on     metaiil 

nplete  and  the  worfll 

will   be  dune   by   Toy  Labor. 

KTO'N,   SAX  JOAQUIN  CO.,  CAM] 

I     story    and    hose,    frame,  J 

$2,000        Architect,     Ralph     P.     Morrell;  j 

Hows    Bldg.,    Stockton.      Owner,  | 

D.   M.  Kenzii  .      The  house  will  be  e recti! 

street,    and    has    beefil 

designed     t main     six     rooms     anfln 

bath.      Interior   will   be   finished   in   PinaH 
1    floors   will  tBI 
used    in    the    living    room,    dining    mum 
and    reception    hall.      There    will    he    a 
large     open     tire     place     in     the     living   1 

1 11    with    brick    or    tile    mantel.      TilfJ 

will    be    used    in    the    bath    room      anm 

n.       An     automat  ic     water 
will     he     installed.       Exterior 
dwelling    will    he    covered    with     rustic 

ingles.      Plans    are    now      being. 
in  epared. 

SACRAMENT!  1.     CAL— Bungal. 

id  base,  frame.  $2,600.  ArchlM 
C.  H.  Glial 
S122  T  St.,  Sacramento.  The  house  will 
contain  seven  rooms  and  bath.  Inte- 
rim- will  be  finished  in  pine  through* 
mil.  Hardwood  floors  will  be  used  in 
two    rooms.      Tile    will    be    used 

.mil    and   kitchen.     There   will    he 
a   large   open    fire   place  and   tile   mantepi 
in    the    living    room.       Exterior    of    the 

ilow  will  lie  covered  with  rustieS- 
and  shingles.  Plans  are  complete  and  1 
in  the  hands  of  the  owner  who  wilji1 
dci   the  work   by  Day  Labor. 

SARATOGA,       SAXTA       CLARA       <•''.. 

CAL. — Residence.       2       story    and    base, 

frami  .       •     itect,  C.  W.  DickejJ 

I     Bank    Bldg..    Oakland.      Ownel 
B  izata.     Ti;,  -      een  deS 

country    home    and     will 
contain    in    the    neighborhood    of    eight! 

s,    hath    and    sleeping    porch.       In- 

)•     ioi     will     he    finished    in    pine      with 

1       ami       white 

Hardwood    floors    will    he    used    in    thM 
principal     rooms.      There    will    be    furJ 
11  a    '    in   it     it'll   open   fire  places.  Mantels* 
will  (be  of  brick  and   tile.     An  automatic 
will     he     installed.       Tile 
will     he    used     iii     the    bath     room    and 
kitchen.       Exterior    nf     the    house     will 
.    .    ered    with      cement      plaster      oni 

m.i  1 1  hi  1  ii.     Phi  ns  are  plete  ami  the 

ect  is  now  taking  figures  on  the 
work. 

SAX   Josi-:,    SAXTA    '".AHA    CO.,    CAlj 

Allows,    frami  ion.   Coil 

ited.       '.  1 ...  ii  ...  1     none.      1 
1  1 

■1     -1  arted    in    Sa  n    ■in-.        1  "• 
Bros.,    39    nth   St..    1    story    frame, 
and   Niels  Johnson    :::i    II 
Si,,    Jose,    1    storj     frame,    $2,01111.      The 
. 

i:i:i. I-:V.    ALAMIEDA    CO.,    C  \L  — 

5t0 1  -■'       frame. 

Architect,     William     1  \      Hays, 

11     Bldg.,    s.    F,     1  hwners,    Alpha 

Tau    Omega    Fraternity.      The    building 
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will   contain  social  rooms,   dining   i n, 

kitchen  and  library  on  the  (irsl  lloor. 
Upper  Hours  will  be  arranged  for  a 
number  '>r  sleeping  apartments  and 
baths.      Interior    finish    will    he    nf  pine 

end     redwood     with     itvardw I     Hoors. 

There  will  be  a  central  heating  sys- 
tem ami  open  lite  places.  Bath  rooms 
will  in'  equipped  with  showers  and 
iuill  have  tile  wainscot.  Automatic 
water  heaters  will  he  installed.  Ex- 
terior of  the  building  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
itnw    !  eing    taken. 

Contracts  Awarded. 

ALTADENA,  LOS  ANGELES  CO., 
CAL. — Residence,  2  story  and  base, 
frame,  $15,250.  Architect.  C.  F  Dris- 
i  oil,  Chamber  of  Commerce  Bldg.,  I,.  A. 
i  wncr,  Emma  W  Barton.  Contractor, 
M  R.  Mitchell,  1112  Michigan  Ave.,  U 
A.     Contract   price,   $15,250. 
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SAN    FltAXCISCO— Fire   escapes      Cor 

><■! h       Cost     nut     stated.       Architect) 

City  Department  of  Architecture,  Tem- 
poriry  City  Hall  Bldg..  S.  P.  Owners, 
City  ami  County  of  San  Francisco, 
rians  and  specifications  for  fire 
escapes  on  the  Verba  Buena  School 
ba\e  been  completed  and  are  mm  out 
for  figures.  Bids  will  be  opened  on 
.Inly  23rd  by  the  Board  of  Pu'hlic 
Wit  ks.  Plans  can  be  secure!  from 
He  Department  of  Architecture.  A 
proposal  appears  under  the  heading  of 
Official    Advertising'    in    this    issue. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Convent,  3  story  and  base,  frame,  $35,- 
000.  Architect,  John  J.  Foley,  46 
Kearny  St.,  S.  F.  Owners,  St.  Joseph's 
Convent.  This  work  was  mentioned 
here  sometime  ago  when  the  architect 
\  's  lirst  commissioned  to  prepare 
plans.  The  building  will  contain  a 
number  of  art  studios  and  music  room 
besides  the  chajpel  and  dormitories! 
Interior  finish  will  he  of  pine  and  red- 
wiiiiiI.  Steam  heat  will  he  installed 
The  building  covers  a  large  ground 
•nea.  Exterior  will  be  covered  with 
sniplap  ami  sanded.  Plans  are  com- 
plete and  figures  are  now  ibeing  taken 
by    the   architect. 

I  AKLAND,  CAL— School,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, City  Architect  J.  .1.  Donovan, 
Securltj  Bank  Bldg.,  Oakland.  Own: 
eis.  city  "f  Oakland.  Plans  for  a 
small  frame  school  building  which  is 
tu  i '■  erected  on  San  Pablo  avenue  at 
lii'nil  street  have  been  completed  and 
arc  now  out  for  bids.  Interior  finish 
Will  I"'  of  pine  with  simp'  maple  Ib'ors. 
Exterior    will    be    covered    with     rustic 

and    shlplap.       Piils    will    In neri     by 

the  Board  of  'Education  on  July  24th. 
Plans     and     specifications     can 

1  I      from     the     architect.        Bids     are 

also  being  taken  toy  the  Board  of  Edu- 
cation   tu]'    four    portable    scl is.      of 

frame    construction,    and     fur    a 

rary      frame      addition    for    the      Sweti 

Si     at    12th    avenue   and    Easl    20th 

si  ■  cci.      Plans   fur   this    work    ca  i 
cured    from    Architect    I  lono^  an 

BEABDSLEE       SCHOOL       DISTRICT, 

KERN    CO.,    CAL.— Sob 1    story    and 

•  ase,    frame,    $12.111111.      Architect,    J.    M. 
Saffell,     New     Pish      Bldg.,      Bal 
Owners,    Beardslee  School    District.  The 
building    will    cu,, lain      four      standard 

t  i/c   class    rooms  and   an  a ss bl>    hall, 

1  niei  lor  "in  he  finished  In  pine.  There 
will    be  a    hot    water   system    of   In  a  ting 


with     oil     burning    furnace.      Convposl- 

1 1 lacki  oards    will    be    used.      Bxte  ■ 

rior    nf    the    building    will    lie    cot  ei  ed 
with    1  1  mini     plastei     mi      metal      lal  h. 
Plans    'art'     complete    arid     figures    are 
mm    :  eing   taken.     Plans  a  mi   ,-  peci  flea 
lions    can    lie    secured    from    the     ti 
tect. 

COTTAGE  G-ROVE,  ORE.— School.  2 
: v  ami  base.  Cost  not  staled.  Ar- 
chitects, Tourtellotte  &  Hummel.  Roth- 
c:  ild  Bldg.,  Portland.  Owners,  Cottage 
Grove  School  District.  Plans  ami  speci- 
fications I'm'  this  work,  which  has  been 
mentioned  here  before,  will  be  com- 
pleted by  July  28th.  Hid.-  will  be 
opened    on    August    nth.      The    building 

will  cover  an  area  of  60x1*5  led,  ami 
\.  ill  contain  sixteen  standard  class 
i-  assembly  hall  seating  31m  peo- 
ple ami  principal's  office  and  teachers' 
rooms,     There  will   be  a  central  heating 

ystem,  probablj  steam,  vacuum  clean- 
ing ami  program  clucks.  Interior  fin- 
ish will  hi'  nf  pine  and  hardwood.  ICx- 
icri'ir  •'!'  the  building  will  lie  faced 
with   pressed  brick. 

FLAGSTAfFF,  ARIZ.— College  build- 
ings,   ::.    1    am!    2    story    and    base,    rein- 

foi I     concrete,       $55,500.       Architects, 

1 'ink       &       Smart.       Phoenix.      Owners, 

Ntorthern       Arizona       Norma]       Scl 

These  buildings  will  consist  of  a  two- 
story  girls'  dormitory,  estimated  to 
cost  $41,500,  a  two-story  concrete  and 
stone  addition  to  the  boys'  dormitory, 
estimate, I  tu  cost  $11,000,  and  a  one- 
story  concrete  and  stone  power  bouse, 
estimated  1..  cost  $4,000.  The  two 
dormitory     buildings    will    .have    steam 

en  and  pine  interior  finish.  Exte- 
riors of  till  three  buildings  will  lie 
faced  with  cement  plaster.  Plans  are 
1  eing    pi  epared. 

TUSTTN,  ORANGE  CO.,  CAL— School, 
-'  story  and  base,  brick,  $40,000.  Ar- 
chitect. F.  .  Eley,  Hervey-Finley  Bldg., 
Santa  Ana.  owners,  Tustin  School  Tiis- 
tri'Ct.  The  building  has  been  designed 
to  contain  eight  standard  size  class 
rooms,  11  auditorium  and  offices.  In- 
terior  finish  will  he  of  pine  through- 
mit.  Some  maple  floors  will  be  used. 
T.  ere  will  he  a  central  beating  sys- 
tem tin.]  vacuum  cleaning  plant.  Pro- 
gram clucks  will  also  be  installed.  Ex- 
terlo  hi  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being   prepa  re  1 

HUNTINGTON  PARK,  LOS  ANGE- 
LES im..  CAL.— High  school,  2  storj 
a  a  1  i  tse,  brick.  Cost  nut  staled.  Ar- 
1  ii.  ei.  ' ; ge  \v.  Eldi  edge,  Los  An- 
geles investment  Bldg.,  1..  a.  Owners, 
Huntington  Park  High  School  District. 
T  e  building  will  cover  an  area  of  tin  k 
ia  i'  e  11  u:ii  conts  in  a  n  auditorium 
ttlng  600  people,  a  study  1 00m  seat- 
ing 300  people,  ien  class  rooms,  library. 

■    -      commercial    and    domestic 

'     ma    1  1  1  meal  s.     principal's     office, 

ait    r is.      fireproof      vaults,      lecture 

i    1    rei     'a  boratories.      There 

will    1  e    a    pier 1    system    of    ties  1  ing 

metal     window     sash     and     frames,     pine 

trim  ami  maple     n     eompositlon   floors. 
Exterior   of   the   building   will   he   Baced 
'         I  iillleil      brick.        Plans     a  1 

i'i'"e    1 11  1  oul   fur  figures.     Bids  will  be 

on      A  iic  n  a      2nd.        Plans    can     he 

secured   from  the  architect. 

Contracts  Awarded. 

BERKELEY,    ALA  MB!  IA    CO.,    C 
Campanile.         class       a       construction, 

■  160, \,,     11,,;     John    1 :  lien    How- 

irfl       1502       \l:      mil    si  i    g,    p       ,  ,u  nerl 

'       "I      OalifOI  Hill  Tl   e     Reg!    111 

•  ■I    the    Universits    of    California      have 

■' w  11  'i'  ii     the     follow  ing     itracts     for 


ii iiuciiiin    uf   the   Sather   Campa- 

:       I  III      In        ,     lie|  e,|      ,|||      t  lie      Plli- 

versltj  grounds  at  Berkeley:  Elei 
in  work  to  litis  Eelvator  Cm.  $3,900; 
excavating  and  concrete  work  to  Clin- 
ton Fii .  pr ing  1 '...  fur  $  1 1.1 :  gran- 
ite work  to  Raymond  Granite  Co.  foi 
$72,500;  marble  work  to  McGllvruy 
Slum  Co.  for  $,s..",s,.-,:  structural  steel 
lurk  iu  California  Construction  Co. 
for  $1:;. The  contract  for  the  orna- 
mental metal  work  has  not  been 
awarded,  hut  will  he  within  the  next 
three    or    four   days. 

s.vxta  MONICA,  LOS  ANGELES  CO., 
CAL  School  gymnasium.  1  story  and 
base,  brick,  $311.11011.  Architects,  Alli- 
son &  Allison,  Hibernian  Bldg.,  L  A. 
Owners,  Santa  Monica  School  District. 
Contractor,  C.  S.  MeCully.  27:,  1  Francis 
Ave.,  I,.  A.,  general  construction,  $26,- 
200.  W.  .1.  English,  Santa  Monica, 
plumbing.    $3.3!i| 

LANCASTER,  LOS  ANGELES  CO., 
CAL — School,  2  story  and  base,  rein- 
forced  concrete.  $15,000.  Architects. 
Tuttle  &  Hopkins,  Delta  Bldg..  L.  A. 
Lancaster  School  District. 
Contractors,  Anderson  &  Murdock, 
Louise  street.  Glendale.  Contract  price, 
$1  1,69-9. 

ONTARIO,  SAX  HERXARDIXi  1  Cm., 
CAL — School,  2  story  and  base,  rein- 
forced  concrete,  $3'5,000.  Architect. 
Norman  F.  Marsh,  Broadway  Central 
Bldg.,  L.  A.  Owners,  Ontario  School 
District.  Contractor.  F.  W.  Edwards, 
Orange,  general  construction.  $30,069. 
Heating  and  ventilating,  Machinery 
and  Electric  Co.,  351  North  .Main  St..  I,, 
A..    $3,317. 

1  1:1  LOWS,  KERN  CO.,  CAL— School. 
I  story  and  base,  brick  and  concrete, 
$15,000.  Architect,  Thomas  B.  Wise- 
man, Producers'  Bank  Bldg..  Bakers- 
field,  owners,  Midway  School  District. 
Contractor,  J.  K.  Yancy,  Bakerstield, 
Line:  a  I  e, instruction,  $13,1110.  Heat- 
ing, Machinery  and  Electric  Co.,  351 
North    .Main    St.,   L.   A..    $2.2:;  1. 

STORE. 


SAN  FRANCISCO — Market.  1  story 
and  base,  reinforced  concrete  and  steel. 
Cost  not  stated.  Architect.  Henry  H. 
Meyers,  Kohl  Bldg..  S.  F.  owners, 
Henry  c.  dwell  Lime  and  Cement  Co. 
I'll.  :  nihling  will  be  erected  on  The 
Embarcadero,  extending  from  Sacra- 
mento to  Commercial  street.  The 
'building  will  be  but  one  story  high 
and  has  been  leased  to  Mr.  Long,  who 
now  •  onduots  several  of  the  besl 
known  markets  in  the  city.  It  is  Mr. 
Lung's  intention  tu  make  the  new 
building  the  most  modern  market  in 
the  west.  The  location  has  been  select- 
ed owing  to  its  proximity  to  the  fer- 
1  convenience  which  the  market 
will  afford  the  many  thousand  of  com- 
muters who  daily  cross  the  bay.  The 
building  will  have  three  street  front- 
trie  principal  frontage  being  on 
T  '  Embarcadero  and  the  oth<  '  01 
Market  ami  Sacramento  streets.  Mod- 
ern sanitary  equipment  including  me- 
at lea!    sweeping    an  1    scrub* I  nl 

will     be    installed.       Interim     fin- 
ish   v.  ill    le    largely    uf    marble    and    tile. 

1  in-    must    convenient    f ires 

uf   lie   market    is    tu  'he   known   as   the 
I'l.i    S\  stem."      By    tins   method    the 

'     iters    may    place    theii 

1      1  ning    which    will    be    filled       a  ml 

n 'ii     1    over    tu    Wells-Fa  1  go    Co.,    who 

ell  1  1  1.1     and    rei  urn    the 

\ ■■.  ■  11  1 . 1 1 1  ■■     d    '  are    n o v, 

pi  spared     a  ml     work       will       be 

i     a    .1      po 


IS 

[    the    cost    of    the    building    has 
I  nil    made 

SAX    FRANCISCO      Stores   and    rooms, 

concrete,    $20, I.      Architect,      Charles 

C.    Frye,    20      Montgomery      St..      S.      F. 
Owners,    Hop    Wo    Benevolent    Society. 
I   will  be  erected  on  Stock- 
ton   street    '  etween   Clay      and      Sacra- 
mento,   and    "ill    cover    an    area    of    40x 
Tl  ere   will   be   two  stores  on 
rs1     floor     besides     the     entrance 

i,.    the   rooms    e      Upper   floors   will 

be  .'.iv  ided  into  about  50  rooms.  Inte- 
rior finish  will  he  of  pine  and  redwood. 
Running  water  will  he  supplied  to  all 
Stores  will  have  plate  glass 
windows  in  patent  store  fronts.  Ex- 
...  ill  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  figures 
have  been  taken.  A  contract  will  prob- 
■ililv    he    awarded    at    oni  • 

OAKLAND,      CAL.— Stores,      1      story 

tse,    brick    and   steel.   $17.(100.      Ar- 

C.     W.     Dickey,     Central     Bank 

Bldg.,    Oakland.      owner.    Joseph    King. 

uilding   will    lie    erected    on   Weh- 

.-ter  street   and   will  cover  a    large  area. 

Plans    provide   for   six   stores.      Interiors 

will   he   finished   in   pine  and   hardwood. 

There    will    he    large    display    windows 

and    patent    store    fronts.       Exterior    of 

II  e   building  will    he  faced   with   pressed 

brick.       Considerable    marble     and     tile 

will    be    used.      Plans    are    complete    and 

figures   are    being    taken, 

l.i  is      ANGELES,     CAL.   —    Lofts,      13 
story    and    i.ase.      Class    A    construction. 
,     stated      Architects.   Austin     & 
11,   Wright  and  Callender  Bldg.,  L. 
A.      Owners,    .Mason    Estate.      This    work 
I  as    I  een    mentioned    in    these    columns 
wli  en    plans    were    first    started. 
lilding    will    he   erected   on    Spring 
street   1  etween    7th    and    8th    streets,  and 
will    cover    an    area    of    66x101.       Cons- 
truction   will    be    fireproof    throughout. 
There    will    be     i    complete    steel    frame, 
concrete    walls    and    Moors    and    hollow 
partitions.       Exterior    will 
i     with    terra    cotta.      Plans    are 
complete    and     figures    on     the     general 
contract    are    now    being    liken. 

-  VNOEHiES.  CA1-.  —  St. .res  and 
lofts.  -1  story  and  base.  Class  C  con- 
struct;..n       Cos I    stated.      Architects. 

Hudson  *  Munsell,  Stimson  Bldg.,  1^.  A. 
.      Los    Angeles     Realty    Holding 
i\,       The   building    will    be    erected    on   a 
, ,,  I   w  ill   cover  an   area  ot  50x100 
feet.     There   will    be  stores   on   the   first 
lltior    and     b.rts    above.       Interior    finish 
-      |    le  ..f  pine  throughout.      Metal   win- 
dow   sash   and   frames   will  be  used.  Ex- 
terior    ,,f     tic     building     will     be     faced 
with     pressed     brick.       Plans    are    eom- 
Igures    are   now    being    taken 
itects, 
McKITTRICK.      KERN      CO        OAI-— 
bi  b  k.      Cost 
not   si  ite  l     Architect.   Thomas    P.   Wise- 
man.   Producers'    National    Bank    Pldg  . 
Bakersfteld.     owner.-.    X.    .1.    Brown     & 
Son.      Tl.-    i  uilding     will    contain    two 
a    which   will   he   leased    to 

.    ,-   . ;..   i  i  .  men!    fot    st    office.      In- 

nnlsh   will  i.e  of  [due  thro 
will    i  e   pla  ie   glass   display    win- 
,,   patent   store   fronts.      Exterior 
.      building     will       be     fa.ed       with 

HI        be        called        for 

tly. 
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Log    Angeles    Developmeni    Co.,     Black 

Pl.lg.  I..  A.  T.he  building  will  be 
,  :  ected  at  the  comer  of  13th  and  Ver- 
mont   avenue,  and   will   cover  an  area    " 

5  ixir.n  feet.  There  will  i.e  two  stores 
and  an  auditorium  seating  7"."  people 
Interior  finish  will  be  of  pine.  There 
will  le  patent  si.. re  fronts.  Consider- 
able   mal'ble   and    tile    will    be    used    in    the 

entrance.      Exterior    of      the      building 
will    le    faced       with       cement       i 
Plans  .ire   complete   alb]   in   the  bands   of 
the    owners    who    are    now    taking    tig- 
ures. 

Contracts  Awarded. 

FRESNO,    FRESNO    Ci  I.,    CAL        ' 

ire   and   offices,    -    story    and    base,    brick 

and  steel,  $.';:>. Architect's  name  not 

given.  Owner,  Emil  Kehrlein.  Con- 
tractor, II.  P.  Hoyt.  San  Francisco. 
Contract    price.    $:;:., I. 


THEATRES. 

I,.  <   ANCEl.i ;.-'      CAL     Tl  eatre     a  nd 

.  .  i        cost 

none,     owners, 


SEALED  PROPOSALS. 


PROPOSALS     FOR     I  AMI,     SI  PPLIES. 

CANAL  ciUcri.AK  78'6— Proposals 
for  Forging  Press,  Iron  and  Steel 
Pipe.  Valves,  Lead  Bends.  Sheet  Lead. 
Ingot  Copper,  Copper  Sulphate,  Pins, 
Rulers,  Office  Tape.  Rubber  BandE 
Paper.  Scratch  Pads.  Letter  Folders 
and  Gummed  Labels. — Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  officer.  Isthmian 
Cmal  Commission.  Washington.  1  >.  C. 
until  10:30  a.  m.  July  2i».  1»I3,  at  which 
time  they  will  be  opened  in  public,  for 
furnishing  the  above  mentioned  arti- 
cles. .Blanks  and  general  informa- 
tion relating  to  this  circular  i.N..  786) 
mav  le  obtained  from  this  office  or 
the  offices  of  the  assistant  purchasing 
agent,  1080  North  Point  street,  San 
Francisco,  Cal.;  also  from  the  U.  S. 
engineer  offices  in  the  following  cities: 
Seattle,  Wash.;  Los  Angeles.  Cal.  F, 
c.  BOGGS,  major,  corps  of  engineers. 
r.   s    army,   general   purchasing  officer. 

PROPOSALS     FOR     CANAL    SUPPLIES. 

CANAL.      CIRCULAR      785— Proposals 

for  Furnishing  and  Erecting  a  Mova- 
ble span  or  Bascule  over  the  French 
Canal  at  Cristobal. — Sealed  proposals 
will  be  received  at  t"he  office  of  t'-e 
general  purchasing  officer,  Isthmian 
Canal  Commission,  Washington.  D.  C 
until  10:30  n.  in.  Aiicriist  «.  1913,  at 
which  time  they  w-ill  be  opened  in 
public,  for  furnishing  and  erecting 
the  above  mentioned  movable  span. 
Planks  and  general  Information  re- 
lating to  Ibis  circular  fNo.  785)  mat 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent. 
t'isi;  North  Point  street  San  Franciscn 
Col.:  also  from  the  F  S  engineer  of- 
fices in  the  following  cities:  Seattle 
Wash.:  Los  Ane-eles.  Cal.  F.  C.  BOGGS 
major,  corps  of  engineers.  F.  s.  army, 
• .  ii ■  lit    purchasing    officer. 


PROPOSALS    FOH    BUILDING. 

BUILDING    —    Sealed 


in- 


The    'amount     of     bond       for     faithful 

performanci    ol    ■.  •  be< 

at    %:. 

All    pri  ered      must 

companled    by    a    check    certified    by    a 
le    i  .1  eh     pa    a    le   to   t  he  order, 
of   the  Clerk   of   the   Supervisors 

mi    el    i.    -    i  i  i  n    i.e    per   i  ent    ol 

i    e   aggregate  of   the   proposal 

Proposal     forms     will     be       fui 
gratuitously    upon    application    at      the 
.Hi.,      of    the     Architect,      and       all     pro- 
mi  - 1     ie  nradi  i    forms. 
The  Board   of  Pubj  ic   Works  1 1 
I  he   right    to    -  -                        nd    all    bids. 

Bj     order     of     the     Board     of     Public 
Works.  F     I     •■HFKi-HILL. 

etary. 


Miners'  Quar- 
ters and  Filling  House''  will  be  re- 
ceive 1  at  the  bureau  of  vards  and 
docks  Xic\  Denartment.  Washington. 
I  i  C.  until  It  o'clocfc  ii.  in.  Aliuimt  lit. 
1913,  and  then  and  there  publicly 
onened,  for  a  gunners'  quarters  and  a 
fining  i-nuse  at  the  nuv-tl  magi-'ine. 
Sound  Wash  Amount  availa- 
ble     $7  SOU  -*< Tor     gunners'     nnar- 

ters  and   SI. 500   tor   filling  house     Pi  ins 

and    specifications    can    he    obtained    on 

,  i  i. ,n     in     the    bureau     or    to     t'  e 

nn Iioil      of     tl   e     now     card       I '.    . 

e-  ten     Wash.      II     P.   STAXF  nil'    chief 

.if     bureau 


PROPOSALS   FOR    SCREENS. 

'"|!'K    up    TIM'     I'.iAlMi    DF    PFP- 


if     II 


Cit\ 


mil    Ciniiil\ 


Sa- 


Sealed      proposals      Will      be     re.  cue. I     :.  1 

i  i  nffh  e  between  t  he  hour-  of  - 
*•'■  li-ek  •».  111.  im.l  :t  o'elnek  n.  m.  mi 
\\  riln<H4i|nv.    Hie    ^:tril    i'iiv    <if   .lnl«.    1918. 

,,.  ,.,,  ,,..  the  following  work.  Includ- 
,,,-•     [he     furnish '     the     ner-essarv 

.el      in  .1.. rials      Iherefio'       lo      wil  ■ 

T    e     liiruisbiog      and       Installine       ol 

hi     elsrhl     hi 

,     ...:.in    group    .if    the    S  in 
i              .  ,,    Hospital. 
Proffn        •    payments   «  111   ' '■- 


PROPOSALS      Ftllt      PIKE      ESCAPES. 

OFFTOE  OF  Till-:  Pa 'ALL  OF  PUB- 
lic  Works  "f  the  City  and  County  of 
Sin    Francisco. 

.   tied    will    be   received   at 

i  i-  office  between  the  hours  of  a 
o'clock  p.  in.  anil  :5  o'clock  |i.  in.  "n 
Wednesday,  the  ^:tnl  day  of  July.  l!)i:t. 
for   doing   the    following    work,    to    wit: 

The  furnishing  and  installing  of  lire 
escanes  in  the  Verba  Buena  School 
building,  located  on  Greenwich  street 
between    Webster  and    Fillmore    streets. 

The  -amount  of  bond  for  faithful 
performance   of  contract    has   been    fixed 

at      $1,000.00. 

All     proposals     offered       must 
...mpanied    l.v     a    check    certified    by    a 
responsible    bunk,    pavable    to    theorder 
..f    He   Clerk    of   the    Supervisors,    for  an 
amount    not    less    than    ten    per   cent    of 

p     i -'--negate   of   the   proposal 

Promosal  forms  will  he  furnished 
gratuitously  in. on  application  at  the 
office  of  ti  .-  Arcnltect,  and  all  pro- 
posals   must    he   made   upon    such    forms. 

The  Board  of  Public  Works  reserves 
ti  e   right    to   reie.  t    anv   :-nd   all    bids. 

Rv  order  of  the  Pi".l  of  Public 
Wo-kS,  F.      T       I'lIFr-CHl.L, 

Secretary. 


NOTICE   TO  CONTRACTORS. 


■  \  \  \M  l-PACIEIC      INTERNATION  t  i 
EXPOSITION. 


SEALED  PROPOSALS  will  be 
,1  hv  the  Buildings  and  tVnnnds 
Committee  of  the  Panama -Pacific  In- 
lernational  Exposition  fomnanv  at 
Room  115.  ill  the  Exposition  r»,,i. 
Pine  -ind  Batter1"  St  reel  s',  S-.ti  Francisco. 
California,  at  11:30  A.  M..  Thiir-nlny. 
.Inly  :t1.  191R.  for  Constructing  Wnre- 
Itniimi  N«w.  :t  and  -I  in  accordance  with 
i.bn<  and  specifications  on  file  in  the 
office    of    the    Director    of    Works. 

Each    prooosal    must    be    ae.-nmnan'o- 

certified     check     payable     to    the 

o.-der    of   the    Panamo-Pacific    Interna- 

.,  ,,i      Exposition      Companv      in      the 

Mini      of      ten    (10 1      per    cent      of      ti-e 

•  mount    bid,    or    t'e    sime    will     not    he 

ntisldered.        When    the     . 
fracl     is    made    all    checks    will 
turned   to  the  resipective   I  iddersi.  excent 

t'  at  filed  with   the  accented   ..i-.- »al   or 

.  id  which  chpck  n-i'H  be  returned  noon 
t'  e  successful  bidder  sie-nina  the  con- 
•ract  and  filinsr  the  reouired  bond.  ' 
>,,.,.l    In    t'e    sum    of    flftv    '"ill    per    cent 

,f  |.,.  eontra.-t  price  will  le  rentiired 
.  ,.     the     faithful     performance     of     the 

...nt.-act:    the     sureties     fu»"»Ot     must     '< 

...isfactov,       to      the       Buildines      and 


nd=    Commit 
ic    Interna  ti 


Tl        Fvposifl 


Cora- 


iarressive   pavmenta   will   be   male. 
Tie   i- i -•  i  t    is   reserved      to 
,,,i   all   bids   ind   to   w  .  ive   technl   n  I     '■ 

st    of   the    !' 

-   ,,.,    I  -oni-.  I  n 

Plans      and        m     :       itiois 

work    mac    i  e    ol  ta 

of    Works.       R 

p, Hiding  Fillmore  and  C   eatnul 

,  ,  ,  .      Ran     h'r  innisco     i ■-     d sitine 

»-  ....     r  hich    will    I.e    refunded    iinon    tl  e 
.  p'turn    ..f    i'  ••   nlans  -and 

i   co edition. 

iv       o,-,b  r      oi      the      Buildln 

WILLIAM    H    '•'■"  M'b'TTr: 

NOTICE   TO   CONTRACTOTCS. 

ft  NAM  \-r\<  UK         INTERN  ITICNA1. 
EXPOSITION. 


<|.-;  <  l.l'li    I'1'      .""'IS 
..  I       hv       Ihe       I'uihl 

ii,.,.    ,,.'     r  .      i'  .a  i  -.    ■    i'  o    "  ■ 

'  on     ''", "■ 


July    23,    1913. 


Room  115,  in  i  in  i;  i"i  ii  Mm  iiiiiiiiihw, 
Pine  urn  Battery  SI  reets,  Si  ii  l'i  -nm-iseo, 
Calil  i  niii.-i.  mi  II  ::t«  A.  ii.,  Thursday, 
Jul]  SI,  IIM3,  for  Paviu;  the  IOhisI  Road- 
way     I    the    Fillmore    Street    Kill  ranee 

hi   ; dance    with    plans   ami   si ilica- 

tlons  on   tile  in  the  office  nl    the  I  lircctor 

,       >\    01   lis. 

proposal    must    he 
i    eertl  ii'"l     chech      pa  •  a    le 

of   the     Punam'i-Pacifie     Interna* 

tl i       Ex  posil  ion      I  'otnpa  n\       in      the 

sum  of  ten  (10)  per  i  enl  nl  the 
amount    bid,    or    tie    Fame    will    n  il    be 

-  ml.        When    the   »»•»        - 

i:i.i     i  -     in  ide    all    ehe  1-  -     w  ■  re- 

i urned   to  the  respect i\  e  i  i  u,i       i     cepl 

1 1  :it    file'i   wit  h   the  accepl  eO 

!  i  I,   wl  ich   check    will   be   rel  m 

I:  <■    successful    bidder   signing -on- 

ti  art    and    tiling    tlie   required    lion  I,        A 

I  I    in    the    sum    nl'    fifty     i  -in  i    pei     ci  nl 

nl'    tl  e    conl  ract    price    will    i  e    i  ciiuired 

tor    the    fail  hful      perfor ■«    ol       the 

contract:    the   sureties   thereon    musl    be 
il      factors        to       I  he       Building         a  mi 
i  [rounds    i  lommitl  ee      of    the      Panama- 
international     Exposition    Com- 
pany. 

Progressive   payments    will   he   made. 
Tin-  right   is  reserved     to  .  <  i,    i     a  n  -■ 
■  jiil  all   hhls  and   I"   waive   ti    hnical   de« 
tects   If   in    the   interest    n     Ej  posi- 
tion  Company. 

Plans      and      specifications      for      the 
n  mi.     may     be    obtained    from    the     Dl- 

:  '  ii'"'      of    Works,       R n      "  .       Service 

Building-,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  liv  depositing 
16.00,  which  will  be  refunded  upon  ihe 
rel  urn   of    the  plans  and  ons 

in    good   condition. 

By      order      of      the      Building:       a  n  I 
i  li  ounds   Commitl  ee. 

WILLIAM   H.    CRi  ICK  ER, 

Chairman.     (-> 
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proposals   pirn   DREDGING. 

DREDGING — Sealed       pi sals,       in- 

dorsed  "Proposals  for  Dredging, "  will 
'  received  at  the  bureau  of  .Minis  and 
flocks.  Navy  Department,  Washington. 
until  II  o'clock  a.  in..  July  2«,  101%  and 
r  in  and  there  publicly  openeii  for 
dredging  channel  -and  basin  In  Mare 
island    strait    and    removing    ro  ai 

V:ill, -i",    Cal       Plans    ami    si ifirations 

■  an  he  obtained  on  application  to  the 
bureau  or  to  the  commandanl  nf  the 
now  vard.  Mare  Island.  Cal.  11.  R. 
STANFI IRD.    chief  of   bureau 


Plloros  \I,S     COR     WATEH 


I  I'M. 


W  VTFR  l'i  PB  Sealed  nronosal  *  in- 
lo  ■  ,  i  "Proposals  for  Pipe  1  ine"  will 
■imI  ;,t  the  bureau  of  cards  ind 
•'in  l.'s.  Maw  Department,  Washington. 
'•  ••  until  II  o'clock  a.  >••.  \i.nst  2. 
•i*':t  -ni  then  and  there  pn'Mlelv 
1  for  water  nino  from  Yerha 
In. in  rsland  to  Oakland.  Cal.  Amount 
available,  $10,000.  Plans  and  si, p. -idea- 
tions i  in    i btained   on  application  to 

t'  e  bureau  or  to  the  comm-andanl  of  the 
••Mill  training  station,  San  Francisco, 
i'il.   II.    R.  STANFORD,  chief  of  i  nrmu. 


NOTICE  to   CONTRACTORS. 


SKALED   PROPOSALS  will   he  receiv- 
ed  bv   the   Buildings   I   i  Ironn  Is  Com- 

mill.- '  til.-  Panama-Pacilic  Inter- 
national Exposition  Comoan  il  Koom 
IIS  in  the  Exposition  Ruilding,  Pine 
and     i:  ii  terj      Streets,     San     i  'i  •  m-isco, 

la,    a  I     I  1:30       \.    H..      Thursday. 

.Ililv  31.  1015  for  Furnishing.  I'"abrl- 
entlDE  and  Erecting  Structural  steel 
mil  <  :isl  Iron  Work  of  the  Main  En- 
trance Tower,  iii  accordance  with  the 
i.'  mi  -  and  pecil  i  ations  on  file  in  the 
office  "l  i1  ■•   Director  ol    V 

A   bond   In   the   sum   of   tifi      i  -■"  i   per 
rem    of    the    contract    prici 
•  in ire  l    for   ti  e   faithful    pi 

.    conl  racl  :   the   sun  n   must 

i  e    satisfactory    to     the     Bu 

Grounds      C mlttee    o  '   nama- 

Paetfle  Internationa]  Exposition  I'om- 
pain  . 

Progressive   paymenl       -ill   he  made. 

The   rlgh!  rt       rved  •  t    any 

■imI    all    hiils    iilul    I"    w   ii.  '     te.  h  ni'    '1    de- 

i    In    the    Interest    of    t    •     i:\posI- 

1  i'lll      I  '"    U|lll  UN 

r    i  ii      i  nd      in •■  work 

ma  ■  i  •■  obtained  ti  om  tin  Hi i  odor  of 
Woi  ks,    nl     Room    207    Ser\  h  •     I  luihlinsf. 

1   •'  i  i     and     i  Ihe     n 

mcl»  n,    in     deposil  ins    $ whi<"- 

niii  be  i  efunded  u "  "f  the 


WILLIAM    i!     ' 

I  'I  in  il'Illan 


i-lioi'os  M. s    .tor    ..STEEL      rein- 
forcement, concrete,  i.i  m- 

RIOK,    ETC. 

STEEL  REINFORCEMENT  CON- 
CRETE, LUMBER.  ETC  Department 
•  •I     the    Interior,      U.      S 

on.       D.       C      Sealed 
proposals  will  be   re  i  e  office 

i  Fnited  States    Reclama  i  in 
ice,    M  Mia.    Mont.,    until   -   o'clock    i>.    in. 
\rn-nsi    li.    1013,       for      . 

-i  in   i  in  '•-    mi    i  he    sec i    nun    ol    i  >oi 

son     Norl  h     i  '■•ma  I,     la  tera  is    a  n  I     waste 
■  iii'   les,    in\  "i  \  ing    aboul 


it   S00, '  pound     "i 

infiiri  placing   in    « len 

i  i  in   i  ii : ,  ,   I.     I,,     in.. 

of    in,  ivher.      The    work    I 

:  '■    i  h    side   ol'    Milk    Rivei      idja 

in    tin  North 

•  i  ii    I  la  i  I  ,.\  a  j     in    Hi,'    1  i.-iinl  y    Of    Wagner. 

nd    VI  ill. i     Vlonl 
hii-f    address    the    United    Stati 

Sen  ice,    Wa  i  >.      r. 

iii-.   Monl  .   or  .Malta.  Mont.     P 
II.    NEW  ELL,    director. 


Carole 


yards 
Of 


if   excavation, 


iiifni' 


1.200 


crete,   l    ■ 


n.ii 


PROPOSALS     roil     DREDGING. 
DREDGING — U.      S.      Engineer   Office, 
IM    Custom    House,   S  ni    Pram  li 

I'm       dred'glng      in 

i  nuoi.    i  "'ii  .    will    be    received 

office   until    1 1   o'clock   a.   in.  July 

-ii.   1013,  and   then  publicly   opened'.      In- 

i   applies  '  ion-     Tl  Ii  MAS   II 

RICES,    i  ii-uti  ni  m    colonel, 


carefully   clasulfle 

fore     part     uf    the 


till    tin, I    all 
n    location. 

lie  par  I  men 


localities  ilk 
■nch     Hems,    i 


San    Francis 


Los  tnurlM, 
his,  commencing  on  Oils  pnge,  nl 
..inn.  Items  are  reprnteil  In  the 
distinct    headings,  such    as    Rank*. 


SAN  FRANCISCO. 


RES!  I  iBNCE  —  2  story  ami  base. 
1 1 e  $7. ."mi.  San  i''r  i  in  :  -I  Archi- 
tect E  i\-  a  rd  T.  Foulkes,  i  irocker  Bldg., 
S  k.  |  'u  ni-i-,  Mr.  Buck.  The  dwelling 
will  '  •  erected  on  1 9th  a  \  enue  In  the 
-  mi  i  list  rid.  ,i  mi  lias  in-ill  de- 
igned   in    contain    sevei ns,    bath 

iini    sleeping    porch.      Interior    will    be 
-   i   in  pine  and  Hard 

pa  i    n  oms       i  '1  i  ns    provide    for    furnace 

I  '-a  t    n  ii  :    re      places'.       Wa  nl  els 

will      '     ol    bri   i-.     i  mi    tile       Batl 

will    have    ti  le    floor    a  nd    ce nl    plas- 

Tile     will     also    be     use  i     in     the 

-       a       An    -mi  oma  1 1'-    u  ,'  t  er    hea  ter 

will    be     Installed        Extei  ior      of      the 

house    will    hi vered      «  ith      cemenl 

nl  '  ster  on   mi'i  ,ii    lath.     Plans  ai  e  c - 

plete   .'''!    figures   a  re    being    i  aken 
RESIDENCES    2,    '_" ,    sto 

.i  i  i. ■■-■    i  ■     i-'r-  i-.     ni    Monl 
St.,  s.    r.     Owner,    E.    M.    Lucki 
I'n-i'  i    will    be    i 

of    i  >e\  ;-■■  ni   i  n     i  nd     I  irod- 

dwelling    : 

■n    rooms    and 
i  ni  i-i-ii-r    finish    will    be    ol 
and    hardwood,      Hardwood    floors    will 

•    u  '   i   :  'i   the   i i  '  '  i    c -       i 

will     he     furna   ■                  ind     open     fire 
Ma n tels    will    i f    br i el      i nd 

I  il".         All      a  111  '■! ■        '■..!'■         '.'     i     ■ 

■  ■    installed      In      each 

rooms    will    bi     -       i    In    tile   and    ce 

'"'■ni     iii.ii-i  er.       Exterior     v,  ill     i ■ 

with     ci  uo'iii     plasl  "i     • tal 

Plan       i r i     i  o i id    fig 

I.-    taken 
■"ii'     "i  ■     ,  1 1 ,  i  -      . ,  1 1  i 

■  ii        ,-'.,  ;i    i  -,  ,  I,,  :  -.  ,,       Archi- 
tect,  n  i,      '  len,    53 

Vvi      S.   i-'.     The   house  ha  -  been 

- 

, 
-,,-  .i     Excel   lo         ion    lor    will    be    fin- 
redw i      ii' 

T   •■■  •      will    be       ' 

ipe ■!   ' 

i    ,  room      and 

will    I  ave  '  Inscol 

■ 

, .,  i  ,,-     ,        Plan 

.|     a   tin 
■  ■   i,,.i        bo  will   do  ■■  Do 

I       ,1..,, 

RESI I  lENi  T        '  '  nd 

1 1 ; i,    *7,500.      San    I  '  ■" 


Pl  it    in    Monti 
St.,   S.    !•'.      Owner,   .Mrs.    u.   T.   Ogle     The 
will     i  .-    erected    on     I  >.■■ 

-  I'm. in     ,iii.|      l-'iin.it 

i    rooms,    bath    and 

Interior   finish    will  he 

"ni   hard  wood  with   some   n  hite 

Hardwood   floors   will   be   used 

ruughout.      There    will      be      furnace 

|  i     a     fire    places.       Mantels 

'     "i'   brick   and    tile.      Bath    room 

I       in      til".         An 

■    '  ■■        eatei     ,■.  i  i      ,,     Installed. 

lingl i  pecified.    Eoc- 

•■  ior   of   i  i  •■   building   will    be   •■••<.  ered 

"i     plaster     on     meta  i     lath. 

,,!l"      are    c lete    and    figures    have 

11  "   taken.   A  itract  will  be 

"  i    this    week. 

i.  V.TS      ■    story     and      base,     frame, 

s.-ni      Francisco.        Are! 

nard  J    .in  ieph,   i-'ir-t    Na  i  iona  I    Hunk 
3.   I".     Owner,    Henry   A. 
uilding    n  ill    be    erecte  i    on    t  he 
h  i-st  side  "f  Scot  I    street   south   of  Sac- 

■ ■      i   ".I     I'm      a 

i  i-il      Hat      building, 
l-'lats     will     consist     of    six    an 
rooms        Interior     will     be     finished     In 

pine   and    hardwoods.     Hardw i    doors 

use  I    in    t  be    princip  ii    rooms. 

ill    ni  i  ni    I  eal  Ing    sj  s- 

i  -    places.     .Mantels  will 

he  of   brick  and   tile.     Automatii 

will   be   Ins  i  tiled      Tile   will   be 

|   ■  ■       '  i  in i    i 

Bxterl i"    i  In-   building    will    I 

ered    with    klinkir    brick    \ein-.-i-.    rustic 

-  -  ii     ni  ■     ter.      Plans    are    com- 
.       :     i   ■       i :  ,■  being  taken. 

i  mi      base,      frame, 

-•-  I, -  i  ii     i-  i  ■■  ■'        -'.,,,..,,      i 

9  ■  ■    Kearny  St.,   s.   K.     i 
II      The  building   u  ill  be  ei  eel  - 
:  ■ 

to  con  tain  two  n 

■  a    five  and   six 
i  "i     imisii    will    be    "i"    pirn     n  mi    red- 
woo  l       Some    liai-ilu i    ii-  . 

used.      There    will    bi 

i  brick   or  til"  mantels.     Tile   will  be 

i  "  i    hi    the    bath    rooms   and    ki 

i    the    building    will 

.v  ii ..     rustic    and    ship]  ip.      Plans 
omplel "     and     figuri 

U'ARTMiEJNT     HOUSE 

,i    .       i  ...ii,       San     l-'r  i 

ni'  i .    none.     '  iwner,    V\  .   M. 
n    St.,    S.    I-'.       i 

I       "i      i '..       .    .     i         i.i.-       of 

-li-.-i-l      mo  I 


*(J 
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feet  and  .1  depth  of  57  feel  9  inches. 
There  will  be  six  apartments  of  three 
rooms  and  bath  each.  Interior  finish 
will  be  of  pint-  and  redwood.  Some 
hardwood  Boors  will  be  used.  No  heat 
will  !  e  installed.  All  suites  will  he 
equipped  with  wall  beds.  Bath  rooms 
will  have  cement  plaster  wainscot  and 
sanitary  flours.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner,  who 
will  do  the  woi'k  by  Day  Labor.  He 
is  now  in  the  market  for  all  materials. 
APARTMENT  HOUSE— 1  story  and 
I  ase.  Class  C  construction.  $911,000. 
San  Francisco.  Architect.  Charles  J. 
Rousseau  Phelan  Kids.,  S.  F.  Owner, 
John  Black.  This  building  will  be 
erected  on  Post  street  between  Jones 
and  Leavenworth,  covering:  an  area  of 
60x137%  feet.  Interior  has  been  ar- 
range 1  to  contain  5  (5  suites  of  two. 
three  and  four  rooms.  All  apartments 
will  have  private  bath  room  and  wall 
eds,  Plans  provide  for  steam  heat, 
elevator  service,  vacuum  cleaning 
plant  and  hot  water  system.  Interior 
finish  will  lie  of  pine,  redwood  and 
hardwood  veneer.  Tile  and  cement 
will  be  used  in  the  hath  rooms.  There 
will  also  be  special  built-in  features 
in  the  lath  rooms  and  kitchens.  There 
will  be  two  large  social  rooms,  office 
and  parlors.  Entranc  will  be  finished 
in  marble  and  tile.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  being  prepared. 
APARTMENT     HOUSE— 7     story     and 

rick    and      steel.      $74,000.      San 

Francisco.         Architect.      Frederick      H. 
Meyer.  Bankers'  Investment  Bldg..  S.  F. 
Owners,   Starr   &   Larson.      The   building 
will    1  e    erected    at    the    southeast    cor- 
ner   of    Sutter    and    Jones    streets,    and 
will   cover   a   considerable   ground   area. 
The  first   floor  will   he  -arranged   for  en- 
trance    lobby,    office,    social    rooms    and 
several   apartments.      Upper   floors   will 
be     divided     into    two    ami     three     room 
suites.      All    apartments    will    have    pri- 
ll)   rooms  and    wall   beds.      There 
will    le    steam   heat,    elevator    service,   a 
vacuum   cleaning  system   and   hot   water 
plant.       Interior    finish    will    be    of    pine 
and       nilwo.,1  veneer.  Some  ornamental 
plaster    will    be    used.       Bath    rooms    will 
l  merit     Moors    ami     tile    wainscot. 
Exterior    of    the    building    will    he    faced 
with     pressed     brick.       A     contract     for 
tl  ■      steel     and     h  on     worFc     lias     been 
ed    t"   the  Central    Iron    Works  for 
i  ml    plans    for    the    balance    of 
<»  k   are   now   out   for   figures. 
APARTMENT    HOUSES — 2.      3      story 

frame       $::». I      each.      San 

Francisco.       Architect,     none.       Owners. 

I  ee    and    F.    Heine,       1 2",      Polk 

St..  s.   F      These   two  buildings   will   be 

on    the    north       side      of      Pine 

street  east   of   Leavenworth.     Each   will 

■  ii    a  I"  ri  ments    of    two    and 

Buildings       will       have 

street    frontages   of   87%    feet   and    will 

ack    1 16    feet,     ah    suites    will 

in     rooms    ami    will 

e    equipped    with    wall    beds.       Interior 

-.  i'l    le    of    pine    and    elm    panels. 

■.'.  ill    be   finished    in   i  em<  til 

T   .i  e  win   in-  steam   hi  il    au- 

•  ■  r      water     sys- 

ors    "ill    be   i  overed    with 

rustic    ami    ship- 

•     1 1      are  complete  a  ml  tin-   work 

i      ■    i h      I  >-.,:    Labor. 

APARTMENT    ROUSE      1 :.    stoi        ind 

■     ■  oi        Cost    nol 

l  i  le  I       .-'an    I   i  am  Isco.    Ai  eh  Itecl    Ken- 
neth   MacDonald,    Jr.,    Holbrook    Bldg., 


S.  F.  Owner's  name  withheld.  This 
building  will  be  erected  on  one  of  tin- 
corners  of  Pine  and  Stockton  streets. 
The  assured  early  completion  of  the 
Stocjcton  street  tunnel  has  caused 
muked  revival  of  interest  in  property 
on  Stockton  street  from  Sutter  to  Sac- 
ramento streets,  and  the  first  of  the 
year  Kill  see  a  number  of  high-Class 
1  oteis  and  apartment  houses  under 
construction.  Announcement  of  an- 
other large  apartment  house  on  one  of 
the  Stockton  street  corners  will  be 
made  within  a  week.  The  building 
planned  by  Mi.  Macbonahl  will  have 
a  complete  steel  frame,  reinforced  con- 
crete floors,  walls  and  roof  slabs.  In- 
terior partitions  will  be  of  hollow  bile 
and  metal  lath  -and  plaster,  making 
the  construction  fireproof  throughout. 
Suites  will  range  from  two  to  four-  and 
five  looms.  Interior  finish  will  he  of 
pine  and  hardwoods  with  considerable 
marble  and  tile  used.  All  suites  will 
have  connecting  bath  rooms  and  will 
be  equipped  with  wall  beds.  There 
will  be  steam  heat,  oil  burning  appa- 
ratus, vacuum  cleaning  system  and  ele- 
vator service.  The  elevators  will  con- 
nect direct  with  the  tunnel  by  means 
of  a  sub-basement  -and  this  will  make 
a  regular  stop  for  all  cars  using  the 
tunnel.  Exterior  of  the  building  will 
probably  lie  faced  with  cement  plaster 
and  mat  glazed  terra  cotta.  Plans  are 
now    being    prepared. 

APARTMENT     HOUSE — 8     story     ami 

1  ase.  reinforced  concrete,  $95,000.  San 
Francisco.  Architects,  Rousseau  & 
Rousseau.  Monadnock  Bldg.,  S.  F. 
Owners,  Portol-a  Realty  Co.  This  is 
the  second  large  building  project  an- 
nounced as  a  direct  result  of  the  com- 
mencement of  work  on  the  Stockton 
Street  Tunnel,  and  is  to  be  erected  at 
the  southwest  corner  of  Stockton  and 
California  streets.  The  building  will 
have  a  frontage  on  Stockton  street  of 
68  feet  il  inches  and  of  124  feet  on 
California  sti-eet.  Besides  the  social 
rooms  and  offices,  upper  floors  will  he 
arranged  for  a  total  of  140  rooms, 
which  will  he  divided  into  two  and 
three  room  suites.  Interior  finish  will 
1  e  of  pine  and  hardwoods.  Bath  rooms 
w  ill  have  cement  floors  and  tile  wain- 
s-cot. Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  hot  water  supply.  Pro- 
vision has  been  made  for  direct  con- 
nection with  the  Stockton  street  tun- 
nel through  elevator  service  via  the 
basement,  construction  will  be  prai  - 
tic-ally  fireproof  throughout.  Exterior 
of  the  building  will  be  faced  with  ce- 
im-iii  plaster.  Plans  are  now  being 
prepared  and  construction  will  be 
undertaken  before  the  first  of  tin-  year. 

i-'i  VT6 — 2.  2  story  and  lias,-,  frame, 
$4,500  each.  Sin  Francisco.  Architect, 
none.  Owners,  C.  vV.  and  W.  .1.  Keenan, 
Hayes  and  Masonic  Ave..  S.  F  The 
I  uiblillgs  will  be  erected  on  Hayes 
street  east  of  Masonic  avenue,  and 
each    has    I n    designed    to    contain    two 

i iern    flats    of    four    ami    five    rooms. 

Interior  finish  will  be  of  pine  with 
some  cim  pain-is.  Hardwood  floors 
It  ill  be  used  in  the  principal  rooms. 
There  »  II I  be  open  fire  places  am! 
brick  or  tile  mantels.  Tile  will  be 
Used  in  the  bath  rooms  anil  kitchens 
Exteriors    of    both     buildings     will     be 

covered      with      cement      plasler     on      metal 

lath  md  klinker  brick  veneer.  Plans 
me  in  the  hands  of  the  owners  ami 
work  will  ie  .lone  by  Day  Labor  Ma- 
terials  are    now    being    purchased. 


July    23,    1913. 

IP  ITBL  -ii  storj  ami  base,  -i,  el  and 
reinforced  brick,  $65,000.  San  Francls- 
n    Aid  Itect,  ''.    Aiii.-ri    Lansburgh,   70J 

Mission  St..  S.  F.  i  iwm-r.  A.  Mis.  I 
This  building  has  been  mentioned  here 
-  l"ic  wl  en  the  architect  was  first 
omml  ssioned  to  prepa  i  e  pla  ns.  The 
.-I  ucture  will  be  erected  on  the  north 
Mib-  oi  sutler  street  between  Jones 
i  mi    l.e.n  enworl  h    si  i  eets.      Plan  - 

vide    for   a    tolal    of    90    guesf    r ns.    65 

per-  cent  of  which  will  have  private 
baths.  Interior  finish  will  be  of  pine 
and  hardwoods  with  ornamental  plas- 
ler used  in  the  office  and  lobby.  There 
will  be  steam  heat,  elevator  service, 
!  ol  water  plant  ami  vacuum  cleaning 
system.  Exterior  of  the  building  will 
he  faced  with  pressed  brick.  Plans 
me  nearly  complete  and  figures  will  be 
called   for   shortly. 

SCREENS  FOR  HOSPITAL  GROUP 
—Cost  not  stated.  San  Francisco.  Ar- 
il itect.  City  Department  of  Architec- 
ture, Temporary  City  Hall  Bldg..  S.  F. 
Owners,  City  ami  County  of  San  Fran- 
cisco. Plans  for  screens  for  the  eight 
principal  buildings  of  the  San  Fran- 
cisco 'Hospital  group  have  been  com- 
pleted ami  are  now  not  fur  figures. 
Bids  will  he  opened  by  the  Board  of 
Public  Works  on  July  23rd.  Plans 
and  specifications  can  be  secured  from 
the  Department  of  Architecture.  Tem- 
porary    City    Hall. 

HOTEL — 3  story  ami  base,  brick  and 
steel.  $2".. null.  San  Francisco.  Archi- 
tect, Charles  E.  .1.  Rogers.  24  Califor- 
ii!  i  St..  S.  F.  Owner's  mi  me  withheld. 
Tic  building  will  be  erected  on  Golden 
Gate  avenue  near  Hyde.  The  first  floor 
will  le  arranged  for  an  automobile 
sales  room  and  upper  floors  will  con- 
lain  in  the  neighborhood  of  5G  guest 
rooms  ami  several  baths.  Interior  fin- 
ish will  he  of  pine.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
First  floor  will  be  finished  in  hard- 
wiiml,  marble  and  tile.  A  hot  water 
system  will  le  installed.  There  will 
be  plate  glass  windows  in  patent  store 
fronts.  Exterior  of  the  building  will 
in-  faced  with  pressed  I. rick.  Bids  will 
I  t-    i  ailed    for    shortly. 

FIRE  ESCAPES  FOR  SCHOOL — Cost 
mil  stated.  Sun  Francisco.  Architect, 
city  Department  of  Architecture,  Tem- 
poiary  City  Hall  Bldg  .  s.  F.  <  iwners, 
'Hi  .mil  County  of  Sau  Francisco. 
Plans       -mil      specifications        for      fire 

escapes    On    the    Yerba       Buena      Scl 1 

have  been  completed  ami  are  now  out 
for  figures.  Bids  will  be  opened  on 
.hi!)  23rd  by  tin-  Board  of  Public 
Works.  Plans  i  in  ,e  secured  from 
the  Department  of  Architecture.  A 
proposal  .ippc-irs  under  tic  I  fading  of 
Official    Advertising    in    b    s    issue. 

M'.VRKET—  1  Story  and  base,  rein- 
forced i  Onci  etc  ami  sleel  Cost  nut 
stated.  San  Francisco.  Architect. 
Henry  H.  IMeyers,  Kohl  Bldg.,  S.  F. 
i  u  iici-s,  I  lenrj  I '  I  !owell  Lime  -and 
Cement  Co  The  building  will  be 
erected  on  The  Emba  i  c  tdero,  extend- 
ing f  "in  Sacramento  to  Commercial 
street.     The    building    will   be   but    one 

,,i  |  igh  and  i  as  been  le  tsed  to  Mr. 
long,  v  '  o  now  conducts  several  of 
il  •-  i  est  known  markets  in  the  city.  II 
is  Mr.  bong's  intention  to  make  the 
ii,-,-,  building  the  most  modern  market 
In  the  west.  The  location  has  been 
i  e'e.-i  i  ,|  ,,w  Ing  iii  Its  prox  iniily  I"  1 1  e 
,  ,  i  i,  ,i  mi  . mi-,  enlence  «  hich  the 
market    will   afford   the   malls    thousands 

of  commuters    w I  r  llj    ci  oss  the  bay. 

The  building  will  have  threi  sf  reet 
tagi  s,   the   principal    frontage  being 
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Owner  Contractor 

Heine     Lee 

Same      Same 

Keenan      Keenan 

Same      Same 

Lind     bind 

SardolQU      Duffy 

Wells    Fargo    Bk  .  .  .  .  Brode 

Lagan     Foley 

Meirdierks      Mager 

Feeler     Johanson 

Wright    Invst    ...Flaherty 

Starr     Antral    Iron 

McDonough     ..McDonough 
Nave..Cal   Carpenter  Shop 

Silverstein      Cliyne 

Brandenstein      Owner 

Anderson    ...Federal    Sign 

McKay     Ball-ard 

Brown      Stranning 

Wilson      Neill 

Carey     Carey 

Catholic    Archb Tittle 

Rege     Montani 

Bergerot     Hansen 

Langpaap     Leigh 

Pnckwitz     ....McLaughlin 

Ouinn     i  Ptten 

Sargent     M  urray 

Capurro    Bianchlnl 

Arnold      Arnold 

Wormell     Wormell 

Warden     Wo  rden 

Kehoe      Kehoe 

McCarthy     McCarthy 

Anastasi     Bonaci  o    ?<i 

Jacobs     Peterson 

Same     Leaf 

Same     Cobby 

Johnson      Cleese 

Snortorno      Kara 

Reever      Carr 

Murdock      Fisher 

Knenisr      Koenig 

Deming      vejison 

.Tenseen      Brele'nft 

Clemens      Allvn 

Ho. -king      Hamlll 

Pollard      Or-ice 

Carr'ok     A"en 

Pn-o  =  tP-s  ...  '  i.  ■  i 

Pathel    M    R    Pli         .  .  .  Hinl 
Anderson      .  .  .  .  McLmieblin 

irhtnl  Seined  ,.iti 

Monntford      v.ite  = 

Ho-king     H"m.'H 

Cole  Rpro-fplri 

Rnvne       <■.., 

Ros     '"Joerbk 

Ftarnp     Herring 

Fi-f-if-      loi'fln^rtn 

n"n     PTifio       .  .    '5„T,JS"r<=r 

Vires      Tates 

Fish       Wright 

T*"lon*pv      VT'ierer 

R^s-gett     Dewar 
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(Correction    In   l.ncntlnn) 

.24011  NE  BUCHANAN  AND  WASH- 
Ington.  New  finish  and  book  cases  in 
library,  alter  doors  in  living  room, 
enlarge  pantry,  new  steps,  all  electric 
lights,    switches,    etc. 

Ownei Frederick      Barucb,        Care 

Architect. 
Architect  ...J.    E.    Krafft    .\-    Sons,    Phe- 

lan   Bldg..   San    Francisco. 
Contractor.  .Daniel   O'Neill,   24S  Natoma 
San  Francisco. 

I  'i  ►ST,    $1251) 


(2672)      X    PIXE    142-6    1      '  nworth. 

Three-story      and      basemenl      frame 
(16)   apartments. 

<>w  ner f.      Heine.    !  I   "      Stanyan, 

San    Francisco 
Architect  .  .  .  None. 

Contractor.  .  Louis   Lee,   l  25  i   Polk,  S.  F. 
COST,    $30,000 


kept   well  to  the  front   In  elevator  con- 
struction. 

other  papers  are  in  preparation  hy 
experts  and  definitely  on  the  Society's 
program  as  follows: — dates  of  presen- 
tation   to    he    fixed    later    on. 

1.  "Practical  Tests  of  Structural 
Material,"    by    Smith.    Emery    &    Co. 

2.  "Electrical  Transmission."  by  W. 
\v.    Hanscom. 

::.  "Development  of  California,"  by 
Robert  Newton  Lynch,  Vice-President 
and  Manager  of  the  California  De- 
velopment  Board. 

Other  papers  will  he  announced  in 
time. 

The  meetings  of  tlie  society  are  held 
in  the  Board  Room  of  the  Mechanics' 
Institute.  57  Post  St.  G.  Alexander 
Wright    is    President. 


IT573)      X    PINE      105    E      Leavenworth. 
■r:    .  e   storj       and      basemenl      frame 

(15)   aparl  m 

Owner F.      Heine.    1  ISO      Stanyan, 

San    Fra  nci 
Vrc    Itect  . . .  Xone. 

•  .mi  i  ai  tor.    Louis    l 1255   Polk,  S.   F. 

COST,    $30,000 


BIGGEST    POWER    PERMIT    ISSUED. 


WASHINGTON.  July  IS.— The  larg- 
est water  power  permit  ever  issued  by 
the  Department  of  Agriculture  was 
signed  last  Wednesday  by  Secretary 
Houston,  granting  rights  to  the  Pacific 
Light  and  Power  Company  of  Los  An- 
geles to  operate  power  plants  in  the 
Sierra  National  Forest.  It  will  carry 
electric  power  240  miles  to  Los  An- 
geles and  vicinity  at  130,000  volts, 
said  to  be  the  highest  commercial 
transmission   ever   attempted. 

On  account  of  the  amount  of  power 
to  be  disposed  of.  the  permit  allows 
twelve  years  for  construction.  Four 
power  houses,  two  reservoirs  and 
twenty-five  miles  of  cement  lined  tun- 
nels will  be  built.  Under  a  temporary 
permit  the  company  had  done  some 
work.  That  granted  Wednesday  is 
final. 

Part  of  the  power  will  be  used  for 
pumping  water  for  irrigation  in  the 
upper  San  Joaquin  valley.  The  power 
will  he  carried  over  a  double  steel 
tower  lin.    of  aluminum   cables. 


The  permi.  above  referred  to  au- 
thorizes the  $12,000,000  project  now 
under  construction  at  Big  Creek  for 
the  Pacific  Light  and  Power  Company 
by  Stone  &  Webster  in  the  Sierras, 
fifty -six   miles   east   of  Fresno. 

Seven  thousand  feet  above  the  sea, 
1  ehind  tl> e  biggest  system  of  electric 
dams  In  the  world  is  being  imprison  d 
126,000  acre  feet  of  water,  a  lake  seven 
miles  long,  a  mile  and  a  half  in  width 
iii,i  150  feet  deep.  The  water  is  held 
in  check  by  three  dams.  160  feet.  90 
feet  and    75   feet    in    height    respectively. 

From  behind  the  upper  dam,  which 
Is  taller  than  any  building  in  the 
southern  part  of  the  state,  the  water  Is 
carried  through  a  12-foot  tunnel  three 
and  a  half  miles  in  length  and  is  drop- 
ped 2,180  feet  into  power  house  No. 
One,  which  is  140  feet  tall,  or  higher 
than   any  building   in   Fresno. 

From  power  bouse  No.  one  the  water 
will  be  carried  on  to  five  other  power 
houses  planned  by  the  corporation 
which  will  ultimately  develop  360,000 
horse  po 

The  first  unit.  7,500  horse  power,  will 
I  e  Bent  over  the  line  some  time  In 
September.     This   Is  sufficient   power  to 

operate  all   the  elei  trli    rail la  south 

of   the   Tehechapl 

K     is    the    intention    of    the    Paclfl 
Light    and    Power   Company    t.i   expend 
$50,000    In    the   Sierras    in    the   course   of 
the  next   few   years. 


on   The   Embarcaderu     and     the   others 

on    Market    and    Sacramento 

Modern    sanitary    equipment     Including 

mechanical    sweeping      and     scrul 

tes  will  he  installed.  Interior 
finish  will  he  largely  of  marble 
tile,  (me  of  the  most  convenient  fea- 
tures of  the  market  is  to  be  known  as 
ih,  "Basket  System."  By  this  mi 
.  .milliliters  may  place  t  heir  oi  ders  in 
i ,  mot  ning  w  li  tell  will  he  filled  and 
turned  over  to  the  Wells-Fargo  Co.. 
who    will    deliver    the    order    and    return 

.>.kei  Working  drawings  are  now 
being  prepared:  and  work  will  he  start- 
ed as  soon  as  possible.  Xo  estimate  of 
the  cost  of  the  building  has  been 
made. 

STORES  AND  ROOMS  I  Storj  and 
base,  steel  and  reinforced  concrete* 
$20,000.  San  Francisco.  Architect. 
Charles  C.  Frye.  20  Montgomery  St.,  S. 
F.  Owners,  Hop  Wo  Benevolent  So- 
ciety. This  building  will  he  i 
mi  Stockton  street  between  Clay  and 
Sacramento,  and  will  cover  an  area  ol 
10x100  feet.  There  will  he  two  stores 
on  the  first  floor  besides  the  entrance 
to  the  rooms  above.  Upper  floors  will 
be  divided  into  about  50  rooms.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
Running  water  will  be  supplied  tn  all 
rooms.  Stores  will  have  plate  glass 
windows  in  patent  store  fronts.  Ex- 
terior will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  figures 
have  been  taken.  A  contract  wilt 
probably  be  awarded  at   once. 

WAREI  l,i  lI'SKS  I  story,  frame  and 
concrete.  Cost  not  stated.  San  Fran- 
cisco. Architect.  Director  of  Works- 
Service  Bldg.,  s.  F.  Owners,  Panama- 
Paoifle  International  Exposition  Co. 
Plans  have  been  completed  for  two 
concrete  and  frame  warehouses 
are  to  be  erected  on  the  Oxpi 
Grounds.  Bids  will  he  opened  by  the 
Buildings  and  Grounds  Committee  for 
this  work  on  July  :!lst.  plans  can  be 
secured     from    the    Director    of     Works. 

r i    207   Service    Building.      An    offli  lal 

proposal    appears    under    the    heading    of 
Official    Advertising   In    this    issue. 

''id. LEGE     BUILDINGS—  3.     1     and     1 

Contracts  Awarded. 
CITY  HALL  FOUNDATIONS,  ETC.— 
$44,882.  San  Francisco.  Architects. 
Rakewel]  &  Brown,  Mil  Kearny  St..  s. 
F.  Owners.  City  and  County  Of  San 
FranclSCO.  Contractors.        Nichols        & 

Handley,  Hearst  Bldg.,  S.  F.  Contract 
price.  $44,882,  This  contract  calls  for 
the  concrete  foundation  work  and  fin- 
ishing excavating  for  the 
Hall  and  is  the  third  contract  to  he  let 
for    this    $4,500,000    struct  in.-. 

DRAINAGE      SYSTEM      FOR      RACE 
TRACK — $4,575        San     Francisco        Ar- 
chitect.   Director    of      Works,      Service 
Bldg.,    S.     F.      owners,     Panama-Pacific 
ntei  national   Exposition   i  !o      i  rontrac- 
Pringle-Dunn    &   Co.,   S.    F.     Oon- 
,  i.  t   price,  $t,,".7.".. 

♦ 

TECHNICAL      SOCIETY      OF     THE 
PACIFIC    COAST. 

What    ought    to   be    i    very   Interesting 
paper  will  be     presented  this     evening 

the    Technical    Society 
Pacific  Coast,   by   Mi.   B.   C.   Van    Emon. 

,.     pioneer    elevator     builder    of    s.m 
i     ,,f    "Eleva- 

Ti: ,  ii    i     .        ■  ,i       iuses. 
\lr     V  in    Kmon      is      thoroughly      a.  - 
.1     with     his  '     '■     "rst 

elevator  built   In  San   Francisco 
was    constructed    by    Mm    and 

march    of   progress    Mr.    Van    Kmon    has 
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(2S74)     X    HAYES   18a    d    Masonii 

isement    trame    Hats 

Owner C.   W.     &      W.   J.      K<  i  nan 

,    S.    F. 
Architect  ■  ■  •  None. 

work.  COST,   $*50fl 

(3575)      N    HAYES    210    B    Masonic    Ave. 
Two-storj    and    basement    frame    Bats 

Owner C.    W.      &      W.   .T.      Keenan. 

Hayes   and    Masonic,   S.   B". 
Architect  .  .  .None. 

work.  Ci  'ST.    $4500 


(2576)      W   nliD  S96  N   18th.     One-story 

and  basement   trame  dwelling. 
Owner Miles      Lind,    254      Stanton. 

s.i  u  Fi'.'i  nriseo. 
ei  i  .  .  .None. 
Pay's   work.  ©  'ST.   $1500 


Alte 


<  2.7771    x...    595    McAllister 
and    new    mosaic    floor. 

owner John   B.  Sardolou,  Premises 

Architect  .  .  .None. 

R.    T.    Duffy. 

COST.    $400 

,  l' r, 7 s.  i    NE    MONTGOMERY,    POST    AND 
Market.      Steel     bea  ms,     i  nchoi  ■     B  ml 
cantilever     brackets   for   stool      work 
[.Iterations    to   side   walk   for   Ne- 
vada   Mank    Building. 
Owner Wells     Fargo    Nevada     Na- 
tional   Bank    of   S.    F 
Arehitect  ..  .Clinton    Day,  Nevada    Bank 

Bldg.,     San     Francisco. 
Contractor.  .Brode      Iron      Works.      31 
Hawthorne,    San    Fra  m  isco. 
Filed  July    I  t.  '13.     Dated  July  7.  '13. 
of    materia]    when    delivered 

at   building    

Remaindei     of     7v,     .it'    contract 

when    completed     

:::,   das  s   balance 25% 

TOTAL  COST,  $1361 
Bond,  in"'  Limit,  'J.",  days.  Forfeit, 
none.     Plans  mot  specifications  tiled. 


1317     Hyde 

i  16    'in 


S r.    San    Fl-I 

An  hii.it     .    i  ■:.     1 1      l  lenke, 
Sa  ii    Fra  ncl   co 

'  'mil ■ .  .  .1.   Eric  Joha  nson, 

s.ni    Francisco. 

Filed  July   l  I,  '13.     Dated  Julj    It 

Rough    li'-i  no-    a]' $2250 

Enclosed   a  nd   t  oof  compli  ted  ■'■ 

1st    coat     i.l.i  -i  ■  i    ..a 2250 

i  'mini, i, a..,!    ,i ... i    accepted         ....   i  150 

Usual    35    .lavs 3000 

Tt  tTAL  O  1ST,   f  i  '. 

Bond,    $6000.      Sureties.   Anna    K 

son    a  n.l    Ons     Erickson.        Limit,       100 

days.      Forfeit,    (5.      Plans   and 

cations    tiled. 

I25K2>      NE    POLK    AND    AUSTIN    AVE 
x  60xE  62-6.     All  work   I  a 
frame  stores  and  loft. 

Owner The  Wright   Investment   Co 

Architect  ..  .J.   E.   Krat'ft   &   Son.    l'lulan 

Bldg.,  San   Fra  nci   i  o 
Contractor.  .  Flaherty   &  Ogle. 
Filed   July    11,   '13.      Dated   July    8,   'IS. 
2nd  floor  laid,  roof  on  and   rough 
sewering   and   piping   finished. .  .$2500 

Plastering    done,    concreti     n 

laid  and  composition  wa  ins.  ol 

finished 1920 

.  lompleted    and   accepted 1920 

f:  nil    35   days -i  -" 

T.  iTAL    ©  iST.    $8460 
:  1230.    Sureties.    I.'lias.    A.    I  Sfl  i  1II..11 
iin.l    P.    P.   onion.      Limit.  Sept.   20.      For- 
feit,  $1."..   Plans  and   specifications    filed. 


cj:,x::i  St:  SUTTER  AND  JONES  S  100 
xE  72.  Cast  bases  ami  steel  frame 
fire  es,  apes,  etc.  for  six-story  and 
hasenient   apartments. 


Owner.  .  . 

Ai  ,.|i  i  i  ...a 


Cont  r: 


\    SEVENTEENTH   100   W    How- 
ard    W     25X100.       All    work    for    two- 

stoi- ll I     i>  I Mats. 

Owner Daniel  &  John   Lagan,  2036 

i  .  .  .  None. 
Contractor.  .W.    M.    Foley,    ""■'■    Irving. 

Piled    Jul'.     1  1.    '13.      1  >ated    July    3,   '13. 

$  95* 

Brow  n    coated    

Completed   and     .•■•  epted I 

Usual    35   days 1 

total  cost,   $8954 

Bond,   $1'.i77.      Surely.   Ann    Foley.    Limit. 

.,,,    ,];i,  ,  i Plans      and 

tiled. 

(2580)      X    [JIVING    32-6    W    9th    Ave   W 
_'.",x.X   6,9.      All    work    for  one-story   and 
. 
Owner Foh  n   Meirdierks, 

i   .  .  .  L.  M.   \\  ■  i-  m  inn  &   Son,   1  in 

Contractor.  .Mager      Bros.,      tin   Jessie, 

I  dy    1  1.  '13.      Dated  July  14,  '13. 

I'r.i  me    uii    $72., 

Brown    coated    ~-':' 

Completed    and     ...  cepted 725 

l     ■::.    days 

TOTAL  COST,   $2900 
Bond,    none.      Limit 

lile.i. 

(2581)     S    BUTTER     187-6     W 

W    26  Ml    work    foi 

...  ,  i 

Mrs.      -Mat  tie    Fteley.      1700 


Starr    &    Larson. 
Frederick  II.   Mej  et     Bank  • 
ers'  Invst.  Bldg.,  S.  F. 
Central      iron    Works,     651 
Florida,  San    Francisco. 
Filed  Jul;.    14,  '13.      Dated    lone  30,  '13. 

on    1st    of  each    month 75% 

i 'Mm  I  35  days -"'■ 

Ti  ITAL  COST,  $20,  150 
Bond,  $10,125.  Sureties.  Natale  Olivette 
,  n,i  » n.iiew  ,\.  Devoto.  Limit.  7.7  days. 
Foi  r.ii.   none.     Plans  ami  specifics  i  Ions 

tiled. 


Ii      NO.    208    TITIKH    AVE.      Repair 
ol  add  two  rooms  to  residen.  e. 

ier W.    L    Mel  lunoimh. 

Axe..  San  Francisco. 

litect    .  ■  ■  X.oie. 


3rd 


irk. 


cost,  $tr,n 


IS    ',.      SW    GRA-NT    AVE      .v-      UNION. 


Enlarge 
Architect 


(25   ... 
front. 

Arehite, 

.  '..i 


em  ci  nee. 

.  .  Midi-ale    Nave, 

.  .None. 

.  ,i  'alifnrnia     Cai 
I'.,.       1249% 

Sa  n    Fi  a  misc. 


p  enter     Shop 


213      FILLMORE 


\.    SHversti 


Ohyne,    [864    Wei 

■i  ■ 

Ci  IST, 


(2587)      SW       DIVISADERO      &      C 

•  ! ...  '     floor. 

.        i:     ,\t.      Brand. 
Mills    Bldg.,    S.    F. 
\r     ii  eel  .  .  .  None. 

work.  i  a  .ST, 


I 
i: i  ei  i 


O'FARRELL    300 

i.derson. 


Nil 

o'    r.rien    .\.    Werner,    Fox- 
i .  a 

i         sign         System 
i  Bleo),    257-59    8th,   S.    F. 

cost,   $650 


'.a  i.    503    I  ►EVISADERl  I.        Alter 
oof   and    front. 

n  ner A.    E.   McKay.   Pi  •  i 

.None. 

,c      ll      Ballard,      9T0      oak. 

s.i  a    Fra  nciseo. 

.a  1ST,    $800 


.      ,  lie.    I 


(2590)      NO.   325    EDINBURGH.   Add   two 
i  oorns. 

owner .Martin     Brown.     320     Edin- 

burgh,   San   Francis,  o. 
...r.-hilec)  ...Charles    List.    9    Main.   S.    F. 
Contractor.  .Richard      Strannlng,       33C 
Madrid,    San   Francisco. 

COST.  $.-.00 


,2591)      NO.     lot'     TURK.       Alter     front, 

ll    toilet    and    sink. 

owner A.   W.   Wilson,  Grand   Hotel 

San   Francisco. 
Architect  .  .  .  None. 

tor..Al.    Xeill,    115    Turk.   S.   F. 

O  iST,    $400 


(2592)      E    LARKIN      137-0    N      Jackson. 

Three-story  and    hasenient    frame    (6) 

a  pa  rtments. 
Owner W.  M.  Carey,  930  Chestnut, 

San    Francisco. 
Architect    .  .  .  X.n 
Day's   work.  COST.   $7000 

,i::i  NW  P.ll.JII  AXD  CHATHAM 
Place.  Electric  light  wiring,  tele- 
phone wiring  and  electric  hell  work 
for    building. 

The   Roman   Catholic   Arch- 
bishop   of   S.    F. 
Ai  chitect  .  .  -P.    Lrou.lioud. 
Contractor.  .H.      S.   Tittle,      245      Minna, 

San   Francisco. 
Filed   July   15,   'in.     Dated   July   9.  '13. 
On    1st  and    loth    of  each   month     75% 

Usual   35   days 25% 

TOTAL  COST.  $1125 
Bond,  none.  Limit,  150  days.  Forfeit, 
none.     Specifications  or,'v  filed. 


,  ner. 


ted 


2594).    S  FILBERT  170-5 'i    E  Gough  E 
27xS  137-6.     All   work  except  grading. 
,!  niiil.ing.        painting,        tinning       and 
lys     tor    three-story    -and    base- 
ment    frame    building. 

.V.      and       G.       Rege,       1623 
Powell,    San    Francisco. 
.C.       O.       Clausen.       I'h.dan 
Bldg.,    San    Francis,.. 
Contractor.  .S.   Montani   &   G.   Stefanlnl, 

17.".::  Greenwich,  S.   F. 
Filed  July  15,  '13.     Dated  July   12.  'IS. 

Frame   up    $1770 

Cniwh    coated    i """ 

Completed    u  nd    accepted 1770 

i -sua  t   35  days 1770 

total  cost.  $7080 

Bond,    $8540,      Sureties,    X,    Oapuro    and 
Gt.    Glusti,        Limit,    90    days.        Forfeit, 

none.        I'lans    and    S| iliral  i.ois    tiled. 


,  ■  , .,  ,  i      SE    O'FARRiELL    AND    Mollis 

,:i...      Uteri ■-  and   addil  Ions   foi 

1 1,, a...  v  '■'  n.l   basemen!    tra  me  bldg 

,  nvmr J.    A.    Bergerot,    I  10    Sutter. 

San   Francisco 
Architect  ...Oliver   Everett,    1940    Web- 
ter,    San    Francisco. 
'.  ..  -     I  laiisen. 

t  lied  July  15,  'IS.     Dated  July   I  I,  'IS. 

i:.  tdj    for   lathing *'  ";" 

White  coaled    i ' i;" 

. ted    1U0 


July    23,    i:u  I 

.     ,! 
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1160 

TOTAL  COST,  $4640 
Bond,  $2320.  Surety,  Fidelity  ,Si  De- 
posit Co.  of  Maryland.  Limit,  90  days. 
Forfeit,  $5.  Plans  and  spesificatione 
filed. 


S  CLEMENT  70  W  19th  Ave  W 
25xS  100.  All  work  except  plumbing, 
moving,  painting,  concrete,  gas  and 
electric  fixtures  and  shades  for  alter- 

-   and   additions  to   make 
story   frame  store  and   flat. 

Owner Hugo    Langpaap, 

ment.   San   Francisco. 
Architect  .  .  .None. 

i.  tor.  .Leigh     &    Schultz,      :    0     »tn 
Ave.,  San  Francisco. 
Filed  July   15,  '13.     Dated  July    13,  '13. 

Brown    coated    $393 

il    35    days 800 

TOTAL  COST,  J 11 93 
Bond.  none.  Limit.  73  days.  Forfeit. 
$1.      Plans   and   specifications   filed. 

(2597)      W    EMBARCADERO  229   N  Mis- 
sion    43-10x80.      All    work    for    three- 
Btory    and    hasement    Class    "C"    rein- 
i  concrete  building. 

Owner Pockwitz    Rebmann    Realty 

Co.,   10   Embarcader.      -     F. 
An     Meet  ...Kdw.    A.    Schumai     •■   .    Ne- 
vada   Bank    Bldg.,    S.    F. 
ictor..Jas.      L.    McLaughlin,       244 
Kearny,    San    Francisco. 
Filed    July    16,   -13.      Dated   July    14,  '13. 
All    hills    for    material    and    labor 
to    he    given     to    owner    monthly, 

which    owner   is   to  pay 

Contractor's   profit  to   be   paid   on 

i  om-pletion 

i    i  I.I  UNO    NOT   TO   EXCEED   $24,500 
plus   $1(11111   for  contractor. 
Bond,    none.      Limit,    120    days.      Forfeit, 
none.      Plans    and    specification?    filed. 


S  GROVE  202-6  W  Cole  W  25x 
.-•  137-6.  All  work  except  gas  fixtures 
and  shades  for  two-story  and  base- 
ment frame  flats. 

Owner Mary     Quinn,     2149     Grove, 

San   Francisco. 
ect  &    Engineer  .  .  .  J.   T.   I  'arter  & 
J.  J.  Foley,  46  Kearny.  S.  F. 
Contractor.. H.   P.   Often.   131    10th    Ave., 

San   Francisco. 
Filed   July    16,  '13.      Dated  June   3,     13. 

Frame    up    $7'50 

Enclosed    and    brown    coated 750 

Completed   and   accepted 750 

Usual    35    days 933 

TOTAL  Ci  'ST.  $3183 
Bond,  none.  Limit,  70  days  Forfeit, 
none       Plans  and  specifications    filed. 

.<<i.  172  i  ARL,  N  side,  bet  Cole 
and  stanyan.  All  work  for  altera- 
tions and  additions  of  a  cottage  into 
two   Hats. 

Owner Wm.   Sargent. 

Architect  ...J.    W.    Dolliver,    Merchants 
National   Bank    Bldg.,  S.  F. 
tor.  .J.   .1     Murray. 
Filed  July   If,,  '13.      Dated  July   12.  "13. 
Building   raised   and    supported..!  993 

Roug    plastering    done 995 

I  Completed   and   accepted 995 

Usual    :'.-,    .lays 1002 

TOTAL  ''"ST.  $39-87 
Bond,  none.  Limit,  40  days.  Forfeit, 
$3.      PI  pecifications    filed. 


I  2600)      SE   BROADWAY    &    RARTOL  4n 
S67-6.      Excavating    and    gi     ling. 

I  >\\  tier il    Ca  purro. 

Arch  Itect  .  .  .Louis      Mastrop  580 

Washington.    S.    F 
lor. .J.   Blanchlnl   &   Co. 


Filed  July   16,  '13.     Dated  July   16,  '13. 
Excavation    completed    and    ac- 

ed      $437.30 

Usual      ■'■'■     days 137.50 

TOTAL  COST.  (875.00 
Bond,  none.  Limit,  123  days  from  issue 
of  permit.  Forfeit,  none.  Plans  and 
specifications   fed. 

(2601)      S    TWENTIETH    60    W    Kansas, 
and  one-half-story  and   hasement 
tianie    dwelling. 

Owner F.      Arnold.      790       Kansas. 

San   Francisco. 
Architect  . .  .None. 

Day's    work.  COST.    $400 

NO.    1239   FORTY-FOURTH    AVE 
Additions    and    repairs    to    residence. 

Owner Ernest   E.   Wormell,  Prem. 

Architect  .  .  .None. 

Day's   work.  cost.    $400 


(2603)     E   LONDON     223   5     Excelsior. 
Two-story   frame  dwelling. 

Owner Fred    Warden.    333    Laidley, 

San    Francisco. 
Architect  ...None. 

.v.,rk.  COST,   $2000 

.J. an,      E     ELEVENTH       AVE     150       N 
Kirkham.      One-story    frame    garage. 

Owner Austin   Keolie.  Care  Sudden 

Christensen,     16th     Street 
Wharf,   San   Franicseo. 
.None. 

Henry    Liebert,    430    Duhoee 
Ave..    Apt    7,   S.   F. 

COST,  $400 


Architect 
Contractc 


(2603  1      K    THIRTEENTH      AVE    250      S 
Irving.      Two-story    frame    dwelling. 

Owner T.   McCarthy,   670  Noe.  S.   F. 

ect  . .   None. 
lor.. John       E.       McCarthy.      310 
Anglo   Bldg..  S.  F. 

COST.    $273a 


(2606)  N  UNION  51  E  Kearny  25x 
87-6.  All  work  except  window 
shades,  mantels  and  gas  fixtures  for 
three-story   and   basement   frame  flats 

Owner Jos.      Anastasi.    3Ti2      Union, 

San    Francisco. 
Architect  .  .  .None. 
Contractor .  .Frank         Bonaccorso.        376 

Moultrie.   San    Francisco. 
Filed   July   17.  '13.      Dated  July   15,  '13. 

Frame    up     $1300 

Brown    coated    1300 

pleted    and    accepted 1300 

I    35    days 1300 

TOTAL  .'■  .ST.  $32iui 
Pond.  none.  Limit.  120  days  after  July 
21.  Forfeit,  none.  Plans  and  specifi- 
cations  filed. 


(2607)      W   SCOTT   97-8%    S   Sacramento 

S    30xW     112-6.       Sewering,    plumbing 
and    gas    fitting    for      two-story      and 
Bement  frame  flats. 
Owner Henry     A.    Jacobs,     Monad- 
nock    Bldg..   S.   F. 
Architect  ...Bernard   .1.    Joseph,    1st    Na- 
tional   Bank    Bldg.    S.    F 
Contractor.  .Peterson-James       Co..       710 
Larkln,   San    Fran 
i  iily   17.  'I?,.      Dated  July   15,  '13. 

-     ing    in    done $350 

366 

Usual   35  days 616 

TOTAL    CoST.     $966 
Rond.   $30(1.      Sureties.  J.    II.    Wright    and 
c.    W.    Mollis.       Limit,    4li    d 
none       Plans    and    specifications    filed 


lor.  .Leaf    &    Kaiser.    110 
Filed  July  17.  '13.      Dated  July   13,  '13. 
San    Francis 
Brown    coated      on    exterior      and 

interior     $333 

Completed    and    accepted 400 

35    days 230 

T<  .TAL  COST,  $985 
Bond,  $50.  Sureties.  A.  Knowles  and 
i  S  Chamberlain.  Limit.  30  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


COMORETE,      &       ARTIFICIAL 

stone,     brick,     iron,    vermin     and     fire 

protection,         carpenter.         hardware. 

hardwood     floors,     roofing,     tin 

and  galvanized  iron  on  above. 

Contractor.  .J.      W.      Cobby,    110    Jessie. 

San   Francisco. 
Filed  July   17.  '13.     Dated  July    15.  '13. 

Walls   and    roof   sheathed $1000 

Ready    for   lathing  and    tin    work 

and    chimneys   done 1750 

Completed    and    accepted 2725 

Usual    35    days 

TOTAL  COST,  $73U(( 
Rond,  $3650.  Sureties,  A.  T.  Spence  and 
Jos.  .1.  Phillip.  Limit.  Km  days.  For- 
feit, none  Plans  and  specifications 
filed 


...I'n  S  CLEMENT  3d  W  2iitii  Ave  W 
25xS  ion.  Cement,  brick,  carpenter, 
mill,  stair,  plaster,  plumbing,  paint- 
ing, wiring,  roofing,  glazing,  tiling 
and  marble  work  for  two-story  frame 
flats. 

Owner Chas.      F.      Johnson, 

Clement,    San    Francisco. 
Architect.  .  .Plans    by    Contractot 

ioi-.. Ce...    F.      Cleese,    324      27th 
Ave..    San    Francisco. 
Filed    July    17,   '13.      Dated   July    17.   '13. 

Frame    up    $S37 

Hi  own    coated    837 

I   ompleted      

Usual    35    days 837 

TOTAL  COST.  $3350 
Bond,  none.  Limit.  Nov.  1.  1913.  For- 
feit, none.    Plans  and  specifications  filed 


(2611)       ITW    NOREIGA       AND       CHEAT 
Highway   E    1H2-S   N    In..   S   50    W 
S    50-0%.        Plumbing    for      two-story 
frame  residence. 

owner G.    P.    Sportorno.    California 

Mai  ket.  San  Frani 
Architect   ...O.    R.      Thayer.     Merchants' 
National    Bank    Bldg.,    S.    F. 
Contractor.  .F.   E.     Kara.   564      Bartlett, 

San    Francisco 
Filed  July   17,  '13.     Dated  July   15.  '13. 

^hing   in    work    done $23* 

oleted      288 

1    35    days 161 

TOTAL  COST.  $63  7 
Bond,  none.  Limit.  40  days.  Foreflt, 
none.      Plans  and   specifications    filed 


S  SCTTF.P.   175  W   Lark  in.      I'n- 
ilerpln   wall. 
Owner.  .Minnie     A.     Reever.     370     Rush, 
San    Francisco. 
•     t  .  .  .None. 
Contractor.  .J.      A.    Carr.      iso       Jessie, 
San    Fran. 

COST.    $l;(.ii' 


EXTERIOR      AND      INTERIOR 

lathing    and    plaster    on    above. 


N    VAi.i.E.io      io    w      Laguna. 
Two-story,   basement   and   attic   frame 

1 1\\  ner R.    I:     Murdock,    Men 

National     Rank     III 
-     I    .  .  .  II.    c.    Coleman,    Me 

National    Rank     Bldg,    S.    F. 
lor.M.     Fisher,     105     Montgom- 
ery,   San     Fran. 

COST,  $14,000 
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(2614)      E     TWENTY-THIRD    AVE     100 
X    Kirkham.      One-story      and      base- 

nient   frame  dwelling. 

Owner P.    Koenig,    1401    22nd    Ave-. 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Peter      M.      Leonard,      1247 
45th   Ave.,  s.i  ii   Francisco. 

COST,   $1760 


S\V  CLAY  AND  DAVIS.  Two- 
story  and  basement  concrete  com- 
mercial building. 

Owner .Mrs.      Clara    Deming,      ",325 

McAllister,     San     Francisco. 
Architect  ...Industrial    Kng.   Co.,   Clunie 

Bldg.,    San    Francisco. 
Contractor.  .Wilson        &       Christensen, 
Hearst    Bldg..   S.   F. 

COST,    $15,500 


(2016)      N   FLOOD   200   W   Detroit.      One 
story   and   basement   frame  dwelling. 

Owner C.    F.    Jenssen,      1 3S5      13th 

Ave..    San    Francisco. 
Architect  . .  .None. 

Contractor.  .J.     Bredehoft,     2017     Wool- 
sey,    San    Franicsco. 

Ci  'ST.    $1300 

XI  >      316     FULTON.       Concrete 
floor,    and    area    wall. 

Owner .1.    C.    Clemens,    Premises. 

Architect  .  .  .None. 

Contractor..  Stockholm     &     Allyn,     Mo- 
nadnock  Bldg.,  S.  F. 

Cost,    $1900 


ii'iiM      X   CLEMENT   ."2-6   W    23rd   Ave. 

Two-story    frame   store   and    flat. 
Owner W.     B.    Hocking,    2214    Cle- 
ment,   San    Francisco. 
Architect  .  .  .None. 

tor.  .Thos.      Hamill,      268      25th 
Ave..    San    Francisco. 

COST,   $3500 


(2619)  S  CARSON  180  W  Douglass. 
One  and  one-half-story  and  Tiase- 
ment    frame    dwelling. 

Owner S.     N.     Polkird.     2S     Carson, 

San     Francisco. 
Architect  .  .  .None. 

Contractor.  .J.      T.    Grace.    1013      Rhone 
Island.    San   Francisco. 

COST,    $1200 

X'  I.    TO    OAK.      Hnderpin      brick 
building. 

Owner 1.  Carrlck,  San   Mateo,  Cal. 

ect  .  .  .None. 
Contractor.  .C.       i.    Allen,      iso      Jessie, 
San    Francisco. 

I'UST,    $241111 

.2021)      W    TF.XTII    AVE    37:,    5S    Irving. 
ral    alterations    and    changes    to 
nickelodeon,    store    and    hall. 

Owner Forester's  Hall   <\ss'n.  Care 

Architect. 
Architect  ..  .Theo.       \v.      Lenzen,      709 
Humboldt    Bk    Bldg.,    S.    F. 

Contra, -tor.  ..I      0  20  13     22nd    and    F. 

172   14th,  S.  F. 

COST,    $030" 


(2022)     \v    POWELL    40      x      Jockaon, 
Two  '   ement      frame 

nage. 
Owner Bathel    A.    M.    E.    Church. 

hi'.  .J.  ii.   iijui,  Merchants'  Ex- 
■     Bldg,    S.    !•". 

•    I       I      $10.(1(111 

X    i  I'FARRBLL    137-6    E    Powell 
Rein  I  steel    frame 

theatre. 


"wncr c.    M.    Anderson,    68      Post, 

San    Francisco. 
Architect  ...O'Brien  &   Werner,  68  Post 

San    Francisco. 
Contractor.  .James       McLaughlin.       2(44 

Kearny,     San     Francisco. 

COST,    $12.".. in." 


(2024}      X      JAMESTOWN    1""      10      Jen- 
nings  50x1(10.     All   work   except   con- 
crete,   painting,    finish    hardw  are, 
fixtures   and    window    shades    for   one- 
story    frame   cottage. 

Owner Carlo  and  Geromin-a   Arbini 

1007    Jamestown.    S.    1". 
Architect  .  .  .None. 

Contractor.  ,T.    Sciocchetti,      3315      Jen- 
nings, San  Francisco. 
Filed  July   IS,  '13.     Dated  July   10.  '13 

Frame    up    $362    50 

Brown    coated     302   5" 

Completed    and    accepted 362   50 

Usual    35    days .",02    50 

TOTAL  COST,  $1450  00 
Bond,  none.  Limit,  60  days  alter  July 
17.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 

i2i',2."i  10  TWENTY-THIRD  AVE  12.", 
N  California  X  2.",xl0  12".  All  work 
for  two-story  -nd  basement  frame 
residence. 

Owner Margt.    Mountford. 

Architect  ..  .Martin    A.    Schmidlin,    Lick 
Bldg..    San    Francisco. 

Con-tractor .. Wm.    F.    Yates.   Lick    Bldg., 
San   Francisco. 

Filed  July   18,  '12.     Dated  July   1",  '13. 

Frame   up   ready   for   roof $   94)0 

Completed   and   accepted 22r.11 

Usual    35   days 10-50 

TiiTAL  COST,   $120(1 

Bond.    none.      Limit.    00    days       Forfeit, 

none.     Plans  and  specifications   filed. 


(24526)  X  CLEMENT  5T-f  W  23rd  Ave 
\V  2:,x.\  Hi".  All  work  except  plumb- 
ing, brick  work,  patent  chimneys, 
sheet  metal,  shades  and  chandeliers 
fur    two-story    frame   store  and    flat. 

Owner Wm.     Benn     Hocking,     2214 

Clement,  San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Thos.      Hamill.      20s       25th 
Ave..   San    Francisco. 

Filed   July    is.  '13.     Dated  July   10,  '13. 

Frame   up   and    roof  on $700 

Brown    coated    700 

<  tompleted    a  nd    accepted 7"" 

Usual     2.".    days 7"" 

TOTAL  COS'i.',  $2800 
Bond,  none.  Limit,  011  days.  Forfeit, 
none.      Plans  and   specifications   tiled. 


(2027)  XIO  EIGHTEENTH  AND  Mis- 
sissippi X  2.",xI0  1"".  All  work  fur 
two-story  an.i  basement  frame  store 
and   Hai. 

Owner Ins.    and      Lilah      Cole,      1"" 

Mississippi,  s.   F. 
Architect  .  .  .  None, 

1  tor.  .  1  lerman     II.     Bergfeld,     196 
Utah,   Shi    Francisco. 
Filed  July   in.  '13.     Dated  July   18,  '13. 

Frame   up  ami   rustic  on $l"7.", 

Brown    coated    10713 

Completed  a  nd   accepted L07-5 

Usual    35    davs 1075 

TOTAL    cost,    si 

Bond,    $21:,".        Surety,      Massachusetts 
Bonding     &     Insuram  e    1 '".       Limit,     7 r, 
days.     Forfeit,  none,     Plans  and   speci- 
filed 

[2628)      10  SECOND  AVE   250   X   Anza   X 

2.".\10    1211.        All    work    tor    ..m-sini-y 
and   basement  frame  cottage. 


'wuer ('has.     s.      Boyen,      160     2nd 

Ave.,    San    Francisco. 
Architect  .  .  .  None. 
Contractor.  .Jno.    V.    Stiefel,   633      An/.a, 

Sim     Francisco. 

Filed  July    lis,   '13.      Dated  . 

Frame    up     $700 

Brown    coated    700 

Riiilding    finished    7nu 

Usual    3".   days 700 

TOTAL  COST,    $2800 
Bond,    limit,    forfeit,    none.      Plans    and 
ations   filed. 


.2029)  N  GREEN  193-3%  W  Jones  W 
l.'.xX  120.  Rough  and  finish  carpen- 
ter work,  rough  hardware,  etc.,  for 
an    apartment    building. 

( iwner The  Geo.  A.  Bos  Co..  Crock 

er    Bldg.,   San   Francisco. 
Architect  ..  .Lewis    P    Hohart,    Crocker 

Bldg.,  San   Francisco. 
Contractor.  .W.   A.  Goericke,  Postal  Tel. 

Bldg.,  San  Francisco. 
Filed  July   18,  '13.      Dated  July  17,  '13. 

On    15th    of    each    month 75% 

Usual    30    days 25% 

TOTAL  COST.  $5550 
Bond,  $2775.  Surety,  Equitable  Surety 
Co.  Limit.  Oct.  15,  '13.  Forfeit,  none. 
Plans  and   specifications   filed. 


(2030)      MILL   WORK    ON   ABOVE. 
Contractor.  .Herrings     Mills,     Inc.     .",",9 

Brannan.  San  Francisco. 
Filed  July   IS,  '13.     Dated  July  17,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2100 
Rond,  (1050.  Sureties,  J.  W.  Cobby  and 
.las.  A.  Wilson.  Limit.  Sept  15  Forfeit, 
none      Plans   and    specifications   filed. 


(2031)  S  SUTTER  163-6  W  Webster  W 
26xS  137-6.  All  work  except  grading 
for  three-story  and  basement  frame 
apartments. 

owner Mrs.    Mattie      Feeley.      1700 

Sutter.    San    Francisco. 

Architect  ..  .E.     H.     Denke.     1317     Hyde. 
San  Francisco. 

Contractor.  .J.      Eric     Johanson,        2720 
20th,   San    Francisco. 

Filed  July   18,  '13.     Hated  July  IS,  '13. 

Rough    frame    up $2212 

Enclosed    and    roof    on 2212 

1st   coat    plaster   on 2212 

Completed    and   accepted 2214 

Usual     3.",     days 2950 

TOTAL  COST,    $ll,SO0 

Bond,    $r.90u.      Sureties,   Ann      _'.   Johan- 

son   and  Gust.  Erikson.    Limit,   100  days. 

Forefit,    $•"..        Plans    and      speculations 

liled. 


632)  SYV  AXD  NW  SIDES  OF  SEA- 
well,  Lot  22  bded  by  East  St.  on  E: 
Fremont  on  NE;  Brannan  on  NW  and 
First  on  s\v.  Excavating  and  pave 
with  basalt  block  and  standard  as- 
phalt   pavement   side  walk  area. 

Owner Western      Pacific      Railway 

Co..    Mills    Bldg.,    S.    F. 

Architect  . .  .None. 

Contractor.  .E.    H.    Sundberg. 

I'ile.l  July   18,  '13.      Dated  July   11.  '13. 

Payment   on   completion   of 75% 

::i;   days   nf<«r 25% 

::  I   rents   per  sq.   ft.   for   basalt  and  24 
ents   per  sq.   ft.  for  asphalt. 

Bond.    $10011.      Surety,    National    Surety 

Co.       Limit,    20    days.         Forfeit,       none. 

Plans   and    specifications    filed. 


(2683)  E  TWENTY-FIRST  AVE  79  S 
Lake  s  25xE  82-6  OL  91,  All  work 
for  two-story  frame  residence. 

( iwner Jeanctte   Yates. 

Architect  .  .  .None. 
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ctor..Wm.   F.   Yates,   Lick    Bldg., 
i    Francisco 
Filed   July   19.  '13.      Dated   July    19.   '13. 

Frame    up    $1100 

White   coated    1100 

Completed  and   accepted 1200 

Usual   3.3   days 1100 

TOTAL  COST.  $1500 
Bond,  none.  Limit,  90  days  after  July 
14.  Forfeit,  plans  and  specifications, 
none. 
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{26341  SW  PINE  AND  TAYLOR  S 
IST-6  m  or  1  x  W  137-6  m  or  I.  In- 
stall reinforced  concrete  retaining 
wall  along  south  line  of  lot  and  re- 
move 7  ft.  of  brick  wall  in  rear  of 
Bella  Vista  Apartment   House. 

Owner Madge  H.  Fish. 

Architect  . .  .Chas.   Wright. 

Contractor.  .Chas    Wright,    25    Stockton, 
San    Francisco. 

Piled  July   19.  '13.     Dated  July  18,  '13. 

On  completion    . $1650 

TOTAL  COST.   11650 

Bond,    none.      Limit,    20    days.      Forfeit, 

plans  and  specifications,   none. 


i.'i,:::.  i  SW  BRODERICK  &  HAYES  W 
96-10xS  25.  All  work  for  tiv. -story 
frame   flats. 

Owner Ferdinand        Klopfer.       461 

Broderick,    San    Francisco. 
Architect  ..  .David     C.     Coleman,     Mer- 
chants National   Bank   Bldg 
San    Francisco. 
Contractor.  .Mager      Bros.,    110      Jessie. 

San   Francisco. 
Filed  July  19.  '13.     Dated  July    15,    13. 

Frame   up   and   rustic   on $1225 

White   plaster   on 1225 

Completed    and   accepted 1225 

:«J  daj»  after 1225 

TOTAL  COST.  $4900 
Bond,  $2450.  Sureties,  Severin  and 
Geran  Mager.  Limit,  70  days.  Forfeit, 
$5.     Plans   and   specifications   filed. 


(2636)  SE  liAUBOA  AVE  AND  OCEAN 
Boulevard  50  on  Balboa  x  100.  Grad- 
ing, carpenter,  lumber,  mill,  terrazzo, 
brick,  roofing,  glass,  glazing,  sheet 
metal  and  sky  lights  for  one-story 
frame   building. 

Owner Jas.     Raggett,     219s     Fell, 

San   Francisco. 
Architect  ..  .Chas.      Paff     &   Co.,      Mer- 
chants'     Exchange        Bldg., 
San    Francisco. 
Contractor .  .Robert    Dewar    &    Son,    180 

Jessie,  San   Fran< 
Filed  July   19,  '13.     Dated  July   17.  '13. 

Roof  on    $1891 

Completed    and    accepted 1831 

Usual   35   days 1231 

TOTAL  COST.  $4883 
Bond,  $2442.  Sureties.  H.  J.  Ralston 
and  —  Wilhelm.  Limit.  29  days  after 
July  21.  Forfeit,  $10.  Plans  and  speci- 
fications   filed. 


COMPLETION  NOTICES 


SAN  FRANCISCO 


July  12.  1913—  NW  MISSION  125  SW 
Francis  SW  25xNW  100.  Lot  6, 
Female  Academy  Tract.  Francis  P 
and  Mary  C  Dunning  to  William  F 
Dreyer    July    10.    1913 

July  12,  1913 — N  ASHBURY  TBR- 
race   53.78   W   Congress    W    30.04xN 

93,  Lot  26  Ashbury  Terrace.  Lyon 
&  Hoag's  Sub.  William  W  Rednall 
to  whom  It  may  concern. July  11,  1913 

July  12,  1913— N  ASHBURY  TER- 
race   83.82   W   Congress   W    30.04XN 

94,  Lot  26  Ashbury  Terrace.  Lyon  & 


Hoag's  Sub.  Win  W  Rednall  to 
whom  it  may  concern.  .  .July   11,  1913 

July  12,  1913 — E  BRODERICK  120  N 
Golden  Gate  Ave  N  17-6xE  65. 
Daisy  M  Peterson  to  A  Klahn  & 
Son July    11,    1913 

July  12,  1913 — BDED  E  BY  BUCHAN- 
an,  N  by  U.  S.  Government  Bulk- 
head line,  W  by  Webster,  S  by  N 
line  of  Jefferson.  Panama-Pacific 
International  Exposition  Co  to 
Judson   Mfg  Co July  9,   1913 

July  12,  1913 — N  GREEN  86-6  E 
Baker  E  26  N  112-6  W  25  S  25  W  1 
S  87-6.  Robina  R  Slack  to  L  M 
Zimmerman    July   10,   1913 

July  14,  1913 — E  DOLORES  76-6  N 
20th  37-6x105.  G  Bruns  to  A  Dahl- 
berg  &  F  Klimm July  9,   1913 

July  14,  1913 — SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  107-6  extending  E 
and  W  sides  137-6.  The  Insurance 
Exchange  to  Yale  &  Towne  Mfg  Co, 
July  10,  1913 

July  14,  1913— N  GEARY  109  E  Van 
Ness      Ave   N    120xE    29.        Gustave 

Lachman    to   J   Witzelsberger 

July    8,    1913 

July  15,  1913 — S  BUSH  107-6  W  Mont- 
gomery W  30  S  103-114  E  60  N 
34-4%  W  30  N  68-9.  Barbara  Suter 
to  Ruegg  Bros July  7,   1913 

July  15,  1913— W  FOUT  AVE  83.2  S 
Clarendon  Ave  S  25xW  100;  Lot  3 
Blk  "A"  Ashbury  Park  Tct.  Theo 
Gibson  to  whom  it  may  concern.... 
July   14,    1913 

July  15,  1913— SW  POWELL  &  POST 
W  137-6  S  63-6  E  69-7  N  6-6  E  67-11 
N  57.  Crocker  Hotel  Co  to  Milliken 
Bros,  Inc July  10,  1913 

July  15.  1913— LOT  8  BLK  24  Crocker 
Amazon  Tract.  Geo  E  Farewell  to 
Gust    Carlson July    11,    1913 

July  15,  1913— NE  'BEALE  57-6  NW 
Howard  NW  40xNE  45-10.  H  A 
Weichhart  et  al  to  F  O  and  August 
Sjorgren,  July  15;  J  F  Barrett  and 
H  H  Hllp  Jr July  15.  1913 

July  15,  1913— NW  BUSH  &  SANSOME 
N  137-6xW  67-6  S  137-6  S  137-6  E 
67-6.  Standard  Oil  Co  to  H  Maun- 
drell July   11,   1913 

July  15,  1913— NW  BUSH  &  SANSOME 
N  137-6xW  67-6.  Standard  Oil  Co 
to  John  G  Sutton  Co.... July  10,  1913 

July  15.  1913— W  WORTH  144  N  22nd 
N  24x125.  John  Bjorkman  to  whom 
it  may  concern July  14,  1913 

July  14,  16*3 — N  BUSH  88-6  E  Jones. 
B  L  Heuter  to  H  Maundrell,  July  10 
J  E  O'Mara July   8,   1913 

July  ].;,  1913— SE  MAJtKET  AND 
Ecker.  Crocker  Estate  Co  to  Burn- 
ham  Plumbing  Co July  11.  1913 

July  15.  1913— BLK  BDED  BY  ARMY, 
Valencia,  Duncan  and  San  Jose  Ave. 
St.  Luke's  Hospital  to  Thos  Day  Co 
July  11,  1913 

July  15,  1913— NW  TENTH  AVE  AND 
Cabrillo  28-6x83-3.  David  Condon 
to  David  Condon July   15.  1913 

July  15,  1913— E  SIXTH  AVE  50  S 
Anza  (A)  S  25xE  95.  Emma  E 
Carlyle  to  whom  It  may  concern.. 
July    10,    1913 

July  16,  1913 — NE  VAN  NESS  AVE  & 
Geary  N  120xE  109.  Chas  L  Tilden 
to  C  C  Morehouse.  Olr.ey  &  Palmer 
Litholds  Products  Co,  Morrison  & 
Co.  Otis  Elev  Co,  Chas  Peterson. 
Peterson.  Rupp  &  Co July  16,  1913 

July  16,  1913— N  SUTTER  122-9  W 
Sansome  W  122-3xN  137-6.  Chas 
Holbrook  to  Boscus  Bros.  July  15.    13 

July  16,  1913— W  TAYLOR  48  N 
Pacific    32x68-6.      Rosa    De    Paoll    to 


J   Deveucensl  Bros  &  Co. July   Hi.   1913 

July  1.-,.  1»13— W  FILLMORE,  bet 
Pixley  and  Greenwich.  Karl  Maler 
to    William    Linden July    14,    1913 

July  16.  1913— W  FORTY-SIXTH  AV 
12.',  X  Fulton.  Daniel  Rimlinger  to 
W    II    Martin July    15.    1913 

July  16.  1913— S  JUDAH  (J)  182  E 
8th  Ave  E  25xS  100.  Oscar  T  and 
Fannie  A  Berquist  to  whom  it  may 
concern July     15,     1913 

July  16.  1913— NW  BUSH  &  SANSOME 
N  137-6xW  67-6.  Standard  Oil  Co 
to  Monarch   Metal  Mfg  Co.  .July  9.     13 

July  16.  1913— S  JACKSON  206.-S  W 
Leavenworth      W      34-4%xS      137-6. 

Julia   Harris  to  John   Malloch 

July    14.    191': 

July  17.  1913 — W  WAYNE  PLACE 
62-6  N  Pacific  25x56.  Henri  Dal- 
mon    to  J    B    Pene July    15,   1913 

July  17.  1913— COMG.  PT  80  W  from 
NW  Sansome  and  Gold  N  128-9  W 
59-2%  S  128-9  E  59-2%.  Pacific 
Coast  Syrup  Co  to  Bluxome  &  Co 
July     16.     1913 

July  17.  1913— N  BROADWAY  65  W 
Broderick    W    60xN    137-6.      Samuel 

II    Hoardman    to   Henry    Kern 

July     12,     1913 

July  18.  1913 — S  SUTTER  62-6  E 
Hyde  E  25xS  87-6.  D  M  Richards 
Realty  Co  to  Otis  Elev  Co.  July  14.  '13 

July  18  .  1913— W  EMBARCADERO 
137-6    S    Howard    S    45-10xW     137-C. 

los    Magner    to    Theo    S    Holn 

July    9.     1913 

July  18.  1913— NE  CHESTNUT  AND 
Fillmore  N  2400  W  2900  s  2400  E 
2900  m  or  1.  Panama-Pacific  In- 
ternational Exposition  Co  to  Frank 
Lehner July    16.    1913 

July  IS,  1913— N  PERSIA  AVE  83-6 
K  Mission  E  2.~.xN  100.  James  and 
Amanda  Beasley  to  Leon  Francard 
July    14,    1913 

July  IS,  1913— N  MCALLISTER  137-6 
E  Buchanan  E  30xN  120.  Charles 
Katz  to  whom  it  may  concern.... 
July     14.     1913 

July  is.  1913— NW  SACRAMENTO  & 
Powell  N  r,2.\W  91-6  50  V  BLK  162. 
Clay  M.  William  and  Frances  M 
Greene  and  Ursula  Greene  Sawyer 
t.,   Butte  Eng  &   Elec  Co.. July  9.  1913 

July  18,  1913— S  SUTTER  13T-6  E 
Polk     S     12DXE     27-6.  D    Samuels 

Realty    Co    to   J   D   Hannah 

July    15.    1913 

July  is.  1913— E  NINETEENTH  AVE 
200  N  Atiza  N  2.-.XE  120.  Edgar  H 
Montell  to  whom  it  may  concern 
July    17,    1 91  a 


LIENS  FILED. 
San  Francisco. 


July 


1913— N  EDDY  68-9  E  Ma  ;on 
E  68-9  N  89-6  E  75  N  96  W  75  S 
10-6  W  68-9  S  175.  Henry  Cowell 
Lime  &  Cement  Co,  $3211.90:  Santa 
Cruz  Portland  Cement  Co.  $522.90: 
E  B  McNear  (as  McNear  Brick 
Agencyl)  $1101.70  vs  Ernestine  and 
W    '1  Leahy  and   Fennell   &   W».nd. 

July  15.  1913 — W  BAKER  72  S  Union 
S  27-6xW  100.  J  H  Kruse  vs  Ida 
M   Flala  and  J   Burchell $250.35 

July  16.  1913— E  STETJART  76  S  Mis- 
sion S  50xE  140.  L  V  Roberts  vs 
W  J  Yore  and  J  B  Duggan $349 

July  17,  1913 — LOT  134  De  Martini 
Tract.  R  L  Tlernan  and  A  V 
Beronlo  vs  D  Jordan.  D  Suter  and 
Daniel    Suter    ...  I40S  4S 
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OAKLAND  AND  ALAMEDA 

BUNGALOW   —   1      story      and 
frame.     Cosl    nol    stated.     '  lakland,  Cal 

Arc!  it-  i.        F.     D.     V 'hi  ■    .       I  'enl 

i  ikland.  '  iw  nei .  Pi  •  I  W  I  ilehl. 
The  house  has  been  designed  to  con- 
tain! fix  rooms  and  bath,  interior  «  ill 
be    Bnisl  ed    In    pine    with    some    hard- 

« I.      h  n  dw l    n 's    w  ill    be    "   i   t 

in    the    living    r n,    dining    room    and 

den.  There  will  be  furnai  •■  lie  1 1  and 
open  tire  place;-.  Mantels  will  be  .,l 
i  rkk.  An  miii ..hi  itic  wai.-r  heater 
will   he  installed.     Tile   will   be   used   in 

i    e    bath    I n   and    kitchi  n.      Exterior 

i  f  ti  e  house  will  be  co\  ered  with  ce- 
ment plaster  on  metal  lath.  Plans 
lomplete    .and     flg -     are     being 

taken 

RESIDtBNCE  —  ■  3toi  s  and  base, 
frame.  Cost  not  stated.  Bei  I  i  lej 
.Maine, la      Co.,      Cal.      Architect,      John 

T   om  is,    Pi    -      \  <  i  ion al    Hank 

iwner.      V.     S.      Kidd. 
.a     uieiii  ioned     hi  re 

et'.n  e  ]'l:i  1 1 .-      a  I  e      i, ......       I   omplete      1 

figures  me   being   taken.     The  dwelling 

i 1 1 1 .  i  i  1 1 

1,1,1    bath.       Inieri, ii     finish     will 

be    of    pine    and    whiti     ena  mel.      l  lard- 

w  mi  i    floors    «  ill    i  e    used    in    the    pi  in- 

ms       t:  .•  e    will    be    furnace 

n,l      open       til  i-       pi  LI  ,  \l.i  nlels 

will    be    of    brick.       Bath      room      and 

.,!.         All 

automatic  w  ater  hea  ter  w  111  be  in- 
Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
die     I  eing     taken. 

RESIDENCE  -      storj      and      base, 

frame.     $4. I.        Bel  kelej       A  I  ime  la     I  !0., 

Cal.       Archite   t,       Han  is        Mien.       251  I 
mm  Leg  i  -  -     ■..  i  .  l  a  i  kelej .     i  wner,   l  >ud- 
'.ey   Braid.     TI  e  dwelling 
ed    on    Prospect    street      near      Dwignt 

Way.  and  lias  been  designed    ain 

eight    room,    bath    and    sleeping    i h. 

oi     \\  ill    be    finished    in    pine,    red- 
,n,l    some    hardwoods.      There  will 

be    i  in  nil  •■    i nd    in    lire   places. 

Mantels     will     be    of    bi  ick,       Hardw 1 

.,    ii      e  used  it     I    e     : '.  ing  room, 

i n    hall 

will     liavi      i   !,      ii ■    and 

in,     water    he-ater 

will    i  •-  ot      the 

overed    witl ienf 

i,;,.      Plans    are    now 
prepai  ed 

KKSII'KN'    1. 

f    •.    $  1,000.      Bi  rkelej .     Ua  • a    Co., 

,i.    oiln      S.      ''.!■•, ■  i 

Owner,   Mr. 
i   ,  'i  ouse  will  be  erected   in 

'i i    ha      been   tle- 

.  ,.         iath 

and     si,-,  ping     porch        i  nterior       finish 

Wni    t,  nd    red  wood.      1  lard- 

i    ;n    the    prin- 

T    ,    •■     will     be     t'liiaiaie 

Vl.lMlel, 
Willi-  I    : 

,,,i  and  kitchen.  Ex- 
of   tin    dwelling   will   he 

1 1     lath 

p.hsim:..    i 

,         ,  Vrchi- 

lect,     ', 
(131    Poll 

... 
i  II   be     ol 

II  ,  rdwoo 
will.  m,  dining 

I 
open      fir.-      nlai  i 


.Mantels    will    I '   brick.     Tile    will   he 

i  e  i   ii,      ,,    I,., 1 1,   room  .ni'i   kitchen.   An 

water     hea  ter     will     be     lit 

f     tiie     dwelling 

will    he    covei  ed     with    ce nt    plaster 

la  I     la  I  i  Plans    ar riple 

in  lie  lia  mis  ol"  I  lie  owner  who  will  do 
:     •■       u  ,,i  k       In        I  lie        I.  .1,,,'  \l .,  I 

re    now     being    puri 
kKsii'K.M'i;         2     .-lull      and     base, 

frame,  $3, akland,  Cal.  Archi- 
ed,   nom        '  ,    W.    E     B I,     1151 

Ra  ii.iol.iM      \\  e  ,     i  iii,  i, i  n, i.       The     house 

has      lien      ,1,    signed      tin       a      :- e  \  ill  -  rp,  ill  I 

dwelling   with   bath,  ami  will  be  erected 
,,n    w  ,  - 1    i  31 1,      a  venue       I  nl  erior    finish 
/in      e    nt    pi  ne    ami    redw-ood.      Hard 
n    ,i      ii, ,1,   -    will    be    a.  ed    in    t  lie   prin- 
cipal    r is.      There    will     be    furnaci 

i- 1 1     a  1 1 1 1     open     Bre     pla  i  es,       Mantel 
w  ill    :  ,     of    brick.      Tile    will   be    used    in 

i  be    hat  h    ' nl    h  ,  h  in  a       Exterior 

of   the   house   will   be  covered    with   ce- 

meiii    plaster   on   mel  al    lath.      I  'la  i 

complete  and  the  work  will  be  done  bj 
1 1  i  ,  i  a  i  or  Tl  e  ow  nei  i-  now  pur- 
cl  asing   a  ii   materials, 

RES]  i  n.;.\i'lo  —  2  story  and  ba  i 
$i,iiiMi.  'Oakland,  Cal.  Archi- 
i  eei,  none,  i  n>.  ner,  C*  Asuma,  7,",.".  601  h 
St.,  Oakland.  The  house  will  he  erect- 
.  '  ,i  i  Ocean  View  Drive,  a  nd  has  been 
,  esigned  in  conta  in  eight  rooms,  bat 
and    sleeping      porch.      interior      finish 

win    be    largely    of    pine      with      s 

hardw I-    and    white    enamel.       Hard- 
wood   floors    will    be    use!    in    the    prin- 
cipal    rooms.       There     will    'he     furnace 
eat     .,ti,l    open     fire    places,      Mantels 
will      e   of   brick.      Tile   will   he   used    in 
the   bath    room   ami   kitchen.     An   auto- 
iea  i        watet     h  ea  I  er    will    be    insta  lied 
Tie    exterior    of    the    dwelling    will    he 
covered    with    cemeni    plaster   on    metal 
Plans    a  re    complete    a  nd    in    the 
and*    of    H  e    owner    who    will    do    the 

work  di     ii'      f    '.      lie  is   now   in   the 

market    for   a  il    niateri-  lis. 

BUNGAX.QW  --   l      story     and      has,., 

.     ,       Berkelej ,    Alameda    Co., 

Cal.       Architect,     none.       Owners,     Pat- 

riek-Xeh-nn     Co.,     2011      Shattuck     Ave., 

I  ,  ,  1,  lev.       The    house    will    be    erected 

on    Araador    i '    M  1 1  iposa    st  reet,    and 

as        ,  '  n       le        ,,.    I      i nta  i  n     seven 

I    bath,      I  nterior    finish    will   he 

of    pine    with    hardwood    doors    in    the 

principal  ri is.     There  will  <be  a  large 

open  fire  pine  in  the  living.,  room  with 
brick  and  tile  mantel.  Tile  will  he 
used  in  the  bath  room  and  kitchen, 
ior  of  t  he  bunga  low  will  i  e  em  - 
,  ,  t  ith  cement  plaster  on  metal 
; ....  n:-  ,i  re  complete  and  ihe  work 

will   he  .[ by    Day   Labor. 

AP.\  RTMENT     HOUSI       I     Story     and 
,  i  -n,     tin  me,      Cost     not     stated.      Ber- 
lin   !■  i     i  'o..    i  'ah      Architects, 

Rousseau      &       Rous   eau,      Monadnook 

I  I  ie,  ,    s     F,      i  iwner'      I with  held. 

Trie  •building   will  con  t  a  i  n   in   the  neigh  - 

boi    I    of    100    rooms,     which    will     be 

.,,,,  of  from  t  wo  to  four 
,,,,,,,  \  1 1  a  pa  rl  meat  a  will  have  pri- 
vate   ba  tl        i  in I    '■   Hi    in    n pped    with 

will    bed  i  -  finish    will    he    of 

pi  in-    ami    i  ,, ,  ,i  n i       ii,  rflwood    floors 

,  1 1 1     be    used     ;i le    ol     t  he    rooms, 

Ill       l.n       lilli'-heil       ill      ,    eiiielil 

.    ,    ,  T    ..ill    be    '  main 

ea  i    a  n  t    e', rvici        E:  terioi    of 

the   building    will   be  coi  ered    with    rus- 

:,[■.,,         ,  11    |        Ii  link        VOIlee,   ,  Pl.l  IIS. 

I e ti    and   figures   wi  1 1  h e 

called     nn 

!    I. AT  ,m  ml         b  i     n  fri I, 

Via  Co.,    Cal. 

■   i,      N.      W        Shaw,      3d  ,    I       I a  I, 

Berkeli  l  I  ■.■■  ner,    Arthur      Pi  ey, 


Tl  e    building    w  ill    contain    two    II 

n,  ,     .1,1,1    si  ■•    , n       ,  ml    bat  i 

finish    will    i,e    of    pine    with    ban 
will    have    • 
da    i  er     n  a  inscot        There     will 
large   open    Sre    place    with    brick    man- 
tel    in    each     living    room.       Exterior    of 
the    building    will    be    covered    with    ee- 
ninin     plas  tei      i  nd     i  usl  h         Phi  ns    are 

Intn       a  ml        fig  in  ,  a  i  ,         nOW         II      i 

taken. 

PRAT    HOUSE     3    stor>       and 

,       .,.  to, I.     Berkeles .   Alarm  da   Ci 

Cal.  Architect,  William  C.  Hays.  Fox- 
i  oft     Bldg      S.     F.      '  iw  ners.    Alp 

,,,    lm       I'l  aim  ml  •,.         The      building      will 

contain  social  rooms,  dining  room, 
kitchen  and  library  on  the  first  flour, 
rpper    Hours    will    he      arranged    for      a 

nun  a  of  sleeping  apartments  and 
baths,       Interior    finish    will    he    of    pine 

uid     redwood     with       hardwood       floors. 

w  ill   be  a   cent  ral   heating  system 

anil    open     lire    planes.       Bath    rooms    will 

inippmi    with    show  ers      a  ml      will 

have    tile    wainscot.       Automatic    water 

eaters  will  he  installed.  Exterior  of 
the  building  will  he  covered  with  ce- 
ment   piaster    on    metal    lath.       Plan-    art 

omplete  and  figures  are  now  being 
liken. 

CONVENT —  3  story  and  base,  frame, 
.  15,000.  Berkelej .  Alameda  Co.,  Cal 
act,  John  J.  Foley,  16  Kearny  St.. 
s.  F.  O'Wners,  St.  Joseph's  Conven.1 
This  work  was  mentioned  here  some- 
time ago  wren  the  architect  was  first 
commissioned  to  prepare  plans.  The 
I  uilding  will  contain  a  number  of  art 
studios  and  music  room  besides  the 
chapel  and  dormitories.  Interior  finish 
will     he    of    pine    and     redwood.       Steam 

eat  will  be  installed.  The  building 
covers  a  large  ground  area.  Exterior 
will  he  covered  with  shiplap  and  sand- 
ed. Plans  are  complete  and  figures  are 
now    heing  taken   by   the  -architect. 

SCHOOL — 2  story  and  base,  frame. 
Cosl  not  stated  Oakland,  Cal.  Ar- 
chitect, City  Architect  J.  J.  Donovan. 
Security  Pink  Bldg.,  Oakland.  Own- 
ers, City  of  Oakland.  Plans  for  a  small 
frame  school  building,  which  is  to  lie 
erected  on  San  Pablo  avenue  at  62nd 
street  have  been  completed  and  are 
now  out  for  hids.  Interior  finish  will 
he  of  pine  with  some  maple  floors. 
Exterior    will     he    covered    with     rustic 

i  ml    shiplap.       Pids    will    he    opened    by 
.     Board    of    Education    on    July    24th. 

flans  ami  specifications  can  be  secured 
from  the  architect,  Bids  are  also  be- 
ing taken  by  the  Board  of  Education 
for  four  portable  schools  of  frame  con- 
struction and  for  a  temporary  frame 
addition  to  the  Swett  School  at  12th 
avenue  and  East  20th  street.  Plans  for 
this    work    can    be    secured    from    Archi- 

.  -I     I van's    office. 

STi  RES—  1  stoi  y  and  base,  brick  and 
steel,  $17, Oakland,  Cal.  Archi- 
tect, C.  W.  Dickey,  Central  Bank  Bldg., 
i  akland  Owner,  Joseph  King.  The 
i  uilding     will     be    erected    on    Webster 

I  reel      and      will      cover      a      large      a  I  ml 

Plans  provide   for  six   stores,      Interiors 

will   be  finished   In   pine   ,,  nd   hardw I. 

Tl  ere  will  be  large  display  windows 
ami  patent  store  fronts.  Exterior  of 
tli e  building  will  he  faced  with  pressed 
brick.      Considerable     marble    and     tile 

win    be   used.      Plans   are   complete   I 

figures   are    heing   taken, 

Contracts  Awarded. 

i  JAMPANl  I. i'l     i'l  a  ti  to  Hon, 

$  ..-.ii.iiipi       Bet  kelej .    Alameda    Co.,    Cal. 

\i  i  Pile   t. ii     ip, ten     Howard,       6M 

mi  urn  St.,  s  F.  Owners,  University 
of  California.  The  it,  gents  of  the  Uni- 
versity   of    California      have      awarded 
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dlow  ing    contracts     foi      the     ■  on- 
Btruction       of     the     Sather     Campanile, 
wliicli    is    in    be   erected    on    the    Univer- 
sity    grounds    at     Berkeley:       Elevator 
w..ik    to    Otis    Elevator    Co.    for    $3,900; 
■  rete    work    to   i  'lin- 
ton   Fireprooflng  Co.   for   $41,000;    gran- 
ge   work    to    Raymond    Granite    Co.    for 
marble     work       t.j       M,  i 
Co.    for    $S.3S.".;    structural    steel 
work     to     California     Constructioi 

for  $43,1 Pile  contract  for   tlie   orna- 

ental       metal       work       has       not       heen 
([warded,    but    will    be    within    the    next 
re<     i  'i     four    days. 


Award   Contracts 
0,i  U.  C.  Campanile. 


Bather  r 


nrd    all    Work    Except    Or- 
I    Metal    Work    for   the 
pan  lie  at  Berkeley. 


Ri  j.  iits  of  the  University  of  Call- 
iMiiiii  have  awarded  the  following 
cts  for  tlie  construction  of  the 
Bather  Campanile,  which  is  to  be 
erected  on  tlie  University  Grounds  at 
Berkeley.  Plans  for  the  campanile 
Mere  prepared  by  Architect  John  Galen 
Howard. 

Contracts  Awarded. 

Elevator    work    to   Otis    Elevator   Co., 
ft, 900. 

Excavating    and     concrete     work     to 
Clinton    Fireprooflng  Co.,  $41. tun. 

Granite     work    to    Raymond    Granite 
CO.,    (72,500. 

Marble     work,    McGilvray    Stone    Co., 

rural      steel       work,       California 
'Jo.,   $43,000. 
Contract    for    the    ornamental     metal 
work    has   not    been   awarded,   but    will 

he  within   tlie  next  three  or  four  days. 


Building  Contracti. 
Oakland. 


No. 

2  1  1  :, 

2117 
2118 

2121 
2122 
2123 
2124 
2127 

2130 
2131 

2 1 3  2 
2107 
2111 
2  HI  2 

:  j 
2137 

21  Mi 
2141 
2143 
2111 
21  19 
2160 

3 1 :,  I 

2101 
2ir,r> 

site 


Owner  Contractor 

1  lordon     Thomson 

Melahed     Lorenzen 

Richardson     Thomson 

Berkovitcli .  . .  .Inter   Cities 

is     Enos 

Caldwell    Caldwell 

Licht      Rubenstein 

Norrls    Nori  is 

Bldrs    Owner 

Aaumaa     Asu  maa 

Castellazzo    Chaffln 

M.Williams      Higgins 

Howard     P<  I 

StreH     MrKiM.f-n 

Same     ludson 

Same     Bartram 

Chirone     Rainerl 

Frank  ' LaurwIII 

Larmer     Larmer 

Nunes    Nunes 

Blxby     Bixby 

Kusnick     Kuenick 

Hambleton 

Alert     Alert 

Fenn     Fenn 

Piperis     Berwin 

Roberts 

z     Stewart 

on    Wi 

Pendelton      Bullock 

Marcuse     Harnett 

Murphy    \i 

Druhe     David 

State     Svgs    Bank 

Walworth      Walworth 



Cole    i 

St.     Mary St. 

Stel  -ii. ■iu-       Florlo 

Miller     Stockholm 

m.-i  lulness     . 

i  >alne     Daine 

erg     Lundbere 

Deary    Near 


A  rat. 

450 

400 

400 

400 

400 

400 

400 

2000 

1800 

4000 

1500 

1365 

2964 

152i5 

9725 

2290 

1500 

400 

3500 

2  500 

1900 

IS  00 

2965 

2100 

2U00 

525 

1400 

28680 

2500 

1000 

2200 

600 

400 

1000 

2000 

1800 

1150 

1.-.680 

21589 

400 

1200 

2000 


2J6i  Benner    Griffln         800 

?H>8  Levy    llfii.l.  ,>.,, 

2169  Anderson    Ced<  I 

2i7n  Oakland    Christensen       349' 

21.1  Adams     Pennv      45000 


c2li:,i      NO.   1730  SAX  PABLO.  Oakland. 
Altet  ations. 

Owner M.   Gordon,   Premise-. 

Architect  .  .  .None. 

Contractor.  .Alex  Thomson,   2766   Grove, 
Oakland. 

T.  $450 


.21161      STANFORD      AVE    7:.    W      Mar- 
shall. Oakland.     Repairs. 

Owner —    Melshed.      $49      Kearny. 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .N.  Loretizer,   6C45   Fremont. 
Oakland. 

•''  iST.   $4  00 

(2117)      NO.   1447  BROADWAY.  Oakland 
Alterations. 

Owner Richardson   Shoe  Co.,   Prem 

Architect  .  .  .None. 

Conductor.  .Alex.  Thomson.  2766  Grove. 
Oakland. 

COST.    $tini 

I211$i      NW    SEVENTH    AND     BRUSH. 
Oakland.     Repairs. 

Owner B.      Berkovitch,      12th      and 

Broadway,  Oakland. 
Architect  .  .  .None. 

Contractor.  .Inter    Cities     Home    Bldrs.. 
1764  Broadway,  Oakland. 

.'.  'ST,    $400 

(2119)      NO.       357     CENTER.       Oakland. 
New   foundation. 

Owner 'B.  D.  Phillips.  Foot  Perkins 

street,    Oakland. 
Architect  .  .  .None. 

Contractor.  .  J.   Enos,  4900   Fairfax    Ave.. 
Oakland. 

COST,    $400 


(2120)      NO.    2143      HARRISON      BLVD.. 
Oakland.     Alterations. 

Owner Geo.    Caldwell.    Premises. 

Architect  .  .  .None. 

Day's  work.  COST.   $400 


(2121)      NW   SECOND   AND   HARRISON 
Oakland.      Alterations. 

Owner M.   Licht,   1107  Center.  Okd. 

Architect  .  .  .None. 

'■•mtra. -lor.  . K.    Rubenstein,    668    Grove. 
Oakland. 

COST.    $4"" 


12122)      E     99TH     AVE     127     S     10  - 1  1th. 
Oakland.      One-story    5-room    dwlg. 

Owner L.    Norrls,     2936    Telegraph 

Ave..   Oakland. 
Architect  . .  .None. 

Contractor.  ..I.     Norrls.     2936    Telegraph 
Ave..   Oakland. 

COST.    $2iin0 


(212.1)  W  MONTE  CLAIR  AVE  120  S 
Brooklyn  Ave..  Oakland.  One-story 
five-room   dwelling. 

Owner United     Home    Bldrs..     1762 

Broadway,  Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $1800 


121241  S  OCEAN  VIEW  DRIVE  661  E 
College  Ave..  Oakland.  Two-story  v- 
room  dwelling. 

Owner L.   Asumaa.    755   60th,  Okd. 

Architect  . .  .None. 

Day's  work  .  COST.  $4  000 
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I.    Castellazzo,    Upper    Ked- 

w.....l    Road,    l-'ii.i 
None. 
Contractor.  .J.    E.    Chaffln.    372.7    Magee 
Ave..  Oakland. 

<"'.  'ST.  $1506 

(2128)      SW     FORTY-FIRST    AVE     AND 
Boulevard,  Oakland.     One-story  store 
!■'    Q    McWIHIams 
t  .  .  .  None. 
Contractor.  .W.    H.    Higgins     2177    94th 
Ave.,  Oakland. 

COST.   $136:, 


(2129)      ow       MARKET      AND      FIRST. 
Oakland.  All    work      except      vault 

doors,    brick     for    vault,     heating    ap- 
is,      telephone        wiring.       finish 
I  ardware    and    lighting    fixtures    for 
one-story   frame  office   building. 

Owner Howard    Co.,    Premises. 

Architect  ...Frederick       S  o  d  e  r  b  e  rg. 
Union   Savings    Bank    Bldg . 
Oakland. 
Contractor.. Alfred   Peterson.  Okd. 
File)  July  15,    13.     Dated  duly  11.    13. 
Frame  sheathed  and  vault   built.. $741 
Roofing  and    1st  coat    plaster   on.    711 

Completed    and    accepted 741 

Usual    35    days 711 

TOTAL  i -i  iST.  $2964 
Bond,  none.  Limit.  60  days.  Forfeit, 
$3.     Plans  and   specifications   Hied 


(2130)  XE  ELEVENTH  A  FRANKLIN 
E  lOOxN  37.5.  Concrete  work  for  six- 
story  and  basement  brick  and  steel 
hotel. 

Owner Mrs.    Barbara    Strelt,   Okd. 

Architect  ...Wm.   Wilde,   Albany   Block, 
Oakland. 

Contractor.  .Herbert   D.   McKlbben,   2125 
ShattUCb    Ave.    Berkeley. 

Filed  July   15,  '13.     Dated  June  24.  '13. 
Isl    and    15th    of  each    month....      75% 

Usual   :;:,   days 25% 

TOTAL   COST.    $1325 

Bond,    $800.      Sureties.    S.    J.    Taylor   and 

Oeo.  Trublood.    Limit.   30  days.      Forfeit. 

$."..     Plans  and  specifications  filed. 


12131  i      STRUCTURAL    STEEL    WORK 

on     ■ 
Contractor.  ..ludson    Mfg.    Co..    819    Fol- 

som.  San   Francis.  •• 
Filed  July  15,  '18.     Dated  June  26,  "IS. 

•    ments    same    as    above 

TOTAL   COST.    $9725 
Bond,       $5000.       Sureties.       Geoi  s 
S.  ., v.l  and  Joseph   Eastwood,     Limit,  60 
days.      Forfeit.   $10.      Bonos,   $lo       Plans 
and  specifications  filed. 


EXCAVATION         Wi  IRK 


ON 


Bartram. 

Dated  .lone   23,  '13. 


(2127)  E  REDWOOD  ROAD  opp. 
M.oosco  Place.  Oakland.  One-story 
five-room  dwelling. 


:..r..R. 
Filed  July  15.  ' 

-  tturday    ':.<-, 

I  iys 

TOTAL  COST,  $2290 
Bond,  icne.  Limit.  20  .lavs.  Forfeit, 
none.      Plans   and    specifications    filed. 

V    FORTY-THIRD    186   W    West. 
Oakland.     One-story    I -room   dwlg. 

Owner Louis   Chlrone,   2106  Union. 

San  Francisco. 
•        .  N'on-». 
Day's    work.  COST.   $1500 

(2111)      NO.   S3)  THIRTY-THIRD  AVE.. 
Oakland.     Repairs  and  ereel   shed. 

Owner I.   N.    Frank. 

t  ..  .None. 
Contractor.  .E.   C.   Laurwlll. 

COST,    $400 


(2.112)  N  l;nl'I.KVAI;li  WAV  100  E 
Grand  'Ave.,  Oakland.  Two-story  7- 
robm  dwelling. 

Owner Ed,      Larmer,    6.11      Poirier. 

Oakland. 

Arcihtect  . .  .None. 

Day's  work  .  COST,  $3500 


euildi::g  a^d  ineustrial  news 


. I  uly 
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(2113)      W       HILLEGASS    135      S      61st, 
Oakland.      Two-story    6-room   dwlg. 

Owner Geo.   W.   Nunes,   3616   West, 

Oakland. 
Architect  .  •  .None. 
.        -   work.  COST,  $2500 


(■8133)  B  105TH  AVE  ISO  S  Graffian, 
Oakland.  One  and  one-half-story  5- 
r. loin  dwelling. 

duiier F.   L.   Bixhy,   Premises. 

Architect  .  .  .None. 

Days   work.  COST,  $1900 

12134)      S    PEPPIN     120    W    Moor    Park. 

Oakland.      One    and    one-half-story    6- 

room   dwelling. 

owner Maria    Kusnik,      —    Peppin, 

Oakland. 
An  hitect  .  .  .None. 
Day's    work.  COST,    $1S00 


(2135)  NO.  5916  TELEGRAPH  AVE., 
1  eing  Lot  IT  Map  Temescal  Park, 
Oakland.  All  work  for  two-story 
dwelling  and  store. 

.   wner P.  Casserly,   Premises. 

Architect  ...A.    W.    Smith,    1010    Broad- 
way, Oakland. 

Contractor.  .Fred    Hambleton,    5'85    43rd, 
Oakland. 

Piled  July  16,  '13.     Dated  July  14.  '13. 

Frame   up    ?"41   -a 

Enclosed   and   rough   coat    plaster 

on      "41   25 

Completed   'and    accepted 741    25 

Usual    35    days 741    25 

TOTAL  COST,    $2965    00 

Bond,   $15011.   Surety.   Maryland  Casualty 

Co.      Limit.      60    days.         Forfeit.      none. 

Plans   and   specifications  tiled. 

(2137)  S  E-THIRTY-SECOND  120  E 
Stuart,  Oakland.  One-story  5-room 
dwelling. 

owner Alert    Bldg.    Co.,    317    Santa 

Marina    Bldg.,    S.    F. 

Architect  .  .  .None. 

Day's   work.  COST,  $2100 

NE    FAIRFAX    &    PRINCETON. 
Oakland.      Two-story    6-room    dwlg. 

Owner Theo.   Fenn,    "49    61st,   Okd. 

Archlteel  .  .  .None. 

Hay's   work.  COST.   $2000 

WO.     1«58    SEVENTH,    Oakland. 
Alterations  and  additions. 

Owner Hp'e'ris  &  I'atsiaris. 

Architect   .  .  .  None. 

■     Bi  twin,    l  173   7th.   Okd. 
COST,  $r.25 

I  '.V  E  NT  Y- FIRST   AVE   AND 

.    Oakland,      one-story    5-room 
dwelling 

tnvsl      Co.,     1617 
Telegraph    Ave.,  Oakland. 
Archltei  t  .  .  .  None. 

work.  ''"ST.   $1400 

S    WELLINGTON    200   E   Town- 
Oakland.       Two-story      5-room 

i  n  ner I  Bri 

and    16th,  Oakland. 
ii. ,       Inson  Bros.,  17"   13th, 
t  lakland. 
i    tor.  .1!.    A       Sti  wart,    616      41st, 
i  lakland. 

COST.   $2816 


(2II.H  NIC  COR.  SEV'ENTEJSNTH  AND 
BrbadVway  N  60xE  56  feet  2  in.,  Oak- 
land. Structural  steel  and  iron  work 
and  cast  iron  oases  for  ten-story 
Class   "A"   office    building. 

Owner Lucy      Fay   Thomson.      1955 

Webster,     Oakland;     P.     J. 
Walker    Co.,       Agent.       Mo- 
nadnock   Bldg.,  S.   F. 
Architect  ...YV.   D.  Reed,  Oakland  Bank 

of   Svgs    Bldg,    Oakland. 
Contractor.  .  Western     Iron     Works,     123 

Beale,  San  Francisco. 
Filed  July  16.  '13.     Dated  July   11,  '13. 

Semi-monthly     payments 75% 

Usual   35  days 25% 

TOTAL  COST,  $28,680 
Bond,  $14,340.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  Sept. 
20.  Forfeit,  $100.  Plans  and  specifica- 
tions filed. 

(2144)  W  DOLORES  AVE  near  13th 
Ave,  Fourth  Ave.  Heights.  Oakland. 
All    work    for    one-story    dwelling. 

Owner E.    O.    Pendelton,    Oakland. 

Architect  .  .  .None. 

Contractor.  .O.   M.   Bullock.    1952   Broad- 
way,   Oakland 

Filed  July  16.  '13.     Dated  July  15,  '13. 

Frame    up    V* 

Bi  own    coated    '4 

Completed    and   accepted lA 

Usual    35    .lays '/* 

TOTAL  COST,    $2500 

Bond.     $1250.       Surety,    National    Surety 

Co.       Limit,     100    days.       Forfeit,    none. 

Plans  and  opeeifications  filed. 


(21,56)      W     ..IXTV-I'II'TH    AVE     190    N 
Flora    Ave.  Oakland.     One-story   live- 
room    dwelling, 
owner.  ..Mrs.    J.    S.    Cole,    2919    Clement, 

San   Francisco, 
Architect  .  .None. 

Contractor.  .O.     E.       Loring,       571       Mc- 
Allister.   San    Franc!  -    0 

COST,    $1800 


(21491  S  THIRTY-FOURTH  50  W 
Louise,  Oakland.  One-story  4-room 
dwelling. 

owner Mrs.      Rose      Marcus,      1461 

34th.  Oakland. 
Architect  .  .  .None. 

Contractor.. L.      B.    Barnett.      1237      7th, 
Oakland. 

COST,    .".1000 


(2150)      E    JAMES    AVE    140    N    Clifton. 
Oakland.      One-story   6-room   dwlg. 

Owner I.    E.    Murphy,    1823    Grove, 

Oakland. 
Architect  . .  .None. 
hav's   work  .  COST.   $2200 


(2151)  SW   FOURTEENTH  &   MARKET 
Oakland,      Repairs. 

Owner G.    W.   Druhe.   Premises. 

Architect  . .  .None. 

Contractor.  .David      &    Nickelson,      1034 
24th,  Oakland. 

COST,    $600 

(2152)  NO.    401     CAMPBELL,    Oakland. 
Repairs. 

Owner State    Savings    Bank,    13th 

and   Franklin,   Oakland. 
Architect  .  .  .None. 

Contractor.. Joe    Rice,    1208   Turk.   S.    F. 
COiST.    $100 


(2il57)  N  ALMOND  120  E  92nd  Ave., 
Oakland.   One-story     5-room    dwelling 

Owner loe    St.      Mary,    2239      92  nd 

Ave.,    Oakland. 
Architect  .  .  .None. 
Hay's    work  COST,    $1150 

(2160)  N  FIRST  50xi94,  Livermore. 
Excavation,  concrete  and  cement, 
work,  flues,  marble  and  terrazzo 
work,  framing  and  exterior  finish, 
carpenter  work,  tar  and  gravel  roof. 
sheet  metal  work,  doors,  windows, 
interior  fixtures,  lathing  and  plaster- 
ing, glazing,  electric  work,  painting, 
plumbing,  decorating,  etc.,  for  two- 
story  Class  "C"  reinforced  concrete 
theatre,    store    and    lodge    building. 

Owner L.  and  Catherine  Sehenone, 

Livermore. 
Architect  ..  .Italo    Zanolini,     604     Mont- 
gomery,  San   Francisco. 
Contractor.  .Silvio     Fiorio.     Livermore. 
Filed  July   18,  '13.      Dated  July  11.  '13. 
Excavation    complete,    footings    in 
place,  walls  completed  to  2d  floor 

level      75% 

2d  floor  joists  in  place,  parapet 
wall  completed,  roofing  complet- 
ed, floor  laid,  studding  in  place 
and    entire      building    ready      for 

plastering      75% 

Plastering  completed    75% 

Completed    and    accepted 75% 

Usual    35    days 25% 

TOTAL  COST,  $.15,6x1 
Bond,  $7840.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  128  days.  Forfeit, 
$15.     Plans  and   specifications  filed. 


(2i53i   N  FIFTY-FOURTH  37  W  Genoa, 

o-,kkind.      One    and    one-half-story    5- 

1....111    dwelling. 

owner C    II.    Walworth,    S52    54th, 

(  lakland. 
Arc!  Meet  .  .  .None. 
loy's    work.  COST.   $1000 

12154)      N     FOREST    90     W    Clpr^mont 
Oakland       One    and    one-half- 
Btory  5-room  dwelling. 

I  .  ,   ,,,  i     II.      Ilaynes,    2621       Regent, 

Berkeley. 
Architect  . .  .None   . 

Contractor,  .  II    Houle,  2125  drove,  okd. 
COST,  $2000 


(2161)  PTN  LOT  5  Map  Bellevue  Park 
Oakland  Tp.  All  work  for  tw.-story 
and   basement  and   attic  frame  dwlg. 

Owner Horace  II.  Miller,  1264  12th, 

Oakland. 
Architect  .  .  .  Bakewell       &      Brown.    251 

Kearny.    San    Francisco. 
C.11I1  actor.  .Stockholm      &       Allyn.     ISO 

Jessie,  San   Francisco. 
Filed  July   19,  '13.     Dated  July  18.  '13-, 
Frame   up  and   sheathed  and  roof 

sheathed      $5397   25 

Brown    coated    5397    25 

Completed   and   accepted 5397    -"• 

Usual    35    days 8697  2T> 

TOTAL  COST,  $21,589  OJ 
Bond,  $5  100.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  Feb.  20,  1914.  For- 
feit. $lt).      Plans  and   specifications  filed. 


(2163)      NO.      536    ADELINE,      Oakland. 
Addition, 

Owner Mrs     A.    McGuiness,    Prem. 

Architect  .  .  .None. 

Contractor.  .R.  Langtry,  835  16th,  Okd. 

COST.   $400 


(2184)      NIW     HIGHLAND      AVE      AND 
26th,     Oakland.        One-story      4-roonl 

dwelling. 
,  in  ner roseph    Dame,    2001    High- 
land  Ace  .  Oakland. 
Architect  .  .  .None. 

Day's    work.  COST.    $1201 


(2165)      S   NAVY   AVE   100   E   Broadway, 
Oakland,     One-story  5-room  dwelling. 


July    23.    1913. 
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i  m  ner E.  Lundberg,  646   1  61 

Architect  . .  .None. 

Day's  ivwrk.  COST,   $2000 

(3166)      S    FORTY-FIRST    125    \V    West, 
Oakland.       One-story     5-room     dwlg. 

Owner Wm.    F.    Neary,    1723    Tele- 

gi  a  i » 1 1   Ave.,  '  lakland. 
i      .    None. 
Day's  work.  COST,  $2300 


NW  FIFTH  AND  OAK,  Oakland 
Addition. 

Owner T.    Benner,    Premises. 

ect  ..  .None. 
Contractor.  .C.    XI.    Griffin,    716    3 1 li    Ave., 
Oakland, 

Ci  «T,    $S00 

..Pi    i      SW   TWELFTH    AMI      BROAD- 

nay,  Oakland.     Alterations. 
owner     .  ...Levy  Estate  Company. 
Architect  ...C.    W.    Dickey,   Central    Bk. 

Bldg.,    Oakland. 
Contractor.  .H.       B.       Henderson.       :J773 
Broadway,  Oakland. 

COST,  $600 


|2169)  S  E-THIRTY-THIRD  150  E 
Elliot,  Oakland.  One  and  one-half- 
Ktory    6 -room   dwelling. 

pwner Herman    T.    Anderson. 

Architect  .  .  .None. 

Contractor.  .Cederborg       &       Anderson, 
1033   Poplar.    Oakland. 

COST.   |3000 

(UK")  E  OAK  200  N  Fourteenth,  Oak- 
land.     Add   to   museum. 

Owner City   of  Oakland. 

Architect  ..  .John   J.    Donovan,   Security 

Bank   Bldg.,   Oakland. 
Contractor.  .Christensen        Bros.,        237 
Wayne  Ave.,  Oakland. 

COST,   $3492 


I  J  I  71  >  N  LINCOLN  AVE  300  W  Sea 
View,  Piedmont.  Two-story  frame 
rsidence. 

Owner Edson    Adams.   Piedmont. 

Arch  itect  .  .  .None. 

Contractor..  I.    Penny.       Phelan      Bldg., 
San   Franicsri. 

COST,  $13,000 


.building  Contracts  Awarded 
Berkeley. 

\i>.       Owner                   Contractor  A  int. 

.'1:5      Smith      Smith  loQjj 

$128     Junk     Riddel!  

2108  SI  eppard     Pearson  6M 

2109  Elllch      Laamenen  HOT 

U10     Nelson      Nefeen  95J 

Jill      Lucas     Tufts  3000 

2136      Patrick     Nelson 

-•It:'     Shuman     Engler       i 

21  15     Peterson     Petei  soi  100 

21  16     Hampton     ll  imfiloi 

2117      Pierce     Pierce  to" 

2148     Pfrang     Pfrang  2500 

2158  Ctirrv     Sullft  an  3  !O0 

21 59  Same     Sam.  3  !00 

2102      Runde     Sullivan  2f8C 

i)      X    HARMON    100    E    California, 
Berkeley.      One-story    5-room    dwlg. 

«  wner W.   T.   Smith.   1611    H  moil 

Berkely. 
A  i       Iteci   -  .  -  None. 

work.                               COST.  $1500 

(2126)      S    BUENA      VISTA    WAY  opp, 

Greenwood    Terrace,    Berkele  One^ 
lorj     slx-i  oom    dwelling. 

Owner Junk-Rlddell       Invsl  Co., 

2217  Telegraph   Ave  .  Bkly. 
A  .•    Iteci  .  .  .None. 

work.  '■  'ST.  $::oon 


Owner Wm.    R.  Shephard,  Prem. 

Architect  .  .  .  None. 

Contractor.  .Ben   Pearson.     24"3     Grant. 
Berkeley. 

6  'ST.    $600 

(2i09)      SE      NINTH      AND       ALLSTON 
Way,    Berkeley.        On'e-stbry      3-rooin 

d\\  idling. 

Oh  ner Samuel   Elllch. 

An  l. itect  .  ■  .  Ndn.e 
Contl  ictor..John   Laanietien,    ids' 
ton,    Berkeley. 

i -"ST.    $1400 


(sflO)      W    REGENT    70    S    Ash  by,    Ber- 
keley.    One-story   ".-room  dwlg. 

Owner \.    P.    Nelson,    2241 

Berkeley. 
Architect  .  .  .None. 
Day's   work.  CI  'ST.  $1950 


(2111)  W  SPRUCE  180  N  Los  Angeles 
Ave.,  Berkeley.  Two-story  six-room 
dwelling. 

Owner Rev.      i).    W.      Lucas.      3409 

Carlton.    Berkeley. 
Architect  .  .  .None. 

Contractor.. G.  K.  Tofts,  2716  Hillegass 
Ave.,    Berkeley. 

COST.    13000 

isi36)  E  AMADOR  90  N  .Mariposa, 
Berkeley.      One-story    5-room    dwlg. 

"unci Patrick-Nelson    'Bldg.     Co.. 

2011   Shattuck   Ave.,  Bkly. 
Architect  .  .  .  None. 
Days   work.  COST,  $3900 

(2142)      SE   STUART   AND   BENVENUE, 

Berkeley.     Two-story   7-room  dwlg. 

Owner Mary     Shuman,     Berkeley. 

Architect  .  .  .None. 

Contractor.  .Louis    Engl»",    2721     Haste. 
Berk  »'*>'. 

COST,  $4000 

i2. ,.".  I  \\  CALIFORNIA  100  N  Hearst 
Ave..  Berkeley.  One-story  five-room 
dwelling. 

Owner Annie   Peterson.    120    E-24th 

Oakland. 
Architect  .  .  .None  . 
Contractor.  .Chas.      Peterson.      121 
24th.    Oakland. 

COST.  $110.i 

2146)  W  McKINLEY  190  N  Alston 
Way.     Berkeley.       One-story     3-rooin 

dwelling. 

"wner Wm.     Hampton.     2121 

Kinley    Ave..    Berkeley. 
.'  rcl  itect  .  .  .None. 
Day's  work.  COST.   $1 


SW     SIXTH     AND       BANCROFT 
Way,    Berkeley.     Repairs. 


(2ll7i      N    RIDGE    ROAD    :""    E    Euclid 
Ave..    Berkeley,      one-story    oni 
studio. 

i  Jwner I.    M.    Pi.  Court. 

Berkeley. 

Architect  .      Nom 

i  '  .     av,  ork.  i      ' 

(2148)      —    DEAK1X    27"    s    Ashby    Ave., 
Berkeley      One-story  5-room  dwlg. 

'  iwner H.   C.   Ptrang 

Ave..   Oakland, 
ect  ...  None. 
Daj  's    work.  '  '.I   ST,    $25"" 

(2158)      AV     I"    OF    E    90     FEET    LOT    8 
Plk    "B"    Elmwood    Park    40xS5,    Ber- 
keley.        All    work    fro-    two-sl 
room   dwelling. 

'  u  ner F.    C     Cu   •  ■ .    C   i 

x. 
Arch  Keel  .  .  .None. 

tor.  .Sullivan        Bi  os  .         6452-  56 

Harmon   Court.   Oakland. 


ilj    is.  '13.      Dated  July    10.  '13.     - 

Frame    u| '; ; 

Rough   '"it   plaster  on   Interior..      14  • 

Completed    and   accepted 14. 

Usual    :::.    days \i 

Total  cost.  $320W 

Pond,    $1 Surety.    Title   Guaranty    Jcj 

Limit     120    days.      Forfeit, 
nunc.      Plans  and    spl  hlbd. 


;i:,2    II..!-' 


(2159)  W  I"  FT.  I.oT  8  lil.K  "B"  Kin.-' 
wobd  Park;  Berkeley.  All  work  for 
two-story    seven-room    dwelling. 

1  iwner F.    c.    Curry,    i 

Nevada. 
Architect  .  .  .None. 
Contractor.  .Sullivan      Brbs.,    „ 

mon  Court,  Oakland. 

13.      Dated  July   10,  '13.      : 

Frame    up    14« 

Rough    coat    plaster    on    interior..       14 

dete  l   and   accepted %• 

Usual    35    days '4; 

TOTAL    COST.    $32..0 
I  ond,    $1600.      Surety.   Title  Guaranty   &\ 
Limit.     90     days.       Forfeit.' 
none.      Plans  and  specifications   Bled. 


(2162)      STATION      NO.    21       In 

Panoramic    Way    SW    102.75    SE    46.18 
XE  99.23  NW  47.2.  Berkeley.    All  work 
for   two-Story   dwelling, 
owner Winfield     S.     Runde.     Insti- 
tute For      Blind  and      Deaf. 
Berkeley. 
Architect  .  .  .None. 

tor .  .Sullivan  Bros,  t',1."^  Harmon 
Court.   Berkeley. 
Filed  July   18,  '13.     Dated  July   17.  "13. 

Frame   up    '« 

Brown    coated    lA 

Completed   and   accepted ', 

Usual    35    days 

TOTAL  COST.  $3881 
Bond.  none.  Limit.  SO  days.  Forfeit 
none.      P'ans   and   specifications   filed. 


.. 


isuilding  Contracts  Awarded 
Alameda. 

ii.        Owner  Cttntrm-tttr        A  int. 


21  : 


.Ri 


Ii" 


(2155)      NO.    2238   SAN   ANTONIO   AVE 

A' .me!'.      Addition. 

Owne" M.   F.   Rowe.   Premises. 

i         None. 
Day's   work.                                    COST.  $1000 
* 

HKS<  IMlKli    ill  ll. dim;   contract. 

IIS  -L.  T    6     PLK     15,     Mop 

t.      J    C,    Ven/.ke.    owner 
'    -  i-     i    Bellefontalne.    con- 

IV.  ,;     r.    .       .;      1913:    re- 
March    11.    1913 

._  « 

Oompletioti  Notices. 

(I.OIKI)t    IIIIXTV. 

I   EC     KliFD  ACCEPTED 

.lull    :;.    1913— Lot    17    BLK    I    Kel 
T   ..I     Hkly      .\l   A    Phlnnei    to  Tl  i 
I-  R   Pea^e  Co  .      July  2.  1913 

Jnh     II,    nun  — lot    i    BLK    "P"    Man 
Fourth    Ave    Terrace.    '  kd.      Agnes 

Merz    10    Harris    ,V-    If  I.  l*on     Jul 

Jul\     II.    1913— LOTS      B.    9.    AND      1" 
•  i     Park      Ho  \dd'n 

in,      nki         M;i    i  pile      II 
Cornw  .li    t..  c   I"   Lodge      li  ' 
July    12.    1913   -W    SACRAMENT 

incroft  Way  32x170.  Bkly.     F  R 


BO 


BUILDING  AND  INDUSTRIAL  NEWS. 


July    23,    191J 


Ci<  t  It  FVom  Baci>n 


"A  Mix  a  Minuie" 
BIG-AN-LI  I  TIE  B  \TCH  CONCRETE  MIXER 

Jusl  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors   F  quipment 
O 

EDWARD  F.  BACON  COMPANY 

38-40  N  ATOM  A  STREET 
Telephone  Sutter  1675  San  Francisco 


Peake   Co   to   J    A    Pinker 


■  91 : 


July  14.  1313— LOT  is  BIJC  "F" 
Northbrae  Terra-ce,  Bkly.  John 
Bndkotl  Gardner  to  Patrick  Nel- 
son   Blag   Co luly    in,    1913 

.lu!\  II.  1913  I.'  IT  35  Melrose  Blvd 
Tract.    Okd.      "    E    Clark    to    Fred    H 

Brown Inly     12,     1913 

Jul}  II.  I9T3  W  SACRAMENTO  100 
N  Bancroft  Way  30x100,  Bkly.  F 
i:    Peake   Co   t<>   .1    A    Pinkerton. . . . 

Inly    12,    1913 

July  II.  1913— LOT  E  Map  Albany 
Terrace    Albany.     Clara  F  Mason  to 

Win    C    Mason July    10,    1913 

July  It.  1913— E  SHATTTJCK  AVE  I" 
N    vVoolsey    10x100,    Bkly.      C  O   Dull 

to    C    Texdahl April    14,    1913 

July  11.  1913 — LOT  7  Orange  Grove 
Tct,  San  Leandro.  Herbert  D  -and 
Alice   L  Kernan   to   Uin   .1    Bush.... 

luly    10.    1913 

July  15,  1913— LOT  8  BLK  1  Map 
Melrose  Heights,  Okd,  Antcn  and 
Anna    Larson   to  Olson   *  Johnson.. 

luly    7.    1913 

July  IS,  1913  W  TELEGRAPH  AVE 
100  S  16th  S  130  NW  103.95  SW 
l»2.ll  N  130  WE  90  NW  5.72  NE 
112. so   SE    71    SW    [00   SE    100,    Okd. 

Kahn    Realt]     C Pacific    Floor 

Sanding   Co Inly    x.    11113 

July    15,    1013      LOT   30    BLK    F    Nnrth- 
Terrai  e,   Bkly.     F   It   Peak*'  I  !o 

f.  !■'  l:   Peake  ''••         luly   12,  1913 

121.17  s\v  Greenbanb  Ave  sw  so.io 
SE  98.12  NB  M  NW  B0.1  I,  Piedmont, 
Neil  Thom  Jr  t.,  United  Home  Bldi 

lune   is.    1913 

July  17.  1913  W  BAY  50  s  Central 
Ave  pin  Blk  14.  Fetch  an. I  Shai  on 
Tract,   Alameda.      Han  lei    Bell   Neal 


to    Peter    Buhman July    10,    1913 

July    18,    1913  — LOT    7    BLK    2    D wight 

Way       To'  race.       -Bkly.  Charles 

Gadsden    Jr    to    Leslie    G    Geary.,.. 

July     16,     1913 

July    IS.   1913— LOT  19  BLK  "C"  Bate- 

n.m       Tract,       Bkly,        Wm    F    and 

Alice    W    Lorenz   to   I    L   Grainger.. 

July    12,    1913 


LIENS  FILED. 


AI.AMEDA    COUNTY. 

Julj  0.  1013— LOT  22  BLK  13  Blvd 
Park,  Brooklyn  Tp.  G  Walker  vs 
Mrs   S    Wilcox   and   T    L  Webster.. $40 

July  9,  1913— SE  THIRTY-EIGHTH 
Ave  325  SE  Santa  Rita  Ave,  Lot  22 
Blk  13  Map  Boulevard  Park,  Okd. 
De    Fremery-Cadman    Materials   Co, 

$31.2.1;  De  Kremery-Cadman  Ma- 
terials Co,  $22.20;  H  N  Cunning 
and  G  W  Selby,  $30.85  vs  Mrs  Sadie 
Wilcox,  Ross  Williams,  Geo  Walk- 
er   and    T    L    Webster 

July  11.  1913— S  FIFTY-FIFTH  153.84 
W  Grove  W  40xS  125,  Okd.  Hogan 
Lumber  Co  vs  Mary  A  Shumway  and 
\V    B    White    $521.57 

July  11.  1013  — N  32  LOT  23  BLK  3 
Map  IMnhburg  Homestead  Lfots, 
Brooklyn  Tp.  Panama  Lumber  & 
Mill   Co   vs  C  Scbeelk $439.51 

July  11.  1013  — E  50  Vi  LOT  31  BLK  16 
Map  Boulevard  Park,  Brooklyn  Tp. 
Panama  Lumber  &  Mill  Co  vs  C 
Sc -Ik     $591.27 

July  I.",.  1013  LOT  21  Maji  Sbdvn  "A" 
,,f  Thermo.]  Rancho  at  Sunol,  Pleas- 
;i  nh.ii      Hail   Warehouse  Co  vs  Q  i> 

Helm     ami    i  '    E     Mayo $120 

Jul)     II      1013      LOT    s    I'.LK    "A"    Map 


Kenwood  Park.  Okd.  Hogan  Lum- 
bei  ''m  vs  I  W  Jones,  W  II  Little 
and  S5  ndicate   invst  Cu $257.71 

July  15,  1013— Li  ITS  29  AND  30  BLK 
"A"  Map  Rsbdvn  of  Klnsell  Tract, 
Okd.  Hogan  Lumber  Co  vs  Harold 
L   Seager    &    Camillo    Mariano. $517.2] 

. I  ul>  15,  1313  Li  IT  31  BLK  "A"  Map 
Resbdvn  of  Kinsell  Tract,  Oakland. 
Hogan    Lumber    Co  Angelo,    An- 

tonio and   Vincenzo   Pilolti...    i 

July  13.  1913— LOT  Ki  BLK  "S"  Map 
Alpine  Tract,  Okd.  Brittain  &  Co 
vs  Mary  A  Shumway  and  Win  B 
White     $48.88 

July  16,  1913 — LOT  24  BLK  "E"  Map 
No.  2.  Linda  Vista  Terrace,  Okd. 
Borland  &  Lemon,  Inc  vs  J  II 
Robinson      $506.84 

July  16,  1013— L(  IT  35  BLK  "C"  Map 
Toler  lleigbts,  Okd.  Panama  Mill 
A:  Lumber  Co  vs  John  H  Planner 
$339.97 

July  17.  1913-  LOT  30  I'.LK  "H"  Map 
Toler  Heights,  Okd.  Inlaid  Flour 
Co  vs  Jobn   11   Plattner $72.76 

July  17,  1913— 0L.OT  33  BLK  "C"  Map 
Toler  Heights.  Okd.  Inlaid  Floor 
Co  vs  John  H  Plattner $131.32 

SAN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 


RESIDENCE  —  2  story  and  lase, 
frame,  $10,000.  Saratoga,  Sa  nta  '  '\a  i 
Co.,  C  il.  Architect,  C.  vV.  Dicki  Cen- 
tral' Bank  Bldg..  Oakland.  Owner. 
Penj.  Bazata.  The  house  has  been  de- 
signed for  a  country  home  and  will 
contain  In  the  neighborhood  of  eight 
rooms,  bath  and  sleeping  porch.  In- 
terior will  be  finished  in  pine  with 
some  hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  lie  furnace 
heat  and  open  fire  places.  'Mantels 
nil]  be  of  brick  and  tile.  An  auto- 
matic water  heater  will  be  installed. 
Tile  will  I  e  used  in  the  bath  room 
and  kitchen.  Exterior  of  tin' In, use  will 
be  covered  with  cement  plaster  on 
met- 1 1  lath.  Plans  are  complete  and 
the  architect  is  now  taking  figures  on 
the    work. 

BUNGALOWS— Frame  construct  ion. 
Cost  not  stated.  San  Jose.  Santa  Clara 
Co.,  Cat.  Architect,  none.  The  follow- 
ing Day  Labor  jofbs  are  reported  as 
about  to  le  started  in  San  Jose:  De 
Srnet  Bros..  398  11th  St.,  1  story  frame, 
$2,000,  and  Niels  Johnson,  371  13th  St., 
San  Jose,  I  storj  frame,  $2.ono.  The 
owners  are  in  the  market  for  all  mate- 
rials. 


Building  Contracts. 

SANTA    CI.ARA    COUNTY. 

Mi.    263    N-THIRTEfENTH,      San      Jose. 
Five-room  col  tage. 

Owner L.  C.  Anderson,  Santa  Clara 

Architect  .  .  .  None 

Contractor.  .  W.   II.   Norman.  Santa   Clara 
COST.    $3iHin 

Nn.    371     N-THIRTEENTH,      San       Jose 
Six-room   bungalow-. 

Owner Niels    Johnson,     Premises. 

Architect  .  -  .None. 

Day's   work.  COST,  $2(0111 

NO.      I3u     N-l'-i  IURTEENTH,     San     Jo   I 

Six-i bungalow 

Owner Herman    Lelhl,    Premises. 

Architect         N 

Day's  work.  COST,    $imi" 


July   23,   1913. 


UrO.    230    E-SANTA    CLARA     in   ir),    San 
One-story    iron   garage. 

Owner Win.    Sexton.    San     i 

Arohitecl   ...  None. 

Day's    work.  COST,    $500 

S-TWENTY-TH1RD,    San     Jose. 

Two-. i    addition    and    repaii 

i  >\\  ner J.   E.  White,  Premi   • 

Arch  itecl   .  .  .  None. 

n  ork.  i 'i  is  i 


BUILDING  AND   INDUSTRIAL  NEWS 
LiENS  FILED. 


Mi,    ;,:,;i    N-SIXTEENTH,   San  .Tose.    Five 

root i  tage 

i  iwner lie  Smet    Bros 

San  Jose. 
Architect  .  .  .None. 

-k  i 'i  ist,    {2000 


\<  i     521    GPRINvJ,    San    Jose, 
addition. 

Owner I.    A.    Nathuccr. 

Arch  itect  ...  None. 


I    '.IS 


Wi 


Nn.    694    SECOND      (rear),      San      Jose. 
Sleeping   porch,    toilet   and    bath. 

'  l«  ner Henry   Edwanls. 

An  I  Itect  .  .  .None. 

Pay's    work.  Ci  ist,  s;,r,n 

LOT    X'i,    15,    Shottenhamer    Tract,    San 
Jose      Five-room  cottage. 

Bwner Minnie    and    Samuell     Wel- 

don,  6J5  Ashbury,  San  Joss 
tect  .  .  ..None. 
Day's    work.  I      $2200 


NEAR    CORNER   ST.    JOHN    AND    !ITH, 

Sin    Jose.          All    work    for    li 

frame   cottage. 

1  'wior Mrs.   J.   Sopher. 

Architect  ..  .Lee    Gardner. 

Contractor.  .Lee      Gardner,      197      1 1  v. - 
thorne   Way,  San   Jose 

Piled   July   16.  '13.      Dated  July    1".  '13. 

1'''  anie    up     $400 

Last    coal    plaster  on I0U 

i  louse    completed    . I  ■■  u 

UsimI    ::",    days urn 

total  c  st,  jnaio 

B I,    limit,    forfeit,    none        Plai         m8 

Specifications   til.  1. 

♦ 

COMPLETION  NOTICES 


s  \\T A    CI.  \R  \    COUNTY. 


RECORI  iRn  ACCEPTED 

July  S  1913— NEAR  COR.  THIRD 
nil  Keyes,  San  Jose.  Nat  I:  Tevis 
to    Nil    R    Te\  i-       Inli 

Julj  12,  1913— SHI  iTTEXHA.M  ER 
Sub    No     :'.    S  i  n    Jus,-,      E    J    Shotl  en- 

i  mer    lo    !■:    J    Shot  tenhamer 

Inly     11.    1913 

Julj     10,    1913— SECTltlN    12-13    Town- 
p    J  So   Range   2   West    near  Sara- 
tov,   fil      iwate-    I  eating         -tern) 
I    1 1    PI  elan    to     fohn   G    Sutton.    Inc 
inH    3.    1918 

Julj      7.      1913    -COR         THIRD       AND    m 
Santa     Clara.       San     Jose.  Young 

Men's    i  'lirislian    Asso  n    Vix 

Engineering    Co l"l>    8.    '013 

1913      SIXTEENTH       AND 
Sa  n    Jose       E    I '    Wells    to 
wl  .nn   ii    ma>    concern  .  .  ,  Jnl\    Hi,   1913 

J  1 1 1  v  1  -,,  1913  PART  l.i  IT  ::  lil.K  14, 
Unlversll  \       Grounds,      Palo       \ito. 

Kate   C    W 1    to    F    Horridge 

Inly     In.     1913 

Julj      18,     1913      ALUM     ROCK     PARK. 
i'it-.    of    S  in    Josi     lo   A    R   £       rt  .  .  .. 
,ln  1913 


S  \  NT  \    (I.Alt  \    (111  Ml  . 

KJSCORDED  A.\li  IUNT 

July    12,     1913      l.i  IT       '     HUYGKS    OB- 

serval  orj      Trai  t,  San   J  —        .1      i: 

I .  i  in  i    i  -    K  ate     Schmerber    $Sa 

July     II.     1913      la  IT    23    Huycks    Sub., 

s  in     Jose       Glenwood     I 

v  -     Ka  i  ie  '  $it  5.85 

July    15,    1913      LOT    16    BLK    2.    Palm 

Haven  Tiacl 

is    R    II.    shback 

July     I'8,    1913— MORGAN    HILL.    i'AL, 

S   W   Nay  lor   vs  L  1  .$.i7'.T, 

July    18,    1913 — MORGAN    HILL,    CAL. 

A   E   Bradford    vs   L   B   Compton.... 

$62.02 

July     7.     1913— LOT    6     BLK     2     Ai 

Park    Ti  act,    San       fosi       .las      Me- 
ek   vs   ' '   and   M    Rasm  k - 


.$42 


MARIN,   CONTRA   COSTA  AND 
SONOMA  COUNTIES 

BANK— 2     s  1:     or 

, 
'"'i     'i   i      Coi i  Co      Cal.      Ar- 

chitect,   ii.    A      Applegarth,    Call 

S.   [•',     i  m  io  rs,    i   i  m.    of  Co i 

is  t '  ,-   - 

ird    institutions 
I  y    Mi    Appleg  ling  will 

cted   an  acornei    sit<    ind  « 

tn  in    the    banking    i ns    on 

Hour    and    a    number    of    modern    offices 
Hon:        Interior    of:   the 
tanking    rooms      will 

a  r-lv.  <ii  !      and      ornamental      plaster. 
There    will   bi 

and    i  "in    va  ults.      CTppei     Boor 

tinisl  ed    i"    pine.      There    will    be 

tral    heating    system.      Exterior 

will  i 

irepared 

FRESNO,    MODESTO.    STANIS 

I AUS  AND  CENTRAL 

CALIFORNIA 


'   IURCH     ADDITION       ' ■ 

!   l-ii  V.      I  .:   IStrUCl  '"ii  i  -ii-i       nn 

'!',,     ,    .         Co  Cll. 

■i  i     >     not    gi\  en.     i  i  ivners.    S       Uo 

:  i  This     work     will     i    insist      of 

I    •     idlition   of   t  wo   la  rge    - 
«    II     '  '  I  i  '  The     m  lin 

I        In 
roug 
out.      T  mil  ling    will 

■    .  Plans 

n     !    .      I  a  ii  Is     of     fatl-i 

of    let- 
,   i  n    contr: 

SCHOOL      I 
'hi,  Sc.h  o  o  I        D 

Kern    Co.,    C  il.      A i  ■  ■ :  it.-   i,     I      M 

ool     Distri    I 

in  ;     v\  ill     i  onl-i  in    four 

md    ,ni     ■  -  -•    i 
In 
will    he 

' backboard        <     ' 

>i     ,,i     , ,  , 

with     -.mi, tei 

ilete 

Hi   it  Ions 

•  ■■I  n    I  e    seeu 

T    RES      i     stor; 

1 
| '  1 1         \ 


h  ii.        N.    J.    Brown    &    son. 

g    w  ill    contain    u-,  o    stores, 

d    i:      ,    i,  Lsed  to  th<    Got  - 

.,    poffll    Office        Interior    lill- 

■  of  pine  t  h g  I  out.     There 

windows   in 
store    fronts.      Exterior    of    the 

i   i        faced       With       pressed 
1  f  .  k.  ,,  ill  ;  e    ,i  ii 'I 

■  lortly. 

ContrMlt)   Awarded. 

i     story     and     l.ase,       brick 

US  Fellows,     Kern 

Ai .     itei  i.    Ti  .on  is    B.    Wise- 
Bank     Rl.lg..    Bakers- 
■    s.    Midway      School      Dis- 
t    )•;.   fancy,   Bakers- 

■  i  ii      construction,      $13,010. 

an  i     Ele  ■:  i 
ii,       -        L.    A..    $2,234. 
THEATRE     AND  !     story 

-    -  k    i  ml  steel,   $35,000.   Fres- 
io  Co     'ii      a  i  chitects's   name 
a. n    given,    i  wner,    Emil    Ki 

II       P      Hoyt,     San        Fra 

rice,    ,-:.",. 000 
♦ 

Building  Contracts. 

IIIKSMI    CO!   HT1  . 

WASHINGTON    COLONY    SCHOOL    I'lS- 
triet.    Fresno    County.      All    work    for 
scl  oo!    building:. 

Colony   School 
County. 
,J3     i  Hotchkin&Swartz 

Fres 
tor-.L.    R.    Chenoweth,    Fresno. 
ily    14.   '13.      Dated   July    14.   '13. 
Foundation    laid  -ind   old    plaster- 

•    1     $496    25 

Nen  496    25 

i       i       if     work 496    25 

496    25 

Ti  iT  VI         i  ST.    $1985    mi 
i  mil      none.       Limit.     18    working    days. 
a  "1     specifica- 
tions  ' 

4> 

COMPLETION  NOTICES 

FRESNO   <<»l  Ml. 


[  .|.r>  ACCEPTED 

JuU  I"  91  :  TULARE  .V-  F  STS„ 
Kn  sno  Annie  T  I  Iriffith  and  Est 
\V    1 1    McK.n     e    to    i  i"  Igren    Co.  . 

I  uly    I,    1913 

1913-  -l.i  ITS    30,    31     AND    32 
Hlk     93      Fresno        Rowell-C    andler 

I,   • ;   Sutt  m   i  'o     July   1.   1913 
■•'  :      l.i  ITS    24    AND    25    BLK 
.  .I        Elaine     Papageorl    to 
M    .1    Olmstead July    12,    1913 


Liens  Filed. 


FRESNO   COUNTY. 


HIDED  AMOUNT 

l.i  IT    6    s    2  i    feel    Lot 
li      Hood     Add'n.    Fresno. 
ii    II    Herroltl 

$523.26 

Of    Lot 

I     Cox 

Palm ?:;:'  ""■ 


S    CRAMENTO.    Bf  OC*  <"*M    & 
NORTHERN  CALIFORNIA. 


-,\  i      storj 


id       l.ase. 


;  J. St  nekton.      San       I 

.  ,  ,      i  p     Mnrrell. 

-  w  ner 


sa 


BUILDING  AND  INDUSTRIAL  NEWS 


erected  "ii  California  street,  and  has 
i  een  designed  to  contain  six  rooms 
ami   bath.      Interior   will    be   finished   in 

I-  edwood        Hirdwoed     floors 

used   in   the   Ih  ing   room,  .lining 

room       hi    reception    hall.      There    will 

in   the  living 

n    n  1th    brick   or    tile    mantel.     Tile 

will  I  i-  lift  I  in  thy  Lath  room  and 
kitcl  en.  An  automatic  water  heater 
will  it  installed.  Exterior  of  the 
. »-  ed  with  rustic 
.nil  si  ingles.  Plans  ir<  ii. iw  belilg 
prepared, 

BUN  :.'  1.  IW  —  l  story  and  base. 
frame,  12.600,  Sacramento.  Cal.  Ar- 
ch! Bet,  none.  Owner.  C.  H.  Chatter- 
tun.  3132  T  St.,  Sacramento.  The  house 
will  contain  seven  rooms  and  bath. 
Inu-  ior      will       be      finished      in      pins 

-    "Hi.       Elardn I    floors    will    be 

u  el  in  two  neons.  Tile  will  lie  used 
In  the  bath  room  and  kitchen.  There 
Kill  be  :i  large  open  Are  place  and  tile 
mantel  in  the  living  room.  Exterior 
"f  tl  e  i  ungalow  will  he  covered  with 
rustic  and  shingles.  Plans  are  com- 
plete  and  in  the  hands  of  the  owner 
who   w  ill   do   the  work   by   Day  Labor. 

GRAIN  ELEVATOR  —  Reinforced 
■  construction.  Cost  not  stated. 
Sacnmento,  Cal.  Architect.  P.  J.  Her- 
i'M  Forum  Bldg..  Sacramento.  Owner's 
name  withheld.  This  work  has  been 
mentioned  I  ere  sometime  ago  "when 
plans  were  I  eing  preparerl.  Working 
drawings  are  now  complete  and  figures 
a:e  being  tiken.  The  building  will  Ibe 
fireproof.  Special  grain  handling  ma- 
il inery  will  be  used.  Exterior  will  be 
fai  e.l  with  cement  plaster.  Eesides 
tl  e  e'evator  a  Hour  mill  will  be  erected 
plans  for  which  have  also 
I  een  prepared  in  the  offices  of  Archi- 
le  t    P.   J.    Herold. 


Zuilding-  Contracts. 

SACRAMENTO   COUNTY. 

NO.  2016  TWBNTY-FIRST  on  N  50  ft. 
Lol  5  and  E  60  ft.  of  N  50  Lot  6  Blk 
C  V.  20th  and  21st  Sts.,  .Sacramento 
T  r  i  I',  e-1  '"in    dwelling. 

Owner I.   C.    Coffing.   Care   Pioneer 

Fruit     Co.,     Sacramento. 
None. 
Contractor.  .Morrill      &    Clark      Constr. 
Co.,   715   23rd,   Sacramento. 
COST,   113.000 


N    !4    OF    .-'    '■■    LOT    1    BLK    W,    X.    4TH 
and    5th    Sts.,    Sacramento.      Three- 
'I  v  "Ming. 

""tier Manuel    Enos    Visalia,    3rd, 

let.     S     and     T     St.,     Sacra- 
mento. 
■  i  i  .  .  .None. 
Contractor.  .C.    Valine,   1216   D  St.,  Sac- 
ra nu-nl'>. 

COST,    $700 


,     LOT    7     BLK     I.    .1.     12TH     AND 
I3tli     Sts.,  Repair    fire 

•  I.,  m 
I   win  i-  Folgei     &     Bai  I  ei      1 122    H 

St..    Sacramento. 
None 
tor.i:.     \V.     Book,     2912     G    St., 

COST,  $2000 

NO     1330    E   ST.,   Sacramento.      Remodel 
first  story  into  2  flats. 

Owner I'     i.    Ru   iel,    Premise's, 

i     .    None. 

tor.  .  w     W.    Book,    2912    <:    St., 
•  "Hi" 

COST,  12800 


LOT  2603  OAK  TERRACE  on  6th  Ave.. 
Sacramento.  Six-room  dwelling  and 
store. 

i  n\  ner Lolueca  Nlcolosi, 

Architect  .  .  ..None. 

Contractor..  Peter     Leoni,     1415     P    St., 
Sacramento. 

COST,  18100 


CARNEGIE  AVE  &  2.1  ST.  LOT  3  BLK 
1,  Boxler  Tct.,  Sacramento.  Five- 
room  dwelling. 

Owner.    .  .E.  A.  Peare. 

Architect  .  .  .None. 

Day's    work.  COST,    $3000 

Nil.  324  K  ST.,  Sacramento.  Alterations 
to   restaurant. 

Owner Nellie    Wright.    S05    M    SL, 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .A.    W.    Nnrris,    109    Zlst    St., 
Sacramento. 

CM  1ST.   $.".1111 

S  60  FT.  OF  S  %  N  1  acre  of  S  3  acres 
Lot  7  Louisiana  Tract,  Sacramento. 
.Move   and   alter   house. 

Owner Wm.   and   Anna    M.    Mustek, 

IHS    R.    F.    D.    No.    3,    Sacra- 
mento. 
Architect  .  .  .None. 
Day's  work.  COST,  $430 


E  45  FT.  S   %   LOT  7   BLK   O,   P,   STH  & 

9th    Sts.,    Sacramento.       Frame    tene- 
ments. 

owner J.    S.    Wheeler,    1224    K    St., 

Sacramento. 
Architect  ...None. 

Contractor.  .W.   R.   Saunders,   2S10   I   St., 
Sacramento. 

COST,   $6000 


THIRTV-FOURTH  ST.  N  33  LOTS  7 
and  8  Blk  W  and  Olive  32nd  and  33rd 
Sts.,  Sacramento.  Five-room  bunga- 
low. 

Owner Thomas     Hunt,     33rd    .anVd 

Olive,  Sacramento. 
Architect  . .  .None. 

Contractor.  .O.     H.    Moore    &    Co.,     2903 
35th,   Sacramento. 

COST,  $1500 


NO.    1211    TWENTY-SEVENTH.    Sacra- 
mento.      Two-story    nine-room    dwlg. 

owner Edward       Cachettini,       3rd. 

tliet.  Q  and     R  Sts.,     Sacra- 
mento. 
Architect  .  .  .None. 

Contractor.  .  R.   W.  Smith,   2017   18th   St., 
Sacramento. 

COST.    16000 


FRONT  AND  I  STS.,  City  Water  Works, 
Sacramento.  Pumping  station,  re- 
pairs   and    extensions. 

Owner City    of    Sacramento. 

Architect  .  .  .None. 

Contractor.  .Siller   Bros.,    1614    13th    St., 
Sacramento. 

COST,  $7200 

W  50  FT.  LOT  4,  L,  M,  7TH  AND  STH 
Sts.,  Sacramento.  Brick  work,  etc., 
one-story    brick    garage. 

owner Chris     Weisel     Estate     Co., 

725   E  St.,  Sacramento. 
Architect  . .  .None. 
Contractor.. Siller   Bras.,    1614    13th    St.. 

Sacramento. 
Filed    July    7.   '13.      Dated  July   3.   'i:;. 

COST,    $8700 

No.  Ms  K  ST.,  20  feel  x60,  Sacramento. 
Work    on    building. 

owner Havinaii     &    Jalanaek 

Architect  ..  .None. 


July    23,    19-13. 

Contractor.  .Chas.    Vanina,    2023    M    St., 

Sacramento  . 
Filed  July   In.  '13.     Dated  Julj    8,  '18. 

COST,   $3040 


LOT    37    T    ST.      COURT,       Sacramento. 
Erect    duelling. 

Owner C,     H.    Chatterton,    3122    T 

St.   Court,   Sacramento. 
Architect  .  .  .None. 
Hay's    work.  COST.    $2600 


N  ii  OPS  14  LOT  1,  N,  O,  25TH  &  26TH 
Sts..    Sacramento.       Erect    dwelling. 

owner C.    E.      Blvamberg,    513      K 

St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .E.   E.   Syderstrichlr,   2318  I 
St,  Sacramento. 

COST.  $3800 
W    V-    LOT   6,    P,    Q.    20TH   &   21ST   STS., 
Sacramento.      Alter    building. 

owner Airs.    C.    .Mason,    2101    T    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.. G.    E.    Harvie,    2212    T    St.. 
Sacramento. 

COST,    $ 


NO.    9  11       K    ST.,      Sacramento.         Alter 
saloon. 

owner Graber    &    Dascher,    Prem. 

Architect  . .  .None. 

Contractor.  .C.   N.    Brust   &   Son,   2908  T 
St.,    Sacramento. 

COST,  C2000 


N  50  FEET  LOT  5;  N  30  FEET  OF  E 
60  feet  of  Lot  6.  U,  V,  20th  and  21st 
Sts.,   Sacramento.      Dwelling. 

owner I.    C.   Coffing,    1916    21st   St., 

Sacra  mento. 
Architect  . .  .None. 
Contractor.  .Morrill    &    Clark.    715    23rd, 

Sacramento. 
Filed  July   11     '13.      Dated  July   9.   '13. 

COST,    $11,964 


E  4  3  FEET  OF  S  Vi  OF  LOT  3,  N,  O. 
6th  and  7th  Sts..  Sacramento.  All 
work  except  plumbing,  painting  and 
iron  work  for  three-story  building 
i!2)    fiats. 

owner A.    G.    J-hnson. 

Architect  . .  .None. 

Contractor.  .Wm.  C.   Keating,    1729   11th 
St.,   Sacramento. 

COST,   $10,S50 


PLUMBING    ON    ABOVE. 
Contractor.  .Waterman     Plumbing    Co., 
904   Elm   St.,   Sacramento, 

COST,   $2080 


PAINTING   ON    ABOVE. 

Contractor,  .  u.   W.   Robinson,    1209   20th 

St.,    Sacramento. 
Filed  July   14,  '13.      Dated  July   II.  '18. 

COST,    $797 


Building  Contracts. 

SAN   JOAQUIN    COUNTY. 

ONRS   TRACT,    N-Stockton.      All    work 
for    two-story    plastered    residence. 
wner Frank     A.     Guennsey,     1438 

N-El    Dorado   St.,   Stockton, 
lilted  .  .  .  R.   P.  Morrell,  12-1'6  I.  O.  O. 

F.    Bldg.,   Stockton. 
"iiIih   Lor. .Daniels    &    Green,    W-I'ark 

St.,    Stockton. 
lied   — .   '18,      Dated   July    L2     '13 
Work   done  and    paid    for   nn   per- 


■nlage 


TOTAL    COST,    $10,500 

it.  i  ',  I..I..-I    I.      Forfeit, 
pi  .  in.  ai  Ions,    none. 
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COMPLETION  NOTICES. 

SACK  IMESNTO    COUNTY. 

RECORDED  ACCEPTED 
July    12.    1913— liOT    4,    N,    ii,    12TH   & 
i::ih   Sts.,  Sacramento.     Sacramento 
Properties  Cpn  to  Walter  W  Camp- 
bell and  L  .1   Turner July  7.   1913 

IDANDONMBNT  OF  HOMESTEAD. 
July  IT.  1913— SW  E-TWBNTY-2ND 
and  SI".  8th  Ave  SE  IOOxSW  35, 
iik. I.  Charles  B  and  Manonio  Lyle 
Pearson     

LIENS  FILED? 


SAf'ltAJIEM'O    <Ol  \TY. 


RECORDED  AMOUNT 
Julj  I'..  1'"".  -N  %  OF  S  %  LOT  1, 
T.  U,  -'-Hi  and  24th  Sts..  Sacra- 
mento.  Hurtle  Kreuzherger  vs 
YVm  Murcell  and  J  W  Haley ..  .$76.16 
July  16,  i:n:i— S  60  FT.  LOT  1.  T.  U, 
23rd  ami  24ih  Sts.,  Sacramento. 
Bartle  ECreuzberger  vs  Wm  Murcell 
$720 


Release  of  Liens. 


SACRAMENTO    COUNTY. 


RECORDED                                        AMOUNT 
July    in.   1913      E    'L.    LOT   2,  I',  Q,  1 2TH 
and    13th   sts..  Sacramento.  Clark  & 
lli'iirrv    Constr   <'o   to   A   and   J    Me- 
an       $72.40 

July  I.;.  1913  \V  'L.  LOT  6,  V,  W, 
89th  and  : ". < > 1 1 >  Sis..  Sacramento. 
Clark  &  Henry  Constr  c,  i,,  Chas 
A    Wauerhan $M7.i;o    and    $27.20 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


APARTMENT     irOTTSE—  ?.     story     and 
base.       Class    C    construction,      $ii0,000. 
I. os    Angeles,    Cal.      Architect,    Fernand 
Parmentier,    Byrne    Bldg.,    L.    A.      Own- 
er.  Mrs.   Harvej     [ngerson.     The   build- 
ing   will    be    erected    on     Beaudry    ave- 
nue  near   3rd   street,  and   will   cover  an 
art  |    ,,t'    cnxl.r,4    feet.      Interior    will    be 
d     into     110    rooms,    which    are    to 
in     t  \\o     a  nil     three    room 
suites,      ah    apartments   will    have   prl- 
baths    and    wall    beds.        Interior 
linish    will    ho    of   pine    wilh    some   liard- 

"  I     veneer.       There     will     he       steam 

iieat.  an  autoiiKitie  elevatoi  and  vacu- 
um cleaning  system.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
Built-in  features  will  be  used  in  the 
bath  rooms  and  kitchens  Exterior  of 
illdlng  will  he  facer]  with  blue 
;  brick,  Pla  ns  a  i  e  -  ing  pre- 
pared  and  when  complete  the  work 
will   be  done   by    i  is  y    I  .  ai.or. 

HOSPITAL— 2  or  ::  story  ami  base, 
reinforced  concrete,  ?"".> r.os  An- 
geles.  Cii.      Architects,   Garretl    &   Far- 

ier      BIdg.,      I..      A.      owners, 

on.       A    site 

for-    this    bulldll  i red    at 

i  ner    ol    Colli  a  ml      Castelar 

the     bUildll  li.ien      ma  de     and     de- 

tall     ea  nnol    bi  Ime.     If 

1  much 
perhaps 

a    group    of    buildings,    will    he    erected. 

Further    mention    of    I  n     .■  ork    will   be 

made    i  u    i  ii  ese    '  ni  a  i  i  ri  -     i      iiens    pro- 

SCHu  ii  ■  and     l.ase.     brick, 

$40,000.      Tustll  Co.,    ial.      Ar- 

chitect,   F.    II.       Kill.       II.  i  \ ."  -Flndley 


Bldg.,     Santa        Ana.        Owners.       Tustln 

School   rdstriet.     The  building  has  been 

designed    t ntain     eight     st 

class  rooms,  an  auditorium  and  offices. 
Interior  linish  will  he  of  pine  till 
out.  Some  maple  Iloors  will  be 
There  will  be  a  central  heating  sys- 
tem and  vacuum  cleaning  plant.  Pro- 
gram clocks  will  also  be  Installed. 
Exterior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  now 
.  :  rig    prepared. 

APARTMENT  HOUSE — 3  story  ml 
base,  hrick,  $25,000.  Hermosa  Beai 
Los  Angeles  Co.,  Cal.  Architect  not 
selected.  Owner,  Dr.  \V.  C.  Bondies. 
906  Mission  St,  South  Pasadena.  The 
building  will  be  designed  for  two  and 
three  room  suites  with  private  baths 
and  wall  beds.  No  plans  have  been 
made.  Further  details  will  be  given 
when  the  owner  selects  an  architect. 
Dr.  Bondies  will  also  erect 
frame  dwellings  on  his  property  at 
Hermosa    Beac'i. 

APARTMENT  HOUSE — 4  story  and 
base,  brick,  $50,000.  Los  Angeles,  Cal. 
Architect,  E.  B.  Hogan,  Jr.,  1504  West 
tilth  St..  L.  A.  Owner,  Ernest  C  Hill- 
man,  63i5  West  46th  St..  L.  A.  The  build- 
ing will  cover  an  area  of  54x120  feet, 
and  has  been  designed  to  contain  86 
rooms  arranged  in  two  and  three  room 
suites  All  suites  will  have  private 
bath  rooms  and  will  be  equipped  with 
wall  beds.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  Interior  finish  will 
be  of  pine  with  some  hardwood  pan- 
els. Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  Plans  are  complete  and  the 
work   wl'l   be  done  'by   Day   Labor. 

LOD\>E  HALL — 3  story  and  base, 
brick,  $35,000.  Architect.  C.  A.  Belch, 
344  North  Lake  St..  Pasadena.  Own- 
ers, Pasadena  Odd  Fellows  Hall  Asso- 
ciation. The  building  will  be  erected 
on  a  corner  site.  The  first  floor  will 
contain  the  parlors,  office,  lobby  and  a 
library.  Second  floor  will  be  given 
over  to  a  large  auditorium  and  the 
third  floor  will  be  arranged  for  living 
apartments.  There  will  be  a  central 
beating  system.     Interior  finish   will   lie 

of    pine    and       hardwoods.       Hardw 1 

floors  will  also  be  used.  The  exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Dr.  S.  P.  Swearingen,  in 
i:.a  si  Colorado  St..  is  in  charge  of  the 
work.  Plans  are  complete  and  will  be 
out    for    figures   in    two   weeks. 

HOTEL — I  story  and  base,  brick  ami 
steel,  $1311.000.  El  Centro,  Imperial  Co., 
Cal.  Architect,  Robert  M.  Taylor. 
Douglas  Bldg.,  L.  A.  Owners.  Bell 
Development  Co.  The  building  will  he 
erected  at  the  corner  of  7th  and  Main 
streets  and  will  cover  an  area  ol  ISlJ 
151  feet.  There  will  he  four  Stores  be 
sides  the  .hotel  offices,  lobby  and  din- 
ing room  on  the  first  floor.  Upper 
Moors  will  contain  a  total  of  117  guesl 
rooms  and  60  private  baths.  Mahogany 
and  tile  will  he  used  on  the  first  floor. 
There  will  be  steam  heat,  two  passen- 
ger and  one  freight  elevators,  a  va- 
cuum cleaning  system  and  hot 
supply.  Exterior  of  the  liulldlng  will 
be  faced  with  cement  plaster.  Brick 
work  and  carpentry  will  be  done  by 
Day  Labor.  Separate  contracts  will  be 
let    for   the   other  parts   of  the   building. 

IIIOH  SCHOOL — 2  story  and  has.-. 
brick.  Cost  not  stated.  Huntington 
Park,  Los  Angeles  Co.,  Cal.  Architect, 
George   W.    Eldredge,    Los    Angeles    In- 


lu;..  L.  A.  i  iv,  m  i  s.  Hun- 
tington Park  Hie  i  School  District.  The 
building  will  cover  an  area  ..r  110x255 
feet.        It      will     contain     an     auditorium 

• 

.  lass  rooms,   II 

■  ins.    .■ merela  i    ami    don 

departments,    prim 
art    rooms,      fireproof      vaults,      lecture 
i s   and   1  ;  a  ies.      There 

will     he     a     plenum     system     of 
metal     window     sash     anil     frames,     pine 
M  1    maple  and   composition    floors, 
.it   i.e   building   will   h. 
with  ruffled  brick.     Plans  are  complete 
ami  .mi  for  figures.     Bids  win  be 
ed    on    August    2nd.      Plans   can 
cured    from    the   architect, 

LOFTS — 13    story    and     l.ase.       Class    A 

construction.  Cost  not  stated.  Los  An- 
geles,   ■  BCtS,     Austin    &     l'ell- 

nell,   Wright  and  Callender   Bldg.,   I.     V 

Owners,  Mason  Estate.  This  work  lias 
1  een  mentioned  in  these  columns  be- 
fore when  plans  were  first  started.  The 
building  will  be  erected  on  Spring 
street  between  7th  and.Stb  streets  ami 
will  cover  an  area  of  GOxltM.  Con- 
struction will  be  fireproof  throughout. 
There  will  be  a  complete  steel  frame, 
concrete  walls  and  Boers  and  hollow 
tile    Interior    partitions.      Exterior    will 

•      faced     with     terra     cotta.        I'l  , 
complete    and     ligures     on     the 
contract  are   now   being  taken. 

STORES  AND  LnFTS— 2  story  and 
base,  class  C  construction.  Cost  nol 
stated,  i.os  Angeles,  Cal.  Architects, 
Hudson  &  Munsell,  Stimson  Bldg.,  L.  A. 

Owners,     Los     Angeles     Realty      Holding 

Co.  The  building  will  he  erected  on  a 
corner  and  will  cover  an  area  of  r.n\ 
lei.  feet.  There  will  be  stores  on  the 
first  floor  and  lofts  above.  Interior 
linish  will  be  of  pine  throughout. 
Metal  window  sash  and  frames  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  ore  now  being 
taken  by  the  architects. 
story    and    base.      reinforced      concrete. 

Flagstaff.     Ariz.       An  h 
Cok       &       Smart.       Phoenix.       Owners, 
Northern         Arizona       Normal       School! 
These   buildings   will   consist   of  a   two- 
story    Girls'    Dormitory,    estimated    t.. 

cost  $41. .",00;  a  two-story  concrete  and 
stone  addition  to  the  Boys'  Dormitory, 
estimated  to  cost  $11,000,  and  a  one- 
story  concrete  and   stone   power   I Be, 

estimated     to    'cost     $4,000.       The     two 

dormitory     buildings      will      have     steam 

mi    pine    interior    linish.    E 

..I'     all     three     buildings     will     be     

with  cement  plaster.  Plana  are  being 
prepared. 

THEATRE    AND      STORES 

•  .    bl  ICk,       Cost     m.t    stated.      Los 

es,    Cal.       Architect,    none.       Own- 

i  tevelopmenl      Co., 

Black     Bldg..     I..    A.       The    hull. ling    will 
"  a      i    the  corner   of    18th    street 
ami     Vermont     avenue,     and     will 

of    54X150     feet.       There     will     he 

ind   an   auditorium    seating 

Ople.       Interior    finish     will 

■line.    There    will    he    pat, -lit     s,,,,,.    fronts. 

lerable    marble    and    tile    will    be 
■  ■I    in    the    entrance.       Exterior    of    the 
i  Idlng     will     bl        ii  '    i     with     cement 
plaster.     Plans  are  complete  and  In   the 
of  the  owners   who  are   now   tak- 
ing   ligures. 

<  ontnets   Awarded. 

\PARTME.\T      HOUSE— 4      ltd 

iase,    i. tick.      $60, Pasadena,      Los 

Ingelei  Co.,  Cal.  Architects,  Frank 
G.    Ki  inker   and    If.    C.    Deikl.ar.    Fergu- 


M 

son  Bldg.,  L.  A.  Owners,  Charles 
i  nd  S  S.  w  "l  I  Contractor, 
George  11.  Whyte,  Pasadena,  general 
construction,  (43, Munger  &  Hun- 
ger,   Pasadena,    plumbing    and    heating, 

II  ilEl.-i  storj  and  base,  brick  and 
s;eel.  Cost  not  stated  Los  Angeles, 
Cal.  Architect,  Milwaukee  Building 
Co.,  Wright  and  Callender  Bldg.,  L.  A. 
Owner,  Edwin  W,  Pascoe  Contractors, 
Milwaukee  Building  Co.,  Wrigbt  and 
Callender  Bldg.,  I,.  A.  Plans  for  this 
work  are  now  being  prepared.  When 
■  omplete  the  onsl  ructed  on 

-     HOO-L,    GYMNASIUM — 1     story    and 

base,      tiL-U.  $::m. I.     Santa    Monica,  Los 

Ingeles  Co.,  Cal.  Architects,  Allison 
&  Allison.  Hibernian  Bldg.,  I..  A.  Own- 
ers, Santa  Monica  School  District.  Con- 
C.  S.  McCully,  27:,  1  Francis 
Ave.  I..  A.,  general  construction,  $26.- 
200.  W.  .1  English,  Santa  Monica. 
plumbing,   $3,394. 

SCHOOL — -    storj    and      base,      rein- 
concrete.      $15,000.      Lancaster, 

I.ms  Angles  >  to.,  Cal.  Architects,  Tut- 
ii,  &  Hopkins,  Helta  Bldg.,  I.,  a.  Own- 
ers, Lancaster  School  District.  Con- 
tractors  Anderson  *  Murdock,  Louise 
St.,  Glendale  Contract  price,  $1'4,6SH). 
S  'II  ml. — 2  storj  and  base,  rein- 
Corced  concrete.  $3.5,000.  Ontario,  San 
I  ernardino  Co.,  Cal.  Architect,  Nor- 
man F.  Marsh,  Broadway  Central 
Bldg.,  L.  A.  Owners,  Ontario  School 
i.  Contractor.  F.  W.  Edwards, 
general  i  onstruction.  $30,069 
Heating  and  ventilating,  Machinery 
.ml  Electric  Co.,  351  North  Main  .St.. 
L.    A..   $3,347. 

APARTMENT     HOUSE— 8     story    and 

frame.     Cost   not   stated.   Los    An- 

C     Gault,    L.    A. 

Mrs    A.    Burgwald.      Contractor. 

R.    T.     Laughlin,     Lissner     Bldg..    L.    A. 

i    price   ion   slated. 

CHURCH— 1     storj     and    base,    frame. 
Azusa,    1.,,-     ingeles    Co.,    Cal. 
Architect.   Norman    F,   Man        Broadway 
Bldg.,      L-      A.       Owners,     First 
C    urch     ol      w.n.-a        I  ton- 
kins    ,x-      Holcomb,     Watts. 
act    price,    $1  1,696 

GARAGE   AND  STORES      i    story  and 

I  ase,    brick,    $33, Los    Angeles,   Cal. 

Architects,  Kempel  &  Erkes,  Henne 
Bldg..  L.  A.  owners.  Schmidt  Estate. 
'  "..iii  i  ai  tor,  Fred  R.  Bi  a  tier,  Willard 
Ave..    I..   A.     '  e,   $23,000. 

PI1  base,   brick, 

i  ■                i    ■      n  Bldg.. 

I..   A.     i  n\  ne  s.  Sisters   ol    Mercy.  Con-: 

i'ii.  Con- 
tract    pi 

RESM  d-;.\i  IE 

$1'5.250      AH  ulena      Lo      Angeles 
I'        D 
ii  i    ,,f    i  tommi  re.        Bid  l„      A. 

Barto         Conl 

Ive..    L 

MB  it  A  in       i        o  H-!     base,     I 

■  I.    $26. is.",.      A,i  mm.  -  a,    I. os   An- 
,  i   ,  i     i . 
i  ank    I  big..    I..    A. 
■ 
;  i      i       i  •  . ,   i        '.i 

$26,485: 

'I       ,  ■      (lOI  n, , I         II' 'III    le 

tl  Im. 
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PORTLAND  AND  OREGON. 

si 'in  i    i       2     story     and     base,     brick. 

I',. si    imi    stai,-, i,      I',, i  tage    Grove,    Ore 

lotte      &       Hummel, 

Rol    ,■    '  i,i       Bldg         i ' I 

','nr.v    ii,  oj  -    Scl I    i  lisl  i  Let.      Pla  ns 

ami  spec!  flea  I  ions    Cor  th  is   work,   wii  ich 

i      i  eeii    mentioned    lore    before,    will 

•  •    l.i.l    bj     .1  uly    281  Ii.       I'd, Is    wil  I 

i  e   opened   on   August   9th.     Tiu-   build- 
ing  will    cover   an    area    of   60x145    feet 
and    will    contain    sixteen    class    rooms, 
[j     hall,    seating    300    people,    and 

principal's    office    ami    teachers'    r ns. 

T   ere  will   be  a  i  entral  heating  systi 
p    0     i    l\     si e  i  in.    vacuum    clean!] 
progra  m     i  lock"        intei  ior     finish     will 
1  •■  ,,i    pine  ami   hardwood.     Exterior   of 

e     uilding  will  lie  i'a I   wiih   [,i  ■      ed 

I,  rick, 

CHURCH — l  story  and  base,  brick 
and  stone,  $20,000.  Tillamook.  Ore. 
Architects,  Tourtellotte  &  Hummel. 
Rothchild  Bldg..  Portland,  owners. 
First  Methodist  Church  of  Tillamook. 
The  building  will  be  designed  in  the 
Colonial  Style  with  a  high  basement 
an  i  main  floor.  The  basement  win  he 
arranged  for  Sunday  school  rooms,  so- 
cial hail  and  kitchen.  Main  (lour  will 
contain  an  auditorium  sealing  350 
people  Interior  finish  will  be  ,.l"  pine 
Tl  ere  will  le  a  central  heating  system. 
Exterior  of  the  building  will  I  e  f  teed 
with  pressed  brick  and  stone.  Plans 
are  complete  anil  figures  are  now  be- 
ing   taken. 

LODGE  HALL  ALTERATIONS  AND 
ADDITIONS— Brick  construction.  $20,- 
000.  Portland,  Ore.  Architects,  Emil 
Schac  i  &  Sons,  Commonwealth  Bldg., 
Portland,  Owners,  Knights  ,.r  Pythias. 
Tl  e  two-story  brick  building  now 
under  lease  to  this  organization  will 
!  ave  a  third  floor  added  and  undergo 
extensive  alterations.  The  second 
floor,    now   used   as   an   auditorium,    will 

'i iverted    into   club    rooms   and   will 

he  elaborately  finished.  Plans  will  he 
comph  led    •"     once. 

ruH'vaets  Awarded. 

GARAGE  AND  HAl.I^J  story  and 
rase,  brick  and  steel.  Cost  not  slated. 
Portland,  Ore.  Architect,  Robert  I' 
Tegen.  sweiiand  Bldg.,  Portland.  Own- 
ers, Paul  Van  Flrdaugh  and  Mrs,  Hor- 
tense.  Contractors,  Litherland-Ab- 
b  •■'  i'ii..  Beck  Bldg..  Portland.  Con- 
tract    price    not    stated. 

I        I  W3-E      HALL-      1      and      2      storj       and 

base     brick     and    steel.    $50,000.      Port- 

I  in  l.  '  i,  Architects,  Claussen  & 
i !!  i  ussen,       Macleay       Bldg.,       Portland. 

.  Turn  Verein  Society.  Contrac- 
tor, William  Vaetz.  242 '/;.  First  street, 
,    construction.      Contract      price 

i,,i       I.      ,1.    1'".    Shea   Co..   heating  and 

plumbing.      Contract    price    not    stated. 

PASSENGER  STATION—]  story  and 
base,   bl  Ick,    $25, ,      Eugene,    Ore.      Ar- 

tteet'        i ie      not      --,i\  en,      I  iwners, 

Oregon  Electric  R.  B.  Co.  Contractors, 
Mooi  •■  I:,,,-  Port  la  ml.  i  'urn  racl  price 
not    stated. 

M  n  »GE    MALI- — 2    storj     and 

I, rick.     $2il.lilHl.        Tillamook,     ore.        Ar- 
E.    iv    MeClaren,    Lumber    Ex- 

llldg.,     I'orll: wncrs,     Tilla- 
mook   Masonic    Hall    Association.      Con- 

I I  actoi  ,  Ti  eneh  &  Pareliui  ,  Buildei  ' 
i :   c    i  ""  -  ,      i  '■■   i  i  i  mi.      I  ',,ni  rai  i      price, 

|    0 

LIB.RAR1  oi       ind   i   i   e,   brick 

oi     ,  ,    ,      $1 2,000.      si.    Johns,    I  ire. 
Johnson   &    May e r ,   Co 

ni    .  ■ Bldg.,    Portland.   <  Iwners,  Cltj 

of    St.    .Johns.      Contractors,    McIIolland 


Easl     la 
rice.    $12. 


SEATTLE  AND  WASHINGTON 

APARTMENT     HOUSE-  3       toi  ,      .m  ' 
base,     brick,       $30,000.      Seattle, 
Architect,   A'.    W.    Voorl  ees,    Eitel    Bldg 
Seattle,      Owner,    W.    J.    Morrow.      The 
building    will    in-    erected    on    a    coi  net 

site  ami   «■  :  i   co vei     i   iderabl e  in 

Suites  win  be  irra  nged  in  two  a  ml 
laiee  room  apartments  with  private 
baths.  Interior  will  he  finished  in 
pine  and  elm  panels.  Sum,-  hardwood 
floors  win  be  used.  There  will  be 
steam  heat  and  an  automatic  elevator. 
Bath  rooms  will  have  tile  Boot  and 
wainscot.  All  suites  will  have  wail 
beds.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  will 
I  e  ready  for  Rgui  es  about  the  first  of 
ml  er. 

VETERANS  HOME— 4,  2  story  and 
base,  brick,  $100,000  Port  orchard. 
Wash  Architects,  Heath  &  Grove.  Na-, 
tional  Realty  Bldg..  Tacoma.  Owner's, 
Washington  Veterans'  Home.  This 
work  wil]  include  the  following  build- 
ings: 2  story  barracks,  2  story  as- 
sembly hall,  2  story  laundry,  2  story 
-superintendent's  residence  ami  three 
employee-'  cottages.  All  construc- 
tion will  he  of  brick.  Plans  are  still 
in  the  preliminary  stage  and  details 
of  the  work  cannot  be  given.  Fur- 
ther mention  will  be  made  here  when 
tgures  are    called. 

GARAGE — 3  story  and  base,  rein- 
forced concrete,  $250,000.  Seattle. 
Wash.  Architects,  Haynes  &  Cantin. 
Melhorn  Bldg.,  Seattle.  Owners,  Mad- 
ison Square  Building  Co.  The  building 
will  cover  an  area  of  240x360  feet 
Construction  will  he  fireproof  through- 
out, with  reinforced  concrete  walls 
and  doors  and  metal  lath  and  plaster 
partitions.  The  first  floor  and  hase- 
nent  will  be  used  for  storage  pur- 
poses. Upper  floors  will  contain  the 
offices,  machine  shops  and  a  body  and 
painting  factory.  There  will  be  large 
elevators,  sprinkler  system  and  metal 
window  sash  and  frames.  Exterior  of 
the  building  will  lie  faced  with  ce- 
ment plaster.  Plans  are  now  being 
prepared.  Furl  her  mention  wiill  be 
made  of  this  work  as  the  plans  pro- 
gress. 

BRIDGE — Steel  construction,  $300,- 
000.  Tacoma,  Wash,  Engineer.  Engi- 
neering Dept.  O.-W.  Ry.  and  Naviga- 
tion Co.,  Tacoma.  Owners,  Oregon- 
Washington  Railway  and  Navigation 
Co.  President  Barrel!  has  announced 
that  plans  are  nearly  complete  for  a 
large  steel  constructed  bridge  over  the 
tide  flats  and  waterway  to  connect 
with  the  company's  present  depot. 
The  president's  announcement  also 
carried  with  it  the  news  of  extensive 
irack  and  yard  improvements  and  the 
construction  of  a  reinforced  concrete 
freight    depot 

WREHOUSES— 2,  ?,  story  and  I, ase. 
reinforced  concrete,  $175,000  each.  Se- 
attle. Wash.  Engineer,  Paul  P.  W'hit- 
i.am.  Port  of  Seattle  Commission.  Cen- 
tral Bldg..  Seattle.  owners.  Boil  of 
Seattle  Com  mission.  One  of  the  ware- 
houses will  be  erected  on  Lander 
street  ami  will  he  90x223  feel,  ami  Lhe 
ol  her  «iii  be  ereel  ed  on  51  acey  street, 
overlng  an  ,i  i ea  ,,i  90x20 1  feel  A 
i :  ii  d  ie,  nporary  warehouse  of  frame 
onsl  in,  i  imi  will  t  .■  erected  on  Wh.it- 
,  oin   street,   and   will    he   i   feel    long. 

Plans     Will     he    c pi,  led     tor     lhe     build- 
ings early   In  August.   Exteriors  will  be 
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with     I. rick. 
ISOLATION      HOSPITAL  —   2      story, 
$15,000.      Seattle.    Wash.      Archi- 
Huntington,       Seattle.         Owners, 
City     of     Seattle.       Tlie     building     is     to 
form  a   part  of  the  institution  at   Rich- 
Heights.      The    building    will      be 
-id     of     two     wings,     eacli     32x75 
feet    and     an       administration     building 
:!7x.~.x   feet.     One  wing  will  contain   two 
wards     and     separate     rooms,     and     the 
Other   four   wards.      Plans    will    h. 
for    ligures    by    August    10th. 

HOTEL — 3  story  and  hast,  si 
concrete.  $100,000.  Seattle.  Wash.  Ar- 
,\.  VVickersharh,  Lyon  Bldg., 
Seattle.  Owners.  Yesler  Estate.  This 
building  has  been  mentioned  here  be- 
fore. Pile  foundation  work  is  now 
complete  and  bids  are  being  called  for 
on  the  general  construction.  There 
nil]  be  stores  on  the  first  floor  and  a 
number  of  modern  hotel  rooms  on  the 
upper  floors.  Plans  provide  for  steam 
heat,  elevator  service  and  metal  win- 
S6w  sash  and  frames.  Exterior  of  the 
hotel  will  be  faced  with  cement  plas- 
ter. 

LIBRARY — 2  story  and  base,  brick, 
stone  and  concrete,  $40,000.  Seattle, 
wash.  Architect.  W.  Marbury  .Somer- 
villc,  White  Bldg.,  Seattle.  Owners. 
City  .if  Seattle.  This  work  has  been 
mentioned  here  before.  The  building 
will  he  known  as  the  Yesler  Memorial 
Library,  and  is  to  be  erected  at  the 
corner  of  Yesler  Way  and  24th  avenue. 
Tlie  design  is  in  the  classic  style.  In- 
terior will  be  finished  in  pine,  hard- 
woods and  ornamental  plaster.  There 
Will  he  steam  heat  and  a  vacuum 
meaning  plant.  Exterior  will  be  faced 
with  stone  and  pressed  brick.  Plans 
■re  complete  and  figures  are  being 
taken. 

FREIGHT  DEPOT— 1  and  2  story- 
reinforced  concrete.  Cost  not  stated. 
Tacoma.  Wash.  Engineer,  Engineering 
Department  O.-W.  Ry.  and  Nav.  Co., 
Tacoma.  Owners,  Oregon-Washington 
Railway  and  Navigation  Co.  Work 
will  he  started  shortly  on  the  con- 
struction of  a  1  and  2  story  freight  de- 
pot in  the  present  yards  of  the  com- 
pany at  Tacoma.  President  Farrell  of 
the  company  is  the  authority  for  the 
statement  that  plans  for  the  work  are 
now  practically  complete  and  that  fig- 
ures will  be  called  for  without  delay. 

FkKIGHT  DEPOT — 2  story,  steel, 
brick  and  concrete,  $45,000.  Seattle, 
wash  Architect,  Engineering  Depart- 
ment Northern  Pacific  R.  R.  Co.,  Seat- 
tle. Owners,  Northern  Pacific  Co.  The 
building  lias  been  ^mentioned  here  be- 
fore. It  will  cover  an  area  of  (10x360 
t'ii,  and  is  to  be  erected  on  Terry  ave- 
nue and  Thomas  street.  Construction 
pill  he  fireproof  throughout.  Floors 
an.l    i  oofs    will    be   of   concrete.     Upper 

ill   be   used  for  company 
offices.     Exterior  will  be  faced  with   ce- 
ment   plaster.      Plans  are  complete  and 
figures   will   he  called   for  at   once. 

CAR    BARNS— 2    story    and    base,    re- 

gnfor 1      concrete,      $50,000.        Seattle, 

Wash.       Architect,     Daniel     Hum 

owners.  City   of  Seattle.    Plans 
ing   pi  epared   for  a   munici 
ham   and    office   building   which    will   be 

i     at     tlie    corner    of    Unlo 

Third    avenues.       The    building    will    he 

x7xL'i;n    feet.      Tiie   first   floor    will   be  ar- 

:    for    car    barn    and    repaii 

and    upper    floor    for    offl '■    Mll~ 

i    i  allroad.    Exterior   will    In 

with    cement    plaster.      Plans      will    he 
.1    within    a    month    and    figures 
called. 


UNIVERSITY       i:ril.l>l\.:s 
forced    concrete    construction,      $1,000,- 

' Seattle.     Wash.       Architect's    name 

not  given.  Owners,  University  of  the 
Puget  Sound.  It  is  stated  on  good  au- 
thority that  a  million  dollars  will  he 
expended  by  this  institution  within  the 
next  year  on  buildings.  A  part  of  this 
work,  amounting  to  $350,000,  will  be 
undertaken  this  year.  Details  of  tlie 
project    are    not    obtainable   as   yet. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $45,000.  .Marcus.  Wash. 
Architects,  Sweatt  &  Levesque,  Spo- 
kane. Owners,  Marcus  School  District. 
The  building  will  be  constructed 
in  three  units.  each  of  which 
will         cost         $15,000.  Tlie         plans 

for  the  first  unit  have  been 
completed  and  are  now  out  for  figures. 
There  will  be  four  class  rooms.  Plans 
provide  for  a  central  heating  system. 
Interior  finish  will  be  of  pine  with 
some  maple  floors.  Exterior  will  lie 
faced  with  cement  plaster.  Plans  can 
be  secured  from  the  architects. 
Contracts  Awarded. 

APARTMENT  HOUSE  ALTERA- 
TIONS—  3  story  and  base,  brick.  $30,- 
Seait.',  Wash.  Architect.  .1.  Mer- 
rill Brown,  Northern  Bank  Bldg.,  Se- 
attle. *  r.ers  Nehraska  Investment 
Co.  Contractor,  John  Kauffman,  605 
Mh  Ave..  S-atlle.  Contract  price,  $30.- 
000. 

HOSPITAL — Administration  build- 
ing, 4  story  and  base,  reinforced  con- 
crete, $73,900.  Seattle,  Wash.  Archi- 
tect, Huntington,  Seattle.  Owners, 
City  of  Seattle.  Contractors,  Jenkins 
&  Jones,  Hinckley  Bldg.,  Seattle.  Con- 
tract price,  $73,900.  This  is  the  ad- 
ministration building  of  the  Richmond 
Heights    Hospital    group. 

FREIGHT  DEPOT — 1  and  2  story, 
reinforced  concrete,  $104,000.  Spokane, 
Wash.  Architect,  Engineering  Depart- 
ment Chicago,  Milwaukee  and  Puget 
Sound  R.  R.  Co.  Owners,  Chicago.  Mil- 
waukee and  Puget  Sound  R.  R.  Co. 
Contractors.  Hurley-Mason  Co.,  Board 
of  Trade  Bldg..  Seattle.  Contract  price. 
$104,000. 

SCHOOL — 2  story  and  base,  brick, 
$25,723.  Camas.  Wash.  Architects,  Fred 
A.  Legg  and  George  A.  Kings-bury. 
Alnsworth  Bldg..  Portland.  Owners. 
Camas  School  District.  Contractors. 
Dannison  &  McClaran,  Salem,  Ore.  Con- 
tract  price.    $25,723. 

I1KIDGE — Concrete  and  steel.  $50,000. 
Fir.  Wash.  Engineers.  Bowerman  & 
McCloy,  Mutual  Life  Bldg..  Seattle, 
owners.  Skagit  County.  Contractors. 
Skagit  Construction  Co.,  Mt.  Vernon. 
Contract   price,    $50,000. 


LARGE        M   Itl.VI...       RESTORED 
PUBLIC  DOMA'N. 


Six  Million  iera  of  Withdraws  I  oii.l- 
('lii»Hlllr,|  by  I  nlted  States  (Jeologlcnl 
Survey   ami    H . ■•.!..  r.-.l    to   Entry. 


Six  million  acres  of  withdrawn  public 
lands  were  restored  to  entry  during  the 
months  of  May  and  June  upon  approval 
by  the  Secretary  of  the  Interior  of  the 
recommendations  of  the  Unite.] 
Geological  Survey.  This  action  was  the 
result  of  examination  and  classification 
of  the  lands  by  the  Survey,  those  re- 
stored either  having  been  found  not  to 
■  '  valuable  for  power  sites,  reservoirs. 
coal,  phosphate,  or  potash  deposits,  or 
having  been  definitely  valued  as  coal 
lands,  and  rendered  available  for  pur- 
chase  under   the  coal-land  law. 


Of      tin     .  lauds      relieved       froill      COll 

Withdrawal  nearly     ."  L-        million 

w  ere      it  .-       :.       .,;                            ,          Eive 
and      i 

an  in  Colorad..  as   water-power 

sites. 

Ill  Idaho  1,100,000  acres  ..f  coal  an  I 
phosphate    withdraw  isslfie.l 

■'"I   res! I,  an  I   r  > 

approximately    10.000    acres    were    with- 
drawn and   about    f    ■ 
stored. 

in    M  <         "i    acres    w -  - 

stored     as     1  eing    noncoal-bearlng    an.l 
ai.. on  is    not    valuable    fni 

water-power    sites.      while    al  out       15" 
ii '  -  wei  •-  withdrawn  for  tat  p 
In  Not  th   Oak.. ta  nearly   I 

e  I    a  li. I 

I  n   O  r  i  ' 

were    i  ■  ionoil-be  trlng    lands 

and  aboul    12,000  acres  were  withdrawn 
for    w  reservoir    sites. 

In    So  acre." 

elieved  from  the  coal  withdrawal. 

In  Utah  about  1,500  acres  were  with- 
drawn  for   water-power  sites. 

In  Wyoming  over  47.000  acres  of  ... 
withdrawals  were  reopened  to  entry 
and  purchase:  approximately  87,00(1 
acres  were  withdrawn  for  classification 
whether  they  are  oil-bearing 
ifbout  M»l. 000  acres  were  re- 
stored as   nonpnosphate   lands. 

For  all  States  the  total  withdrawals 
during  the  months  of  May  and  June 
were   over    116  ind    the   total 

resl  -I  us    were   ovi  r    6  D 

Tie  !..tal  outstanding  withdrawals 
on  July   l   in  all   the  public-land   States 

am. mill.-. I     I.,     t    , 2!  9      ...   -.     ..I'     which 

million  acres  a  i  e  in  coal- 
land    withdrawals. 

These  lauds  are  held  pending  classi- 
fication by  lie  Geological  Survey,  and 
as  rapidly  as  they  are  found  to  be 
mineral  hearing  they  are  either  valued 
and  placed  on  sale  ias  in  the  case  of 
coal  lands),  definitely  reserved  pending 
appropriate  legislation  by  Congress  to 
provide    for   their  disposition    ias  in   the 

ase  of  potash  or  phosphate  lands),  or 
1  eld  subject  to  development  under  de- 
partmental regulations  (as  in  1  l 
of  water  power  or  reservoir  reserva- 
tions!: or  if  they  ate  found  to  be  non- 
mineral  in  character  they  are  rest. .red 
t..  puhlic  entry.  This  work  of  classifi- 
cation and  valuation  is  being  prose- 
cuted by  the  .  tootogjica  I  Sui  i  ej  at 
rapidly    as    :  he   appi  0 

.     Con    ress   will   permit. 


I-IKST  COAL   DISCOVERY. 


Richmond     llllxin     in     Virginia     Produced 
Fuel     Century    :■■■■■     n     Half      \K". 


The    preset.  n    the     Rich- 

mond I  ..-in  of  Virginia  was  known  as 
far  back  as  1700  ami  mines  were 
opened  and  worked  at  as  early  a  date 
as  17."....  In  1789  shipments  were  made 
t..    some    .if    the    No  es.       In 

1S22,  according  to  R.  c.  Taylor,  In  his 
"Statist  ..f     Coal,"    i  he      product  Ion 

amounted     to     54, i    ahorl     tons.       For 

nearly    a    century    the  I    Basin 

rn-iint. i   tied    si.me    pro 

hi    in    1  x\J.    v  I  . 
h.. ma-     ii -t rlct     w.i -    opene  I,    follow ed 
fterward    by    th.'    dev<  lo 

River  field  in  West  Vir- 
ginia, the  mines  In  the  Richmond  Ba- 
sin   w.i  e    pui    at    a    dlsadva  ntai 

were   for   main-   years   prac- 
tically  suspended. 

During    the    last     four     years,     how- 
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The  Panels  that  are 
as  good  as  they  are 
famous. 


Panel  Service? 

You  want  GOOD  panels—you  want  i  AS  T- 
1NG  panels— you  want  GUARANTEED 
panels---that's  "Panel  Service." 

There  is  no  better  panel  on  the  market 
than  the  "WYBRO"  Panels.  They  are 
QUALITY  panels---of  proven  merits. 

WYBRO  Panels  are  SERVICE  panels: 


Sold  only  by 

White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


pyer,   ne.\v  life  has  been   introduced  into 
i    Basin    areas   by    the    re- 
opening   of    the    old    Gayton    mines    in 
Henrico      County.        For      many      years 
after    tie    opening    of    the    southwestern 
Virginia    -and    the    southern    West    Vir- 
ginia  coals   the   mines   "f   the   Richmond 
.ay     idle    or     were     worked    only 
for    a    restricted     local     market.        The 
]    Basin    is    the   only   area  pro- 
ducing    free-burning     coal     which     lies 
Immediately     adjacent      to   the  Atlantic 
oar  4. 


MULTIPLICATION       OF       UNSKILLED 
WORKERS. 

W.    Jett    Lauck,    in    the    Morth    Araer- 
Review,     discusses     the    lessening 
tj     of    skill    in    workingmen    ow- 
ing  to   ti.e   improvement   of   machinery, 
s:      "It    .s    undoubtedly    in      all 
brandies      of    industry    which      involve 
skill  and  responsibility,  but  the  signifi- 
tnat  the  constant  invention 
and    installation      of      new      machinery 
have     gre.i'ly     reduced     the     number    of 
skilled   occupations."     Because     of     the 
Improvement      of      machine      processes, 
workmen  of  little  if  any  skill  may  'be 
d.     Lauck  says  that  it  is  a  con- 
servative   estimate    that      three-fourths 
workers    in    our    own    industrial 
establishments  are    unskilled. 

Are    these    thiee-fourths    of    the    jobs 
■ii .1  nently      with    low- 
men,   men   incapable   of  the   skill 
at    their    forefathers    who    plied    skilled 
crafts?      If    the    eugenists    are      to      be 
bodj     is    to    be    brought 
up   much    above    that    level.      Are   all    to 
be    given   a    technical    education    so    that 

can     be     prom I     to    something 

I     1 1    case,   who   will   take 
with   the  75  per  cent  of  un- 
skilled   Jobs,    which    may    he   80     or      90 
■   by   that   time   if  the  machinery 
grows   steadil}    more   perfect  and   more 
■    ■     Then    lies  the  dilem- 
ma   of  il\     striving    for 
■i    skill    u  nil  constantly 
.-   making    nei 

i     the    course    of 
events    must    assign    to    unskilled    labor 

portion    of 

vhose   superior 
do  not   run  nlcal   line. 

i -,   clerkships, 

n    have  given  a   llv- 

■  ■      ■  ;  i    business    was 

w.  iting       unpi  ook's,       so       the 

bimple         -in   'i  a       proi  esses        which 

evolved 

i  i   many   men   of 

real    life   i  e- 

ii  k    ends.        M 

even  bi  irk,  poetry  or 

.i     not,     there     I 


the  chance  for  study,  for  the  reading 
of  good  books,  and  whatever  educa- 
tion has  been  got  will  not  be  wasted. 
In  the  great  majority,  of  course,  no 
such  intellectual  spark  has  ever  been 
kindled,  but  where  it  exists  it  should 
be  cultivated  to  the  utmost,  and  not 
necessarily  as  a  means  of  what  we  call 
rising  in  the  world.  Not  all  who  have 
brains  should  try  to  live  by  them;  in 
our  educational  plans  we  must  not  for- 
get the  unskilled  trades  and  the  need 
nf  providing  for  tlio.se  who,  by  the  in- 
exorable laws  of  arithmetic,  must  fol- 
low them.  A  dishwasher  witli  a  col- 
lege diploma  is  provided  for,  and  if  his 
education  enables  him  to  look  at  life 
in  the  spirit  of  the  philosophers  he  is 
better  off  than  as  a  bad  schoolmaster 
or  a  stickit  minister.  And  he  will 
leave,  we  tru?*.  no  soap  in  the  te-a- 
cups. — Springfield    Republican, 


A    MADE    TO    ORDER    CITY. 


Among  the  great  cities  of  the  world 
there  is  not  one  whose  growth  and 
development  lias  been  more  remarkable 
than  Berlin's.  And  there  is  no  other 
city,  not  even  St.  Petersburg,  the  de- 
velopment of  which  has  been  guided 
by  so  much  forethought  and  system. 
In  the  early  part  of  the  last  century 
Berlin  was  not  one  among  the  great 
cities.  In  1S20  the  city  had  only  202,- 
000  population.  In  raid,  including  the 
suburbs  in  the  count,  there  was  a  pop- 
ulation of  3,400,000.  Berlin  is  a  typical 
of  the  New  Germany.  It  is  a  city  made 
largely  in  accord  with  blue-print  plans. 
The  London  World  in  recent  com- 
ment upon  the  quick  rise  of  Berlin  to 
greatness  remarks  that  Berlin  dates 
from  Sedan.  It  is  declared  that  the 
modern  German  capital  is  the  outward 
expressioin  of  a  tumult  of  soul.  The 
aim  of  those  who  have  made  the  mod- 
ern city,  the  London  paper  says,  was 
to  borrow  all  that  is  best  from  the 
Other  lilies,  in  shops  and  palaces  and 
improve  pn  them  and  fuse  them  into 
something  characteristically  German. 
It  is  claimed  that  the  result  is  a 
failure  to  Improve,  a  failure  to  fusd 
and  a  failure  to  Germanize.  Berlin. 
the  British  critic,  conveys  the 
sense  oi'  attempted  ornamentation  by 
people  who  do  not  understand  the  prin- 
ciples of  ornamentation,  And  Chen  this 
Bour  grapes  commentator  adds  "that 
is   why   Americans   like    Berlin." 

When     the    venom     of     the     London 

dlsi  ourse    u| he    man  elous 

growl  I'    nf    the    i  l<  rma  n    capita  I    is    ex- 
acted and  Ihe  plain  truth  of  the  ma  i  - 
ler    Is    told,    the   occasion    of   grle    tnce 

will    be    recoglnlzed    as    based    upon    the 
fa.i     thai     Berlin     Is      a       beautifully 
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planned   and    artistically    realized    mt 
ern  city,  and  not  an  incoherent  ideas 
architecture     ar:d     landscape     planning. 
— Baltimore    American. 


CIVIL    OlilXEBR    STUDENT    (MA1.U1. 


August     0    11(13. 


The  United  States  Civil  Service  Com- 
mission announces  an  open  eonpeti- 
live  examination!  for  civil  engineer 
student,  for  men  only,  on  August  6,  199 
From  the  register  of  eliglbles  result- 
ing from  this  examination  certifica- 
tion will  be  made  to  fill  vacancies  as 
they  may  occur  in  this  position  in  the 
Office  of  Public  Roads.  Department  of 
Agriculture,  at  a  salary  of  $720  per 
annum,  and  vacancies  as  they  may 
occur  in  positions  requiring  similar 
qualifications,  unless  it  is  found  to 
be  in  the  interest  of  the  service  to 
.'fill  lany  vacancy  |by  reinstatement 
transfer,    or    promotion. 


PASSING    Olf    THE    AGE    OF    IRON. 


The  United  States  Steel  Corporation, 
Which  is  the  largest  owner  of  iron 
mines  in  the  United  States  and  is  one 
Of  the  hut;-, -st  manufacturers  of  Ihe 
metal  in  Ihe  world  and  is  now  working 
up  30,000,000  Ions  annually,  is  suppose! 
to  have  in  the  lake  districts  900,000,000 
Inns  of  on-  and  in  Alaibame  and  Ten- 
nessee 600,000,000  ions,  n  has  been  Bgj 
ured  that  at  the  present  rale  of  conj 
sii  option  this  great  corporation  has 
iron  ore  to  last   thirty-five  years. 

it  course,  there  is  oilier  iron  ore  in 
i  e  i  Inited  Sta  tes  tl  a  n  tha  i  owned  bs 
i  he  greal  'pora  i  Ion  mentioned,  bul  as 

lie    mines    are    worked    oul    iron    gOBS    up 

iii   price,  and   it   is  an   article   as   necesJ 
i-arv  as   f 1.     The  civilized  world  ea 
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:i     ao     \.  it  liout    it.       It     is    actually    a 
luestion  if  we  have  iron  enough  to  last 
irs,   while   the   European   rupply 
.    ion     limited. 
X    ere    is    a    corresponding    project    of 
city  of  coal,  too,  but   the  growing 
electricity    for    light    and    power 
He    ability     to    economize    im- 
!\     in    coal    by    using-    water-power 
•  rate  the  current.     The  fact   that 
ity  can  be  carried  long  distances 
•  in    wires    from    the    places    where    it    is 
ited    to    where    it    is    used    creates 
lossrbility    of    immense    saving    in 
insumption    of  coal. 
I     But     nothing    can    fake    the    place    of 
which    has    so    largely    taken    the 
place    of    wood,    and     when    the    supply 
c    greatly    limited    and    approach 
point    of    exhaustion,    an    irremedi- 
low   will    have,  been   dealt    to   civ- 
ill  cation. 
I      The  duration   of  the   highest   material 
Civilization    is      limited    by      the    world's 
supply   of  iron.  Savage  tribes  have  been 
to   exist   with    hatchets  and  arrow- 
Mi"    Mintstone.   and    in   a    later   age 
rian    people    made    their    metallic 
cis  and   implements  of  copper,  but 
i    e    present    is    the   era    of    the    world's 
st    civilization — it   is   the   Iron   Age 
—  and    it    was    made    so    by    the    use    of 
,  Iron    for   the    innumerable   purposi 
no  other   metal   or  substan 
1.0   substituted. — New   Orleans   Picayune. 


IM\\M\      r  \S.\l,     ARCHITECTURE. 


It  is  reassuring  to  learn  From  I 

i-    I    tl  c    Panama   Canal  Record  that 

the  architectural  features  of  the  Pana- 
ma Canal,  both  as  to  landscape  and 
I  ulldings,  are  in  the  hands  of  an  archi- 
tectural firm  of  note,  the  character  of 
whcise  past  work  is  a  guarantee  that 
t!  e  Panama   Canal   is   not   to  lie  belittled 

iteu.    architecture. 
'      Too    often    in    the    past    American    en- 

ing     works     of    magnitude    have 

»  it '  •!•   from    dlsregrar  1    or    mis- 
ension   nf  their  architectural  and 
c    requirements.       The    outlines 
.in  1    masses       wl  ich     result       from       tl  e 
strictly    ulitltarian   principles   of  design 
wind       govern     the     engineer    are     fre- 
"ii.  mi  1 1     inharmonious    ami    displeasing 
lo    tl  e      eye,    and      do    violence      to      an 
Best    el  i     sense   «  I  ose  demands    i  re   '■  e- 
roming  more  insistent  with   the  gi  ne  al 
of   knowledge   and   artistic    edu- 
cation.     Pometimes,    as    in    the    case    of 
ire   Brooklyn   Bridge     i  gres        ngineer- 
ing   nork   is  as  ornamental  as   it   is  use- 
ful,   .in!    some!  imes    as    in    tic    case    in 
;    e    Williams!  urg      Bridge — surely      the 
;tructu    e    of    its    kind    in    e\ist- 
ence — the    result    Is    artistically    i 

In   our    issue   ol    Fel  rua  ry    8th    of   this 
year,  sve  drew  attention  to  the  fa 

i .  e    Pa  n  i  ni'i    i    i  hi  i    was    in    clanger    of 

i  in   crude  character 

ne    ci        c    structui  ea    which    were 

ci  ii ,  erecti  <i    a  n  i   in  pi  ove  "in-  conl  en- 

linn      re    illustrated    a    range    or    light 

lower,     which     had     i  een    built    on    the 

v  a  i!     of    tl  e    lake    approach     to 

tic    i ; ,  1 1 1 1 1 1    Lock s.      Th  i s    Btructu  p 

ii   the   offices   of  the  engineering 

I ■      at    the      Isthmus.      is    no 

si  rong,   stable    ind    pi     fectlj    a. In  pted    to 

lis     pni; of     -     mving    a     light     in     a 

local  imi  at   a   fixed   elei  a  tion   I'm' 

all   t  inn    i ,,  come;   inn   considered  as  an 

ii  nral   work    it    is  ahoul   as    uglj 

i ■     i    piece   i ■  i    ne   [gn   as 

ked   upon. 

1  npe  1  thai  by  this  time  the  tower  had 
been  replaced,  either   by  a    unci    -     tee8 


ful    design    in    reinforced    concrete,    oi 
by    a    steel     tower    of    open    work    con- 
struction   similar    in    general    outline    to 
the  Eiffel  Tower.    \v  o   understand,   how- 
ever,   thai     H  ■     ■■     ,  nje   in    this   direction 
is   stronglj    opposed    by    the   engineer  in 
nf  that  particular  class  uf  v   ok. 
— Scientific    American. 
PROFITABLE]       SA.VDALiVOOU       MO- 
NOPOLY    l\     MYSORE. 

[Consul     Henry     D.     Baker,     on     special 
Service    in    India.] 


A  most  remarkable  gain  has  oc- 
in  the  value  realized  by  last 
year's  sale  nf  sandalwood  by  the  My- 
sore Government,  which  controls  o 
practical  monopoly  of  the  world's 
supply  of  the  high  grades  used  for 
medicines  and  for  .scents.  At  this  sale 
ial  quantity  of  about  2,500  tons 
offered       brought    about       $750,000.       as 

igainst      (381,1 the    value      of      the 

sandalwood  sold  during  the  year  1910- 
11.  The  general  previous  average,  with 
unimportant  variations,  for  the  past 
10  years,  has  I  een  about  $400,000  an- 
nually. This  extraordinary  increased 
value  has  brought  a  quite  unexpected 
sul  stantiai  increase  in  revenue  to  the 
i  Government,    and    has    been    in 

the  nature  nf  a  sudden  cutting  of  a 
1  ig  "melon''  for  the  benefit  of  this 
native  Province  nf  Southern  India. 

Tie    reason    for    this    almost    doubling 

uf    tl  e    value    of    sandalwood    within    a 

ear.     wl  He  a  el    previously 

never   shown    much    fluctuation,    are   not 

at  all   ii  ii  c  rsi i  i  le  officials  of  the 

Mysore  Government,  and  tl  ey  are 
greatly  surprised  by  the  high  prices 
offered  by  European  dealers,  who  gave 
an  explanation  as  In  the  cause  of  the 
unusual  demand.  It  is  thought,  how- 
ever, that  some  new  important  use  has 
I  een  discovered  for  sandalwood  by 
snme  manufacturing  interests  who  are 
keeping  the  matter  a  secret.  It  is  not 
known  whether  or  not  to  expect  these 
high    values    to    continue. 

T    c    sandalwood     trade     is    controlled 
■  1  icily    by    about    half   a    dozen    leading 
i   in    firms,    who    act    as    agents    in 
n   tl  eir  purchases  in   Mysore   for  medi- 
cine   manufacturers    in     Europe    and    in 
t'  e     United    States.       There    ore    also    a 
tew    native    merchants    in    the    business, 
lut  on  account  of  some  of  them  having 
I    in   the   temptation   of  adulterat- 
ing   the         -     -prici    I    oil    after    distilla- 
tion, their  trade  his  fallen  off  consider- 
manufacturers      in      the      United 
Sate--   especially    desiring   tc    be   assur- 
ei   of   tl  e   purity      •'   tl  e   product,   deem- 
ing   it    le;-t    in    p i.i chase    tie    lest    wood 
ol  tamable    ami    il  en    in    distill    the    oil 
.  ,\  es 
Sonrcea   «.f    Supply — Vnrled    Uses. 
Tie    chief    sandalwood      area    of      the 
world,    producing    al  oul     se\  en- 
of   tie    lotal    iiiuuiil    supply,    includes    a 
1  elt   in  Mysore,  alout   240  miles  lung  b> 
lad,    running    from    tl  e    norl    wesl 
est    nf    (he    province.       A 
md    much    smaller    and    less    im- 
irtl  er    to    the    easl. 
e  1 1  s    is    at  ou  I 
in  1 1  e    miles.         Tie    gradi 
materials   uf   saiul.tl     ood    number  about 
18:  the  wood  i                        si    from  billets 
,    weight,  the 
Fines!    grade,   down    to   the   sm  lus 
; '  c  w l.  t    ■ 

Kv  cry        part     1  as        a      value. 

w  .ml    ill ,   whii       i 

I        In 

Election   of  sandal" 


entirely  restricted  to  overmature,  dead. 
mil  fallen  Irees,  an]  old  slumps  ami 
loots.  All  (1f  tat  sandalwood  in  the 
Stale  c.  eminent,  ami 

•  en  iities  arc  attacl  ed  to 
any  private  encroachment  on  the 
i  tin  eminent    monopoly. 


KECEXT         \IU  HAEOI.OUK'AL        ms- 

l  ll\  Kllll'.S. 

To    the    south    of    the    "Street    called 

Straight''      in    Damascus      a    series      of 

forming     concentric     semi-cir- 

.    in  en   found,  which    is   supposed 

losed    the   site    of   a    theatrj 

of    Roman    times.      The    houses    within 

tie   semi-circles  are   constructed  on   11  e 

i    sides   of   a   great   pile   of    rub- 

Among  other  discoveries  made 
upon  this  site  is  to  be  mentioned  licit 
of  a  complete  piece  of  the  outer  wall 
of  an  anient  temple.  The  wall  is  well 
roughout  its  fifty  feet  of 
length  and  vat  ies  from  twenty-seven 
in  thirty  feet  in  height.     An  inscription 

e  i  with  the  temple  has  been 
recovered;  it  mentiones  two  men,  Mene- 
ind  /tenonos,  as  stewards  of  the 
temple,  and  is  dated  in  the  year  319  A. 
Li.  For  some  reason  the  name  of  Dio- 
cletian has  been  erased  from  the  text 
of    the     inscription.       Near     Marash,     in 

n    Syria,    Garstang    has    discov- 

royal   mounment  of  the  Hittites. 

nunient    is    a    slab    of    dolerite 

1.20m.    in    height,    by    66m.    in    breadth, 

by  .31m.  in  thickness,  and  it  bears  upon 

e  «>f  it  in  relief  a  man  clad  in 
tie  Ilitiite  costume  and  holding  a  tri- 
angular-shaped bow  against  his  shoul- 
der. The  figure  is  posed  upon  the  back 
of  an  animal  with  a  short  tail,  while 
above  the  figure  is  a  winged  rosette,  i 
sign  of  royal  rank.  The  monument 
dates  in  t!  e  ninth  century  B.  C.  The 
same     -  '•  csting.     has     finished 

if  the  site  of  Sakhtje  Genzi. 
By  using  sectional  cuttings  it  has 
possible  to  show  tit  the  strata  penc- 
il i  led  date  from  the  eighteenth  to  the 
twenty-sixth  dynasties  of  Egypt.  Tnis 
valuable  for  the  deter- 
mination     nf     Hit.ite     chronology.  In 

tl  e  coarse   of  the    work  on    ti.is   site   the 
nl   several   Hittite  houses  were 
found. — International     Year    Book. 


I1EM1  IA     SHIPYARD     REOPENED. 

L-IEXH'IA       (Solano    i'o.  i.      July      18.— 
After     being     closed     for     eight 
the  Benicia   shipyard   is   again   In   oper- 
ation. 

'h    is    yard,    one    of'  tl  e    pioneer    con- 
i  ins     of    tie    kind     in     tie    Stat  - 
long       o '■'.  ned     by        the     late        M 

A    few    months      ago    it       was 
sold    t  '   James    Ro   ertson.    forme   . 
tie      fit  th      of     Schultz,      Robertson      .v 
Sob  ultz    nf    San    I'm  I 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  MisMon  5126 


2669A  Howard  St,  Bet.  22  nd  and  23  d 


San    Francisco 

As  a  car,  ente  and  builder,  Mr.  Ntidick  has  h  d  twenly- 
Iwo  >ears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  hjis  establi- 
shed an  excellent  reputation  for  the  hi  h  character  of  hh 
v  ork.  Tens  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flasforoneman  all  of  which  were  i  reeled  in 
them  st  sal  sfactory  manner  Not  only  is  the  work  of 
Mr  N  idic  of  the  highest  sta;  dud,  but  his  business  re- 
I  tions  with  the  public  are  characterized  by  the  str.c1e.--t 
integrity.  Mr  Neidick  has  brought  t  >  a  successful  issue 
many  contracts  throughout  t  is  t i  y ,  which  s'and  as  a 
testif)  ing  demunstrat  on  for  his  knowledge  and  ability  in 
his  li>e  of  business.  He  is  a'so  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   URATES 
=  AND   TILES^= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731    Seventh  Street,  Cor.  Brush 


A    reversible    window    that    cost    only 
2a    cents    more   than   the  common  double 
l.ung. 

Common  Sense  Window 

Invented       and       manufactured       by 
U    H.    BIRTH.    lDth    and   Carolina    Ste., 
also   110  Jes>ie  St. 

July   23,    1913. 
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Combination 
Boiler  and  Ges 
Water  Heater 

The 

SOLUTION 

Tj  Yur  Hot  Water 

Problem, 


Gives  an  inexhaustable  supp'y 
of  hot  water  to  any  part  of  ihe 
home,  with  30  per  cent  less  gas 
than  any  system  ever  produced. 
JOHN  WOOD  MAVF'C  CO. 

218-    1  Pacific  Bldg.      536  So.  Main  SI.     74  1  •  47  Cypress     I. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Sacramento 
Sandstone  Brick 

A  perfectly  smooth  high  grade 
FAC  NG  BKICK. 
Unlik    any  Sa-Ustone  brick  here- 
tofore used  in  ^an  Francisco 
Favorable  reports  from  highest 
authorities  in  the  U.  S. 

F  ctor>: 

Sacramento,  Cal. 

Geo  Bostwick,  Manager. 

S.  F  O'fice:  235  First  Sire  t 

Phone  S»tter  2192 

J  P.  Byrne,  Agent 

*earefl  ihing  to  enamelled  Brick  at  one-third  f-e  prire 
See  the  Sil  e   Bu'ld  ns»,  9.h  and  L  Sts.,  Sacramento,  Cal. 

SacramentoSardstone  Brick  Co. 


P.  W   DREUMKE  0  B.  DREUS  KE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 


I  actor   ,  14th  &  FLORIDA  STS. 


San  Francisco 


The  Original 
Metal  Store  Front 

Kiwncer  Patents 

Sustained  by  Uared  States  Court 


Now 
Made  in    San  Francisco 

KAWNEi'R  MFG.  COM?    NY 
420  422  TURK  STREET 
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JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St 

Residence 

1139  Kansas  St. 

San  I  i  a  cisco 


G.R  CUNNINGHAM,  Mgn 


mm& 


ii-iz.~.sr.es 

Mrfat  2SS 
Mrht2B7 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 
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Rind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT   BOOK  FORM 

We  have  succeeded  at  last  in  securing  a  really  practical  binder. 
l      The  Building'  and  Industrial  News  contains  a  great  deal  of  technical  and 
?     statistical  information   that  many  of  our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  p  eserving'  it  than  using  the 
"BIG  BEN"  BINDER 
preserves   the  magazine   in   permanent   book   form.     This   binder  is  handsome   and    durable,    and    makes 

the   permanent    filing   of   magazines  as  easy  as  filing  ordinary  papers.     Itopens   flat  like  a  regular   I k.   ami 

i  omes    in    fine  art   cloth    with    the   name  of  our  Journal   stamped   in  gold   on    the    front    cover    and    back.      For 
perrons  who  desire  to 

Save  These  Valuab'e  Article 
tiiis  binder  is  just  the  thing,  as  it  holds  several  numbers  of  our  Journal  and   can   be   used   again   indefinitely 
year  after   year,   simply   by    taking   out    the    old    Journals   and    inserting   the  new  ones  as  they  come  to  you. 

By    making    special    arrange  nent   with    the  manufacturers  of  this  beft   binder   that   has  ever  been   put   on 
the    market,    we    are   able    to    furnish    them    to    you    for    ONLY  Sl.OO  EACH. 

Merely   send    us   your   name   and  address  and   say:      "Send    us   your   binder.      I   enclose    $1.00,"   and    we    will 
send   the  binder  promptly  all   charges   prepaid. 

Send  in  your  orders  now  and   begin    saving   the   statistical   and   technical    information,    articles    and    valu- 
able  data,   that    will   be   published   in   The    Building   and    Industrial    News  this  year. 


JAMES  CAHILL  h  CO. 

Incorporated 

1 »  K  A  LK K  s  I  N 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                             Tel.  Oakland  1113 

im. 

ALVIIPLUMMEB 

HOME 

TEST  AM)  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    H  IRKET  5184 

SAX 

FRANCISCO.  CALIFORNIA 

Juij     23,    MV1. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Go. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  mo  by  phono  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially- 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

.     SHEET  METAL  WORK 
Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cat. 


ARTOLITH 

Sanitary  Composition  Flooring 


Base 
Wainscoting 


Capping 
Stairs,  Etc. 


This  picture  represents  ARTOLITH  Floor,  Base,  Wainscoting,  Capping 
and  Window  Sills  in  fancy  designs. 

Can  be  laid  in  various  colors,  in  panels  or  squares  of  different  colors  and  handsome  designs.      Lettering,  etc., 

can  be  executed.    Absolutely  sanitary,  waterproof,  fireproof  and  seam  ess.    Presents  an 

even,  smooth  surface  without  joints,  and  easy  to  walk  on. 


Telephone  Franklin  4390 


149  TURK  ST.,  SAN  FRANCISCO 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  juffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
Tor  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


'It  Is  Almost  Human" 


Phone  Kearny    740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined      A*rm:i 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sin-  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Cover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  ihe  Skin  so  d  sired 
by  the  Ladies  and  admired  by  ihe  Gent  e- 
men.     Fine  for  the  face  afier  shaving. 
At  all  Diuggists  25c. 

Manufactured  By 


Clover-Leaf  Pharmacy,  Inc. 


Clo'trda  e 


Telephone  Douglas  1794  Member 

^Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Fpxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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SHEET   METAL   WORKS. 

S  F  Cornice  Co.,  Brvant  bet.  9th 
'and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery  St Page   4S 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 
Lilley   &    Thurston   Co.,    Rialto    Bldg., 

San    Francisco    .Page    X 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
gage    39 

WATER     HEATERS.     1 

Thieben    &    Co..    Jos..    667    Mission   St.. 

San    Franoisco    Page    4  2 

Wood     Mfg..     Co.,     John     218     Pacific 

Bldg.,   San   Francisco    Page    37 

VENEERED     PANELS. 
White    Bros..    5th    and    Brannan.    San 

Francisco     Page    36 

WALL  FINISHING. 

Imperial   Co..   183   Stevenson  St.. Page   J 
WATER    PROOFING. 

Dwan   &  Co.,  J.   E.,   445  Turk...  Page  42 
Imperial   Co..   183   Stevenson   St ..  Page    3 
Parrott  ft  Co..   320  California   St..  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 

Langford.   Bacon  &   Myers,  215   Rialto 

Bldg.    S.  F..Page — Inside  front  cover 
Parrott   ft   Co..  320  California   St..  San 

Francisco    Page — Back   cover 

WINDOWS — PATENT. 
Simplex    Window    Co.,    Crocker    Bldg.. 

San     Francisco Page     4 

WINDOW  SHADES. 
Cahill     *     Co..     James.     372     12th     St., 

Oaklnnd.    Cal Page   37 
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Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185    STEVENSON    ST.       TELEPHONE    SUTTER     095.  MEETS       FIRST       AND 

THIRD  MONDAYS  OF   EACH   .MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS' 
EXCHANGE. 


OFFICERS. 


President,    JOSEPH    AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n. 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n. 


Secretary.     W.   S.   SCOTT 

Masons'    and    Builders'    As 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  Insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.-' 


Office     101     Gough 

John  L.  JC.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling,    E.    A 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman,     M.    J. 
Brennan,    J.    F. 
Breslin.     Chas. 
Bornstein      &      Le 

Blanc 
Boscus    Bros. 
Bowen.      J.      L.      & 

Son 
Brook.      J.      H.    & 

Son 
Bryan.      J.     M.      & 

Son 
Bryan.    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,     PI.     Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman.    Alex 
Collins,     T.     M. 
Cook,    J.    A. 
Coughlan.    Jas.    F. 
Cronin,   J. 
Curran,    A 
Curtis.   Edw. 
Daglow.    L 
Dallamore,    G.    C. 
Dalziel.     Robt,    Jr. 
Davis,    A. 
Deas,    John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Di    Vecchio.    S.    J. 
Dtventhal,    E.    M. 
Dockery,     Wm. 
Doherty.    J.    P. 
Dowing.     W.    J.    & 

Sua 
Eastman,    T.    W. 
Egan,    T.    J. 
Eisner.     P. 
Ernst,    II.   &   Son 
Ertola.    B. 

Fisher    &    Wolfe 
Kltzpalrick.    J. 
Flood        &        Ham- 
mond 
Ford,    The 
Forsyth,    W.    C. 
Franklin.    C.    P. 
Glbbs,      Da  v  i,j 
Glbbs.    J.    &    Son 
GIlley-Schml£    Co. 
Glemser,    F. 
Goraersal.   F. 
Gass,     Wm. 
Grady.     II. 
Grundy.     E. 
Halm,    A.    J. 
Haub.    Geo. 
Hays,    E.    L 
Heinz.    C. 
itennessey,     A.     E. 
Hlgglns 
Hlldehrand,    I 
Hobro.     u.    D. 
Hondet,    J. 
Hoffman     & 

Hooper.     F     M 


MEMIIEIIS. 


Houston,   J.   J. 
Kane,    Jas.    I. 
Kara,    l'\    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klirnm.     Frank    J. 
Kiernan   & 

O'Brien 

Knoles,     F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapolle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,     Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy.     M. 
Leu.    M. 
Looney,    J. 
Lubllner.  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald      A.  W. 
McEnhill,    Leo 
MeLeod,    J.    J. 
Meehan,    P. 
Mensor,     G.     W.  Co 
Meyer,    S. 
Mitchell.    M.    A. 
Moenning     &     Co. 
Moller.  W.  D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrice,    T.    B. 
Morrison    &.    Bevi- 

lockwav 
Mulholland,     J       \. 
Murray,    Roy 
Murray     Bros. 
Newmark,   A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,     H.     J. 

Petersen,    S. 

Plevin     &    Morrice 

Power    &    Pike 

Raische,     Fred 

Itehn.    C. 

Richardson.     J.     & 
Son 

Bohr,    Jos. 

Uyan.    T.    .1. 

Sasso,    Frank 

Schalicb,    .1.    A. 

Schleve.     Theo. 

Schwarz.     Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skellv.    Thos. 

Slattery,     M. 

Snook,     W.     S.       & 
Son 

Spencer        Plumb- 
ing  Co. 

Stabler    &    Hinkel- 
beln 

ns.    Jas.    F. 
nier  &  Koe- 
nig 

Stbur.    C.   G. 

Sullnn     CO. 

Szanlk,   S. 

Taylor     &      Pritch- 

1]  d 
Tlppett.    J     C. 

.1.    s. 
A     G. 
Turner   Co. 
Von     Tagen  .^  Mol- 

Ward.    Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,   H.   N. 
Wetzel   &   Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man  Co. 
Williamson,   H.   Co 
Wilson.    W.    F.    Co. 
Williams.   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


W.    T.    Beck.    Sec. 

Anderson.     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupi,     P. 
Black,    E.    H. 
Burns,     Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,    L. 
Cooney,    W.   H. 
Colin,   it. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconi.    S. 
Oahl,    F.    H. 
Eaton,    W.    R. 
Eckart,   H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.     W. 
Gercke       &       Fell- 
bach 
Graper,    Harry   G. 
Griffin.     F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon.    C.    E. 
Hoffman,     Jno. 
Hansen,    P.    H. 
Johnson,    P. 
Jahlonskl,    A.  , 

Kern,    Henry 
Kiesel,    Fred 
Kroder,    Gus. 
Koenig,    Otto 
Lorenzen,     Fred 
Lucas.    Ed.    J. 
Manning.     Jno, 
Maundrell,    H. 
Norrls,     Chas. 
Orsl,    G. 
Olnev.     E. 

nd,  John  l. 
I\\  nn.    K,    ,s>    Sons 
I'.-   tlei     i Lobert. 
',mi. mil    Jno. 
oik, n, It.     A. 
Schaefer,    Fred 
Schaefer,    Adam 

Win. 
Shepherd,  vl'm. 
Schultz.    o.    &    son 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann,     Chas 
Wendt,  O.   W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zelinskl,    R. 


Thos.    W.    Butcher 

President 
Allen,    C.    J. 
Arlett.     Arthur 
Anderson,    N, 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler.    Thos. 
Butler,     W.     A 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,    E.    E. 
Downey,    John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gllbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardiser.    F. 
Gladding,    McBean 

&    Co. 
Hock,    Chas.    H. 
Hadley.    Chas. 
Hibbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt.     F. 
Larsen,    N. 
Larsen,    H.    H. 
Larsen,  L.   C. 
Lawson,   A.    W. 
Llndgren,    C.    J. 
Ludwlg,  John 
Mealy,    M.    J. 
McWhirter.    W.    J. 
McCall,     Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
Miller,    J.    W. 
MliTcahev,   Thos.    F 
Mllleriek,     Philip 
Murray,    W.    C. 
MeSherry,     M.     F. 
Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel.    R.    II. 
O'Connor.    .1.    .1. 
O'Rourke.    T.    F. 
Phillips.     Joseph  .1 
Prlnglf.     J. 
RlngroxH,     I.'. 
Ralney.    W.    A 
Ralney,    E.    s. 


Reed,    Walter 
Stradllng,     W.    C. 
auott,    w.  s. 
Watson,    Sage 
Watson,    Siuney 
White,   J.    M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.  Pres. 

Brennan,  Jas. 
Burt,  Chas. 
Burke,  G.  W. 
Coppellottl,  L. 
Connell,  J.  E. 
Clarke,  D.  Ross 
Callaghan    &    Ma- 

netta 
Campbell,    Chas. 
Crichton,    J.    L. 
Carrlck,    M.    H. 
Cllne,  T.  J. 
Carter,   Chas. 
Conner,   I.   C. 
Coghlan,    Frank 
Chalmers,     H.    A. 
Dunlop,    Robt. 
D'Arcy,    W.    H. 
Daly,    Jas.    H. 
Damico,    Tony 
Fry,    A. 
Felt,    R.    D. 
Fraser,    Simon 
Fay,    J. 
Floodberg    &    Mc- 

Caffery 
Greeley,    T.    H. 
Gilmour,    Wm.   G. 
Gregg   &    Clute 
Holohan.    M.    E. 
Hanley,    H.    W. 
Jacohsen.    N. 
Jensen.    Louis 
Knowles,   A. 
Kaiser,    Joe 
Lesure.    E.    T. 
Leahy,    D. 
Lyden,    Martin 
Murlale,    Nic. 
Mowat,   Donald 
MacGruer.    Geo. 
Martlnelli,    Wm. 
Morehouse.    C.    C. 
Mannlx,   Thos.,   Sr. 
Mannlx,    Thos.,    Jr. 
Mennie,    Alex. 
Nagel   &   Nagel 
O'Sullivan    &    Bow 

ler 
O'Kane.    C.    T. 
Orford,  J.  A. 
Powers,    J.    J. 
Philbln,    J.    J. 
Rosenberg,    F.    A. 
Sullivan,    D.    F. 
Steere,    J.    E. 
Sherman,    A.    N. 
Smvthe   Bros. 
Spring.    H. 
Smith     &     Johnson 
Terranova,   M.  J. 
Wagner,  J.  A. 
Witts.    A.    D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.     Hanbridge, 

Secretary. 

Butte        Eng.        & 

Elec.    Co. 
California        Elec. 

Constr.    Co. 
Central    Elec.    Co. 
Davis    Elec.    Co. 
Decker  Elec.  Co. 
Gen   Elec.  Con.  Co. 
Hanbridge.     W.    S. 
Eppsteln     Elec.  Co. 
Lew    Elec.    Co. 
Klrslen.    W.    H. 
Marine    Elee.    Co. 
McFell     Elec.    Co. 
National    Rlee.    Co. 
Newberry    -    Rend- 

h  e  i  in 


1'ac.  Fire  Extr.Co 
Kohiwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manville 
Co. 

Larkin  Asphalt 
Co. 

'8 


Lawson        Roofin 


Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld.  J.  L 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte     Co. 

Western  Felt  and 
Refining    Co. 

CONTRACTING 
LATHERS'     ASSN. 

Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co, 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co. 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    *    Co. 

McAbee,   E.   T. 

McLelland.    R. 

Hayden,  Fred 
.  Potter,   A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,     Wm. 

Roebllng   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS* 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham. 
President. 

Atlas  Heating  & 
Ventilating     Co- 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Ji>. 

Gen.    Eng.   Co. 

Gllley-Schmld  Co. 
Inc. 

Levy,    M. 

o'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    .1.    G. 

Turner     Co.,     The 

Walsh.    F.     P. 

Williamson     Co..  H 

Wlttman,  I.vman. 
A    Co. 

Williams.   E.   D. 


, 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 

President,    Chas.   W.   Gompert 
Vice -Pies.,   . 


H.   \V.   Beach 

A.   H.   Bergstrom 

Jolin  Biller 

C.  A,  Day 
Floor  Manager 
Geo.    A.    Maas 


(Stoekho'ders) 


H.   Bergstiom 
Hoard    of    Directors. 

Ed.   Ginley 

pertz 


W.    W. 


&     Co., 
Heffer- 


Beach 

nan. 
Beck,  John   B. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis   G. 
Biller,   John 
Bletch,    E.    C. 
Bluxome  &  Co. 
Born,    F.   H. 
Boxton,  Geo.   W. 
Boyd  &  Kerr 
Brandt   &   Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Cameron    &    Diss- 

ton 
Carlson,   Elmer 
Casty,    John 
Cavanagh  &  Vezi- 


na 


Ira      W. 


Coll 


;  Coburn, 
(Inc.) 

Cobbv.    J 
oli  .    /' 

Coll  man 
man 

Commary   -   Peter- 
son   Co.    (Inc.) 

Cox    Brothers 

C'raemer,    O.    A. 

Dav's  Sons.  T.   H 

Dyer   Bros. 

Farquharson,    D.B. 

Fee.   Grant 

Ferrolite    Co. 

Finlavson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,   James  P. 

C-inley.    Ed. 

Haze,    Robert 

Olceson,    James 


rtz,  C.   W. 


Soi 


Outleben    Bros 
Hailing,    I 
Hnmerton 

Wm.    C. 
Hamilton,    Peter 
Hannah,    J.    D. 
Hansen.   C.   W. 
fercom,   J.   J. 
Healing,   George 
II  e  a  1  v   -  Tibbitts 

Const  r.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
I  leanings.    Adolf 
Henning,    W.   H. 
Hill,   J.  A. 
Holt,   O.   C. 
Johanson,    J.    Eric 
Johnson.    Joel 
tones.   Fred   C. 
Kern  ft  Son.   F.  W. 
flenck,    F.    J. 
Kl\ 
Km 


Harvey 
.  C.  J.  U. 


Knyke  ndall. 

feange      ft 

Strom 


Bel-J 


:.   Frank 

Larseil,    Chris 

Linden.    William 

a     Cn 

Lindsay,   ('has     : 
fclndsay     Fi  ink 


■Mar-Milieu        I!  S. 

M   i  c  Do  h  a  1 d 

(Calm 
Ma  get    Rrothers 
Mnhonv    Bros,,    . 
Martin,    William 


Mn 


ft      M  i 


an 


Chas 

Grant   Fee 
Ralph   JIcLi 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 
Moore     Bldg.     Co., 

C.    P. 
Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

McLeran   &   Peter- 
son 

Munster    ft    Born- 
holdt 

Mutual   Constr.  Co. 

Neal,   Joseph 

Neldick,    Frank 

Newsom,    Wm.    A. 

Nielsen,    N.    F. 

O'Brien,   J.   J. 

Olson,    Andrew 

Owsley,   Burt   T. 

Peterson,    W.    O. 

Petterson   ft  Pers- 
son 

"Pratt,   J.   J. 

Quinn,   P.   P. 

llrinsome   Concrete 
Co. 

Rednall, 

Relte,    J. 

Rirkon    - 
Ens.   ft 

Rolandi. 

Adam 


110  JESSIE  ST. 

Treasurer,  Chas.  A.  Day- 
Secretary.  Wm.   E.    Haeue 
1012-13. 

Frank  Lansing 


W". 


Con. 


S:i> 


cell.    Syl\ 


Schulz. 
Singren  Rrot 
Siller  Ri-nthe 
Speidel.  P.  1' 
3tockholm    ft 

lvn 
Tavlor  ft  Goe 
Tcrrill,     W. 

C.    C. 


rston      ft      Co.. 


rrl   ft   Goodwi 


Wold    ft    K. 


Advertising. 

Niehcls      Advertis- 
ing   Co.,    M.     R. 
Walsh    ft    Co.,    T.  J. 
Irchltectiiral    Iron 
«r>rk«. 

Ail     .Metal     Wot  ks 
.Mi  i  istlc      M  e  t  a  1 
Works 


Michel    ft    Pfeffer 
North      Star      Ire 

Works 
Snrtnrius    Co. 
Ralston  I  i-  o 

Woi-k= 
West     for, -f      Wil 


Arch.    S!ie,.|     Mr-lal 


A  reli. 

I  'a  III'. 


F.    H.    .Masow 
Clias.  Wright 


E. 


Clerk 

A.   McCallu.n 


Steiger  Terra  Cot- 
to  Co. 

Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 

Berger  Mfg.    Co. 
Art  Glass. 

Grosslicht  ft  Din- 
niene 

Schwarz  &  Gott- 
lieb 

Artletle  Plaster 
Decorations. 

Binner     Tlmoclore 

Larson,   n.    F. 

Lipp  &  Co.,  I.   p. 

Woods,    J.    P. 

Pioneer  Plate  & 
Window       Glass 

Thomas  &  Scrnel- 
der  Art  Glass 
Co. 

Asbestos  Materials 

Johns     -     Manville 

Co.,  H.   W. 
Western     Asbestos 

Magnesia  Co. 
Western     Builders' 

Supply    Co. 

Asphalt  Ji  Bitum- 
inous   Paving. 

Nugent,     Robinson 

Attorneys. 

Aitken    ft    Aitken 

Auto  Delivery. 

Holland,  J.  p. 
Star  Con.  Co. 
Automobile 


nankin^. 

Mission   Sac.    Bank 
Holler  *    Pipe  COV- 


Lewis,    W.    s. 
Western     Asbestos 
Magnesia    Co. 

I Is  *  Insurance 

Agencj  Company 
Aetna  Life  Ins.  Co 
Burke   ft   Co.(Inc) 

Win.    P. 
Hayburn,    Jas.    C. 
Illinois   Surei  \    i  ... 
Lawrence,    .las.    A. 

rele: 


Ma 


Ale;, 


II 


I    I    I. 

Co. 


Mchelil 

Mark   M. 

Pacillc    Coast    Cas- 
ual,-,    Co 

Pacific    Surety    Co. 

Robertson.   .1.    IL 

Strong,     Belden     & 


■trick     Contractors 

Alexander.     Robt. 
Allen,    C.    J. 
Anderson     ft     Ral- 


Gilbert 
Johns 

llils, in.  .1,, 
Hansen.  .1 
Holding 

ma  n 
Johnson.    ., 
K  oberl  ii. .-.-. 
Koldenstri 


Mealey    ft   Collins 
Messner,    P. 
McWhirter  ft 

Drake 
Millerick,    Phil.    J. 
Oherfeld,    Chas. 
O'Rourk,    T.    F. 
Reed  ft   W'liii. 
Tingberg,    John 
Watson    Bros. 

Drlek   Dealers. 

Bay   Develop.   Co. 

Cal.   Pottery   Co. 

Carnegie  Brick  ft 
Po'.tery  Co. 

City    Supply    Co. 

Diamond  Brick  Co 
Tile   Co. 

Gladding  -  Mo- 
Bean    Co. 

McNear  Brie  k 
Agencv 

Steiger  Terra  Cot- 
ta&Pottery   Wks 

Yallejo      Brick      ft 

Western  Develop 
merit     Syndicate 

Western  Lime  ft 
Cement    Co. 

Building    Journals 

Building  and  In- 
dustrial    News. 

Daily  P  a  c  i  ti  c 

Builder 

Building  Materials 

Aigeltinger.    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay    Develop.    Co. 

Bell,    Wm.    R. 

Berger   Mfg.    Co. 

Bird  ft   Son.   F.    W. 

Cal.  Bldg.  Mate- 
rial   Co. 

Cal.  Pottery  Co.. 
Inc. 

City     Supple     I'm 
Cat      Lime     v.     .  £... 

drate    Co 
Carnegie    Brick    ft 

Pottery    Co, 
Cow  II    Lime     ami 

Cement    Co..    H. 
Diamond     Brick  Co 
Dwan    Co..    J,    E. 
Falls    Mfg.    Co. 
Fuller    ft    C0..W  I' 
Gladding       -       Me- 

Beari    Co 
Ouerin   ft   Co..  J,   s. 
Holland,  J.   P. 
Johns     -     Manville 

Co..    H.    W. 
Jorgenren    ft    Co.,C 
l.ennon    To  ,    J.    R 
Lilley   ft    Tliurst  >n 


Merer.    Adolph 
Pnc.    Portland    Ce 

merit    Co. 
Paraffine    Taint    C 
Parrot t    ft    Co. 
Quality      I. imp      ,' 

Cement    Co. 
Shannon.    M.    T. 
Shasta    Lime     Tit 


SI- 


l\  ini- 


Vallejo      Brick 

Tile    Cn 
w .:  i  erho 
Price    I-,, 


Wes 

n 

Westr 


unnl, 


Guerin  ft  Co.,  J.  s. 

Holland,   J.    P. 

Quality      Lime      ft 
Cement   Co. 

Lilley   ft   Thurston 

"    Co. 

Pacific        Portland 
Cement   Co. 

Shasta     Lime    pro- 
ducts   Co. 
ridard    Portland 


Ceil 


it    Co. 


Waterilouse 


Prii 


Co. 


Western     Lime     & 

Cement   Co. 
Chimneys,     Patent 

Clavvson  Co.,  L.  E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevy    ft    Gettle 
Hughes,    H.    J. 
Couerete    Contrac- 

Arras.    Adam 

Barrett   ft    Hilp 

Camp    ft    Carrillon 

Chalmers,  H.  A 
(Inc.) 

Cliase,    S.    A. 

Co-operative  Ar- 
tificial Stone  Co. 

Dillon.    H. 

Eggen.     A.    C. 

Flaherty,    W.    N. 

Gass    Bros.    Co. 

Gilmour,    W.    G. 

Gnecco,   M.    H. 

Grussel,     Herman 

Hansen     ft      lohn- 

llaiiic    C.    C.    W. 

Hurley.     P. 

Leonard.    J.    P. 

McCabe    ft    Brown 

McClenahan.    T.W. 

McGregor,    O.     K. 

Mattson,    J. 

Mission  Concrete 
ft    Mosaic     Wks. 

Nelson    ft    Co.,C.  O. 

New  Era  Marble 
ft    Concrete    Co. 

Nugent,     Robinson 

Pel  erf  on  -  Nelson 
Co. 

RasYiiussen,    A. 

Rupp,    G.    P. 

San  Francisco 

Concrete    Co. 

Si  hi"---,  r,    Max 

Schmidt    ft    Son.    J 

Spargo,     John 

Stanquist  ft  Tav- 
lor. 

Szoke.     Francis 

Thomas    ft    Sands 

rt'esterlund,    J.    V. 

Zimmerman.    L    M 

C re«e        M:i'-'->. 

Bacon    ft    Co..    K.  R 

Craves  -  Spears 
Ro  i   I    Mac'iy.    Co 

Lilley    ft    Thurston 


Normnn    n. 

Rqulll 


v.  . 


Ahrahnison,    I'.    P. 
,\  tlas      Heating  -  ft 

V,  niilating  Co 
n.ni',  c.r  Wk« 
Capitol        S    e,  I 

.  i    Wo-ks 
C  r  n  v    ■'      Cornice 

-     nrV  ■ 
Gnilfo-     ''Mi-     Wks 
Comi  ns   ft    N>  gri  a 
er       Cornice 

G.       X       M.      Sheet 

Metal    Works. 
Hihernia     Sheet 

Metal      Works 


Hi 


H. 


-11, 


Br, 


i  leal 
Kor,  II    ft  Co..    .1 
M,,  !■  in  She 

M-  lal      Works 
Won       mii     ft     Ca. 

Olive        Con 

Lea  rv 
Rulofson  Met 


Crude   OH    Burners 

Bill     ft     Jacobsen 

Sherman,     Kimball 
&    Co. 
Crushed     Buck. 

Bay     Devel.    Co. 

Cal.  Building  Ma- 
terial    Co. 

Cassarretto,     John 

City    Supply    Co. 

Holland,   J.   P. 

McMullin,    A.    L. 

Simon- Font  Brick 
Co 

Standard  Crushed 
Rock    Co. 

Stone  Co.,  E.  B  & 
A.   L. 

Western    Develop- 
ment    Syndicate 
Damp     Proofing. 

Brickley,    p.    J. 

Fox,   John   L. 

Imperial  Water- 
proofing  Co. 

Reiigle  &  Jamei- 
son 

Tai'lor.   L.   A. 

Door    Opener    a  uu 
Closer. 

Risehmulier.     Geo 

Kleetrlc     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Pac.  Gas  &  Elec- 
tric   Co. 

l:ieetrie    Light    Co. 

City    Electric    Co. 

S.  F.  Gas  ft  Elec- 
tric   Co. 

Electric  Wiring  * 
Equip  incut. 

American  Elec.  & 
Constr.    Co. 

Brothers,  Turner 
ft    Co. 

Cal.  Elec.  Constr. 
Co. 

Central    Elec.   Co. 

City  Protective 

Electric    Co. 

Davis    Elect.   Co. 

Decker  Electrical 
Construction    Co 

Farnsworth  Kle,-- 
trical     Works. 

General  Electric 
Constr    Co. 

Generol    Eng-     Co 

Glohe  Electric 
Works 


FTanhrid- 


W 


Hicks     Elect.     C 


Elf 


Elei 


Manhattan 

trie    Co 
MePYll    Fie-    c, 
National       Elect, 

Co. 
Newberry    -    B,-n 

heim    Elec.    c, 
Pac.      FirP     I.-,.,, 

gllisher      Cn 


isr    Ma-        stta-d- 


B.    R        nvi! 


1     KlPcl-ICr, 


F«tl> 

W-lker. 


Flahertx     R     ft.     I' 

•m       i:      H 
Goodma  nson,    A .  K 

11.,-..,.,^        T-.     a 
Malott.        Pe  erson 

ft     A 
Watsonlte    Cn 

rlunrs,     Hnrilwnod 

Calif     Parquet     F. 

Co. 

Ilnnhl 1     Int.     Co 

lal, id    Floor   Cn. 
Pac.     Floor     *and- 

Ing    Cm, 


BUILDING  AND  INDUSTRIAL  NSWS. 


July 


i:ti:; 


Fixture. 


ill. -Ill     ft 


I  |.i bi  ui. -lit  « 

llll.vll  u 

Mission  i'laiv  & 
Window  Glass 
Co. 

Riuneer  Plate  ft 
\\  indow       Glass 

s.  .  warz    &    Gott- 
lieb 
I     muds     ft  Scrnel- 
.Il-i      Art     Glass 

i.rmHiig. 
Lranick,    J.    P. 
Button,    I.    V. 
Cassaretto,    John 
Hevincenzl    &    Co.. 

I., 
nil  Ion         Teaming 

Co. 
Gal'len,     Carlin     & 

McCrory. 
Kartnett    J.    O. 
Ilnl  lard.    J.    P. 
Lennon    Co..    J.     E. 
I. elder  &   Spinks 
l.uggen.    Ernest 
McGalTigan.  P.  J. 
Mr-Olinchey  & 

Mnnnhan 
Monarch     Team  Co 
Montague    Co..    P. 
N'ufinan    Rrns 
O'Dav    Co..     Paul 
"  lii.nnell.     Philip 
Olmo  ft   Son.  J. 
Powers.     Clias.     .1 
Ra'lman    &  Woods 
Jtar   Con.  Co. 
IVHirrt    <-■       I.    H 
i.rnnlti-       <  lirhlng. 
Graham        Granite 

I  .re  1     Granite    'Jo.. 


1!  ■ 

i-     Hevel 

Co. 

Cal 

Ruihli 
i  rial     Cr 

ng    Ma- 

f  "> 

...is  I'd     i 

•nrl<     Co 

r-rushed 

lie    Co 

F..   B.  ft 

II   :. 

rrtit 1 

Viral- 

•id      F'.o 

or     Co. 

II    , 

1-1  ^-  oorl 

Inte- 

inr    Co. 

Wn 

ol    r.nm 

l.er  Co.. 

Co 


ii.r.mr.-.      m.ir«. 
Baker     lb      Hamil- 


lii  lila  in    ft    Co. 

si     Bros 

Marshall    -    Newel 

Supply    Co. 
Meter.    Adoph 
Norman     &     Sons 

F     G 
Palace    Hd'wareC' 
S      F      ltd- 
Smith     Co..     P.     A. 

■In;     .v    Grain 

vi-  .  I'lng.r.     re. 

Farrell.     M.    W. 
Healing    .v     x.iill- 

liitlng. 
Ahlbach    &    Mayer 

Vilas     Heating     ft 

\'.  nUlaiing    Co 
General      Kng.     Co. 
Klernan   &  O'Brien 
Uwwin.     Merman 
I.oonev   Co.,   J. 

Mnngrnm     ft     Otter 
Snonk    ft    Son.    Wm 


Tin 


Hmnn     «ov< 

II: r. 

Il.ii.h.  H.  L 
Moore.  F  A. 
Peamnn.     A 


I  ii  In  01       I    l.i.irs. 

JJ  a  i  i  t.       Parquet 
floor    Co. 

I  lam  wood        Inte- 
rior  Co. 

Inlaid    Floor  Co. 

Pac,     Floor     Sand- 
ing   Co. 
I  it.il     <£     Steel. 

Baker    &    Hamil- 

Um 
Dawson    &   Noyes 
ludsun    Mfg.    Co. 

W  Is   ft    Hud-Ian 

Iron    H.irkK. 
Art    .Metal    Works 
Brnde    iron    Wks. 


Br 


Wire       ft 

Iron    Wks 
Fulsom      St..      Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hi  Hard    Co.,    C.    J. 
Michel    &    Pfeffer 
Monarch  Iron 

Works 
North      Star      Iron 

Works 
Kalston  Iron 

Works 
-i     F     Iron    Works 
Sartorius    Co. 
.-imniaeuer  s       Iron 

Works 
Security    Iron  Wks 
Sieiger      &       Kerr 

Siove     &     Foun- 


Co. 


West    Coast     Wire 

ft   Iron   Works 
Western      Iron 

Works 
Zenith   Iron    Wks. 
Joint      Hunger*     * 

Post     Caps. 
K  or  tick      -      Fall-s 

Mfg.    Co. 
Lilley      ft.      Thurs- 
ton   Co. 
Waterhouse  & 

Price    Co. 
Westerr  Bld'rs. 

Supply    Co. 

Lathers,     YV I     ,v 

Metal. 
Hayden,    Fred 
Lynch.   Richard 
McABee.    E.   T. 
Raymond.    Wm.    H. 
Ward.    .1.    E 
I. line      .V       Plaster 

Denier*. 
Ai'den    Plaster    Co. 
Ca;.     Lime    ft     Hv- 

ilrate    Co. 
Cowell       Lime       & 

Cement   Co. 
Guerin  ft  Co.,  J.  s. 
Holland.    J.    P. 
L.'iinon   Co..   J.    E. 
Pacific        Portland 

Cemetii    Co. 
Quality    Lime   pro- 
ducts Co. 
Western    Lime      & 

Cement  Co. 
Lumber  Onilrrn. 
Viuie    Lumber    Co. 
Christenson     Lum- 
ber Co. 
Columbia     Lumber 

1  ''!'■   Co.,    Frank    P. 

Hart-Wood  Lum- 
ber  Co. 

Hauptman  Lum 
b'-r  Co. 

Kruse   Co.    J.    H. 

llo(,ppr  Lumber  Co 

loop    Lumber   Co. 

Mar-Donald      Lum- 


Co. 


Mi 


Mill 


I.  ii 


Ols 


Mahonj 

Lumber    Co. 

Rope   &    Talbol 

Relnhart  Mill  ft 
Lumber  Co. 

Santa  Clara  Val- 
ley Mill  A  Lum- 
ber Co. 

Santa     Fe     Lumber 


Van     A  rsdale- Har- 
ris  Lumber  Co. 
Wilson     Bros. ft  Co. 
Wnll.    .Tos.    P 


llll^li.  'MllC         I'lMUl. 

wtoim.     .tug.     Co. 


it. ...Hug     Co. 
Mdiimj      IC.&P.Co 

K.      11. 

i  iooilmanson,  A.  K 
iiergen.-,  Fred  C. 
.M.H..01     ft     Peter- 

Tlernun     &     Bero- 

Watsonlte    Co. 
Mauteia.     riles     A 
Grates 

Ginsberg    Bros. 

Ilulse  Tile  Co. 

Kanaii  is  Dono- 
van 

Mangrum    &    Otter 

Peerless  Agencies 
Co. 

I'etrovffsky,     John 

I  hutnson,  J.   W. 

Walson  Mantel  & 
Tile   Co. 

ilurble  ti.nl  Mosaic 
Work. 

Florentine  Art 

Studio 

Gervais,    Henry 

Gnecco.    M.    H. 

Grassl    &    CO.,    P. 

Mission       Concrete 

»    Mosaic    Wks. 
Vlusto      Sons-Kee- 

na  n    Co. 
New     Era     Marble 

&Concrete   Co. 

•leial    t.nth. 

Atlantic        Flre- 

prooflng   Co. 
Bi  rg.-r    .utg.    Co. 
I.illev    ft    Thurston 

Co. 
Roebling       Constr. 

Co. 
Waterhouse  & 

Price 
Western    Builders' 

Supply  Co. 

Metal       Stamping 

S.    F.   Metal  Stamp- 
ing  &    Corn    Co. 
oils     ami     Greases. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering:. 
Dinner,    Theodore 
'  arson.    O.    F. 
I.ipp    ft   Co.,   J.   P. 
>\  nods.  John  P. 
Painters   nml    Dee- 
Bake 


I'm.  in       i  hi 


Co..    W.    T. 
lenistein,     Wm. 
"lum.    Louis 
Turns.    Joseph 
■lark    ft     Dickson 


Flvnn     ft     Mikkel- 

sen. 
Hansen      F.lhlng  A 
Joiirdaln.    Al. 
I*     Baron     Palnt- 

■n«    Co. 
Miller.    J.    A. 
MrPuhbln.    James 
Manning.    John 
v-nl    L.   J. 
Quandt    ft    Son 
Ret-fro  ft   Co.,  J.    F. 

Ruderman,   T 

Srbafer.    Wm. 
Slepuzbnlkoff         ft 

Co.,  Fred 
S  uitli.  .1  S. 
-j.o-ig  r-  B 
S  l  n  r  b  e  I  m  ft 

Si-hroeder 


W-.ll<or.    Mayer 
Wserner.   Frerl 
Wiener    Rrns. 
7Minskv     R 
Paints,   oils   Vnrn- 

Ishes,   r-t.- 
Clark    X-    ni^-kson 
Fuller   r-o      V?     R 
O'Rrlen    .1    B 

Pa^afflne    Pnint    Co 
P^ntf    g-    Lambert 
"•tilttlc-    -    i',,l n 


M- 


II 


I'n  .-,. 
:ln  ■•, 
DUUleV)      .V     Gelllt 

file      in  it  ii.k. 

Vusemlle      Cojisir. 

Co. 

I'huiliig    Mill*. 
Anderson    Broe. 
Ihrin    Co.,    I..    11 
Ruilil.'is         SuppU 

I  it  pol 

Cal.   Do 

i  al.    Planing    Mill 
Klkm.  M 

Hucke 
KmpiTi-         Planing 

Mill 
Hermann,    A. 
Herrings    Mill 
Holden    -    Dejj 

Co. 
Lorden      Mill      Cu., 

J.  P. 
Main     St.     Piaullits 
Moore    Mill  i  Lum 

ber  Co. 
Pac.   Coast    Mill    n 

Lumber  Co. 
Premus        Planing 

Mill 
Relnhart      Lumbei 

&    Planing    Mill 
San     Mateo     Plan- 
ing Mill 
Santa    Clara     Val 

ley  Mill  ti    Lum 

ber  Co. 
Searle    &    Hay  mat 
Spencer    St.     Plan 

Ing  Mill 
Taylor  *   Co 
Usona   Mfg.   Co 
Western       Planina 

Mill 
Veyhle     &     Collins 
Yates.    Wm     F 
Plasterers 
Bradley  &  O'Reilli 
Brennan,    James 
Burt,    Chas.    J. 
Campbell.   Chas 
Cash  man.    M.    J. 
Chalmers.      H       A 

find 
Glosser.    G.    W. 
Glosser  &   Kaiser 
Cline.   T.   J 
Greenback,  Joe 
Connel    Co..    .1      R 
Daly.   J.   H 
Duthie,    Chas 
Fraser.    Simon 
Fry.   A. 
Gilmoi; 


3DS0 


Kaiser,    Jos 
Leaf    &    Kaiser 
Mowat     Donald 
Orford.   J     \ 
Phihin.   J.    J 
Tei-ranoya.     M       I 
The    Pacific     Pin- 

tering   Co. 
Wagner.    .Ian.e«    \ 
Plumbing  ami  fins 

Fitting. 
Ahlbach    A     Mayer 
Boscus    Bros 
Bernard.  Gen    F 
Condon    &    Band 
Empire     Plumhin- 

Co. 
Flood       &       Ham- 
mond 
Gnss.    Wm      R 
Grundy.   Edwant 
Houston,    J.    .1 
Jacobs    »    newer 
Kara.   F    V 
Kelly.     Henry     M 
Klernan   ,<■  n-R-i.  •■ 
Klrsehhaum.     w    V 


Br 


Law 

Letti.-h    R 
Lew  T 

Co..    M. 
Loone 


Ma 


aw 


McLend.    J.    J. 
Perasszl.  H    J. 

Skelly.    Tbnmn 
Snonk    *    Son 

Stcwni-t      Ism- 
Tippett.     J.     C. 


IMimiliiTa  -iiin.M 
IToloon  Affg  Co 
>»Tl|-..ml  V-.fr 

Frelgl.l     A      Pas 


I.-;,   , 


A  i  - 


i,  i  u 

lliui     Koppi-I    .  'u 
ICi-al     I  .  .i.ii. 
Luilwig.    J      C. 

ItlgglllK. 

Viiseiiuu-    Constr 

0 

Lamburth,    C.    E. 
Marklej.      .lame-   K 
Itinillng.    I.ru.el    A 

Aliuea    K.jonii^    I    ■< 

li.     f. 
Bi  ii  lei     Itooling     ,\ 

i'.IVIlig     L-o. 

Cal.    KooIHig    Co. 

Cantley   &   Co.,   J. 

Enterprise      Roof- 
ing Co. 
Flbresooe     & 
Kuunng    Co. 

Flaherty.    K.    H. 

Goodmanson,    A.  K 

Lawson        Koonug 


Co 

Lovett  Bros. 

Malott,       Peterson 

&    Adams 
Rapheld        Roofing 

Samuel    Co..    H.    D 
Tibbetts       Roofing 

Co. 
Western     Asbestos 

Magnesia  Co 
Western    Felt    and 

Refining    Co. 
Roofing      t  Shite      A 

Tile.  • 
Graham,    R    G 
White,     Ed.     A. 
Roofing    Materials 
Johns     -     Manville 

Co..   H.    W. 
Paraffine  Paint  Co 
Waterhousr  .<• 

Price 
Western     Asbestos 

Magnesia   Co. 
Western    Builders 

Supply  Co. 
Whittier   -   Coburn 

Co. 
Sand.    Gravel.    Ete. 
Bay   Develop    Co 
Cal.    Building    Ma 

Material  r,,. 
Holland.  J.  P. 
McMullin  Bros 
Stone  Co..    E     R    it 

A.   L. 
Western     Building 

terial  Co 
Western    Develop- 
ment   Synd.rate 
Sanitary      1-lnrl.nur 

Chu.es. 
Bill    *    Jicohse-, 
Shii.I    RlasllKK. 

McDermo't     W 
Sheet     Mel  ill     Wks. 

Abrahamson     B     R 
Appman        Cornii  . 

Works 
Atlas     Heating      K 

Ventilating  Wk< 
Barth  Cornice 

■Works 
Capitol        Sheel 

Metal   Works 
Comyns  &    Nygren 
Crown       Cornice 

Works 
Forderer       Cornice 

Works 

G.      ft      M.      Sheet 

Metal    Works 
Guilfov         Cornl'-. 
Hlhernla      S  I.  e  e  t 

Metal     Works 
Hughes     H      I 
HurnhelRp    Rron 
Tdeal  Cornlee  irk. 
K'orell    ft   Co       I      \ 
Modern   Sheel  Met- 
al Works. 
Morrison    ft    Co. 
Olive.       Cox       A 

Lean- 
Rulofson         Welal 

"Window    Wks 

S      F     r-nrniee    r-o 

S.    F.    Metal    Btrtm 

inc     ft     Corr      Po 

Side,.  ,.11,  1    |,rhf. 

Rpreer    Mfe     r-o 
nn-nn    .e-    r-o      r     r 
McGnlsnn     ft     Cc 
John 


Stair   llullil.rs. 

BlBtlop    ,v     l-.-iaio^ 
Boiler,  John 
Jacobsen,  J. 
Johnson, 


ig,    E 


rV, 


I'm  l"-r,    W.    F. 
Stewart.  J.   K. 
Staflnnery. 
Foster   &   Short  T 

si  eel     liars. 
B^kci      ,v      Hi  nil). 

ion 
Dawson    &    Noy« 
.i  uolle        ,v        Hil*. 

steel    Erect*! 


C  o  n  ■ 


Williams 
structlon   ^, 

sienogrn|ih>     nod 

'l-Mifitrillnr. 
Nichols     AdverM 
ing  Co..  M.  [fl 
Waterson,     EUlB 

"■■•re    1  rum, 
Jorgensen   &   Coil 
Kawneer   Mfg.  (M 
Waterhouse  ■ 

Price 
Western     Builderi" 

Supply    Co. 
structural         steel 

Contractors. 
Judson     Mfg.     CO. 
S.diraeder's        Iron 

Works. 
Western    Iron  Sup- 
ply Co. 
Woods   ft    Huddarl 

SI  nves. 
Jlangrum     &  Otter 
Sieiger    &    Kerr 
sirueiurai        sicel 

<  i'iii  rueinrs. 
Llouc     nun      t\  KaS 
D«er     Bros. 
i-i.'ldeu     Gale     Iron 

«  orko 
•■■  j  n  F  rancisco 

lior,  t\  orks  1 
Halston  iron  Wk» 
Scnauer,  Fred  C. 
^.eimi,     Iron     Wka, 

Surveyors. 
Sanborn   &    Corloal 

son 
leuiiiliig    *    I.  rod. 

lag. 
Branick.    J     p 
buiiOD,    L    V. 
Devencenzi   &   C«H 

D  i  i  1  o  n    TeamliH 

Co. 
Gallen.     Carlin     M 
McCroy 

Hartneti,    J.    D      I 
Holland,   J.    P. 

Lennon   c0..   ,j.   k. 
Letter   &   Spinks    I 
Luggen.    Ernest     1 
i.l.Gamgan.     R     J  ■ 
.M.Glin.  hey  A 

Mnnobaii 
Monarch    Teainr-ofl 
Montague   Co.,    P.  1 
Noonan    Bros. 
On.ay  Co..   D 
1  Hmo,   M.   ft   1 1. 
Rowers    Chas.  J     I 
Slar      ContractinaB 


Wright   r-0..    I     | 

Tiling 

Ginsberg    Bros. 
Ginsberg  &   Co.. 
Hulse  Tile  Co. 
Kirwan     ft     Dor 


Mr, 


van 
ne-rum    ft    Olt« 
rless     Agenob 


Bill    ,v     .)  ..■ 
Sherman.    Kimball 
Co. 

Wall     Ueds. 
Marshall  -  Steams 

Co. 
Water        (  nuipaav. 
Spring  Valley 

Water    Works. 

.".  Iillett  Bsbfug 

Briekley.     f.     J. 

Heigie  ft  Jameisor 


-.  lor 


VV  -i.iliitt     i  'Jeai...., 

American  Window 
Cleaning    Co. 

'hi,  Huuse  ft  Win- 
dow Cleaning  Co 

Progressive  Wln- 
'I  o  w       Cleaninj 
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OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.   Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,   Richard   Herring.  Ass't  Secretary,   W.   J.   Carberry 

Treasurer,  C.   TV.   Witnington  Doorkeeper.    B.    R.   Wolcott 
Secretary,   R.  J.   H.   Forbes 


DIRECTORS 
James   A.    Wilson   Robt.   Dewar 
Alexander  Mennie  H.   Maundrell 
C.   W.   Wuningioi,  M.    F.   Gale 
R.  J.  H.  Forbes      J.   j.   Phillips 

MEMBERS 


R.   A.   Chlsholm 
O.   E.   Brady 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer    Bros. 
Eureka   Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wnba. 
Hillard,   C.   J.   Co. 
Judsun    Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
r,hoenix    Iron  Wks 
lalston  Iron  Wks 
ichrader  -l"'" 

Works. 
St.     Francis     Orn. 

Iron    Works 
tteiger      St       Kerr 

Stove    $     foun- 
dry  Cx 
/ul=an    Iron    Wks. 
Western   Iron  Wks 
Witnington,  C.    W. 

Art    Glass. 
Cal.    Art   Glass  Co 
Ingerson   &   Glaser 

Co. 
Blacksmith. 
Paul    Kleiber 

no  iki  «. 

American  Bond- 
ing   Cn. 

Costeilo    &    Cutler 

Aetna   r^ire   Ins.  Co 

Boole.  F.  W. 

Empire  State  Sur 
ety   Co. 

Fidelity  St  Deposit 
Co.    of  Marvlano 

'Ml-J.      -M.      A. 

Guyett   .<i   Hatier 
Hlllman    St  Son.J.R 
Lawton,   A.   F. 
t.lovd    &    Spengler 
National         Surety 

Co. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety    Co. 
llri.K  nun  Pottery. 
Bay      Development 

Carey.   J.    E. 
Carnegie    Brk  k    S 

Pottery    Co 
Oarquinez  Brick  & 

Pottery  Co. 
MoNear  Brick   Co., 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Kemlllard  Bk  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.    Co. 
San    Jose   Brick  Cn 
Steiger    T.    C.    am! 

Potterv  Wks. 
O.  G.  Brick  Co. 
Oakland        Paving 

Brick  Cn. 
hiilltltng    Material. 
California      Build- 
ing   Material 
Citv    Supplv    Co 
Kortick  -  Falls 

Mfg  Co. 
Holland,   J.    P. 
J.   E.  Lcminn 
Jnhns-Manvllte  Co 
Levy   <*.■   Co..   Robt 

Lilley  <<L-  Thuraton 

Co 
Pacific   Rpfinine   * 
Roofing    Co 
Parrott    &    Co. 


Paraffine  Paint  Co 
Quality   Lime    and 

Cement   Co. 
United    MaterialCo 
Waterhouse  st 

Price  Co. 
Western  Bldrs 

Supply    Co. 
Western     Building 

Material  Co. 
Fernald  Co.,  The 

Building  Paper 
Boyd  &  Moore 
Lilley   &   Thurston 

Co. 
Cement     DenlerH 
Balfour.       Guthrie 

Co. 
Cowell  Lime  &  Ce- 
ment  Co. 
Holmes   Lime   Co 
Holland,   J.    P. 
Leonard.    J     J. 
Maynard,  Jr.,  J.  L 
Pacific        Portland 

Cement   Co. 
Quality    Lime    and 

Cement    Co. 
Western     Building 

Materials     Cn. 
Standard    Portland 

Cement    Co. 
Concrete. 
Chase.    Silas    A. 
Camp   St   Carillon. 
Duncanson.       Har- 

relson    Co. 
Foster   St   Vogt. 
Crvals.   H. 
Goodman        Arllfl- 

cial    Stone    Co. 
Haun.   C.    C.    W. 
Keatinge    tf-Sons.R 
Leonard,  .1.  J. 
Leonard.  J.  P. 
Lvnch.   A. 
Pasqualetti,    T. 
Stanq\iisl     ft     Tay- 
lor. 
Stanqulst    & 

Forbes 
Zimmerman.   L.   M. 
Concrete       Rein- 
forcement. 
Lillev    &   TTiurston 

Co. 


IllliM.TS. 

Allen,    Alex.    M. 
Anderson,    W.    W. 
Arthur,   L. 
Bateman    J    C. 
Boring.    F.    H. 
Born  &  Son.  S.  A. 
Brad\ 


ito 


i    Bros. 
Wra.    A. 
St   Co. 

n     St     Diss- 

ugh     &     Ve 


Brai 
Burdick 
Caldwei 
Camerot 

ton. 
Cavar 

zlna. 
Chisholm.     R.     A. 
Cobby.    J.    W. 
Concannon.    W.    N 
Conrad.    H. 
Days'  Sons,  T.   H. 
Dewar.   R.  &   Son. 
Elam.  Thos.  &  Son 
Elliott.    E.    W. 
Fatiy.    R. 
Fischer.    Fred. 
Franz.    Val. 
Frost.    T.    P. 
Gillespie,   G.   G. 
Gallagher.     Frank. 
Gardlser,     Florent. 
Grelg,    Robt. 
Hansbrough    Bros. 
Healev     -     Tinblts 

Ton    Co. 


I T 1 1 


Howkins.   A. 

Hoyt    Bros. 

Ingerson,   C.   A. 

Jacks,  H. 

Jones,   W.   G. 

Kent,  S.  H. 

Knowles  &   Reich- 
ley. 

Lang  &  Bergstrom 

Letter,      E.      T.      & 
Sons. 

Lynch,  M.  C. 

Lynch.    P    J. 

Masow  &  Morrison 

Mathews   Con.    Co. 

Mathles,   H.   C. 

McBain,  J. 

McKilllcan,   R   and 
Wm. 

McLachlan.    Thos. 

Miller,  Adam. 

Moller,    R.    W. 

Mo  rev,   H.    B.St  Son 

Owsley,  B.  T. 

Penny.   Isaac. 

McLeran    &    Peter- 
son. 

Robertson.  J.   M. 

Robinson     &     Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence.    A.   T. 

Stockholm    &       M- 
lvn. 

Tefrill,    G    C. 

Walker  Bros.   Co. 

Warwick.  H.  C. 

Buller,    Thos. 

White    Bros,    (car- 
Denters> 
Cormtice  Works. 

Amsler.    C.   S. 

Berger    Mfg.    Co. 

Capitol    Sheet    Mtl. 
Works. 

Comyns    &     Child- 
ers 

Conlin.    J. 

Cronan,    Wm. 

Forderer      Cornice 
Works. 

Guilfoy         Cornice 
Works. 

Appmann     '" 
Works. 

Heidt.    Wesley 

Morrison   &   Clark. 

S.     F.    Cornice    Co. 

Western      Furnace 

S-    Cornice    Wks 

Contracting 

I.nthor. 

Lynch,   Richard 
Schnebly.       H  o  s- 
trawser    *    Ped- 


Ravmnnd.   W.    H 
Curbing.      Granite. 

McLcnegan.     S.     B. 

Door   Openers. 

Rischmuller.   Geo 
Electrical. 

California   Electri- 
cal   Works. 
Central         Electric 

Co. 
Cltv   Electric   Co 
Decker    RlectrlcCo 
Globe    Fler.    Cn 
Hanl,rid<re     XV     S. 
Lew    Blec.    Co. 
National    Elec.    Co 
Van    Emon    Eleva- 
tor  Co 

Elevators. 
Otic     Elevator    Co. 
Van    Emon    F.leva- 


Efbre. 

S.  F.  Fibre   &  Cord- 
age  Co. 

Fireproof  Doors. 

Gervais,  Henry. 
Norris,    L.    A. 
Roebling   Con.   Co. 

Floor   Sanding 

Inlaid   Floor   Co. 
Pacific    Floor 

Sanding   Co. 
Grill    Work. 
Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,   A. 
Sartorius   Co. 
Witnington.  C.   W. 

Gen.      Contractors. 

Brigham,  H.  B. 
Caldwell  &  Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharson.    D.  B 
Fee,    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griffith,     Win. 
Hannah    &    Co.  J.S. 
Hayes    &   Schmidt 
Jackson,    A. 
Kuykendall.   J.   S. 
Malley,    Edward. 
Peacock.    John 
Van    Sant-Hough- 

ton    Co. 

Glass  and   Glazing 

Cal.   Plate  &    Win- 
dow   Gass    Co. 

Cohen,    I. 

Cobbledick      Glass 
Co..    L.    N. 

Fuller.     W.     P.     St 
Co. 

Hahenicht    & 

Howletl 

Holland.   J.    P. 

Schwarz     &     G.  ti  - 
Ieih    fine.) 

Grading   ft    Team- 
ing. 

Church,    D.    O..    Co. 
Dillon,    D. 
Fay.    S.    J. 
McClure.    H.    N 
Wilhelm.    A.    H. 
Wilkie   Co.,    A. 
Williams.   F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley.    L.    B. 
McLenegan.     S      \'- 

Granite. 
Bradbury,    Tlios. 
Cal.    Granite   Co 
De    Lano   &   Sons. 

C.    L. 
Hunt.  A.  T. 
Raymond     Granite 

Co. 

Hardware. 

Brittain    \-    Co 
Kiuse,   J.   H. 
Meyer,    v 
Osborn     Hardware 
&    Tool    CO. 

.       Hdw       Co 

Wright     Hilw     Cn 
Heat      and      Light. 

Pacific       Gas      and 

EN  .  trio    Co. 

House      Moving      * 

Raising. 

Illume  Confg  Co. 
Pearson.    E.    K 
Sullivan.    D     r.&T 


Healing    A     Venti- 
lating. 

Cronan,    Wm. 
Mangrum    &    Otter 
Montague.    W.     W. 

&    Co. 

Inlaid    Floors. 
Hardwood        Inte- 
rior  Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding   Co. 
Iron    Works. 
Michaels     St.     Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior         Decora- 
tors.     Lathers. 

Snell  &   Dennis. 
Lynch,   Richard 
Joist      Hangers     & 
Post  Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lilley    &   Thurston 
Co. 

Knwneer     System 
Store    Fronts. 

Falls    Mfg.    Co. 

Lilley   &   Thurston 
Co. 

Light    and     Power 

Pac.    Gas    &    Elec- 
tric  Co. 

Lime.    Cement,  Etc 

Acme      Cement 
Plaster    Co. 

Arden    Plaster    Co. 

California    Lime  & 
Hydrate     Co. 

Cowell      Lime      & 
Cement    Co. 

Holland.   J.    P. 

Holmes    Lime    Co. 

Lennon,    Jas.    E, 

Lucas.    \V.    E. 

Pac   Lime   &   Plas- 
ter   Co 

S.    F.    Lime   Co. 

Shasta    Lime    Pro- 
ducts   Co. 

Western     Building 
Material     Co. 

Western     Lime     St 
Cement    Co. 
I. limber. 

Acme    Lumber    Co 

Christenson     1. um- 
ber Co. 

Greater    City    Lum 
her    Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt    Lumber 
Co. 

Hauptman       Lum- 
ber   Co. 
hloopet  Luml-er 

Co. 

Kruse,   .1     H. 

Loop    Lumber   Co. 

Macdonald      Lum- 
ber   Co. 

Moore.     R.     B.  Mill 
&     Lumber     Co. 

Olsen     -     Mahoney 
Lumber    Co. 

Pope    .<■    Talbot. 

Santa    Fe    Lumbei 
Co. 

Scbouten     Lumber 
Co 

Tiei  nan     &     Bero- 

ni.i 

Van     Arsdale-Har- 
rts    Lumber   Co. 
i     Bros.«  Co 
F     P. 
I  naiher  I  llnr.l- 

xrnoil.l 
Oieckmaan    *    Co 

:,1         E.       A.      » 

Niebaita.    Ed.    F    .<• 

Co 
White    Bros. 
Turneii   A.   J 
S     F     Lumber    Cn 

Machinery. 
Harron.       RiokaM 

.     MeCon. 
Parrott    &    Co. 
Masons.    *  Builders 

i  n.l-    r.      R 

C     .1 

i  son      St      Rnl 
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Brady.    M.    V. 

Brady.    O.     E.&Son 

Brandon,    E    J 

Brennan,    J.    E. 

Brigham,    H.    B. 

Butcher.    Thomas 

Butler.     Thos. 

Byron.    D.    J.  *Sor 

Campbell     Bros. 

Carr.    J.     XV. 

Oowney,    J. 

Farrell    St    Reed 

Fennell,   Jas. 

Gale.   M.    F.   *  Son 

Gilson.    J.    E. 

Harrison.    A. 

Hlbhlns   *    Bak<;i 

Hock.    Chas. 

Hoffman.   V. 

Hogberg    &     Lud 
wig 

Larsen.    H.    H. 

Lawson.    A.   W. 

McGowan.    M. 

McWblrter  * 

Drake 

Miller.    J.    W. 

Murray      St      Mow 
bray. 

Mulcahy    Bros. 

Nagel.    W.   L. 

O'Connor      *     Col- 
lins 

O'Rourke,    T.    F. 

Ralney     *     Phhil 
lips. 

Ringrose.     R.KSnn 

Scott.    XV.   S. 

Walker.    P.    J. 

Watson.    Sage 

Watson.    Sidney 

White.    ,T.    M. 

Whitney  &  Davies 

Wilson.    James    A. 

Wverant.    J     H. 
Marble. 

American      Marble 
&   Mosaic   Co. 

Columbia      Marble 

Orassi.  Peter.  Co. 
Hunt.  Andrew  T. 
Maino.  F.  L.  *  Co. 
Mustn  *  Sons.  Jos 
K'eenan  Co. 
Vermont  Marble 
Go. 

Mantels.    Tiles 
Grates. 

Kirwin  *  Dono- 
van. 
Mangrum  S-  Otter 
Montague  *  Go..W 
Peerless  Agencies 
Metal     Furring     A 

Lathing. 

Lvnrh.    H.    T. 

National      Lathing 

end     Furring 

Metal  Window 

Works. 

Dwan.  J.   E 

Mosaic. 

Amer.     Marble     ft 

Mosaic    Co. 
Gervais.    TT. 
Maino.    F     L.  .<•  Co 


Office   Fixtures. 

Bateman.    Wm. 
Forbes    S-    Son. A. J 
Fink    A    Schindler 


Paioters. 

Daniels.    Gus    V. 
nonovan.    V.    J. 
Frasor     .1     r> 
K'uss.    P.    N. 
Lewellyn,    J. 
Vfiundrell.    H. 
Vo.ris.    C.    W. 

Spark     j     H     . 
Tucker    W.    W.  Co 
V<    1 1      I.   J 

Paint     llnrner 

Paint    (Damp    Re- 
sisting.) 
Dwan   Cn.   .!.    K. 

1'aluts.    oils.     i:tc. 

H  ,-  o  t  e  r 
Fuller  -v   Co..  w.P. 
Kuss.    P.    N. 
Maundrell.    H 
Pacific     Refining  £ 

rino 
Pa  ratline     Paint  C' 

Whittie,    -  Cobutr, 

Co. 
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Patent     <  kn • 

Clawson  &  Co.. 

Dun'levv    8    Getl 
Dresser    .    McDoi 

noP    Co. 
Cal.   Pottery   Co. 

fin  ■■  I  iiu    Minn. 

Anderson   Bros. 
Buell   Co.,   Guy 

Burnlinm     -     Stai 

ford  Co. 
Ca..   Door   Co. 
Cal.   Milling   Co. 
Central     Lu     tier 

Milling   Co. 
E  1  ki  n  g1 1  o  n 

Hucke 
Herring     MilHIm 
Kendall.   A. 
Kruse,    .1.    11 
Lorden   Mill  Co., 
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Uateo     Plan- 
Mill. 

&    Hayman 
r   &   Co. 


i  li 


.) 
D     It 


L. 


Moore         Mill 
Lumber    Co. 

Pacihc   Mfg.    Co. 

Pacific       Tank 
ripe    Co. 

Ret  11  v.   P.    F. 

Santa     Clara      Mi 
&    Lumber   Co. 


i  'riehlon, 
Coghlan,    Frank 
Connolly,   J.   J. 
Connell,   J.    E. 
Dunlop    IS. 
Fay,    jolir 
Felt,    R.    L- 
Floodberg    &     .vie 

Ca  If  fry. 
Fraser,   Simon 
Gregg    &    Clute 
.liivohsen,    N. 
Kaiser  &   Leaf 
Knowiea    A. 
I.vden    &    Bickel 
Maitlruer    &     Co. 
Mennie.     Alex. 


"hoi; 


id,    J.    C 


C.    C. 


O'Kane   &    Co.,C.T. 


OSullivari    &   Bui 

l.-r 
*mith    ,<•     Johns. 


Ahlbacii    .V-    ATavei 
I  ■•  in;i  nl.    Q      F 
Burnham      Plumb- 
Ins;    Co.,    Inc. 
Dnlasiel.   R„  .lr  .  Co 


ttenl    F>tnte. 

Co. 

Williamson    Co..H. 
Wittman    -    Lyman 
Cross   &    Co. 
Urban       Realty 
Inipt.    Co. 

ItlgglTS. 

Bill  ne  Cnnl'K.   Co. 

Pioneer  Const.  Co. 

Crushed  -iki. 

II.iII.mkI.    J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 


Itoiillnc      ComnOal- 
tlmi. 

Artolllh    Mffi     Co 

Bender.      .;.       w. 
it '  Co 

Flbrestone     Roof- 
ing  Co. 

Larkin    Asphalt    & 
Paving    Co. 

Magnesia      Asbes- 
tos Supply  i  'n 

Mai.ii  i    &  Peterson 

Manville      Co.,     II 
W.    Johns 

Meuer  Bins.  Co. 

Pacific   Refining 
Roofing  Co 

Parafflne    Paint  Co 

Samuel    Co.,    II.   D. 

Western     Asbestos 
Mag.    Co. 

Watson        Roofing 
Co. 

Snnd.   Gravel,   Etc. 

Cassaretto,    Jonn 

Holland,   J.    P. 

Keystone   Sand   Co 
Siuiitiiry    I'Tom-Tng. 

Stone,    E.    B,    &    A. 

L.,    Co. 
Fil.restone      TJoof- 

ing    Co. 


M.I,  milk        I.IkIHk. 
Jackson,    P.  H.&Co 
McGulgan,   John 
-lair   Builder*. 

r.isimp.    Win    T. 
Stewart,  J.   K. 

Roof    Repairing    .V 

Paint. 

Street     Work. 

fay,   S.  J. 


Steel 


it  . 


I  I  (Ml  IS. 

Lllley    &   Thurston 


Stone   CoiitrnctorK. 

In-  La  no  «s  Sans, 
I.     ' 

Blan   hard,   \V.   W. 

Hunt.    Andrew    T. 

McGIlvray  Store- 
Co. 

Raymond  Granite 
Co. 

Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     <3ranitt 
Co. 

Ten  in  I  uk. 

union,  d. 


I. in.  k:i       'I',  ainlng 

Holland,    I     P, 
MrClure,    H.    N. 

Monarch    T.ainlr 

MrLcnegan,   S.   1 

Terra  futtn. 

.'lark    ,V    Sons.   N. 
iladding,     McBi  an 
ft   Co. 

SI  e  \g  e  r        Terra 

.  ■nlta.    CO. 

Tiling. 

Artollth     MTg.    Co. 
Vciitlllitnrx. 

■  use    & 
Price    Co. 

\\  hili-ivaMln-ri. 

Reigle    &    Jamison 
Brickley,    P.   J. 

Wire  Work*. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


TI  ?!  )7_.Tf=* 
^lTU       IT 

An  Estimating  Form  fjr  Contractors  is  the  latest  addition  to  our  System 

Blanks        Its  use  avoids  danger  of  forgetting  some  important  item.       Con- 
veinent.      Saves  money  and  time.     See  it. 


Telepho.  e  Kearny  720 


Wl~iite  &.  Farnsworih 
425-427  MONTGOMERY  STREET 

(Since   1  906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 


This  s  inc.  HOTEL  RO  S  YN,  S  F. 

J.  E.  Kraff !  O  Son,  Architects.  O.  C.  Holt,  Bldr. 


Try  an  "ad"  in  this  paper  and  note  the  results. 
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THIS  WEEK'S  ILLUSTRATIONS: 


New  Office  Building  To  Be  Eredted  On 
The  Hobart  Property  On  Lower  Market 
Street,  Plans  For  Whnh  Will  Be  Completed 
By  Architects  Willis  Polk  And  Co.  Within 
Two  Months. 

Modern  Theatre  Building  Now  Under 
Construction  For  G.  M.  Anderson  In  San 
Francisco,  Designed  by  Architects  O'Brien 
And  Werner,  San  Francisco. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


jtfR 

Steam  Shovels 

Locomotives 

Locomotives 

|H^N 

-." 

Cranes 

Dump  Cars 

'tMt-q    •  3 

Tractors 

Crushers 

Screens 

Elevators 

yT        '  ~"-'— - ^ 

R?    "-j- 

Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  5  Xon 

IVIotor  Truck 

Equipped  with  ay  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rlalto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    3S  inch 

Gravel  and  Crushed  Boulders      )/>,  inch  to  1  inch 

"         "  "  "  1  inch  to  \]4,  inch 

"  "         l1/  inch  to  21/  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Otis 
Elevators 


Sustain  Architeds'  Endorsement 


The  Architect  who  specifies  Otis  Elevators  identifies  himself  and 
his  client  with  the  most  thorough  Elevator  organization  in  the  world — 
an  organization  with  fifty-seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  Installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  United  States  the 
distribution  of  which  offers  to  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Your  clients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unequalled  fa- 
cilities of  our  "Service  Department."  We  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Geerless  Traction  Elevators.  Worm  Gear  Traction  Elevators. 
Drum  Type  Elevators.  All  Types  of  Hydraulic  Elevators. 
Freight  Elevators  of  Every  Description.  Automatic  Residence 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  Hoists.  Escalators.  Inclined  Freight  Elevators 
Gravity  Conveyors,  Etc. 

Let  us  send  you  our  latest  books  giving  detail  description  of  Otis 
Elevator  products. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,         Por  land,         Los  Angeles,         Seattle, 

Tacoma       Spokane,      Sacramento,      Boise, 

San  Diego,        Salt  Lake  City,       Denver. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Benj.    G.    McDougall.   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


METCALF     HOTEL, 

Righetti   &   Headman, 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY  HALL.   San  Francisco 

Wright,    Rushford    &    Cahlll.   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey,    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN'     H'TSE,    San    Francsoo 
Frederick  H    Meyer,  Architect 

nd  terracotta  work   tr<-a ted  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  ,83  *"£"?££!*" 
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Could  You  Use 

60  House  Telephones 

and 

Annunciator 

at  a  Special  Price? 


Eledtrical  Work 

Installed 

by  us 

is  installed 

Corredtly 


Levy  Eledtric  Co 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 
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PALACE  HARDWARE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"WAINWRIGHT" 


G ALVAN IZ  E  D 


STEEL 


CORNER 


BAR 


FOR    PROTECTING    EDGES  OF  CONCRETE  CURBS  STEPS,  COLUMNS,  ETC. 


Xne  Only  Effective 


CONCRETE  EDGE  PROTECTOR 

Offered  to  the  Contracting  Public 

WAINWRIGHT  PATENTS— March  9,  1897. 

November  22,  1898.       May  5,  19J3. 

March  26,  1907.    Aug.  29,  1907. 

Aug.  7,   1910. 

This  bar  has  been  in  public  use  for  moie  than 
ten  years  as  the  main  feature  of  the 


Wainwright  Steel-Bound  Concrete  Curb 

THE  BEST  IN  THE  WORLD 
OVER  FIVE  MILLION.  FEET 

In  Use  in  More  Than  Four  Hundred  Cities  in  the  United  States 
ABSOLUTELY  NON-BREAKABLE-CHEAPER  THAN  GRANITE 


Handsomer  Than  Granite  and  much  stronger. 
Continuous  in  Construction,  hence  never  cut  of 
line.  GALVANIZED  STEEL  CORNER  BAR 
Prevents  Chipping  or  Breaking  on  Edges.  This 
Curb  is  Mechanically  Perfect  and  Unequalled  for 
Curved  Corners. 

This  Curb  Will  Stand  Harder  Use  And  Last  Ten 
Times  As  Long  As  Plain  Concrete  Curb 

CONTRACTORS  can    make    money    by    laying 
this  curb. 

CITY  ENGINEERS  can  save   money  by  speci- 
fying it. 

ARCHITECTS  are  invited  to  read  pages  242  and 
243  "Sweet's  Index." 

METAL  PARTS   FOR  SALE 

SEND  FOR    COPYRIGHTED    BOOKLET  No.     16 


The  Lilley  &  Thurston  Co. 
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The  decision  made  by  the  adminis- 
tration leaders  and  committees  of  the 
houses  of  Congress  yesterday  to  for- 
bid all  importations  of  arms  into 
Mexico  rather  than  to  favor  the  insurg- 
ents by  permitting  the  importation  of 
turns  by  either  faction  was  one  that 
does  credit  to  their  good  senses  as  well 
as  accords  with  the  spirit  of  humanity 
that  should  animate  our  nation.  What- 
ever may  be  the  morals  of  the  contest 
in  Mexico,  for  the  government  of  the 
United  States  to  take  a  position  that 
we  are  willing  and  glad  for  both  sides 
to  buy  weapons  of  us  with  which  to 
cut  each  other's  throats  sounds  too 
much  like  the  act  of  an  assassin  for 
hire. 

There  is  a  growing  impression  in  the 
United  States  that  whatever  may  be 
the  merits  of  the  controversy  between 
the  Mexican  factions,  Diaz,  Madero, 
Huerta,  or  whoever  may  happen  to  be 
the  figurehead,  there  is  a  faction  in 
control  of  the  government  at  Mexico 
whose  interests  are  antagonistic  to 
granting  any  real  constitutionalism  for 
the  republic  and  that  this  faction  must 
be  unhorsed  before  there  can  be  any 
lasting  peace  to  the  south  of  our  bor- 
der. Madero  started  out  to  fight  this 
interest,  but  soon  succumbed  to  its  in- 
fluence, and  in  his  turn  was  over- 
thrown when  its  master  spirits  found 
that  his  weaknesses  would  prevent  his 
success.  The  same  interest  has  set  up 
Huerta  and  is  willing  in  turn  to  over- 
throw him,  and  put  up  some  one  else. 
The  refusal  of  the  United  States  to 
give  its  moral  support  to  the  exist- 
ence of  the  Huerta  government  has 
been  a  bitter  disappointment  to  the 
people  who  have  put  him  in  power. 

It  has  been  unjust  for  the  United 
States  to  administer  its  law  in  such  a 
way  as  to  favor  Hureta  as  against 
Cattanza  or  the  other  insurgent  lead- 
ers. On  the  other  hand,  to  seem  to 
endorse  the  present  butchery  by  per- 
mitting the  sale  of  arms  to  both  sides 
would  have  been  worse  still.  There 
should  be  hereafter  an  embargo  on  all 
shipments  of  guns  and  ammunition 
from   this  country. — Fresno  Republican. 

The  Japanese  owners  of  farm  lands 
are  seeking  to  escape  the  limitations  of 
the  present  alien  land  law  by  incor- 
porating and  turning  over  their  hold- 
ings to  the  corporations.  Reports 
that  a  great  number  of  incorpor- 
: '  t  i  ■  ■  1 1  ]. a  pets  have  l.een  filed  witli  the 
try  of  State  during  the  past  few 
days  and  it  is  supposed  that  many  more 
will  i.e  filed  before  August  10th,  the 
date  on  which  the  referendum  clause  of 
the  constitution  provides  that  laws  will 
go  into  effect  after  their  passage.  Just 
how  fat  this  will  evade  the  law  has  not 
yet  been  determined.     But  the  decisions 


of  the  Letter  judges  and  the  trend  of 
legislation  of  late  has  been  to  prevent 
the  escape  of  responsibility  for  acts 
through  incorporation.  That  is  that  a 
person  incorporates  a  company  and  by 
the  creation  of  this  filtitious  person 
escapes  the  responsibility  of  his  acts. 
The  incorporation  of  companies  to  take 
over  the  land  of  alien  owners  and  then 
transfer  the  ownership  of  the  aliens 
to  stock  certificates  is  a  question  that 
will  have  to  be  decided  by  the  courts 
as  to  status  of  ownership.  And  if  the 
present  law  does  not  cover  the  situa- 
tion there  is  no  reason  why  one  that 
does  should  not  be  enacted  in  the 
future. 


Everybody  should  remember  that  to- 
day is  the  last  day  to  register  for  the 
municipal  bond  election.  Get  in  an 
register  and  vote  for  the  bonds.  The 
railroads  will  pay  for  themselves.  And 
besides  we'll  get  some  sort  of  car  ser- 
vice and  be  in  a  measure  independent 
of  the  domination  of  the  United  Rail- 
roads. Exercise  some  independence 
and  throw  back  the  insult  that  is  daily 
offered  to  your  intelligence  by  Patrick 
Calhoun  and  M.  H.  De  Young. 


The  Call  has  started  a  crusade 
against  Chief  White  of  the  Police  De- 
partment. It  has  always  been  a  ques- 
tion in  the  minds  of  the  people  why  the 
present  Chief  was  appointed.  Cer- 
tainly his  previous  training  never  fitted 
him  for  the  job.  And  it  is  doubtful 
if  he  ever  would  have  been  appointed 
much  less  retained  by  the  present  ad- 
ministration had  he  not  been  connected 
with  an  important  public  service  cor- 
poration. 


A  great  hue  and  cry  is  being  raised 
by  the  United  Railroads  and  their 
votaries  about  the  proposed  bond  is- 
sue for  the  municipal  railroads  and  the 
increasing  indebtedness  of  the  city. 
That  the  taxpayers  will  be  overburden- 
ed if  the  bond  issue  passes;  and  that 
generally  the  city  is  going  to  the 
demnition  bow-wows  if  the  bonds  are 
voted. 

Here  is  the  proposition.  The  United 
Railroads  have  to  pay  interest  on  about 
:.n  millions  of  watered  capital.  The 
i.e. .pie  have  to  pay  it.  Why  in  God's 
name  can't  the  city  pay  interest  on  an 
actual  investment  under  the  same  cir- 
cumstances and  put  some  money  aside? 

The  proposed  bond  issue  will  take 
over  the  Union  Street  line,  a  railroad 
already  established  and  earning  a  big 
It  will  add  nine  additional 
lines  to  the  present  Geary  Street  line 
making  a  complete  municipal  system. 
There  can  be  no  question  about  the 
roads  paying  for  themselves.  Why 
ould  the  people  not  vote  for  the 
system  that  will  tend  to  free  them  from 
the  dictation  of  the  trolley  trust  and 
will  at  the  same  time  put  money  in  the 
treasury?  Register  now  and  vote  for 
the   bonds  on   August   26. 
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Accident  Prevention  At  Saw  Mills. 

By  C.  D.  Gray  in  the  "Wood- Worker." 


"Two  Killed,  Tun  Hurt,  when  Boil- 
er Explodes."  "Saw  Mill  Engine  Blown 
I'll."  "Carried  to  Horrible  Heath  when 
He  Trips  on  Lever."  "Saw  Mill  .Man 
Rilled  in  Boiler  Explosion."  "Fatally 
Injured   in   Saw   Mill." 

These  are  typical  headlines  which 
confront  the  reader  of  the  newspapers 
in  lumber  manufacturing  districts. 
They  indicate,  even  to  the  casual  ob- 
server, that  the  operation  of  saw  mills 
is  carried  on  at  a  considerable  cost  in 
the  way  of  injuries  and  deaths  to  em- 
While  many  of  the  accidents 
reported  in  the  items  of  which  the 
captions  are  shown  above,  happened 
at  portable  mills  in  the  country  dis- 
tricts, others  were  recorded  at  im- 
portant plants  and  were  fairly  typical 
of   wii.it    is  happening  right  along. 

It  would  lie  absurd  to  say  that  saw 
mill  men  are  less  mindful  of  their  ob- 
ligation to  their  employees  and  to  the 
community  than  other  manufacturers; 
yet  it  may  be  assumed  that  a  large 
proportion  of  the  accidents  which  are 
constantly  reported  is  d-ue  to  careless- 
oi  neglect  in  some  form  or  other. 
In  other  words,  many  of  the  injuries 
indicted,  resulting  in  permanent  dis- 
ability, or  death,  were  easily  prevent- 
able. 

Americans  are  typical  and  character- 
istically    prodigal     of     natural     wealth, 
and.    it    is    believed   by   many,   of  human 
life.      The    lire    waste    of    this    country, 
to   take   a    prominent    example,    has   as- 
i:     I    appalling      proportions,      simply 
ige    man    is   too   busy 
with     oilier    things    to    keep    his    prem- 
ree    from    excessive   hazards.    Pre- 
ventable    diseases    are    reaping    annual 
oil  ought    tn    rouse   every    citizen 

count  r>    i  n   pos  11  Ive   measures  of 
•   ■•    in    1. ringing      about      better 
condition!     of     health     and      sanitation. 
Accidents    in    industrial    plants    happen 
might    have   been   ai  oided,  a  nd   the 
o    individual    and    the   community 
high. 
It     is     probably     true    that     the    saw 
mill,    as    a     genera]    proposition,    is    as 
any     wood-working    establish- 
on    accidents.   In  the   lirst   place, 
ti  i    of  the   work   is  such   t  hat 
hi  it    be   employed    for   the 
ml   this   fact   leads  to  better 

- ii         youngsters 

i    i  iM.i    the    use 

n    in   box   factories,   Mooring    fac- 
et    wood-working   plants 
work      is      w i  1 1 1  i 1 1      th eir 
-    ompanied    by   a 
mil    idem 
mill 
far    as    number    Is    con- 

D is     ones. 

i  i  n    is    hurt    in    a    saw    mill    I  he 

injuries  arc   n 

wen     nil    in 

in  ii    '.'     furniture 

oi     i :  '     '■!    hi     char- 

ne  i        employed. 

■ail    th e 

As    indicated  le    of    the    head 

lines   quoted 

a  rl  Icle,  n     too 

numero  I  mill     mills, 


where  not,  enough  attention  is  given  to 
the  proper  operation  of  power  plants. 
The  portable  boiler  and  engine  are 
usually  given  pretty  rough  treatment; 
i  .a  enough  care  is  taken  tu  keep  a 
sufficient  amount  of  water  in  the  boiler, 
Mil  tiic  inevitable  frequently  happens. 
This  is  also  due  to  the  fact  that  fre- 
quently no  one  is  delegated  specially 
to  operate  the  power  equipment,  and 
in  the  case  of  the  little  mill  the  man 
operating  the  saw  is  supposed  to  keep 
a  weather  eye  mi  the  boiler,  and  tries 
to  keep  it  supplied  with  water  and  fuel. 
This  condition  makes  for  accidents,  but 
II  e  use  of  greater  care  even  here 
Would    I I    considerable    assistance. 

In  the  larger  mills  with  stationary 
power  plants,  inspections  should  be 
held  regularly,  and  the  boilers  gone 
oyer  carefully  to  see  that  they  are  In 
good  condition.  It  is  a  noticeable  fact 
thai  while  mills  are  frequentlj  closed 
to  enable  repairs  and  alterations  to  be 
made,  especially  after  a  long  run.  at- 
tention is  usually  confined  to  the  saws 
and  their  appurtenances,  and  less  given 
to  the  boilers  than  is  really  necessary. 
When  t lie  opportunity  is  presented  for 
cleaning  out  the  boilers,  removing  scale 
and  insuring  the  proper  maintenance 
of  the  equipment,  it  should  lie  taken 
advantage     of. 

The  use  of  guards  on  saws  in  lum- 
ber manufacturing  seems  to  be  imprac- 
ticable, as  it  would  be  a  hard  matter 
in  arrange  a  safety  device  to  advant- 
age. This  only  emphasizes  the  need 
of  care  in  sawing.  Not  a  great  many 
accidents  happen  at  the  saw  itself. 
however,  though  occasionally  reports 
ail  made  of  men  being  tripped  and 
thrown  againsi  the  saw.  or  of  the  saw 
being  started  accidentally,  causing  an 
employee  working  in  its  vicinity  to 
I  e  injured.  The  United  States  Steel 
Corporation  has  adopted  a  danger  sig- 
nal, to  be  used  in  all  its  plants,  a  red 
ball,  the  emblem  being  hung  at  every 
point  where  there  is  danger  of  some- 
bodj  being  hurt.  Every  saw  mill  should 
adopt  this  idea  and  place  the  crimson 
symbol  of  danger  at  the  saw.  as  a  con- 
stant warning  to  its  employees  never 
I.,  r.lax  their  vigilance  against  acci- 
dent. 

While  the  big  saws  caini.it  he  pro- 
tected, there  is  no  reason  why  the 
other  manufacturing  equipment  in  the 
mill  should  not  be  kept  as  safe  as  pos- 
sible.    Tiie  edgers  and   trimmers  should 

i  ,  guard's  mounted  upon  them,  as 
their  installation  will  not  interfere  to 
any  extent  with  the  work  being  dom 
and  may  help  a  great  deal,  though  the 
hazard  here  is  minimized  by  the  facl 
that  the  employee  seldom  limn-  ver: 
■  lose  to  the  saws  used  In  edging  lum- 
ber.  Etesaws  can  !"•  guar. led,  and  are 
frequently  protected  in  up-to-date 
mills.       i  ng    use  of  the  rcsaw 

argues  in  favor  of  more  attention  be- 
ing  given    tii  is    I'.-a  i  in  . 

I',  obably    the   si    prolific   si of 

... ii    in    ii..-   mill    grows   .mi    of   the 

i , ,  i.  I.,  how  a  hi  i  eciird  to  pro- 
tecting iii  nsmlssl iquipment.  Inas- 
much ae  -learn  power  is  used  univers- 
ally,   ami    it    must     be    carried    long    dis- 


tances    in    order    to    supply    eneru        1    r 

the  saws,  conveyors  ami  other  equip- 
ment, there  is  necessarily  an  unusuallj 
large   amount    of   transmission    machin-i 

erj  in  lie  v.i'  ..)  belts,  hangers  and 
pulleys.  In  some  mills  of  consider- 
able pretensions  as  manufacturing 
plants    it    takes    almost    the    agility    of 

an    acrobat    to    make    progress    through 
the    maze    of    belts      and      hanger 
pecially    in    the    lower    portion    of    the 

mill.  This  is  leaving  exposed  a 
point  that  ran  easily  be  protected 
Large  belts,  especially.  should  be 
fenced  in.  a  few  hi, a  ids  nailed  around 
them  being  better  than  no  pro 
at  all.  Bolting  is  necessary  and  must 
tie  used1,  but  there  is  nothing  bo  bi 
gained  by  allowing  it  to  remain  a  con- 
stant menace  to  the  safety  of  those 
working    in    the    mill. 

In  connection  with  conveying  equip- 
ment, numerous  gears  and  cogs  must 
be  used;  and  it  is  a  significant  com- 
mentary upon  the  care  given  this  fea- 
ture that  in  many  mills  where  the 
owners  should,  and  probably  do,  know 
better,  these  gears  are  left  unprotected. 
a  ii.]  are  likely  at  any  time  to  cause 
serious  injury  by  catching  the  cloth- 
ing of  some  passer-by  and  drawing 
him  into  the  meshes  of  the  cog  wheels. 
Boxes  for  these  cogs  can  be  put  on 
without  much  expense  of  time  or 
money,  and  the  added  point  of  safety 
is  well  worth  considering.  Ordinarily 
the  mill,  if  it  is  of  any  size,  has  a  ma- 
chine shop  which  can  be  employed  to 
turn  out  protective  devices  for  this 
and  other  dangerous  features  of  the 
mill,  and  as  the  amount  of  material 
needed  is  inconsequential,  the  im- 
provement can  usually  be  made  with- 
out   any    trouble. 

In  the  yard  the  piling  -ami  handling 
of  logs  is  a  matter  of  great  importance. 
The  extravagance  of  handling  logs 
without  a  derrick  is  so  patent  that  for 
this  reason  alone  the  old-fashioned 
plan  "f  yanking  logs  off  the  car  by  a 
rope  and  then  dragging  them  up  an  in- 
line into  the  mill,  should  have  been 
eliminated.  There  are  still  some  mills 
which  use  this  plan,  however,.  The 
danger  Involved  in  handling  logs  in 
this  way  is  more  than  considerable, 
and  the  character  of  the  damage  in- 
flicted tn  tite  body  of  an  employee 
caught  under  a  lug  is  particularly  se- 
vere. In  erecting  log  piles  tin  base 
of  the  pile  should  be  broad  enough  to 
eliminate  the  danger  of  the  timber 
rolling  oft,  and  ..ne  should,  of  course. 
he    taken    in    moving    them    to    the    mill. 

The  derrick  itself  should  be  erected 
and  maintained  with  more  than  ordi- 
nary care.  A  good  main'  serious  acci- 
dents have  happened   because  the  i i 

or  mast  of  the  derrick  collapsed  under  8 
lieavj  load,  investigation  showing  that 
ill  many  eases  it  had  not  been  properly 
pill  up  ill  tile  lirst  place.  A  thorough 
test  :  ■  t  the  time  of  erection  would 
eliminate  this  trouble,  in  ibis  con- 
nection ii  might  be  mentioned  that  all- 
steel  derricks  are  now  being  put  out 
Which  seem  1,1  offer  special  advantages 
iii  the  elimination  of  this  danger.  Their 
greater   strength    is  probably   the  ehiei 
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claim  being  made  for  them  by  the 
hi. i  ii  ii  facl  urers,    however. 

Most  lumbermen  understand  the  ne- 
■  .-  ii.  of  piling:  so  as  to  get  a  solid 
Mini  substantial  stack,  and  it  is  not 
often  that  a  pile  collapses  and  causes 
in\     accidents.       It     is    an       occasional 

t'    injury    reported    from    lumber 

plants,  however,  and  may  be  men- 
Honed    incidentally    for    that    reason. 

As  a  general  proposition,  industrial 
Occidents  arc  clue  equally  to  the  negli- 
gence of  the  manufacturer  and  the 
-ness  of  the  employee.  That  is 
Knottier  way  of  saying  that  to  elimin- 
Re  preventable  accidents,  co-operation 
between  them  is  needed.  If  the  saw 
mill  operator  does  all  in  his  power  to 
make  his  plant  safe,  then  insists  of  the 
active  co-operation  of  his  men  along 
fee  same  line,  he  will  not  have  much 
difficulty  in  noting  an  improvement  in 
lii-    plant    in    this    respect. 


BUILDING  AND   INDUSTRIAL  NEWS 


OCCUPATION.*  I,     DISEASES. 


During  one  of  the  legislative  com- 
mittee hearings  recently.  Mr.  Andrew 
Furuseth,  quoting  Browning,  said  "A 
country  is  wealthy  in  proportion  to 
the  number  of  healthy  men  and  women 
whom  it  possesses."  The  picture  of 
an  influential  labor-leader  quoting 
{Browning  before  a  joint  committee  of 
the     legislature       is      interesting      and 

m Is  like  an  account  of  an  afternoon 

tea  party,  but  Mr.  Furuseth  was 
much  in  earnest:  be  was  arguing  for 
a  bill  designed  to  protect  the  health 
Of  certain  workingmen.  The  statement 
quoted  is  true  and  the  importance  of 
protecting  the  health  of  workmen  is 
great.  There  exists  in  .Milan.  Italy,  a 
special  scientific  institute  for  research 
on  industrial  diseases,  and  England, 
Germany,  and  other  nations  have  col- 
lected muh  valuable  information  on  oc- 
cupations in  relation  to  disease.  The 
United    States    thus    far   has   done   little. 

Two  yens  ago  the  legislature  of  Cal- 
ifornia passed  a  bill  requiring  the  re- 
porting of  all  persons  ill  as  a  n  -nit 
nf  winking  with  lead,  phosphorus,  ar- 
senic, mercury,  anthrax  or  compressed 
air.  The  Governor  approved  the  hill, 
and  this  year  there  has  been  placed 
before  him  for  consideration  a  hill 
providing  a  farther  extension  of  the 
list  of  reportable  diseases,  and  estab- 
lishing an  administrative  method  for 
igh  investigations  and  control  of 
all  important  conditions  favoring  oc- 
upational   diseases. 

There  occurred  June  8-13,  1913,  in 
Rome,  the  fourth  National  Conference 
on  Occupational  Diseases.  An  or- 
ganization which  holds  annual  meet- 
1 1  I-  United  Sta  tes  The  Nation- 
al    Association     for     l.-.i'.u      l   -  mtion — 

■      paid    particular   attention    t u- 

patlonal  diseases  in  this  countrj  dur- 
ing the  past  few  years,  and  has  d 
marked  influence  in  stimulating  inter- 
.  -i  in  i  he  subject.  It  is  to  be  hoped 
ii  1915  an  exhibit  on  this  subject 
may  be  presented  in  San  I 
Sea  eta  ry     Andrews    nf    i  In-        Vmerlca  n 

association    mentioned,    sti i    recently 

X:i  i  lonal    Civil      Fed  on 

that   at   least    13, illness 

among  workers  ami  a  monej  lo  nf 
$750,000,000  annually,  had  been  esti- 
mated    a  B     din-     In    iin-iii.  il  inn  i  I    disi 

in    ii,.-    United    States.    -From    thi     Re- 

'i    -a    siai.     Bo  ml   of   Health. 
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APARTMENT  HOUSES. 


SAX    FRANCISCO — Apartment    In. use. 

5  story  and  base,  concrete  and  steel. 
$85,000.  Architect.  'Villain  II.  Crim. 
Jr.,  125  Kearny  St..  s.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  one  of  the  few  choice  sites  remain- 
ing vacant  in  the  apartment  house  d'is- 
n  id.  Interior  will  be  arranged  for  a 
large  number  of  two  and  three  room 
suites,  all  of  which  will  have  connect- 
ing baths  and  wall  beds.  Finish  will 
be  of  pine  ad  hardwoods  with  some 
ornamental  plaster.  There  will  be  ele- 
vator service,  hot  water  plant,  steam 
beat  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Bath  rooms  will 
have  cement  floors  an  1  tile  wainscot. 
Plans  are  now  being-  prepared.  Fur- 
i;  .  r  mention  will  be  made  of  the  work 
■as    fie   plai.s   progress. 

SAX  FRANCISCO — Apartment  house. 
■1  or  5  story  and  base.  Class  C  con- 
struction. Architects,  Falch  &  Knoll, 
Hearst  Bldg.,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
in  the  Fifty  Vara  District  and  will 
contain  in  the  neighborhood  of  65 
rooms  arranged  in  two  and  three  room 
suites.  Interior  finish  will  be  of  pine 
and  elm  panels.  Some  hardwood  floors 
will  he  used.  There  will  be  steam  heat, 
an  automatic  elevator  and  hot  water- 
plant.  All  suites  will  have  wall  beds 
and  connecting  bath  rooms.  Bath 
rooms  will  be  finished  with  cement 
I'...  i>  and  tile  wainscot.  Exterior  of 
the  building  n1!  probably  be  faced 
v-  Hi  pressed  ;.r,  k.  Plans  are  being 
pdepared. 

SAX  FPANCISCO— Apartment  house, 
3  story  and  base,  frame,  $6,000.  Archi- 
tect, ''.  O.  Clausen,  Phel-an  Bldg.,  E.  F. 
Owner,  Louis  D.  Stoff,  Maskey  Bldg. 
The  building  will  be  erected  on  the 
west  side  of  Jomes  street  south  of  Jack- 
son and  will  have  a  frontage  of  23  feet 
and1  a  depth  of  67  feet.  Interior  has 
been  arranged  for  six  suites  of  two  and 
three  rooms  each.  Trim  will  be  of 
pine  with  some  elm  panels.  Hard- 
wood floors  will  also  be  used.  There 
will  be  wall  beds  and  private  Paths. 
-Bath  rooms  will  be  wainscoted  with 
tile.  A  hot  water  system  will  be  in- 
sitalled.  Exterior  of  the  building  will 
be  covered  with  rustic,  shiplap  and 
brick  veneer.  Plans  are  complete  and 
in  the  bands  of  the  owner  wrho  will  do 
tic  work  by  buy  Labor.  Materials  are 
now    being-    purchased. 

sax    FRANCISCO— Apartment    bouse. 

6  story  and  base,  class  C,  $T:..uOO.  Ar- 
chitects,   F..I.-1,    &    Knoll,    Hearst 

s.  l-'.  Owner,  James  H.  Hjul.  The 
building  will  be  erected  on  the  south 
side  of  Sut  t.-r  street   w  est  of  Joni 

\\  ill     cover    an     area     nf    IIS,     feet     II     in-   I   eS 

by     137%     feet.       Plans    have    been     ar- 

iic- '-i!    for   116    suites    of   two.    three      and 

four    rooms.      Interior    finish    will'be    of 

pin.-    and     i  in, i» is.      All    suites    will 

private    bath    rooms    and    will    be 

- 'i 1    with     wall    i.cls.      There    will 

be  steam  heat,  elevator  service,  vacu- 
um cleaning  system  ami  hoi  water 
-  iippi  v  Some  ..'  hi  menial  plaster  will 
be  used  Marble  and  tile  will  be  used 
in  tin-  .-nt  ra  nee  :i  ml  lobby.     Ba  th  ms 


will   have   tile   floors   ami    wainscot.   Ex- 
terior   of    the    bulldllng    will     be 
with     pressed     brick.       Plans     are     now 
being  prepared. 

OAKLAND,  CAIa— Apartment  bouse. 
:;  Storj  and  base,  frame.  Cos>t  not  stat- 
ed. Architect,  none.  Owner,  D.  .Miller. 
-1st  St..  Oakland.  The  building  will 
in-  erected  on  21st  street  between  Web- 
ster and  Harrison  streets.  Suites  will 
be  arrange.!  in  two  and'  three  mom 
apartments.  Interior  finish  will  be  of 
pine  throughout.  There  will  be  private 
bath  rooms  and  wall  beds.  Plans  pro- 
vide Cor  a  central  heating  system  and 
imt  water  supply.  Bath  rooms  will 
have  tile  wainscot.  Exterior  of  the 
building-  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  bands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
lie  is  now  in  the  market  for  all  ma- 
terials. 

SAX  FRANCISCO — Apartment  house. 
.1  story  and  base,  frame.  $14,000.  Ar- 
chitect, Arthur  G.  Schnlz,  Phelan  Bldg., 
s.  p.  Owners,  Mr.  and  Mrs.  Mertens. 
The  building  will  be  erected  on  the 
south  side  of  Fulton  street  east  of 
Gough.  and  has  been  designed  to  con- 
tain fourteen  suites  of  two  and  three 
rooms.  Interior  finish  will  be  of  pine 
with  some  elm  veneer.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  central  heat- 
ing system  and  hot  water  supply.  All 
apartments  will  he  equipped  with  wall 
beds  and  will  have  private  baths.  Bath 
rooms  will  be  finished  in  tile.  Some 
tile  will  also  be  used  in  the  kitchens. 
Exterior  of  the  building  will  prob- 
ably be  covered  with  cement  plaster 
on  metal  lath  and  brick  veneer.  Plans 
are    now   being   prepared. 

FRESNO,  FRESNO  CO..  CAU— Apart- 
ent  house.  4  story  and  1,-ase.  brick  and 
steel.  $80,000.  Architect.  Eugene 
Mathewson,  Forsythe  Bldg.,  Fresno. 
Owner,  -I  I  >.  Strathani  This  work  has 
been  mentioned  .here  before  when 
plans  were  first  started.  Working 
drawings  are  now  being  completed. 
The  building  will  he  erected  on  the 
corner  of  Mariposa  and  M  streets,  cov- 
ering an  urea  of  lint  feet  square.  In- 
terior has  been  arranged  for  3S  suites 
..f  tu...  three  and  four  rooms.  Inte- 
rior finish  will  be  of  pine  ami  hard- 
woods.     Hardwood    il 'S    will    be    used 

in    the   principal   rooms.     There  will   be 
eat,    two   electric   elevators   and 
a    vacuum  cleaning  system.    Bath   rooms 
will     have     tile     floors       and       wainscot. 
a    of   the   building    will    be   faced 
with       pressed      brick.        Considerable 
in. I  tile  will  be  used  In  the  en- 
trances       Plans    are    nearly    complete. 


BANKS. 


PASADENA.  EOS  AXCKUOS  CO., 
CAT,.— Bank  additions.  7  story  and 
base,    i-i  iiifni  -  -  Jinn. nun.    Ai  - 

Parklnson    &     Bergsl  rom,    Se- 
curity    Bldg..     tt.     A.       Owners,    Citizens' 
iiank.      This    work    Ii  ' 

ed    net ni  there 

is     a      one-story     reinforced      concrete 
building   ..u   il..-  sit.-    i  ml 

led.       First    11... o     v.  ill     

.-].-,!    I'm-    banking      r is      and       uppei 


floors  will  be  subdivided  Into  about  16 
ollb  es  to  Hie  Hour.  Steam  heat  and 
elevators  will  be  Included  In  the  work. 
ISxterior  will  lie  faced  with  pressed 
brick  and  terra  cotta.  Plans  are 
nearly   ready   tor   figures. 

Contracts  Awarded. 

FILLMORE,  VENTURA  CO.,  CAB  — 
Hank.  1  story  and  (base,  reinforced  con- 
crete. Cost  not  stated.  Architect's 
name  not  given.  Owners,  Farmers' 
and  Merchants'  Bank  of  Fillmore.  Con- 
tractors. Sweetser  &  Baldwin  Co.,  9th 
and  Bos  Angeles  streets.  Bos  Angeles. 
Contract  price  not  stated.  T.he  contract 
includes  bank  equipment. 


-CHURCHES- 


OAKEAXD.  CAB. — Church.  1  story, 
frame.  $5,01)0.  Architect,  William  H. 
Ratcliff,  Jr..  First  National  Bank  Bldg., 
Berkeley.  Owners,  St.  Peter's  Parish. 
The  building  will  be  erected  in  Rock 
Ridge  Park.  Interior  will  be  arranged 
for  a  main  auditorium  and  Sunday 
school  rooms.  All  interior  finish  will 
be  of  pine  or  redwood.  Some  art  glass 
will  be  used.  Exterior  of  the  church 
will  be  covered  With  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are    being   taken. 

TILLAMOOK,  ORE. — Church.  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects. Tourtellotte  &  Hummel,  Roth- 
child  Bldg..  Portland.  Owners.  First 
Methodist  Church  of  Tillamook.  The 
building  will  be  designed  with  a  high 
basement  which  will  he  used  for  Sun- 
day school  rooms.  Main  floor  will  con- 
tain an  auditorium  seating  350  people. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  a  central  heating 
system,  'probably  warm  iair.  Orna- 
mental plaster  and  art  glass  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  stone. 
Plans  are  complete  and  are  now  out 
for  figures.  Plans  can  be  secured  from 
tlie    architects. 

MARSHFIEBD.  ORE.  —  Church.  1 
story  and  l-.tse.  reinforced  concrete. 
$20,000.  Architect.  D.  C.  Bewis,  couch 
Bldg.,  Portland  Owners'  name  with- 
held The  Sunday  school  rooms,  social 
hall  and  kitchen  will  occupy  the  base- 
ment floor.  Main  floor  will  be  used  for 
the  auditorium  and  pastor's  study.  In- 
terior finish  will  be  of  pine  throughout. 
A  central  heating  system  will  be  in- 
stalled. There  will  lie  art  glass  win- 
dows, ornamental  piaster  and  some 
marble  work.  Exterior  of  the  church 
will  lie  faced  witli  cement  plaster. 
Plans  are  now  being  prepared. 

EUGENE-,   ORE.— Mausoleum.    1    story, 
reinforced    concrete    and      stone.      Cost 
ited.      Architects;    Ellis    F.    Law- 
associated    with    William    G.    llnl- 
foid.     Chamber     of     Commerce     Bldg.. 
Portland.       Owners.       Portland       Mauso- 
leum    Co.,     Spaulding     Bldg..     Portland. 
The  building  has  been  designed  to  con- 
tain reel  ptacles.       Exterior    will    be 
.'.  ilb    marble   and    cu(    stone.      In- 
will     be    of    stone,     orna- 
mental   bronze    and    iron.      Heavy    orna- 
mental   bronze    and    iron      gates      and 
window   grill  o    be    used.      The 
work     will     Include     modern     plumbing 
and  electric   work.      Plans   are   complete 
and    flg  iken. 

COLTON,    SAX       BERNARDIN 

CAL. — Church,    l   story   and    base 
an. i    frame,   $18,000.     Archlte  t,    Norman 
l..    Ma  i  i      i  Central    Bldg  .    I. 

A.   Owners,   Jewel   Methodist   Congrega- 
tion.     The   building   has    been    designed 
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in  the  Classic  style  an.l  will  cover  an 
area  of  70x40  feet.  Interior  finish  will 
lie  of  pine  throughout.  foundations 
will  be  of  concrete  and  superstructure 
will  he  of  frame  faced  with  pressed 
brick  veneer.  Besides  the  main  audi- 
torium there  will  lie  Sunday  school 
rooms,  social  hall  and  pastor's  study. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

Contracts  Awarded. 
sax  MATEO  ct)..  CAB — Mausoleum. 
Class  A  construction,  $85,000.  Archi- 
tect. C.  C.  Cummings,  Monadnock  Bldg., 
S.  F.  Owners,  Modern  Mausoleum  Co. 
Contractors.  Roberts  Bros.,  Sheldon 
Bldg.,    S.    F.      Contract   price,    $85,000. 


COURT  HOUSES. 


SAX  FRANCISCO — City  Hall.  4  story 
and  dome.  Class  A  construction,  $4,- 
500,000.  Architects,  Bakewell  &  Brown, 
251  Kearny  St.,  S.  F.  Owners,  City 
andi  County  of  San  Francisco.  Bids  will 
be  opened  on  July  30th  for  erecting 
the  structural  steel  for  the  new  City 
Hall.  A  complete  list  of  the  figures 
as  opened  will  appear  in  the  next  issue 
of   the   Building  -and   Industrial    News. 


FACTORIES  &  WAREHOUSES. 


VAN  XCYS.  Bus  ANGELES  CO..  CAB. 
—  Factory.  2  and  3  story  and  base, 
brick  and  concrete.  Cost  not  stated 
Architect.  A.  S.  Heineman,  San  Fer- 
nando Bldg.,  B.  A.  Owners,  Murray- 
Harris  Organ  Co.  The  building  will 
cover  an  area  of  200x300  feet.  Founda- 
tions will  be  of  concrete  and  walls  of 
brick  faced  with  stock  brick  or  ce- 
ment plaster.  Plans  will  include  pine 
trim  and  floors,  metal  window  sash  and 
frames,  elevators  and  a  central  heat- 
ing system.  Plans  are  now  being  pre- 
pared. 

Coutracts  Awarded. 

KETCHIKAN.  WASH. — Cold  storabe 
plant,  ."i  story  and  base.  reinforced 
concrete.  $110,000.  Architect's  name 
not  given.  Owners.  Northern  Dock  Co. 
Contractor,  A.  W.  Quist.  Hoge  Bldg., 
Seattle  Contract  price,  $110,000.  Note: 
Tit  is  contract  does  not  include  the  ma- 
chinery. 


FIRE  HOUSES 


GLENDALE,       BOS      ANGELES       CO., 

CAL. — Fire  house,  2  story  and  base, 
brick.  Cost  not  stated.  Architects. 
Tuttle  &  Hopkins,  Delta  Bldg..  L.  A. 
Owners,  City  of  Glendale.  This  work 
has  'been  mentioned  here  before  when 
plans  were  first  started.  The  building 
will  cover  an  area  of  50x70  feet.  First 
floor  will  lie  given  over  to  the  appa- 
ratus room  and  upper  floor  will  be  ar- 
ranged for  sleeping  rooms.  Interior 
will  be  finished  in  pine  throughout. 
There  will  be  a  central  beating  system 
■and  modern  plumbing.  Exterior  of 
ti.e  building  will  lie  faced  with  tapes- 
try brick.  I'ids  ate  now  being  taken 
and  will  be  opened  on  August  4th. 
Plans  can  be  secured  from  the  archi- 
tects    or     f O.     P..     Woo.Hicri'v.     City 

Clerk. 

SEATTLE,      WASH.— Fire      house.      2 

story  and  base,  brick  and  frame.  $12,- 
imiii.         Architect,      Daniel      Huntington, 

-.    hi  I.  Owners,    City    or    Seattle.       The 

building   win   be  erected  on   the   Hunter 

Boulevard,   ami    has    been    designed    lor 

ces   of  apparatus   on    the   first 

Boor    ami    sleeping   rooms    above.      Inte- 
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rior  will  he  finished  in  pine.'  There 
will  he  special  plumbing  and  electric 
work.     ISxterior  of  the  building  will  be 

metal 
lath  and  brick  veneer.  Plans  are  com- 
pleti     and    figures    are    being    taken. 

FLATS.  ~ 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame.  $10,000.  Architect,  none. 
Owner,  Henry  Scholten,  1522  Santa 
Clara  Ave..  Alameda.  The  building  will 
lie  erected  on  the  north  side  of  Howard 
street  west  of  Lafayette  avenue,  and 
will  cover  an  -area  of  50x70  feet.  Inte- 
rior will  be  arranged  to  contain  nine 
Hats  of  four  and  live  rooms  and  bath. 
All  interior  trim  will  be  of  pine  or 
redwood.  iModern  plumbing,  includ- 
ing 30-gallon  boilers,  will  be  installed. 
Bath  room  floors  will  be  of  tile.  Ter- 
razzo  steps  are  specified.  Exterior  of 
the  building  will  be  covered  with  ship- 
lap  and  rustic.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  He  is  now  in 
the  market  for  all   materials. 

SAX  FRAXC1SCO— Flats.  3  story  and 
base,  frame.  $9,000.  Architects,  Rous- 
seau &  Rousseau.  Monadnock  Bldg.,  S. 
F.  Owners.  Rousseau  Realty  Co.  The 
building  will  be  erected  on  the  north 
side  of  Page  street  near  Webster,  cov- 
ering an  area  of  25.\6iS  feet  9  inches. 
Interior  will  be  arranged  for  six  mod- 
ern flats  with  baths.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
hardwood  floors.  There  will  be  open 
fire  places  with  brick  or  tile  mantels. 
Bath  room  floors  will  be  of  tile.  Wall 
beds  are  to  be  used.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  complete  and  figures  are  being 
taken.  Art  glass,  wall  beds,  finish 
hardware  and  shades  are  not  to  be 
included  in  the  contract. 

SAN  FRANCISCO— Flats.  3  story  and 
base,  frame.  $15,000.  Architects,  Falch 
&  Knoll,  Hearst  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  in  the  Western  Addition  and 
has  been  designed  to  contain  six 
apartments  of  four  rooms  each.  Inte- 
riors will  be  finished  in  pine,  hard- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  rooms 
and  reception  halls.  All  bed  rooms 
will  be  equipped  with  wall  beds.  A  cen- 
tial  heating  system  and  open  fire 
places  will  be  installed.  Mantels  will 
be  of  brick.  Bath  rooms  will  have 
composition  floors  ami  tile  wainscot. 
Entrance  will  be  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
covered    with    brick    veneer,    rustic    and 


metal    lath.       Plans 
figures     are     being 


cement  plaster  on 
are  complete  anil 
taken. 

SAN  FRANCISCO— Flats,  3  story  and 

base,    frame.    $7.i Architect,    August 

Xordin.  Mills  Bldg.,  S.  F.  Owners.  J. 
II  and  M.  E.  Plante.  The  building 
will  be  erected  on  Sharon  street  south 
of  151b  There  will  be  three  modern 
Hats  of  live  and  six  rooms.  Interior 
finish  will  he  of  pine  and  redwood. 
Mmie  hardwood  Hours  will  be  used. 
There  will  be  open  fire  places  and  brick 
or    tile    mantels.      Tile    will    be    used    in 

,  i.nli  rooms  and  kitchens.  Exte- 
rior of  the  building  will  he  covered 
with     rustic    and     shiplap.       Plans    leave 

bee il    for   figures  and   a   contract  will 

i.e  awarded   within   a   day   or  two. 

SAN     FRANCISCO—  Flats,     2,     2     story 
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and  base,  frame,  $5,000  each.  Archi- 
tect, none.  Owner,  C.  A.  Rushton,  714 
9th  avenue,  S.  F.  These  buildings  will 
be  erected  on  the  west  side  of  9th 
avenue  south  of  Cabrillo,  and  each  has 
been  designed)  to  contain  two  modern 
flats  of  five  and  six  rooms.  Each 
building-  will  have  a  street  frontage 
of  25  feet  and  will  extend  back  a  dis- 
tance of  GO  feet.  Interiors  will  be 
finished  in  pine  with  some  elm  panels. 
There  will  be  hardwood  floors  in  the 
living  rooms,  dining  rooms  and  recep- 
tion  halls.  Plans  provide  for  open  fire 
places  with  brick  or  tile  mantels.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  klinker  brick  veneer,  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner,  who  will  do  the  work  by  Day 
Boor.  He  is  now  in  the  market  for  all 
materials. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Flats,  2  story  and  base,  frame.  Cost 
not  stated.  Architect,  none.  Owner, 
B.  E.  Kennedy,  2539  Milvia  St.,  Ber- 
keley. The  building  will  be  erected 
at  the  northeast  corner  of  Parker  and 
Milvia  streets  and  has  been  designed 
to  contain  twelve  rooms,  which  are  to 
be  arranged  in  two  Hats.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Some 
hardwood  floors  are  specified.  There 
will  be  open  fire  places  and  tile  or  brick 
mantels.  Tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owner.  Work  will 
be  done  by  Day  Labor  and  he  is  now 
purchasing   all    materials. 


GARAGES. 


SEATTLE,  WASH.— Garage.  1  story 
and  base,  brick,  $12,000.  Architects, 
Beezer  Bros.,  Northern  Bank  Bldg..  Se- 
attle. Owner,  O.  W.  Fisher.  The  build- 
ing has  been  designed  for  a  private 
garage,  and  will  be  erected  on  property 
in  the  rear  of  the  owner's  new  resi- 
dence on  Belmont  avenue.  There  will 
be  storage  space  for  five  machines  and 
a  completely  equipped  repair  shop.  Ex- 
terior of  the  garage  will  be  faced  with 
pressed  brick.  A  cement  floor  and 
metal  window  sash  and  frames  are 
specified.  Plans  are  complete  and  fig- 
ures are   being  taken. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Puaet    Soiiuil,    Air    Compressor. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks, 
Navy  Department,  Washington.  D.  C, 
July  12  for  furnishing  air  compressor 
with  accessories  at  the  navy  yard,  Pa- 
get  Sound,    Wash.: 

Item  1.  reciprocating  air  compressor 
ami  compressor  foundation,  complete: 
2.  turbine-driven  rotary  air  compressor 
and  foundation;  3.  compressors  and  ac- 
cessories, fulfilling  in  every  respect  the 
performance  requirements  of  the  spec- 
ification, but  with  such  modification  in 
design  as  bidders  may  suggest;  1,  de- 
duct Erom  items  1,  2.  or  :'.  tor  omitting 
foundation:    5,    deduct    from    items    1.    2, 

or    3    for    omitting    il lensei        i  rid 

cooler    tubs    co:  i  ii-  om  is    de- 

al mIm  .I   in   paragraph   26. 

Charles    C.    M c    ,»;-    Co.,    en 

1st   street,  San    Francisco,   Cat.,   item    l, 
14    ft,     $5u,G17;    10    ft,     $49,500;    item    4, 
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deduct    $3,912    for    II    ft    and    $2,795    for 
10   ft;    item    5,   $3,500. 

Laidlaw-Dunn-Gordon  Co.,  115  Broad- 
way, New  York  city,  item  1,  $47,525; 
alternate.  $50,175;  item  4,  dedut  $3,- 
G00;  alternate,  deduct  $3.S00;  item  5, 
deduct,   $2,475:   alternate,  deduct   $2,475. 

San    Francisco,    till.,    Appraisers'    Store. 

As  previously  reported,  the  contract 
for  an  electric  wiring  system,  lighting 
fixtures,  etc.,  in  the  U.  S.  appraisers' 
stores,  San  Francisco,  Cal..  was  award- 
ed to  the  General  Electric  Construc- 
tion Co.,  223  Minna  street.  San  Fran- 
cisco, Cal.  In  the  prosecution  of  the 
work  the  following  fixtures  and  ma- 
terial will  be  used:  Cabinet  and  tab- 
let, Drendell  Electric  Co.,  "Docme:" 
conduit.  American  Conduit  Co.,  "Gal- 
vanite;"  metal  molding,  National  Metal 
Molding  Co.:  plug  receptacles,  Harvey- 
Hubbell;  snap  switches.  General  Elec- 
tric Co.;  rubber-covered  wire,  General 
Electric   Co. 


Yards    anil    Docks. 

Specifications  for  work  under  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, have  been  furnished  to  the 
following  firms  in  addition  to  those 
previously  mentioned  in  these  column: 
San    Francisco,    Water   Pipe,    August    2. 

R.  D.  Wood  &  Co..  400  Chestnut  St., 
Philadelphia,    Pa. 

Central  Foundry  Co.,  90  West  street, 
New    York    city. 

Lidigerwood  Manufacturing  Co.,  9G 
Liberty   street.    New   York   city. 

U.  S.  Cast  Iron  Pipe  and  Foundry 
Co.,  1421  Chestnut  street.  Philadelphia, 
Pa. 

Treadwell  Construction  Co.,  Midland, 
Pa. 

R.  S.  Bishop,  Evans  Building,  Wash- 
ington, D.   C. 


Canal    Circular    787-D. 

The  Isthmian  Canal  Commission 
open  bids  August  5.  1913,  under  ( 
circular  7S7-B,  for  furnishing  the 
lowing    material     and     supplies: 

Class   1,    44    checkered   steel    plate 
Class    2,    77.000    feet    eold-twisted 
forcing   steel   bars. 

Class  3,  183,000  feet  galvanized- 
wire. 

Class  4,  1.700  lineal  feet  galvan 
steel   wire  mesh. 

Class   5,    2,000,000   pounds   oats. 


steel 
ized- 


san    Francisco,    Quarantine    Station. 

The  bid  of  Tiernon  &  Doronio.  San 
Francisco,  Cal..  $606.51,  has  been  ac- 
cepted for  furnishing  miscellaneous 
lumber   for  the   above   building. 


Fort    Peek   Indian    School,    Hospital. 

The  contract  for  the  construction  of 
a  brick  hospital  at  the  Fort  reck  In- 
dian School,  Mont.,  lias  been  awarded 
to    E.    L.    Oleson,    Poplar.    Mont.,    at    $9.- 


Orders  have  been  received  at  the 
Constructing  Q.  M.  Office,  Fort  Mason. 
Cal.,  authorizing  the  preparation  of 
plans  for  altering  old  Fort  Point  in  the 
Presidio  of  San  Francisco  into  a  Fed- 
eral Prison.  Plans  are  to  he  rushed 
that  they  may  he  ready  by  the  time 
li't    the  Secretary   of   War  and   General 

Leonard      W 1.     chief    of      Staff,     and 

the  Chief  of  the  Quartermaster's  Corps 
arrive  in  S:ni  Francisco,  which  will  he 
during    the    latter    part    of    this    month. 

Engineer  O.  W.  Degen,  Constructing 
Quartermaster's    office,    Fort    Mason,    i* 
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now  preparing  plans  for  this  work  and 
states  that  it  will  require  a  large  ex- 
penditure, hut  that  an  estimate  has  not 
been  completed.  The  work  will  include 
a  large  amount  of  interior  partitions, 
plastering,  mill  work,  roofing,  plumb- 
ing, painting,  electric  work  and  light 
fixtures,  steel  cells,  a  complete  steam 
heating  system,  modern  kitchen  equip- 
ment  and    oil    burning  system. 

In  connection  with  this  project  there 
will  be  constructed  quarters  for  the 
accommodation  of  15  officers.  Five 
sets  .if  new  officers'  quarters  will  he 
constructed.  Old  Fort  Point  will  take 
the  place  of  Alcatraz  Prison,  which  is 
to  be  converted  into  an  immigration 
station. 


San  Francisco.  Marine  Hospital. 

As  previously  reported  the  contract 
for  the  installation  of  conduit  and  wir- 
ing system  in  the  U.  S.  marine  hospital, 
San  Francisco,  was  awarded  to  the 
Decker  Electrical  Construction  Co..  Ill 
.New  'Montgomery  street,  San  Fran- 
cisco, Cal.  In  the  prosecution  of  the 
work  the  following  fixtures  and  ma- 
terial will  be  used:  Conduit,  American 
Conduit  Mfg.  Co.;  conduit  fittings, 
boxes,  Sprague  Electric  Co.;  condulets. 
Crouse-Hines  Co.:  rubber-covered  wire, 
General  Electric  Co.;  snap  switches,  do; 
cut-outs,  do;  metal  molding,  National 
Metal    Molding  Co. 


HOTELS. 


SAN  FRANCISCO— Hotel.  2  story 
and  base,  brick  and  steel,  $18,000.  Ar- 
chitect. C.  O.  Clausen,  Phelan  Bldg.,  S. 
F.  Owner's  name  withheld.  The  build- 
ing will  be  erected  in  Chinatown  and 
will  cover  a  small  inside  lot.  The  first 
floor  will  be  arranged  for  stores  and 
the  hotel  entrance.  Upper  floor  will 
contain  a  number  of  guest  rooms  and 
baths.  Running  water  will  he  supplied 
to  all  rooms.  Interior  finish  will  be 
of  pine  and  redwood.  There  will  be 
modern  plumbing  and  electric  work. 
Exterior  of  the  building  will  he  faced 
with  cement  plaster.  Stores  will  have 
plate  glass  windows  and  patent  store 
fronts.  Plans  are  complete  and  a  gen- 
eral  contract   will   be   let   this   week. 

OAKLAND.  CAL.— Hotel,  6  story  and 
base,  brick  and  steel,  $65,000.  Archi- 
tect. William  Wilde.  Albany  Bldg.,  Oak- 
land. Owner,  Charles  Streit.  This 
building  has  been  mentioned  here  a 
number  of  times  before  when  the  plans 
were  first  started.  Contracts  have 
been  let  for  the  excavating,  concrete 
and  steel  work.  The  building  will  be 
erected  at  the  northeast  corner  of  11th 
and  Franklin  streets,  and  will  be  ar- 
ranged with  a  number  of  stores  on  the 
first  floor  and  guest  rooms  above. 
Mam  of  the  rooms  will  have  private 
baths.  Interior  finish  will  he  of  pine 
and  hardwood  with  ornamental  plaster 
in  the  lobby  and  office.  Bath  rooms 
will  have  tile  floors  and  wainscot. 
There  will  be  steam  heat,  elevator 
service  and  a  vacuum  cleaning  plant. 
Exterior  of  the  building  will  be  fai  ed 
witli  pressed  brick.  Bids  are  now  he- 
ins-  taken  fur  the  general  construc- 
tion. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  l.ase.  brick  and  steel.  $50. ( Ar- 
chitects, Neher  &•  Skilllng,  Garland 
Bldg  i..  A.  Owner,  W.  11.  Wagner.  The 
building  will  be  erected  on  Hope  street 
near      8th      and      has      lieell      designed      to 

cover  a   lot   60x155    feet.      Interior      will 
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be    ii  ranged   tot  «    lobbj    and  offices   on 
the   Brsl    floor  and  In   the  neighborhood 
of  96  rooms  and  60  baths  on  the  upper 
floors.      Interior    finish    will    be   of    pine 
with     some    ornamental     plaster.       Bath 
uill   have   tile    a. mis   and   wain- 
Plans    provide    for    steam    heat, 
service,  and  a    hot  water  plant. 
Tli ere    Will    be    metal    window    sash    and 
Interior   partitions    will    be   of 
metal  lath  and  plaster.     Exterior  of  the 
hotel  will  be  faced  with  artificial  stone. 
Plans   are  complete  and   figures  are  be- 
ing  taken. 

U)S   ANGELES,   CAL.— Hotel,   3   story 

.     construction.     Cost 

not   stated.     Architect,  Albert  C.  Martin. 

Higgins  BUlg..  L.  A.     Owner.  J.  Domozz. 

The   building   will    cover   a   ground   area 

Of  50x1  in   feet.     There  will  /be  a  total  of 

ns   nearly  all  of  which   will   have 

connecting   baths.     There  will  be  steam 

heat,    elevator    service    and    a      vacuum 

(leaning   plant.      Running   hot  -and   cold 

water    will    he    supplied    to    all    rooms. 

uill   he    metal    window   sash   ana 

frames.      Exterior    of    the    building   will 

he  faced  with  pressed  brick.     Plans  are 

complete  and   figures  are  being  taken. 

LOS      ANGELES,      CAL  —   Hotel,      12 
story    and    base,      reinforced      concrete. 

t    stated.      Architect,    Frederick 

Noonan,    Wright    and    Callender    Bldg., 
I.      A.       Owner,     N.     W.    Stowell.       The 
(building     will     be     erected     on     Spring 
south    of    4th,    covering   an    area 
of  65x155  feet.     The  first  floor  will  con- 
e,  barber  shop,  large  lobby, 
buffet,     sample       rooms       and       parlors. 
Upper     Moors     will    be     arranged    for    a 
.,:    275  rooms  with   201  baths.  Con- 
struction   will    be    fireproof    throughout 
with     reinforced    concrete    walls,    floors 
and   roof  slabs.      Interior  partitions  will 
be     of    metal     lath    and    plaster.       Inte- 
rior   finish     will    be    of    pine    and    hard- 
wood-.     There   will    he   elevator   service. 
beat,     vacuum     cleaning    system 
ot    water    plant.      Exterior   of   the 
building    will    be     faced     with     glazed 
brick    and    terra    cotta.      '.Metal    window 
nil    frames    will    be   used.      Work- 
awings   are   nearly   complete. 
Contracts  Awarded. 

LOS    ANGELES,    CAL. — Hotel,    2    story 

.rick   and   steel.   $55,000.      Ar- 

Maini    Building  and  Investment 

Co.,   Thorpe   Bldg.,   L   A.      Owners.   H.  L. 

Squires    and    N.    S.    Meigs.      Contractors. 

Maine     Building     and     Investment     Co., 

Thorpe      Bldg.,    L    A.      Contract      price, 

$55. "nil.      Note:      The    building   will   con- 

M    i  ooms,      Plans  are    being   pre- 

LOS    ANGELES,   CAL— Hotel,   4   story 
isci,    brick    and    steel.    $05,000.      Ar- 
cts,       Milwaukee         Building      Co., 
Wrigl  t  C  illender       Bldg.,     L     A. 

G     i    Jacoby.     Contractors,   Mil- 
waukee   Building   Co.,    Wright   and    Cal- 
Bldg.,     L     A.       Contract     price, 
$i'."." 
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Valley,   al I 

iM  tael,    ami    will     be  of  the  reinf id 

concrete    type       of      construction. 

lutelj  fijeproof  throughout,  The 
sign  win  be  In  the  Spanish  Mission 
stj  le,  closelj  following  the  lim 
the  old  Mission  San  Rafael.  Interior 
will  be  arranged  for  about  seventy- 
Hve  looms.  besides  the  operating 
rooms,  nurses'  quarters  and  adminis- 
trative offices.  Interior  will  be  finished 
in     pine    and     hardwoods.       Tile     will     be 

us,. i  extensively.  There  will  be  a  cen- 
tral heating  system  and  oilier  modern 
improvements.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
A  clay  tile  roof  wll  be  used.  An  esti- 
ated  <i,st  of  $111.1100  has  been  placed  on 
the  work.  Plans  will  be  ready  to  be 
submitted  to  the  Board  of  Supervisors 
at  their  next  meeting  and  if  final  ap- 
proval is  given  the  plans,  bids  will  be 
advertised  for  at   once. 

SEDRO  WOOLEY,  WASH.— Hospital 
group,  4,  2  story  and  base,  reinforced 
concrete,  $50,000  each.  Architects, 
Saunders  &  Lawton,  Alaska  Bldg.,  Se- 
attle. Owners,  State  of  Washington. 
The  State  institution  at  Sedro  Woolley, 
known  as  the  Northern  State  Hospital, 
will  be  improved  with  the  construction 
of  four  new  buildings.  These  build- 
ings! have  been  designed  for  wards, 
nurses'  quarters  and  an  administra- 
tive building.  All  will  be  supplied  with 
steam  heat  from  a  central  plant.  Ex- 
teriors will  be  faced  with  cement  plas- 
ter. Plans  are  complete  and  have  been 
approved.  Bids  will  be  opened  on 
August  9th  by  the  State  Board  of  Man- 
age-re  at  nlympia.  Plans  and  spei 
tions  can  lie  secured  from  the  archi- 
tects. 

LOS    ANGELES,      CAL.— Hospital,       3 

story  and   base,  brick  and  steel,  $50, 

Architects.  Garrett  &  Farrell,  Currier 
Bldg.,  L.  A.  Owners,  French  Hospital 
A.  sociation.  This  building  was  men- 
tioned .here  when  preliminary  sketches 
were  made.  Further  details  of  con- 
struction  are  now  available.  The  build- 
ing will  be  3Sxl20  feet  and  will  contain 
25  private  rooms,  major  and  minor 
operating  rooms,  accident  room  and 
ten  bath  rooms.  Interior  finish  will 
lie  of  pine  throughout.  Bath  rooms 
will  be  finished  in  tile.  There  will  be  a 
i  omplete  steel  frame,  brick  filler  walls 
and  glazed  brick  faring.  Plans  in- 
clude elevator  service,  steam  heat  and 
i  vacuum  cleaning  system.  Working 
drawings  are   being  prepared. 

Contracts  Awarded. 

SAX      FRANCISCO    -Hospital      sen  ens. 

$9,152.  Architect,  City  Department  of 
Architecture,  Temporary  City  Hall,  S. 
|.-,  Owners,  City  and  County  of  San 
Francisco.  Contractor,  P.  J.  Sullivan. 
Jr.,  S.  1".  Contract  price.  $9,152.  A 
complete  list  of  the  figures  opened  for 
ibis  work  appears  under  the  heading 
Of    San    Francisco    in    this    isstie. 


w  i  dnesda\ .   July    :w.    i:il3. 

F.      Murduck,      L'itj      Clerk,      Prod 
Bank   Bldg.     Bids  are  now    be  Ing   takes 
and    will    be    openc  d    on    August 

RENTON,     WASH— Library.     1     story 
and    base,    bi  ii  k    a  nd    i  on 
Archttei  t,    II.    II     Ginnold,    Eplei 
Seattle.      The   building   will    be  dc 
in   the   Classic   style   and   will    cover   an 

arei 5x90   feet.      Interior   finish    will 

!  e    of   bine      :  id.     There   will 

be  a  central  heating  system,  probably 
Hanaro  beat.  Plans  provide  for  a 
large    public    leading    room,    librarian's 

Office     and      Stai  k         room.        Some        01  Ira- 

mentau    iron    will    be    specified.      ExteJ 
rior  of  the  building   will   be  faced   w  .th 
cement   plaster.      Plans   are    beii 
pa  red. 


HOSPITALS. 


SAN    RAFAEL,    MARIN      CO.,    CAL  — 
.ml    base.  rein- 
Architect. 
I  onnor,      101      D      St.,      San 
Count 
,....,..  beer    eommls- 

■o        I    ,1        ol 

:.    plan     and     »e 
!   for  a   new  and   modern 

ice   1  he  build- 

de   tro    ed    by      lire.      The 

new   hospital    will    be   erected   In   Lucas 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAX  FRAN''ISCO — Paving  roadways. 
i  ,1  not  stated.  Engineer.  Director  of 
Works.  Service  Bldg..  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  for  leaving  the  east 
roadway  and  the  Fillmore  street  en- 
trance to  the  Exposition  Grounds  h-ave 
been  completed.  Bids  are  now  being 
taken  for  this  work.  Plans  and 
fications  can  be  secured  from  the  Di- 
rector of  Works.  Bids  will  be  opened 
on  July  31st.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 
SAN  FRANCISCO — Strurtur.il  iteel 
for  Fine  Arts  Building.  Cost  not  Stat- 
ed, Engineer,  Director  of  Works. 
Service  Bldg.,  S.  F.  Owners.  Panama- 
Pacific  International  Exposition  Co. 
Bids  opened  by  the  Buildings  and 
Grounds  Committee  for  furnishing,  fab- 
ricating and  erecting  the  structural 
steel  for  the  Fine  Arts  Building  show 
close  figuring  on  the  three  propositions, 
A,  B,  and  C.  calling  for  all  work,  fab- 
rication and  furnishing  and  for  erect- 
ing. Dyer  Bros,  were  low  at  $133,000. 
for  all  work  under  proposition  A.  while 
the  United  States  Steel  Products  bid 
for  furnishing  and  fabricating  and  J. 
G.  Williams  Construction  Co.  bid  for 
erecting  combined  was  $3!H  lower  than 
Dyer  Bros.'  bid.  No  contracts  have 
been  awarded.  A  complete  list  of 
these  figures  appears  under  the  bead- 
ing of  San   Francisco   in   this   issue. 


LIBRARIES. 

BAXEtRSFIEILD,    KEiRN    CO.,    CAL  — 

,    i    story    ami    base,    reinf 

concrete.  Cos*  not  stated.  Architect's 
an,,,,  not  ^ivc-n.  Owners.  City  of  Bak- 
ersfleld.  The  building  will  be  erecti  d 
on   Baker  1 1  reel   a  ml   has  been  designed 

|n     the    '  'l.i        a      Stj  lr.        There     \\  ill     he    1  Wo 

reading    rooms,    stac  k    room    a  ml    libra- 
rian's   Office.      Interior    finish    will    be    of 
dwood.     Metal   stacks   will 
i       Exterior  ..r  lb,-  building   will 

>ed    wiib    cement    plaster.      Plans 

and      pi  rilic  atlons    are    on    file    with    II. 


RESIDENCES. 


SAN  FRANCISCO— Residence,  2  story 
and  base,  frame.  $3,1100  Architect.  .1.  R. 
McCarthy,  Anglo  Bldg.,  s.  F.  Owner, 
J.  C.  Kirby,  3947  Dili  St.,  S.  F.  The 
house,  which  has  been  designed  for  a 
seven-room  dwelling,  will  be  • 
on  19th  avenue,  north  of  Anza.  In- 
terior finish  will  be  of  pine  and  red- 
wood! with  hardwood  floors  in  the  prin- 
cipal rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
brick  or  tile  mantel.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exte- 
Hor  of  the  dwelling  will  be  coi  •  i  ed 
with  rustic  and  cemenl  piaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor,  lie  is  now  pur- 
chasing -ill    materials 

SAN  FRANCISCO— Residence,  2  story 
:lll,i  i,  ■-,..  frame,  $2,800.  Architect, 
none  Owner,  C.  A.  Hall.  1318  5th 
avenue,  s.  F.  The  bouse  will  contain 
seven  rooms  and  bath,  ami  will  be 
erected  cm  5th  avenue  north  of  Par- 
nassus.      Interior     will     he     finished     in 

■     .,  n.l      In  -  .1  h  I  II   mill  cco.l      II s 


Wednesday,  July   30,   1913. 

will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  a  large  open  fire  place  in  t lie  living 
room.  Mantel  will  be  of  brick.  Tile 
will  be  used  in  the  hath  room  and 
kitchen.  Exterior  of  (lie  dwelling'  will 
he  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Some  brick 
veneer  will  also  be  used.  Plans  are 
complete  and  work  will  lie  done  by  Day 
Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residene,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  A.  H.  Gerdts.  The 
dwelling-  will  be  erected  near  the  Uni- 
versity Campus,  and  has  been  designed 
for  an  eight-room  house  with  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine,  redwood  and  some  hard- 
wood veneer.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  'and  open  fire 
places.  Mantels  will  he  of  tile  and- 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  he  fin- 
ished in  tile  and  tile  wainscot  will  also 
he  used  in  the  kitchen.  Exterior  of 
the  house  will  'be  covered  with  cement 
plaster  on  metal  lath,  rians  are  com- 
plete  and   figures  are   being   taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base.  frame.  $4,500.  Architect; 
Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner.  A.  D.  Grim- 
wood.  The  dwelling  will  be  erected  on 
Mesa  avenue  in  Piedmont,  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
I  la  nl  wood  floors  will  be  used  in  the 
living  room,  dining  room,  den  and  re- 
ception hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places-.  Man- 
tels will  be  of  brick  and  tile.  Bath 
room  will  be  finished  in  tile  and  tile 
wainscot  will  also  be  used  in  the 
kitchen.  There  will  be  an  automatic 
water  heater.  Exterior  of  the  house 
will  be  covered  with,  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
now   out  for   figures. 

OAKLAND.  CAL. — Residence,  2  story 
and  base,  frame,  $4,500.  Architects, 
Hutchinson  Bros.,  470  13th  St..  Oak- 
land. Owner.  .Mrs.  D.  Nunan.  This 
dwelling  will  be  erected  in  the  Broad- 
moor Tract,  and  has  been  designed  for 
and  eight-room  bouse  with  hath  and 
sleeping  porch.  Interior  finish  will  he 
of  pine  and  white  enamel.  Hardwood 
Moor  w-ill  I...  used  in  the  living  room, 
dining  room  ami  reception  ball.  There 
w  ill     I  e     furnace     heat     a  nd     op.-n     fire 

places.      Mantels    will    1 f    brick.      An 

automatic  water  heater  will  he  in- 
stalled. Tile  will  be  used  in  the  hath 
room  and  kitchen.  Exterior  of  the 
bouse  will  be  covered  with  shingles 
and  Shiplap.  flans  -are  completi  and 
figures  are  now  being  taken  by  the 
architects. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $6,500.  Architect, 
William  H.  Ratcllff,  Jr..  Firsl  Na- 
tional Bank  Bldg.,  Berkeley.  Owner, 
.1.  W.  ciaikc  The  house  n  111  '■  •  '  ect- 
e,i  ;,t  Adams  Point,  and  will  i  ontaln  in 
the  neighborhood  of  ti  n 
and    sleeping    porch.      tnti  i  loi     will    he 

finished    in    pine    red  h i  ;l  4- 

w I.      Floors    in    i  rooms 

will   be  of  hardw. latl 'os  will 

i  iv   ,  .imposition   n and    tile    irain- 

i  Mi       There   will   be    turn  il    and 

open    lire    places.      Mantel         I 

tile    and    brick.       An    automatic    water 
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mi  will  he  installed.  Tile  will  he 
used  in  the  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken 
by    the   architect. 

PIEDMONT.    ALAMEDA    CO.,    CAL.— 

Residence.     2      story    and    base,     frame, 

$4,300.      Architect,    Charles    W.    McCall, 

:i    Bank    Bldg.,   Oakland.     I 

name  withheld.  The  house  will  be 
erected  on  Mesa  avenue,  and  will  con- 
tain in  the  neighborhood  of  eight 
rooms,  hath  andl  sleeping  porch.  All 
interior  finish  will  lie  of  pine  and  while 
enamel.  Math  rooms  will  have  d po- 
sition floors  'and  tile  wainscot.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  cost  $150  each 
and  will  he  of  brick  and  tile.  Hani- 
wood  floors  will  be  used  in  the  living 
room,  dining  room,  den  and  reception 
hall.  Tile  will  be  used  in  the  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  he 
>  I  with  cement  plaster  on  metal 
lath.      Plans  are   now  ready   for   figures. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence.  2  story  and  base,  frame. 
$4,500  Architect.  Frank  S.  Porster, 
1417  Arch  St..  Berkeley.  Owner,  Dr.  C. 
I..  Roadhouse.  The  dwelling  will  he 
erected  in  North  Berkeley,  and  will 
contain  seven  rooms,  bath  and  sleeping 
porch.  Interior  will  be  finished  in 
pine,  redwood  and  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  nil 
reception  hall.  There  will  he  furnace 
heat  and  open  fire  place.  Mantel  will 
he  of  brick.  Tile  will  be  used  in  the 
hath  room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  have  been  revised  and  new  fig- 
ures   are    now    being    called. 

SAN  JOSE  SANTA  CLARA  CO.,  CAL.— 
Cottages.!  story  and  base,  frame.  Cost 
not  stated.  Architects,  none.  The  fol- 
lowing Hay  Labor  jobs  are  reported  as 
•about  to  be  started  in  San  Jose:  Frank 
Bosimanic,  South  Park  street  west  of 
Hardliner.  San  Jose.  1  story,  frame. 
five-room  cottage,  $1,400,  and  W.  F. 
Oilman.  530  Hull  avenue.  San  Jose.  1 
story  frame,  four-room  cottage,  $1,000. 
Owners  will   purchase   all   materials. 

PACIFIC  GROVE,  MONTEREY  CO., 
CAL.  —  Bungalows.  .",  l  story  and  base. 
frame,  $2. noil  each.  Architect.  W.  J. 
Wythe,  Centra]  Bank  Bldig.,  Oakland. 
Owners.  Conference  Claimants  Endow- 
ment Fund.  Each  of  these  houses  will 
contain  live  rooms  and  bath.  Inte- 
riors will    he  finished   in  pine  wii 

hardw 1    Hours.      There   will   be  a  large 

ii  lire  place  with  tile  or  brick  man- 
tel in  each  living  room.  Tile  will  be 
used  in  the  hath  rooms  and  kitchens. 
Exteriors   will    he  covered   wiih   cemenl 

i  n    metal    lath.      Plans   ar 

plete   and    figures   are   now   being    taken. 

lUXiiN".      SOLANO     CO..     CAL. — Resi- 
d.  per.    2    story   and    base,    frame 
Architects,   Salfield   &    Kohlberg,   Clunii 
Bldg  .  s,   i\     i  iwne, .   Henrj    Peters.  The 

I Be  will  contain   in  the  neig 

of  icp  rooms,  several  bath  s  a  nd  a 
Ing    porch.       Interior    will    he    I'm 

i"  ii'     lea    i i      with      some     w  hite 

lii  rd  wo,,,!    Boors   will 

llVin>J Ml  i  I       I:    I    I: 

and      reception      hall.        There     will        be 

.  -    1 1     1 1 r   ■     i .  I    LCI 
tela    Will     he    of    brick    and    tile.       Tile  will 

be  used  in   the  bath   rooms  ami    I. 
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An  automatic   water   heater   will    be   ni- 
i  ■    terioi     of    the    il  welt  1 1 
'icd     with     cement     plaster     on 
metal     lath.       I  ;    ■ 
figures    are   being   taken. 

RUTHERFORD,    NAPA       CO.,    CAL.— 

-  frame. 

Architect,   I..   M.   Turton,   Napa. 

Owner,    Fred    S.    E>wer.      This    work   lias 

d    here   some    mop, 

-     v,  ere    firsl     stai  I  ed.      The 

ousi      will     contain     in     thi 
I  .if  twelve  rooms,  baths  and  sleep- 
ing   porch.      Interior    finish     will    be    of 
,  I    hardwoods   and    white   enamel. 

Hardw 1    floors    will     he    used     in    the 

lal  rooms.  There  will  he  a  cen- 
I  ling  svsiein  and  open  fire 
Mantels  will  be  of  stone  and 
brick.  An  .automatic  water  heater  will 
he  installed.  Exterior  of  the  dwelling- 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  completeand 
figures  are  nowe  being  taken. 

SACRAMENTO,  CAL.— Bungalow,  1 
story  and  base,  frame.  $3,000.  Archi- 
tect, none.  Owner.  E  A.  Peare,  Sacra- 
mento. The  dwelling-  w-ill  he  erected 
mi  Carnegie  avenue  amd  21st  street. 
The  bouse  has  been  desil  ne  I  lo  contain 
five  rooms  and  hath.  All  interior  fin- 
ish will  he  of  pine.  Some  hari 
i  ,.  .  v.-iii  he  used.  There  will  he  an 
open  lire  place  with  brick  mantel  in 
the  living  room.  Tile  will  be  used  in 
the  I  a tb  room  and  kitchen.  Exterior 
of  the  house  will  he  covered  with  ce- 
ment plaster  on  metal  laih.  Plans  are 
complete  and  in  the  ands  of  the  ow-n- 
er  who  will  do  the  work  by  Pay  Labor. 
AI.AMEDA.  ALAMEDA  en.  CAL.— 
:i,e.  2  story  and  base,  frame. 
Architects!,  Newsom  *  Dixon, 
812  Broadway,  Oakland,  owner,  John 
dm.  The  dwelling  is  to  be 
erected  at  the  corner  of  8th  and  Santa 
Clara  avenue,  ami  will  contain  six 
rooms,  hath  and  sleeping  porch.  Inte- 
rior finish  will  be  of  pine  and  hard- 
wood.      Hardw 1     Hour-     will     bi 

in  the  living  room,  dining  room  and  re- 
•  pii'in  bail.  There  will  he  furnace 
eal  and  open  lire  place.  Mantel  will 
1  ,  of  brick.  Bath  room  will  he  fin- 
ished in  tile.  An  automatic  water 
heater    will    be    installed.      Exterior    of 

se   wil  1    he  i  ,i\  i  red    with    cement 

on    metal    lath.       Plans    arc   com- 
plete    and     the     work     will 
I  m  j    Labor,     <  twner  is   now   pun 

!  I      i  ii' i  I' 

OAKLAND,      CAL— Residences,     1.     1 
and    l.    2   story    and    base,    frame,    $2,600 

and  $3,000.  Architects.  Newsom  & 
Dixon,  812  Broadway,  Oakland.  Owner, 
'i  VTcW  tlliams.  Th<  -•  |  ...,  ,,  dw  ellings 
will  be  ere,  ici  on  _'i-i  stt 
'Hi  and  7th  avenues,  Houses  will  con- 
tain six  and  seven  rooms  am 
Interior  finish  will  be  of  pine  a  nd  red- 
« i   with   hai  '!"■ I  i1 he  prin- 

I  -.        'I'll,    :  ,       will    bl       I      i 

Ore    places    in    the   living   rooms.      \lap- 

i  be  of  brick.     Tile  w  III  be  used 

■     ''ii  h    r is       E>  teriors    will    be 

PI  in-    foi    bol  . 

ml    work    will   shortly   be   started 
i        or.      All    materials    are    now 
pure! 
RTLAND,      ORE  Ri 

i  rii  Archi- 

Portl  '  '.a       '  i     a.    .    '  -       Ion    V ■- 

1 

Hi 

gi   .iiii.l  ana  of  ln\  L00  Ee<  i       The  dwell- 
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ing  will  contain  in  the  neighborhood 
of  20  rooms,  several  baths  and  sleep- 
ing porches.  Interior  finish  will  be 
largelj  of  hlardwoods,  although  con- 
siderable  selected  Oregon  pine  will  be 
used  Hardwood  Boors  will  be  used 
throughout  except  in  the  bath  rooms 
which  will  have  composition  floors. 
Plans  provide  for  steam  heat,  a  vac- 
uum cleaning  system  and  open  fire 
Bath  rooms  will  be  finished  in 
tile.  Mantels  will  be  of  brick  and 
stone.  A  hot  water  plant  will  be  in- 
stalled. Plans  call  for  a  considerable 
amount  of  ornamental  plaster  and  or- 
namental iron  and  bronze.  Exterior 
of  the  dwelling  will  be  faced  with 
pressed  brick  and  cement  plaster.  Plans 
are  now  out  for  figures.  Bids  will  be 
opened   on  August   1st. 


SCHOOLS. 


PORTLAND.  ORE. — School,  2  story 
and  base)  brick  and  steel.  Cost  not 
stated1.  Architects,  Tourtellotte  & 
Hummel.  Rothchild  Bldg..  Portland. 
Owners.  City  of  Portland.  The  build- 
ing has  been  designed  for  a  modern 
high  school  and  will  cover  a  large 
ground  area.  Plans  provide  for  six- 
teen class  rooms,  large  assembly  hall 
seating  350  people,  domestic  science 
and  manual  training  departments, 
teachers'  rooms,  principal's  office  and 
library.  Interior  finish  will  be  of  pine 
with  maple  floors.  There  will  be  steam 
heat,  a  vacuum  cleaning  system,  slate 
blackboards,  program  clocks  and  a  bell 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  have  received  the  ap- 
proval of  the  Board'  of  Education.  Bids 
are  now  being  taken  and  will  be  open- 
ed on  August  9th.  Plans  can  be  se- 
cured   from    the    architects. 

SAN  FRANCISCO — School  fire  es- 
capes, $3,440.  Architect.  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall  Bldg.,  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Bids  opened 
at  the  last  meeting  of  the  Board  of 
Public  Works  for  furnishing  and  erect- 
ing fire  escapes  on  the  Yerba  Buena 
School  show  Dyer  Bros,  low  at  $3,440. 
A  complete  list  of  these  figures  will  be 
found  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

BANNING,  RIVERSIDE  CO.,  CAL. — 
School,  1  story  and  base,  brick  and  con- 
crete. $l7,iiini.  Architects,  Tattle  & 
Hopkins,  Delta  Bldg.,  L.  A.  Owners, 
Banning  School  District.  The  building 
will  cover  an  area  of  60x100  feet  and 
igned  to  contain  four  class 
rooms,  assembly  hall  and  study  rooms. 
Interior  will  be  finished  in  pine  with 
some  maple  floors.  There  will  be  a 
plenum  beating  system.  Exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  I'll  os  are  now  being 
prepared.  Bide  will  be  called  for  as 
soon    as    bonds    can    be    sold. 

LONG     BEACH,    U  IS    ANGELA   3    CO 

CAL. — Schools,     ?.,     i     story     and     base. 

brick    arid    concrete,    (55,000   and    $30,000. 

teet,    A.    Burnslde    Sturges,    story 

Bldg.,    I..    A.      nv,  tiers,      Long       Beach 

'      Hie     I '  1 1  i 1 1 1  i  n g s 

will    be    a    two-story     brick    structure, 

TixTr,  feet,  containing  sixteen  class 
rooms,  assembly  hail,  studies  and  of- 
clence  ami  sloyd 
'  $.","..1100.  The  other 
two  buildings  will  be  55x165  fei 
tainlng  twelve  rooms  each,  with  audi- 
torium   and    manual      training      rooms, 


BUILDING   AND   INDUSTRIAL   MOWS 

and  will  each  cost  $30,000.  The  build- 
ings will  be  equipped  with  plenum 
heating  systems.  Bonds  for  the  work 
have  been  voted.  Bids  will  i"  called 
for   as    soon   as    the    bonds    ran    be    sold. 

Contracts  Awarded. 

PHOENIX,  ARIZ.— S.ii., ol,  -J.  story 
and     base,     brick     and    steel,       ? 

Architect.  Norman    F.    Marsh.    Br Lwa; 

Central  Bldg.,  L.  A.  Owners,  I 
Phoenix.  Contractor,  O.  L.  Tuell, 
Phoenix,  general  construction.  $111.- 
ST4;  B.  F.  Hnlse.  Los  Angeles,  heat- 
ing. $4,744.  and  E.  F.  Jones,  Phoenix, 
painting,  $5,192.  Note:  The  building 
will   cover  an  area   of  2-S0xl20   feet. 

PORTLAND,  ORE.— College  build- 
ings, 2,  3  story  and  base,  brick  and 
steel.  $117,700.  Architects,  Bennes  & 
Hendricks,  Henry  Bldg.,  Portland. 
Owners.  Oregon  Agricultural  College. 
Contractors,  Snook  &  Travis.  Salem. 
Contract  price,  $117, 7oo.  Note:  This 
contract  does  not  include  heating  or 
electric    work. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN  FRANCISCO— Steam  pipe  for 
pumping  plant.  Cost  not  stated.  En- 
gineer. City  Department  of  Engineer- 
ing. Temporary  City  Hall  Bldg..  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Bids  will  be  received  up  to  and 
including  the  first  day  of  August  by 
the  Board  of  Fire  Commissioners  for 
furnishing-  and  installing  a  2%-incb 
steam  pipe  at  Pumping  Station  No.  !. 
Plans  can  be  secured  from  the  Secre- 
tory of  the  Board  of  Fire  Commission- 
ers in  the  Temporary  City  Hall. 


STORES  AND  OFFICES. 


SAN  FRANCISCO — Stores,  1  story 
and  base,  brick  and  steel.  $12,000.  Ar- 
chitect, William  H.  Crim,  Jr.,  425  Kear- 
ny St.,  S.  F.  Owner,  Francis  Ward. 
This  work  has  been  mentioned  here 
before  when  the  architect  first  started 
working  drawings.  The  building  will 
be  erected  on  a  corner  site  and  has 
been  arranged  for  a  furniture  store 
and  cafe.  Interior  will  be  finished  in 
pine  with  some  hardiwood.  There  will 
be  patent  store  fronts  and  plate  glass 
windows.  Exterior  of  the  building 
will  lie  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  now 
being  taken. 

LOS  ANGELES,  CAL.— Stores  and 
offices,  12  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
Morgan,  Wall  &  Morgan,  Van  Nuys 
Bldg  l-  A.  Owner,  W.  G.  Kerckhoff 
The  buildiing  is  to  he  erected  at  the 
northwest  corner  of  6th  and  Los  Ange- 
les streets  and  will  cover  an  ana  of 
50x150  feet.  Construction  will  lie  fire- 
proof throughout  with  a  complete 
steel  frame,  brick  walls,  faced  with 
pre  ed  brick  and  terra  cotta.  Floors 
and  roof  will  be  of  reinforced  con- 
crete Interior  partitions  will  be  of 
hollow  tile  and  metal  lath  and  plas- 
ter, There  will  lie  metal  trim,  metal 
Window  sash  and  frames.  Interior  fin- 
ish will  be  of  hardwoods,  marble  and 
tile.  Plans  provide  for  steam  heat, 
mail  chutes,  a  vacuum  cleaning  sys- 
tem and  elevator  service.  There  will 
also     I"      patent     store     fronts,     sidewalk 

i -  lights  and  lifts.  Plans  are  com- 
plete   and    figures    are   being    taken. 

I.i  is  ANGELES,  i'AL— iirtice  building. 
14    story   and    base.      Class    A    construc- 
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tion.  Cost  not  stated.  An 
Thornton  Fltzhugb,  Consolidated  Re- 
alty Bldg..  L.  A  Owners,  Building 
Owners  Co.  The  building  will  be  erect- 
ed on  the  west  side  of  oth  street  be- 
tween Hill  and  Olive  streets,  covering 
in  area  of  66x150  feet.  There  will  be 
a  number  of  stores  on  the  first  floor 
and  a  total  of  J25  offices  on  the  upper 
floors.  Construction  will  be  flri 
with  a  complete  steel  frame,  hollow 
tile  and  metal  lath  and  plaster  Inte- 
rim- partitions.  Plans  provide  for 
number  of  elevators,  steam  heat, 
vacuum  cleaning  system  and  mail 
chutes.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
COtta,  Interior  will  be  finished 
hardwoods,  marble  and  metal  trim. 
Plans  are  complete  and  figures  are  be- 
ing taken  on  the  general  construction. 
Contracts  have  already  been  awarded 
for  the  excavating,  foundation  work, 
structural   steel  and   terra  cotta. 

LOS  ANGELES,  CAL.— Stores  and 
lofts,   2   story  and   base,  brick  and   steel, 

$25, Architects.    Morgan,    Walls    & 

Morgan,  Van  Nuys  Bldg.,  L.  A.  Own- 
er. Mrs.  B.  H.  Van  Nuys.  The  building 
will  cover  an  area  of  50x150  feet. 
There  will  be  stores  on  the  first  floor 
and  light  lofts  above.  Interior  finish 
will  be  of  pine  throughout.  There 
will  be  metal  window  sash  and  frames. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
witli  pressed  brick.  Plans  are  now 
being  prepared. 

SAN  FRANCISCO— Restaurant  finish 
and  fixtures.  $10,000.  Architects,  Smith 
&  Stewart.  244  Kearny  St..  S.  F.  Own- 
ers. Oldi  Dragon  Restaurant.  These 
owners  have  leased  the  second  floor  of 
the  premises  at  920  Market  street  and 
will  spend   in  the   neighborhood  of  $10,- 

000  in  decoration,  finish  and  fixtures. 
The  work  will  include  interior  finish. 
which  will  be  of  hardwood,  ornamental 
plaster,  stucco,  art  glass  and  import- 
ed tapestries.  The  work  also  calls  for 
plumbing  and  electric  work  and  kitch- 
en equipment.  Plans  are  complete  and 
a   general   contract   will   be  let. 

Contracts  Awarded. 

PORTLAiND,    ORE.— Stores    and    hall, 

1  story  and  base,  brick  and  steel.  Cost 
nut  stated.  Architect.  Robert  F.  Tegen, 
Swetland  Bldg.,  Portland.  Owners, 
Paul  Van  Firdaugh  and  Mrs.  Hortense 
Taylor.  Contractors,  Litherland-Ab- 
hrey  Co..  Beck  Bldg..  Portland.  Con- 
tract price  not  stated. 

LOB  ANGELES.  CAL.— Stores  and 
lofts.  3  story  and  base,  brick  and  steel, 
$37,000.  Architect's  name  not  given. 
Owner.  M.  H.  Newmark.  Contractors 
Alt. i  Planing  Mill  Co..  830  McGarry  St. 
I.    A.     Contract    price,    $::7. 

LOS  ANGELES,  CAL — Stores,  1  story 
and  base,  brick.  $31,000.  Architect,  II. 
M.  Patterson,  O.  T.  Johnson  Bldg.,  L. 
A.  owner,  David  Hewes.  Contra,  tors. 
Willard-Slater  Co.,  2314  Santa  Pe  Ave., 
L.    A.      Contract    price.    $31,000. 


THEATRES. 


Contracts  Awarded. 
SEATTLE,    WASH.— Theatre,    l    story 

and  base,  reinforced  iuii.-mi.  and  steel, 
$200,000.  Architect  .Warren  Milner, 
An  de  Bldg.,  Seattle  Owner's  name 
not  given.  Contractor,  S.  <;.  Cobbs. 
\,  i  .i.le  Bldg.,  Seattle.  ('.intra,  I 
$  mi. huh.  .Vote:  The  building  will 
cover  an   area   of    60x125    feet. 
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SEALED  PROPOSALS. 

PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL      CIRCULAR       7    ;      Pi  opo   ais 

enses     and     Lens     Standard 

Supports  for  Light  Houses,  Shite   1'iin.il 

ind    Closet    Stalls    and    Fittings.    Pillar 

Cranes,    Switch     Stands,       Angle       Bars 

nissed-Steel     Sheets,     Steel     Plates. 

hoes,      Ratchet     Braces,       Shower 

Water    Coolers.    Stable    Brooms, 

Hacksaw     Blades,     Paint     Brushes,     Aii 

Brake     Hose.     Leather,     Cotton     Canvas, 

Ship's     Felt.     Oakum,     Vitr'i'fie.l     Sewer 

I  Pipe.  Vitrified  Tile  Conduit,  Cliloi  iue  of 
1  on.  LTnslacked  Lime,  Linseed  Oil,  and 
Yellow. — Sealed  proposals  will 
ived  at  tlie  office  of  the  general 
ising  officer.  Isthmian  Canal 
Commission.  Washington,  I),  c,  until 
lur.'iii  a.  in.,  August  4.  mm::,  ii  which 
linn  they  will  be  opened  in  public  for 
furnishing  the  above  mentioned  m  ti- 
des. Blanks  and  general  informa- 
tion relating  to  this  circular  (No.  787) 
mi\  be  obtained  from  this  office  or  the 
Office  of  t  lie  assistant  purchasing 
Agent,  108.6  North  Point  street  San 
Francisco,  Cal.;  also  from  the  IT.  s 
■  r  offices  in  the  following  cities: 
Seattle,  Wash.;  Los  Angeles.  Cal.  F.  C. 
BOGGS,  major,  corps  engineers.  V.  S. 
A.,   general    purchasing-  officer. 


PROPOSALS     FOR     SALE     OF     M  VTE- 
RIALS. 

SALE  OF  OLD  MATERIAL— There 
will  be  sold  at  the  navy  vard,  .Mare 
gland,  Cal.,  material  belonging  to  the 
Wavy,  condemned  as  unfit  for  use 
therein,  consisting  of  whale  boats,  cut- 
ters, launches,  rope.  chain.  diving 
suits,   lamps,  clothing,  furniture,  d 

gress-copy   material.   Hags.    1 ka    scrap 

rubber,     musical       instruments.       scales, 
ratoi  s.  ordnance.         ordnance 

stores,  boiler  tubes,  engines,  pumps, 
machine  tools,  ingot  brass.  scrap  iron 
and  steel,  etc.  The  sale  will  be  for 
cash  to  the  highest  bidder  hv  sealed 
iroposals  to  be  opened  at  1 ::»)  p.  in., 
August  II.  IMS.  Schedules  containing 
form  of  proposals  and  terms  of  sale 
■  in  be  obtained  upon  application  to  the 
Beneral  storekeeper,  navv  vard.  Mare 
Island.  Cal.  JOSEPHUS  '  DANIELS. 
Sroretarv  of   the  Navv. 


PROPOSALS  FOR  SURVEY  BOAT. 


En- 


ltor 


MOTOR  SURVEY  BOAT  rj 
srineer  Office.  401  Custom  II.. 
Vrahcisco.  Cal, — Sealed  propos 
DOnstructing  .and  delivering 
survey  cruiser  will  be  received  at  thi. 
office  until  12  in.,  Angus*  !>.  ml:!,  and 
then  publicly  opened  Information  on 
application.  THOMAS  H.  REES,  Lt. 
Col.    Engineers. 


PROPOSALS    FOR     CROSS     IRMS     WD 
INSULATORS. 

CROSS    ARMS.    INSULATORS     ETC  — 
''    S.    Reclamation  Service    I  os  Angeles. 

Cal  —Sea led    proposals    will    he    r n  cd 

ai  this  office  until  July  si.  i<ii:t  under 
fflvertlsement  No.  215  for  furnis  ins; 
:,::"  cross  ■n-rns,  galvanized  iron  Crocs. 
Nriaee  and  machine  holts.  1.R00  in- 
hllstor  pins  1 .600  insulator-.  9(1  strain 
"'"I'b'iors  l»n  e-alvanized  guv-wire 
ramns.  .-moI  5(1  Hralvnnr/ed  <?n\  anchors. 
For  further  information  addn-s-  n  II. 
ENSIGN,    consulting   engineer. 


PROPOSALS     FOR     CANAL     SUPPLIES. 

i'AWU,  CIRCULAR  7R7-B—  Proposals 
f.i-  Checkered  t;tPpi  piates  steel  '',.- 
",r"oiii"     P'ir-1.    Steel    Wire     Steel     Wlro 

Wie"h     .  ,,.i    i  i,i,       g,  ., .,.,,    ,,.. l[s    win 

t     the    office    of    llv 


imi 


Wi 


rsthi 


die 


bimrl 
m..     i.irusl    .•;.    mi.-:. 

ov    W|J1    he    opened    in 
In   ■■      l  he      :i  '..,, 
B'ank*     and     -pniril     1 
er    to     thjs     circular     I 
l.'ained     from     H.i 


mlil 


ins*    v,,h> 


(pi 


BUILDING  AND   INDUSTRIAL  NEWS 

Board    on    Friday,    August    1,    1UI3,    be- 
tween   the    hours  of  8:30  unci   »  o'clock 

it.    in.    for    furnishing,    constructing    and 
installing    a      2%-inch     steam     pipe     at 
Pumping    Station    No.       1       of      t 
Francisco     Fire    Department,     in    strict 
accordance     with     the     conditions    con- 
miiic.i    in   the   proposal  blanks   pri 
by    the    Board    of    Fire    Commissioners, 
on  file,  .and  copies  of  which    may  be  ob- 
tained  at    the    office    of    said    Board.    123] 
.Market    street,    San    Francisco     Cal 
BOARD    OF    FIRE    CO.M.M  1SSH  i.N  F.RS 
Frank  T.    Kennedy,  Secretary. 
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docks,  Navy  Department,  Washington, 
p.   i'.   until    ll  o'clock  n.  in.  August  ;:, 

1913,  and  then  and  there  publicly 
Mi"  ned,  for  water  pipe  from  Verba 
iBuena  Island  to  Oakland,  Cal.  Amount 
available,  $10,000.  Plans  and  specifica- 
tions can  be  obtained  on  application  to 
the  bureau  or  to  the  commandant  of  the 
naval  training  station,  San  Francisco. 
Cal.   H.    R.  STANFORD,  chief  of  bureau. 


PROPOSALS    FOR    BUILDING. 

BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Gunners'  Quar- 
ters and  Filling  House"  will  be  re- 
ceived at  the  bureau  of  yards  and 
docks.  .Navy  Department.  Washington 
D.  C.  until  11  o'clock  u.  in.  August  10, 
1913,  and  then  and  there  publicly 
opened,  for  a  gunners'  quarters  and  a 
filling  house  at  the  naval  magazine 
Puget  Sound.  Wash.  Amount  availa- 
ble, $7,'500— $6,000  for  gunners'  quar- 
ters and  $1,300  for  filling  house.  Plans 
and  specifications  can  be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  navv  yard,  Brem- 
erton, Wash.  H.  R.  STANFORD,  chief 
of   bureau. 

PROPOSALS     FOR     WATER     PIPE. 


WATER  PIPE— Sealed  proposals  in- 
dorsed "Proposals  for  Pipe  Line"  will 
'be  received  at  the  bureau   of  yards  and 


PROPOSALS      ..FOR     ..STEEL       REIN- 
FORCEMENT,  CONCRETE,   Ll  AI- 
DER,   ETC. 

STEEL         REINFORCEMENT,      CON- 
CRETE,     LUMBER,     ETC.— Department 

of  the  Interior.  V.  S.  Reclamation 
Service,  Washington,  D.  C. — Sealed 
proposals  will  be  received  at  the  office 
of  the  United  States  Reclamation  Sen  - 
ice,  Malta,  Mont.,  until  2  o'clock  p.  m. 
August  ti,  1JH3,  for  earthwork  and 
structures  on  the  second  unit  of  Dod- 
son  North  Canal,  laterals  and  waste 
water  ditches,  involving  about  300,000 
cubic  yards  of  excavation.  1,200  cubic 
yards  of  reinforced  concrete.  She  plac- 
ing of  about  300,000  pounds  of  steel  re- 
inforcment  and  the  placing  in  wooden 
structures  of  about  140,000  feet.  b.  m„ 
of  lu.nber.  The  work  is  situated  ,.n 
the  north  side  of  Milk  River,  adjacent 
to  the  main  line  of  the  Great  North- 
ern Railway  in  the  vicinity  of  Wagner, 
Exeter  and  Malta.  Mont.  For  particu- 
lars address  the  United  States  Recla- 
mation Service.  Washington,  D.  C. : 
Great  Falls.  Mont.,  or  Malta,  Mont.  F. 
H.    NEWELL,    director. 


Firms  desiring  news  from  certain  localities  like  San  Francisco,  Los  Angeles 
Portland,  Seattle,  etc.,  will  And  all  snch  Items,  commencing  on  this  page,  nl 
carefully  classified  ns  to  location.  These  same  Items  are  repeated  In  the 
fore  part  of  the  news  department,  under  distinct  headings,  such  as  Banks 
Churches,    Hotels,   etc. 


SAN  FRANCISCO. 


RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect. .1.  E.  McCarthy.  Anglo  Bldg.,  S.  F. 
Owner,  J.  C.  Kirby.  3947  18th  St.,  S.  F. 
The  house,  which  has  been  designed 
for  a  seven-room  dwelling,  will  be 
erected  on  19th  avenue  north  of  Anza. 
.Interior  finish  will  be  of  pine  and  red- 
wood with  hardwood  floors  in  the  prin- 
cipal rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
brick  or  tile  mantel.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exte- 
rior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  He  is  now  pur- 
chasing all   materials. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,800.  San  Francis....  Archi- 
tect, no,,e.  owner.  C.  A.  Hall.  1318  5th 
Ave.,  S.  F.  The  house  will  contain 
seven  rooms  and  bath,  and  will  be 
erected  on  5th  avenue  north  of  Par- 
nassus.      Interior     will     be     finished     in 

pine    and    hardwood.      Hardw 1    ll s 

will  be  used  in  the  living  rimin,  .lining 
'oom  and  reception  hall.  There  will 
he  a  large  open  lire  place  in  the  living 
room.  .Mantel  will  be  of  brick.  Tile 
Will  I..-  used  in  t  lie  bath  rrom  and 
kitchen.  Exterior  of  the  dwelling  will 
ered  «  ith  rustic  and  cement  plas- 
ter o„  metal  lath.  s,,me  brhk  veneer 
Wl11  also  he  used.  Plans  are  complete 
and    \\..rk   will    he   don,,   by   Day    Lai. or. 

APARTMENT  HOUSE— 8  story  and 
'  '   •'■   >  oncrete   and    steel,    $85,000 

o.     Architect,   William  H.  Crim, 
I    .     Kearny     St..    s.     F.      Owner's 

ni withheld.       The     building    will     be 

'"''  '' '  '"I  one  of  Ho-  few  choice  sites 
remaining    vacanl       in      the      apartment 

Istrict.       Interior     w  ill       . 

ranged   ro      i    larg.    number  of  two  and 
n     suites     all     of     which     will 


have  connecting  baths  and  wall  beds. 
Finish  will  be  of  pine  and  hardwoods 
with  some  ornamental  plaster.  There 
will  he  elevator  service,  hot  water 
plant,  steam  heat  and  a  vacuum  clean- 
ing system.  Exterior  of  the  building- 
will  be  faced  with  cement  plaster. 
Hath  rooms  will  have  cement  ttpors 
and  tile  wainscot.  Plans  are  now  be- 
ing prepared.  Further  mention  will 
he  made  of  the  work  as  the  plans  pro- 
gress. 

APARTMENT  HOUSE— 4  or  5  story 
and  base.  Class  C  construction.  San 
Francisco.  Architects,  Falch  &  Knoll, 
Hearst  Bldg..  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  in 
H  e  Fiftj  Var.,  District,  and  will  con- 
tain in  the  neighborhood  of  55  rooms. 
I  in  two  and  three  room  suites. 
Interior  finish  will  he  of  pine  and  elm 
panels.      Some    hardwood    Boors    will    be 

There    will    be    steam    hi 
automatic    elevator      and      hot      water 
plant.     All   suites   will   have    wall    beds 
and     connecting       bath       rooms.       Bath 

rooms     will     be     finished     with 

rs    and    Me    wainscot.      Exteri I 

the     building     will     probably     he     i  .,.■,   i 
with     pressed    brick.       Plan 
i -I 

APARTMENT     BOUSE— 3     storj     and 
base.      frame,    $6,000.      San       Fi 
Architi         C    ii.    I  'I  i  ii   en.    p|,e]  ,,,    Bldg., 
s.    F.      Owner    Louis    D.    si  .or.     u 
Bldg.     The   building   will   he   ei  ecte  i   on 
the   west    side   of  Jones   street    south    ..r 

hobs. .n.    and    will    have   a    frontag 

■I 'i,    I  Inte- 

rior   has    been    arranged    for    six    suites 

of    t«  o    .i  nd     t .,  Trim 

■'"  pine   wiih   some   i  I anels. 

Hardw  o  .  ,||    ais 

i    be    w  .ii    ...  .,.      I. 

baths.      Math    r s    will    be    wain 

with  lib  A  hot  water  system  w  ill  be 
installed.  Exterior  ,,f  the  building 
will    i..-    covered     with     ru   tii 

and   brli  I       enei         P ,i,.|, 

and    in     the    hands    of    the    owner,    who 


IS 


will   do   tin--   work    by    Day   Labor.     Ma- 
terials are  now   being   purchased. 

APARTMENT    HOUSE— 6    story    and 

base.  Class  C,  $75,000.  San  Francisco. 
Architects,  Palch  &  Knoll,  Hearst 
Bldg.,  S.  F.  Owner,  James  H.  Hjul. 
The  building  will  lie  erected  on  the 
south  side  of  Sutter  street  west  of 
Jones,  ana  will  cover  an  area  of  ox 
feet  9  Inches  by  137%  feet.  Plans 
have  been  arranged  for  66  suites  of 
two.  three  and  four  rooms.  Interior 
finish  will  lie  of  nine  'and  hardwoods. 
All  suites  will  have  private  hath  rooms 
and  will  lie  equipped  with  wall  beds. 
will  lie  steam  heat,  elevator 
service,  vacuum  cleaning  system  and 
hoi  water  supply.  Some  ornamental 
plaster  will  he  used.  -Marble  and  tile 
will  hi-  used  in  the  entrance  and  lobby, 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Exterior  of  the  building 
will  he  faced  with  pressed  brick. 
Plans   are   now   being  prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  fiame,  $14,000.  San  Francisco. 
Architect,  Arthur  G.  Scholz,  Phelan 
Bldg.,  S.  F.  Owners.  Mr.  and  Mrs.  Mer- 
tens.  The  building  will  he  erected  on 
the  soutli  side  of  Fulton  street  east  of 
Gough.  -and  has  been  designed  to  con- 
tain 14  suites  of  two  ami  three  rooms. 
Interior  finish  will  lie  of  pine  with 
some  elm  veneer.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  central  heating  sys- 
tem and  hot  water  supply.  All  apart- 
ments will  be  equipped  with  wall  beds 
and  will  have  private  baths.  Bath 
rooms  will  be  finished  in  tile.  Some 
tile  will  also  be  used  in  the  kitchens. 
Exterior  of  the  building  will  probably 
be  covered  with  cement  plaster  on 
etal  lath  and  brick  veneer.  Plans  are 
now    being    prepared. 

CITY  BALL.— 4  story  and  dome. 
Class  A  construction.  $4,  SOU.  000.  San 
Francisco.  Architects.  l'.akewell  & 
Brown,  251  Kearny  St..  S.  F.  Owners. 
City  and  County  of  San  Francisco.  Bids 
will  he  opened  on  July  30th  for  erect- 
ing the  structural  steel  for  the  new 
City  Hall.  A  complete  list  of  the  fig- 
ures as  opened  will  appear  in  the  next 
issue  of  the  Building  and  Industrial 
News. 

FLATS — :;    story    and       base,       frame. 

$10, i.         San       Francisco.       Architect. 

none.  Owner,  Henry  Scholten.  1522 
•  mm  Ave..  Alameda.  The  build- 
ing will  be  erected  on  the  north  side 
■  if  Howard  street  west  of  Lafayette 
avenue,  and  will  cover  an  area  of  50x70 
feet.  Interior  will  be  arranged  to  con- 
tain nine  Hats  of  four  and  five  rooms 
and  bath.  All  Interior  trim  will  he  of 
pine  or  redwood.  Modern  plumbing, 
Including  301-gallon  [boilers,  wi'll  ibe 
Installed  Bath  room  floors  will  be  of 
tile.     Terrazzo   steps  are  specified.     Ex- 

i C    lie    building    will    he    covered 

rustic.      Plans      are 
-  te  and    in   the  hands  of  the  own- 
er who   will   do  the   work   by  Day  Labor. 
Hi-    is    now     in    the    market    for   all    ma- 
terials. 

FLAT  and      base.      fn 

San       Fram  isi  o.        Architects, 

■  in      .v       Rousseau,      Monadnock 

Bldg.,    S.    F.      0  Roui    -in    Realty 

''-..       The    building    will    be    erected    on 

ill  Page     street     near 

Webster,    covering     an     area     of    35x68 

i        >   -  Interior     will      bl 

■  -!'  i  ii    Mats    with    baths. 

Finish  will  be  of  in  ii--  and  i  ed- 
it  I    with     JO]  id    flOOrS.    There 

will    he    open    lire    places    with    brick    or 


BUILDING  AND   INDUSTRIAL  NEWS 

tile     mantels.       Bath     room     floors     will 

I f   tile      Wall    l.e.ls    are    to   be    used. 

Exterior   of   the   building   will    bi 

ei  id      wjih     cement     plaster     on     metal 

lath     and     rustic.       Plans    are    complete 

and     figures      are       being      taken.       Art 

glass,    wall    beds,    linish    bard  wan     and 

shades    are    not    to    lie    included    in    the 

contract. 

FLATS—  V,  story  and  .base,  frame, 
$15,000.  San  Francisco.  Architects, 
Filch  *  Knoll,  ears!  Bldg.,  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  in  the  Western  Addition, 
and  has  been  designed  to  contain  six 
apartments  of  four  rooms  each.  Inte- 
riors    will     be     finished     in     pine,    hard- 

-    i     and     white     enamel.       Hardwood 

floors  will  he  used  in  the  living  rooms 
and  reception  halls.  All  bed  rooms 
will  be  equipped-  witli  wall  beds.  A 
central  beating  system  and  open  fire 
places  will  be  installed.  Mantels  will 
be  of  brick.  Batii  rooms  will  have 
composition  floors  and  tile  wainscot. 
Entrance  will  be  finished  in  marble 
and  tile.  Exterior  of  the  buildingf 
will  be  covered  with  brick  veneer,  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

FLATS — 3  story  and  base,  frame, 
$7,000.  San  Francisco.  Architect, 
August  Nordin.  Mills  Bldg..  S.  F.  Own- 
ers, J.  H.  and-  M.  E.  Plante.  The  build- 
ing will  he  erected  on  Sharon  street 
south  of  15th.  There  will  be  three 
modern  Hats  of  five  and  six  rooms.  In- 
terior finish  will  be  of  pine  and  red- 
wood. Some  hardwood  floors  will  be 
used.  There  will  be  open  fire  places 
-and  brick  or  tile  mantels.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
have  been  out  for  figures  and  a  con- 
tract will  be  awarded  within  a  day 
or    two. 

FLATS — 2.  2  story  and  base,  frame, 
$5,000  each.  San  Francisco.  Archi- 
tect, none.  Owner,  C,  A.  Rushton,  714 
9th  avenue,  S.  F.  These  buildings  will 
be  erected  on  the  west  side  of  9th  ave- 
nue south  of  Cabrillo,  and  each  has 
been  designed'  to  contain  two  modern 
flats  of  five  and  six  rooms.  Each  build- 
ing will  have  a  street  frontage  of  25 
feet  and  will  extend  back  a  distance 
of  60  feet.  Interiors  will  be  finished 
in  pine  with  some  elm  panels.  There 
will  be  l.ardwood  floors  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  Plans  provide  for  open  fire 
places  with  brick  or  tile  mantels.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  klinker  brick  veneer,  rustic  and 
cement    plaster    on    metal    lath.       Plans 

ne    r plete    and    in    the    hands    of    the 

owner,  who  will  do  the  work  by  Day 
La!  or.  He  is  now  in  the  market  for 
all    materials, 

HOTEL — 2  story  and  base,  brick  and 
st.-ei.  $18,000.  San  Fram-isco.  Archi- 
tect, i'.  O.  Clausen.  Phelan  Bldg..  S.  F. 
Owner's  name  withheld.  The  building 
will  lie  erected  in  Chinatown  and  will 
cover  a  small  inside  lot.  The  first 
Boor     will     lie    arranged     for     stores     and 

l    entrance.      Upper    floor    will 

contain  a  number  of  guest  rooms  and 
baths.    Running   water   will   be   supplied 

to  all  rooms.  Interior  finish  will  be  of 
pine  and  redwood,  There  will  in-  mod- 
ern plumbing  anil  electric  work.  Ex- 
terior    of     the     building      will      be      I   i-  e,| 

with  cement  piaster,  stores  will  have 
plate    glass     windows      in, I     patent     store 
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Plans  are  complete  and  «  gen- 
eral    contract    will    lie   let   this   week. 

SCHOOL  FIRE  ESCAPES-  -$3,4  40.  San 
Francisco.  Architect,  City  Department 
of  Architecture,  Temporary  City  Hall 
Bldg..  S.  F.  Owners,  city  and  County 
of  San  Francisco.  Bids  opened  at  the 
last  meeting  of  the  Board  of  Public 
Works  for  furnishing  and  erecting  fire 
escapes  on  the  Verba  Buena  School 
show  Dyer  Bros,  low  at  $3. 4  40.  A  com- 
plete list  of  these  figures  will  be  found 
under  the  heading  of  San  Francisco  in 
this   issue. 

STEALM  PIPE  FDR  PUMPING 
PLANT— Cost  not  stated.  San  Fran- 
cisco. Engineer.  City  Department  of 
Engineering.  Temporary  City  Hall 
Bldg..  S.  F.  Owners.  City  and  County 
of  San  Francisco.  Bids  will  be  i- 
up  to  and  including  the  1st  day  of 
August  by  the  Board  of  Fire  Commis- 
sioners for  furnish  and  installing  a 
2%-inch  steam  pipe  at  Pumping  Sta- 
tion No.  1.  Plans  can  be  secured  from 
the  Secretary  of  the  Board  of  Fire 
Commissioners  in  the  Temporary  City 
Hall. 

STORES — 1  story  and  base,  brick  and 
steel,  $12,000.  San  Francisco.  Archi- 
tect, William  H.  Crim.  Jr..  4:'".  Kearny 
St.,  S.  F.  Owner,  Francis  Ward.  This 
work  has  been  mentioned  here  before 
when  the  architect  first  started  work- 
ing drawings.  The  building  will  be 
erected  on  a  corner  site  and  lias  been 
arranged  for  a  furniture  store  and  cafe. 
Interior  will  be  finished  in  pine  with 
some  hardwood.  There  will  be  patent 
store  fronts  and  plate  glass  windows. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and   figures  are  now  being  taken. 

RESTAURANT  FINISH  AND  FIX- 
TURES—  $1", San  Francisco.  Ar- 
chitects. Smith  &  Stewart.  241  Kearny 
St..  S.  F.  Owners.  Old  Dragon  Restau- 
rant. These  owners  have  leased  the 
second  floor  of  the  premises  at  920 
Market  street  and  will  spend  in  the 
neighborhood  of  $10,000  in  decoration. 
finish  and  fixtures.  The  work  will  in- 
clude interior  finish  which  will  be  of 
hardwood,  ornamental  plaster, 
art  glass  and  imported  tapestries.  The 
work  also  calls  for  plumbing  and  elec- 
tric work  and  kitchen  equipment.  Plans 
an-  complete  and  a  general  contract 
will   be   let. 

PAVING  ROADWAYS  —  Cost  not 
stated.  San  Francisco.  Engineer,  Di- 
rector of  Works.  Service  Bldg..  S.  F. 
Owners.  Panama-Pacific  International 
Exposition  Co.  Plans  for  paving  the 
i  ist  roadway  and  the  Fillmore  street 
entrance  to  the  Exposition  Ground] 
have  been  completed.  Bids  are  now 
being  taken  for  this  work.  Plans  and 
specifications  can  be  secured  from  the 
Director  of  Works.  Bids  will  he 
opened  on  July  31st.  An  official  pro- 
posal appears  in  another  column  of  this 
issue. 

STRUCTURAL,  STEEL  FOR  FINE 
ARTS  BUILDING— Cost  not  stated. 
San  Francisco.  Engineer.  Director  of 
Works.  Service  Bldg.,  S.  F.  owners. 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  opened  by  the  Buildings 
and  Grounds  Committee  for  furnishing, 
fabricating  and  erecting  the  structure 
steel  for  the  Fine  Arts  Building  show 
close  figuring  on  the  three  proposi- 
tions. A.  I'-.  .mil  i'.  calling  for  all  work. 
fabrication  and  furnishing  and  for 
,  i .  .  i :  ne  1 1\  it  Bros.  «  - 
$133,000  for  all  work  under  proposition 
A.    while    the    United    States   Steel    Prod- 
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in is'  bid  for  furnishing  and  fabricat- 
ing and  J.  G  William"  Construction 
Co.'a  bid  for  erecting,  combined  was 
$;:ii|  inner  than  Dyer  Bros.'  bid.  No 
contracts  have  been  awarded.  A  com- 
plete list  of  these  figures  appears  under 
tli<-  heading  of  San  Francisco  in  this 
issue. 

Contracts   Awarded. 

HOSPITAL  SCREENS— $9,152.  San 
Francisco.     Architect,   (  ity   Department 

of  Architecture.  Temporary  City  Hall, 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Contractor,  P.  J.  Sullivan. 
Jr..  S.  F.  Contract  price.  $9,152.  A 
complete  list  of  the  figures  opened  for 
this  work  appears  under  the  heading  of 
San    Francisco    in    this    issue. 

SCHOOL — 2  story  and  base,  brick  and 
steel,  $125,000.  Phoenix.  Ariz.  Archi- 
tect, Norman  F.  Marsh,  Broadway  Cen- 
tral Bldg.,  L.  A.  Owners,  City  of  Phoe- 
nix. Contractor,  O.  L.  Tuell.  Phoenix, 
general  construction,  $111,874.  B.  F. 
Ilulsc.  Los  Angeles,  heating,  $1,714,  and 
10.  F.  Jones,  Phoenix,  painting.  $5,192. 
Note:  Tiie  building  will  cover  an  area 
..t'    280xl'2O  feet. 


Old  Fort  Point 

A  Federal  Prison. 


.'anions    Old   Fort    to   he    Remodeled    for 

Federal    PrlNou.       Plans    ore     Itciug 

Made    at    Fort    Mason. 


Orders  have  been  received  from 
Washington  authorizing  the  prepara- 
tion of  plans  for  altering  old  Fort 
Point  into  a  Federal  Prison.  Plans  are 
to  lie  rushed  that  they  may  be  ready  by 
tlis  time  that  the  Secretary  of  War 
and  General  Leonard  Wood,  Chief  of 
Stiff  and  tiie  Chief  of  the  Construct- 
ing Quartermaster's  Department,  ar- 
rive in  Sin  Francis.-. i.  which  will  he 
during  the  latter  part  of  this  month. 

Engineer  O.  W.  Degen.  Constructing 
Quartermaster's  office,  Fort  Mason,  is 
now  preparing  plans  for  this  work  and 
siates  that  it  will  require  a  large  ex- 
penditure, but  that  an  estimate  has  not 
teen  completed.  The  work  will  include 
a  large  amount  of  interior  partitions, 
plastering,  mill  work,  roofing,  plumb- 
ing, painting,  electi  ic  work  and  light 
fixtures,  steel  cells,  a  complete  steam 
heating  system,  modern  kitchen  equip- 
ment and  oil  burning  system. 

In  connection  with  this  project  there 
will  he  constructed  quarters  for  the 
accommodation  of  15  officers.  Five 
sets  of  new  officers1  quarters  will  be 
constructed.  Old  Fort  Point  will  take 
the  place  of  Alcatraz  Prison,  which  is 
to  he  converted  into  an  immigration 
station. 

City  Bids  Opened. 


Board   of   Public   W< 

Wire     Screens     an 
Wednesday 


Itlds 

I  |K'S 


ids  were  opened  by  the  Board  of 
Public  Works  at  the  Wednesday  after- 
noon session  for  furnishing  tire  escapes 
for  the  Yerba  Buena  School  and  also 
for  furnishing  ami  installing  wire 
screens  at  the  San  Francisco  Hospital 
group,  p  J  Sullivan  Jr,  submitted  the 
low  hid   for  work   al    the   Sin    Fi  incised 
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Hospital  at  $9,152  and  Dyer  Bros,   were 
low   on    the   fire   escapes   for    the    Yerba 
Buena  School  at  $3,440.   Following  is  a 
complete   list  of  the  bids  as  opened: 
Fire   Escapes,   Yerba    Hucua   .School. 

Western    Iron    Works $4,156 

Ralston    Iron   Works 3,878 

F.   W.  Fleigner   3,626 

.Monarch    Iron    Works 3,645 

Folsom   Iron  Works 3,820 

Dyer    Bros 3.440 

Vulcan    Iron    Works 4,960 

Robert  A.   Levy  &  Co 

Brode   Iron    Works 3,825 

Wire    Screens.    San    Francisco    Hospital 

P.    J.    Sullivan    Jr $   9,152 

W.    Bateman    12,500 

C.   M.   Lindsay    11,630 

Herring's   'Mill    Inc 15,315 

Redwood    Mfg.    Co 14,996 

McSheehy    Bros     11.442 

4 

M.   SUIT  FOR  TIMBER   LAND. 

PORTLAND,  Ore.),  July  28.— Twenty 
six  timber  claims  in  Baker  country,  Or. 
valued  at  $3000  each,  held  in  the  name 
of  the  Hewitt  Land  Company,  a  Wash- 
ington corporation,  constitute  the  bone 
of  contention  in  a  suit  brought  recent- 
ly against  that  company  by  the  United 
States  Government,  in  which  the  Gov- 
ernment will  attempt  to  show  that 
patents   were   obtained   by   fraud. 

The  Hewitt  Land  Company  bought 
the  claims  after  patents  were  issued 
to  entrymen  and  its  is  alleged  the  en- 
trymen  acted  on  money  provided  by 
the  Stoddard  Lumber  Company,  an 
Eastern  Oregon  concern.  The  Govern- 
ment has  contended  the  Hewitt  and 
Stoddard  companies  are  closely  affili- 
ated. 


Structural  Steel, 
Fine  Arts  Building. 

Figures    ltnu    Close     Under    Dill  .r.n  i 
Propositions.      Only  Three   Hun- 
dred  Ninety-four  Dollars. 

Bids  were  opened  by  the  Buildings 
and  Grounds  Committee  of  the  Pana- 
ma-Pacific International  Exposition  Co. 
on  Thursday  lost  for  the  structural 
steel  work  for  the  Fine  Arts  Building 
Bids  were  submitted  on  three  proposi 
tions:  Proposition  A.  a  lump  sum  bid 
for  furnishing,  fabricating,  erecting, 
riveting  and  bolting  all  structural 
steel  and  iron,  and  including  a  unit 
price  for  additions  or  deductions.  Bid- 
ding under  Proposition  A  Dyer  Bros, 
submitted  the  only  figures,  their  lump 
sum  bid  being  $133,000.  Their  unit 
price  per  ton  was  $.85.  Proposition  B 
included  furnishing,  fabricating  and 
delivering  F.  O.  B.  Ferry  Slip,  Exposi- 
tion Grounds;  B-2  furnishing  and.  fab- 
ricating F.  O.  B.  eastern  terminal,  and 
I'--::  and  4.  unit  prices  F.  O.  B.,  Ferry 
Slip.  Exposition  Grounds,  and  F.  O.  B. 
eastern  terminal  respectively.  Tills 
proposition  attracted  the  greater  num- 
ber of   bidders. 

Proposition    It. 

United  States  Steel  Products  Co. — 
Furnishing,  fabricating  and  delivering 
F.  O..B.,  San  Francisco,  $113,306;  F.  O. 
B.  eastern  terminal,  $87,635;  unii  price 
i'."'    additions    or    deductions    F,    Q.    i:.. 

Nan  Franr'isco,  $73.95  per  Ion;  unit 
i"i..'  Eor  additions  or  deductions  F.  1 1. 
l:.  eastern  terminal.  $:,7.2ii  per  ton. 
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Milliken  Bros. — Furnishing,  fabricat- 
ing and  delivery  F.  O.  B.,  San  Fran- 
cisco, $127,884.  No  bid  on  the  other 
propositions. 

Phoenix  Bridge  Co. — F.  O.  B.  east- 
ern terminal,  $101,800.  No  other  bid 
submitted. 

McClintic-Marshall  Co.  —  Furnishing, 
fabricating  and  delivery  F.  O.  B.,  San 
Francisco,  $119, 9S7;  F.  O.  B.  eastern 
terminal,  $94,417.  No  bids  on  the  other 
propositions. 

Proposition  C  called  for  receiving  tiie 
steel  F.  O.  B.  building  site,  unloading, 
hauling,  storing  and  erecting  all  struc- 
tural steel  and  iron  together  with  a 
unit  price  for  additions  or  deductions, 
and  a  unit  price  for  riveting  per  100 
rivets. 

Proposition  C. 

J.  G.  AVilhams  Construct  ion  Co. — Re- 
ceiving F.  O.  B.  grounds  and  erecting, 
$19,300;  unit  price  per  ton  additions  or 
deductions,  $13  per  ton;  price  per  100 
for   riveting,   no   bid. 

J.  Monk — Receiving  F.  O.  B.  grounds 
and  erecting,  $21,450;  unit  price  per 
ton  additions  or  deductions,  $15  per 
ton;    price    per    100    for    riveting,    $12.50. 

California  Construction  Co. — Receiv- 
ing F.  O.  B.  grounds  and  erecting,  $29,- 
900.     No  bid  on   the  other  propositions. 

Taking  the  lowest  bid  offered  under 
Proposition  B,  which  calls  for  the  fur- 
nishing, fabricating  and  delivery  F.  O. 
B.,  Ferry  Slip,  Exposition  Grounds, 
which  was  submitted  by  the  United 
States  Steel  Products  Co.,  at  $113,306, 
and  adding  the  lowest  figure  submitted 
for  receiving,  unloading  and  erecting 
as  submitted  under  Proposition  C,  that 
submitted  by  J.  G.  Williams  for  $19,300. 
a  total  of  $132,606  is  secured.  Under 
Proposition  A,  which  includes  both 
Propositions  B  and  C,  Dyer  Bros,  sub- 
mitted a  bid  of  $133,000,  or  $394  dollars 
above  the  lowest  bid  received  under 
ropositions  B  and  C. 

These  figures  have  been  taken  under 
advisement  and  conditions  will  be  con- 
sidered   in    awarding    the    contract. 

Bids    were   also   opened   at    the   same 

time    for    furnishing    rock    for    roads    in 

the       Exposition      Grounds.       For      this 

work  the  following  bids  were  received: 

Furnishing   Rock    tor    Roads. 

Per  cu.   yd. 

D.  J.     O'Day     gs 

E.  O.  Mallery   95 

Paler-McBryde  &  Quayle $1.02^ 

4 

Geo.  B.  McDougall 
State  Architect. 


Junior    Member    of    Well     Known    Finn 

Replaces  Architect  John   W.   Woollctt 

nt  Sacramento. 


News  of  the  appointment  of  George 
B.  McDougall,  junior  member  of  the 
architectural  firm  of  McDougall  Bros.. 
of  this  city,  to  the  position  of  State 
Architect  to  succeed  Archiect  John  W. 
Woollett,  resigned,  was  received  in  this 
city  yesterday. 

George  B.  McDougall  is  one  of  the 
best  known  architects  in  local  practice. 
Has  contributed  much  to  the  architec- 
ture of  this  city  and  has  taken  a 
prominent  part  in  the  activities  of  the 
American  Institute  of  Architects.  The 
be  1  ku..n  11  of  Hi.'  s  in  k.  ancisco  build- 
ings   designed    by    Mr.    \l  C  I  '..  u  ga  i  I    is    the 
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Young     Men's     Christian     Association. 

willi    the   firm's   work  for 

the    Universitj     of    California    and    the 

vast    amount    or   commercial    work   has 

given    the    new   Slate   Architect  a   wide 

rice   which   well   (its  him  for  the 

po   Ition    Hi    responsibility    to   which    he 

pointed. 

In    presenting      his    resignation      Mr. 

Woollett  speaks  iii  the  highest  terms  of 

State    Engineer      McClure   and     regrets 

onditions  at  this  time  are  such  as 

to    render    his    further    continuence    in 

Impossible. 


Chief  Building  Inspector 
Submits  Yearly  Report, 

private    Building      Operations      for    the 
Fiscal  Year  Ending  .luuc  liutli. 


Chief  Building  Inspector,  John  P. 
head  of  the  Bureau  of  Build- 
ing  Inspection,  submitted  his  yearly 
report  at  the  meeting  of  the  Board  of 
Public  Works  yesterday  morning.  His 
report  contained  the  total  number  and 
cost  of  private  building  operations  for 
the  fiscal  year  ending  June  30th,  1913. 

His    i  eport   is  as  follows: 

C     trader  of 

Permits  Number       Amount 


A"  Bldgs  20 
Class    "B"    Bldgs     28 

I  !"  Bldgs  272 
Frame     Bldgs 2322 

Alterations,     addi- 
tions,      repairs, 

general     3407 

6049 


$2,937,907.00 
2,024,'850.00 
7,734.823.00 
7„S03,S15.00 


1,865,131.00 

$22,426,526.00 


The    Pees    Collected    upon    the    above 

Nil    to   $32,334.80. 

in  addition  to  the  above  more  im- 
portant matters,  this  Bureau  received 
applications,  as  follows: 

To    raze    structures 395 

To    move    buildings S3 

Applications      withdrawn      and 

:ted     16S 

General      ■ plaints      received 

a  nil  a  1  tented  to 525 

Total     numl  er    of    a  pplical  ions 

lib  'I  0592 

During   1    e  yeai    1   found  it  necessary 

to  dlsap] ximately   60%  of  the 

applications      filed    for  various     implied 
infract  lot  Building  Law,  which, 

cases,   were   subsequently   cor- 
rmifs    1  aken   out    for,   and 
I    e   balance    withdrawn   or  abandoned. 
For     your     particular     information.    I 
1 '  •     fact    that    the 
do    not     1  nclude    the    ex- 
u  1 ' ■-    for      public    buildings      and 
Is,    nor    the    Panama-Pacific    In- 
ternational    Exposition      Improvements, 
ami    all    of    which    are    of    sin  h    vasl    mi- 
:  1 1    w  1 1  e  n    BU  m  - 
res  pect  a  ble 

i    1  he  local 

progressive  spirit   and  confidence. 
1.-  .-.       1  1  ndlng    a    i. 

buildings  with- 

:    in  i-p  1  r  1 '  ions  're 

hose      removed 

orl    time.      This    shows   the 

•    em  removed 

the    law.    when    it    is   considered 

r  like  character 

tin-  in,-  in   1906   up  to  the 
•  rl      pri  1  entlng 
... 

lOlnted       by       the 

th< 

..I     wa: 
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ii- id    the   chairman)    has   devoted    its 

utmost  endeavors  to  recommend  the 
various  c.hanges  proposed,  with  a  view 
in  harmonizing  the  differences  arising 
among  the  varied  building  interests, 
and  at  the  same  time  acquire  a  modern 
building  code  consistent  with  the  re- 
quirements for  the  greatest  safety  to 
human  life,  and  also  in  keeping  with 
the  constantly  changing  and  improved 
methods  of  building  construction  and 
maintenance,  and  their  usages.  Tills 
committee  expects  to  have  a  complete 
report  ready  to  submit  to  the  Board 
of  Supervisors  in  the  near  future. 
FOR  THE  FISCAL  YEAR  ENDING 
JUNE    30,    1013. 

Class     "A" 15         $2,564,097 

Class     "B" 15  1,957,400 

Class     "C" 265  7,548,687 

Frames      2500  7,548,687 

Alter    &    repair. .  .3371  1,976,204 

Total      6106        $22,417,106 

Fees    collected    $        31,158 

♦ 

Building  Contracts  Awarded 


San  Francisco. 


No.  Owner  Contractor 

2637  Buck     Bowers 

2638  Pedrini    De  Benedetti 

2639  Crocker    Tittle 

2640  Sullivan      Ward 

2641  Dairy    Del    Pac  Co  Cork 

3642  Cosce     Devencenzi 

2643  Bowdich      ....Christiansen 

2644  ""vroutet     Elvin 

2645  Baldwin      Emanuel 

2646  Scholten      Sc.holten 

2647  Fried     Bodine 

2648  Roesch      Burns 

2649  Heider     Swan 

2650  Enderlein      Schulte 

2651  Presho    Brumfield 

2652  McCarthy     Phillips 

2653  Rafanelli    Rafanelli 

265 1  Bevan     Howe 

2655  Stagnaro     Stagnaro 

2656  Van    Bergen    Schmidt 

2657  Johnson     Johnson 

2658  Hall     Hall 

2659  Degan      Denke 

2660  Noltemeier     Martin 

2661  Bos     Alton 

2662  Gartland      Miller 

2663  Same      Kiernan 

2.0114  Steiner     Nielsen 

2665  Berglof     Parker 

2666  Ska  Nan      Evan 

2007  Harm      Harm 

21668  Cahill      Bessett 

96-69  Dorenzen      Kern 

207a  Hansmati      Tobnson 

riiTi  Cormand     Cormand 

2072  Vavssie     Novelty 

2073  Del     Palaceo.  .Del    Paiaceo 

2674  .Miller      Miller 

2117."  Waterhouse     Moore 

2676  Kirbv      Kirhv 

"r.77  McArthur     Houle 

207s.  hannon      Neidick 

2079  Kohn    W'n    Iron    Wks 

"i;sai  Same      Hock 

2681  Same.    S    F    Art    Stone    Pvg 

2682  Sa  no- Ha  nsen 

20S3  Ward       Hannah 

268 1  Clancv     Drelbel 

pis",  Woods     Woods 

••cmi  Cravlotto     Polati 

2687  Morris      Morris 

"*«  Cum- Del   Favero 

2689  S a  in.-     Cell     Bide    Wks 

2690  Tui' Amoroso 

"cot  Gautler     Carson 

•par'  Cu-iaa       Ci    i  nt 

■<■'<■:.      'iiib  si  M'KCh  .CVfrCausland 

269  I  Rattn     Ferrer, -io 

!>B95  Whc-lan      lurks 

■'il'ii;  Entow       Mran.lt 

2697  101. 1  ■nnn     Garden 

?B98  h    1'    I    E hanere   ! 

s»9  Same     streuiow  : 

-Tali  Same     Rllime 

--111  Sam,.      Snlliv-in 

•'7""  Sa    iii.        Mini  -mi 

•To;:  Same     O'Dav 

■70  1  t  .-,ff,.    Gllloelev- 

•  t  11  -.  Winters       I  '!,.--< 

■•tip;  1  nvaraz     Sehlndler 

"7"7  Rlppe     Mitchell 

1.      NlXKTTO'i'NTIf      AVE 
Lake  K  .",7-0vN  45.      All  work   foi 


12565 
3500 
2100 
3300 

8750 

496S 

900 

1 1 

400 

900 

400 

5011 

500 

1000 

400 

800 

10011 

00(1 

1400 

2S0M 

4050 

7500 

1500 

45723 

1710 

2300 

23  5  0 

500 

5011 

Mill 

100 


1  200 

UIO0 

3000 

1985 

1350 

:p>" 

1800 

::  inn 

3488 

1002  5 

4(lll 

1000 

500 

"inn 

3300 

5900 

10200 

B250 

S670 

lllllli 

1700 

15974 

35  0  0 

*'"i7 

5061  5 

17»38 

;'<r'  In 


' 

1  850 
0000 


Wednesday,   July   30,  1913. 

story  ami  basement  frame  resldi 

Owner H.    A.      Buck,      1740      hake, 

San   Francisco. 
Architect  ..  .Edw.    T.    Foulkes,    Crocket 

Bldg.,  San   Francisco. 
Contractor.  .Bowers  &  Fann. 
Filed  July  21,  '13.     Dated  July  17,  '13 

Frame    up    $1520 

Brown    coated     1520 

Completed    and    accepted 1520 

Usual    35    days 1547 

TOTAh  COST.  $6107 
Bond,  $3100.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  110  days. 
Forfeit,  none.  Plans  and  specifications 
Hied. 

(26381)  S  FRANCISCO  70  E  Giant  Ave 
E  39xS  122-6.  All  work  except  con- 
crete and  cement  work  for  two-story 
frame   factory. 

Owner F.      Pedrini.      Matteuccl      & 

Vannucci    Co.    and    B.    Qla- 
nibastiani.   Premises. 
Architect  ...J.  A.  Porporato,  619   Wash- 
ington, San  Fr-ancisco. 
Contractor.  .A.  De  Benedetti  &  G.  Cuneo 

20  Cotter,  San   Francisco. 
Filed   July   21.  '13.     Dated  July   16.  '13. 
Rough  frame  up  and  enclosed.  ..  .$300 

Interior    sheathing    on 300 

Usual    35    days 300 

Usual    35    days 400 

TOTAL  COST.  $1300 
Bond,  Guaranty  bond  in  favor  of  owner. 
Sureties,  Geo.  Ferretti  and  Pio  fDe 
Martini.  Limit.  60  days.  Forfeit,  $2. 
Plans  and  specifications  filed. 

(2639)  9W  POST  AND  POWELL  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-11  N 
57.  Electrical  work,  etc.,  for  addition 
to   Hotel   St.    Francis. 

Owner Crocker   Hotel   Company. 

Architect  ..  .Bliss      &      Faville,      Balboa 

Bldg.,  San   Francisco. 
Contractor.  ,H.      S.    Tittle,      245      Minna, 

San    Francisco. 
Filed   July    21,   '13.      Dated   July   8.   '13. 

On   1st  of  each    month 75% 

Usual  35  days.   25% $3141.25 

Tl  >TAL  COST,  $12,565.00 
Bond,  $6400.  Surety,  The  Atena  Acci- 
dent &  Liability  Co.  Limit,  60  days. 
Forfeit,  $50.  Plans  and  specifications 
filed. 

(  2(1  |i  1  NK  DAVIS  AN  1 1  CM  iM.MERCIAL 
B  50xN  59-9.  Filing  of  lot.  lumber, 
brirk.  iron,  concrete,  glass,  steel, 
plumbing,  etc.,  for  one-story  con- 
crete building  and  necessary  repair 
to  roof. 

Owner Sullivan    Estate      Co..     1075 

Mission,    San    Francisco. 

Supt Geo.   Marsh,    110  Jessie.  S.    I". 

Contractor.  .Ward      &      Goodwin,       9S1 

Guerrero,  San  Francisco. 
Filed  July  21,  '13.      Mated  July  19,  '15. 
Foundation   reaches  level  of  side- 
walk      $,875 

Building  concrete   floor   laid S75 

Ready    for    occupancy    by    tenant 

and  completed   S75 

Usual    35    days S75 

TOTAL  cnST,  $3500 
Bond,  $2 Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  20  days. 
Forfeit,  nmn.  Plans  and  specifications 
filed. 

(2641)  NINETEENTH  NEAR  GUER- 
rero.  Insula  liny,,  etc.,  for  cold  stor- 
age room   for  plant. 

1  iw  pi. I- Dairy    Delivery     Co.,     3550 

19th.  San   Francisco. 

Eng ir...o.   i'\   Wleland,   .Mutual   Bk. 

Bldg.,   San    Francisco. 
Contraetoi      Pael'flc      CoaBt      Cork      In- 
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sulating  Co.,  17'56  15th.  S.  F 
Filed  July  21,  '13.     Dated  July  IS,  '13. 
Ceiling     cork    board      placed      on 

forms    $250. 

Wall  and  floor  cork  board  placed  525 

Completed   and   accepted 800 

Usual    35    days 525 

TOTAL,  COST,  $2100 
Bond,  $1073.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  none.  Forfeit.  $10 
Plans  and  specifications  filed. 


(2642)  N  PFEIFFER  67-0  W  Grant 
Ave  27-6x55.  AH  work  except  con- 
crete, window  shades  and  gas  fixtures 
for  two-story  and  basement  frame 
fiats-. 

Owner Giacomo  Coscc,   155  Pfeiffer 

San   Francisco. 

Archteet  . .  .None. 

Contractor.  .Deveneenzi     Bros.     &     Co., 
1069  Union,  San  Francisco. 

Filed  July  21,  '13.     Dated  July  17,  '13. 

Frame    up    $825 

Brown    coated    825 

Completed   and   accepted 825 

Usual    35    days 825 

TOTAL    COST.    $3300 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 


(2643)      S    GREEN    143-4    W    Larkin    W 
32-5%xS    121-6.        All      work      except 
plumbing,    painting,      Rector      heater 
system,    gas    fixtures    and    shades    for 
two-story    and    basement    frame    fiats 
and  garages. 
Owner Annie   Bowdich.    1231    Jack- 
son,  San  Francisco. 
Architect  ...Rousseau  &  Rousseau,  Mo- 

midnock  (Bldg.,  S.   F. 
Contractor.  .Christiansen    &    Smith,    228 

Hugo,  San  Francisco. 
Filed  July  21,  '13.     Dated  July  21,  '13. 

Frame    up    $21>S7   50 

Brown    coated    21S7   50 

Completed   and  accepted 2187   50 

Usual    35    days 2187   50 

TOTAL  COST,  $8750  00 
Bond,  $4375.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(2644)  W  ELEVENTH  AVE  175  N  Cali- 
fornia N  25xW  120  OL  82.  All  work 
except  gas  and  electric  fixtures, 
shades  and  plumbing  for  two-story 
and   basement  frame   flats. 

Owner Marie        Peyroutet,         1433 

Hayes,  San   Francisco. 
Architect  ..  .Fabre     &     Bearwald,     Mer- 
chants'   National    Bk.    Bldg., 
San    Francisco. 
Contractor.  .Arthur     Elvin,     3854     23rd, 

San   Francisco. 
Filed  July  21,  '13.     Dated  July   ill,  '13. 
Frame  upend   roof  sheathed ...  .$1232 
Brawn   coated   and    rough    coat   on 
outside     1232 

Completed   and   accepted 1232 

Usual    .",.,    days 1233 

TOTAL  COST,  $4929 
Bond.  $24415.  Surety,  Massachusetts 
Bonding  &  Insurance  ' to.  Limit,  70 
days.  Forfeit,  $5.  Plans  and  specifica- 
tions filed. 

(264-5)  xos.  29-53  KEARNY.  Erect 
metal  lath  and  plaster  partitions,  new 
stairs  and  erect  fence. 

owner Baldwin  Jewelry  Co.   Prem. 

Architect  .  .  .None. 

Contractor.  .L.    E.    Emanuel.      Inc.,      144 
12th,  San   Francisco. 

COST,    $900 
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(2646)      N    HOWARD    36    W    Lafayette. 

Three-story    and    basement    frame    (9) 

flats. 

Owner Henry  Sc.liolten.    1522   Santa 

Clara   Ave.,  Alameda. 
Architect  .  .  .None. 
Day's    work.  COST,    $10,000 


(2647)      X".    1476   EIGHTH  AVE.     Raise 
edd   and  alter  dwelling. 

Owner Wm.    Fried,    Premises. 

Arch  i  tect  . .  .  None. 

Contractor.  .Bodrine   &      Norman.      1021 
Irving,    San    Francisco. 

COST,   $4na 


(2648)      NO.    1948   Ql'ESADA   AVE.  One- 
story   and    basement   frame   dwelling. 

Owner A.   T.   Roesch,   Premises. 

Architect  . .  .None. 

Contractor.  .J.    H.    Burns,    1531   Oakdale 
Ave,   San   Francisco. 

COST,   $900 


(2649)      NO.   613   MARKET.     Erect  sign. 
Owner F.    B.    Heider,      Continental 

Hotel,    San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Swan     "The     Painter,"     750 

Folsom,    San    Francisco. 

COST,    $400 


(2650)      NO.  41  THTTRD.     Erect  columns. 
marble   work   and  alter  front. 

Owner Bruno    Enderlein,   Premises 

Architect  ...F.   S.    Holland,    100   Haight, 

San    Francisco. 
Contractor..  H.     Schulte,     630      Precito 
Ave.,   San   Francisco. 

COST,  $500 


(2651)      NE  GEARY  AND  JONES.   Elec- 
tric  sign. 

Owner Mrs.  Presho,  Premises. 

Architect  . .  .None. 

Contractor. .  Brumfield     Elec.    Sign     Co., 
]S    7th,    San    Francisco. 

COST,   $500 


(2652)      NE    JULES      225    S      Holloway. 
One-story   and   basement  frame  dwlg. 

Owner The      McCarthy       Co.,       310 

Bush,    San   Francisco. 
Architect  . .  .None. 

Contractor.  .J.      H.    Phillips,      22*      23rd 
Ave.,    San    Francisco. 

COST,    $1000 


(2653)      NO.    133    MONTANA.       Add    two 
rooms  and  build  concrete  foundation. 

Owner A.    Rafanelli,    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $400 


(2654)      NW  BUSH  AND  POLK.     Install 
terra   cotta    fine. 

Owner The  Bevan  Co.,  Premises. 

Architect  ...None. 

Contractor.. C.   C.   Howe,   1867  Fillmore, 
San   Francisco. 

Cl  'ST,    $800 


(26S5)      W    LOEHR    141-094     X    Ryland. 

One-story    and    basement    frame    cot- 
tage. 

Owner J.  and  A.  Stagnaro. 

Architect  .  .  .None. 

Day's    work    .  CI  'ST.    $1 1 


(2666)      NO   3096  CLAY.     Add  sun   room 
to  residence. 

Owner Mrs.   R.  Van   Bergen.   Prem. 

Architect  ..  .T.      Patterson      Boss.      NW 

California       and        Battery. 

San    Francisco. 

tor.. I,.  Schmidt,  4  is  Jessie,  s.  F 

COST,    $600 
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(2657)  X  TWENTY-NINTH  105  W 
Castro.      One   and   one-half-story    and 

ement    frame   dwelling. 

Owner A.    T.   Johnson,    3S27    Army, 

San  Francisco. 
Architect  . .  .None. 

a  ork.  COST.  $1400 

(2658)  E  FIFTH  AVE  221-7  X  Par- 
nassus. Two-story  and  basement 
seven-room   frame   dwelling. 

Owner C.    A.    Hall.    131s    5th    Ave.. 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  Cl  1ST,    $2800 


(2659)  W  NINTH  200  S  Market  S  25x 
W  SO.  All  work  for  one-story  and 
basement   "C"   brick   building. 

Owner Catherine    Degan. 

.     t...E.    H.    Denke,      1317      Hyde. 
San   Francisco. 
Contractor.  .F.    G.     Denke,     1472    Grove, 

San    Francisco. 

Filed  July   22,   '13.      Dated  July   21.   '13. 

Basement   brick    walls    level    with 

street     $   759 

Roof   trusses   in   place 759 

First   coat   plaster   on 7.",:> 

Completed     and     accepted 759 

Usual   35   days lull 

TOTAL  COST,  $40511 
Bond,  none.  Limit.  45  days  after  Aug. 
1.  Forfeit,  $1.  Plans  and  specifica- 
tions  filed. 


S  BUSH  103  W  Polk  \V  27-0x 
S  120.  All  work  for  one-story  •and 
basement  brick  building. 

Owner F.   W.   Noltemeier. 

Architect  ..  .E.       P.       Antonovich,       333 

Kearny,   San   Francisco. 
Contractor.  .Wm.    Martin,    1012    Buchan- 
an,  San    Francisco. 
Filed  July  22,  '13.     Dated  July  21,  '13. 
Brick  work  to  1st  floor  line  com- 
pleted,   floor   joists    in    place    and 

anchors    set     $1S75 

Brick     work     completed,     roof    on 

and    brown    coated 1S.75 

Completed   and  accepted 1875 

Usual    35    days Is73 

TOTAL  COST,  $75"0 
Bond,  none.  Limit.  60  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 

(2001)      N   GREEN   193-3%    W   Jones   W 
45xN    120.       Plumbing,      sheet      metal 
work    and    roofing    for    an    apartment 
building. 
Owner The  Go.   A.   Bos  Co.,   Crock- 
er Bldg..  San  Fram 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg..    San     Francisco. 
Contractor.  .Thos.      A.      Alton. 

Bldg.,    San    Fram 
Filed  July   2.'.  '13.      Hated   .Inly   21.  '13. 

'  oi    13th    of   each    month 

Usual    35    flays 

'P  IT  \l.    Cl  1ST,    $1500 
$800.        Surety,      U 
Bonding    &    Insurance   Co.      Limit.    Sept, 
15,   '13.   Forfeit,    none.   Plans   and    speci- 
filed. 


I      -    GEARY    70    W    Larkin    S    12" 
W    li   x   120    i:    ii.     -Ml    work 

m     heating,      elevator.      elevator 
mill,    excavation,    grading    and    con- 
crete     work     for      five-story      brick 
irtment  building, 

i'.   .i.  Qartland,  72   - 

San  Brand 
—  i  ...  Rousses  o  .<•   looi     -  a  n.  Mo- 

dnock  Bldg.,  s.  F. 
i  i  or.  .  Fred     Miller,    225     1 1 
San    Fra  10 

1     Inly    ^L'.   '12        Dal.-. I    .Inly    21,    '13. 
4lh   story  joists  in  place $  5715 


22 


Read)    for   lathing 5715 

Brown    coated    5715 

White    coated     5715 

Ready   for   painter 5715 

Completed   and   accepted 5717 

Usual     35     days 11431 

TOTAL,  COST,  $45,723 
Bond,  $22, SCI.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  115  days 
from  July  22.  Forfeit,  none.  Plans  and 
specifications   filed. 


IU'l[J)|.\r,   AMI    INDUSTRIAL   NEWS 


Contractor.  .Li.  A.  Kern,  3646  17th,  s.  K. 
cost,  $:."<> 


(2663)  STEAM  HEATING  AND  OIL 
set  (oil  set  to  lie  Jannis  or  Fess)  on 
above. 

Contractor.  .Kiernan      &      O'Brien,    1754 

Mssion,    San    Francisco. 
Filed  July  22,  '13.     Dated  July  22,  '13. 
Roughing  in   of  steam   piping.  ..  .$900 

Finished     387 

Usual    35    days 429 

TOTAL  COST,  $1716 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

(2664)  E  POTRERO  AVE  150  N  25th 
25x100.  All  work  for  two-story  and 
basement   frame   residence. 

i  iwner. ..  .Theodore      C    Steiner,       1470 

San  Bruno  Ave.,  S.  F. 
Architect  .  .  .None. 

Contractor.  .Jacob    F.   Nielsen,   235   Bry- 
ant,  San    Francisco. 
Filed  July  22,  '13.     Dated  July  19,  '13. 

Rough    frame    up $575 

Plaster    on    575 

Completed    and    accepted 575 

LIsual    35    days 575 

TOTAL  COST,  $2300 
Bond,  none.  Limit,  61  days  after  July 
21.  Forfeit,  $5.  Plans  and  specifica- 
tions   filed. 

(2665)  W  SEVENTEENTH  AVE  200 
N  Fulton  N  25xW  120.  All  work  for 
five-room    and    basement   dwelling. 

Owner. ..  .Alfred     Berglof,     45     Kearny, 

San   Francisco. 
Plans  by  ...Mel.  I.  Schwartz,  2139  Paci- 
fic  Ave.,   San   Francisco. 
Contractor.  .George   Parker. 
Filed  July   22,  '13.     Dated  June  4,   '13. 

Frame    up    $5S7   50 

Brown    coated     587   50 

Completed    and    accepted 587  50 

Usual    3.",    .lays 587    50 

TOTAL  COST,  $2350  00 
Bond,  none.  Limit,  90  days  from  June 
L5.  Forfeit,  $1.  Plans  and  speeifica- 
lions    filed. 


W     BAKER  75     S     Greenwich. 
Add    4    rooms    to   Ijuilding. 

Owner Mrs.    M.    M.      Skahan,      2837 

Baker,   San    Francisco. 
Architect  .  .  .None. 

tor.. J.    Evan,   465    Minna,  S.   F. 
COST,    $500 


MO.    116    HEY.      Add    3    rooms   to 
residence. 

Owner Wm.   Harm,   Premises. 

Architect  . .  .  None. 

Day's    work.  COST,    $500 


NO.    2.'.r,    STATE.      Alter    front 
iM    i  om  rete   steps, 

Owner Mrs.     It.    Cahill,    Premises. 

Architect  .  .  .None. 

II      Bi       .11,       34:;       29th 
Ave.,    San    Francisco. 

COST,    $800 


ME  SIXTH  AVE  AND  CALI- 
fornia.  Remove  partitions,  install 
doors,    patent   chimney  and    four    wall 

Owner Mr.    Lorenzen,    12      Market, 

San    Frani 
Architect  . .  .None. 


(2670)  W  DIVISADERO  27  E  Sacra- 
mento. Underpin  three-story  store 
and    Hat    building. 

Owner F.     Hansman,     2055     Davis, 

San     Francisco. 

Architect  . .  .None. 

Contractor. . I.    M.    Johnson,     835     Web- 
ster,  San   Francisco. 

COST,    $400 

(2671)  W  JANSEN  93-6  N  Greenwich 
One-story  and  basement  frame  bot- 
tling   works. 

Owner F.    Cormand,    1640      Mason', 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


(2(672)     |NE'    |BUSH       AIND       KEAfRNY. 
Electric    sign    . 

Owner Julius    Vayssie,    Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,   165 
Eddy,    San    Francisco. 

COST,   $400 


(2673)      NO.     1040     KEY     AVE.       Add     3 
rooms  to  residence. 

Owner R.    Del    Palaceo,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


(2674)  E  (MISSION  225  N  Santa  Marina 
Three-story  and  basement  frame 
residence. 

Owner L.   Miller,   1155   Silver   Ave., 

San    Francisco. 
Architect  ..  .E.      P.       Antonovich,       333 

Kearny,    San    Francisco. 
Contractor.  .iB.     B.     Miller,     1155     Silver 
Ave..    San    Francisco. 

COST,    $1200 


(2675)  .NO.  3840  CLAY.  Build  steps, 
install  doors,  enlarge  two  bedrooms 
and   add   bath    room. 

Owner E.  W.   A.  Waterhouse,   3840 

Clay,  San  Francisco. 
Architect  . .  .None. 

Contractor .. Moore    &    Burlingame,    214 
Sharon   Bldg.,   S.   F. 

COST,    $1000 


(2670)  E  NINETEENTH  AVE  120  N 
Anzaa.  Two-story  and  basement 
frame    residence. 

Owner J.  C.   Kirby,  3947  18th,  S.  F. 

Architect T.       E.       McCarthy,       Anglo 

Bldg.,  San   Francisco. 

Day's    work.  COST,    $3000 


(2677)  S  VALLEY  205  E  Castro  E  25 
xS  114  HA  170.  All  work  for  live- 
room    frame    cottage. 

Owner C.   A.   and   Sadie   McArthur, 

460   Valley,   San    Francisco. 
Architect  . .  .None. 
Contractor.. D.  Houle,  660  Market,  S.  F. 

Filed   July   23.   '13.      Dated  . 

Owners  to  sign  two  notes,  one 
for  $ir,oo  and  one  for  }485,  In- 
terest   at    S% 

TOTAL  COST,  $1985 
Bond,  none.  Limit,  60  lays  after  July 
X.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


<207si  NO.  2l3ii  O'FARRELXi,  bet  De- 
visadero  and  Broderick,  Alterations 
and  additions  lo  two-story  frame 
residence. 

Owner P.    W.   Lannon,  Premises. 

Architect  .  .  ..None. 

Contractor.  .Prank  Neidick,  2669-A 
Howard,    San    Francisco. 

filed  July  23,  '13.     Dated  July  15,  "13. 


Wednesday,  July   30,   1913 

Uougl]     frame    up $337    50 

Bi  o\i  n   coated    3::?  :,u 

Completed   and   accepted 337   50 

Usual    35    days 337   50 

TOTAL  COST,  $1350  00 
Bond,  $675.  Surety,  The  Title  Guaranty 
&  Surety  Co.  Limit,  30  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


(2679)  SE  BATTERY  &  HALLECK  S 
34-6xE  77-6.  Cast  iron  and  steel 
work  for  two-story  Class  "C"  stores 
and    lofts. 

Owner Isaack   Kohn. 

Architect  . .  .Cunningham  &  Politeo,   1st 

National  Bank  Bldg.,  S.  F. 
Contractor.  .Western    Iron    Works,    123 

Beale,    San    Francisco. 
Filed  July  23,  '13.     Dated  July   7,  '13. 
On    1st   and    15th    of   each    month      75% 

Usual    35    days 25% 

TOTAL  COST,  $3050 
Bond,     $1525.       Surety,     Pacific 
Casualty  Co.     Limit,  40  days  after  noti- 
fied.    Forfeit,  $10.     Plans  and  specifica- 
tions  filed. 

(26(80)  BRICK,  GRANITE  AND  TERRA 

cotta  on  above. 
Contractor.  .Chas.    H.    Hock,    17SS    Fell, 

San    Franiesco. 
Filed   July  23,   '13.      Dated   July   9,   '13. 

Payments    same    as    above 

TOTAL  COST,  $4  300 
Bond,  2150.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit.  40  days 
after  notified.  Forfeit,  $ln.  Plans  and 
specifications   filed. 


(2*81)      EXCAVATING,       BUTLKHEAD- 

ing,     concrete,       sidewalks,       curbing, 

paving,   prism    tile,    side    walk    doors, 

pumping,   etc.,   on   above. 

Contractor.  .The    S.    F.    Artificial    Stone 

Paving  Co.,  62  Post,  S.  F 
Filed  July   23,   '13.      Dated   July   1,   '13. 

Payments    same    as    above 

TOTAL  COST,  $3100 
Bond,  $1550.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  40  days 
after  notified.  Forfeit,  $10.  Plans  and 
specifications  filed. 


(2682)  ROOF,  FLOORING,  STORE 
fronts,  glass  and  glazing,  flag  pole, 
pipe  casings,  hardware,  marble  work, 
tinning,  galvanized  iron  and  carpen- 
ter work  on  above. 
Contractor.  .F.    L.    Hansen,    Monadnock 

Bldg.,   San   Francisco. 
Filed  July  23,  '13.     Dated  July  17,  '13. 

Payments    same    as   above 

TOTAL  COST.  $34SS 
Bond,  $1744.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  40  days 
after  notified.  Forfeit,  $10.  Plans  and 
specifications  filed. 


(26S3)  S  SUTTER  125  W  Uarkin  W  40 
xS  120.  All  work  for  one-story  and 
basement  brick  stints. 

Owner Florence  N.   Ward,   Bush  & 

Hyde,    San    Francisco 
Architect  .  .  .W.   H.   dim  Jr.,   425   Kear- 
ny,   San    Francisco. 
Contractor.  .Jesse    D.    Hannah,    Monad- 
nock  Bldg.,  S.  F. 
Filed  July  23,  '13.      Dated  July   21,  '13 
Brick    work    scaffold    high    in    1st 

story     $3666 

Brown    coated    2056 

Completed   and  accepted 2656 

Usual     35     days 26.",7 

TOTAL  CiiST.  $10,626 
Bond,  $5400.  Surety,  Globe  Indemnity 
CO.  Limit.  70  days  Forfeit,  $1(1  Plans 
and    specifications    filed 


Wednesday,  July   30,    L913. 

iMMi  NK  SIXTEENTH  AND  GUlilt- 
rero.  Alter  front,  install  marble  and 
mosaic  and  plate  glass. 

Owner T.    W.    Clancy,    Premises. 

Architect  . .  .None, 

Contractor.  .John    Dreibel,    2246    Mission 
San    Franicsco. 

COST,  $400 


(8685)      W  LISBON   25   N  France.      One- 
story   and   basement   frame   residence. 

Owner E.   J.      Woods,   546      Lisbon, 

San  Francisco. 

Architect  . .  .None. 

Hay's   work.  COST,    $1000 


(26S6)     NO.      3036     PIERCE.        Remove 

and   replace   porches. 
Owner.... A.      Craviotto.      2331      Green- 
wich,  San   Francisco. 
Architect  .  .  .None. 

Contractor.  .G.    Polati,    2327    Greenwich, 
San    Francisco. 

COST,    $500 


{2687)  E  TWELFTH  AVE  75  S  Anza. 
One  and  one-half-story  and  base- 
ment  frame   residence. 

Owner A.   T.   Morris.   616   9th    Ave., 

San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST    $2100 


(20SS)  E  SANSOME  91  S  Pacific  45x90. 
Carpenter  work  for  two-story  and 
basement    brick    building    (offices). 

Owner Giovanni    Cuneo,    Columbus 

Svgs.    Bank    Bldg.,    S.    F. 
Architect  ..  .Louis      Mastropasqua.      5S0 
Washington,   San   Francisco 
Contractor.  .J.    Del    Favero    and    E.    Le 

Gond. 
Filed  July  24,  '13.     Dated  July  23,  '13. 

Roof   on    $825 

Mill    work    in    place S25 

Completed  and   accepted 825 

Usual   35   days 825 

TOTAL  COST,  $3300 
■  ond,  none.  Limit.  100  days.  Forfeit, 
lone.      Plans    and    specifications,    none. 

(2689)      ALL    WORK      EXCEPT      CAR- 

penter,  painting,  glass,  hardware, 
roofing,  plumbing,  electric  wiring  on 
above. 

Contractor.  .The    General     Bldg.     Work 
Company. 

Filed  July  24,  '13.     Dated  July   23,  '13. 

Joists    at    side    walk    level $1475 

Joists  at  1st  floor  level 1475 

Completed    and    accepted 1475 

Usual    35    days 1475 

TOTAL   COST.    $5900 

For-d,   none.      Limit.   100  days.      Forfeit, 

Pone.      Plans   and    specifications    filed. 


'  16 W   KE'ARNT  97-0  N  Union   37-6 

X60.  All     work       except       window 

shades   for   three-story  and   basement 
frame  flats. 

Owner Paolo     &     Giuseppe     Tufo, 

1437  Kearny.  San   Francisco 

Architect  .  .  .None. 

Contractor.  .F.   C.   Amoroso,   1333   Kear- 
ny.  San  Francisco. 

Filed  July  24,  '13.     Date.l  July   22,  '13. 

Frame    up    $2550 

Brown    coated     2550 

Completed   and   accepted 2550 

Usual    35    days 2550 

TOTAL  COST.  $10,200 

pond,       (2550.         Surety.     N.       Capurro. 

Limit.   120  days  afler  July   28..      Forfeit. 

none.      Plans    and    specifications    filed. 

121191)      SE  EIGHTEENTH    AND    COL- 

lingwood  E  SOxS  75.      Alterations  and 

additions  to    make    two-story    frame 
flats. 


BUILDING   AND   INDUSTRIAL  MOWS 

Owner Dr.       L.    A.      Gautier,      491 

Castro,  San  Francisco. 

Architect  . .  .None. 

Contractor. -E.  A.   F.  Carson,   4323   19th, 
San    Francisco. 

Filed  July   24,  '13.     Dated  July  21,  '13. 

Usual    35    days $6250 

TOTAL  COST.    $6250 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2692)  E  FIFTH  AVE  300  N  Point 
Lobos  Ave  N  25xE  120.  All  work  for 
two-story    frame    residence. 

Owner Manuel    C.    and      Clara      E. 

Garcia,      IIS      Washington, 
San  Francisco. 

Architect  . .  .None. 

Contractor.  .W.    E.    Grant,    1032      Irving. 
San  Franicsco. 

Filed  July  24,  '13.     Dated  July  22,  '13. 

Floor   joists    on $500 

Roof  rafters  in 500 

Ready    for    lathing 500 

White    coated     500 

Finished     750 

Usual    35    days 920 

TOTAL  COST,  $3670 

Bond,   none.     Limit,   95  days  after  Aug. 

1.     Forfeit,   none.     Plans  and   specifica- 
tions filed. 


(2693)  ^  SANCHEZ  86  S  Clipper  2SxS0 
All  work  to  complete  upper  flat  over 
Sunday  School  Social  Hall  of  two- 
story  frame  building. 

Owner The  Twenty-ninth  St.  M.  E 

Church. 
Architect  . .  .None. 
Contractor.  .Geo.    V.     McCausland,     4173 

23rd,  San  Francisco. 
Filed  July  24,  '13.      Dated  July  21,  '13. 
Partitions    up    and    all    bridging 

and  braces  in  place $250 

Brown   coated  and   rough    plumb- 
ing in   place 250 

Completed    and    accepted 250 

Usual    35   days 250 

TOTAL  COST,  $1000 
Bond,  $500.  Sureties,  E.  A.  Hoadley  and 
F.  A.  McCausland  Limit,  60  days  For- 
feit, none.  Plans  and  specifications 
filed. 


(2694)  E  JASPER  PLACE  113-9  S 
Union  S  23-9xE  58-9.  All  work  for 
three-story      and      basement      frame. 

Owner Federico   Ratto. 

Architect  ..  .L.     Traverso,      S54     Union, 
San    Francisco. 

Contractor.  .Antonio   Ferreccio,    421    Sth 
Ave.,  San   Francisco. 

Filed  July  24,  '13.     Dated  July  24,  '13. 

Enclosed    and    roof   on $1175 

Brown    coated     1175 

Completed    and   accepted 1175 

Usual    35    days 1175 

TOTAL   COST,    $4700 

Bond,    $2350.      Sureties,    Angelo      Cuneo 

and    N.    Capurro.      Limit,    70    days    after 

•Inly    1'S.       Forfeit,      none.       Plans      and 

specifications  filed. 


(2695)  SE  HOWARD  100  SW  Sth  SE 
160  rail  NW  50  SW  34  NW  25  SW 
55  NW  S5  r  a  100.  All  work  except 
oil  burning  plant,  light  fixtures  and 
shades  for  two-story  Class  "C"  brick 
bakery  . 

Owner Richard   I.   Whelan 

Architect  ...  Welsh   &  Carey.  Merchant* 
National  Bank  Bldg..  S.  F. 

Contractor.  .Henry   Jacks,      180     Jessie, 
San    Francisco. 

Filed  July   24.  '13.     Dated  July   14.  '13. 
On   1st  of  each   month,  75%.  .  .  .$11,980 

Usual    35    days,    25% 3994 

TOTAL  COST,   $15,974 
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Bond  $79(87.  Surety,  Fidelity  &  He- 
posit  Co.  of  Maryland.  Limit,  75  days. 
Forfeit,  $10,  Plans  and  specifications 
filed. 

(2696)  NO.  47  EDDY.  Alterations  and 
additions   to  reinforced  concrete  bldg. 

Owner Leong  Entow. 

Architect  ..  .Smith       &      Stewart,        244 

Kearny,    San    Francisco. 
Contractor.  .Brandt       &       Stevens,      110 

Jessie,    San    Francisco. 
Filed   July   25,   '13.      Dated  July    25,  '13. 
Upon  approval   of  architects. ..  .$1000 

Upon    acceptance    1000 

Usual    33    days 1500 

TOTAL  COST,  $3500 
Bond,  none.  Limit,  as  soon  as  possible. 
Forefit.  none.  Plans  and  specifications 
filed. 

(2697)  X  BROADWAY  42-6  E  Baker  E 
50  X  137-0  W  29-3'.,  SE  l-itu  W 
21-1%  S  136.  Excavation,  foundation 
and  concrete  work  for  three-story 
and,  ). ascent    frame  residence. 

Owner Albert      L.      Ehrman,      2710 

Broadway,    San    Francisco. 
Arcihtect  ..  .Willis   Polk      &      Co.,    Mer- 
chants'     Exchange        Bldg., 
San   Francisco. 
Contractor.  .Frank    M.    Garden    Co.,   251 

Kearny,    San    Francisco. 
Filed   July    25,   '13.      Dated  July   23.   '13. 

On   13th    of  each  month 75% 

Usual    33  days 25% 

TOTAL  COST,  $S297 
Bond,  $4150.  Surety,  The  Massachusetts 
Bonding  Co.  Limit.  Sept.  20.  Forfeit. 
$10.     Plans  and  specifications  filed. 

(2698)  EXPOSITION  SITE.  All  work 
except  piling,  plumbing,  sewer,  water 
and  gas  pipes  and  electric  work  for 
Transportation  Building. 

Owner Panama-Pacific         Interna- 
tional   Exposition    Co.,    Ser- 
vice  Bldg..   S.   F. 
Architect  ..  .Bliss      &      Faville.      Balboa 

Bldg.,  San  Franicsco. 
Contractor.  .Lange   &   Bergstrom.  Shar- 
on Bldg.,  San  Francisco. 
Filed  July  25,  '13.     Dated  July   21,  '13. 

As   work   progresses 75% 

Usual    33    days 25% 

TOTAL  COST.  $250,615 
Bond,  $130,000.  Surety.  Tiie  Aetna  Ac- 
cident  &   Liability   Co.      Limit.   200  days. 

Forfeit,   $100.     Plans   and    s] ideations 

filed. 


(2699)      EXPOSITION    SITE.      All    work 
except  plumbing,  sewering,  water  and 
gas  pipes  and  electric  work  for  Mines 
Building. 
Owner Panama-Pacific         Interna- 
tional   Exposition    Co.,    Sei  - 
vice  Bldg.,  S.   F. 
Architect  .  ..Bliss     &      Faville,      Balboa 

Bldg..    San    Franicsco. 
Contractor.. Strehlow-Freese    &     Peter- 
sen, Hotel  Terminal.  S.   F. 
Filed  July  25,  '13.     Dated  July   22,  '13. 

As   work  progresses 75% 

Usual   35  days   

TOTAL  COST.  $21  7.23s 
Bond,  $115,000.  Surely,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  200 
days.  Forfeit.  $11111.  Plans  and  speci- 
fications   tiled. 

*2700>      BLK  BDED  BY  HATES,   POLK, 
Grove   ami   Larkin.      Furnishing,   fab- 
ricating and  erecting  structural    steel 
ii    cast    iron      work    for      Exposition 
Auditorium   Building 
Owner Panama-Pacific         Interna- 
tional   Exposition    1 
vice  Bldg.,  S.  F. 
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Architect  ...Jno.    Galen   Howard,  F.   H. 
Meyer   &  Jno.  Reld  Jr.,   604 

.Mission,    San    Francisco. 
Contrai  tor.    r.lume  Contracting  Co.,  185 

Stevenson,    San    Francisco. 
Filed   .inly    26,  '13.     Dated  July   21,  '13. 

As    work    progresses    75% 

Usual  35  days 25% 

TOTAL  COST,  $40,240 
Bond,  $22,500.  Surety,  The  Aetna  Acci- 
dent  ,t  Liability  Co.  Limit,  170  days. 
Forfeit,  $150,  Plans  and  specifications 
filed. 

(2701)    EXPOSITION    .SITE    TO    PRESI- 
dio.     Removal  and  resetting  of  Quar- 
termaster's  stores  Nos.   1,   2,   3,  and  4. 
Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,   Ser- 
vice  Bldg.,   S    F. 
Architect  . .  .None. 

Contractor.  .D.    J.    &    T.    Sullivan    Inc., 
1940   Folsom,  San  Francisco 
Filed   July   2.",,  '13      Dated  July   22,  '13. 

As   work   progresses    75% 

I     ii  i     35  .lays 25% 

TOTAL  COST,  $11,540 
Bond,  $6500.  Surety,  Globe  Indemnity 
Co,  Limit,  100  days.  Forfeit,  $10. 
Specifications  only  filed. 


BUILDING   AND   INDUSTRIAL  NEWS 

Completed     600 

Usual   65   days ooo 

TOTAL  COST,  $2400 
IhiihI,  none.  Limit,  90  days,  Forfeit, 
none       Plans   and   specifications   filed. 


(2702)  CONCRETE  FOUNDATION, 
piers   and    timber   drain    on   above. 

Contractor.  .Monson  Bros.,  1907  Bryant, 

San  Francisco. 
Piled   July   25,  '13.     Dated  July  22,  '13. 

Payments    same   as   above 

TOTAL  COST,  $5395 
Bond,  $3300.  Surety,  Maryland  Casualty 
Co.  Limit,  45  days.  Forfeit,  $5.  Speci- 
lii   ilimis   only   filed. 

(2703)  CONSTRUCTING  A  ROAD  AND 
excavating-  and  grading  in  connection 
with    resetting    on    above. 

Contractor.  .The  Daniel  O'Day  Co.,   14th 

and  Belcher,  S.  F. 
Filed  July  25,  '13.     Dated  July  22,  '13. 

Payments    same    as    above 

TOTAL  COST,  $4550 

Bond,    $3000.        Surety,      Massachusetts 

Bonding    &    Insurance    Co.         Limit,    30 

Forfeit,    $5.      Specifications    only 

filed. 


(2704)  COMG  AT  A  PT  150  E  Belve- 
aere  and  75-10  N  Carmel  N  25-0%  E 
122-1  >k  m  or  1  —  215-9  W  12G-4  m  or  1 
\VA  g2.  All  work  for  two-story  and 
basement    "-room   frame   residence. 

Owner ros.       L.       and       Elizabeth 

Taaffe,     IOC     Caselli     Ave., 
San  Francisco. 
Architect  .  .  .None. 

Contractor.  .J.    Gillogley      &   Sons,      714 
San    Jose   Ave..   San    Francisco 
rulj    26,  '13.     Dated  July  19,  '13. 

Rough    liame    up    $1406 

Brown    coated    lioo 

Front    finished   and   interior  white 

■  oated     1406 

<  Completed     1409 

TOTAL  COST,  $5627 
Bond,  $2'850.  Sureties,  Sylvain  J.  Laz- 
arus and  H.  W.  Gillogley.  Limit,  90 
days  from  recording.  Forfeit,  none. 
Plans  and  specifications  filed. 

(2708)  E  FORTY -FIRST  AVE  148-8  N 
Balboa  N  25xE  120  OL  323.  All  work 
Coi    one      and      one-half-story      frame 

Frank       E.      Winters,      1745 

Jones,  San   Francisco, 
tec)      .  None 
Contractor.  .( ieorge    F,   Clei    i      124    271  h 
,    Sin    Francisco, 

Dated  July  25,  '13. 

■      UP     $60" 

Brown    coated    600 


(27'06)  B  THIRD  04  S  Townsend;  No. 
703  Third',  All  work  for  interior  fix- 
tures for  restaurant  except  electric 
and  plumbing  work  in   building, 

Owner .Martin    Toyaiaz. 

A  rib  Itect  .  .  .None. 

Contractor.  .The   Fink   &   Schindler  Co., 
218   13th,   San   Fran 

Filed  July   26,  '13.     Dated  July  25,  '13. 

Completed    $13187   50 

Usual   35   days 4C2  50 

TOTAL  COST,  $1850   00 

Bond,     $925.        Surety,      Massachusetts 

Bonding  &   Insurance  Co.     Limit,   none. 

Forfeit,  hoik',     plans  and  specifications 

filed. 


(2707)      S       TWENTY-FOURTH       30     E 
(Bryant  E  35xS  SO.     All  work  for  two- 
stlry  frame  stores  and   flats. 
Owner I.  PI.   Rippe.   24th   and    Bry- 
ant,   San    Francisco. 
Architect  . .  .None. 
Contractor.  .Thos.   F.   Mitchell     &     Son, 

1370    Utah,   San   Francisco. 
Filed   July    25,   '13.      Dated   July    1,   '13. 

Frame    up    $1500 

Brown    coated    1500 

Completed     1500 

Usual    35    days 

TOTAL  COST,    $6000 
Bond,   none.     Limit,    120   days.      Forfeit, 
$5.     Plans  and  specifications  filed. 
♦ 

COMPLETION  NOTTCES 


San  Francisco. 


July  10,  1913— S  SOUTH  PARK  AND 
Second      SB      137-6xSW    122.        Nat 

Raphael  to  John  G  Sutton  Co 

July    10,    1913 

July  11,  1913 — BLK  BDED  ON  E  BT 
■Buchanan  extended  N,  N  by  U  S 
Govern'.nent  bulkhead  line,  W  by 
Webster  produced  N,  S  by  Jeffer- 
son. Panama-Pacific  International 
Exposition  Co  to  Healy-Tibbiltts 
Constr  Co July  9,   1913 

July  11,  1913— N  O'FARRELL  100-6 
W  Franklin  W  33-3x120;  No.  1124 
O'Farrell.  A  F  Schleicher  to  Kearns 
&  Finnegan,  Condon  &  Brand,  et 
al    July  1,  1913 

July  11,  1913— NE  PINE  AND  JONES 
N  82-6xE  43.  Theo  J  Roche  to  Otis 
Elevator    Co July    10,    1913 

July  11,  1913— COMG  187-6  E  from 
SE  4th  and  Howard  E  25xS  100. 
Fritz  Potim  to  John  W  Welsing. .  . . 
July  8,  1913 

July  11,  1913— LOT  5  BLK  15  Crocker 
Amazon  Tct.  R  D  Watkins  to  A 
Sasso    July    8,    1913 

July  11.  1913— NW  HARRISON  113-1 
NE  6th  NE  24-5xNW  80.  G  F 
Spirz  to  whom  it  may  concern.... 
June   10,   1913 

July  IS,  1913 — SE  PACIFIC  AND 
Montgomery  E  35  S  23-3  E  33-D 
S  -.",-3  W  68-9  N  45-6.  Cora  M 
Pissis   to   Chas   Wright.. July    12,    1913 

.Inly  19,  1913— S  SEVENTEENTH  200 
I0  Dolores.  Margaret  Kaiser  to 
Ruegg    Bros July    17.    1913 

July  19,  1913— SW  PACIFIC  AND 
Auburn.  Mrs.  C  Campodonico  to 
Paul     D.-iiiai  lini luly    16,    1913 

July  19,  1913— W  JONES  93-9  N  Sac-' 
ramento  30x127-6.  Walter  J  Selby, 
Hazel    Anne      Selby    and      Mary    E 


\\  ednesday,  July   :;u.   1!»13. 

Wolfllng   to    whom    it    may   concern 

July     II 

July  19,  1913— SW  TWENTY-SIXTH 
and  Broadway  122.4x119.9,  ok.i. 
Hugo    Abrahamson    to    J    O    Price.. 

luly    12,     I'M:: 

July  19,  1913  LOT  8  BLK  "•B"  Lib- 
erty  ami   Garfield   Tract,   Ala.     John 

A  Clow  to  ii  C  Hlllen July   i 

July     17,     1913— SE     KINGSTON    AVE 

July    21.    1913 — E    CAPP    170    N    21st    N 

27-5%xl22-6.  C  C  W  Maun  to  whom 

It    may    concern July    21,    1913 

Jluy  21.  1913— E  SEVENTEENTH  AV 
250  S  Lake  S  25x1c  120.  Charles  W 
Hlggins    to    whom    it    may    concern 

July    19,    1913 

July  21,  1913— E  GRANT  AVE  112-6 
s  Greenwich  s  2."xE  62.  Giovaninl 
Celentano    to    D    Dioguardl    and    A 

Sasso July    19,     1913 

July  21,  1913— SE  MARKET  100-0% 
NE  7th  NE  50-0%xSE  165.  J  D 
Phelan  to  Decker  Elec  Constr  Co, 
American  Marble  &  Mosaic  Co.  W 
P   Fuller  &   Co  and  Sartorius  &   Co 

July    15,    1913 

July  21,  1913— S  GREEN  48  E  Grant 
Ave   34x56-6    (irregular).      F    Errico 

&  Co  to  J  Devencenzi  &  Co 

July    16,    1913 

July    21,    1913 — LOT    23    BLK    5   Crock- 
er  Amazon   Tract.      Albert    Mattson 
to  whom  it  may  concern. July  19,   1913 
Juy    21,    1913— SW   GRANT   AVE   AND 
Harlan    Place.        O    D    Baldwin      to 

Hogberg  &  Ludwig July  12,  1913 

July  21,  1913— NW  GREEN  &  LAR- 
kin  70x32-6.  Martin  S  Show  to 
whom  it  may  concern.  .  .July  21.  1913 
July  21,  1913— S  BUSH  114-6  W 
Taylor;  No.  929  Bush.  J  C  Kincan- 
on  &  Kincanon  Constr  Co  to  whom 

it   may   concern July   16.   1913 

July  2  2,  1913— NE  BANKS  AND 
Powhattan  E  70xN  25  Gift  Map  No. 
3.      Jos   C   Stromswald    to   whom    it 

may  concern July  15,  1913 

July  22,  1913— SW  SIXTH  25  SE  Mis- 
sion SE   60xSW   75.    Edw  H  Mitchell 

to   Bishop   &   uuarte July   21.   1913 

July  22,  1913— E  STOCKTON  50  S 
Sutter  E  S0x40-S%.  Sierra  Invest 
Co   to  Trussed   Concrete   Steel   Co.. 

July    21,    1913 

July  22,  1913— NE  DUNCAN  &  NOE 
E  55xN  57.  Knut  Anderson  to 
whom  it  may  concern.  .July  16,  1913 
July  22,  1913— SE  MARKET  AND 
Ecker.  Crocker  Est  Co  to  I  R 
Kissel,  July  IS;  John  G  Sutton  Co, 
July   17;  Burnham  Plumbing  Co.... 

July    19,    1913 

.Inly  23,  1913— SE  MARKET  100-04% 
NE  7th  NE  50-0%xSE  105.  J  D 
Phelan  to  H  Ankers. ..  .July  15,  1913 
July  23.  1913— NW  LISBON  175  NE 
Persia  Ave  NE  25xNW  100  Blk  19, 
Excel     Hd.       Atlas     Home     Makers, 

Inc    to    whom    it    may    concern 

July    23.    1913 

July  23.  1913— NW  LISBON  200  NE 
Persia  Ave  NE  25xNW  100  Blk  19, 
Excl  Hd.  Atlas  Home  Makers.  Inc 
to  whom  it  may  concern  .July  23,  1913 
July  23.  1913— NW  LISBON  150  NE 
Persia  Ave  NE25xNW  100  Blk  19, 
Excel     Hd.       Atlas     Home     Makers. 

Inn   to  whom   it  may  concern 

luly    23,    1913 

July  23  ,1913— NW  MISSION  52-1  'i 
SW  Leo  SW  25xNW  100,  Lot  3  Blk 
3  P  A  McDonald's  Sub  West  End 
Map  No.  1.  John  G  White  to  whom 
ii    may  concern luly   22.   1913 

July  23,  1913— E  NINTH  AVE  150  N 
Ortega  N  25xE  120.  Alpheus  and 
-1  irj     E    Duffee    to    whom    it    may 
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MODERN  OFFICE  BUILDING  ON  HOBART  PROPERTY 

San  Francisco 


Willis  Polk  &  Co.  Architects 
San  Francisco 


Building  and  Industrial  News 
July  30,  1913 


PLATE  A 


ANDERSON'S  THEATRE  BUILDING  UNDER  CONSTRUCTION 
San   Francisco 


O'Brien  &  Werner,  Architects 
San  Francisco 


Building  and  Industrial  News. 
July  30.  1913. 


PLATE  B 


Wednesday,  Jaly   30,   1913. 

i  in July    23,     1913 

July  23.  1913— NE  VIE'NNA  &  ITALY 
25x100.  Pietro  Baffa  to  V  Filippis 
July    23.    1913 

July  23,  1913— SE  CALIFORNIA  & 
Li  idesdorff  107-6x137-6.  The  In- 
surance Exchange  Inc  to  Clinton 
Plreprooflng   Co July   22,    1913 

July  23,  1913— NW  LISBON  125  NE 
Persia  Ave  NE  25xNW  100  Blk  19, 
Excel  Hd.  Atlas  Home  Makers  to 
whom  it  may  concern.  .July  23.  1913 
i  -I.  23,  1913— «E  MARKET  100-0% 
NE    7th    NE      50-0  %xSE    165.      J      D 

Phelan   to   General   Eng   Co 

July     15,     1913 

July  25,1913— E  KEARNY56-9  S  Green 
33x81.  P  Casella  and  F  C  Amoroso 
to  F  C  Amoroso July  24,  1913 

July  25,  1913— SE  DELANO  AND  SAN 
Jose  Ave,  Lot  1  Blk  "J"  Mission 
Terrace.  M  A  Nilsson  to  N  F  Nils- 
son July    25,    1913 

July  25,  1913— NW  BUSH  &  SAN- 
some  N  137-6xW  67-6.     Standard  Oil 

Co    to    Newberry    Bendheim 

July  22,  1913 

July  25,  1913— E  JONES  137-6  N  Clay 
47-6x6S-9.  Anna  L  Brownlee  to 
Muicus   Marcussen July   25,   1913 

July  25,  1913— NW  OAK  AND  VAN 
Ness  Av  W  157-6  N  80  W  21  N  40  E 
17S-6  S  120.  Masonic  Temple  Ass'n 
to  Wm  Snook  &  Sons,  July  25;  Gen- 
eral Elec  Constr  Co,  July  25;  J  E 
Steere,  July  25;  Forderer  Cornice 
Works,  July  25;  W  P  Fuller  &  Co, 
July  25;  Rudgear-Merle  Co,  July 
25;  Pacific  Fire  Ext  Co.. July  25,  1913 

July  25,  1913— SW  SIXTEENTH  AND 
Dolores.  Roman  Catholic  Arch- 
bishop of  S  F  to  Central  Iron  Wks 
July    15,    1913 

July  25,  1913— N  LOMBARD  137-6  W 
Fillmore  W  87-6xN  275.  Edward 
Rolkin  to  H  E  Drake July  19,  1913 

July    24,    1913 

July  24,  1913— SW  GRANT  AVE  AND 
Harlan  Place.  O  B  Baldwin  to 
Herbert  C  Matthews July  23.   1913 

July  24,  1913 — W  EIGHTEENTH  AVE 
100  N  Clement  N  25xW  120.  Leigh 
&  Sehultz  to  whom  it  may  concern 
July    22.    1913 

July  24,  1913 — S  GREENWICH 
171-5  Vz  E  Baker.  Jenny  or  Jennie 
Johnson  to  A  N  Anderson  .July  18,  '13 

July  23,  1913— N  CLAY  26  E  Drumm 
N    115xE    43-9.      Jacobs    Malcom    & 

Burtt  to   Fraiser  &  Fraiser 

July    IS,    1913 

♦— 

LIENS  FILED. 


San  Francisco. 


July  11,  1913 — N  EDDY  C8-9  E  Maion 
E  68-9  N  89-6  E  75  N  96  W  75  S 
10-6  W  68-9  S  175.  Henry  Cowell 
Lime  &  Cement  Co,  $3211.90;  Santa 
Cruz  Portland  Cement  Co,  $522.90; 
E  B  McNear  (as  McNear  Brick 
Agenoyi)  $1101.70  vs  Ernestine  and 
AV    'I   Leahy   and   Fennell    &   W».nd. 

July  15,  1913 — W  BAKER  72  S  Union 
S  27-6XW  100.  J  H  Kruse  vs  Ida 
M    Fiala  and   J   Burchell $250.35 

July  16,  1913 — E  STEUART  75  S  .Mis- 
sion S  50xE  140.  L  V  Roberts  vs 
W  J   Yore  and  J  B  Duggan $349 

July  17,  1913 — LOT  134  De  Martini 
Tract.  R  L  Tiernan  -fin.l  A  V 
Beronio  vs  D  Jordan.  D  Suter  and 
Daniel    Suter    $405.48 

July  25,  1913 — SE  SACRAMENTO  & 
Buchanan  E  50xS  127-8%.  L  A 
Hufschmidt  Mfg  Co  vs  Joseph 
Sockolov     $1500 


BUILDING  AND   INDUSTRIAL  NEWS 

July  24,  1913— SE  SACRAMENTO  & 
Buchanan  E  50xS  127-8%.  Holden- 
Deuprey  Co  vs  Joseph  Sockolov... 
$1525.43 

July  24,  1913 — W  FERN  AVE  59  E 
Van  Ness  Ave  E  25xN  49.  Atlas 
Heating  &  Ventilating  Co  vs  Annie 
B  Voorhies  and  Grantland  B  Voor- 
hies    Co     $375 

July  23,  1913 — SE  SACRAMENTO  & 
Buchanan  E  50  S  127-8%  W  25  N 
127-8%.  L  A  Hufschmidt  Mfg  Co 
vs    Joseph    Sockolov $1500 

July  2.1,  1913 — E  SAN  JOSE  AVE 
50.85  N  Tingley  25x100;  Lot  134  De 
Martini  Tract.  I  Epp  vs  Daniel  and 
Sophie  Suter $95 

July  19,  1913— E  DIAMOND  172-6  N 
21st  N  25xE  125.  W  M  Johnson  vs 
Bay  Cities  Home  Bldg  Co $91.67 

July  19,  1913 — E  DIAMOND  147-6  N 
21st  N  25xE  125.  W  M  Johnson  vs 
Bay  Cities  Home  Bldg  Co $91.67 

July  19,  1913—43  DIAMOND  122-6  N 
21st  N  25xE  125.  W  M  Johnson  vs 
Bay  Cities  Home  Bldg  Co $91.67 

July  19,  1913 — SE  VAN  NESS  AVE  & 
Sutter  S  to  Walnut  Ave  xE  109. 
Hicks  &  Folte  vs  Paul  Bancroft. $335 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect.  John  Hud- 
son Thomas.  First  National  Bank  Bldg., 
Berkeley.  Owner,  A.  H.  Gerdts.  The 
dwelling  will  be  erected  near  the  Uni- 
versity Campus,  and  has  been  designed 
for  an  eight-room  house  with  hath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine,  redwood  and  some  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  An  auto- 
matic water  heater  will  be  installed. 
Batli  rooms  will  be  finished  in  tile  and 
tile  wainscot  will  also  be  used  In  the 
kitchen.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Oakland,  Cal.  Archi- 
tect, Charles  W.  McCall,  Central  Bank 
Bldg.,  Oakland.  Owner,  A.  D.  Grim- 
wood.  The  dwelling  will  be  erected  on 
Mesa  avenue  in  Piedm|ont,  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room,  den  and  re- 
ception hall.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
room  will  be  finished  in  tile  and  tile 
wainscot  will  also  be  used  In  the 
kitchen.  There  will  be  an  automatic 
water  heater.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
now    out    for    figures. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  Oakland,  Cal.  Archi- 
tects, Hutchinson  Bros.,  470  13th  St., 
Oakland.  Owner,  Mrs.  D.  Nunan.  This 
dwelling  will  be  erected  on  the  Broad- 
moor Trait,  and  has  been  designed  for 
an  eight-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  he  furnace  heat  and  open  fire 
Places.      Mantels   will   be   of   brick.     An 


automatic  water  heater  will  be  in- 
stalled. Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  he  covered  with  shingles 
and  shiplap.  Plans  are  complete  and 
figures  are  now  being  taken  by  the 
architects. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,500.  Oakland.  Cal.  Archi- 
tect. William  H.  Ratcliff,  Jr..  First  Na- 
tional Bank  Bldg.,  Berkeley.  Owner, 
J.  W.  Clarke.  The  house  will  be  erect- 
ed at  Adams  Point,  and  will  contain 
in  the  neighborhood  of  ten  rooms, 
baths  and  sleeping  porch.  Interior  will 
be  finished  in  pine,  redwood  and  hard- 
wood. Floors'  in  the  principal  rooms 
will  he  of  hardwood.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. There  will  he  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  An  automatic  water 
heater  will  be  installed.  Tile  will  be 
used  in  the  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
and  figures  are  now  being  taken  by  the 
architect. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  Piedmont,  Alameda  Co.. 
Cal.  Architect,  Charles  W.  McCall. 
Central  Bank  Bldg.,  Oakland.  Own- 
er's name  withheld.  The  house  will 
be  erected  on  Mesa  avenue  and  will 
contain  in  the  neighborhood  of  eight 
rooms,  bath  and  sleeping  porch.  All 
interior  finish  will  be  of  pine  and  white 
enamel.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  cost  $150  each 
and  will  be  of  brick  and  tile.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room,  den  and  recep- 
tion hall.  Tile  will  be  used  in  the 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
ready    for   figures. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Frank  S.  Forster,  1417 
Arch  St..  Berkeley.  Owner,  Dr.  C.  L. 
Roadhouse.  The  dwelling  will  be 
erected  in  North  Berkeley  and  will 
contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine,  redwood  and  some  hardwood  ve- 
neer. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  place.  'Mantel  will 
be  of  brick.  Tile  will  be  used  in  the 
bath  100m  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  have  been  revised  and  new  fig- 
ures   are    now   being   called. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  Oakland. 
Cal.  Architect,  none.  Owner,  D.  Mil- 
ler. 21st  St..  Oakland.  The  building 
will  be  erected  on  21st  street  between 
Webster  and  Harrison  streets.  Suites 
will  lir  arranged  in  two  and  three 
room  apartments.  Interior  finish  will 
i"  ,,1  pine  throughout.  There  will  be 
private  bath  rooms  and  wall  beds. 
Plans  provide  for  a  central  heating 
system  and  hut  water  Supply.  Rath 
rooms  will  have  tile  wainsi-.it.  Ex- 
terior nf  the  building  will  he  covered 
with  cemeht  plaster  mi  metal  lath. 
Plans  ne  complete  and  In  the  hands 
of  the  owner  who  will  do  tiie  work  by 
Day  Labor.  He  is  now  In  the  market 
for  all   materials. 


CHURCH      i         ■""•-. 

Oakland,  Oal.  Architect,  William  II. 
Ratcliff,  Jr.,  First  National  Bank  Bldg., 
Berkeley.  Owners,  St.  Peter's  Parish. 
The  building  will  be  erected  in  Rock 
Park.  Interior  will  be  an 
,  main  auditorium  'and  Sun, lay 
school    room?.      All    Interior    finish    will 

be  of  pine  or  i  edw I      Some  a  i 

will    be    used.      Exterioi    of    the   church 
will  be  covered  w  Ith   -  emenl   pla  - 
metal    lath.       Plans    are    complete    and 
figures   are   being    taken. 

FLATS — -      story     and     base,     frame. 
Cost    not     stated.       Berk<  le 

Ll.      Architect,    none.      Owner,    B 

E.   Kennedy,    2589    Milvia    St..    Berkeley. 

uildring    will  ed    at    the 

northeast    corner    of   Parker    and    Milvia 

streets,   and    has    been    designed   t n- 

tain  twelve  rooms,  which  are  to  he 
arranged  in  two  Hats.  Interior  finish 
will     he    of    pine    and     redwood.       Some 

hardwood     B "  cified.      There 

Will  he  open  tire  places  and  tile  or 
brick  mantels.  Tile  will  be  used  in 
the  hath  rooms  and  kitchens.  Exterior 
of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  com- 
plete and  in  the  hands  of  the  owner. 
Work  will  be  done  by  Day  Labor  and 
he    is    no  sing    all    materials. 

HOTEL — 6    story    and   base,    brick  and 

steel.   $65,0-00.    Oakland,    Cal.     Architect, 

William    Wilde.   Albany   Bldg..   Oakland. 

reit.      This    building 

has    been    mentioned   here   a    number    of 

times   before  when    the  plans   were   first 

started.      Contracts    have    been    let    for 

and      steel 

\v,,rk.      The   building  will   be   erected   at 

the      ,,.-■  arner      of      11th      and 

nd   will   be  arranged 

with    a    numtoi  on    the    first 

lesl     rooms     above.       Many 

of   the    rooms   will    have    private    baths. 

or    finish    will    be    of      pine      and 

ith    ornamental    plaster    in 

ioms  will 

have    tile    floors    and    wainscot.      There 

a.     elevator     service 

and  a   vacuum   cleaning  plant.   Exterior 

building    will      he      faced      with 

pressed    brick.      Bide    are      now      being 

taken    for    the   general    (.instruction. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,800.  Alameda,  Alameda  Co., 
Cal.  Architects,  Newsom  &  Dixon,  812 
nd.  Owner,  John 
Lundholm.  The  dwelling  is  to  be  erect- 
'  Mh  and  Santa  Clara 
avenue,  and  will  contain  six  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  tune  and  hardwood. 
1 1  i  i-.i .  '.ill    be    used    in    the 

living  room,  dining  room  and  n 
hall.  There  will  be  furnace  hi 
open   Are  pla  ill  be  of  brick. 

Bath    room    will    he   finished   in 

itic    water    heater      will      be      in- 
Bxterior  of  the  house  will  be 
.  i    with    cement    plaster   on   metal 
lath,     i 

will-  '  "-vner   is 

now    p 

RESIDENCES— 1,     ! 

,e,   frame     ♦ 
Oakland,    Cal.      Architects,    Ni 
812    Broadwaj  .    i  'akin 
<-r.    Mr     Mr-William  0    dwell- 

ings   will  bi 

iw.-en  5th   and  7th  avenues.  II 
contain   six  md   bath. 

interlo  ''   " 

w i   with  hardwood  floors  in   I 

cipal    rooms.     There   will   be  la 

Mantels 
will    be   of   brick.     Tile   will   bi 

tn  looms      Exteriors  will  be  cov- 
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ered  with  ■ 

- 
work    will    shortly    b<  -      Day 

Uabor.      AH    material! 
sed. 

Building  Contracts  Awarded 

Oakland. 

No.  Owner                   Contractor  Am*. 

2172  Shelhurn     Bhetburn  800 

2-176  Nulty    Higgins  2955 

2179  Haze'ltine     Hazelfine  100 

■Mm.  l.or.-n-/.en      Bel    ■ 

_'i-i  naklai.d Van     Sam 

Dean         Hollc  n 

i  ■  .;  li  eedman      Meek 

2184  Jones      Harnett  00 

rown    Ofcd     B 

2186  Bruguiere     Legault  13000 

2189  Wilson     Phelps        1 

2190  Cluft     Faulkes 

-191  Collins      Collins 

2192  Montgomery      Webb  1"" 

2193  Koenig     Janssen 

2194  Thompson      Thompson        1 

2195  Byrne     Sommarstrom  10000 

219B  Marquis     Marquis  1600 

2197  Same     Same  1600 

£200  Ideal    Ldry    Thornally  9955 

2201  Kleiner      Null  400 

2202  Gill      Dingwell  500 

1203  Bird     Rich  210a 

2204  Andrews      Fenn 

2205  Bell     Weitzel  8726 

2206  Powell      Judson  1C111 

2207  Kroeger     Bruce 

2208  McClenegan     Rice  1220 

2209  Morgensen     Owner  2500 

2210  Same     Same 

2213  United   Bldrs    Owner  1600 

2214  Dalziel     Simpson  H65 

2235  Russell      Bolts  1900 

2'216  Pallen      Fallen  2500 

2217  King     Brain  500 

2218  Schmidt     McDonald  400 

2219  St.    Claire    Hart  400 

(2172)  E  GENOA  70  N  Arlington,  Oak- 
land.     One-story   4-room   dwelling. 

Owner E.    Shelbuurn,    1030   Felton. 

I  iikland. 
Architect  . .  .None. 
Day's   work.  COST.   $S00 

(211  '  LOT  1  ELK  2  Warner  Tract, 
Elmhurst.  Oakland.  All  work  for  one 
story   stores. 

M.   Nulty,    Oakland. 

Architect  . .  .None. 

Contractor.  . W.    H.    Higgins,    2477    94th 

Ave..  Oakland. 
Filed   July   21.   '13.      Dated   July    21,  '13. 
Frame   up   &   roof  sheathing   on .  $   G50 

1st    coat    plaster   on 050 

Completed    and   accepted 1650 

TOTAL  COST.  $2953 
Bond.  none.  Limit,  50  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(2179)  NO  1023  FILBERT,  Oakland. 
Alterations. 

Owner Mrs.  w.   P.   Hazeltlne,   1021 

Filbert.   Oakland. 
Anii  i  teei     .    None. 
Contractor.  .'Mr.    Von. 

i 'i  iST.  $400 

THIRTY-NINTH       165        W 
•  lakla  nd.      Two-story    1  0-1  oom 

II.   Lorenzen,   Pleasant   Val- 
ley  Court,  Oakland. 
None. 

J.    Bertelsen,    47!    New- 
l  e.,    Oakland. 

COST,    $5500 

UAKE        MEIilJITT,       Oakland. 

i  iv.  ro  Cil        Of    i  lakland. 

i    i         -.',  .   i  >.   Reed,  I  lakl  i  nd   Ba  nk 

of     r  Bldg        'did 

ictor. ,  Va  M  ton      Co.. 

i  -i     Nat  on  'I     Ba  nk     Bldg.. 
i  lakland. 

COST,    $28,286 


Wcim,  lay,   July   30,    191ft 

i      S  NADEAN   PLACE 
Ave.,    Oakland.         One-story       4-room 
dwelling. 

Owner Dean    ik.    Wade. 

Architect  . .  .None. 

Contractor.  .G.      B.      Hollenbeck,      52io 
Fairfax    Ave.,    I  'akland. 

COST,    $1900 


(2188)      NO.      4S7    SEVENTH      Oakland. 

Alterations. 

Owner Freedman     Bros.,     4SS     7th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .T.    M.    Meek    Co..    1157    Mis- 
sion,  San   Francisco. 

COST,    $350 


(21S4I  S  TODD  200  W  73rd  Ave.,  Oak- 
land.    Addition. 

Owner C.  S.  Jones,  540  Union,  Okd 

Architect  . .  .None. 

contractor.  .1*  S.  Barnett.  1237  7th, 
Oakland. 

COST,    $400 

(21S5)  LOT  8  BDK  "B"  Fourth  Ave. 
Terrace,  Oakland.  All  work  for  two- 
story  dwelling. 

Owner Gertrude   S.   Brown.   Okd. 

Architect  .  .  .None. 

Contractor.  .Oakland  Bldg.  &  Invest- 
ment Co..  102  Bacon  Bldg.. 
Oakland. 

Filed  July  22,  '13.     Dated  July  IS,  '13. 
Foundation   in&huilding   framed. $S75 
1st    interior      and    exterior      coat 

plaster   on    BTS 

Ready    for    acceptance 865 

Usual     35     days 850 

TOTAL  COST,   $3465 

Bond,    $1750.   Sureties.    W.    H.    Whitmore 

and  Joseph  H.  Tevons.     Limit,  100  days 

Forfeit,     $1.       Plans    and     specifications 

filed. 


Delger 


(2186)      W    MARKET   S7%    S   Sth    95x87, 

Oakland.         One-story    brick    theatre 
and  one-story  frame  stores. 

Owner The  Bruguiere  Co. 

Architect  ..  .J.    Henry    Boehrer, 
Bldg..    Oakland. 

Contractor.  .J.  Henry  Boehrer  &  Alfred 
Legault.  Delger  Bldg.,  Okd. 

Filed  July  21,  '13.     Dated  July  21.  '13. 
Contractors    get    $1100,    paid    as    fol 

lows: 

Execution   of   this   agreement....      % 

Rough    frame    up '/4 

Interior    plastering    completed...      V± 

10     days     alter % 

TOTAL    COST,    $13,000 

Bond,  none.     Limit,  Nov.  1.  '13.     Forfeit, 

none.      Plans  and   specifications   filed. 
XiiTE: — Owner    pays    bills    within    10 

days. 


I  W  TIIIRTV-FIFTII  AVE  125  S 
Deering  Ave.,  Oakland.  One-story 
4-room  dwelling. 

Owner Mrs.    L.    M.    Wilson. 

Architect  . .  .None. 

Contractor.. A.    N.    Phelps,    3541    Brook- 
dale  Ave..   Oakland. 

COST,    $1000 


(2190)      NO.    1035    SIXTY-SIXTH    AVE., 
(lakland.      Alterations    and    additions. 

Owner Mrs.    W.    Cluff,    Premises. 

\, ,  hiteet  . .  .None. 
Contractor.. Jno.    R.    Faulkes,    9S2S    E- 

1  Ith,    Oakland. 

COST,    $300 


(2191)      NO      324       VERNON,      Oakland. 
Fire  repairs  . 

Owner Geo.    n    Collins,  Premises. 

Architect  .  .  .None. 

Day's  work  .  COST,   $1000 


Wednesday,  July   30,   1913. 

-   BERELL   250    K      Tompkins, 
Oakland.     Three  sleeping  porches. 

iwner Mrs.      C.    J.       Montgomery, 

Premises. 
Architect  .  .  .None. 

Contractor.  .T.  W.  Webb,   245  Pruitvale 
Ave.,   Oakland. 

COST,    $400 


21931  S  THIRTY-EIGHTH  104  W 
Broadway,  Oakland.  One-story  clean- 
ing1 works  and   barn. 

Owner J.   R.   Koenig   Jr.,    Alameda. 

Architect  . .  .None 

Contractor.  .E  A.  Janssen,  Hearst  Bklg 
San    Francisco. 

COST,    $S00 

: — 

(2194)  S  FIFTY-SECOND  193  E  Grove 
Oakland.     One-story  5-room  dwlg. 

Owner W.   A.   Thompson,   735   52nd, 

Oakland, 
ect  . .  .None, 
i  lay's  work.  COST,  $1000 

(2195)  GORE    OF    E-NINETEENTH    & 
I     Athol   Ave..   Oakland.      Three-story    20 

room  apartment  house. 

L.   L.   Byrne. 

Irchitect  .  .  .None 

Contractor.  .M.      F.      Sommarstrom,      35 
Rose   Ave.,    Oakland. 

COST,    $10,000 


(2190)  E  FORTY-FIRST  AVE  GOO  S 
Santa  Rita.  Oakland.  One-story  5- 
room    dwelling. 

Owner E.  M.  MarijUis,  2S27  Russell 

Berkeley. 

Architect  . .  .None. 

Day's   work.  COST,  $1600 


($197)  W  FORTY-SECOND  AVE  S00  S 
Santa  Rita,  Oakland.  One-story  5- 
room   dwelling. 

Owner E.  M.  Marquis,  2S27  Russell 

Berkeley. 

Architect  .  .  .None. 

Day's  work  .  COST,  $1600 

(2200)  SW  TWENTY-SEVENTH  AVE 
and  E-Ninth;  Lots  13,  14,  and  15  Blk 
"R"  Knowles  &  Potter  Sbdvn,  Oak- 
land. All  work  for  two-story  brick 
and   frame  laundry. 

"iviirr Ideal   Laundry  Co.,  Prem. 

Architect  ...II.    R,   Hill,   46  Laurel   Ave., 
Oakland. 

Contractor.  .W.    G.    Thornally,    3027    E- 
16th,   Oakland. 

Filed  .Inly  24,  '13.     Dated  July  2.1.  '13. 

2nd    floor   joists    laid $24SS 

Brick    work   completed 2488 

Completed    l'ISS 

Usual    35    days 2491 

TOTAL  COST,    $9955 

Bond,    $5500.      Sureties,    Joseph    Eamon 

.mil    Joseph    Vallidao       limit,    CI    days 

■ter     July  23.       Forfeit,  none.       Plans 

a n,i   specifications   filed. 


K201)      NO.    3129    SAN      PABLO      AVE., 
Oakland.     Alterations. 

Owner It.    Kleiner,     38th     and    San 

Pablo  Ave.,  Oakland. 
An  liiteit  .  .  .None. 

■'■"ill  .i.  ■(or.  .Geo.   C.  Nail.  432   Salem  St., 
Emeryville. 

COST,    $400 


62202)      NO.    1212      JEFFERSON.      Oak- 
land,    roof  repairs. 

Owner E.    C.    Gill,    202H    Telegraph 

Ave.,  Oaklan  1. 
jkreihteet  .  .  .None 
on     Lctor..J.  H.  Dingwell,  2006  West, 
Oakland. 

COST,   $500 
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(2203)     N  APGAR  : B  Sin   Pablo  Ave 

Oakland.       One-story     5-room     dwlg. 
Owner Evelyn     Bird,   Don     Apart- 
ments,  Oakland. 
Architect  . .  .Non;. 

Contractor.  ..las.   L.   Rich,     3900      Lusk, 
Oakland 

COST.    $2100 


(2204)     NO.   590  THIRTY-THIRD,   Oak- 
land.    Alterations. 

Owner Mary    Andrews,    Premises. 

Architect  . .  .None. 

Contractor.  .Theo.  Fenn,  749  61st,  Okd. 
COST,   $800 


(2205)  LOT  16  BLK  "K"  Berry  Bangs 
Tract,  Oakland.  All  work  for  two- 
story  dwelling. 

Owner Wlliam    J.    Bell,    S5S    52nd, 

Oakland. 

Architect  . .  .None. 

Contractor.  .John    WciUel,    1519    Grant, 
Berkeley. 

Filed  July  24,  '13.     Dated  July  22,  '13. 

Frame    up    14 

Brown    coated    14 

Completed   and   accepted yt 

Usual     35     days % 

TOTAL  COST,  $3726 

Bond,    none.      Limit,    Oct.    22.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2206)  NE  THIRTEENTH  AND  WEB- 
ster  E  lOOxN  50,  Oakland.  Setting 
cast  iron  bases  for  steel  columns  and 
structural  work  for  seven-story 
steel  and  brick  hotel. 

Owner H.   A.   Powell,   Oakland. 

Architect  ..  .F.     D.     Voorhees,     Central 

Bank  Bldg.,  Oakland. 
Contractor.  .Judson    Mfg.    Co.,    819    Fol- 

som,    San    Francisco 
Filed  July  24,  '13.     Dated  July  15,  '13. 
1st  and   15th    of  each   month....      75% 

Usual    35    days 25% 

TOTAL  COST,  $16,111 
Bond,  none.  Limit,  65  days  after  July 
15.  Forfeit,  $2(5.  Plans  and  specifica- 
tions filed. 


(2207)  PTN  LOT  1  Map  Harris  &  Don- 
ahue Tract,  Pleasanton.  All  work 
for    one-story    dwelling. 

Owner Peter  Kroeger,   Pleasanton. 

Architect  . .  .None. 

Contractor.  .C.   A.    Bruce,   Pleasanton. 

Filed  July   23,   '13.      Dated  July   22,  '13. 

Frame    up    14 

Roof   on   and    interior    plastering 

completed     14 

Completed    yt 

Usual    35    days % 

TOTAL  COST,  $2623 
Bond,  none.  Limit,  GO  days  after  July 
24.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(2208)  W  EIGHTY-SEVENTH  AVE 
102.5  S  "B"  W  130xN  34.  Oakland.  All 
work    for    one-story    dwelling. 

Owner Mrs.    Jos.    McClenegan,    538 

22nd,  Oakland. 

Architect  .  .  .None. 

Contractor.. Geo.   F.  Rice,   5424   Foothill 
Blvd.,   Oakland. 

Filed  July   24,   '13.      Dated  July   23,  '13. 

Frame  up  and  sheathing  on % 

Brown    coated    % 

Completed    Vt. 

Usual    35    days % 

TOTAL    COST.    $1220 

Bond,    none.      Limit,    60    days.      Forfeit. 

$10.      Plans    and    specifications    filed. 

<22»9)  S  ARLINGTON  301  E  Park, 
Oakland.      One-story    5-room   dwlg. 
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Owner Morgensen    Bros.,    554    C3rJ. 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $2500 

(2210)  S  ARLINGTON  2G4  E  Park. 
Oakland.      One-story    5-room    dwlg. 

Owner Morgensen   Bros.,   554    63rd, 

Oakland. 
Architect  .  .  .None. 
Day's  work.  COST.  $2500 

(2211  1  W  ELSTON  AVE  255  S  Hampel, 
Oakland.      One-story    5-room    dwlg. 

Owner United     Home     Bldrs..     1762 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $1600 

(2214)  BLK  67  MAP  ESTUDILLO  TCT 
San  Leandro.  All  work  except  finish 
hardware,  plumbing.  gas  fitting, 
heating,  lighting  fixtures  and  shades 
for  two-story  and  basement  frame 
dwelling. 

Owner James  Dalziel,   564   Mission, 

San    Francisco. 

Architect  ..  .Louis      M.    Upton.      Mutual 
Savings  Bank  Bldg.,  S.  F. 

Contractor.  ,S.    Simpson,    San    Leandro. 

Filed  July  25,  '13.     Dated  July  21,  '13. 

Roof  rafters  in  place $1040 

Plastering    completed    1040 

Completed,    accepted   and    filed..    1040 

Usual    35    days 1045 

TOTAL  COST,  $4185 

Bond,    $2100.      Sureties,    Fred    Schmidt, 

C.   It.  De  Mont  and  F.  C.  Stoakes.     Limit 

60     days.       Forfeit,     none.       Plans     and 

specifications  filed. 


(2215)  LOT  23  BLK  11  Eastlawn  Tract 
Oakland.  All  work  for  one-story 
dwelling  and   4   chicken   houses. 

Owner Marion    J.    Russell,    Okd. 

Architect  .  .  .None. 

Contractor.  .M.  C.   Bolts. 

Filed  July  25,  '13.     Dated  June  21,  '13. 

Frame    up    $3S0 

Plastered   on   interior    3S0 

Finisli   on    380 

Completed   and  accepted 380 

Usual    35    days 380 

TOTAL  COST,  $1900 

Bond,   $1000.     Sureties,  Mrs.   S.   A.    Bolts 

and    C.    P.    Eggleston.      Limit.    Sept.    15. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(2216)  N  GLEN  DALE  AVE  90  E 
Manila,  Oakland.  One-story  5-ro,om 
dwelling. 

Owner A.   H.   Pallen,  6S6   61st.   Okd. 

Architect  . .  .None.    ' 

Day's   work.  COST,   $2500 

(2217)  NO.  1072  FIFTY-FIFTH.  Oak- 
land.     Addition. 

Owner I.   II.  King,  1364  Park  Ave.. 

Emeryville. 
Architect  .  .  .None. 

Contractor.. J,  L.   Brain.   1142  53rd.  Okd. 
COST,    $500 


(221S)  E  EIGHTY-FIFTH  AVE  200  S 
Olive.  Oakland.  One-story  4-room 
dwelling. 

owri.r C.    O.   Schmidt,   S.   F. 

Architect   .  .  .None. 

Contractor.  .Ed,      McDonald,   2057      85th 
Ave.,  Oakland. 

COST,    $4  00 


(221S)      NO.   1677   TENTH.  Oakland.   Ad- 
dition   . 

Owner C.  St.  Claire. 

Architect  . .  .None. 
Contractor.  .TV   10.  Hart. 


BUILDIXC   AND    INDUSTRIAL  N10WS 


Building  Contracts  Awarded 
Berkeley. 

No.        Owner  loiitraetur        A  int. 


Architect  . .  .  None. 
L>;iy's    work. 


COST,    $1700 


■>173  Roth      Roth  2000 

M74  Kennedy    Kennedy  3000 

217.1  Anderson     Anderson  1800 

2187  Rosa.no      Offe  700 

2198  Schell     Schell  1800 

2198  Foy       Lanzer  850 

2199  Worthy     Worthy  1500 

2212  Hayes .Spitler  2200 

(217*)  X  MONTANA  250  W  Fruitvale, 
Berkeley.  One  and  one-half-story  6- 
room  dwelling. 

Owner Conrad    Roth,    2117    Pacific 

Ave.,  Alameda. 

Architect  .  .  .None. 

Hay's   work.  COST,   $2000 


(21711. .NE    PARKER      AND      MILVIA, 
Berkeley.     Two-story  12-room  flats. 

Owner B,    E.    Kennedy,   2539  Milvia 

Berkeley. 
Architect  .  .  .None. 
Pay's  work  .  COST,  $3000 


X      RUSSELL    7(i    W      Mathews, 
Berkeley.     One-story   5-room  dwlg. 

i  iu  nei L.  \V.  Anderson. 

Ai  chitect  . .  .None. 

Da;   ,   work  COST,   $1800 

. 21v7>      NW     XIIN'TII     AXD     ADDISON, 
Berkeley.     Alterations. 

Owner Mrs.    T.    Rosano,    2028    9th, 

Berkeley. 
Arch  itect  .  .  .None. 

Contractor!.  .P.    -  Offe,       1025      (Bristol, 
Berkeley. 

COST,    $700 


S  BANCROFT  WAY   lu>)   E   9th, 
Berkeley.      One-story   4-room   dwlg. 

owner Geo.  Schell,  2234  9th,  Bkly. 

Architect  .  .  .None. 

work.  COST,    $1800 

(219S)      E    SHATTUCK      75    N      Dwight 

Way,   Berkeley.     Addition. 
Owner John  Foy,     Arch  and     Vir- 
ginia,  Berkeley. 
Architect  ..  .Peter    Glaser,    2070    Union, 
San  Francisco. 
tor.. John    Lanzer,    2109    Dwight 
way,    Berkeley. 

COST,    $850 

(2199)      N  VIRGINIA   35   E  Sacramento, 
Berkeley.      One-story    5-room    dwlg. 

N.    Worthy,    1941    Kittridge, 

Berkeley 
Architect  .  .  .None. 
Day's  work  .  COST,  $1500 


(217S)      NO.    2269    POWELL   AVE.,    Ala- 
meda.     One-story   6-room   dwelling. 

Owner Powell    Bros.   Constr.   Co. 

Designer  ..  jM.      H.    Fish,      1528      Court, 

Alameda. 
Day's   work.  COST,  $2000 


E   OTIS   50  S   Russell,  Berkeley. 
One-story    5-room    dwelling. 

T.  J.  Hayes,  2007  Otis,  Ber- 
keley. 
ect  ..  .None. 

E       i:.   Spitler,   2154      Ashl.y 
Ave.,  Berkeley. 

COST,    $22(10 

♦ 

Building  Contracts  Awarded. 

Alameda. 

No.        Owner                    Contractor  lint. 

-Iran;,'     Strang  1'"" 

2  17s      Powe  I      p., well  2000 

22i:;      Associated    "(1     Smith  2142 

(2177)     No.    1-.M-,    LINCOLN   AVE.,   Ala- 
meda.    1  '(>■         '"  owelllngr. 

Owner..      ..«?.    H.    Strang,    1114    Banta 
Clara  Aye.,   Alameda. 


(2213)  ADJACENT  TO  SW  FREIGHT 
house  of  S.  P.  Co.  at  its  West  Ala- 
meda Station,  Alameda.  Foundations 
for  4  steel  tanks,  loading  platform, 
garage,   pump  house  and   fence. 

Owner Associated  Oil  Company. 

Architect  . .  .None. 

Contractor.  .H.    F.    Smith,    Oakland. 

Filed  July  25,  '13.     Dated  July  15,    13. 

On  10th  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,    $2142 

Bond,      $1100.        Surety,      Massachusetts 

Bonding       &     Insurance       Co.         Limit, 

none.     Forfeit,   none.     Plans   only   filed. 


COMPLETION  NOTICES. 


Al.AMUHA   COUNTY 


July  21,  1913 — LOT  37,  Hemphill  Tot 
and  20  ft.  on  Patterson  Ranch;  1C40 
51st   Ave.,   Okd.     Peter  Freeberg  to 

C    Hartwig July    21,    1913 

July     21,     1913 — S     SIXTIETH     110     E 

Howell,    Okd.       George    Dobson     to 

Ernsberger  &  Dildlne. .  .  July   12,   1913 

July    21,    1913— LOT   45    Amended   Map 

Woodlawn,  Okd.     George  C  Collidge 

to  Alex  C  Wieben July  19,  1913 

July  21,  1913— NW  IRVING  AVE 
29S.70  NE  Talcott  Ave  NE  46-lxNW 
110,  Okd.  Herbert  L  Dalton  to 
Thorup  &  Asmussen.  . .  .  July  10,  1913 
July  21,  1913 — S  10  LOT  3  and  N  30 
Lot  4  Blk  20  Map  Northbrae,  Bkly. 
S  G  Rankin  to  whom  it  may  con- 
cern    July  16,  1913 

July  22,  1913-^E  REGE.NT  50  S  Derby 
S   50xE   108,   Bkly.     F  A  Jackson   to 

Louis   Engler July    16,   1913 

July  22  ,1913— LOT  12  BLK  "A"  Map 
Kenwood  Park,  Okd.  Inlaid  Floor 
Co   vs   J   W   Jones   and    Wm  Morris 

$63.24 

July  22,  1913— LOT  10  BLK  "A"  Map 
Kenwood  Park,  Okd.  Inlaid  Floor 
Co  vs  J  W  Jones  &  Wm  Morris. $58. 99 
J'tily  22,  1913 — LOT  12  BLK  "A"  Map 
Kenwood  Tract,  Okd.  Melrose  Lum- 
ber &  Supply  Co  vs  Wm  Morris.... 

$260.16 

July  22.  11918— |SB  E-F1FTEENTH 
190  SB  1st  Ave  SW  145  NW  90  SW 
5  NW  32.64  ME  170.74  SE  41.24,  Okd 
Eugene    A    Schmidt    to      whom       it 

may   concern July   11,   191 J 

.Inly  22,  ,1913— SE  BAY  VIEW  AVE 
399.07  SW  Bay  View  Terrace  'SW  40 
xSE  11."..  okd.  Thomas  H  and  Mary 
10  Willard  to  J  M  Ploeger.July  18,  '13 
July  23,  1913— SE  HAIGHT  AVE  & 
Sth    32x132 %,   Ala.      V    P   Fogle    to 

A  G  Vollmar July   21,   1913 

July  23,  1913^NW  BROADWAY  & 
X  26th  W  .-(long  2i;ili  153. 63  N  233.20 
\V  109.94  S  52.13  W  187,  Okd.  First 
Presbyterian  Church  of  Oakland 
to  California  Plate  &  Window 
Class   Co,  May    20,    1913;   A   M   Poul- 

sen    July    11.    i:il3 

.Inly  22.  i:ii::— LOT  10  BLK  "A"  Map 
Kenwood    Park,    Okd.      W    H    Little 

vs    Jesse    Wilton    Jones $155 

July  22,  19  13— LOT  12  BLK  "A"  Map 
Kenwood  Park,  Okd.  W  H  Little 
vs  Jesse  Wilton  Jones  and  Win  M 
.Morris      $126 


Wednesday.    July    30,    1913. 

July  23,  1913— LOT  12  BLK  'A'"  Map 
Kenwood  Park,  Okd.  William  Le 
Baron   vs   William   M   Morris $12.50 

July  22,  1913— LOT  10  BLK  "A"  Map 
Kenwood  Park,  Okd.  William  Le 
Baron   vs   Jesse   Wilton   Jones.  .$27.50 

July  23,  1913 — LOT  10  BLK  "A"  Map 
Kenwood  Pari;  Okd.  Hoga->  Lum- 
ber Co  vs  Jesse  Wilton  Jones  and 
W   H  Little    $257.71 

July  23,  1913— LOT  12  BLK  "A"  Map 
Kenwood  Park,  Okd.  Hogan  Lum- 
ber Co  v.s  Wm  M  Morris  and  W 
H   Little    $23.07 

July  23,  1913— LOT  35  BLK  "C"  Map 
Toler  Heights,  Okd.  G  H  Andrews 
vs   John   H   Planner $32.50 

July  23,  1913— LOTS  8  AND  9  BLK 
"D"  Map  Lincoln  Park,  Piedmont 
Annie  E  Johnson  to  whom  it  may 
concern July    22,    1913 

July  23  ,1913— MADISON  NOS.  721-3-5 
N  25  ft.  of  S  50  ft.  Lots  17  and  14 
Blk  82,  Kellersberger's  Map  of 
Oakland,  Okd.  S  L  Wicks  to  C  M 
Griffin July     21     ,1913 

July  25,  1913— LOTS  7,  8,  3  AND  10 
Daley  Scenic  Pirk,  Bkly.  George 
H  Richardson  tc  Jacob  House.... 
July  24,  1913 

July  24,  1913— LOT  11  BLK  "N"  Map 
Xo.  2  of  a  sbdvn  ptn  Central  Oak- 
land Tract  E  Telegraph  Ave,  Okd. 
Ella   L   and   Walter   K   Nottingham 

to  J  P  Gallagher  and  J  F  Motts 

July    19,    1913 

July  25,  1913— SE  THIRD  AVE  115 
NE  E-16th  NE  35xSE  100,  Okd.  J'as 
R  Mulroony  to  whom  it  may  con- 
cern     July   25,    1913 

July   25,   1913 — XW  BROADWAY  AND    1 
26th    W   along    26th    153.63    N   233.20      I 
W  199.94  S  52.13  W  187.00,  Oakland. 
First  Preshyterian   Church    of  Oak- 
hind  to  California  Granite  Co * 

July    IS    ,1913 

• 

LIENS  FILED. 


ALAMEDA    COUNTY. 


July  17,  1913— LOT  30  BLK  "D"  Map 
Toler  Heights,  Okd.  Inlaid  Floor 
Co  vs  John  H  Plattner $72.76 

July    17,    1913^LOT   35   BLK   "C"    Map      ' 
Toler    Heights,    Okd.      Inlaid    Floor 
Co  vs  John  H  Plattner $131.32 

July    24,    1913— LOT   10    BLK    "A"   Map      I 
Kenwood  Park,  Okd.     F  O  and  W  A 
and   C   A  Wallace    vs   Jesse   Wilton 
Jones    $41.39 

July    24,    1913— S      PTN   LOT    31      Map      ] 
Boulevard    Park,    Okd.       California 
Door   Co  vs   Claude  Scheelk. ..  .$96.55 

July  24,  1913— NE  32  FT.  LOT  23  BLK 
3  Map  Fitchburg  Homestead  Lots, 
Okd.  California  Door  Co  vs  Claude 
Scheelk    $67.30 

July  24,  1913 — N  32  FT.  front  taper- 
ing in  st  In  to  N  26  ft.  in  rear  Lot 
23  Blk  3  Map  Fitchburg  Homestead 
Lots,  Okd.  John  P  Maxwell  vs 
Claude    Scheelk     $17.S» 

July  24,  1913— E  50%  LOT  31  BLK  16, 
Boulevard  Park  Tract,  Okd.  John 
P  Maxwell  vs  Claude  Scheelk.  .$37.95 

.Inly  25.  1913— LOTS  3S  AND  39  Map 
Park  View  Tract  No.  2,  Oakland  Tp 
Sunset  Lumber  Co  vs  Mrs  Marion 
R  Clement  and  Geo  A  Perkins.  $2,14.75 
Inly  25.  1913—  E  50  Vj  LOT  31  BLK  1G 
Boulevard  Park  Tct,  Okd.  Arthur 
Maloon,  84.50;  Wm  Albers,  $17.25  vs 
Claude.    Scheelk    

July  25,  1913— N  32  FRONT  tapering 
in  st  In  to  N  26  in  rear  Lot  23  Blk 
::,  Fitchburg  Homestead  Lots,  Okd'. 
Arthur    Maloon,    $8.50;    Wm    Albers, 


Wednesday,  July   30,  1913. 

$30. as  vs  Claude  Scheelk 

July  25,  1913 — B  HARPER  135  N 
Ashby  Ave  N  40xE  122,  Bkly.  L  B 
Lane  vs  C  R  Gardelius  and  Gert 
Engelbrechtson     $105.10 

July  25,  1913— LOT  10  BLK  "A"  Map 
Kenwood  Park,  Okd.  M  D  Horner 
vs   Jesse   W   Jones $75 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


COTTAGES  —  1  story  and  base, 
frame.  Cost  not  stated.  San  Jose, 
Simla  Clara  Co.,  Cal.  Architects,  none. 
The  following  Day  Labor  jobs  are  re- 
ported as  about  to  be  started  in  San 
.lose:  Frank  Bosimanie,  South  Park 
street,  west  of  Gardiner,  San  Jose,  1 
story  frame,  five-room  cottage,  $1,400, 
and  W.  F.  Gilman,  530  Hull  avenue, 
San  Jose.  1  story  frame,  four-room 
(Ottage,  $1,600.  Owners  will  purchase 
all    materials. 

BUNGALOWS —  5,  1  story  and  base, 
frame.  $2,000  each.  Pacific  Grove, 
Monterey  Co.,  Cal.  Architect.  W.  J. 
Wythe.  Central  Bank  Bldg.,  Oakland. 
Owners.  Conference  Claimants'  Endow- 
in,  nt  Fund.  Each  of  these  houses  will 
contain  five  rooms  and  bath.  Interiors 
will  be  finished  in  pine  with  some 
hardwood  floors.  There  will  he  a  large 
open  fire  place  with  tile  or  brick  man- 
tel in  each  living  room.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  now  being   taken. 

Contracts  Awarded. 

MAUSOLEUM — Class  A  construction, 
185,000.  San  Mateo  Co.,  Cal.  Architect, 
E.  C.  Cummings,  Monadnock  Bldg.,  S. 
F  Owners,  'Modern  Mausoleum  Co. 
Contractors,  Roberts  Bros.,  Sheldon 
Bldg.,    S.    F.      Contract    price,    $83,000. 


Building  Contracts. 


SANTA    CLARA   COUNTY. 


HEAR  COR.  OF  ELEVENTH  AND  SAN 
Antonio.  .Sin  Jose.  All  work  for 
two-story    frame   dwelling. 

Owner L.     Morrison,     257     N-First, 

San   Jose  and  L.   E.    Puper. 

jSrchitect  .  .  .Owners. 

Contractor.  .C.     C.     Lewis,     417     S-13th, 
San  Jose. 

Filed    July    IS,    '13.      Dated    July    1,   '13. 

Frame    up     $812   50 

Plastered    inside    812   50 

When    completed    s12   50 

Usual     35     days 812    SO 

TOTAL  COST.    $3 

Bond,    none.      Limit.    70    days.       Forfeit, 

none.      Plans   and    specifications    filed. 

No.  105  S-EIGHTH,  San  Jose.  Two- 
story    addition. 

owner Mrs.   <;.    F.    Willi. i  ms,    Prem. 

Designer  ...G.     W.     Latta,     432     N-llth, 

San   Jose. 
Conaractor..W.    R.    Latta,    132      N-llth, 
San  Jose. 

Ci  1ST.    $1000 

MO.    621    JEFFERSON,  San   Jose       Three 

room   cottage. 
Owner... K.  ..Mrs.   C.   Crowder,    Premise* 
arch  i  teci   .  .  •  None. 
Day's    work  COST,    $500 

S    PARK    AVE,      2nd    Lot    W      Gardiner 

Ave.  San  Jose.     Five-  r n  c 

Owner Frank    Desimanle,    Prem, 

A  i  <ii  iteet  .  .  .  None. 

Day's    work  COST,    $nou 


BUILDING  AND   INDUSTRIAL  NEWS 


NO.   524   HULL  AVE.,  San  Jose.     Four- 
room   cottage. 

Owner W.    F.      Gilman,    530      Hull 

Ave.,   San  Jose. 
Architect  ..  .None. 


Day's  work 


COST,   $1600 


LIENS  FILED 


SANTA    CLARA    COUNTY. 


RECORDED  AMOUNT 

July    IS,    1913 — MORGAN    HILL,    CAL. 
S    \V    Naylor   vs   L  B   Compton ..  $57.25 


Building  Contracts. 

SAN    MATEO    COUNTY. 


LOT  6  BLK  11  Map  Sub  Div  No.  2,  Bur- 
lingame  Park,  Burlingame.  All  work 
for   one-story   frame   residence. 

Owner Isabel  K.  Rixon. 

Architect  ..  .Julia     Morgan,    Merchants' 

Exchange   Bldg.,   S.  F. 
Contractor.  .Pedersen    &    Overra,    Rich- 
mond. 
Filed  July  26,  '13.     Dated  June  25,  '13. 
Frame   up,   boarded    in,    chimneys 
up  and  plumbing  roughed  in..$S65   50 

•1st  coat   plaster   on S65   50 

Completed   and    accepted S65   50 

Usual    35   days 865  50 

TOTAL  COST,  $3620  00 
Bond,  $1731.  Surety,  National  Surety 
Co.  of  New  York.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


W  MAIN  163  N  Burlingame  Ave.,  Bur- 
lingame. All  work  for  alterations  and 
additions  to  three-story  frame  hotel 
building. 

Owner Peter   Liberopulos. 

Architect  ...John    J.    Foley,    46    Kearny, 
San   Franicsco. 

Contractor.  .J.  J.  Heaphy,  1721  Lombard 
San  Franicsco. 

Filed  June  26,  '13.     Dated  June  23.  '13. 

Frame    up    $S12    50 

Brown    coated    812   50 

Completed    and    accepted SI 2   50 

Usual    35   days 812   50 

TOTAL   COST,    $3250    00 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

NW  BURLINGAME  AVE  AND  MAIN, 
Burlingame.  All  work  for  two-story 
and  basement  reinforced  concrete 
Class    "C"    stores    and    offices. 

Owner Estelle  V.  Hansen,  S.  F. 

Arcthtect  ..  .Havens       &       Toepke,       4G 
Kearny,   San    Francisco. 

Contractor.  .Caldwell     &    Wisnom,     San 
Mateo. 

Filed  June  26,  '13.     Dated  June  21,  '13. 
All  concrete  walls  up   to  1st  floor 
line  and   1st  floor  osts  in  place.. $2000 
Walls  completed  and  roof  on...    2200 
Lathed    and     1st    coat    plaster    on 

interior    and    exterior 2000 

Plaster  completed,  sash  hung  and 

standing  finish   on 2000 

Completed    and   accepted 2000 

Usual    33    days 3400 

TOTAL   COST,    $13,600 
$6800,     Sureties,  Robert  Wlsman 

and    W.    L.    Coleman.      Limit.    125    days. 

Forfeit,    $1".       Plans    and    specifications 

filed. 

I.''T  "X"  BLK  6  Map  No.  2  Burlingame 
Land  i  '.a.,  Bui  lingame.  All  work  for 
building. 

.     Henry    T.    Daley,    Burlingame. 

krchltecl         None. 
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Contractor.  .W,  B.  Eaton,  Burlingame. 

Filed  June  2S,  '13.     Dated  . 

Frame   completed    $675 

Roof    completed,    walls    steathed, 

rough   plastering  on 675 

Plastering  completed    675 

Completed    and   accepted 675 

Usual    33    days 900 

TOTAL  COST,  $3600 
Bond,  $1800.  Sureties,  C.  A.  Buck  and 
Joseph  Grimes.  Limit,  90  days.  For- 
feit, none.  Plans  and  specifications 
tiled. 


Cal. 
for 


BERESFORD,  San  Mateo  Co., 
Heating  and  hot  water  work 
frame   club    building. 

Owner Beresford    Country    Club. 

Architect  ..  .Sylvain    Schnaittacher    and 
G.    Albert    Lansburgh     (as- 
sociated),   1st   National    Bk. 
Bldg.  and  907  Mission,  S.  F. 
Contractor.  .John      G.    Sutton      Co.,    243 

Minna,    San   Francisco. 
Filed  July  28,  '13.     Dated  June  16,  '13. 

On   the   5th  of  each   month 75% 

Usual     33    days 25% 

TOTAL  COST,  $3240 
Bond.  $1620.  Surety.  Pacific  Coast 
Surety  Co.  Limit,  as  fast  as  possible. 
Forfeit,  $50  per  day.  Plans  and  speci- 
fications filed. 


ALL       PLUMBING,      SEWERING      AND 
gas  fitting  on  above. 

Contractor.  .Frederick     W.     Snook     Co., 
596    Clay,    San    Francisco. 

Filed  June  28,  '13.     Dated  June  10,  '13. 

As    work    progresses 75% 

Usual  35  days 25% 

TOTAL    COST,    $694  2 

Bond,  $3471.     Surety,  Aetna  Accident  & 

Liability  Co.     Limit,  none.     Forfeit,  $50. 

Specifications   only  filed. 


PORTION  OF  ESTATE  OF  CHARLES 
Templeton  Crocker  in  San  Mateo 
County.  Cal.,  known  as  Uplands. 
Brick  work  for  two-story,  attic  and 
basement  Class  "A"  residence. 

Owner Charles  Templeton  Crocker 

Shreve   Bldg.,   S.   F. 
Architect  ..  .Willis   Polk     &     Co.,      Mer- 
chants'      Exchange       Bldg., 
San    Francisco. 
Contractor.  .F.   L.   Preston,      337      Eddy, 

San   Francisco. 
Filed   May   29.  '13.     Dated  April   15,  '13. 

As    work     progresses 75% 

Usual    35    days 25% 

TOTAL  COST,   $1 
Bond,     $000.         Surety,       Pacific      Coast 
Casualty    Co.      Limit.    Nov.    12.      Forfeit, 
$13.      Plans    and    specifications    filed. 


FURNISH        AND        INSTALL        STONE 

work    on  above. 
Contractor..  McGilvray     Stone    Co.,     631 

Townsend,  San  Francisco. 
File  1    May   29.   '13.      Dated    May    8,   '13. 

I'.  yimn',s    same    as    above 

TOTAL  COST.  $8150 
Bond.  $1100.  Sureties,  John  D.  Mc- 
Gilvray and  John  D.  McGilvray  Jr 
Limit,  work  to  start  on  or  befoi  Di 
10,  1913  and  he  completed  in  100  days. 
Forfeit.  $10.  Plans  and  specifications 
filed. 

ERECT    ALL    STRUCTURAL    STEEL 

and  set   cast   iron  liases,  etc.,  on  above 
i '. .  1 1 1 1  a.  lor.  .  Pioneer      Construction    Co., 

180  Jessie,   San   Fi  a 
Filed    Maj    29,  "IS.      I  lated  April   17.  '12. 

Payments  bove 

TOTAL  COST,  $4300 

Bond,       <-2iin.       Surety.       Pacific      Coast 

Limit,   50  days   from  July 


BUILDING    AND   INDUSTRIAL  NEWS 


Get  it  from  Bacon. 

The  Blocks  now  being 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


1913.     Forfeit,   $10. 
itions   filed. 


Plans  and  specl- 


FUROTSH    AND    INST. M, I-    ALL    FLOOR 

and   wall   tile  on   above. 
Contractor. .  Mangrum  &  utter,  501   Mis- 
sion,   San    Francisco. 
Filed   May  29,  '13.     Dated  April  2S,  '13. 

Payments    same    as    above 

TOTAL  COST,  $3450 
Pond.  $1800.  Surety,  Pacific  Coast 
Casualty  i'. i.  Limit.  100  days  from  time 
notified  to  start.  Forfeit,  $10.  Plans 
and   specifications   tiled. 


File.l   May  29,  '13.     Dated  April  17,  '13. 

Payments    same    as    above 

TOTAL  COST,  $12,130 
pond.  $6200.  Sureties,  D.  O.  nruffel  and 
Fred  H.  Beaver.  Limit,  6  months  from 
time  notified  to  start.  Forfeit,  $15. 
Plans  and  specifications  filed. 


ALL    METAL    PARTITIONS,    FURRING, 

lathing   and   plastering  on  above. 

Contractor.  ,Ch as.   Floodberg  and   Hugh 

<McCaffery,    Monadnock    Bid 

San  Francisco. 

Filed   May   29,  '13.     Dated  April  15,  '13. 

Payments    same    as    above 

TOTAL  COST,  $26,000 
Bond,  $18,000.  Surety,  Pacific  Coast 
Casual t j  Co  Limit,  i  Vi  months  from 
time  notified  to  start.  Forfeit,  $20. 
Plans    and    specifications    filed. 

ALL    EXTiiltlOR    CEMENT    WORK    ON 
above. 

ictoi      '  'bas.     Floodberg    &    Hugh 
McCaffery,    .Monadnock    Bid 
San   Francisco. 
Filed  May  29,  '13.     Dated  April  15,  '13. 

Payments    same    as    above 

n  IT  \L  COST,  $25,000 
Bond,  $12,500.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  1)0  days  from  time 
notified  to  start,  i  orfeit,  $20.  Plans 
and    specifications    filed. 

ALL  CARPENTRY    WORK   ON   ABOVE 
Contractor.  .Cavanagh     .v-      Vezlna,   180 
ji    Me,  Ss  n  Francisco. 


ALL    CABINET    WORK    ON    ABOVE. 
Contractor.  .Cavanagh      &      Vezina,    ISO 

Jessie,   San   Francisco. 
Filed  May   29,  '13.     Dated  April  17,  '13. 

Payments    same    as    above 

TOTAL  COST,  $21,125 
Lund.  $10,S00.  Sureties,  D.  O.  Druffel 
and  Fred  H.  Beaver.  Limit,  6  months 
from  time  notified  to  start.  Forfeit, 
$20.       Plans    and    specifications    filed. 


ALL  GLASS  AND  GLAZING  ON  ABOVE. 
Contractor,  .W.    P.   Fuller   &   Co.,    Beale 
and  Mission,  San  Francisco. 
Filed  May  29,  '13.      Dated  April  29,  '13. 

Payments    same    as    above 

Bond,  $1100.  Sureties,  W.  P.  Fuller  and 
E.  E.  Simmons.  Limit,  60  days  from 
time  notified  to  start.  Forfeit,  $10. 
Plans  and  specifications  filed. 

ALL   ORNAMENTAL  IRON    &   BRONZE 

work   on   above. 
Contractor. . Rudgear-Merle  Co.,   Bay   & 

Stockton,    San    Francisco. 
Filed  May  29,  '13.     Dated  April  24,  '13. 

Payments    same    as    above 

TOTAL  COST,  $11,550 
Pond.  $5800.  Sureties,  A.  Sbarboro  and 
R.  A.  Sbarboro.  Limit.  60  days  from 
time  notified  to  start.  Forfeit,  $.15. 
Plans  aiul  specifications  filed. 

ERECT   AN'U   INSTALL   ROOFING    AND 
sheet  metal  work  on  above, 


Wednei  laj      M      30,  1913. 

Contractor.  .Forderer     Cornice     Works, 

269  Pol  rcro   Av<   .  S.  r. 
Filed    Way  29,  '13.      Dated   April    16.  '13. 

Pa  \  ii 1 1 - 1 1 1        a  me    .'      a  hove 

TOTAL  COST,  $22.,U 
Bond,  $120".  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  60  days  from  time 
notified  P.  start.  Forfeit,  $10.  plan« 
and  spei  hi-  a  i  on 


TJRNISH  AM'  DELIVER  ALL  IIARD- 
ware  ,,n  above. 

on  tractor.  .Yale     A-   Towne      Mfg.  Co., 
0   Bldg.,  s.  F. 

■iled    May    29.   '13.      Dated   April   21,  '13. 

Payments    same    as    above 

TOTAL    COST,    $5790 

1,    %v. ,        Surety.      Pacific      Coast 

asualty  Co.  Limit.  30  days  from  time 
otifled  to  start.  Forfeit,  $10.  Plans 
nd    spec!  !i-  i n      bled. 


FURNISH    AND    INSTALL    ALL   HARD- 

wood   Hours   on  above 
Contractor.  .Inlaid    Floor   Co.,    18th   and 

Harrison.    San    Fran 
Filed    May   29,  '12.     Dated   .May    10,  '13. 

Payments    same    as    above 

TOTAI,    COST.    $429S 
Bond,    $22011.        Surety,      Pacific 
Casualty   Co.      Limit.   60   .lays   from    time 
notified   to  start.     Forfeit,  none.     Plans 
ami  specifications  filed. 

FURNISH  AND  INSTALL  STEAM 
heating  and  ventilating  system  on 
above. 

Contractor .  .Pacific     Fire     Extinguisher 
Co.,    507   Montgomery.  S.  F. 

Filed   May    29,    '13.      Dated    May    5.   '13. 

Payments    same    as    above 

TOTAL    COST,    $868f 

Bond,    $4400.        Surety,      Pacific      Coast 

Casualty  Co.     Limit,    45   days   from   time 

notified    to    start.       Forfeit,    $15.      Plans 

and   specifications    tiled. 


ALL  PLUMBING   ON   ABOVE. 
Contractor    .Snook      &      Co.,    596      Clay, 

■■"an   Francisco. 
Filed  May  29,  '13.     Dated  April  30,  '13. 

Payments    same    as    above 

TOTAL  COST,  $10,428 
Bond,  $5300.  Surety.  Fidelity  A-  I  >e- 
posit  Co.  of  Maryland.  Limit,  lor,  days 
from  time  notified  to  start.  Forfeit, 
$15.     Plans  and  specifications  filed. 


ALL  ELECTRIC  WORK  ON  ABOVE. 
Contractor.  .Butte  Eng.  &  Elec.  Co..  683 

Howard.    San    Francisco. 
Filed    May    29,   '13.      Dated   May   5,   '13. 

Payments    same    -as    above 

TOTAL    COST.    $4450 
Bond,      $2300.        Surety,      Pacifii 
Casualty     Co.       Limit,     105     days     from 
time  notified  to  start.     Forfeit,   $10  per 
day.       Plans    and    specifications    filed. 


FURNISH      AND      INSTALL      VACUUM 

sweeping  machine  on  above. 
Contractor.  .*  Seorge   A.   Gadd. 

Filed    May    29.    '13.      Dated    May    3, 

Payments    same    as    above 

TOTAL  COST.  $541 
Bond,  none.  Limit.  30  days  from  time 
notified  to  start.  Forfeit.  $5  per  day. 
Plans  and   specifications   filed. 


FURNISH  AND     INSTALL      ELECTRIC 

elevator    plant    on    above. 
Contractor.  .Otis    Elevator  Co..   Beach  * 

Stockton,    San    Francisco. 
Filed    Max    29,   '12.      Dated    May   9,   '13. 

1  'ay  incuts    .-a  me    as    above 

TnTAL  COST.   $14MU 


Wednesday,  July   30,  1913. 

Bond,  none.  Limit,  30  days  from  Pel). 
Hi.  Hill.  Forfeit,  $10  per  day.  Plans 
ami    specifications   filed. 


BURLINGAME  TERRACE.  All  work 
for  one-story  four-room  and  base- 
ment frame  residence. 

Owner James  Soares,  502  Sth  Ave., 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .David    Houle,    660    .Market, 
San  Franicsco. 

Filed  June  3.  '13.     Dated  . 

Frame   up   and   rafters   set.... $462   50 

Brown  coat  plaster  on 462    50 

Completed   and  accepted 462   50 

Usual    35   days 462  50 

TOTAL  COST,  $1850   00 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and    specifications    filed. 


LOT  262  SAX  MATEO  PARK,  San 
Mateo.  All  work  for  one-story,  attic 
and   basement   frame   residence. 

Owner H.     R.     Williams     Jr.,     Bur- 

lingame. 
Architect  ..  .J.    B.    Ogborn,    Richmond. 
Contractor.  .Pedersen    &    Overra,    Rich- 
mond. 
Filed  June  4,  '13.      Dated   May    31.   '13. 
Rough    frame    up    and    ready    for 

shingles     $1373 

Enclosed      and    rough      plumbing 

installed     1373 

Brown   coated   and   sash    fitted...    1373 

Completed   and   accepted 1373 

Usual    35    days 1831 

TOTAL  COST,  $7323 
Bond,  $3661.75.  Surety,  National  Sure- 
ty Co.  of  New  York.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
tiled.  * 


LOT  "B"  BLK  11  MAP  NO.  2,  Burlin-. 
game  Land  Co.,  iBurlingame.  AM 
work  for  two-story  frame  residence 
and    gar":". 

Owner Mrs.    Adelaide    E.    Macdon- 

ald,  Burlingame. 

Architect  . .  .None. 

Contractor.  .S.    McClure,    Sun    Mateo. 

Filed   June    6,  '13.     Dated   June   4.   '13. 

Frame    up    $1225 

1st    coat    plaster   on 1225 

Completed    and   accepted 1225 

Usual    35    days 1225 

TOTAL    COST.    $4  900 

Bond.    none.      Limit.    90    days.      Forfeit, 

none.     Plans  and  specifications   filed. 


SB  BURLINGAME  AVE  AND  MIDDLE- 
field  Road.  Burlingame.  Grading, 
concrete  work,  reinforced  steel,  glaz- 
ing, painting,  roofing,  galvanized  iron 
work,  tinning,  lathing  and  plastering, 
store  fronts,  carpenter  and  mill  work 
and  all  other  work  for  one-story  re- 
inforced concrete  store  building. 

Owner J.    H.    Hatch.    240    Stockton. 

San  Francisco. 
Architect  ..  .John    J.    Foley,    46    Kearny, 

San  Francisco. 
Contractor.  .J.   H.    Wilson.    2908    Folsom, 

San  Francisco. 

Filed   June    7.    '13.      Dated   June   5.   '13. 

As     work     progresses     on     1st     of 

each    month    7.v; 

Usual    35    days -'■'; 

TOTAL  CI  'ST.  $9304 
Bond,  $4250.  Sureties,  Terence  Master- 
son  and  M.  J.  Conway.  Limit,  75  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUILDING   AND   INDUSTRIAL  NEWS 

Owner L.  E.  Mullen,  Redwood  City 

Architect  .  .  .None. 

tor.  .Donnelly    &    Waller,    Red- 
wood   City. 
Filed  June  10,  *13.     Dated  June  10,  "31. 

Frame    up    $625 

Plastering   completed    625 

Completed   and    accepted 625 

Usual    35    days 625 

TOTAL    COST,    $2500 
Bond,   $1260.      Sureties.   Geo.   E.   E 
and    Thus.   M.    Flynn.      Lmit,  Aug.   6,  '13. 
Forfeit,   none.     Plans  and  specifications 
filed. 


LOT  2  BLK  "C"  Haywood  Park  Addi- 
tion. San  Mateo.  One-story  6-room 
frame  dwelling. 

Owner Martha   L.   Regner,   S.   F. 

Architect  ..  .Ernest  McConnell,  Los 
Angeles  Investment  Co., 
Los  Angeles. 

Contractor.  .Albert  Cooke.  San  Mateo. 

Filed  June  14,  '13.     Dated  June  12.  '13. 

Frame    up    $5S5    50 

Ready   for  lathing 585   50 

Completed    and   accepted 

Usual    35    days 585   50 

TOTAL  COST,  $2342   00 

Bond,    none.      Limit,    60    days.      Forfeit. 

$2.      Plans   and   specifications    filed. 

LOT  2  BLK  102,  South  San  Francisco. 
All  work  for  one-story  frame  and 
concrete   bungalow. 

Owner A.    F.    Plymire,    South    San 

Francisco. 

Architect  .  .  .None. 

Contractor.  .A.   B.   Cavanaugh,   M 

Filed  June  IS,  '13.     Dated  June  18,  '13. 
Fiame   up   and   boarded   in.... $619   00 

Brown  coat  plaster  on 619   00 

Completed   and   accepted 619   00 

Usual    35    days 619   50 

TOTAL    COST.    $2476    50 

Bond,  $1239.   Sureties.  T.  Masterson  and 
Silva.      Limit,    70    days.      Forfeit. 

$5    per    day.      Plans    and    specifications 

filed. 


COUNTY  ROAD  Adj.  St.  Matthew's 
Church  and  extending  back  to  creek, 
San  Mateo.  Painting  for  brick  and 
concrete    hospital. 

Owner St.     Matthew's     Red     Cross 

Hospital. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,  San  Francisco. 
Contractor.  .Vincent      J.      Donovan,    729 

Minna,    San    Franicsco. 
Filed  June  20,  '13.     Dated  June  17.  '13. 

fin   15th   of  each  month 75% 

Usual   35   days 

TOTAL  COST.  $2900 
Pond.  $115n.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  before  Sept. 
1,  1913.  Forfeit,  none.  Plans  inrl  speci- 
fications filed. 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


LOT  is  BLK  19  Resbdvn  Dingee  Park, 
Redwood  City.  All  work  except  in- 
terior painting  for  one-story  frame 
bungalow. 


RESIDENCE  —   2      story     and      base 

frame,   $10, Dixon,   Solano  Co     i    d 

Architect.-.   Salfield    &    Kohlberg,    Clunie 
S.    F.      Owner,       Henry       i 
mse    will    contain    in    the    m 

I    of    ten    rooms,    several    baths 

and  a  sleeping  porch.     Interior 
finished     in    fiine     and     recta  oo 

some    whiti     en I.      Hardwood    floors 

will   be  used   in  t :"'  livi  rig 

r den     ind     i  ecepl  ion     hall.      There 

will  be  furno  i  e  heat  and  opi 
places.  .Mantels  will  be  of  brli 
tile.       Tile     will     be     used     in     the     bath 
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looms  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will  be  covered 
cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being  taken. 

RESIDENCE  —  2     story     and     base, 
frame,    $20,000.      Rutherford.    Napa    Co., 

Architect,     L.     M.     Turtor 
owner,    Fred    S.    Ewer.      This    woi 
1  een    mentioned   here   some   months  ago 
when     plans     were     first     started.       The 
house   will  contain  in  the  neighborhood 
of    twelve    rooms,    baths    and    sleeping 
porch.      Interior    finish    will    be    of    pine 
and    hardwoods      and       white       enamel. 
Hardwood    floors    will    be    used    in    the 
principal    rooms.      There    will   be   a   cen- 
tral    heating     system       and       open     fire 
.Mantels    will    be    of    stone   and 
brick.      An   automatic   water   heater  will 
be   installed.      Exterior   of   the    dwelling 
will    be    covered     with     cement     plaster 
on  metal  lath.     Plans  are  complete  and 
are    now   being   taken. 
Hi  SPITAL — 1   and   2   story   and   base, 
reinforced   concrete,  $10,04)0   San  Rafael, 
Marin      Co.,      Cal.      Architect,      Thomas 
101    D    St.,    San    Rafael.    Own- 
ers.    Marin    County.       Architect    O'Con- 
nor   has     been     commissioned     by     the 
-Marin    County   Board    of   Supervisors    to 
prepare    plans    and    specifications    for    a 
new      and      modern      County      Hospital 
is    to    replace    the    building    re- 
lestroyed    by      fire.      The      new 
hospital    will    be   erected    in    Lucas    Val- 
out    four   miles   from   San   Rafael, 
and   will   be   of   the   reinforced   concrete 
of     i  onsi  i  i!    tion,     absolutely    fire- 
proof  throughout.      The   design    will    be 
in    the    Spanish     Mission     style. 

lines  of  the  Old  Mission 
San  Rafael.  Interior  will  be  arranged 
for    about    seventy-five    rooms. 

■      operating    rooms,    nurses'    quarters 
tministrative      offices.         Interior 
will   be  finished  in  pine  and  hardwoods. 
Tile    will    be    used    extensively.      There 
will    be   a    central    heating    system    and 
lodern    improvements.      Exterior 
building  will   be   faced   with   ce- 
ment   plaster.      A   clay   tile    roof    will    be 
used.       An     estimated     cost     of     $40,000 
has    been    placed    on    the    work.       Plans 
ready    to    be    submitted    to    the 
of     Supervisors     at     their     next 
ml    if   final    approval    is   given 
the    plans,    bids    will    be    advertised    for 


LIENS  FILED. 


CONTRA    COSTA    COUNTY, 


:DED  AMOUNT 
I,  1313— LOT  4s  BLK  7  Walls 
Harbor  Center  Tract.  J  N  Long  vs 
J  C  Van,  L  P  Anderson,  G  N  Tuttle. 
I  J  Burke,  Harbor  Central  Land  Co 
$125 


LIENS  FILED 


MARIN    COUNTY. 

!.!        'RDED  AMOUNT 

I.    1913— iMILL  VALLEY.     Louis 
ibretti   vs   Frank   C   Her;  k-k.$19.05 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

RTjMENT     HoUSE— 4     story     and 
irk    and    steel.    $^0,000,      Fresno. 
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Fresno  Co.,  Cal.  Architect,  Eugene 
Mathewson,  Forsythe  BIdg.,  Fresno. 
i  in  ner,  J.  1 1.  Statham.  This  wot  k  has 
■i  ri'ii  mentioned  here  before  when  plans 
nrere  first  started.  Working  drawings 
are  now  being  completed.  The  building 
will  be  erected  at  the  corner  <•  f  Mari- 
posa and  ,\i  streets,  covering  an  area  of 
n  >  feel  square.  Interior  has  been  ar- 
ranged for  38  suites  of  two,  three  and 
four   rooms.      Interior   finish    will   be   of 

pine   and    harden is.      Hardwood   floors 

will  le  use,!  In  the  principal  rooms. 
T  .hi'  will  be  steam  heat,  two  electric 
elevators  and  a  vacuum  cleaning  sys- 
tem. Bath  rooms  will  have  tile  floors 
.Hni  wainscot.  Exterior  of  the  build- 
ing will  lie  faced  with  pressed  brick. 
Considerable  marble  and  tile  will  be 
used  In  the  entrances.  Plans  are  nearly 
complete. 

LIB-RARY—1  story  and  base,  reln- 
i  irced  concrete.  Cost  not  stated.  Bak- 
ersfield,  Kern  Co.,  Cal.  Architect's  name 
not  given.  Owners,  City  of  Bakers- 
tield.  The  building  will  be  erected  on 
Baker  street  and  has  been  designed  in 
the  classic  style.  There  will  be  two 
1  eiding  rooms,  stack  room  and  libra- 
rian's office.  Interior  finish  will  be  of 
pine  and  hardwood.  Metal  stacks  will 
be  used.  Exterior  of  the  building  will 
i  ■  faced  with  cement  plaster.  Plans 
in  i  specifications  are  on  file  with  H.  F. 
Murdock,  City  Clerk,  Producers'  Na- 
tional Bank  BIdg.  Bids  are  now  being 
taken  and  will  lie  opened  on  August 
"ih. 


Building  Contracts. 


FRESNO    COUNTY. 


BARSTOW   SCHOOL  DISTRICT,   Fresno 
County.      All   work   for   frame   school. 

Owner Barstow      School      District, 

Fresno. 
Architect  ■- -Swartz,  Hotchken  & 

Swartz,  Fresno. 
Contractor.  .J.  Netto,  Fresno. 
Filed   July    21,   '13.      Dated   July   21,  '13. 

Rafters    on    $352   50 

When    plastered    352   50 

When    completed     352    50 

Usual    85    days 352    50 

TOTAL  COST.  $1410  00 
Bond,  $1105.  Sureties,  Geo.  Churcher 
and  H.  M.  Hess.  Limit,  36  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications   tiled. 


SACK  AMEN  TO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

BUNGALOW—]  story  and  base, 
frame.  $3,000.  Sacramento,  Cal.  Ar- 
chitect, none.  Owner.  E.  A.  Peare.  Sac- 
ramento.  The  dwelling  will  be  erect- 
ed on  Carnegie  avenue  and  21st  street. 
i  e  has  •  en  de  igned  to  contain 
ind  bath.  All  interior  fin- 
ish   will    be    of    pine.      Some    hardwood 

H    I  i i      There   will   be   an 

re    place    with    loick    mantel    in 

!    •     II     -I  ■■    'i  i  ii     '.-'.in    be   used    In 

kitchen  lOxterior 
of  the  house  will  be  covered  with  ce- 
meni  plaster  on  metal  lath.  Plans  are 
<  ompli  1 1  inds  Of  the   own- 

er who  will  do  the   work   by  Day  Labor. 


Building  Contracts. 

SACRAMENTO    COUNTY. 

ITS  l   AND  2,   \v  .1   Landei 

tcra  mento,      Eight- 
me  garage. 


BUILDING   AND   INDUSTRIAL  NEWS 

Owner W,  T.  Foster,  2101   35th  St., 

Sacra  mento. 
Architect  .  .  .None. 
Contractor .. B it    Powell,   2811    T  St., 

Sacramento. 

C(  >st,  $i;immi 


OAK    PARK,   Sacramento.      Grandstand. 

Owner Sacramento   Base  Ball  Club 

Architect  .  .  .  None. 
Contractor. .  Will   Kennedy. 

<  'I  iST,    $500 


LOT      59    Crescent      Park,      Sacramento. 
Alterations. 

Owner J.  Zemansky,  122S  Crescent 

Ave.,    Sacramento. 
Arch  itect  .  .  .  None. 

Contractor.  .H.     Goldman,     1726    H    St., 
Sacramento. 

COST.    $S00 


LOT    60    Crescent      Park,       Sacramento. 
Private   garage. 

Owner Mrs.      J.    Zermansky,      1230 

Crescent    Ave..    Sacramento. 
Architect  . .  .None. 

Contractor.  .H.   Goldman,    1726    26th   St., 
Sacramento. 

COST,   $S00 


LOTS  5,  6,  7.  S,  B,  C  11TH  AND  12TH 
Sts.,  Sacramento.  Concrete,  reinforc- 
ing,  etc.,   for   five-story   building. 

Owner Phoenix    Milling    Co.,     13th 

Cor.   J   St.,   Sacra meno. 
Architect  .  .  .None. 

Contractor.  .iMurcell    &    Haley,    2nd    Cor. 
V   St.,    Sacramento. 

Filed   July    17,   '13.      Dated  . 

COST,    $24,694 


CURTIS  OAKS,  Lot  6  Blk  4,  Boxler  Tct., 
Sacramento.      Dwelling. 

Owner E.   A.   Pierce. 

Architect  .  .  .None. 

Contractor.  .C.   A   Holmes,    2612   35th    St, 
Sacramento 

COST,    $3000 


DOT  1  BLK  1,  Boxler  Tract,  Sacramento 
Dwelling. 

Owner E.  A.   Pierce. 

Architect  .  .  .  None. 

Contractor.  .C.   A   Holmes,   2612   35th   St, 
Sacramento 

COST,    $2S00 


LOT   6    W   AND   K   TCT   27,   Sacramento. 
Dwelling. 

Owner Mary    Taylor,    Sacramento. 

Architect  .  .  .  None. 

Contractor.  .  H.    A.    Hendren.    2015    I    St., 
Sacramento. 

COST,    $1300 


LOTS   7   AND   8,   Fairmond.   Sacramento. 
1  >v\  el  ling. 

Owner Geo.    F.    Biger,    S14'/-    19th, 

Sacramento. 
Architect  .  .  .None. 

Contractor.. B.   Scovil,   626    14th,   Sacra- 
mento. 

COST,   $l.",iui 

LIENS  FILED 


SACRAMENTO   COUNTY. 


RECORDED  AMOUNT 

July  21,  1918 — LOTS  477  AND  478, 
Central    California    Traction     Unit 

No.  ti.  Sacramento  Builders  Supply 
Co   vs   H  C   Brown $600.68 

July  in.  1918  -  S  ',  i  ii-'  LOT  8,  V,  W, 
9th  and  10th  Sts.,  Sacramento.  M 
ii.i  .  and  Philip  Hit  eh  (M  Hln  ch 
&  Son)   \s   i„  Kreuztoerger $i74.us 

July     17,     1 0  1 3  —  LOTS    3    AND     I     BLK 


Wednei  la;     .ink    SO    1913 

"T"    Townsite    of    Hood.      J    A    La 
Grat  e    vs   J    E    Rudolph 

Building  Contracts 

SAN    JOAQUIN    COUNTY. 


I.'  ITS  ii.  8  AND  l"  BLK  8  E  of  Center 
St.,  Stockton.  Furnishing  plumbing, 
sheet  metal  work,  heating,  oil  binn- 
ing plant,  vacuum  cleaning  plant,  etc. 
for   four-story    brick    building. 

Owner Citizens    Investment   Co. 

Architect  ..  .Walter    King,    Elks'    BIdg., 

Stockton    . 
Contractor.  .E.   L.   Gnekovv,   647   El-Main 

St.,   Stockton. 
Filed   July    16,   '13.      Dated  July    11,   '13. 
On    1st    day    of    each    month    com- 
mencing  on    August    1st 7  ".'■; 

Usual   35   da  ■-; $399025 

TOTAL  COST.  $15,! 
Bond,  $S000.  Sureties,  Rudolph  Gnekow 
and  C.  D.  Gnekow.  Limit.  .  For- 
feit, $15  for  each  day  work  remains  un- 
completed after  date.  Plans  and  speci- 
lications  filed. 
REMODELING      AND   ADDITIONS      ON 

above. 
Contractor.  .A.    J.    McPhee,    5    California 

Apartments.    Stockton. 
Filed  July  16,  '13.     Dated  July  11,  '13. 
On    1st    day    of    each    month    com- 
mencing   August    1st 76?5 

Usual    35    days.    2-5% $8484.00 

TOTAL  Ci  >ST,  $33,935.54 
Bond.  $17,000.  Sureties,  w.  C.  Ramsey 
and  T.  F.  Emerson.  Limit,  120  days. 
Forfeit,  $*5  for  each  day  work  remains 
uncompleted.  Plans  and  specifications 
filed. 


EXCAVATE,  CONCRETE,  WORK  AND 

brick  work  on  above. 
Contractor.  .A.    W.      Cowell,      1231      N- 

Suttcr    St.,    Stockton. 
Filed  July   16,  '13.      Dated  July   11,  '13. 
On    1st    day    of    each    month    com- 
mencing   August     1st 75% 

Usual    35    days,    25% $2050 

TOTAL  COST,  $8200 
Bond,  $lliiii  Sureties,  I.  F.  Stein  and 
F.  E.  Goodell.  Limit,  none.  Forfeit, 
none,      piuns  and   specifications   filed. 


LOT    1    BLK    5S    W,    Stockton.      Remodel 
frame    building. 

Owner W.    C.     Neumiller,     24S    W- 

Acacia    St..    Stockton. 
Architect  . .  .None. 
Day's   work.  COST,    $600 


MAIN    AND    HUNTER,    Stockton.       Re- 
model   brick    building. 

Owner The   Sterling   Inc.,    Preui. 

Architect  .  .  .None. 

Contractor.. Daniels    &    Green,    W-Park 
St.,  Stockton. 

C(  1ST,  $2000 


COR.    AURORA   TND    MARKET,    Stock- 
ton.     Remodel    building. 

Owner L.    R.    Foss,    106   S-Aurora, 

Stockton. 
\i  ch  ItBCt   -  ■  .None. 
Hay's    work.  COST,    $.".00 


LOT     II     BLK    232     E,    Stockton.       Alter 
frame   building. 

I  Iwner Mrs.    S.    Marshall. 

Architect  .  .  .None. 

I  lay's   work.  Ct  1ST,  $1800 


Remodel 
E -Lindsay 


LOT    7    BLK    2    E,    Sao 

flame     building. 

i  ui  ner O.    II.    Hes 

St.,    Stoi  i    "i 
Arch  itect     .    None. 
Day's    work.  COST.    $450 


Wednesday.   July   30,   1913. 

!6V£     E-WASHINGTON,    Stockton. 
Remodel    brick    building. 
Owner M.    Rossi.    1304    X-San    Joa- 
quin St.,  Stockton. 
Architect  .  .  .None. 

B-ork.  COST,    $700 

LOT   3    BLK    71    S   M   C,   Stockton.      Re- 
lel    frame  building. 

Owner Joe      Gilbean,       94.3 

Joaquin,  Stockton. 
t  .  .  .None. 
Day's    work.  COST,    $1200 


BUILDING   AND   INDUSTRIAL  NEWS 


CANCELLATION    OP    BUILDING    CON- 
TRACT. 


LOT  14  CLK  119  S  M  C,  Stockton.   Erect 
frame    dwelling. 

owner lacob     Fisher,     S19     E-An- 

derson,   Stockton. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


LOT    13    BLK    192    E,    Stockton.      Erect 
frame  building. 

Owner John   Franhian. 

Architect  . .  .None. 

Day's   work.  COST,   $1600 


LOT    S    BLK    71    W.    Stockton.      Remodel 
frame   building. 

Owner Thos.     M.    Stroup.     119    W- 

Magnolia,    Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $450 


MAIN  AND  COMMERCE,   Stockton.   Re- 
model  brick   building. 

Owner Mrs.    M.    Rossi,    1304    N-San 

Joaquin,   Stockton. 
Architect  .  .  .None. 
Day's   work.  COST,    $4000 


LOT   13    BLK   S4    E,    Stockton.      Remodel 
frame    building. 

Owner A.   C.   Fassut. 

Architect  .  .  .None. 

Day's  work.  COST,  $400 


8  Ms   LOTS   1   AND  3.  The  Oaks.   Stock- 
ton.      One-story    frame    building. 

Owner J.    E.   Oceble. 

Architect  .  .  .None. 

Day's    work.  COST,    $2000 


LOT  9  BLK  210  E.  Stockton.     One-story 
frame    building. 

owner C.   McFodden. 

Architect  . .  .None. 

Day's    work.  COST,    $1750 


6   %   LOTS  1   AND  3  BLK   199  E,  Stock- 
ton.     Erect    frame    building. 

Owner \.     L.     Garrow,     634     North 

Aurora  St.,   Stockton. 
Architect  .  .  .  None. 
Bay's    work.  COST,    $2300 

. » 

WOODLAND    RAILROAD    REPORT. 

A ding     to     a     financial     report     of 

ramento  and  Woodland  Railway, 
■ontrolled  by  the  Northern  Electric, 
for  the  first  1 1  Vj  months  of  its  incor- 
poration, a  splendid  record  lias  been 
made.    I  j    $1 38,- 

547. 36. 

The  railroad  company  carries  both 
freight    and    pa 

■allied     for     $l.i ,000     and     has     out- 
standing   $750, In    5    per   cent    thirty 

rear  bonds. 

Following  is  the  annual  statement 
whicb  reflects  the  condition  of  the 
goad  : 

fco        i  arninga     $13! 

Operating    expenses,    inclus 

of   Insurance  and    taxes....      82,2    7.7! 

x.t    eai  nings    $  55 

i  on  total  bond  i-  sue.  35  6  '  i  50 
Surplus     19.722.13 


July  22,  1913— LOT  16  BLK  "K"  Berry 
Bangs  Tract,  Bkly.  Owner.  Wm 
J  Bell  with  John  Weitzel.  contrac- 
tor.     Contract  recorded   June    2.7,   1913 


RECIPE    FOR    GROWING    OLD. 


He'd  kick  the  cat:  he'd  call  the  cop 

To  pinch    the  little  boys. 
"The  pests!    the   brats!   I'll  put  a   stop 

To   all    that    devlish    noise!" 
He  always  panned  his  wife's   new  hat 

He   always   knocked   the  grub 
He'd  kick  at  this,  he'd  scowl  at  that, 

A  erabid,   grouchy   dub. 
The  gods  observed  his  yelps  and  sneers 

And   tacked   a   decade   to   his   years. 
Just   be  a  grouch,  a  whiner,   fretter. 

For      growling      old      there's      nothing 
better!  — Morris  Miller. 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


HOTEL — 4  story  and  base,  brick  and 
steel,  $.30,000.  Los  Angeles.  Cab  Ar- 
chitects, Neher  &  Skilling,  Garland 
Bldg..  L.  A.  Owner.  W.  H.  Wagner. 
The  building  will  be  erected  on  Hope 
street  near  9th  and  has  been  designed 
to  cover  a  lot  60x155  feet.  Interior 
will  be  arranged  for  a  lobby  and  offices 
on  the  first  door  and  in  the  neighbor- 
hood of  96  rooms  and  60  baths  on  the 
upper  lioors.  Interior  finish  will  be  of 
pine  with  some  ornamental  plaster. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Plans  provide  for  steam 
heat,  elevator  service,  and  a  hot  water 
plant.  There  will  be  metal  window 
sash  and  frames.  Interior  partitions 
will  be  of  metal  lath  and  plaster.  Ex- 
terior of  the  hotel  will  be  faced  with 
artificial  stone.  Plans  are  complete 
and  figures  are  being  taken. 

HOTEL — 3  story  and  base.  Class  C 
construction.  Cost  not  stated.  Los  An- 
geles. Cal.  Architect,  Albert  C.  Martin. 
Higgins  Bldg..  L  A.  Owner.  J.  Domozz. 
The  building  will  cover  a  ground  area 
of  .711x110  feet.  There  will  be  a  total 
of  50  rooms,  nearly  all  of  which  will 
have  connecting  baths.  There  will  be 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  plant.  Running  hot  and 
cold  water  will  be  supplied  to  all 
rooms.  There  will  be  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

STORKs;  AND  OFFICES  —  12  story 
and  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles.  Cal.  Archi- 
Worgan,  Walls  &  Morgan.  Van 
Nuys  Bldg..  L.  A.  Owner.  W.  G.  Kerck- 
boff.  The  building  is  to  be  erected  at 
the  northwest  corner  of  6th  and  Los 
Angeles  streets  and  will  cover  an  area 
of  50x150  feet.  Construction  will  be 
fireproof  throughout  with  a  complete 
steel  frame,  brick  walls,  faced  with 
pressed  brick  and  terra  cotta.  Floors 
and  roof  will  be  of  reinforced  concrete. 
Interior  partitions  will  be  of  hollow 
tile  and  metal  lath  and  plaster.  There 
will  be  metal  trim,  metal  window  sash 
and  flames.  Interior  finish  will  be  of 
hardwoods,  marble  and  tile.  Plans 
provide    for   steam    heat,    mail    chutes,    a 
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vacuum  cleaning  system  and  elevator 
service.  There  will  also  be  patent 
store  fro.its,  sidewalk  doors,  lights  and 
lifts.  Plans  are  complete  and  figures 
are   being    taken. 

OFFICE  BUILDING — 14  story  and 
base.  Class  A  construction.  Cost  not 
stated.  Los  Angeles.  Cal.  Architect. 
Thornton  Fitzhugh.  Consolidated  Re- 
alty Bldg..  L  A.  Owners,  Building 
owners  Co.  The  building  will  be  erect- 
ed' on  the  west  side  of  6th  street  be- 
tween Hill  and  Olive  streets,  covering 
an  area  of  66x1.30  feet.  There  will  be 
a  number  of  stores  on  the  first  floor 
and  a  total  of  325  offices  on  the  upper 
floors.  Construction  will  be  fireproof 
with  a  complete  steel  frame,  brick  and 
concrete  walls,  concrete  floors  and  roof 
slabs,  hollow  tile  and  metal  lath  and 
plaster  interior  partitions.  Plans  pro- 
vide for  a  nurrtber  of  elevators,  steam 
heat,  a  vacuum  cleaning  system  and 
mail  chutes.  Exterior  of  the  building 
will  be  faced  with  pressed  brick  and 
terra  cotta.  Interior  will  be  finished 
in  hardwoods,  marble  and  metal  trim. 
Plans  are  complete  and  figures  are  be- 
ing taken  on  the  general  construction. 
Contracts  have  already  been  awarded 
for  the  excavating1,  foundation  work. 
structural    steel    and    terra    cotta. 

BANK  ADDITIONS— 7  story  and 
base,  reinforced  concrete.  $100. One.  Pas- 
adena, Los  Angeles  Co.,  Cal.  Archi- 
tects. Parkinson  &  Bergstrom.  Security 
Bldg..  L.  A.  Owners.  Citizens'  Saving 
Bank.  This  work  has  been  mentioned 
here  before.  At  present  there  is  a 
one-story  reinforced  concrete  building 
on  the  site  and  six  stories  will  be  add- 
ed. First  floor  will  be  remodeled  for 
banking  rooms  and  upper  floors  will  be 
subdivided  into  about  16  offices  to  the 
floor.  Steam  heat  and  elevators  will 
be  included  in  the  work.  Exterior  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  nearly  ready  for  fig- 
ures. 

SCHOOL— 1  story  and  base,  brick 
and  concrete.  $17,000.  Banning.  River- 
side Co..  Cal.  Architects.  Tuttle  & 
Hopkins,  Delta  Bldg.,  L.  A.  Owners. 
Banning  School  District.  The  building 
will  cover  an  area  of  60x100  feet  and 
has  been  designed  to  contain  four  class 
rooms,  assembly  hall  and  study  rooms. 
Interior  will  be  finished  in  pine  with 
some  maple  floors.  There  will  be  a 
plenum  heating  system.  Exterior  of 
the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  now  being 
prepared.  Bids  will  lie  called  for  as 
soon  as  bonds  can  be  sold, 
not  stated.  The  contract  includes  bank 
equipment. 

CHTJR  " I « —  1  story  ami  base,  brick 
and  frame,  $1S.oiio.  Colton,  San  Ber- 
nardino Co.,  Cal.  Architect.  Norman  F. 
Marsh,  Broadway  Central  Bldg..  L  A. 
Owners.  Jewel  Methodist  Con 
tlon.  The  building  lias  been  designed 
in  the  Classic  style  and  will  cover  an 
area  of  70x40  feet.  Interior  finish  will 
be  of  pine  throughout.  Foundations 
will  be  of  concrete  and  superstructure 
will  be  of  frame  faced  with  pressed 
brick  veneer.  Besides  the  main  audi- 
torium there  will  be  Sunday 
rooms,  social  l.  ill  and  pastor's  study. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

FIREHOU9E — 2  story  and  base, 
brick.  Cost  licit  state. 1.  Glendale  I  0 
Angeles  Co  Cal.  Architects,  Tuttle  & 
Hopkins,  Delta  Bldg..  L.  A.  Owners, 
City  of  Glendale.  This  work  has  been 
mentioned    here      before      when      plans 
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i    .  The    building    will 

11   area    of  50x70  .feet.      Fir- 

will    be    given    over   to   apparatus    r i 

and  upper  floor  will  be  arranged  for 
sleeping  rooms.  tntei  lor  will  lie  fin- 
ished   In    pine    throughout.      There    will 

lie   a    central   heating   system   and    

ern  plumbing.  Exterior  of  t lie  building 
will  lie  faced  with  tapestry  brick.  Bids 
are  now  being  taken  and  will  be 
opened  on  August  !th.  Plans  can  b< 
from  the  architects  or  from 
G.   B.    Woodiberry,  City  Clerk. 

FACTi  h:  v      !     i  rid    3    storj    a  nd    base, 

brick    and    concrete       Cosl    not    stated. 

Van    Nuys,    Los    Angeles    Co.,    Cal.      Ar- 

A    s.    Heineman,   San   Fernando 

Bids.,    L.    A.      Owners,     Murray-Harris 

i  Jo.     The  building   will   co^  ei    an 

area  of  2011x300   feet.     Foundations   will 

;  e   of     mi'  rete  unil   walls  of  brick  facetl 

with     stock    brick     or     cement     plaster. 

Plans  will  include  pine  trim  and  floors, 

metal    window   sash   and    frames,   eleva- 

nd      i     cent  ra]     heating    system. 

Plans  are  now   being  prepared. 

HOSPITAL—  3    st,ii:,     and    part    base. 

brick    ami    steel.    {50,000.      Los    Angeles, 

Cal.      Architects,    Garrett      &      Farrell, 

Currier    Bldg.,    L.    A.      Owners,    French 

i     Association.       This    building 

ntioned    here    when    preliminary 

sketches    were    made.       Further    details 

of  construction    ari     now   available.  The 

building    will    be   3      I    0    feet    and    will 

private    rooms,    major    and 

minor    operating    room   .    accident    room 

and     ten     I   itl,     in,, ins.       Interior     finish 

will    i r      pine      throughout.       Bath 

shed  in  tile.  here 
will  be  i  complete  steel  frame,  brick 
filler  walls  and  glazed  brick  facing'. 
Plans  imlude  elevator  service,  steam 
heat  and  a  vacuum  cleaning  system. 
Working  drawings   arc  being  prepared. 

lliiTF.1.— 12     story     and     base.       rein- 

forced   concrete.     Cost   not   stated.     Los 

At  cl  itect,       Frederick 

n,    Wright    and    Callender    Bldg., 

I,.     A        Owner,     X.     W.     Stowell.       The 

building:    will    be    erected      on      Spring 

i  i  ing   an    area 

eet.      The     first     door    will 

shop, 

nd    par- 
arranged  for 
,  n  I     26  I     baths, 
i  ionsi  ruction  iroof  through- 
out    wllli     i  •                        im  rete     w  ills. 
Interior    parti- 
tions   will    1 f    metal    lath    and    plaster. 

!      In       of     pine     and 

will       be       elevator 

mm    - 

system   and   hot   water   plant.     Exterior 

building     will     In      faced     with 

,   ,ti  a.       Metal 

'.-'II 

Workini  '      "' -I  i  i       - 

plete. 

'     '■    1,1'i'  I. 

■  ,  '  i"i    130,000.    Long 

' 
A.  Burl  i  'i.i'.'..    L.    A. 

ool     D 
ii 
story    brick    Btruct '  feet,    con- 

.    "     emblj 

and    offices, 

It    will    cost 
$:,.-,, iiiin       T    e   other   two   b      Id  • 

twelve 
1    "■ 

il.-il     train-     i 

$30,000.  i  will   bi    equipped 

with  plenum  heating  systems.  Bonds 
for    the    work    havi  Oted        Bids 


BUILDING    AND    INDUSTRIAL 


il  ii 


be 


illed    i' 
ild. 


soon 


the   b 


d 


uid 


STORES     AND     LOFTS      -'     5tO 

base    in  li  k  a  nd  i  I  eel,  $2 i 

geles,  Cal.  Architects,  Morgan,  Walls 
,,:  \ii, i 'j  in.  Van  Nuj  a  Bldg.,  L.  A.  I  iv>  n- 
er,   .Mrs.  S.   II.   Van   Nuys.     The  building 

will  cot  it  a ■•■  i  ,,i    ,ii        ,i.        There 

will    be    stores    on     the    firsl     Boor    and 

lighl    lofts    above       interior    finl 

be    of    pine    throughout.      There    will    be 

in, 'ia  I    u  indow    sash    and    fra  mei  .     Pat- 

cni      stoic     fronts     arc     spi 

terior    of    the    building     will     be    faced 

with     pressed     brick.       Pla  n       ire     now 

being    prepared. 

Contracts   Awarded. 

HOTEL — :   storj   and    base,   brick   and 

steel,    $5'5, i.     Los    Angi  les,    i  la  I.      Vr- 

c!i  i  i  eel ,  Ma  i  ne  Building  and  tnvi  t- 
nicnt  I'n..  Thorpe  Hide;.,  i..  a.  Owners, 
H.  L.  Squires  ami  x.  s.  Meigs.  Con- 
tractors, Maine  Building  am]  Invest- 
ment i '".,  Tb  1 1 1  i  ■>■  Bldg.,   LA.     Contract 

price,    $55,1 Note:      The      building 

will  contain  121  rooms.  Plans  arc  be- 
ing  prepared. 

in  i'l'i:i,  -  I  storj  and  base,  brick  and 
steel,  $65, -  Los  Angeles,  Cal.  Ar- 
chitects,      Milwaukee       Building       Co., 

Callender      Bldg.,      L.      A. 

Owner,  G.  I  I  ly,  Contra  ctors,  Mil- 
waukee Building'  Co.,  Wrigthi  and  Cal- 
lender Bldg.,  I..  A.  Contract  price, 
$65, '. 

STORES  AND  LOFTS— 3  story  and 
i  a  e,  brick  a  nd  sti  el,  $37,000.  Los 
i  'al.  Architect's  name  not 
given,  i  iwner,  u.  il.  New  ma  rk.  Con- 
tractors, Alta  Planing  .Mill  Co.,  830  Me- 
et., L.  A.  Contract  price,  $37,000. 
i     base,     brick. 

$31 LOS  '',",'.,■  .       , ,  \  : 

ll    M.   Patterson,  O.  T.  Johnson  Bldg.,  L. 

a.     i  m  tier,    l  'a  vi.i    i  [ewes     I  !onl  rac s, 

Willard-Slater  Co,  2314  Santa  Fe  Ave.. 
L.    A.      Contract    price,    $31,000* 

BLANK — I  story  and  base,  reinforced 
concrete.  Cost  not  stated.  Fillmore, 
Ventura  Co.,  Cal.  Architect's  name  not 
given.  Owners,  Farmers'  and  Mer- 
chants' Bank  of  Fillmore.  Contractors, 
Sweetser  &  Baldwin  Co.,  9  th  and  Los 
ii,  is,    L    A.      Contract    price 


PORTLAND  AND  OREGON. 


CHURCH—l     story     and     base,    brick. 

Cost   not    stated.      Tillai k,   Ore.      Ar- 

.    -    Tourtellol  te  &   Hummel,  Roth- 
,     ild      I  lldg  .     Port  land.       Owners,     i     I    i 
31     Church     of    Tillamook.       The 
building    will    be   designed    with    a    high 
in   be  used   for  Sun- 
""I    Main    ll '   will    con- 

lain   an   auditorium    seating    350 
in.'  i   hi    finish   will   be  of  pine  i  hrough- 
niit.       There    will    he    a    central    heating 
,  in.    probably      warm      air.      I  >rna  - 

mental    plaster    i    art    glass   arc   also 

.  "  '  '  fled'.       E    terior     of     the     building* 

faced     with     pressed     brick    and 

torn         Plans     are     complete     and     a  v>' 

now    out     for    figures.      Plans    can     be 

,  -in  .   i   from    i    '    a  rch  Iteel 

CHURCH      I    storj     i  nd     base        n  In- 

,  mi, a  ete,      $20,000.       Mar.  I  i"  Id, 

'. i .     i  ■     C.     Lewis,    '  'ouch 

Bid         Portia  nd       i  >\\  m  i    '    ne  me    ■,,  Ith- 

iindav  school   rooms,   social 

■  '  ii   occupj    1 1"'   ba   e- 

>l'i  in    floor    «in    be     'i   ed 

.   litorium   and    pasl  0"'s   si  udy. 

ii  I.,    of  pine  i 

'■■     ,  "n     ri  I     I'Ci  111'".  urn      will     III' 

i    '    '        in      be      ai  t      glass 
,   ntal   pis   iii    and     om( 


\Vi  1 1 1 1 ■      ;  Inly    Mil     I'll:: 

ma  fb  h      wo  rl 
',',  i  1 1      I '  i 

are    now    beini 

MAUSOLEUM-    I        story,       reinforced- 

Cost    not    stated. 

lil  I:       I''.    I.aw- 

,  il    with    William    G.    Hol- 

i '"  'i.    Chambe • Bldg., 

I'm  Hand.  Owners,  Portland  .Uauso- 
l  ■  iiiii  Co.,  Spaulding  Illdg.,  Portland. 
Tlir   Im   : 

,  '     .  ',:.'ii'l,'S.       Kxterior 

fi I    with    marble    and    cut    stone.     In*  t 

terior  finish    will   be 

mental    bronze   and    con       Heavy    orna- 

mi  a  i   ,        brori    ,■     and      iron 

window   grilles   will    al    n    In      i  nl.      The 

work     will     include     modern     plumbing 

and    elei  I  ric    u  ork.      Pla  n 

and    figures    i   e   bi  ing   taken. 

RESIDENCE  -      story      and 

brick.     $00, 00  ,        I  '.a  i  I.,  nd,    i  a  e. 
lects,    Doj  le      &       Patl  erson,    \\  o 
Bldg.,   Port  i  bodon    VooUj 

hi  es.      The    dwelli  ng   will    be  ere 

Hi  and      will      cot 

ground  area  of  10x100  feet.  The  dwell- 
ing will  contain  in  the  neighborhood 
of  20  rooms,  several  baths  a  nd 
porches.  Interior  finish  will  be  largely 
of  hardwoods  although  considerable  se- 
'.,,,!  Oregon   pirn 

H  "oil     ll s     will  o  ugh  ool 

except    iii    the    in  ill    rooms,    which    will 

ha\  e  composi  tion    11 '.-. 

tor  steam  beat,  a    v  u  nuio   i  lean:  i. 

and  open     ire  places 

will    be    finished    in    tile.      Mantels    will 
le    of    brick    and    stone.       A    hot    water 
plant    will    be    installed.      Plans    call    fj 
i     considerable    amount    of    one  i 
plaster  and  oi  na  menta  i   iron  a  nd  broi 

ir   of    the   dwelling   will    be 
with   pressed    brick    and    cement    p 

are    now    out    for    figures.      Bids 
will   be   openi   I    on   August   1st. 

I"'].  "i        and       base,       brick 

and  steel,  cost  not  stated.  Portland 
Ore.  Architects,  Tourtellette  &  Hum- 
mel.   Rothchild     Bldg.,    Portland.      Own- 

,1  s.  City  nf  I'm  t I.     The  building  has 

been  designed  for  a  modern  High 
and  will  cover  a  large  ground 
area.  Plans  pi,. vide  for  sixteen  class 
rooms,  large  tssembly  ball  seating  350 
people,  domestic  science  and  manual 
training    departmenl 

■  I  library.  Interior 
linish  will  be  of  pine  with  maple  floors,! 
'i  .  i ,  will  i  e  -  tea  m  heat,  a  vacuum 
cleaning  sj  si  em,  •  late  blackboa  i  Sa 
'i'"  ks  a  nd  a  bell  system.  K\- 
terior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  completl 
and  have  received  the  approval  of  the 
.".. ,.  ,i  of  E  i  im  1 1  ion.  Bid 
ing1  taken  and  will  hi  opened  on  Vugusj 
9th.       Plans    cm    be    secure.  I     from     Ihe 

a  rcbilci'ls. 

Contracts  Awarded. 

Cl  iLLEGE  BUILDINGS-  -2,  3  story 
i  mi  i  a  ■'.  -ii'  k  .,  ml  .  teel,  $i  IT. Too. 
Portland.  Ore.  Architects,  Bennes  & 
I  ic  ml  i  Ii  k  s,  I  bin  ',  I  lldg.,  Portland] 
m  ner  .   I  U  egon       \  ■■    Icull  ure     Colli  -• 

Contractors,     Si k     &     Tr  ivls, 

i  'mil. ai  I  price.  .$1  17,700.  Note:  This 
,  .mi  i  mi  i  docs  imi  Include  'ma  i  Ing  ol 
elect  it     work. 

RES    AND    HAM.      I      storj       and 

base,   brick   and   Bteel,     i  losl    nol    sl  a  tecti 

nd,    '  ire        \  rchitect,      Robi  i  i     i ■' 

.'■Iii I       .     I'm  I  land,    i  lull- 

ml    Van    Firdaugh   and   .Mrs.    iior- 

I'lin:    Taj  I'm.        I    "ll  I  i  ml  ,n     .     Lil  licrland- 

■ '"  .   Bed     Bldg  .   P and,  Corns 

i,.i,i    prlci    imi      i.ited. 


Wednesday.  .Inly    30,   1913. 
SEATTLE  AND  WASHINGTON. 


HOSPITAL    GROUP— !,     2    story     and 
einforced   concrete,  $50,000.   Sedro 
Wash.       Architects.     Saunders 
\-    Liwion,    Alaska    Bldg..  Seattle.    Own- 
ers,   State    of    Washington.       The    State 
Institution    at   Sedro   Wooley.    known    as 
ort'hern  State  Hospital  will  he  im- 
i     with    the    construction    of    four 
new    buildings.      These    buildings    have 
signed    for   wards,    nurses'    quar- 
ind    an     administrative    building. 
All    will    be    supplied    with    steam    heat 
i     central    plant.       Exteriors    will 
:ed    with    cement    plaster.      Plans 
omplete   and    have    been    approved. 
Bids    will   he  opened    on   August    9th    by 
the  State   Board   of   Managers   at   Olym- 
pians   and     specifications    can    be 
ecured    from    the    architects. 
I'M  UK      HOUSE   —   2      story    and   base, 
Rick      and      frame.      $12,000.         Seattle, 
Wash.       Architect,     Daniel    Huntington, 
Seattle.      Owners.   City   of  Seattle.     The 
building    will    he    erected    on    the    Hunt- 
•  i     Boulevard,    and    has    been    designed 
for    three    pieces    of    apparatus    on    the 
first     floor    and    sleeping    rooms    above. 
Interior   will   he   finished   in   pine.    There 
Will    be    special    plumbing:    and    electric 
work.       Exterior    of    the    building    will 
Be    covered    with     cement       plaster       on 
metal     lath     and     brick     veneer.       Plans 
are    complete     and     figures    'are       being 
taken. 

GARAGE— J  story  and  base,  $12,000. 
.Seattle,  Wash.  Architects,  Beezer 
Bros.,  Northern  Bank  fBldg.,  Seattle. 
Owner,  O.  W.  Fisher.  The  building 
hi-  been  designed  for  a  private  garage 
and  will  be  erected  on  property  in  the 
rear  of  the  owner's  new  residence  on 
Belmont  avenue.  There  will  be  stor- 
age  space  tor  five  machines  and  a 
Completely  equipped  repair  shop.  Ex- 
terior  of  the  garage  will  be  faced  with 
pressed  brick.  A  cement  floor  and 
metal  window  sash  and  frames  are 
specified.  Plans  are  complete  and  fig- 
ures  are   being   taken. 

LIBRARY—  1  story  and  base,  brick 
and  concrete.  $10,000.  Renton,  Wash. 
Architect,  H.  H.  Ginnold,  Eider  Block, 
Seattle.  The  building  will  be  designed 
in  the  Classic  style,  and  will  cover  an 
area  of  45x90  feet.  Interior  Rnish  will 
be  of  pine  and  hardwood.  There  will 
be  B  central  heating  system,  probably 
Furnace  heat.  Plans  provide  for  a 
reading  room,  librarian's  office 
and  stack  room.  Some  ornamental 
Iron  will  be  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
i        Plans    are   being   prepared. 

Contracts  Awarded. 

COLD  STORAGE  PLANT—.",  story 
and  base,  reinforced  concrete.  $110,000. 
Ketchikan,  Wash.  Architect's  name 
not  given.  Owners,  Northern  Muck  Co. 
Contractor,    A.    W.    Quist,     Hoge    Bldg., 

Scuttle.     Contract   price.   $110, Note: 

This  contract  dues  not  include  the  ma- 
chinery. 

THEATRE— 4  story  and  base,  rein- 
forced   concrete      and      steel,      $2 100. 

Seattle.  Wash.  Architect.  Warren  Mil- 
ner.  Arcade  Bldg-.,  Seattle.  c  iwner's 
name  not  given.  Contractor,  S.  O. 
pobbs,  Arcade  Bldg..  Seattle,  d 
price,  $200,000.  Note:  The  building  will 
cover  an   area  of  60x125   feet. 


i:ri;.I>l.\G    AND    IXDUST  .l\l.   NEWS 

Exposition,  states  that  twenty-two  im- 
portant contracts  have  been  completed 
and  that  work  on  the  remainder  of  the 
contracts   is  well   under  way. 

Mr.  Conniok  states  that  more  than 
270  head  of  stock  are  engaged  in  the 
work  of  grading  the  Exposition  site 
and  the  contract  for  the  construction 
of  the  freight  slip  and  its  approach-is 
nearly    completed. 

"Progress  on  the  construction  of  the 
Machinery  Building,"  said  Director 
Connick,  "has  been  most  satisfactory 
during  the  past  thirty  flays.  For  the 
month  of  June,  2,150,000  feet  of  lumber 
was  erected  in  place,  and  this  was  on 
an   average   of  70,000   feet   per  day. 

"Frame  work  on  the  construction  of 
the  Palace  of  Education  started  on  the 
tenth  day  of  May  and  about 
feet  of  lumber  has  been  placed  to  date, 
making  a  daily  average  of  30,000.  A 
large  portion  of  the  floor  of  the  Edu- 
cation Palace  has  been  laid  and  about 
300.000  feet  of  lumber  has  been  used  in 
the  floor  work  of  the  Palace  of  Agri- 
culture. The  three  fire  stations  will 
soon  be  built,  the  work  actually  having 
been   completed   on   one   of   them. 

"The  work  of  enlarging  the  sculp- 
ture models  to  full  size  is  progressing 
successfully  under  the  direction  of  A. 
Stirling  Calder.  Acting  Chief  of  the 
Department  of  Sculpture.  He  is  now 
employing  a  force  of  twenty  sculptors, 
painters  and  helpers. 

"Warehouse  No.  2  is  rapidly  nearing 
completion.  The  plan  covering  the 
electrical  installation  in  the  various 
buildings  is  well  under  way.  as  are  also 
the  architectural  plans  for  the  various 
courts  and   buildings." 


MUCH     COKE     MADE     FROM     WEST 
VIRGINIA     COALS. 


State  Exports  Millions  of  Tons  of  Coal 
for  Coking  in  Other  Regions-Coal 
Resources  of  State  Suggests  Great 
Manufacturing    Possibilities. 


EXPOSITION     PROGRESS. 


In  bis  report  to  President  Moore,  Di- 
rector of  Works,  Harris  I  >.  II.  ''onnick, 
of    the      Panama-Pacific      International 


The  quality  of  coke  made  in  West 
Virginia  in  1912  was  2,465,986  short 
tons,  valued  at  $1,692,393,  compared 
with  2,291,049  tons,  valued  at  $4,236,845. 
in  1911,  accoding  to  E.  W.  Parker,  of 
the  United  States  Geological  Survey. 
The  increase  in  1912  was  7.64  per  cent 
in  quantity  and  10.7-5  per  cent  in  value. 
In  spite  of  this  increase  the  produc- 
tion of  coke  in  West  Virginia  in  1912 
was  smaller  than  that  of  any  year 
from  1905  to  1910.  The  smaller  produc- 
tion in  the  last  two  years  is  attribut- 
able simply  to  the  larger  production 
of  coke  from  West  Virginia  coal  at 
plants  In  other  States  In  1912  the 
quantity  of  coal  made  into  coke  in 
West  Virginia  was  4,061.702  short  tons. 
It  is  probable  that  the  quantity  of 
West  Virginia  coal  made  into  coke  in 
ovens  outside  of  the  State  exceeded 
5,000,000  short  tons.  In  the  cokemak- 
ing  as  in  the  coal  mining  industry 
West  Virginia  suffers  fr.om  having 
relatively  little  home  consumption  for 
hei  products.  Eighty  per  cent  of  the 
coal  mined  in  the  State  and  nearly  all 
of  the  coke  made  is  sent  to  consumers 
in   other  States. 

Next  to  Pennsylvania,  West  Virginia 
possesses  more  wealth  in  supplies  of 
coking  and  other  high-grade  coals' 
than  any  other  State  in  the  Union,  but 
as  long  as  both  the  coal  and  the  coke 
continue  to  be  shipped  out  of  the  State 
West  Virginia  will  not  attain  the  posi- 
tion  she   should   occupy   as  a   manufae- 


statc.  nor  will  t 
coal  and  makers  of  coke  recei\e  a 
just  return  for  these  products.  At  the 
present  time,  ranking  second  as  a 
producer  of  coal  and  third  in  the  pro- 
duction of  coke,  West  Virgiinia  stands 
fourth  in  the  value  of  her  manu- 
factured products.  The  principal  bene- 
ti caries  of  the  coal-mining  and  coke 
making  industries  in  the  State  are 
the     transportation     companies. 


ELECTRIC      POWER     DEVELOPME\T 
IN     THE     SOUTH. 


No  portion  of  our  country  is  mak- 
ing swifter  or  greater  strides  in  de- 
veloping powers  of  rivers  and  trans- 
forming that  into  the  power  of  elec- 
tricity than  some  states  of  the  South. 
Tennessee,  the  Carolinas,  Alabama, 
Georgia  and  others  are  rapidly  justify- 
ing the  most  hopeful  predictions  of 
former  years.  The  abundant  waters- 
emerging  from  unfailing  springs  of 
mountains  and  foothills  are  being  har- 
nessed, while  yet  swift  in  their  dash- 
ing brightness,  to  furnish  horse-power 
by  the  mllions.  While  in  the  cities 
and  other  communities  of  the  lower 
lands  of  several  states  the  belching 
stacks  tell  of  the  consumption  of  the 
co;, is  of  the  Virginias  and  other  states 
in  the  production  of  steam  for  the 
turning  of  the  wheels,  there  are  al- 
ready great  plants,  and  others  are 
being  erected  to  produce  from  the 
rushing  waters  of  numerous  rivers  the 
cbaner  power  of  electricity  to  be  used 
in  great  factories,  at  the  dams  and 
those  at  a  distance,  fed  through  the 
wires. 

We  re-ad  of  the  rapid  advance  of  In- 
dia in  the  multiplication  of  spindles  to 
compete  with  Lancashire  in  production 
of  cotton  fabrics,  and  then  to  our  own 
South,  where  numerous  great  factories 
a  heady  in  operation  at  a  dozen  points 
tell  of  activities  in  the  same  line,  and 
others  are  rapidly  rising  to  join  their 
in  the  harmonies  of  great  in- 
dustries. 

One  of  the  greatest  enterprises  in 
our  country  for  developing  electric 
power  from  water  power,  if,  indeed, 
it  is  not  to  be  the  very  greatest  of  all 
thus  far,  next  to  Niagara,  has  been 
commenced  on  the  Yadkin  river  at 
Whitney.  N.  C.  This  historic  river  nar- 
rows at  this  point  from  100  feet  to 
sixty  feet.  where  its  deep  torrent 
rushes  through  a  gorge.  Here  it  is  to 
be  harnessed  for  production  of  at  least 
150,000  horse-power.  The  cement  alone 
for.  the  dams  and  other  features  of 
this  plant  will  cost  over  a  million  dol- 
lars, being  one  of  the  largest  orders 
following  those  for  the  New  York  tun- 
nels. The  power-bouse  will  be  about 
feet.  The  greater  portion  of 
the  power  will  run  a  vast  aluminum 
plant,  which  will  occupy  eighteen  acres 
in  the  Immediate  vicinity.  to  be 
i  and  operated  by  a  French 
with  a  capital  of  $10,000,000. 
There  will  be  a  surplus  of  power  to 
drive  shops  at  a  distance. — Cincinnati 
Enquirer. 


■I'.'WSYI.VAM  A     SMASHES     COKE 
RECORD. 


Output  in  11(12  VU  Over  27.000.000 
Tons;  More  Than  uf  All  Otber 
States     Combined. 


Pennsylvania  stands  preeminent 
among  the  States  in  the  production  of 
coal  and  in   the  manufacturing  of  coke. 
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Veneered  Panels  that 
ARE  good* — order 
today  from 


The  Best  Panels 

The  test  of  a  panel  lies  in  its  lasting 
qualities  and  smooth  finish. 

WYBRO  Panels  have  stood  the  test  of 
time---they  have  always  been  found  to  be 
the  best  in  point  of  quality  and  durability. 

Insist  on  WYBRO  panels— -they  are 
everlastingly  good. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


The  quantity  of  coke  produced  in  the 
State  in  1912  was  27,372,018  short  tons 
valued  at  $56,054, 47S,  against  21,923.- 
935  tons,  valued  at  $43,053,367,  in  1911, 
according  to  Edward  W.  Parker,  of  the 
United  States  Geological  Survey.  The 
increase  in  1912,  compared  with  1911, 
was  5,44S,0S3  short  tons  or  24.85  per 
cent,  in  quantity,  and  $13,001,111,  or 
30.2  per  cent,  in  value.  The  quantity 
of  coke  made  in  1912  was  the  largest 
on  record,  evceeding  the  previous  maxi- 
mum of  26,513,214  tons  in  1907  by 
s. r. s . s 1 1 4  short  tons,  but  falling  behind 
the  earlier  year  in  value  by  $11,583,546. 
As  a  producer  of  coke  Pennsylvania 
,is  relatively  of  greater  .importance 
than  as  a  producer  of  coal,  for  whereas 
including  the  production  of  anthracite 
Pennsylvania  contributes  less  than 
half  of  the  entire  output  of 
coal  in  the  United  States,  near- 
ly two-thirds  the  total  production  of 
coke  is  made  within  that  State.  Penn- 
sylvania has,  however,  not  progressed 
as  fast  as  some  other  States  in  the 
matter  of  conserving  the  by-products 
of  coke  making.  All  but  a  very  small 
quantity  of  the  State's  coke  is  made  in 
beehive  ovens  or  in  rectangular  ovens 
in  which  the  process  is  one  of  partial 
combustion,  as  in  the  beehive  ovens, 
and  without  recovery  of  byproducts 
or  utilization  of  the  heat  generated  in 
the  coking  process. 


CENTRAL   STATES   INCREASE  METAL 
OUTPUT. 


FiKures  for  101B  by  United  States  Geo- 
logical Survey  Show  Gain  of  $15,000- 
OOO    Over    1011. 


The  value  of  the  output  of  silver, 
copper,  lead,  and  zinc,  in  the  States  of 
Arkansas,  Kansas,  Michigan,  Missouri, 
fOkkihama,  Wisconsin,  and  nothern 
Illinois  in  1912  was  $79,675,714.  an  in- 
crease of  $15,156,370  over  the  value  for 
1911  and  $23,349,111  over  that  for  1908. 
The  total  value  of  the  production  of 
these  metals  for  the  years  1908  to  1912, 
inclusive  was,  $327,385,994,  of  which 
$151,830,008  was  for  copper,  $98,188,656 
for  zinc,  $76,217,618  for  lead,  and  $1,150 
512   tor   silver. 

A  full  account  of  the  production  of 
these  metals  and  their  ores  in  the 
Suites  named  la  discussed  by  dis- 
tricts In  an  Advance  Chapter  on  "Pre- 
cious and  Semiprecious  .Metals  In  the 
Central  States  in  1912"  by  B.  S.  But- 
ler and  .1.  p.  Dunlop,  of  the  United 
States  Geological  Survey. 

A    copy    of   the   complete    report    may 
lined    free   mi   application   to   the 
Director  of  the  Geological   Survey. 
Washington,    D.    C. 


SULPHUR       PRODUCTION       PASSES 
¥5,000,000     MARK. 


Last's  Years  Output  Shows  Healthy  In- 
crease Over  1011 — Rapid  Develop- 
ment of  Industry  in  the  United  States. 


The  production  of  sulphur  in  the 
United  States  in  1912  was  303.472  long 
tons,  valued  at  $5,252,422,  compared 
with  265,664  long  tons,  valued  at  $4,- 
787,049,  in  1911,  according  to  W  C. 
Phalen,  of  the  United  States  Geolo- 
gical Survey.  The  sulphur  came  from 
Louisana,  Nevada,  and  Wyoming,  the 
production  of  Louisana  being  the  dom- 
inent  factor  in  the  domestic  sulphur 
industry. 

During  the  last  12  years  the  growth 
of  the  sulphur  industry  in  the  United 
States  has  been  phenomenal,  and  the 
last  7  years  has  seen  the  dethrone- 
ment of  Sicily  from  the  dominating 
position  she  so  long  held  in  the  world's 
sulphur  market.  Within  this  period  the 
United  States  has  advanced  from  the 
position  of  an  unimportant  producer  to 
that  of  one  of  the  two  leading  sulphur 
producers  of  the  world,  owing  entire- 
ly to  the  development  of  the  sulphur 
deposits  in  Louisiana.  In  1900  the  sul- 
phur production  of  the  United  States 
amounted  to  3,147  tons;  the  imports 
during  that  year  were  167,696  tons,  of 
which  166,825  tons  were  classied  as 
crude  sulphur  chiefly  from  Sicily.  Thus 
the  domestic  production  in  1900  amoun- 
ted to  not  quite  2  per  cent  of  the  sul- 
phur consumed.  During  1912  the  dom- 
estic production  constituted  more  than 
91  per  cent  of  the  consumption  and  the 
imports  amounted  to  less  than  9  per 
cent.  Moreover,  the  imports  of  sulphur 
from  Italy  were  only  8.7  per  cent  of 
the  total  importation,  and  Japan  was 
the  leading  exporter  of  sulphur  into 
the  United  States,  91  per  cent  of  the 
foreign  sulphur  admitted  having  come 
from  that  country.  It  seems  safe  to 
predict  that  with  the  completion  of 
the  Panama  Canal  United  States  sul- 
phur may  pracitcally  displace  foreign 
sulphur    on    the    Pacific   Coast. 

An  advance  chapter  on  Sulphur  for 
1912,  just  issued  by  the  Geological 
Survey,  Includes  detailed  descriptions 
of  the  sulphur  industry  in  Louisiana 
as  carried  <>n  by  the  Union  Sulphur 
i'ii.  and  an  outline  of  the  extensions  of 
the  company  in  Europe.  An  account 
of  He  beginning  of  the  operations  of 
the  Freeport  Sulphur  Co.  at  Freeport, 
near  Bryan  Heights,  Brazoria  County, 
Tex.,  is  also  Included.  This  company 
began  operations  in  November,  1912, 
u  hen  ;i  n  nut  in  i  i  no  whs  made.  The 
sulphur  is  tn  l.i  obtained  by  a  process 
similar  to   that  employed  In  Loulslana- 
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that  is,  it  will  be  melted  underground 
and  pumped  to  the  surface  by  means 
of  an  air  lift.  In  Nevada  the  sulphur 
comes  from  the  town  of  Sulphur,  in 
Humboldt  County.  The  Wyoming  pro- 
duct comes  from  the  Thermopolis  dis- 
trict. A  new  deposit  in  Wyoming  is 
located  in  Park  County,  12  miles  south 
of  the  deposits  in  Sunlight  Basin. 

Besides  tables  of  domestic  produc- 
tion the  report  gives  figures  showing 
the  imports  of  foreign  sulphur  and  the 
exports   of  domestic   sulphur. 

A  copy  of  the  report  may  be  obtained 
free  on  application  to  the  Director  of 
the  Geological  Survey,   Washington,  D., 
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NEW    RAILROAD    FOR    MODOC 
COUNTY. 


J.  E.  Sexton,  who  built  the  Quincy 
&  Western  Railroad,  which  connects 
Quincy,  Plumas  County,  with  the  main 
line  of  the  Western  Pacific  at  Marston, 
is  preparing  to  build  another  feeder  for 
the  Western  Pacific,  according  to  word 
that  has  been  received  here,  from  Rey- 
nard, Nevada,  to  Cedarville,  Modoc 
County,   California. 

Sexton  built  the  Quincy  &  Western 
Railroad  and  then  accepted  the  position 
of  General  (Manager  of  the  Eureka  & 
Palisade   Railroad    of    Eastern    Nevada. 

The  proposed  line  from  Reynard  to 
Cedarville  will  tap  an  undeveloped 
territory  from  an  agricultural  stand- 
point, save  that  It  is  rich  in  livestock. 
Lumbering  Is  one  of  the  principal  in- 
dustries. Sexton  expects  to  build  a 
narrow  guagc  line,  but  may  change  to 
.'id  guage. 


PACIFIC    GAS     STOPS    WORK. 


AUBURN    (Placer      Co.).    July      23.— 
The   Pacific  Gas  and   Electric   Company 
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Id  off  practically  all  its  em- 
ployes  on  the  ditch  and  reservoir  con- 
struction work  between  here  and  Lake 
Spa  aiding. 

It  is  estimated  that  1000  men  are 
affected  by  the  order  from  the  main 
office   in  San   Francisco. 

A  small  force,  it  is  said,  will  be  em- 
■joyed  at  the  big  dam  at  Lake  Spauld- 
ing  for  the  present.  Caretakers  will 
he  employed  at  all  the  camps  along 
the  construction  line  during  the  tie- 
up.  It  is  not  known  ■  how  long  the 
shutdown  will  last.  It  will  at  least  be 
for   sixty  days   or  longer. 

The  cause  for  the  shutdown  appears 
to  be  difficulty  in  disposing  of  bonds 
to  raise  money  to  carry  on  the  work. 
It  is,  however,  only  a  matter  of  time 
when  the  company  will  be  able  to 
finance    the   project   and    resume    work. 
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NEW    MODEL    LIFE    BOATS. 


ALABAMA     INCREASED     COKE     OUT- 
PUT. 


Amount    manufactured    in    191-    Valued 
at    Eight    Million    Dollars. 


Alabama's  output  of  coke  in  1912 
amounted  to  2,975,489  short  tons,  valu- 
ed at  $S,098,412,  against  2,761,521  short 
tons,  valued  at  $7,593,594,  in  1911,  ac- 
cording to  E.  W.  Parker,  of  the  United 
States  Geological  Survey.  The  increase 
in  1912  was  213,986  tons,  and  $504,818 
in  value.  Alabama  retained  in  1912 
second  place  in  the  rank  of  coke  pro- 
ducing States,  having  superseded  West 
Virginia  in  1911.  The  average  price 
per  ton  for  Alabama  coke  has  de- 
clined from  $2.S2  in  1910  to  $2.75  in 
1911  and  $2.72  in  1912.  This  does  not 
necessarily  indicate  an  actual  decline 
in  the  price  of  coke.  A  large  propor- 
tion, possibly  over  90  per  cent,  of  Ala- 
bama's coke  is  consumed  in  furnaces 
which  are  owned  by  the  same  interests 
owning  and  operating  the  coal  mines 
and  coke  ovens,  and  the  placing  of  a 
value  on  the  coke  is  largely  a  matter 
of  accounting.  The  value  per  ton  of  the 
coke  produced  in  1912  was  lower  in 
spite  of  the  fact  that  the  value  of  the 
coal  used  advanced  from  $1,28  in  1911 
to    $1.35    in    1912. 

That  Alabama  has  developed  her  cok- 
ing industry  along  the  lines  of  mod- 
ern practice  is  evident  by  the  fact 
that  in  each  of  the  last  three  years  the 
only  new  ovens  under  construction  on 
December  31  were  retort  ovens,  none 
of  the  wasteful  beehive  type  having 
been  installed.  Moreover,  during  1912 
there  were  191  beehive  ovens  abandon- 
ed. The  number  of  retort  ovens,  on  the 
other  hand,  increased  from  340  in  1911 
to  620  in  1912,  and  there  were  100  ad- 
ditional retort  ovens  under  construc- 
tion at   the  end   of  the   year. 


RENT   FOR   (AVAL. 


WASHINGTON,  July  26.— The  first 
payment  of  $250,000  to  Panama  for  the 
annual  rental  of  the  canal  zone  was 
made  yesterday.  The  payments  are  in 
addition  to  $10,000,000  paid  in  cash  to 
Panama    pine   years  ago. 

Yesterday's  installment  was  a  lallj 
due  last  February,:  though  it  was  de- 
ferred until  yesterday  for  determina- 
tion whether  it  should  go  to  Panama  or 
the  parent  state,  Colombia. 
At  the  request  of  the  Panamaian  Min- 
ister,   Senor    Morales,    the    mm 

lid  over  to  a  representative  of  Wil- 
liam Nelson  Cromwell  of  -New  York, 
financial  agent  for  the  Panama  Gov- 
ernment. 


That  three  of  the  latest  style  life- 
boats recently  authorized  by  the  Treas- 
ury Department  may  be  constructed 
here  was  the  information  forthcoming 
from  the  Chamber  of  Commerce  yester- 
day in  a  telegram  from  Washington, 
which  stated  that  Pacific  Coast  manu- 
facturers are  at  liberty  to  submit  bids 
for  boats  to  be  used  on  the  Coast.  Ten 
lifeboats  in  all  are  to  be  delivered, 
seven  at  New  York,  while  the  remain- 
ing three  were  originally  designated 
for  Astoria,  Ore. 


CIVIL     SERVICE     EXAMINATIONS. 


The  United  States  Civil  Service  Com- 
mission announces  that  the  examina- 
tions listed  below  will  be  held  in  San 
Francisco  at  an  early  date: 

Assistant  preparator  in  paleontology, 
National  Museum,  Washington,  D.  C. ; 
salary  $60  per  month. 

Mechanical  engineer,  office  of  pub- 
lic roads,  Washington,  D.  C;  salary 
$3000  per  annum. 

Chief,  office  of  information,  Depart- 
ment of  Agriculture,  Washington,  D. 
C;   salary   $2500   per  annum. 

Laboratory  aid  in  horticulture,  Bu- 
reau of  Plant  Industry,  Washington, 
D.  C. ;  salary  $720  per  annum. 

Laboratory  aid  in  physics,  Bureau  of 
Plant  Industry,  Washington,  D.  C;  sal- 
ary  $600   to  $720  per  annum. 


S.    P.    TO    BUILD    TO    BOISE. 

President  A.  D.  Mobler  of  the  Union 
Pacific  has  been  in  conference  with 
President  Sproule  of  the  Southern  Paci- 
fic, the  main  objects  of  discussion  be- 
ing plans  for  the  building  of  a  line  to 
Boise  from  a  point  on  the  Central 
Pacific  line  and  service  changes  oc- 
casioned by  the  divorcement  of  the 
Southern   and   Union    Pacific. 

In  its  plans  for  building  to  Boise, 
the  Union  Pacific  and  Southern  Pa- 
cific expect  to  beat  the  Western  Pa- 
cific. The  latter  road  has  contem- 
plated extending  to  Boise  for  some 
time,  a  definite  plan  for  so  doing  hav- 
ing   teen    evolved    in    the    Winnemucca 


FOREIGN  TRADfc  OPPORTUNI- 
TIES. 


[Inquiries  in  which  addresses  are 
omitted  are  on  file  at  Bureau  of  For- 
and  Domestic  Commerce,  Washing- 
ton, D.  C.  In  applying  for  addresses 
refer   to   file   number.] 

Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


No.  11292.  Wireless  ( eles  rnpliy  ap- 
paratus.— A  report  from  an  American 
consul  in  England  slates  that  a  firm 
in  his  district  desires  particulars,  in- 
eluding  illustrations,  prices,  etc.,  from 
American  manufacturers  of  wireless 
telegraphy  apparatus.  The  firm  is  in 
touch  with  several  ship  and  trawler 
owners  who  own   at   least   550  vessels. 

No.    11203.        Cement An      American 

consul  in  Spain  lias  forwarded  the 
names  of  possible  agents   for  American 

C* nt    in    his   district.      The    consul    re- 

il  mti,'  firm  manufacturing  arti- 
ficial Portland  cement  secured  orders 
during  the  past  year  for  over  220,000 
barrel*. 


No.     112)1-1.       Electric     ntftl Sealed 

proposals  will  be  received  by  the  Chair- 
man of  Tenders  Committee,  Town  Hall, 
Hackney,  London,  England,  up  to  July 
24  for  the  following:  (1)  Extra  high- 
tension  ring  main  conduits,  comprising 
key  fibre  conduit  laid  in  concrete, 
drawn  pits,  and  covers:  (2)  substation 
plant  comprising  transforming  and 
converting  plant,  together  with  the 
necessary  starling  and  controlling  ap- 
paratus and  connections;  (3)  sub- 
station switch  gear,  etc.,  comprising 
extra  high-tension  and  low-tension  di- 
rect- current  switchboards  to  operate 
in  connection  with  the  substation 
plant.  Specifications  and  drawings 
may  be  obtained  from  the  Borough , 
Electrical  Engineer,  306  Mare  Street, 
Hackney,  London,  on  deposit  of  $25.25, 
which  sum  will  be  refunded  to  bona- 
fide  tenderers. 

No.  11298.  Turbine. — Proposals  will 
be  received  for  supplying,  delivering, 
and  placing  one  2,000-kilowatt  high- 
pressure  steam  turbine,  coupled  direct 
to  one  extra  high-tension  alternating- 
current  generator,  together  with  baro- 
metic  condenser,  pumps,  etc.,  for  the 
Oldham  (England)  corporation  Elec- 
tricity Committee.  Copies  of  specifica- 
tions, etc..  can  be  obtained  from  -Mr.  S. 
Wilmbtt  iNewington,  Greenhi.ll  Elec- 
tricity Offices,  Oldham.  England,  on 
payment  of  $10,22,  wheih  will  be  re- 
turned on  receipt  of  a  t>ona-fide  tender. 

No,       11299.         Lumber      expert An 

American  consul  on  special  service  in 
India  reports  that  a  official  of  one  of 
the  native  States  in  that  country  re- 
quests it  made  known  through  the 
Daily  Consular  and  Trade  Reports  that 
the  State  Government  would  like  to 
obtain  the  services  of  a  commercial 
expert  in  the  lumber  industry.  The 
State  owns  magnificent  forests  which, 
if  put  under  good  management  and 
with  modern  sawmilling  machinery  in- 
troduced, would  be  a  valuable  asset  to 
the  State. 

No.  11300.  Construction  or  railways, 
factories,  hospitals,  etc. — The  consul 
general  at  Rio  de  Janeiro  has  trans- 
mitted a  copy  of  the  measure  to  be 
adopted  to  protect  the  rubber  industry 
of  Brazil.  These  include  in  part  the 
erection  of  an  experimental  station,  a 
factory  for  refining  or  purifying  raw- 
rubber,  a  factory  for  the  manufacture 
ijf  rubber,  an  immigrant's  hotel,  hospi- 
tal, a  coal  and  oil  depot,  and  the  con- 
struction of  railways.  The  detailed  re- 
port may  he  consulted  at  the  Bureau  of 
Foreign  and  Domestic  Commerce 

No.  11303.  Breakwater  anil  seawall. 
— The  American  consul  general  at  Rid 
de  Janeiro  reports  that  the  time  for 
submitting  tenders  for  the  construc- 
tion of  a  breakwater  and  seawall  (see 
Trade  Opportunity  No.  109S3.  May  21  i 
en   extended   to   July   25. 

No.  11304.  Carriage  parts. — A  re- 
sponsible importer  in  a  Mediterranean 
city  requested  an  American  consul  to 
place  him  in  touch  with  American  ex- 
porters of  carriage  axles,  steel  hubs, 
springs,  and  carriage  furniture.  Prices 
should  be  quoted  c.  I.  f.  a  Mediterran- 
ean port.  Correspondence  in  English. 
The  consul  reports  a  growing  demand 
for  parts  used  in  the  construction  of 
two-wheeled    vehicles. 

No.  11305.  Railway  construction. — 
The  Public  Works  Department.  Madrid, 
Spain,  invites  tenders  for  ihe  construc- 
tion ni'  a  railway  between  Bocaleones 
and  .Malaga  at  an  estimated  cost  of 
$16,000.  Tenders  will  be  received 
through  local  agents  only. 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  >ears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street.  Cor.  Brush 


A    rev< 
.".  cents 

hung. 

rsible    window    that    cost    only 
more  than  the  common  double 

Common  Sense  Window 

Invented        and        manufactured        by 
L.     II.    BIRTH,     19th    and    Carolina    Sts., 
also    I  I"   Jessie  St. 
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Combination 

■  lil'f 

Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
218-?  1  Pacific  Bldg.    447-49  E.  3rd  St.   33 1 -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 
Unlike  any  Sandstone  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

Factor) : 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  O'fice:  235  First  Stre  t 
Phone  Sutter  2192 

J.  P.  Byrne,  Agent 

Nearest  thing  to  enamelled  Brick  at  one-third  the  price 
See  the  Sillc;  Building,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  Sandstone  Brick  Co. 


P.  W   DREUSIKE  O.  B.  DREUSIKE 

OLD  MISSION  AND  S.  SPANISH  TILE 

Simplex 

Automatic  and  Standard 

Sheet  Metal  Windows 


Architectural  Sheet  Metal  Work 

Office 

BRYANT  ST.,  Bet.  9th  &  10th 

Telephone  Market  249 


Factory,  14th  &  FLORIDA  STS. 


San  Francisco 


The  Original 
Metal  Store  Front 


Kawneer  Patents 


Sustained  by  United  States  Court! 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 


BUILDING    AND    INDUSTRIAL   NEWS 


Wednesday     July    ''■    191' 


JOEL 
JOHNSON 

GENLRAL 
CONTRACTOR 


110  Jessie  St. 


1139  Kansas  St. 

San  Francisco 
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3  8  EIGHTH    ST. 
Satv  Francisco,  Cal,. 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Building'  and  Industrial  News  contains  a  great  deal  of  technical  and 
statistical  information   that  many  of  our  readers  find  worth  saving  for 
future  reference.  There  is  no  better  way  of  p  eserving'  it  than  using'  the 
"BIG  BL  !\J"  BINDER 
which   preserves  the  magazine   in  permanent   book   form.     This   binder   is  handsome   and   durable,   and   makes 
the    permanent    filing   of    magazines  as  easy   as   filing  ordinary  papers.      Itopens   flat  like   a  regular   hook,   and 
comes   in   fine  art   cloth   with    the   name  of  our  Journal  stamped  in  gold  on    the    front   cover    and    back.      For 
persona  who  desire  to 

Save  These  Valuable  Article 
this  binder  is  just  the  thing,  as  it  holds  several  numbers  of  our  Journal  and   can   be   used   again    indefinitely 
year  after   year,   simply   by    taking   out    the    old   Journals  and    inserting   the  new  ones  as  they  come  to  you. 

By    making    special    arrangement   with   the   manufacturers  of   this  best   binder   that   has  ever  been  put   on 
the    market,    we    are   able    to    furnish    them    to    you    for    ONLY  Sl.OO  EACH, 

Merely   send    us   your   name   and  address  and   say:      "Send   us   your   binder.      I   enclose    Jl.uu,"    and    we    will 
Bend   the  binder  promptly  all  charges  prepaid. 

Send   in   your  orders  now  and   begin   saving   the   statistical   and   technical    information,    articles    and    valu- 
able  data,    that    will    be   published   in  The    Building    and    Industrial    News   this  year. 


JAMES  CAHILL  &  CO. 


DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


DB. 

ALTIN  PLUMMEK 

HOME 

TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

TBLKPHOSB   MARKET  5184 

SAN 

FRANCISCO.  CALIFORNIA 

Wednesday,  .Ink   ::o.    1:11::. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  594 1 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 

■       i«i  rpr-  ■»■..                               TELEPHONE    MERRITT    1900 

n 

|    Dow  C. 

KJS 

1    Golden 

i'fri, 

L*     SHEET   METAL  WORK 
Warm  Air  Furnaces 

V45   Ipr     1515   14th  Avenue 

^^^^■■J^^                         East  Oakland,  Cal. 

ARTOLITH 

Sanitary  Composition  Flooring 


Base 
Wainscoting 


Capping 
Stairs,  Etc. 


This  picture  represents  ARTOLITH  Floor,  Base,  Wainscoting,  Capping 
and  Window  Sills  in  fancy  designs. 

Can  be  laid  in  various  colors,  in  panels  or  squares  of  different  colors  and  handsome  designs.      Lettering,  etc. , 

can  be  executed.    Absolutely  sanitary,  waterproof,  fireproof  and  seam  ess.    Presents  an 

even,  smooth  surface  without  joints,  and  easy  to  walk  on. 


Telephone  Franklin  4390 


149  TURK  ST.,  SAN  FRANCISCO 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  g'o  rig'ht  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,  or    will  be  sent 
by     mail    postpaid    by    the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


'It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air  Cushion  Check,  working   automatically. 

Simplicity  and   Durability  combined      Aptilul 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  siif  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Ciover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Brinjing 
that  Delicate  Beauty  loiheSkin  so  d  sired 
by  the  Ladies  and  admired  by  ihe  Gent  e- 
men.     Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdale 


Telephone  Douglas  1794  Member 

^Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  BIdg., 


San  Frani  isco 


It  is  worth  more  to  you 
than  the  oost  off  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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PLUMBERS. 

Low  &  Anderson.  Plumbing.  Tinning 
and  Gas  Fitting:  jobbing  a  special 
ty;  814  Broadway.  Phone  Oakland 
3839     

PORTABLE  HOUSES. 

Metal   Shelter   Co.   of  Cal.,   487   Golden 

Gate    Ave.,   S.   F Page    40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co..  525  Market  St.. 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel   and  Rock  Co..   704 

Market  St..  San  Francisco Page   I 

SANDSTONE    BRICK. 

Saehamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San    Francisco    Page    39 

SHEET   METAL    WORKS. 

S  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White    &    Farnsworth,    425    Montgom- 

erv    St Page    4S 

STEEL    ROLLING     DOORS     AND 
SHUTTERS. 
Lilley   &   Thurston   Co.,    Rialto   Bldg.. 

irancisco    Page   8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 


.Page    39 

WATER     HEATERS. 

Thieben    &    Co.,    Jos..    667    Mission    St.. 

San    Franolsco    Page    42 

Wood     Mfg.,     Co..     John     218     Pacific 

Bldg.,  San  Francisco    Page   37 

VENEERED     PANELS. 

White    Bros..    5th    and    Brannan.    San 
Francisco     Page    36 

■WALL   FINISHING. 

Imperial  Co.,   183  Stevenson  St.. Page   J 
WATER    PROOFING. 

Dwan   &  Co..  J.   E.,   445  Turk...  Page  42 
Imperial   Co..    1*3   Stevenson  St.. Page    3 
Parrott   &  Co.,   320  California   St..  San 
Francisco    Page — Back    cover 

WHEELBARROW  >•. 

Langford,   Bacon  &  Myers.  215   Rialto 

Bldg.    S.  F..Page — Inside  front  cover 
Parrott  &  Co..   320  California   St..  San 

Francisco    Page — Back   cover 

WINDOW* — PATENT. 
Simplex    Window    Co.,    Crocker   Bldg.. 

San     Francisco Page     4 

WINDOW   SHADES. 
Cahill     A     Co..     James,     372     12th     St. 

Oakland,   Cal Page   37 


HI   ,..ni.\i;    AND    INDUSTRIAL   NEWS 


u  i  dm     laj     J'uh    •'•".   I'M" 


Specialty  ouniraciors'  Protective  Association. 

is.",    STEVENSON    ST.      TELEPHONE    SUTTER    995  MEETS      FIRST      AND 

THIRD   MONDAYS  OF   EACH   MONTH     AT    1:30     P.    M.    AT     THE     BUILDERS 
EXCHANGE. 


President.    JuSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President,  W.  F.  CLUTE 

Contracting  Plasterers'   Ass'n 
Treasurer;     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


"Tliis  Association  insists  that  all 
members  of  affiliated  associations  must 
lulrtl  all  contracts  and  conform  to  all 
specifications  tliat  are  signed  by   them.'1 


office     101     Gough 

John   L.   E.    Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 


ley 


B.    A 


M.      & 


Balling 

liaerne.     Louis 
Beck,    Jos. 
Belknap,     V.    .1. 
Bernard,    Gi  0.     B 
Bernstein.     Loul 
Blackman.     M.     • 
Brennan,   J.    F. 
Breslin.     Chas. 
Bornstein       * 

Blanc 
Boscus    Bros. 
liowen.      J.      L. 

Son 
Brook.       J.       H. 

Son 
Bryan, 
Son 
Bryan. 
Buick. 
Burke. 
Burnham,     PI.     Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman.     Alex 
Collins,     T.     M. 
Cook.    J.    A. 
Coughlan,    Jas.    F. 
C'ronin,    J. 
Curran,    A 
Curtis.    Edw. 

Daglow.     L 

Dallamore.     G.    C. 

Dalzlel.     Robt.    Jr. 

Davis,    A. 

Deas,    John 

De    Lann    Bros. 

Demers       &       Dag- 


S.    D. 
Wm. 


Co. 


neau 
Di  Vecchio.  S. 
Deventhal.  E. 
Dackery.  Wm 
Doherty,  J.  P 
Do  wing.    W. 

Eastman.   T.    > 
Egan,    T.    J. 
Eisner,     P. 
Ernst.    II.  *   S 
Ertola.    B. 

Fisher     H      W  ill 
Fll/.palrl,  k.     .1 

S        I 


'  ill.l..--.  IliUl.l 

Gil. I..-. 

Glllev-S.limi.. 
■      F. 

W  in 
rjraily,    II. 


md) 


Hahn.    A.    J 


•\\  .      A 

Hlgglnt 

•  md,    i' 
Hol.ro, 


W.   S.   SCOTT 
Masons'    and    Builders'    Ass' 
E.    H.    Williams    and    C.    Munday. 
Attorneys,  ( 

615    Phelan    Building. 


MEMIIKRS. 


Houston.    J.    J. 
Kane.    Jas.    I. 
Kara.    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Fiank    J. 
Kiernan    & 

O'Brien 

Knoles,     F.     T. 
Koch.    F.    &    Son 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz.    O. 
La    Chapolle,    W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,     Herman 
Leiser    Bros. 
Lettich.    .1.    M. 


Mackle 


K.    W. 


McCarthy,     Chas.T 
MacDonald      A.  w. 

McEnhill.    Leo 
McLeod.    J.    J. 
Meehan.    P. 
Mensor.     G.     W.  Co 
Meyer.    S. 
Mitchell.     M.    A. 
Moenning     &     Co. 
Holler.    W.    D. 
Mollis.     Herbert  L. 
Mollis.    A.    I. 
Morrice,   T.    B 
Morrison    &    Bevl- 

lockwav 
Mulholland.     J       V 
Murray.    Roy 
Murray     Bros 


Net 


rk,    A. 


Noonan.    John 
Orchledt      &      Vi 
Cromburggne 
O'Mara.    J.     E. 


Peiazzi. 

Petersen 
Plevin     iS 


son 


H.     J. 
S. 

Morrlc 
Pike 
Fred 


Watson.     Chas. 
Week    &    Co. 
Westphal,    H.    N. 
Wetzel    &    Grass 
Whitley,    H.    T. 
Whitman      -      Ly- 
man  Co. 
Williamson.    H.   Co 
Wilson.    W.    F.    Co. 
Williams,    0.    F. 
Wiesendung.    P. 


SIASTEH  l»  A I  NT- 
Kits'  AND  DEC- 
Olt  ATORS'      ASSN. 


Anderson.     C.     H. 
Anderson&Bros.  E. 
Axt.    H.    J. 
Ankers.    H. 
Anderson    Bros. 
Beck,    W.    T. 
Bacigalupi.     P. 
Black.    E.    H. 
Burns,     Joseph 
Becher,    H. 
Bernstein.     Wm. 
Byrne.    J.    F. 
Brickley,    P.   J. 
Blum,    L. 
Coonej .    W.   H. 
Cohn,   M. 

Clarke    &    Dickson 
Christ.    Ferd 
Cramer     Bros. 
I  lonovan,    V.  J. 
Daniels,     G.     V. 
Domeniconi,    S. 
Dah  I. 
Ea 


Rohr.    J  is 
Kyan,    T.    .1 

Frank 
Sr-hallch.     I      A 
Schleve.    Ti  eo 
Schwarz.     Chas.  Co 
ghepard     Bros. 
Slngewald.    J 
Skellv.    1 8 

Slallerj.      M 

vv     s      « 

Son 
Spencer        Plumb- 
ing  Co. 

iii!,,    .v    Hlnkel- 

F 
nlei    &    Koe- 
nlg 


ii, o,    Co 
in  k     S. 


ra> 


Sorensen.     R. 
Sovig,    C.    B. 
Sieverts.    C. 
Spark,    John 
Tozer     Co. 
Welnmann.     Chas 
Wendt,  i I.    W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk.    M. 
Weiss,    M.    P.. 
/.ellnskl.    k. 


m,    W.    R. 


ckart,    H. 

Foley.    D. 
Firk    Bros. 
:  u  ,-nzel     C. 

>tze,     F. 

Gercke       & 
bach 


II: 


i ; i  i m n.     F. 

Gewirtz,  Joseph 
Grimes.     John 
Gordon.    C.    E. 

Ilorfr, 


II.,, 


P.    H. 


A  Priteh- 

iir.i 

Tippetl      I  C 

I  s 

Turnei 
Von     T 

Ward.    Hugh 


lohnsnn.    P. 
lablonskl.   A. 

Kern,  Henry 
Klesel.  Fred 
Kroder,  Gus. 
Koenlg,   Otto 

I. M/.iii.     Fred 

I. n,  as,  Ed.  .1. 
Manning,  J  no 
Maundrell,  II. 
Norrls,     Chas. 

Olnej       E 

,  i    i  I:,  i,, I.    John    L. 


K 


Schaefi  - 

,  \  .l.i  in 

r.  Will. 

I  \S"  III. 


Allen,    C.    .'. 
Arlett.     Arthur 
Anderson.    N. 
Alexander,     Robt. 
Butcher.     Thos.  VV 
Brady.    M.    V. 
Butler.    Thos. 
Butler.     W.     A 
Brady.    O.    E. 
Beck.   Adam 
Barker.    Geo. 
Byron.    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham.    H.    B. 
Brennan,    J.    E. 
Carr.    J.    W. 
Collins.    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,    Jean 
Carnahan,    E.    E. 
Downey,    John 
Drake,    H.   E. 
Fennell.    Jas.    S. 
Fennell.    Martin 
Ferris.    Chas. 
Farrell.    Geo. 
Gilbertson.    Louis 
Gilson.    .1.    E. 
Gale.    M.    F. 
Gardiser.    F. 
Gladding.     McReai 

&    Co. 
Hock.    Chas.     H 
Hadley.    Chas. 
Hibblns.    Geo. 
Hogherg.    Emll 
Koldenstrodt.     F 
Larsen.    N. 
Larsen.    H.    H 
Larsen.    L.    C 
Lawson.    A.    VV 
Llndgren.    C.    I 
Ludwlg.   John 
Mealy.    M.    .1 
McWhlrter.     W.     I 
McCall.     Wm. 
McCall,    Elvln 
McCowan.     M.     B 


Mill 

MTiTcahev.  Thos. 

Mllleri.-k.      Philip 

Murray,    w.    C. 

McSherry,     M      F 

Mowbray,    M.    V. 

Nagel.    W      1. 

Nagel.    R     II 

O'Connor      I      I 

O'Rourk 

Phillips. 

Prlngle. 

Rlngros 

Ra  Iney, 

Rainey, 


I,    I 


1,     A  alter 

Stradllng,     V\  .     C 
ocoti.    VV.    S. 
Watson,    Sage 
Watson,    Siuney 
White,   J.    M. 
Walker.   P.   J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley    Elec.    V\  1 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.    Clute.    Pres. 

Krennan.  Jas. 
Burt,  Chas. 
Burke,  G.  W. 
Coppellottl,  L. 
Connell,  J.  E. 
Clarke,  D.  Ross 
Callaghan    &    Ma- 

netta 
Campbell,    Chas. 
Crichton,    J.    L. 
Carrlek,    M.    H. 
Cline.  T.  J. 
Carter,    Chas. 
Conner.    I.    C. 
Coghlan.    Frank 
Chalmers,     H.    A. 
Dunlop,    Robt. 
D'Arcy,    W.    H. 
Dalv,    Jas.    H. 
Damico.    Tony 
Fry,    A. 
Felt,    R.    D. 
Fraser,     Simon 
Fay,    J. 
Floodberg    &     Mc- 

Caffery 
Greelev.    T.     H. 
Gilmour.    Wm.    G. 
Gregg    &    Clute 
Holohan.    St     E. 
Hanley.    H.    W. 
Jacohsen.    N. 
Jensen.     Louis 
Knowles.    A. 
Kaiser.    Joe 
Lesure.    E.    T. 
Leahy.    D. 
Lyden.     Martin 
Muriale.    NIc. 
Mowat,    Donald 
MaeGruer.     Geo. 
Martlnelli.    Wm. 
Morehouse.    C.    C. 
Mannix.   Thos..    Sr 
Mannix,    Thos.,    Jr 
Mennie.    Alex. 
Nagel    &    Nagel 
O'Sulllvan    &    Bon 

ler 
O'Kane,    C.    T. 
Orford,  J.   A. 
Powers.    J.    J. 
Philbin,    J.    J. 
Rosenberg.    F.    A. 
Sullivan.    D.    F. 
Steere.    J.    E. 
Sherman.    A 
Smvthe   Bro 
Spring.    H. 
Smith     ,t-     J 
Terranova. 
Wagner.  .1. 
Witts.    A.    r 
Walker.    J. 


N 


Pac.    File    i^xtr.Co 
Kohlwey,     W.     D.  B 
Standard  Elec.| 

Constr.     Co. 
Sutton.    John    G.      | 
Turner    Co. 
Elec.      Motor      and 

Machine   Co. 
Wedel   4   Co. 


MASTER  ROOF- 
BUS'  AND  MAN- 
UFACTURERS) 

ASSOCIATION 

Office    185    Steven-i 

son   Street. 
Harry    Larkin. 

President. 

Bender  J  W 

Roofing  &  Pav- 
ing   Co. 

Cantley.   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 
Roofing    Co. 

Gross.    Felix 

Johns  -  Manvllle 
Co. 

Larkin  Asphal' 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos    Sup.     Co 

Malott  &  Peter 
son 

Paraffine     Paint  Co 

Rapheld.  J.  L 
Roofing     Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Wrttsonite     Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis.    Sec. 

Atlantic  Fire- 

proofing    Co 

Balzke.    A.    F 

Clinton  Fire- 

proofing    Co. 

Campo.    C. 

Lynch.    R. 

Lynch,    J. 

Munson.    C.    &    Co 

McAbee.    E.   T. 

McLelland.    R. 

Hayden.  Fred 

Potter.    A.    V. 

Peerless  Fire- 

proofing   Co. 

Raymond.     Wm. 

Roebling    Con.    Co. 

Snell    «-     Dennis 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRIC  A  1. 

CONTU  ACTOIIs 

s.    F.    DlKlrlrt     L<>- 
cal    N«.    1. 

Office       Metropolis 

Bank      Building. 

■x      S.     Hanbrldge. 

Secretary. 

Butte         Eng.         .% 

Klec.     CO. 
California  Elec. 

Constr.    Co. 
',  ,i  1 1  a!    Elec.   Co. 
Davis    Elec.    Co. 
Decker  Elec.  Co. 
Gen   Elec.  Con.  Co. 
Hanbrldge,    w.    S 
Eppsteln     Elec   Co 
l.ev\     Elec     Co 
Klrsten.    W     H. 

Marine    E Co. 

McFell     Klec.    Co. 
\  itlonnl    Eli  i      Co 
Newberry       R«nd- 
helm 


ster 


M. 
Thomas 


MASTER      STEAM 
AND     HOT     WAT- 
ER FITTERS' 
ASSOCIATION. 

i  iffice      1220      Web- 
ster   Street. 

vl'.      E.      Burnham. 
President. 

Alias      Heating     & 
Ventilating      Co 

Burnham      Plumb- 
ing   Co. 

Collins.    T.    M. 

Central    Klec.    Co. 

Dalzlel,    Robt..    Jr. 

Gen.    En^.    Co. 

Gllley-Schmld 
Inc. 

Lew.      M. 

O'Mara.     I      E. 
Pac.    Fire    Ext.  Co. 
Petersen    -    .lames 

Simmons  Eng.  Co 
Sutton  Co..  J.  G. 
Turner  Co..  The 
Walsh.  F.  P. 
Williamson  Co.,  II 
wittmnn,      Lyman 

Co 
Williams,   E.   D. 


Co 


Wednesday,  July   30,  1913. 

Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


BUILDING   AND   INDUSTRIAL  NEWS 
Collins 


Phone  Sutter  3580 

tit,   Chas.    \V.   Gompertz 
VIce-Pres.,   A.   H.   Bergstron 


11     VV,    Beach 


A    11.   be 


jstrom 


John   Biller 
C.  A.  Day 

Floor    Mummer 

Geo.    A.    Maas 

Ucncrul      Coutrac- 
tors 

(Stockho'ders) 

Amu  eg.    Fred   J. 
Anderson     6i     Co.. 

W.    W. 
Beach     &     Hefter- 

nan. 
Beck,   John   E. 
Beelham,    A.    H. 
Bergren      &      Son, 

Louis   G. 
Biller,   John 
Ketch,    E.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
I ;.ixl on,   Geo.   W. 
Boyd   &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell    &   Co. 

iron    &    Diss- 

ton 
Carlson,    Elmer 
Basty,   John 
i  lavanagh  &  Vezi- 

Ira      W. 


110  JESSIE  ST. 

Treasurer,  Chas.  A.  Day 
Seeretary.  Wm.   E.    Hague 
Board    of    Directors,    1012-13. 

Ed.    I  Hnl<  j  Fiank  Lansing 

Gompertz       F.   H.   Masow 

Chas.   Wright 


Chas 

Grant   Fee 
Ralph   MoLi  ran 
Bookkeeper 

Geo.  A.  Watson 
MEMBERS. 
Moore     Bldg.     Ci 

C.    P. 
Moore     &     Burlli 

panic 
McLaughlin,      Ja 

L 
McLer; 


na 


Coin; 
(inc.) 


lary   -  Peter- 
si.  n    Co.    (Inc.) 

Box     Brothers 

Braemer,   O.   A. 

Day's  Sons.  T.  H 

Dyer    Bros. 

Fai'iuharson,    D.B. 

Fee.    Grant 

Forrolite   Co. 

Finlayson,   M.   M. 

Flaherty  &  Ogle 

Fletcher,    Tames  P. 

Oinlev.   Ed. 

Glaze.    Robert 

Gleeson,    James 

Gompertz,  C.   W. 

Outlebon    Bros. 

Galling.    1J.    R. 

ITamerton    &    Son, 
Wm.    C. 

Hamilton,    Peter 

Hannah,   J.   D. 

Hansen.   C.   W. 

Hal in.    J.    J. 

ri.  aling,   George 

Hea.lv   -  Tibbitts 
Constr.   Co. 

!  [eaphy,  J.  J. 

Hockenroth  & 

Schell 

Hennings,    \  ■  !•  •'  r 

Kenning,    W.    H. 

Hill,   J.   A. 

Holt,   O.   C. 

Tohanson,    .1.    Eric 

Johnson.    Joel 
I' red   C. 

Kern  *  Son.   F.  W. 

fClenck, 


'! 


lit 


Tiff. 


Knenig.    !..     B.    G. 

S.    B. 
Knvkendall,    J.    O 
&       Berg 

Stl  "HI 

Lansing.   Prank   P 



Iltam 

id    i;      Chat     M 

I  .ill-    iy        Frank 


.11.     i 

M    i  c  I  i  i 


P      J 

n. 


R.R  K 


son 


Peter- 

Born- 


Munste 

holdt 
Mutual    Constr.  Co 
Neal,   Joseph 
Neidiok.    Frank 
Nrwsom,     Wm.     A 
Nielsen.    N.    P. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley,    Burt   T. 
Peterson.    W.    O. 
Petterson   ft    Pers- 

son 
•Pratt,   J.   J. 
Quinn,    P.   P. 

Cone 


Co. 


te 


Rednall.   W.    W. 
Reite.    J.    B. 
Rickon    -    Khrhart 

Eng.   &   Con.   Co 
Rolandi.    F. 
Saiior.    Adam 
Ray-well,    Sylvester 
Rchnlz.    J     F 
Sioerren    Brothers 
Siller    Brothers 
Rpeidel     p.    y 
Stockholm     .<:■     Al- 

lyn 
Tavlnr 

TP'Till 

C.    C 


ft    On 


rtcki 


o-ltzplhersrer     .' 

>.X-in:r,    . 

W.     „     1 

Wnlrl    ft    K  ihn 


Advertising. 

Nichol         '   Iverl 

■  is     i  -  .     d. 
Walsh    &    Co.,   T 


Arl     Mel 

Airtistic 

Works 


Sarto 

< 

i    ii  n 

Wr.'V. 

"    n 

0 

,-l,s 

\rcli.    •■ 
V 


\reli.   Tel 

Calif.    P> 


Clerk 

.  McCallum 


wra  Cot- 
and 


Steiger  ' 

to  Co. 
Vallejo    Bri 

Tile    Co. 

Art  Ceilings. 

Berger  Mfg.    Co. 

Art  Gla.ss. 
Grosslicht    .<t    Din- 

niene 
Schwarz    &     Gott- 
lieb 
Artietic  1'liiMfr 

Decorations. 
Binner     Tlmodore 
Lars. m.    o.    F 
Lipp   &  Co.,   I.  P. 
Woods,    J.    P. 
Pioneer     Plate     & 

Window       Class 

Co. 
Thomas     &  Scrnei- 

der      Art      Glass 

Co. 

Asbestos  Materials 

Johns     -     Manville 

Co.,   H.    W. 
Western     Asbestos 

Magnesia   Co. 
Western    Builders' 

Supply     CO 

Aspt.ult    .V    Oil  urn. 

iuous    Pavruir. 
Nugent,     Robinson 

Attorneys. 

Aitken    &    Aitken 

Anto  Delivery. 

Holland,  J.  P. 
Star  Con.  Co. 
Automobile 

Supplies. 

Burgers.    Fred    W. 

Ranking. 

Mission   Si,,-.    Bank 
Boiler  ,fc  Pipe  Cov- 


Johns 

Co., 

Lewis, 


Manvilh 


ticj      i  ompany 
ta  Lii.    Ins.  Co 

lit   &   Co.  I  in.',  i 


Strong      R     den    & 
Fart- 

llri.lv     Contractors 

Alex:,  nder,      U..I.I. 
i  in  n     i :.    J. 

■ii     ,v      [tai- 

Brennan,    J.    10. 


- 

'■ 


ra    ,"llll  I  ;  j  Is... 

C(.  V 

l:.i"l<     X  II,, Mi 

kCi  rnhi 


Mealey  i 
Messner, 
MeWhirter  & 

Drake 
.Millerick,    Phil.    J. 
Oberfeld,   Chas. 

n'Rourk,    T.    F. 
Reed  &   White 
Tlngberg.    John 
Watson     Eros. 

Brick    Deulers. 

Lav    Develop.   Co. 

Cal.    Pottery    Co. 
Carnegie    Brick    & 

PoMery  Co. 
City    Supply    Co. 
Diamond     Brick  Co 

Tile    Co. 
Gladding      -      Mc- 


Co. 


Brick 


Ilea 
McNear 

Agency 
Steiger  Terra   COt- 

ta&Pottery  Wks 
Vallejo  Brick  & 
Western     Develop 

ment  Syndicate 
Western    Lime      ft 

Cement    Co. 


Huil.liilg     J« 


als 


Building  and  In- 
dustrial    News. 

Daily  l>  a  c  i  n  c 
Builder 

Bulldiue  Materials 

Aigeitinger,    E. 

Alsen's  Portland 
Cement  Co. 

Maker  &  Hamil- 
ton 

Bay    Develop.    Co. 

Bell,   Wm.   R. 

Berger   Mfg.    Co. 

Bird  .V-   Son.   F.    W. 

Cal.  Bldg.  Mate- 
rial   Co. 

Cal.  Pottery  Co.. 
Inc. 

City    Supply    Co. 

C:il  Lime  v:-  .'!•/ 
drate    Co 

Carnegie  Brick  ,v 
Potter 


II     Li 


Cement    Co..    H 
Diamond     Brick  Co 
1 1 wan    Co..    J.    R. 
Falls    Mfg.    Co. 
Fuller    ft    CO..W.P. 
Gladding      -       Mc- 


J.  S. 


Bean    Co 
Guerin   ft   Co.. 
Holland,   J.    P 

Johns     -     Mar 


Jorgensen    ft    Co.,C 

I. "11  nop     Cr,        J      E 
Lillev    ft    Thurston 


Cemenl 

,  '..I  - 
hasta     r.i 


i-.a 


IV. 


w 


'     ■ 


1       ■ 

>. '  -    i '  i  -        ' 
•  I>. 


Guerin   &    Co..   J.   S. 
Holland,   J.    P. 
Quality      Lime      & 

i  anient   Co. 
Lilley   &    Thurston 

i  !o 
Pacific        Portland 

tit   Co. 
Shasta     Lime    pro 


W 


I  ' 


nl 


.v 


Price    Co. 
Western     Lime     .t 

Cement    Co. 
Chimney*,    Patent 

Clawson  Co.,  L.  E. 

Dresser  -  McDon- 
nell   Co. 

Dunlevv    &    Gettle 

Hughes,    H.   J. 

Concrete  Contrac- 
tors. 

Arras.    Adam 

Barrett    &    Hilp 

('amp    ft    Carrillon 

Chalmers.  H.  A 
(Inc.) 

Chase,    S.    A. 

Co-operative  Ar- 
tificial Stone  Co. 

Dillon.    H. 

Eggen.     A.    C. 

Flaherty.    W.    N. 

Gass    Bros.    Co. 

Gilmour,    W.    G. 

Gneeco.    M.    H. 

Grussel,     Herman 

Hansen  &  John- 
son. 

Haun.    C.    C.    W. 

Hurley.     P. 

Leonard.    J.    P. 

McCabe    &    Brown 

McClenahan.    T.W. 

McGregor,    O.     K. 

Mattson.    J. 

Mission  Concrete 
•V-    Mosaic     Wks. 

Nelson    &    Co..C.  O 

New  Era  Marble 
&    Concrete    Co. 

y  igent,     Robinson 

Peterson  -  Nelson 
Co. 

Ra?>mussen,    A. 

Rupp.    G.    P. 

S  a  n  Francisco 

Concrete    Co. 

Schlosser,    Max 

Rohmidt    ft    Son.    J 

Spargo,     John 

Rtanquisl  ft  Tay- 
lor. 

Szoke.    Francis 

Thomas    ft    Sands 

tVesterlund.    J.    V. 

"■man      T.      M 


llfl 


■ 


Wo   ks 

ft       \l        Rli 

Works 

i      •     .      ,      R  l>  e 

Works 

H     J 

■ 


45 

Crude  oil   Burner* 

Bill     &     Jacobsen 
Sherman,     Kimball 

&   Co. 

Crushed     Hock. 

Bay     Devel.     Co. 
Cal.    Building    Ma 

tei-ial     Co. 
Cassarretto.     John 
City    Supply    Co, 
Holland,    J.    P. 
McMullin,    A.    L. 
Simon- Font     Brick 

Standard     Crushed 
Rock    Co. 

Stone  Co.,    10.    II    ft- 
A.    L. 

Western      DevelOP' 
ment     Syndicate 
Dump     Proofing. 

Briokley,    p.    J. 

Fox,    John    L. 

Imperial        Water- 
proofing  Co. 

Reogle    a     Jamel 
son 

Tai'Ior.    L.    A. 

Door     Opener     nun 


Cli 


RI 


chmulier,     Geo. 
Electric     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Pac.  Gas  &  Elec- 
tric   Co. 

Rlectrlc   I. i Kiit    Co. 

City    Electric    Co. 

S.  F.  Gas  ,t  Elec- 
tric   Co. 

Eleetrie  Wiring  « 
Bqnlpmeut. 

American  Elec.  & 
Constr.    Co. 

Brothers,  Turner 
&    Co. 

Cal.  Elec.  Constr. 
Co. 

Central    Elec.    Co 

City  Protectivi 

Klectric    Co 

Davis    Elect.    Co. 

Decker  Electrical 
Constructinii    Co 

Fa  i  iisxvi.rth  loi,-." 
tricnl    Works. 

Gem  ral  Electi  i, 
Const  r     r„ 

Generol    Eng.    Co. 

Globe  Electric 
Works 

lli.nl.ri.l    "..        W        « 

Hicks     Elect.     Co 
I  evy     F.lec.     c,, 
Manhattan       I'i 
trie    Co. 

WcFoll     I'le..      C, 

National  El.  "i  , 
Co. 


Eh 


1 .  e  i 
P,,. 

■  •  i.i 

'.',,,    '     '     i 

S.'l.i"-.is"' 

Standi-  i 

Turn"1'      c- 

n-.aa.  .,■  '   .. 

Ii  ...   ■       ". 

Wel-1     Fir 


Ri 


F.stl- 

•n< 

ir 

Nil." 

if 

ran,  1, 

:  v 

J.    w 

Dwan   ft   Co.    J     I". 


•  i 

■ 

e     To 

|,|       |-„ 

,  ■'.. 

Co 
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Unlvanlaet        '""• 
daUer     Ac     Lianill- 

lun 
Liergei     Mi-      Co 
tins    Fixture. 

American     lias    ft 

Blec.    Fixture  Cu 

Glass     A      Ulamun. 

.  .,i    r •■    «  in- 
flow  Class   Co. 
Cohen,    I. 

,';,,,  ss'tichl    ft     Bl«- 

nit  n- 
llabi  niclit  * 

lluwlett 
Mission      Plate     & 

Window       Class 

Co. 

pioneer    Plate      fi 

Window        Class 

s. -i  warz  ft  Gott- 
lieb 

T  aina  -  S  Scrnel- 
,1,-,  Ail  Glass 
Co 

Grading. 

Branick,    J.    P. 

Button.     I.     V. 
Cassaretto.     Jolm 
Devincenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Gal'len,     Carlin     & 

McCrorj . 
Hartnett     1      r>. 
Holland,  J.    P. 
Lennon    Co..    J      '• 
Leffler  &  Spinks 
1-ugRen,    Ernest 
McGafflgan.  P.  J. 
McGltnchey  * 

Monohan 
Monarch     Team  >  o 
Montague    Co..    P. 
Noonan   Bros. 
O'Dav    Co..    Danl 
innell.     Philip 
Olmo   &   Son.  J. 
powers.    Chas.    3 
Ralilman    ftWoods 
Star   Con.   Co. 
Wright    C<        1      " 
Granite      turning. 
Graham        Granite 

Co. 
I.eed    Granite    '-o.. 

W. 
Pacific-  Granite  Co 
placer    Granite  Co 

Gravel. 
Bav     nevel.     Co 
Cal.    Rnilding   Ma- 
terial   Co. 
(standard    Crushed 

Rock  Co, 
Stone  Co..   E.   B.   & 

V.     1. 
Hardwood        Deal- 
ers. 
Inlaid     Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Wood   Lumber  Co.. 
R.    K. 
Hrt'vcare,     Bldrs. 
Baker     &    Hamil- 
ton 
Brittain    &    Co. 
.loost    Bros. 
Marshall   -   Newell 

Supply   Co. 
Mever,    Adoph 
Norman      &      Sons. 

Talace   Hd'wareCo 

g    f.    Hd'ware   Co 

Smith    Co.,    P.    A. 

II.IV     A;     Grain 

Weeltlnger.     K. 
Farrell.    M.    W. 
Hinting    A:     Venti- 
lating. 

Mayer 

Ulas      H.atlng     A: 
Ventilating    Co 

.ten.-. 

Klernan   & 

I.awson      Herman 
I.ooney    CO.,    J. 
Mangrum    ft    Otter 
k   A-   Son,  Win 

a. 

Turner  Co..    The 
Houses     Mover.     A 

ft  alarm. 
n  it.h,    H     I- 

i •     F.    A. 

>n.    A 
—on     "*    H 
ton,  C    C.     „ 
Sullivan,    D.    J.AT. 


Bid      111. 

I  I  I. 


I  Ml 


floor    Cu 
ilar.iwood       Inte- 
rior  Co. 
Inlaid   Floor  Co 
Pac.     Fl '    Sand- 
Co 
I  run    A     Steel. 
Baker     &     Hamil- 
on 

in  &  Noyes 
ludson  Mfg.  Co. 
\\  ..oils  &    Hud'iart 

Iron    Works. 
Art   .Metal   Works 
;.  ode    Iron    Wks. 
D\er    Bros. 
Cureka     Wire       ft 

Iron    Wks. 
Folsom      St.,      Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard   Co.,   C.   J. 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
North      Star     Iron 

Works 
Ralston  Iron 

Works 
S.    F.    Iron   Works 
Sartorius   Co. 
Siohraeders       Iron 

Works 
Security    Iron  Wks 
Steiger      &      Kerr 
Stove    &     Foun- 
dry  Co. 
West    Coast    Wire 

&   Iron  Works 
W  e  s;  t  e  r  n      Iron 

Works 
Zenith   Tron    Wks 
Joist     Hangers     * 

Post     Cnpa. 
Kortick      -      Falls 

Mfg.    Co. 
Li  1  ley      &      Thurs- 
ton   Co. 
Waterhouse  & 

Price    Co. 
Western  Bldrs. 

Supply    Co. 

Lathers,     W v 

Metal. 
Hayden,    Fred 
Lynch,   Richard 
M'cABee.   E.   T. 
Raymond.   Wm.    H. 
Ward.    J.    E. 
Lime       A        Piaster 

Dealers. 
Arden    Plaster    Co. 
Cai.    Lime    &    Hy- 
drate   Co. 
Cowell       Lime       & 

Cement  Co. 
Guerin  &  Co..  J.  S. 
Holland.   J.    P. 
Lennon   Co.,  J.   E. 
(Pacific       Portland 

Cement  Co. 
Quality  Lime  pro- 
ducts Co. 
Western    Lime      & 
Cement  Co. 
Lumber    Denlers. 
Acme    Lumber    Co. 
Christenson    Lum- 
ber Co. 
Columbia    Lumber 

Co 
Doe  Co.,   Frank   P. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,   J.   H 
Hooper  Lumber  Co 
Loop  Lumber  Co. 
M;i.  Donald       Lum- 
ber  Co. 
Moure        Mill 


.Hngneslle      l-'luwf- 
Ulg. 

.vnollUi     .urg.    Co. 

i.cnuci    n.&i'.   Co. 

l.  nan  tk.  Co.,  J.  E. 
i...  licit  It.&K.  Co. 
t-   in  rest  u  u  e    <v 

Uuullng    Co. 
|.|.ii,eil)       K.I&P.CO 

K.     II.' 

i  io  i  Imanson.  A.  K 
iicrgens,  Fred  C. 
jm».u     &      Beier- 


Co 


.  ii 


M; m 

r.iiinher    Co. 
Talbol 
Relnharl     Mill       « 

Lumber  Co. 
Santa     Clara     Val- 
ley  Mill  ft  Lum- 
ber Co. 

F<-     l.iimli-r 
Co. 
S.    F.    Lumber  Co 
iten  ft  Co..  J 
w. 

Van      Vrsdale-Har- 
ris    Lumber    Co 
n       Bios. ft  Co 

Wall     Jo      P. 
Wood   Lumber  (',, 
B.    K. 

Vales.   Wm.   F. 


man     &     Bero- 


Watsonite    Co. 

till  ii  I  els,       l'lles      A 

Urates 

Ginsberg  Bros, 
liaise  Tile  Co. 
tvii  «  all     ,v      Dono- 

\    .,   II 

Mangrum    *    Otter 
,  .  .  ,i.  ss    Agi  ncies 

Co. 

!■•  u  uvlfsky,     John 
I  noiuson,  J.   W. 
Watson    Mantel    & 

Tile   Co. 
imrijie  uud  Musule 

Work. 
I-Torentlne  Art 

Studio 
vjt  i  v  uis,    Henry 
auecco,    M.    H. 
urassl    &    Co.,    P. 
Mission      Concrete 

v    Mosaic    Wks. 
Musto      Sons-Kee- 

nan    Co. 
New      Era      Marble 

^Concrete   Co. 
Metal     Lath. 
Atlantic        Fire- 
proofing   Co. 
I-,.  rger   -Mfg.   Co. 
i  iilev   ft   Thurston 

Co. 
Itnehling      Constr. 

Co. 
Waterhouse  & 

Price 
Western    Builders' 

supply  Co. 

Metal     Stamping 

s  F  Metal  Stamp- 
ing ft  Corr.  Co. 
tlils  anil  Greases. 
Standard  Oil  Co. 
Ornamental  Plas- 
tering. 


id  r 


■  arson.    O.    F 
Lipp   ft  Co.,  J.  P. 
V\  oods,  John  P. 
Pnlnters   mid   Oec- 

Biker"co"    W.    T. 
Bernstein.    Wm. 
mum.    Louis 
Burns.    Joseph 
Clark    ft    Dickson 
Conksev.     Al 
tv.  1,1    T    H 
Donovan.    V.    J. 
Krirksen.  Wm 
Flynn     ft     Mikkel- 

sen. 
Hansen      Rlhing  A 
Jnu-datn.    Al. 
r*     Baron     Palnt- 

Ina   Co 
Miller.    J.    A. 
\l.  nubbin.    .Tames 
Manning.    John 
Meal.    !..   J. 
Onandt   ft   Son 
Penfro  ft  Co.,    I    F. 
Binle^mnn.    I 
S  i  a  rer,  Wm. 
Plemizhnlkoff        ft 

fn.  Fred 
S  nith.  J  P. 
j„,iiT     C     B 


I-  a  n    H 
.-a.i.nn      Peter 
T>.p    o'oSe     Palnt- 

w  ilket      Mnver 
Watrner.  F""l 
Wiener   Bm= 
•    i        |<v     r> 
fi.lnf-.    Oils    \nrii- 

l.l!e».    Wte 
,•!•,.  Ir    X-     DioV^on 
IK..11,  .      f-r.        "•      P 

O-Prleri     T     « 

.,     paint    Co 

i.    ai     I      I  am 

,,-i  i.ii, ...       i',,i.    •  n 

i,  r,     -      Me.l<.T 

Vamltih    Co, 


I'nleul       Clillunr>s. 

i   law  .-on    Co..    L.    Ii. 
i  ,,  .       ,i  Mi :U  in- 

rlughi        H.    •'. 
Dunlevi    ,\:    C  i  tli 

rile        llrnliin 

Yiosemlte    Cojisir. 

Co. 

I'ltinitig    .>lills. 

Anderson  Bros. 
Birth  CO.,  1-  II 
Builders'       Suui<l.< 

Depot 
Cal.   Door  Co. 
Cal.    Planing     Mill 
Elklngton  .v 

Hucke 
Empire        P;auiu^ 

Mill 
Hermann,    A. 
Herring's    Mill 
Holden    -    Diupiev 

Co. 
Lorden      Mill      <'.,. 

J.  P. 
Main    St.     1*1 
Moore    Mill  tiLuiii 

ber  Co: 
Pac.   Coast   Mill    a 

Lumber  Cu. 
Premus        Plamitr 

Mill 
Reinhart      Lumln-i 
&   Planing    Mill 
San    Mateo     Piafi 

lng   Mill 

Santa    Clara     Val 

ley  Mill  A   Li-ni 

ber   Co. 

Searle    ft    Haytnai 

Spencer    St      F':  i  n 

ing  Mill 
Taylor   ft    Co 
Usona  Mfg.  Co 
Western       Plant  tin 

Mill 
Veyhle     ft     Collin- 
Yates.    Wm     F 
Plasterers 
Bradley  ftO'EeilL 
Brennan.    James 
Burt,   Chas.    J. 
Campbell.   Chas 
Cashman.   M,    1 
Chalmers.      H        v 

(Inc.! 
Glosser,    G.    v\ 
Glosser  ft   Kaiser 
Cllne,  T.   J 
Greenback,  Joe 
Connel    Co..     I      R 
Daly,  J.   H. 
Duthie,    Chas 
Fraser,    Simon 
Fry,   A. 

Gilmour.    W    G 
Jacobson.    N 
Kaiser.    Jos 
Leaf    &    Kaiser 
Mowat    Donald 
Orford.  J.    A 
Phibin.    T     J 
Terranova.    M-     I. 
The    Pacific    Plas- 
tering Co. 
Wagner.   James    > 
Plumbing  nnii  La* 

Fitting. 
Ahlbach    ft    Mayei 
Boscus    Bros. 
Bernard.  Geo    F 
Condon    ft    Band 
Empire     Plumbinsr 

Co. 
Flood       ft       Ham- 
mond 
Goss.    Wm.    P 
Grundy.  Edwa-d 
Houston.    J.    J. 
Jacobs   ft    nerger 
Kara.  F.   F. 
Kelly.    Henrv     M 
Kiernan   ft  O'B' ■'•■  ■■ 
Klrschbaum.    W.  F 


& 


Lac 


B-i 


n.i 


Laws 

Lettictt    Bins 
Lew         Plumbii 
Co..   M. 

n.      M 


Rut 


T.on 
Mat. 

MfT.eod.     J.     .1. 

Perazzl.  IT    J. 
SkelB-.    Thomns 
Snook  ft   Son    W  -- 
='-tvpri      Tnm»s   E 
Tli  pett.    J.    c. 
Turner   Co..   The 
Theo 
m        ft        Co.. 


e..1. >tfir      fn 

li.il-,.,,. I  \  -e- 

frl-k-l'l      A      !':i- 


.M 


lli.ll.ti..'      11"  I 

l.al. ,      I'-.i- 

Mei  • 
Oi  •  uslelii 

linn    Koppi  I   i  • 

ttltll        I.KllUl. 

Ludwlg,    J     C. 
IllKglntc- 

Voseniile     Con-li 

Co. 
Lamburth,    C.    K. 

Mafklei.      .la 
IIoiiIIUK,     t.rll.el     J. 

I  uiii|,iis1II«,ii.  I 
AllUeo    Koull  ,-    ■    ■■ 

B.     K. 
Belldel     Koolli   - 

Paving    Co. 
Cal.    Kooiiug   Co. 
Cantley   ft    I 
Enterpi 

ing  Co. 
Fioresone     ft 
•     Kuoling    Co. 
Flahert>.   H.    11 
Goodmanson,    A.  K 
Lawson        Kooim^ 

Co 
Lovett    Bros. 
Malott,      Peterson 

&    Adams 
Rapheld       Roollng 

Co. 
Samuel    Co..    H.    1> 
Tibbetts       Rooiiii- 

Co. 
Western     Asl. .■-'•■- 

Magnesia  Co 
Western    Fi 

Refining  Co. 
Hoofing      (Slnle      A 

Tile.' 
Graham.  R.   G 
White.    Ed      A 
Rooflug     Materials 
Johns    -     Ma  n  vilb 

Co..   H.    W 
Parafline  Paint    Co 
Waterhousi  ft 

Price 
Western     A.-i  ■    '  '- 

Magnesia  c 
Western    Builders 

Supply  Co. 
Whittier    -   Co 

Co. 
Sand.  Gravel.    Kit- 
Bay  Develop 
Cal.    Building     Ma 

Material  c., 
Holland.  J.  P. 
McMullin  Bros 
Stone  Co..   E     B     s 

A.   L. 
Western     Bu 

terial  Co. 
Western    Devi  lop 
ment    Synd.cate 
Sanitary     Garl>»!;e 

Chu.es. 
Bill   &   Jacobsen 
Sand  Blasting 
McDermott.   VI 
Sheet    Metnl     «  U- 
Abrahamson     B     I' 
Appman        Corni'  e 

Works 
Atlas     Heatine     ft 
Ventilating  "  '--- 
Barth  Corr 

Works 
Capitol        S    eel 

Metal   Works 
Comyns  ft-   Nyei  en 
Crown       Cornice 

Works 
Forderer 
■U'orks 
G.     &     M      S  h  .   • 
Metal    Works, 
Guilfoy         i- 
Hlhernia      « 

Metal    Wnrlti 
Hncrhes     H     T 
Hnrabeillc    Broc 
Ideal  Corni ■■.      "  ' 
Knrell   ft   Co       t      I 
Modern  Sheet  w-  • 

al   WnH<« 
Morrison    ft    Co 
Olive.        Cox        ft 


Li 


M.- 


Rulofs 

Window   n'it< 

a       F      On-ni 

ej     f     Metal    Slnm 

Ine-     ft     Corr      Co 
CMnnlli        '  le'n- 
nprjfr    MffT     n" 
l. „-.,,,    ,<•     ''..       T     F 
Mi  GnlB>  n 

John 


Supply    Co 


Stair   Builders. 

Blsnop     >V     1'elalliu 

John 
ii.    J. 
.Ion, ,.-..ii.     C.     U  III. 
Look.    IS.     W. 
Porter,   W.   F. 
Sit  wart.   J.    K. 
stationery. 
-.    &   Short 

l,.,hei       .v       tlamll- 
i. in 

Dawson   &   Noyeai 
Mud- 
Steel    Erector. 
Williams         Co  n  - 

sii'iction    Co 
Stenography     and 
Typewriting. 
:-     Advertis- 

Wate'son.      Elliott 
>i..re    l  r...... 

loik'insen    ft-    Co.. J 
Kawneer     Mfg      I   il 

Waterhouse  ft 

Price 
Western     Builders 

Supply    Co. 
Structural  Steel 

Contractor*. 
.ludson     Mfg.     Co. 
S.  hraeder's        Iron 

Works. 
\\  estirli    Iron  Sup. 

ply   Co. 
U  oods   ft    Huddarl 

Sf  o\es. 
Maugrutn    &  oueq 

-■-]-    ft     Ker 

slrueiural  .sieel 

l  nolruefors. 


Guide 


Gale 


k.- 


F  rancistl 

Iron     u  otks 
KaiMon     Iron  "  ki 
Si  nauer,    Fred    C. 
...:,,i.       Iron      Wks 

Surveyors. 
Sanborn   ft:    Corin 

son 
Teaming    A    Gnui 

Ing. 
Branick.    J.    P. 
button.    I.   V. 
Devencenzi   &  Co. 

L. 
Dillon    Teaininj 

Co. 
Gallen,      Carlin     i 

McCroy 
Hartnett,    J.    D 
Holland,   J.    P. 
Lennon   Co..   J.    EC 
Lefler   ft   Spinks 
Luggen,    Ernest 
McGafflgan,    p.    J 
McGlinchey  .' 

Monohan 
Monarch    Tea  in  c 
Montague    Co.,    P. 
Noonan    Br..- 
■  ill  iv   r-o..   D 
i  Unto.    M.    ft:    0. 
I'oitus     Chas.    .1 


Co 


[■tl 


w 

right   Co..   .1. 
Tiling. 

H 

Gi 

nsberg    Rro« 

G 

nsberg  ft  Co. 

H 

ilse   Tile   Co. 

K 

r  wa  n     ft-      Do 

M 

inerum    ft    Oi 

,. 

Pi 

prless       Vgen. 

1 

Bill    .v     :.. ■■■  ■ 

n,    Kim!' 
Co. 
Wall     Herts. 

.Marshall    -   tttea. 


Co 


\\ 


I  on, pun... 

Spring  Valley 

\i  aler    Works. 
\\  lillenastllllg 

Brli  kley,    B.    J. 

Kelpie    ,v    .lanielsoll 

Taylor.    L.    A.. 

V\  Imlow     f  'leaning. 

American     Window 
■  - 1  • 

i 
essive     Win- 

Cleaning 
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OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN    FRANCISCO 

180-188  JESSIE  STREET  PHON  E  KEARNY  4700 

OFFICERS   AND    DIRECTORS. 
President,  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,   Richard   Herring.  Ass't   Secretary,   W.   J.   Carberry 

Treasurer,   C.   W.   Withington  Doorkeeper,    B.    R.   Wolcott 

Secretary.   R.  J-  H.  Forbes 


DIRECTORS 
James   A.    Wilson   Robt.   Dewar 
Alexander  Mennie  H.   Maundrell 
C.   W.   Witnmgton  M.    F.   Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 

MEMBEBS. 


R.   A.   Chlsholm 
O.   E.   Brady 
Richard  Herring 


Architectural     Iron 
Works 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron   Works 
Central  Iron  Wits. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Willi.*. 
Hillard,   C.   J.   Co. 
Judson   Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

ter 
r'hoenix    Iron  Wks 
talston  Iron   Wks 
■chrader  'r> 

Works. 
St.      Francis      Orn. 

Iron    Works 
Iteiger       ft       <Cerr 

Stove     ft      foun- 
dry c  ■}. 

/ul2E.n    Iron    Wks. 

Western    Iron  Wks 

Withington,   C.   W. 
Art   Glass. 

Cal.    Art   Glass  Co 

Ingerson   ft   Glaser 
Co. 
Blacksmith. 

Paul    Kleiner 
Bonds. 

American        Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna   Lire   Ins.  Co 

Boole.  F.  W. 

Empire   State   Sur- 
ety Co. 

Fidelity  ft  Deposit 
Co.    of  Marvlarm 

'.,di-j,    M.    A 

Guyett   ft  Hauer 

Hlllman    ft  Son.J.R 

Lawton.    A.    F. 

Llnvd    ft    Spengler 

National         Suretv 
Co. 

Pacific    Coast    Sas- 
ualtv    Co. 

Pacific    Surety    Co 

Brick  ano  Pottery. 

Bay      Development 

Co 

Carey,    J.    E. 
Carnegie    Brick    & 

Potterv    Co 
Carqulnez  Brick  & 

Pottery  Co. 
M.-Near  Brick   Co.. 

B.   B. 
Peterson    -    Karts- 

chnke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.    Co. 
San    Jose   Brick  C« 
Stelger    T.    C.    an.! 

Potterv  Wks. 
G.  G.  Brick  Co. 
Oakland       Paving 

Brick  Co. 
Itulldiou     Material. 
California      Build- 
ing   Material 
City    Snpplv    Co. 
Kortick  r  Falls 

Mfg  Co. 
Holland,    J.    P. 
J.  E.  Lennon. 
Johns-ManvMe  I  '<■ 
Levy    ft    Co..    Robt 

Lllley   ft   Thurston 

Co. 
Pacific    Ri  fii  I    e 

Roofing    Co 
Parrott    ft    Co. 


Parafflne   Paint  Co 
Quality    Lime    and 

Cement  Co. 
United    MaterialCo 
Waterhouse  & 

Price  Co. 
Western  Bldrf 

Supply    Co. 
Western     Building 

Material   Co. 
Fernald  Co.,  The 

Building  Paver 
Boyd   &   Moore 
Lllley   ft    Thurston 

Co. 
Cement      Dealer* 
Balfour.       Guthrie 

Co. 
Cowell  Lime  &  Ce- 
ment  Co. 
Holmes    Lime    Co 
Holland,   J.   P. 
Leonard.    .1 


Ma 


'nard.  Jr 


J.   L 


Pacific        Portlari 
Cement   Co. 

Quality    Lime    and 
Cement    Co. 

Western     Building 
Materials    Co. 

Standard    Portland 
Cement   Co. 
Concrete. 

Chase.    Silas    A. 

Camp   ft    Carillon. 

Duncanson.      Har- 
relson    Co. 

Foster  ft    Vogt. 

Gervais.   H. 

Goodman        Artifi- 
cial   Stone    Co. 

Haun.   C.   C.   W. 

Keatinge    ftSons.H 


A. 

W.    N 


it  on    Bros. 

ck,    Wm. 
Caldwell    ft   Co. 
Cameron    ft    Dis 

ton. 
Cavanaugh    &    \ 

zina. 
Chisholm, 
Cobbj      '     WJ 
Concani 
Conrad,    H. 
DayR'   pons,  T.    II. 
Dewar,    i:     ft   Son. 
Elam.  Thus,  ft  Son 
Elliott.    E.    W. 
Fahy,    R. 
i 

Franz 

Pros.     T     P. 
Olllespi.      G.   ( 
Gallaghi  r.      I  ' 
i;. ,,.,li-(  i.     l''lore,nt. 
Greis 

ir,  ii    i gh 

-     'I  II 


IP 


i  ii 


Howkins,   A. 

Hoyt    Bros. 

Ingerson,   C.   A. 

Jacks,   H. 

Jones,   W.   G. 

Kent.   S.  H. 

Snowies  ft   Reich- 
ley. 

Lang  ft  Bergstrom 

Letter.      E.      T.      ft 
Sons. 

Lynch,  M.  C. 

Lynch.    P     .1. 

Masow  ft  Morrison 

Mathews    Con.    Co. 

Mathies,   H.    C. 

McBain,  J. 

McKllIican,   R  and 
Wm. 

MeLachlan.    Thos. 

Miller.   Adam. 

Moller.    R.    W. 

Morev.   H.    B.ft  Son 

Owsley,   B.  T. 

penny.  Isaac. 

McLeran    ft    Peter- 
son. 

Robertson.  J.   M. 

Robinson      ft      Gil- 
lespie. 

Savage,    M.    J. 

SImmen,    John. 

Smith.  J.   W.  ft  Son 

Spence,    A.    T. 

Stockholm    ft       U- 
lyn. 

Terrill,   G.    C. 

Walker    Bros.    Co 

Warwick.   H.  C. 

Buller,   Titos. 

White    Bros,    (car- 
penters) 
Co*«»"ee  Works. 

Amsler,    C.    S. 

Berger   Mfg.   Co. 

Capitol    Sheet    Mtl 
works. 

Comyns    ft     Child- 
ers 

Conlin,   J. 

Cronan,   Wm. 

Fordercr      Cornice 
Works. 

Guilfoy         Cornice 

Works, 
\ ppma  no     Cornic 
Works. 

Hcidt,     \\"    slej 

Morrison    ft    Clark 

S.     F.     Cm  nice    Co. 

Western      Furnace 

ft    Cornice    Wks 

rnnfrncfliDE 

Lather. 

Lynch,    Richard 
Schnehly,       H  o  s- 

tron  ser    ft     Pi  d- 

grift 

Ravmond     W.    H 
Curbing,      Granite. 

McLenegan     S.     B. 

Door   Onenera. 

Rlschmuller    Geo 
Electrical. 

California    Rlectrl- 

cal    Works. 

il        Electric 
Co. 

led  rlc    '  'o 
ii,  eki  i     i  :ii  cl  i  lcCo 
Qloh.     Rlec    Co. 
,  v    s 


F.!ex  alors. 

Otis    Rl 

Van     F. n     F.le 


Fibre. 

S.  F.  Fibre   ft:  Cord- 
age  Co. 

Fireproof  Doors. 

Gervais,  Henry. 
Morris,    L.    A. 
Roebling   Con.    Co. 

Floor    Sandiug 

Inlaid    Flour    Co. 
Pacific     Floor 

Sanding   Co. 
tirill    Work. 
Cal.    Art    Metal    ft 

Wire   Works. 
Merle  Co.,   A. 
Sartorius   Co. 
Withington.  C.    W. 

Gen.      Contractors. 

Brigham,    H.    B. 
Caldwell   ft   Co. 

Cereghino    ft    Son, 

Louis 
Dempniak    Bros. 
Farquhatson,    D.  B 
Fee,    Grant. 
Fluth   &   Morton 
Graham,    D.     E. 
Griltith,     Wm. 
Hannah    ft    Co.  J.S 
Hayes   ft    Schmidt 
Jackson.    A. 
Kuykendall,    J.    S 
Malley.    Edward. 

John 
Van     Sant-Hougrh- 

ton    Co. 

Glass  and   GlasfDg 

Cal.  Plate  ft    Win- 
dow   Gass   Co. 

Cohen.    I. 

Cobbledick      Glass 
Co.,    L.    N 

Fuller,     W.     P      ft 
Co. 

Habenleht    ft 

ii  ...  letl 

Holland.    J.    P. 

Schwarz    ft     Gutt- 
Ieib    fine.) 

Grading    «    Tea™. 

Iiik. 
Church,    D.   O.,   Co. 
Dillon,    D. 
Fay,    S.   J. 

McC .    H     N 

Wilhelm,   A.   H 
Wilkie  i  ' 
W'illin  ins.    F.    A. 
Wright,    i 
Monarch    Tei 
■ 

,|,         L.    B. 
MeLenegan     S     K 

Granite. 
Bradbuo  ,     i  , 

,  jo 
De    La  no    ft    Soiif, 

C.    L. 
Hunt.   A.   T. 

ml     Granite 


Hardwire. 

Brittain    ft    Co 

.1.    H. 

\ 

: 

i  '  ,         i  ,  |         i  ,, 
i      Hilw      Co 
iu-.it      and      Light. 

p  ,,  [fie       Gas       in 

House     Moving      .V 
Rnlslnix. 

B  Coi    'i 

..n       F.       K 

,       i  .        ,    , 


llealliiK    -V    Venti- 
lating. 

Cronan.    Wm. 
Mangriiiii    ft    Ottei 
Montague,    W.     W. 

ft    Co. 

Inlaid    Floors. 
Hardwood        Inte- 
rior   Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding    Co. 
Iron    Works. 
Michaels    &    Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior        Decora 
tors.       I, others. 

Snell  ft  Dennis. 
Lynch,  Richard 
Joist     Hangers     & 

Post    Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lilley    ft    Thurston 

Co. 
Knwiiecr    System 
Store    Fronts. 

Falls    Mfg.    Co. 

Lillev   ft   Thurston 
Co. 

Light    nuil    Power 

Pac.    Gas    &    Elec- 
tric   Co. 

Lime,     Cement,  Ftc 

Acme       Cement 
Plasier    Co. 

Arden    Plaster    Co. 

California     Lime  ft 
Hydrate     Co. 

Cowell        Lime       & 
Cement    Co. 

Holland.  J.   P. 

Holmes     Lime    Co. 

Lennon.    Jas.    K 

Lucas,    \V.    E. 

Pac   Lime   ft    Plas- 
ter   Co 

S.    F.    Li  i: 

Shasta    ^ime    Pro- 
ducts   Co. 

Western     Building 
Material    Co. 

West,  •  n       Lime      ft 

it    Co. 
Lumber. 

,:. 

i  II  ri  sti  us 

her  <  o, 

;  ■■■  i   iv    City    Lum 
ber    Co. 

Hart-Wood     Um- 
bel    i '  i. 

II boldl    Lun 

Co. 

Haupl 
ber    Co 

C 
Kruse,    I     II 
Loop    Lumber   Co. 
Macdonald      Lum- 

I"  :      CO 
Moore.     II.      B.  Mill 

ft     Lurnbet 


'I'U     :    li    ,   ,  i         S 

1,1.. 

'    '     ■' 

IIS 

-■ ,, 


i  Hard- 


Kl  i 


■.     C«i 


"!■     '     'i 

Turni  r, 

tInHilncrv. 

Harroi 

v     Co 
Masons    .V  Builder* 

Me-l,,„,|       ,  I 

''  I 
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M.    V. 
Brady.    O.     B.&Son 
Brandon,    E   J 

Brennan,    J.    E. 
Brigham.    H.    B. 
Butcher.     Thomas 
Butler.     Thos. 
Byron.     D.    J.  ft  Sol 
i  'ii  mpbi  II      Urns. 
Carr.    J.    W. 
Downev.    J, 
Parrel  1    ft    Reed 
Fen nell.    Jas. 
Gale.   M.    F.    ft  Son 
Gilson.    J.    E. 
Harrison,    A. 
Hihliins    ft    Bak'it 
Hock.    Chas. 
Hoffman,   V. 
Hogberg     ft     Lud 

wig 
Larsen,   II.   H. 
Lawson,    A.    W. 
McGowan,    M. 
McWhirter  ft 

Drake 
Miller.    J.    W. 
Murray     ft      Mow 

bray. 

Mulcahy     Pros. 
W.   L. 

O'Connor     ft     Col- 
lins 

O'Rourke,    T.    F. 

i  aim  '     &     Phhll 
lips 

RIngrose,     R.ftSon 

Scott,    W.   S. 

Walker,    P.    J. 

Watson,    Sage 

Watson.    Sidney 

White.    J.    M. 

Whitney  ft  Davie; 

Wilson,    .lames    ,\ 

Wvennt.    T     H. 
V.-ir'ile. 

American      Marble 

ft    Mosaic  Co. 
Columbia      Marble 

Peter.    Co. 
Hunt.    Andrew    T. 
Mainn    F.  L.   ft  Co 
Musto    ft    Sons.  Jos 
Kernnn   Co. 
Vermont         Marble 


Mantels.     Tiles 
Orates. 
Kirwin     ft      Dono- 
v  a  n 

M.nngrum    ft    Otlpi 

Montague    %-Cc.W 

-     ■  geneles 

Metal      Fnrrlnir     <« 
I, allii  us. 

r.vnch,    II     T. 
N'ntionnl      Lathins 
i-..l     Fi 

Metal    M  Indon 

Works. 

J.    E 

Mosaic. 


Maino.    V 


Wm. 

Ion. A.J 


n.    J. 

ooat-k      i      II 

IV     w.  C" 

'.    t 

I":  ini     llnrner 

I.    F 


i   ii 


I 

P     N 

,    h    ii     I! 
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i-iilrnl      thlinueys. 

Clawson   &   Co.,   L. 

Dun'levy    &    Qettle 
Dresser   -    McDon- 
nell  Co. 
Cal.    Pottery   Co. 

Pianino;   Hills. 

Anderson    Bros. 

Buell    Co.,    Guy     \. 

Uiirnbnrr.  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.    Milling    Co. 

Cent  ral  Luv  ber  .V 
Milling  Co. 

E  1  ki  n  g1  i  o  n  .V 
Hucke 

Herring     Milltlne) 

Kendall,   A. 


s.i  ii     Mateo     Plan- 
Mill. 
Sea  rlc   &    l  [a  yma  n 
Taj  lor   &    Co 


Binner,    Theo 
farrick,    M.    II 

almi  i  s.     ii.      , 

i.) 

Clark,   l>.   Robs, 
Criehton,   J.    L. 
Coghlan,    Frank 
Connolly,   J.   J. 
Connell,   .1.    U. 
Dunlop    K. 
Fay,    johp 
Felt,    R.    1 


i  I'SullI 


ui    &  Bo 


Mmilh     &     JolmsHfi 
Plaster     .if     Pnrln, 

mi.  as.    W     E. 

■IiiiiiIiIiik      .V      Cia- 
rilllim. 

A  hi  bach  &  Mavei 
Rcrnard.  G  F 
Burnham  Plumb- 
ins  '  '"•■  Inc. 
||  ilziel.  R„  .Ii  ''• 
Grundy,  Edmund 
Gilley-Schmld     Co 


w. 


I.p 


M. 


Fb 


•  1 1  >  < 


..Ii 


II 


Lorden   Mill  ' '"     J 

P. 
Moore        Mill        & 

Lumber    Co. 
I -:i.l ii-     MfK.    Co. 
Pacific       Tank      a 

Pipe    >'■' 
Rj-IMv.    I-     F 
S  nun      i  -in  im       Mill 

,<■    Lumber  Co. 


CalYery. 
Fraser,    Simon 
Gregg    &   Clute 
lacobsen,    N. 
Kalsei    &   Leaf 
Knowles   A. 
I.vrteii    S    Hickel 
VlacOruer    &     Co. 
Mennie.    Alex. 
Mi  Clend,   .1.   C. 
Morehouse,   C.   C. 
O'Kane   A    Co.,C.T. 


iTnc.) 
Snonk    S-    Kon.W.S. 
Siilinn.   John    G.Co 
Turner    <"•«..    Tbe 
Rrnl    F.stnte. 


Williamson    Co.,H. 
Wittman    •    Lyman 
Cross   cV:    Co, 
Urban        Realty 
Impt.    Co. 
RiKKOrN. 
Blu  ne  ('mil's.   Co. 
Pioneer  Const.  Co. 

<    ru.slieil    TtoiT... 

Hi. Hand.    J.    P. 
K.  F.  Bay  Imp.  Co. 
Stone.     B.     B.&A.L. 


Fibrestone  Roof- 
ing  Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Man  ville  Co..  H. 
W.    Johns 

Meuer  Bros.  Co. 

Pacific  Refining  t 
Rooflng  Co. 

Paraffine    Paint  Co 

Samuel    Co..    H.    Di 

Western  Asbestos 
Mag.   Co. 

W'al  son  Roofing 
Co. 

Sand,   (iravel,   Etc. 

Cassaretto,    Jotin 

Holland,   J.    P. 

Keystone  Sand  Co 
s.i  nli.irv  Ftoorluit. 
Stone,    IC.   B.   &   A. 


Mrit-nnlk        I.  lulu  > 

Jackson,    P.  H.&Co 
McGulgari,   .iniiii 
Stair  itnii.i.-r-. 
Bishop.    Wm.    T. 
Stewart,  J,   K. 

Itoof   RepalrlUK   « 
Paint. 

Street     Work. 

Fay.    S.    J. 


Stone   Contractors. 

De     I. ano    <fc    Sons, 

I      I 
Blan   hard,    W.    W. 
Hunt,    Andrew   T. 
McGilvray 

Co. 


Stone     Quurrlew. 

Bradbury,   Thos. 
Keystone    Sand  i  !o 
Raymond     Ctranlte 


Kur.-ka        1.3011118 
Co. 

I     P. 
McClure,    II.    N. 
Monarch    T'-amlr 

i  ''I. 

Mi' Li  ll< 

Terra  Cotta. 

I'hul. 

Gladding.    McUean 
&   Co. 

Sti'il 

a  Co. 


Ventilator*. 


\VlilicM»*licrw. 

Reigle    &    Jamison 
Brick  ley,    P.   J. 
Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  .<• 
Iron    Works. 

Wnter   Co. 
Spring       Valley 
Water    Co. 


iT  T\  TT    TF=V 

*inil.i:if:l1) 

An  Estimating  Form  fjr  Contractors  is  the  latest  addition  to   our  System 

Blanks        Its  use  avoids  danger  of  forgetting  some  important  item.       Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wtiite  &.  Famswopih 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 


This  s  the  HOTEL  RO  S  YN,  S  F. 

J.  E.Krafft  6  Son,  Architects.  O.  C.  Holt,  Bldr.    JJJ 


Try  an  "ad"  in  this  paper  and  note  the  results. 


Issued  Weekly,  $3.00  Per  Year  Thirteenth  Year,  No.  31. 

BUILDING  AND 
INDUSTRIAL   NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coasl 


Successor  to: 

California   Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Main  Elevation  Block  Plan  and  Floor  Plan 
Of  A  Modern  California  Summer  Home 
For  W.  T.  Sesnon  at  Soquel.  Designed  By 
Ward  &  Blohme,  Archireifts,  San  Francisco. 
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SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

"'£% 

• 

Locomotives 

Locomotives 

•■    ' 

Cranes 

., 

■-,,*>    '    1  *^!'^f^^  J' f^" 

Dump  Cars 

IjflftKM-' 

Tractors 

I'.-A*    #^^$""  i 

Crushers 

Screens 

Elevators 

p|S^  ^£Hj^C3m 

Efl 

fefSJ; 

uz&^i&^SS* 

ifiHE^BSSsSHfi 

gt^^i^ 

Concrete  Mixers 

C<  ncrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  W'est  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  end  S  Tor. 

IVfotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  B.-lt 


Lauth-Juergens 
1  "ton  Truck 


All  of  the  above  equipment  carried  in  stocV  in  San  Francisco  by 

; 


aiiFDSiJa 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FPANCISCO,     CAL. 
Telephone  Douglas  1380 


Vednealay,    August    6,    1913. 
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NILES  SAND  6RAVEL  and  ROCK  CO. 

MainlOffice 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ys  inch 

Gravel  and  Crushed  Boulders      y2  inch  to  1  inch 

1  inch  to  1%  inch 
1^  inch  to  2  %  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Otis 
Elevators 


Sustain  Architects'  Endorsement 


The  Architect  who  specifies  Otis  Elevators  identifies  himself  and 
his  client  with  the  most  thorough  Elevator  organization  in  the  world — 
an  organization  with  fifty -seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  Installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  United  States  the 
distribution  of  which  offers  to  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Your  clients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unequalled  fa- 
cilities of  our  "Service  Department."  We  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Geerless  Traction  Elevat.irs.  Worm  Gear  Traction  Elevators. 
Drum  Type  Elevators.  All  Types  of  Hydraulic  Elevators. 
Freight  Elevators  of  Every  Description.  Automatic  Residence 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  Hoists.  Escalators.  Inclined  Freight  Elevators 
Gravity  Conveyors,  Etc. 

Let  us  send  you  our  latest  books  giving  detail  description  of  Otis 
Elevator  products. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,        Por  land,        Los  Angeles,        Seattle, 

Tacoma       Spokane,      Sacramento,      Boise, 

San  Diego,        Salt  Lake  City,      Denver. 


1'dnesday,    August    6,    1913. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Benj.   G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


METCALP    HOTEL,    Geary    nr    Taylor. 
Righetti   &   Headman.   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY   HALL.   San   Francisco 
Wright,    Rushford    &   Cahlll,   Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 


EHE 


nmi- 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATERPROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  ms™£Tl™*KT 
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Wednesday.    Augusl    6,    191" 


When  you  want  a  job  done  in  a  hurry 

When  you  want  some  eledtrical  supplies 

When  you  want  an  old  house  wired 

When  you  want  some  eledtrical 
engineering  advice 

Drop  in  or  phone 

Levy  Eledlric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


P  i   ii      day,    August    6,    19K 
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"Classy" 
Hardware  J 

tor  &&' 

Homes  of  Refinement 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  design 
"School"  Colonial 

We  can  show  ]  25  other  designs  from 
19  Schools  and  in  51  finishes. 


PALACE  HAEDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"WAINWRICHT11 


GALVANIZED 


STEEL 


CORNER 


BAR 


FOR    PROTECTING    EDGES  OF  CONCRETE  CURBS  STEPS,  COIUMNS,  ETC. 


The  Only  Effective 


CONCRETE  EDGE  PROTECTOR 

Offered  to  the  Contracting  Public 

WAINWRIGHT  PATENTS— March  9,  1897. 

November  22,  lk98.      May  5,  1903. 

March  26,  1907.     Aug.  29,  1907. 

Aug.  2,   1910. 

This  bar  has  been  in  public  use  for  more  than 
ten  years  as  the  main  feature  of  the 


Concrete- 


Wainwright  Steel-Bound  Concrete  Curb 

THE  BEST  IN  THE  WORLD 
OVER  FIVE  MILLION  FEET 

In  Ose  in  More  Than  Four  Hundred  Cities  in  the  United  States 
ABSOLUTELY  NON-BREAKABLE--CHEAPER  THAN  GRANITE 


Handsomer  Than  Granite  and  much  stronger. 
Continuous  in  Construction,  hence  never  out  of 
line.  GALVANIZED  STEEL  CORNER  BAR 
Prevents  Chipping  or  Breaking  on  Edges.  This 
Curb  is  Mechanically  Perfect  and  Unequalled  for 
Curved  Corners. 

This  Curb  Will  Stand  Harder  Use  And  Last  Ten 
Times  As  Long  As  Plain  Concrete  Curb 

CONTRACTORS  can    make   money    by    laying 
this  curb. 

CITY  ENGINEERS  can  save   money  by  speci- 
fying it. 

ARCHITECTS  are  invited  to  read  pages  242  and 
243  "Sweet's  Index." 

METAL  PARTS  FOR  SALE 

SEND  FOR    COPYRIGHTED    BOOKLET  No.    16 


The  Lilley  &  Thurston  Co. 
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Building  construction  for  the  month 
of  July  showed  a  commendable  activi- 
ty in  San  Francisco.  Permits  were 
issued  and  contracts  filed  to  the  ex- 
tent of  $2,035,210  for  private  construc- 
tlon  and  contracts  were  let  on  the 
Panama-Pacific  enterprise  to  the  ex- 
tent of  $1,689,815  making  in  all  $3,- 
7 15, 1125  exclusive  of  city  and  govern- 
ment work.  This  as  against  $2,134,237 
for  the  month  of  June  and  $2,677,0SS 
for  the  month  of  May  including  the 
same  items.  Of  the  $1,055,210  for 
irl     ite       construction    $1,2557,131       was 

lick     and    concrete     construction; 

$661,020  for  frame  buildings,  and  $137,- 
053  came  under  the  head  of  alterations 
and  additions.  These  figures  show 
that  in  spite  of  the  depression  of  busi- 
ness generally  there  is  a  considerable 
activity  in  the  building  line  such  as  to 
indicate  that  there  is  faith  in  the 
future  of   the  city. 

Compared  with  other  years  the  rec- 
ord   for   July    is   us   follows: 

July,     1904      $1,76 

July,     1905     2,0 

July,     1000      1^,959,290 

July,     1907     4,687,516 

July,      190S      2,921,152 

July,     1900      3,144,482 

July,     1910     1,596,613 

July,      1911       2,1211,7211 

July,      1912      2.217,215 

July,     1913     3,745,025 

W  tiile  $1,61  9,  L5  of  last  month's  fig- 
ures were  for  the  work  of  the  Panama 
faciflc  Exposition  still  the  total  of 
private  construction  run  upwards  of 
two  millions.  This  is  a  good  figure 
considering  that  it  was  vacation  period 
generallj  and  business  is  dull.  From 
present  appearances  things  ought  to 
look  up  the  la>t  half  of  the  year  and 
assume  a   more  buoyant  tone. 

The  Chronicle  prints  a  full  page 
headline  to  the  effect  that  the  Chamber 
of  Commerce  declares  -against  the  folly 
of  municipal  road  bonds.     Among  other 

in  it  states  that  the  Directors  of 
the  Exposition  say  that  the  municipal 
roads  will   be  useless  for  the  exposition. 

If  this  statement  is  made  with 
authority  it  Is  none  the  less  wholly 
and  absolutely  untrue.  For  If  the 
Union  Street  line  is  owned  by  the 
munii  ipallty  and  a  line  is  built  on 
Van  Ness  avenue,  how  can  It  help  but 
benefit  the  Exposition?  Surely  the 
Chronicle  must  think  that  all  the 
voters   nf  San   Francisco   belong   to    the 

! nhead    club.     For   if  a    municlpe  I 

railroad  can  furnish  transportation  to 
I  n\\  ,1       0f    people     it     certainly     will     be 

nefll    to    the   i   cpo  mm,,,    whether   it 

runs  directly  to  the  exposition  grounds 
or  not. 

Thl      ■     Chamber   of     Com- 

mei  ce  a  nd  of  the  names  of  i  he   E    po 


lion  Directors  by  the  organs  of  special 
privilege  is  doing  any  thing  but  in- 
creasing  popular  estimation  of  the 
rs.  If  the  Exposition  is  to  be 
made  a  political  grab  bag  wherein  tke 
largest  contributor  seeks  to  use  the 
names  of  the  Directors  for  his  own 
is,  the  people  are  liable  to  loso 
faith    in    the    Exposition. 

When  the  United  Railroads  were 
asked  to  furnish  adequate  transporta- 
tion to  the  Exposition  grounds  they 
would  take  no  action  unless  the  Board 
of  Supervisors  vertually  gave  up  the 
streets  to  them.  Now  that  the  City  is 
about  to  take  some  independent  action 
there  is  a  great  cry  that  it  will  do  no 
'■ 1. 


The  Examiner  for  once  has  come 
out  editorially  and  hits  straight  from 
i  le  shoulder  in  the  matter  of  the 
municipal  bond  issue.  The  consum- 
mate gall  ami  invincible  arrogance  of 
the  Chamber  of  Commerce  in  resolv- 
ing that  the  city  does  not  need  car 
'  nd  i  tin  I  they  will  be  of  no  bene- 
lil  to  the  exposition,  if  built,  is  the 
theme  of  an  editorial  in  Saturday's 
i  ne  which  treats  the  subject  with- 
"iil  gloves.  The  Chamber  of  Commerce 
has  it  that  a  bus  line  is  to  be  estab- 
lished on  Van  Ness  Avenue  without 
co  i  in  the  city  and  on  that  theory  the 
people  are  asked  to  vote  against  bur- 
dening the  city  with  any  more  bond 
issues.  And  presumably  the  members 
mi  the  Chamber  of  Commerce  would 
profit    by    the    bus    line. 

II  has  always  been  a  matter  of  com- 
ment that  the  business  men  of  San 
I      tncisco     did     not     stick     together     or 

l    for    the    city.      It    has    frequently 

been  a  matter  of  contrast  that  the 
business  men  of  Los  Angeles  and  of 
Seattle    work       for     their    home       town, 

ere    if    eac ie    does    not    see 

thai    he    is   going    to   get    the    best   of    it 

to    work.      So   in    the   present 

ise.     Instead   nf   boosting   for  the  city 

the   Chamber   of  Commerce   allies   itself 

en     the     side     of     special     privilege     so 

that     what    little    influence     they    might 

mii    public      opinion      is      entirely 

nullified. 


Changes   in    the   pur. els   po«4    regula- 

1  re  to  go  into  effect  August    t  51  h 

.M.I,    whereby    the   limit   of   weight    will 

1  to  i  v,  entj   pounds  for  the  first 

'iid    zone-'.       This    OUghl     to    Odd 

illy     to     the     business.       Further 

here  is  to   be  a   reduction   in   rates  also 

i    the    first    and    second    zone. 

The       speoial     parrels       post       stamps 

bould   be   abolished.      In    time   no   ,| i 

'.in    will    be   abolished    and 

Hit    rate      adopted.        As    it    is      small 
..reels  can  be  mini   much   more  cheaply 

11    evei     i re.       Vnd    with    the    in- 

rease    oi     Its      cape     I  hei  e     will    be    a 

radual    freedom    froi i    domination 

r  the  expiess   companies. 
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Cracks  In  Concrete  -  Causes 
And  Corrections. 


The   following   inquiry    l< 

sued    to   -.ill  ■     ' 

Institute  at  the  end  of  Ju         1909: 

Sir: — The      Concrete     Institute 
are  impressed   with   the  fact   that  much 

-n..  i,    i 
id    'Hi     of     'i.ii- 

.-    definite   information   on 
iject    will    la-  of   great    value   to 
nembers  and   in  all   who  use   this 
The    R<  I  ioncrete 

i  ding    Committee    are    in- 
itter,    and    you    are 
-1st   them 
i    ■•     following 
'is.     ami     any     further     informa- 
tion  whtch   you   ma  mmgh   to 
offer   w 

1.  Have  vim  had  experience  with 
cracks 

2.  What  was  t.u-  nature  of  the 
structure? 

w    old    was    it    when    the   cracks 
you    first    observed 

I.  How  far  apart  were  the  cracks 
and    what    - 

."..  To  what  do  you  ascribe  the 
cracks? 

in    air: 
erature; 
temperature     on 
different    parts   of    the    structure:    or 

Any  other  cause,  and   if  so,  what? 
6.    What     pri  >  i     advise 

ent    such    ci  i 

possible 

I  am   yours   very   truly, 

d  I     ARTRTJR    E.    CI  'I. UN'S. 
Secretary. 

heen    re- 
.    -  den  >i       As 
i-:i     must 
cannot    well 
notarized    in    general    terms,    par- 
i  i  i,i  ion    in 
lusions    to 
...    i,i 1 1    fol- 
lowed .I  Inting  the 

I, ,11, .Willi; 

recommen- 
oi    diminu- 

nrrcte. 

The  et(       is      ini- 

but    Is   not    ne  i  ssarily   d 

may     lie    di- 

Ingr. 

To      i 

cracks   are 

. ml, lance 
.  re     also 

,,r    very 
Thi         ippi 

n  te,   thus 
exposing  n,  ,,i     skin. 

1      ml.-     ,oi 

• 

■ 

uppei  tnc 

work   up   to  top  i,  nd    form  a 

skin     known    as     '  ;  if    work 


he  kept   under   water,  and   sometimes   if 
shielded     from     the     sun,     this     crazing 

in-ay    not    occur.      To    ovei its    un- 

sightliness    the   surface   skin   should   be 

ed    either     n  >     by    brush  Ing    t  he 

concrete       when       gireen       with       wire 

,  _' i  by  rubbing  by  mi 
ii  Etone  or  piece  of  concrete  and  sand 
.in,!  water;  i .".  i  bj  dressing  wil 
,,r  pneumatic  operated  chisels  and 
hammers;  ill  by  brushing  the  surface 
with  hydrochloric  acid  and  subse- 
quently washing  with  clean  water. 
The  last  two  named  methods  arc  host 
with   completely   hardened 

The  cracks  extending  through  the 
bodj  of  concrete  may  be  asci  Ibed  t,, 
the    following: 

1.  Faulty  design  in  construction  so 
iii    us   statical   resistance   is  concerned, 

2.  Expansion    of   cemenl    or   concrete 

3.  Corrosion    of    embedded    steel. 

4.  Shrinkage  from  setting  and  hard- 
ening- in   air. 

.",  Difference  of  temperature  in 
different    parts. 

1.  I'n, in-  the  first  head  the  follow- 
ing  causes    have    heen    noted:  • 

cm    Settlement     of    the       foundations. 

'ii  Too  high  a  stress  in  the  rein- 
forcement, resulting  in  excessive  de- 
foi  mi,  tion. 

',li   T mil      removal       of      forms. 

The  age  of  'Ju-  concrete  when  the 
forms  me  removed  must  he  sufficient 
to  give  the  usual  factor  of  safety  due 
to  the  -  tresses  caused  03  dead  load 
and  such  accidental  load  as  mi 
tut  1  ini,  be  tntii  Ipa  ted,  1  lenerally 
lie  following  recommendations  are 
ii"  subject  to  the  approval  of  the 
engineer  or  architect  responsible  for 
I,,-    works. 

For  mass  concrete  walls  no!  subject 
to    thrust,    and    where    the    height    does 

hot       exceed        J       feet.       t'ic       l,,|-|„.       sllOUld 

not       he       removed       under      24       hours. 
Where    the    wall    i-    Subject    t 

form    should    remain    in    p 

.1    week,    :,  11  hough    .,    fortnighl     is    pi  e- 
i'oi    mass   concrete   arches   of 

1 1  en  11     10    <•  ,1       -  ionth   is 

1  ecommen  led 

For    reinforced    concrel  1     thi     tollow- 

Sla  i'-.  a    minimum   ol     even   daj  -:.  bul 
1  -c.     i"i-       slabs       ,,11  j  Ing       only 

■,.-.'  tllo  .     ,,r   two 

11  r    inch    of    I  ho  u  in-      .    I  1  . 

ol     of    span,    whichever    i 

,.,       Ide      of    bi 
0  limns    1. "i    hi     -  ruat    ;i 

um     ol     foui     daj    .     bottoms    of 
,-  .1 10-.     a     minimum      of      1  wo 
mth  to  six  wee] 
1  iiici,  r        Bpeclal 

-1     lei  1    to    the 

.nidgm,    1 

-  lew    1  in-     1  atlo    "i     mo     1 ,,,    ;U1(1 

tl    elrc 1  ' 

1  1   ii    1  he    .  :|  in  ,- 

heavy 
I"  op        1  ..  . 
left    in 

1    ■      I ■       !■•  rlod 

al     leas)    the    time    dui  ing 
which    frost    ui    ruin    has    Intervened. 


lei  Defective  design  of  form.-  with 
inadequate  allowance  for  contraction 
and  expansion  due  to  variation  I 
moisture.     Dry   timber  maj    expand   anl 

forehand. 

if)     Careli  removal  of  I  orm 

may     result     in     cracking     the     1 

Ock    of    fulling    timber,    or    by    lev- 
ering   and    prising-    on    the    -■  reel 
Crete. 

1  g  1    Vibral  ion,    r,  still  ing    in    deficieJ 
on       and       exi  1    lectio* 

Forms   should    I"-    very   rigid. 

(hi  Insufficient  allowance  for  contfl 
unity,  fixity,  and  general  monolithic 
nature  of  concrete  work  done  'in 
situ."       Over     supports     the     maximum 

of  continuity  and  fixitj 
be  iii-ovule, 1  for.  Frequently 
will    be   found    over   supports   of   1  oiitin- 

uous    reinforced    lcrete    beams      and 

II slabs,    owing    to    the    omiss I 

insufficiency  of  steel  there.  Co 
floors  are  often  built  in  1  bases  in 
walls  and  curried  over  walls,  others 
standing  above,  and  sufficient  fixity  is 
given  to  cause  cracks,  if  provision  has 
not  been  made  in  the  reSnfo  (tfngj 
Columns  and  piers  when  built  mono- 
lithic with  beams  will  give  more  or 
less  fixity  t"  end  of  beams  resting 
thereon,  both  at  end  and  intermediate 
supports. 

Ill    T lose      spacing      of     si, 

that  there  is  in  100111  for  the  concrete 
to  get  round  and  adhere  or  bond  with 
the    bars. 

Expansion    <  f    Cement    iir    Concrete. 

Under  this  he  1, ling  the  following. 
causes    of    1  rucking    are    noted: 

mi   Overlimed    mid     coarsely    ground 
oements     which     frequently     met    with 
"i    -    ago       1  used    expansion,    to    oveJ 
,  nine    wh  icl     11    w  is    necessary    to 

-.pin    ion:       i.e.,     exp  insiol 

joints.        Especially      was      this      p 
tion   adopted   around   Hie  edges   ol 
adjoining     walls. 

ii,i  Coarse  materials  containing  sua 
pi. in     compounds,    unburnt      fuel,    oxi- 

disable    or    hyd  iron    

unslacked  lime,  and  other  deleteroii 
substances.  Breeze,  clinker  and  slafl 
frequently  contain  sulphur  and  metal- 
lic lion  oi  oxide  "I  iron,  while  boilA 
ashes  may  contain  both  sulphur  and 
unslacked  lime  (the  latter  derived  fro« 
limestone  in  ;  e  coa  1 1.  Some 
contain  sulphides  and  sulphates  anl 
lime,  and  should  not  he  used 
for  concrete.  1  i]d  brick  also  sun,  - 
have  old  plaster  adhering  ■ 
.  em      tin     sulphate    ol    1  ime    ma  ■ 

mble    in    plain    .     ncrete    while    it 
.  .    o     ,lr\ .     1,111     In     the    pi  esence    d) 
w.i  1,-r      re. 1  'ts      chemically      wll  Ii 
alumina  tes      ol      the      Portland     -  - 

fi -  nl  l'.    ■,  ■  ,  l-in     -  ill  1  e         "I  linn 

w   lich    is    attended    by    increase    of    vol- 

' -.    and     ■ blowing     if    it' 

large  quantil  a  small  quail- 
til  ■■■'  nil     I  11    el  acking.    I'h  ei 

1 11    1    e  same    ,va;     will   swell   or  cm 

1   -      1      iin  '     '■ 

iron     iv  il         '  ■  -I     into    hjr- 

1     ii  oi 

Indeed,    .1  ny    iron    corn] nd 

1    electrolytically    with 
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the  steel  in  the  presence  of  moist  air 
nr  dampness,  and  sulphur  causes 
speedy    corrosion. 

Corrosion    of     Kiulieihlcri     Steel. 

Should  the  steel  in  reinfon  ed  concrete 
corrode  by  reason  of  porosity  of  the  con- 
crete or  the  presence  of  deleterious 
substances  in  the  coarse  materials  of 
which  it  is  made,  or  by  electrolytic 
action,  the  concrete  cover  to  the  bars 
will    crack    and   burst   oft. 

Shrinkage  from  setting-  and  harden- 
ing in  air  is  probably  the  most  fre- 
Mu.ni     ,ause    of    cracking. 

Concrete  will  expand  slightly  in 
water  and  contract  on  drying  out,  so 
that  cracking  is  frequently  not  evi- 
dence! from  this  cause  until  the  con- 
crete is  allowed  to  dry.  varying  usu- 
ally up  to  two  months,  and  in  thick 
mass  walls  moisture  and  heat  are  re- 
nin.M  for  a  long-  period  and  may  de- 
lay cracking  up  to  six  months  and 
even  longer.  It  is  usual  to  keep  con- 
crete  wet  for  several  days'  after  man- 
ufacture in  order  to  ensure  it  gaining 
maximum  hardness,  and  it  is  specially 
Important  to  prevent  rapid  drying  by 
sun  and  wind,  so  that  the  surface  of 
concrete  should  be  shielded  against 
Such  exposure.  A  dry  mixture  of  con- 
crete shrinks  less  than  a  wet  mixture, 
and  concretes  richer  in  cement  con- 
tract more  than  lean  mixture.  For  re- 
inforced concrete  work  medium  wet 
mixtures  are  desirable,  and  there- 
fore concrete  richer  in  cement  than  1 
to  5  is  not  advisable  for  curtain  walls. 
The  coefficient  of  contraction  of  con- 
crete on  exposure  to  air  appears  to  be 
about  0.0002  to  0.0005  at  one  month, 
and  increases  to  about  0.0004  to  0.0006 
at  1  Vi  years.  The  variation  recorded 
is  between  poor  and  rich  concretes. 
Such  contraction  is  usually  prevented 
from  taking  place  uniformly  through- 
out; in  retaining  walls  and  pavings  it 
is  prevented  by  friction  of  the  soil,  in 
oilier  cases  by  the  holding  of  other 
parts.  Plain  concrete  will  usually 
hold  together  for  some  distance,  so 
that  contraction  joints  need  only  be 
inserted  at  intervals;  the  following 
are  advised  as  suitable  distances  apart 
of    such    joints    in    plain    concrete: 

Paving,   1   to  S   feet. 

Curtain  walls,  10  feet. 

Exposed  retaining  walls.  15  to  20 
Eeet 

Basement  retaining  walls  (not  ex- 
posed) and  dock  walls  and  dams,  50 
feet. 

If  curtain  walls  adjoin  heavy  col- 
umns and  beams,  the  rigidity  of  the 
latter  would  probably  result  in  crack- 
ing if  constructed  monolithically,  even 
if  reinforced.  It  is  best,  therefore,  in 
Mich  cases  to  provide  joints  adjoining 
fchSams    and    columns. 

ir  concrete  he  laid  over  the  joints 
-.1  i  thicker  lower  surface  of  concrete, 
the  joints  of  the  latter  will  most 
probably  he  evidenced  in  the  upper 
surface. 

Large  surfaces  have  been  success- 
fully constructed  without  apparent 
cracks  by  properly  reinforcing  the 
concrete  and  laying  all  at  one  opera- 
tion. The  object  of  the  reinforcement 
is  i ..  I. leak  down  the  tensile  resistance 
of  the  concrete  and  cause  it  to  crack 
uniformly  at  such  close  distances  as 
to  render  the  cracks  invisible  to  the 
eye.  If  one  portion  of  the  concrete 
be  left  overnight,  gri  it  -  <  ho-uld  be 
taken  to  roughen  the  hardened  sur- 
<ace    by    tooling    away,    then    clean      by 
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brushing  with  water,  and  apply  half 
an  inch  of  mortar  of  the  same  propor- 
tion as  the  mortar  in  the  concrete  and 
ram  the  fresh  concrete  well  against  it. 
Such  joints  will  often  show.  even 
though  well  reinforced.  In  calculat- 
ing the  amount  of  reinforcement  for 
such  purpose,  the  ultimate  tensile 
strength  of  the  concrete  at  one  month 
should  be  equated  to  the  resistance  of 
the  steel  at  the  yield  point.  Usually 
for  a  1:2:4  concrete  ^  per  cent  of 
steel  is  required  each  way,  the  bars 
or  meshwork  being  laid  at  right  an- 
gles. The  reinforcement  should  be  in 
small  sections  and  well  disseminated 
through  the  thickness  of  concrete,  and 
a  layer  of  bars  should  be  near  each 
face.  So-called  "distribution  bars" 
near  the  bottom  of  floor  slabs  are  not 
sufficient  if  cracking  is  to  be  resisted; 
rods  should  also  be  placed  near  the 
upper  surface.  Cracks  frequently  oc- 
cur parallel  to  rods  where  "dis- 
tribution bars"  are  not  used,  and  also 
occur  at  right  angles  to  main  bars 
where  continuity  'bars  reinforcement 
should  be  in  addition  to  the  section  of 
steel   required   to   resist   static   forces. 

The  sudden  drying  out  when  heat- 
ing apparatus  is  installed  frequently 
causes    excessive    cracking. 

Difference    of    Tempernture. 

Considerable  difference  of  tempera 
ture  will  cause  cracking  and  should 
be  avoided  as  much  as  possible. 
Heavy  reinforcement  is  not  always  an  ' 
effectual  preventative.  Most  rein- 
forced concrete  chimneys  in  which  the 
internal  temperature  is  over  500  deg. 
P.  seem  to  be  cracked  vertically,  ex- 
ternally, and  often  horizontally  as 
well,  though  possibly  the  latter  could 
be  avoided.  This  cracking  is  probably- 
due  to  the  difference  in  temperature 
between  the  outside  and  the  inside, 
which  may  be  considerable  with  a 
cold  wind  blowing.  A  continuous 
lining  with  cavity  between  it  and  the 
|outer  shell  w.oul'd  probably  prevent 
serious    cracking. 


The  Present  Railroad 
Commission. 

Why     the       Public       Corporations      Are 
Fighting   It.      History  of  The   Cose. 


Public  service  corporations  are 
making  a  concerted  attack  on  the 
Railroad  Commission,  and  the  State's 
authority  to  enforce  the  kind  of  regu- 
lation that  regulates  is  now  an  issue 
before  the  courts.  The  public  utilities 
act  has  proved  strong  enough  to  resist 
all  assaults  in  the  past,  and  the  Com- 
missioners are  confident  that  it  will 
withstand   the  .present  onslaught. 

One  of  the  most  interesting  moves  in 
the  attack  is  the  contention  that  the 
corporations  should  be  permitted  to 
avail  themselves  of  appeals,  by  means 
of  injunction,  to  the  Superior  Court. 
although  the  utilities  act  specifically 
provides  that  appeals  may  be  made 
only  to  the  Supreme  Court  direct  on  a 
writ  of  review.  Resort  to  the  Superior 
Court  would  mean  an  open  way  for 
carrying  appeals  first  to  the  Appellate 
and  then  to  the  Supreme  court.  Inas- 
much as  it  requires  an  average  of  six 
years  for  a  case  to  get  through  these 
three  courts,  it  is  evident  that  the  ad- 
vantages    of     dragging     litigation     are 
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being  sought    by    the   companies. 

There  is  too  much  expedition  to  suit 
the  corporations  in  the  proceedings  of 
the  Railroad  Commission.  It  disposes 
of  cases  in  as  many  weeks  as  it  takes 
years  for  the  courts. 

Joined  in  the  present  attack  on  the 
Commission  are  the  telephone,  gas  and 
electric,  water,  railroad  and  steamship 
companies.  Behind  the  active  leaders 
are  massed  as  secret  allies  a  score  or 
more  of  big  utilities. 

Three  appeals  from  rulings  of  the 
commission  are  now  pending  before 
Hi.  Supreme  Court  of  the  State.  Their 
titles  are  Pacific  Telephone  and  Tele- 
graph Company  vs.  Railroad  Commis- 
sion, Palmer  vs.  Railroad  Commission 
and  Del  'Mar  Water,  Light  and  Power 
Company  vs.  Railroad  Commission. 
.M..st  important  of  these,  in  the  opinion 
of  the  commission,  are  the  actions 
brought  by  the  telephone  company  and 
the    Del    Mar    Company. 

The  Pacific  Telephone  and  Tele- 
graph Company's  appeal  was  taken 
from  the  commission's  order  compel- 
ling the  company  to  make  physical 
connections  with  the  lines  of  the  in- 
dependent telephone  companies  of 
Glenn  and  Tehama  counties,  for  the 
transmission  of  long-distance  mes- 
sages. 

This  order  was  a  solar  plexus  blow 
to  the  larger  company,  as  it  establish- 
ed a  precedent  for  independent  com- 
panies all  over  the  country  to  follow 
in  demanding  the  right  to  use  the 
wires  of  the  'phone  trust  for  their 
long-distance  business.  It  took  away 
from  the  'phone  trust  its  most  effective 
weapon  for  crushing  the  independent 
competitors. 

No  time  was  lost  in  making  the 
appeal.  The  telephone  company  plead- 
ed that  the  commissioner's  order  was 
equivalent  to  taking  its  property 
without  due  process  of  law,  that  it 
was  an  eminent  domain  proceeding  in 
which  the  company  was  entitled  to  a 
jury  trial.  After  the  case  had  been 
argued  before  the  Supreme  Court  and 
briefs  submitted  by  both  sides,  the 
Pacific  Gas  and  Electric  Company  un- 
expectedly interjected  itself  into  the 
case  in  the  role  of  "amicus  curiae," 
"friend   of   the   court." 

The  gas  company  demonstrated  the 
nature  of  its  friendliness  by  attacking 
the  constitutionality  of  the  entire  pro- 
cedure under  the  Public  Utilities  Act, 
which  provides  that  all  appeals  from 
decisions  of  the  Railroad  Commission 
must  be  taken  direct  to  the  Supreme 
Court  on  a  writ  of  review,  instead  of 
permitting  them  to  be  dragged  through 
the    lower   courts. 

The  "Court's  friend."  however,  con- 
tended that  instead  of  going  to  the 
Supreme  Court  on  a  writ  of  review  the 
proper  remedy  for  protestants  against 
Railroad  Commission  decisions  would 
be  injunction  proceedings  in  the 
Superior  Court,  with  a  trial  de  novo 
and  subsequent  appeals  to  the  Dis- 
trict Court  of  Appeals  and  finally  to 
tit.-   Supreme  Court. 

The  only  apparent  object  of  this  in- 
tervention by  the  Pacific  Gas  and  Elec- 
tric Company  was  a  desire  to  delay  tie 
ultimate  determination  of  disputed 
rulings — the  very  thing  that  the  Public 
Utilities  Act  takes  great  pains  i..  pre- 
vent. Inasmuch  as  the  writ  of  I 
principle  has  been  upheld  by  the 
courts    of    other    states,    the   commission 

:.s    little-    anxiety    ai i    the    outcome 

of   this   attack. 


The  appeal  of  Palmer  was  taken 
upon  the  commission's  refusal  to  com- 
Southern  California  -Mountain 
Water  Company  to  deliver  water  for 
irrigation  purposes  to  himself  and 
other  farmers  in  the  Otay  valley.  The 
commission's  refusal  was  based  upon 
its  finding  that  all  the  water  avail- 
able in  the  company's  system  was 
needed  for  the  domestic  uses  of  the 
city   of  San   Diego. 

Palmer  and  his  -associates  claim 
to  the  water  because  the 
notices  of  appropriation,  in 
specifying  the  territory  in  which  it 
was  to  be  used,  included  their  prop- 
erty. This  case  was  submitted  to  the 
Supreme  Court  July  7  and  is  now 
ready   for  decision. 

In     the     Del     Mar    Water,     Light    and 
iny's   case   the   commission 

I  the  company  to  supply  water 
to  a  tract  next  Del  Mar,  in  San  Diego 
county,  and  to  extend  its  water  mains 
for    this    service      This    was   a    principle 

■  which  wat.r  companies  all 
he  country  nad  been  fighting 
successfully  for  years  .  The  water 
company  contended  that  all  of  its 
available  supply  was  needed  to  serve 
the  tracts  of  land  which  the  owners 
It  on  the  market,  and  objected 
to  supplying  the  rival  tract.  The  com- 
mission   held,    however,    that    the    com- 

e    water    than    it    needed 

for   its   own   land   and   ordered   the   sup- 
ply   extended. 

First    in    importance    among    the    ap- 
peals   which    ate    expected    in    the   near 
future    will    be      that    of    the      Glendale 
w  i  i :  i       Compa  ny.  In 

pa-sing    upon    a    complaint    brought    by 
•  mpany,    the      commission       laid 
down    the    general    principle    that    it    is 
ity    of    water    companies    to    in- 
nections    to    the    prop- 
erty   line    and    to    install     meters    free, 
t  hese    installations 
shall    not    be    taken    into    consideration 
in    fixing    water    rati 

Consumers  payers    are  more 

vitally     interested     in     the     outcome     of 
1  tan    of    any    oilier,    because 
it    directly    affects    their    pocket-books. 
•  ue    of    the    pet    sources    of 
income    of    the     water    companies    has 
i     act    tor  nuk- 
-.11.        The    city    ol' 
Vngeles    applies    this    principle    of 
oi    of    its 
pal     system.       As     the     Glendale 
Mated    Water    Company    has    ap- 
been    denied    a    re- 
hearing   by    the    commission,    notice    of 
appeal    is   expected  -at   any   time. 

i      believed 
Imminent    Is    from    the    Wilming- 
ton     Transportation     Company.       This 
was   the   company    Involved    in    the  cel- 
decl    ion,       in 
timed    juris- 

II  over  rat'  i  i  between 
San   Pedro  and  Cat  I,   both   in 

■ate    of    California,    although    the 
over   twenty-one   miles   of 

■    npany,     it     is 
understood,    will    deny    tin:    jurisdiction 
Hind   that, 
although    its    w  lii     ween    Cali- 

fornia   ports,    .1  institutes 

"i  ommerce   with    i  natioi 

cause   It  pas.  .    ,,  ,,, 

he  con- 

! .nt.  || 

■      I        I 

Justh  ■  the  Sat 

trict  Court  in   1SS3,  enjoi 
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in. nl  Commission  of  that  period  from 
exercising  jurisdiction  over  the 
of  the  Pacific  Coast  Steamship  Com- 
pany. That  decision  was  based  upon 
the  dictum  of  the  United  States  Su- 
preme Court  in  the  case  of  Lord  vs. 
Steamship  Company,  which  was  later 
looked  upon  askance  by  Chief  Justice 
Fuller. 

In  reply  the  commission  will  con- 
tend that  this  company's  business  is 
icd  commerce  with  foreign  nations, 
and  that  even  if  it  were  the  Federal 
Government  has  failed  to  exercise  any 
control,  and  the  State  has  authority 
to  act  until  it  does.  The  Wilmington 
Transportation  Company,  like  the 
Glendale  Water  Company,  has  been 
denied  a   rehearing  by   the   commission. 

The  latest  endeavor  to  block  the 
commission's  authority  has  been  made 
in  the  Federal  Courts  by  the  Southern 
Pacific,   which  is  seeking  to  restrain   it 
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from  assuming  jurisdiction  over  a  pro- 
i '■  i ■ .  , i  issue  of  trust  certificates.  The 
Southern  Pacific  announced  that  this 
was  a  friendly  suit,  but  since  its  ex- 
perience witli  the  Pacific  Gas  and  EleeJ 
tric  Company  in  the  role  of  "friend  of 
the  court,"  the  commission  is  suspi- 
cious of  all  protestations  of  friendli- 
ness, and  is  preparing  to  put  up  a  de- 
cidedly   hostile    opposition. 

The  only  two  court  actions  against 
the  present  commission  which  have  al- 
readj  been  decided  failed  dismally. 
One  was  the  appeal  of  the  Southern 
Pacific  from  the  San  Pedro  rate 
schedule,  in  which  United  States  Judge 
Van  Fleet  upheld  the  commission  on 
every  point,  and  the  other  the  suit  of 
the  Palo  Alto  Gas  Company  to  enjoin 
the  commission  from  fixing  gas  rates, 
which  was  likewise  decided  in  favor  of 
the  commission  in  the  Superior  Court 
of   Santa    Clara   county. 


Firm*  dextrine  news  on  special  classes  of  buildings,  such  as  Ilnnks, 
Churches,  Schools,  Hotels,  etc.,  Trill  And  such  items  all  classified  and 
grouped  under  proper  heading"*  commencing-  on  this  page.  These  snme 
Items  are  again  repeated  under  "LOCAL.TIES"  In  the  last  part  of  our  nevra 
department. 


APARTMENT  HOUSES. 


SAX  FRANCISCO — Apartment  house, 
6  story  and  base,  brick  and  steel,  $200,- 
000.  Architect,  Frederick  H.  Meyer, 
Bankers'  Investment  [Bldg.,  S.  F.  Own- 
ers, Schmidell  Estate.  The  building, 
which  is  the  second  large  apartment 
house  structure  to  lie  erected  by  the 
Schmidell  Estate  in  this  city  recently, 
will  occupy  the  southeast  ccyner  of 
Post  and  Leavenworth  streets,  cover- 
ing an  area  of  137'/4xl23Mi  feet.  Inte- 
rior will  be  divided  into  sixty  apart- 
ments arranged  in  large  suites.  Pine, 
hardwood,  marble,  tile  and  ornamental 
plaster  will  be  used  in  interior  finish. 
Plans  provide  for  steam  heat,  passen- 
ger and  freight  elevators,  vacuum 
cleaning  system  and  hot  water  supply. 
All  suites  will  have  private  bath  rooms 
and  will  lie  equipped  with  wall  beds. 
Bath  rooms  will  be  finished  in  tile  and 
cement  plaster.  Considerable  orna- 
mental iron  will  be  used.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Working  draw- 
ings are  practically  finished  and  con- 
struction will  shortly  be  started. 
Building  Superintendent  Rolph,  of  Mr. 
Meyer's  office,  will  be  in  charge  of  the 
work.  It  is-  probable  that  all  parts 
of   the    work    will   tie   segregated. 

SAX  FKAXCISCO— Apartment  house, 
I  story  and  base,  reinforced  concrete, 
$10,01111.  Architect.  Edward  10.  Foulkes, 
Crocker  Bldg.,  S.  F.  Owner.  Mrs.  A. 
Rudgear  This  building  will  be  erect- 
ed on  the  south  side  of  Bush  street 
east  of  Stockton,  -anil  will  cover  an 
area  of  :;i'/ixl2«  feet.  There  will  be 
in  the  neighborhood  of  27  suites  ar- 
i  >nged    in  apartments  of  two  and  three 

i -.       Interior    finish    will    be    of    pine 

With     some    hard  w I     veneer    .,  ml     ha  rd- 

wood  floors.  Plans  provide  for  steam 
heat,  elevator  service,  a  vacuum 
cleaning   system  and   hot    water  supply. 

Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Besides  the  suites 
in,     building    «  i  1 1    contain    1 1    la  rgi 

eial  hall  and  lobby.  All  suites  will 
have  w  a  li  I"  'I  -  9  ml  |il  i  va  le  .  |  |,  looms. 
:  i.i  no  will  be  faced  With  pressed 
loick.  Plans  are  complete  and  figures 
are    now    being    taken. 


SAX  FRANCISCO — 'Apartment  house, 
3  story  and  base,  frame,  $10. f Ar- 
chitect, none.  Owner,  Thomas  F.  Larry, 
3641  20th  St.,  S.  F.  The  building  will 
be  erected  on  Green  street  west  of 
Larkin.  and  will  cover  an  area  of  2,'x 
77  feet.  Interior  has  been  arranged 
for  six  suites  of  four  rooms  and  bath 
each.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  rooms 
and  reception  halls.  There  will  be 
steam  heat  and  wall  beds.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. Exterior  of  the  building  will  be 
covered  with  rustic  and  sJiiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Hay 
Labor.  All  materials  are  now  being 
purchased. 

FRESNO,  FRESNO  CO.,  CAL — Apart- 
ment house,  2  story  and  base,  brick. 
$18, Architects,    Swartz,    Hotcbkid 

,\:  Swart/..  Fresno.  Owner.  C.  W, 
Mnsick.  Tile  building  has  been  men- 
tioned in  these  columns  before  when 
llle  architects  first  started  working 
drawings.  The  building  will  be  erect- 
ed on  J  street,  and  has  been  designed 
with  stores  on  the  first  floor  and  a 
number  of  apartments  on  the  second 
floor.  Interior  finish  will  be  of  pine. 
All  suites  will  have  connecting  baths 
and  will  be  equipped  with  wall  beds. 
Hot  water  will  be  supplied  to  -all 
i IS.  Stores  will  have  large  dis- 
play windows  in  patent  store  fronts. 
Exterior  of  the  building  will  he  faced 
with  glazed  brick.  Plans  are  complete 
and    figures   are    being    taken. 

LOS  ANGELES,  CAD. — Apartment 
house,  4  story  and  base,  brick.  Cost 
not  stated.  Architect,  E.  J.  Borg- 
meyer.  Hibernian  Bldg.,  L.  A.  Owner, 
M.  s.  Kornblum.  The  building  will  be 
erected  on  Benton  Boulevard  near  7th 
street,  and  lias  been  de-igned  to  con- 
tain 27  suites  which  will  be  arranged 
in  apartments  of  two  and  three  rooms 
imi  bath.  Interior  finish  will  be  of 
pine    witli    sonic    elm    panels    and    hard] 

w I    i! -.-.      Plans   provide    for   atean 

lies  i.  cic\  i  tor  service  and  a  vacuus] 
cleaning  sysl  em  Tile  will  be  used  in 
the  bath  rooms.  Exterior  of  the  build- 
ing   will     be     faced    with     ejazed     pressed 
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:.     Plans  are  complete 
being    taken. 

Contracts  Awarded. 

UOS  ANGELES,  CAD.— Apartment 
house,  3  story  and  base,  frame,  $43.- 
000.  Architects,  E.  H.  MacGibbon  Co., 
ngeles  Investment  Bldg..  L.  A. 
Owner.  Charles  II  Louis.  Contractors, 
E.  H.  MacGibbon  Co.,  Los  Angeles  In- 
vestment Bklg.,  L.  A.  Contract  price, 
!    $43,000. 

LOS       ANGELES,       CAL — Apartment 

1 se,     3    story    -and    base,    brick,    $45,- 

.  0011.  Architects,  Maine  Building  and 
Investment  Co.,  Thorpe  Bldg.,  L.  A. 
Owner,  W.  R.  Neelands.  Contractors, 
'Maine  Building  and  Investment  Co., 
Thorpe  Bldg.,  L.  A.  Contract  price, 
|<5,000. 

LOS  ANGELES.  CAL. — Apartment 
house.  3  story  and  base,  brick,  $43,- 
$00.  Architect,  Elmore  P.  Jeffery, 
Citizens'  National  Bank  Bldg..  L.  A. 
Owner,  Mrs.  Ella  Barker.  Contrac- 
tors, May  &  Grimwood,  Union  Oil 
feldg.,  L.  A..  general  construction. 
Contract  price,  $43,500.  Note:  This 
contract  does  not  include  elevator 
work    or    light    fixtures. 

FOREST  GROVE,  ORE. — Bank,  3 
story  and  base,  brick  and  stone.  Cost 
not  stated.  Architect,  W.  IB.  Bell, 
Won  ester  Bldg.,  Portland.  Owners, 
First  National  Bank  of  Forest  Grove. 
The  structure  will  cover  a  ground 
area  of  50x62  feet.  En-tire  ground 
poor  will  be  occupied  by  the  bank  and 
upper  floors  will  be  subdivided  into 
modern  offices.  Banking  rooms  will 
be  finished  in  hardwood,  marble,  tile 
in!  ornamental  plaster.  There  will 
be  coin  and  safe  deposit  vaults.  Infe- 
rior finish  of  the  offices  will  be  of  pine. 
There  will  be  steam  heat  and  elevator 
service.  Exterior  of  the  building  will 
he  faced  with  cut  stone  from  a  local 
quarry.  Plans  are  complete  and  fig- 
ures  are  being  taken. 


CHURCHES. 


Contracts  Awarded. 

SALBM,  ORE. — Mausoleum,  1  story, 
reinforced  concrete  and  stone,  $35,000. 
Architects.  Ellis  G.  Lawrence  and 
William  G.  Holford,  Chamber  of  Com- 
merce Bldg.,  Portland.  Owners,  Port- 
land Mausoleum  Co..  Contractors,  Hur- 
ley-Mason Co.,  Board  of  Trade  Bldg., 
Portland.       Contract    price,    $35,000. 


COURT  HOUSES. 


SAX  FRANCISCO— City  Hall,  4  story 
no]  dome.  Class  A  construction.  $4,- 
."iiiii.iH hi.  Architects,  Bakewell  &  Brown, 
251  Kearny  St..  S.  F.  Owners,  City  and 
Bounty  of  San  Francisco.  Bids  are 
now  being  called  for  by  the  Board  of 
Public  Works  for  erecting  the  struc- 
tural steel  and  iron  for  the  new  city 
Hall,  Bids  will  be  opened  on  Wednes- 
day, August  6th.  A  complete  list  of 
i  i  .  Kids  will  appear  in  the  next 
issue  of  the  'Building  and  Industrial 
Ni  ws 

SAX  FKAXCISCO— City  Hall.  4  story. 
base  and  dome.  Class  A  construction, 
14,500,000.  Architects,  Bakewell  & 
Brown.  251  Kearny  St..  S.  F.  Owners, 
City  and  County  of  San  Francisco, 
1'lans  and  specifications  for  the  granite 
Work  on  the  new  City  Hall  have  been 
completed  and  approved.  Bids  are 
now    being   called    for    by    the    Board    of 
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Public  Works  and  will  lie  opened  on 
August  27th.  A  bond  in  the  sum  of 
$300,000  is  required,  which  indicates 
that  the  work  is  estimated  to  cost  in 
the  neighborhood  of  $1,200,000.  Plans 
and  full  instructions  for  bidders  can 
be  secured  from  the  Board  of  Public 
Works.  An  official  proposal  appears  in 
another   column   of   this   issue. 

SAN  FRAXCISCO  —  Subtreasury 
vaults,  etc.  Cost  not  stated.  Archi- 
tect, Supervising  Architect  Oscar 
Wenderoth,  Washington,  D.  C.  Own- 
ers, United  States  Government.  Bids 
are  now  being  called  for  on  the  con- 
struction, including  mechanical  equip- 
ment, interior  lighting  fixtures  and 
electric  protection  for  two  money 
vaults  which  are  to  be  installed  in  the 
San  Francisco  Subtreasury.  These 
vaults  will  cover  3,500  square  feet  of 
floor  area.  Plans  and  specifications  can 
be  secured  from  the  superintendent  of 
construction  in  this  city  or  from  the 
Supervising  Architect  at  Washington. 
D.  C.  Bids  will  be  opened  in  Wash- 
ington on  September  2nd.  An  official 
proposal  appears  in  this  issue. 

SAX  FRAXCISCO  —  Subtreasury 
vault  entrance,  etc.  Cost  not  stated. 
Architect,  Supervising  Architect  Oscar 
Wenderoth,  Washington,  D.  C.  Owners, 
United  States  Government.  Bids  will 
be  opened  in  Washington,  D.  C,  on 
September  2nd  for  construction,  com- 
plete, of  two  vault  entrances  for  the 
money  vaults  which  are  to  be  in- 
stalled in  the  United  States  Subtreas- 
ury at  San  Francisco.  Plans  are  speci- 
fications can  be  secured  from  the  Su- 
pervising Architect  at  Washington  or 
from  the  Superintendent  of  Construc- 
tion in  this  city.  An  official  proposal 
appears  in  another  column  of  this 
issue. 

HAXFORD,  KINGS  CO.,  CAL.— Court 
house,  2  story  and  base,  brick  and  con- 
crete, $30,000.  Architects,  J.  Carl 
Thayer  associated  with  Henry  Doriot, 
Forsythe  Bldg.,  Fresno.  Owners, 
Kings  County.  Plans  for  the  building 
have  been  completed  and  approved  by 
the  County  Supervisors.  No  details  of 
the  construction  have  been  received  in 
this  city  and  other  than  the  fact  that 
the  building  will  cover  an  area  of  50x 
125  feet  nothing  can  be  said.  Plans 
are  now  out  for  figures.  Plans  and 
specifications  can  be  secured  from  the 
architects  or  from  the  Clerk  of  the 
Board    of   Supervisors. 

WALLA  WALLA,  WASH.  —  Court 
house.  Class  A  construction,  $200,000. 
Architect,  Henry  Osterman.  Walla 
Walla.  Owners.  Walla  Walla  County. 
The  County  Commissioners  have  voted 
to  construct  a  new  building  costing 
$200,000.  Architect  Osterman  was  in- 
formally commissioned  to  prepare 
plans,  but  this  action  was  not  unani- 
mous. A  competition  may  be  called. 
Further  mention  will  be  made  of  the 
work  as   it   develops. 


FACTORIES  &  WAREHOUSES. 


SAX  FRAXCISCO  —  Warehouse,  2 
story  and  base,  brick.  $15,000.  Archi- 
tect. Lewis  P.  Hohart.  Crocker  Bldg.. 
S.  F.  Owners.  Crane  &  Co.  The  build- 
ing will  be  erected  on  the  property  on 
Stanford  street  south  of  Brannan.  and 
will  cover  an  area  of  lOOxSO  feet.  Con- 
struction will  be  of  the  heavy  ware- 
house type.  No  interior  finish  will  he 
installed.  There  will  be  a  freight  ele- 
vator and  automatic  sprinkler  system. 
Metal     window    sash     and     frames    are 
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specified.   Exterior  of  the  building   will 

be  faced  witli  pressed  brick.  Plans 
are  complete  and  segregated  figures 
are  being  taken  on  all  parts  of  the 
work. 

SAX  FRANCISCO— Machine  shop,  1 
story,  frame  construction,  $2,500.  Ar- 
chitect, none.  Owner,  E.  W.  Tucker, 
tr  St.,  S.  F.  The  building  will 
be  erected  on  Fremont  275  north  of 
n.  and  will  cover  an  area  of 
21x137%  feet.  No  interior  finish  will 
he  installed  except  in  the  front  por- 
tion which  will  he  fitted  up  for  offices. 
The  building  has  been  designed  for  a 
machine  shop  and  will  be  occupied  by 
the  owner.  Exterior  will  be  covered 
with  galvanized  iron.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 

SAX  JOSE.  SAXTA  CLARA  CO.,  CAL 
— Cannery  and  warehouse.  1  story, 
frame,  $2,000.  Architect,  none.  Own- 
ers. Creco  Canning  Co..  San  Jose.  This 
building  will  cover  an  area  of  80x115 
feet.  A  portion  of  the  structure  will 
be  used  for  canning  purposes  and  the 
balance  of  the  building  will  be  used 
as  a  warehouse.  Xo  interior  finish  will 
be  used.  Exterior  will  be  covered 
with  galvanized  iron.  Plans  are  com- 
plete and  work  will  be  done  by  Day 
Labor. 

PORTLAND.  ORE.— Warehouse,  2 
story  and  base,  brick  and  concrete. 
Cost  not  stated.  Architect,  Aaron 
Gould.  Worcester  Bldg..  Portland. 
Owner's  name  withheld.  The  building 
will  be  erected  on  East  Washington 
street  and  will  cover  a  ground  area 
of  100x100  feet.  Rear  portion  of  the 
structure  will  be  of  reinforced  con- 
crete construction  and  the  part  facing 
the  street  of  brick.  There  will  be 
large  freight  elevators,  automatic 
sprinklers  and  fireproof  doors.  Metal 
window  sash  and  frames  will  also  be 
specified.  Exterior  will  be  faced  with 
pressed  brick  and  cement  plaster, 
stage.  Further  mention  will  be  made 
of  the  work  as  the  plans  progress. 

SEATTLE,  WASH. — Factory  build- 
ings. i  and  2  story,  brick  and  steel. 
Cost  not  stated.  Architects.  Stephen 
&  Stephen.  Xew  York  Bldg.,  Seattle. 
Owners.  Broderick  &  Bascom  Co.  The 
one-story  factory  building  will  cover 
•an  area  of  S4x210  feet.  There  will  also 
be  a  two-story  fireproof  oil  house  and 
a  frame  carpenter  shop.  Plans  and 
specifications  include  metal  window 
sash    and    frames    and    structural    steel. 

About     1. cubic    yards    of    fill     is    to 

be  made.  Plans  for  the  work  are  now 
being  prepared.  Exteriors  of  the 
buildings  will  be  faced  with  stock 
brick. 


FIRE  HOUSES  AND  JAILS. 

FRESNO,     FRESNO       CO.,    CAL— De- 
tention   home.    2    story   and 
and       concrete.       $35,000.  An 

Swartz,     lloirikin     &     Swartz.     Fresno. 
Owners,    Fresno    County.      The    building 
will    he    fireproof   and    will    contain    two 
mitoric        one    for    females  and 
one     for     males.       There     will      , 
work     rooms,    kitchens.       dining      balls 
and     class     rooms.       Interior     finish     will 
le    of    pine    throughout.      Plans    provide 
for    j    central    heating   system, 
plumbing     and     electric     work.        Metal 
w  in. low   sash   ;i  nil    frames   v,  in   bi 
Exterior    of    the   building    will    I  i 
with     pressed     brick.       Working    draw- 
ings  arc   being  completed  and   bids   will 
he     called     for     sometime     during     this 
month. 


FLATS. 

SAX  FRANCISCO — Flats,  2  story  and 
base,  frame.  $4,500.  Architect,  none. 
Owners,  C.  .1.  and  W.  J.  Keenan.  Hayes 
and  Masonic,  S.  F.  The  building  will 
he  erected  on  the  north  side  of  Hayes 
street  west  of  Central  avenue,  and  will 
cover  in  area  of  25x60  feet.  Interior 
has  been  arranged  for  two  modern 
Hats  of  five  and  six  rooms  with  bath. 
Interior  finish  will  he  of  pine  with 
some  elm  panels.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  lie  large  open  fire  places 
with  brick  mantels  in  the  living-  rooms. 
Tile  will  be  used  in  1 1  i e  bath  rooms  and 
kitchens.  Exterior  of  the  building 
will  he  covered  with  rustic  and  ship- 
lap  with  some  brick  veneer.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers who  will  do  the  work  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

SAX  FKAXCISCO — Flats,  2  story  and 
base,  frame,  $3,500.  Architect,  E.  P. 
Helms.  1334  Church  St.,  S.  F.  Owner, 
'i.  R.  Anderson.  The  building  will  be 
erected  mi  the  east  side  of  15th  avenue 
north  of  California  street,  and  has  been 
designed  to  contain  two  modern  flats  of 
live  and  six  rooms.  Interior  finish  will 
be  of  pine  with   some  elm  panels.  Hard- 

w l    floors    will    be   used   in   the   living 

rooms  and  reception  halls.  There  will 
be  large  open  fire  places  in  the  living 
rooms  with  brick  or  tile  mantels. 
Hath  rooms  will  be  finished  in  tile 
and  tile  wainscoting  will  be  used  in 
tin  kitchens.  Exterior  of  the  building 
will    be    covered     with    cement    plaster 

M  metal  lath  and  rustic.  Plans  are 
te  and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 


GOVERNMENT  WORK  AND 
SUPPLIES. 
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Appraisers'    Stores,    Sun    Francisco. 

Under  bids  opened  for  reconstruct- 
ing the  wiring  and  lighting  system  of 
the  U.  S.  Appraisers'  Building  at  San 
Francisco,  Cal..  the  contract  was 
awarded  to  the  General  Electrical 
Construction  Co.,  of  223  .Minna  street, 
San  Francisco,  Cal..  at  $S,395.  In  the 
prosecution  of  the  work  material  of 
the  following  manufacture  will  be 
used:  General  Electric  Co.  pendant 
switches  and  keyless  sockets;  Cutler- 
Hammer  Mfg.  Co.  canopy  switches; 
Holophane  Glass  Co.  reflectors  and 
glassware. 


Mare     Island     Dredging. 
The    lowe-t    figure    submitted    to    the 

Navy  Department  for  the  dredging  of 
t lie  Mare  Island  Channel  is  that  of  the 
Standard  American  Dredging  Company 
of  Oakland,  which  offers  to  do  the 
work  for  the  lump  sum  of  $233,000  if 
awarded  the  entire  contract,  and  its 
figures  on  the  three  separate  details 
of  the  work  amount  to  $286,500,  di- 
vided   as    follows: 

al    of    $2,600,000    cubic    yards   of 

mud,    $195  yards    of    rock    at 

thirty-foot  depth,  318,000;  12,000  cubic 
yards   rock   al    twenty-foot   depth,   $73,- 

7,1.11. 

The  Lids  of  Ho-  San  Francisco 
Bridge    Company    were    :.-    follows: 

Item..',  il  .if  mud.  $189,020;  rock  at 
thirty-foot  depth,  $26,400:  rock  at 
twent:  -  $1  15,500.       Total, 

$330,920. 

Bids  '  o        i  i  ted      by    the 

'     .i  nnel    I  lompany    and    the 
Company.       It    is 
nl    the    awa rd    of    the   con- 
tract   win    bi  date 
and    that    the   work    will    he    started    Im- 
mediately then  iftei       The  city  or  Val 
I    i  inn    on    this    rn.l  ler 
calling    for    a     bond    election,    as 
it    propo-es    to    build    a    bulkhead    along 
the    waterfroi                                    the   de- 
bris  fi                                        a    be   dumped, 
thus    r<                            '■      tide      lands,    the 
1 1  cently    given 
to    th-    "Ity. 


Ilalaneeil     Valves. 

The  following  bids  were  opened  by 
the  Reclamation  Service,  Los  Angeles, 
Cal.,  under  specification  213,  for  bal- 
anced regulating  valves  for  Belle 
Fourche    project: 

Advance  Machine  Co.,  Los  Angeles, 
Cal.,   $85:  Los  Angeles,  21   days. 

Maine  Machine  Works,  Los  Angeles, 
Cal.,   $90;   Los  Angeles,   14  days. 

Fulton  Engine  Works,  $151;  Los  An- 
geles,   14   days. 


Isthmian    Canal    Commission,    Rednooil 
Lumber. 

The  following  bids  were  opened  by 
the  general  purchasing  officer,  Isth- 
mian Canal  Commission,  Washington, 
.  C,  for  furnishing  a  miscellaneous 
quantity    of    redwood    lumber: 

Acme  Dumber  Co.,  San  Francisco, 
Cal.,    $1,234.49. 

G.  Elias  &  Bro.,  Buffalo,  N.  Y.,  $1,- 
865.39. 

W.  is.  Grace  &  Co.,  San  Francisco, 
Cal.,     $1,140.27. 


Canal  Circular  778. 

The  following  bids  were  opened  by 
tlie  general  purchasing  officer  Isth- 
mian Canal  Commission,  Washington, 
D.  C,  under  circular  77S,  for  furnish- 
ing two  lock  entrance  dating  caissons 
and   their   equipment: 

Seattle  Construction  and  Dry  Dock 
Co.,  Seattle,  Wash.,  $952,000,  with  par- 
tially inclosed  motors,  Westinghouse 
pumps,  Ludlow  valves,  and  General 
Electric    motors,   etc 

Union  Iron  Works,  San  Francisco, 
Cal.,  $748,600,  with  partially  inclosed 
motors,  Worthington  pump,  Union 
lion  Works  valves.  General  Electric 
ri s,    etc. 
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Class  16,  3,oou  II. s  sheet  packing, 
brass   wire    insertion. 

Class  17,  200  asbestos  manhole  gas- 
kets. 

Class  18,  5.000  ft  rawhide  belt  lacing. 

Class  19,  300  lbs  carpenters'  chalk- 
line. 

Class  20,   l".   reams  emery  cloth. 

Class  21,  5,000  lbs  stearic  acid  can- 
dles. 

Class    222,    I. lbs    metal    polish. 

Class  23,  1,000  reams  white  bond 
paper. 

Class  24,  200  reams  white  ledger  pa- 
per. 

Class  25.   100   reams  onion  skin  paper. 

Class  26,  500,000  manilla  shipping 
tag's,  Xo.   6. 


Canal    Circular    787-C. 

The  Isthmian  Canal  Commission  .vill 
open  bids  August  14,  1913,  at  2:30  p.  m., 
under  canal  circular  787-C,  for  fur- 
nishing   the    following      material       and 

:-'  1 1 1 . 1 1 1  i  • 

Class  1.   2.",   push   cars. 

Class  2,  300  cape  chisels  and  1,200 
cold     chisels. 

i 'lass  ::,    246    twist   drills. 

Class  4,    2,1-84    files. 

Class  .">,    l  li   still .-  r> n    wrenches. 

'li  6,    001)    SCJ  the    blades. 

Class  7.    132    machettes. 

class  8,   ill   garden   hose. 

■  la  'i.    I. Him  lbs  copper  tacks. 

Class  in,    is    pairs    ash    ores.    x-ft. 

''I:.    B  11.    3,000    11    rubber    air    hose. 

Class  11'.    300    lbs    spiral    Inn    and    cold 

Water     packing. 

Class  1$,  600  lbs  rubber  sheet  [lack- 
ing 

Cla        ii.    i.iiiiii   lbs  square  flax   pack- 

15,  3oo  lbs  spiral  square  pai  b 
lng. 


Salt    Lake    City,    1  tali.    Vault    Shelving. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for 
installing  metal  vault  shelving  in  the 
U.  S.  post  office  at  Sant  Lake  City, 
Utah: 

Van  Dorn  Iron  Works  Co.,  Cleve- 
land,   Ohio,    $2,122.42. 

Berger  iMfg.  Co..  Canton,  iihio,  $2,- 
148. 

H.  H.  Shults  Co.,  Gowamlo,  N.  Y., 
$2,500. 

Crown  Metal  Construction  Co., 
Jamestown,  N.   Y..   $2,."iS7. 

Watson  Mfg..  Jamestown,  X.  Y.. 
$2,749. 

Art  Metal  Construction  Co.,  James- 
town,   X.    Y.,    $2,846. 


Iloilers,    Port    Torvnaentl,    Wash. 

Bids  were  opened  by  the  supervis- 
ing architect  for  new  heating  boilers, 
etc.,  at  the  U.  S.  post  office,  Port  Town- 
send,   Wasih.,   as   follows: 

Ward-Sherer,  Seattle,  Wash.,  $1,176; 
time  October   1.   1913. 

Jones  &  Crouten,  Port  Townsend, 
Wash.,    $2,450;    time    CO    days. 

Rath  Plumbing  and  Heating  Co..  Se- 
attle, Wash,  $2,280;  time  November  1, 
1913. 


Fresno,    Cal.,   Hoist    and    Lift. 

The  following  bid  was  received  by 
the  supervising  architect,  Treasury 
Department,  Washington,  D.  C,  for  a 
new  hoistway  and  an  electric  freight 
lift  for  the  U.  S.  post  office  and  court 
house,  Fresno,   Cal.: 

Otis  Elevator  Co.,  Washington,  D. 
C,    $4,747;   time   December   s.    1913. 


Cenernl       Supply      Committer       Results. 

In  a  report  recently  submitted  to 
the  Secretary  of  the  Treasury  by  the 
superintendent  of  supplies,  General 
Supply  Committee,  it  is  stated  that  the 
Increase  or  decrease  in  prices  obtained 
for  the  fiscal  year  mil.  as  compared 
with  those  of  1013,  is  approximately 
estimated  as  follows:  Stationery,  de- 
crease 5  per  cent;  hardware,  decrease 
7  per  cent;  dry  good  Increase  •".  per 
cent;  electrical  and  engineering  sup- 
plies, decrease  r.  per  cent;  lumber,  In- 
crease lo  per  cent;  paints,  oils.  etc.. 
decrease  1 2  per  cenl ;  furnii  ure,  de  - 
crease  5  per-  cent;  groceries  and  house- 
hold supplies.  Increase  17  per  cent: 
forage,  dour  and  feed,  decrease  20  per 
cent;  fuel  ami  iee,  increase  7  per  cent. 
it  is  estimated  thai  there  is  practically 
no  change  in  drug-  and  chemicals, 
laboratory  apparatus,  photographic 
supplies,  engraving  and  printing  sup- 
plies,   and    Incandescent    lamp    supplies. 


i.iy.    AmjiisI     6,     1913. 

SAN    FRANCISCO— Street    pavingand 
.pairs      and      reforesting.      Cost      not 
Engineer,   Constructing    Quar- 
termaster's    Department,     Fori      Via    on. 

in  hits.      United      stairs      Govei int. 

onstructing    Quartermaster's    Of- 
Fort   Mason   has   been   authorized 
by     the     War     Department      to 
plans    for   several    miles    of   new   asphalt 
with    concrete    base    ami    for    ex- 
repairs    to    roads    now    made.    In 

nection    with     the    building    of    new 

i       ..ill    follow    I  be    bea  utitti  a  tion    of 

ilu.    Presidio.      Fori    Wintield    Scott    will 

forested    with    about    100,000    trees 

of   many    \  a  rieties.    John    McLa  ren,    well 

known    landscape   arch  ii  ect,    is    co- r- 

Itlng    with    Engineer    O.    W.    Degen    in 
ibis    work. 


GARAGES. 


Contracts  Awarded. 

I,i  is       ANGEILES,       CAL. — Garage,       1 
i  nd    base,    brick      and      com  reti 
$15,000.         Architect,       Frank      L.      Stiff, 

Q e    Bldg.,    L.    A.      Owner,    Hugh     I!. 

Evans        Contractors,    F.    O.    Engstrum 

''".   5tl i   .-'•   iton   sis,.   L.   A.   Contract 

I  ."..000. 

ANGEILES,  CAL. — Gai  ige, 
■  tory  and  I  ase,  brick.  $10, Archi- 
tect, C.  C.  Rittenhouse,  Wilcox  Bldg.. 
L.  A.  Owners,  Belgard  and  Jackson. 
( 'mil  ractor,  A.  I"..  I  I  n  rsl  ma  n,  Si  ory 
l>.    A.      Contract    price.    $10, 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


SAX     PEiDRO,     LOS     ANGELES       CO., 
CAL.  —  Lodge     hall,     3     story     ami 
tick    and       steel,      $40,000.      An 
Thornton     Fitzhugh,     Pacific        Electric 
Bldg.,    L.    A.      Owners,    San    Pedro    .Ma- 
sonic   Temple    Association.      The    build- 
ing    will    be    erecti    I    on    a    corner    site 
and    will    cover   an    area    of   50x100    feet. 
The   entire    building   will    be    given    over 
to    the    use    of    the    association.      There 
will     be    several    lodge    rooms,     library, 
reading     rooms     and     s  ocial     ha  I  Is,        v. 
completely    equipped    ha  nonet    room    and 
kitchen    will    also    be    pi  ,i\  ided        I  nte- 
rior    tinish    will    be    of    pine    and 
wood.      There     will       be     ste  i  m     beat, 
petal     window    sash    and     frami 
metal    lath     and     plaster    interior    parti- 

' :       ■  1 1 1  ■ .  ■  1 1 1 1  id        Exterior    of    the 

building     will     be     fai  ed     with     p 
■rick    a  nd    artificial    •  tune.      piai 
nearly     complete     and     figures     will     be 
hilled    f"i     shortly. 

SAX       FRANCISCO— Lodge       hall,      3 
i  ml    base,   brick,   $::.".. Archi- 
tect,    Charles     1'afT.       Merchants'       Ex- 
Bldg.,    s.    F.      Owners,    Carpen- 
ii,il    Associal  Ion.     This   work    was 
ned     here     when     Architect     Part 

a'  loned      to      | 

plans.       I  n:i  wiims     for     the     exca 

■  in     - pleted    and    a  re     In    the 

of    ti  e    Bulldii        Co  for 

I  ■  1 : 1 1 1  -     can     be 

ai     sal     Mission 
i  he   ba!  nee   of   tl  e   work 

will    follow    as     i   as    bids   cai 

puree!       The     new     building     will       be 

■  '  ■■   i  •   i     on      Hi     opi 

and   will   be   a 

i i    lodge 

ibovi         I.    ■        111     In 

ed    brick.      A.    i  !a  Iderw  ood 
eta  ry. 
RICHMOND,     CONTRA     COSTA     CO., 
CAL      Lodge    hall,     ::     story    a  nd     base. 
B.    Ogborn,    Richmond.      Owners,    Rlch- 


BUILDING    AND    INDUSTRIAL  NEWS 

brick.     Cost    not    stated.      Architect,    J. 

a i     Moose    Haii    Association.      This 

building   will    be   erected   on    6th    street 
and   will   cover   an    area   of   72x112   feet. 

A  ill       be      1  W'n      .-tines      On      the      lil'St 

Odge  rooms  on  the  second  floor 
a  nd  He  third  floor  will  be  e  n  a  ngi  i 
i,i  a  number  of  offices,  Preliminary 
plans  are  now  under  consideration  and 
a  detailed  description  of  the  work  can 
given  at  this  time.  Further 
mention    will    be    made   as    plans    pro- 

McMlXXVlLLE,  ORE.— Lodge  hall, 
story  and  ease,  brick.  Cost  not  stated. 
Architect,  C.  C.  Robins.  Ainsworth 
Bldg.,  Portland.  Owners.  Masonic  Hall 
Association  of  McMinnville.  This  work 
has  been  mentioned  here  before  when 
hitect  was  rirst  commissi. me, 1 
to  prepare  plans.  The  structure  will 
cover  an  area  of  80x95  feet.  First 
floor  and  basement  will  be  used  for 
commercial  purposes,  the  -second  floor 
for  offices  and  the  third  floor  will  be 
fitted  up  for  lodge  rooms  and  banquet 
hall.  Interior  finish  will  be  of  pine 
with  some  hardwoods.  There  will  be 
steam  beat  and  elevator  service.  Stores 
will  have  plate  glass  display  windows 
in  patent  store  fronts.  Metal  window 
and  frames  are  specified.  Exte- 
rior of  the  building  will  be  faced  with 
klinker  or  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
Bids   will  be  opened'on   August   12th. 


HOTELS. 

SAX  FRANCISCO  Hotel.  8  story  and 
base  Class  B  construction,"  $95,000. 
Architect.  N.  W.  Sexton,  Chronicle 
Bldg.,  S.  F.  Owner.  Milton  D.  Grosh 
et  al.  This  building  was  mentioned 
here  when  the  architect  was  first  corn- 
mis.- ioned  to  prepare  plans.  Working 
drawings  have  been  completed  and  a 
contract  for  the  excavating  and  grad- 
ing let.  The  building  will  be  erected 
on  the  north  side  of  Sutter  street  100 
fi  ei  west  of  Powell,  and  will  have  a 
street  frontage  of  "7M:  feet  .and  a 
depth  of  137%  feet.  A  complete  steel 
frame  with  exterior  walls  of  rein- 
forced concrete  arc  specified.  Exterior 
will  lie  faced  with  cement  plaster 
Main   lloor  will  be  given  over  to  a  large 

he'i\'.  offices  and    parlors.     Upper    ft 

will  be  arranged  for  guest  rooms,  all 
of  which  will  have  private  baths.  In- 
terim-   finish    will    be    of  ,pine   and    h.ard- 

w is.      Ornamental    plaster    will      be 

used  in  the  lobby  and  offices.  Bath 
rooms  will   have  cement   Boors  and   tile 

•  it.  Plans  provide  for 
beat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply. 
Metal  window  -ash  and  frames  and 
metal  lath  and  plaster  partitions  will 
cified.  Plans  are  complete  and 
a  ken  on  the  gi  neral 
contract. 

SAX    FRANCISCO— Hotel,   3    story  and 

i    ,       frame.    $15,000.       Ai  ,'liiie,  t.    1 1.     E, 

Ei   ins     2367    Mi!    Ion    St.,   S.    P.      I  iwnei . 

Mr.    Mnhr.    579    71b    Street,    S.    F.      This 

building    will    be    erected    on    Railroad 

2 1  st  a  venue,  a  nd   ha 
i,  signed   for  a    saloon   on   the  flrari    floor 

number   of  sil 
Intel  lor  finish    will  be  of   pine    <  i 
1 1 , ,  i     and    cold     running 
1 1   be  supplied   to  all   rooms.     Be   Idi 
,,,  11  be  I  wo  pub- 

.,    the   upper    Soon 
or  of   the   building   will   be   faci  & 
with   shiplap   and    rustic.   Plans  ore  now 
being    prepared     and     figures     will     be 


ts 


called    for   within   a    leu    days. 

SAX    FRANCISCO — Hotel    addition,    Z 

storp,    brick   and   steel.    $38,000.      Archl- 

■,'■,  i  1 1  i.-i  in     Mooser,    Nevada       Bank 

Bldg       S.    F.       Owner,    Miss    Jennie       M. 

i     ,      | Hi     four-story     hotel 

structure  at  the  northwest  corner  of 
Ellis  and  Mason  streets  is  to  have  a 
four-story  addition,  making  the  com- 
pleted building  seven  stories  in  height 
increasing  its  capacity. 
■  esent  lines  of  architecture  will 
be  followed  oul  as  will  the  interior 
tinish.    which    is   of  pine   and    hardwoods. 

All    guest    r a-    will       ,,     connecting 

baths.  The  heating  plant  will  be  In- 
creased and  elevator  service  will  be 
extended  to  the  new  portion  of  the 
building.  Plans  arc  complete  and  fig- 
ures  will   be  called  for  at   once. 

SAX  FRANCISCO— Hotel.  5  story  and 
,ii  forci  ,i  concrete.  Cost  not 
stated.  Architects.  Rousseau  &  i 
seau,  Monadnock  Bldg.,  S.  F.  Owner, 
John  J.  Clayton.  This  building  will  be 
erected  on  the  north  side  of  Howard 
street  between  3rd  and  4th  streets. 
There  will  be  two  stores  on  the  first 
lloor.  lobby,  office,  reading  room  and 
dining    room    i  ond    lloor    and 

.72   rooms  on   the   upper  three  floors.      In 

addition   to   the   guest    looms   each    il ' 

will  contain  a  number  of  baths  which 
Will  have  cement  floors  and  tile  wain- 
scot. There  will  be  elevator 
and  steam  beat.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 
Stores  will  have  patent  store  fronts. 
.Metal  window  sash  and  frami 
specified.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
I'l.i  ii-     ,  re    now    being    prep. i  i  ,    I. 

OAKLAND,  CAL— Hotel,  s  story  and 
base,  brick  and  steel.  $120,000.  Archi- 
tect Clay  at  Bnriell.  Albany 
Oakland.  Owners.  Morris  .v.-  Muller. 
Tliis:  work  was  mentioned  here  when 
the  irehitect  was  first  commissioned. 
The  structure  will  be  erected  at  the 
north  east  corner  of  11th  and  Jefferson 
,,i  ering  a  large  area,  i  [round 
lloor  will  contain  three  store-  besides 
the  hotel  entrance  and  lobby.  Upper 
floors  will  lie  arranged  for  about  200 
guest  rooms,  a  large  percentage  of 
which  will  have  connecting  baths.  In- 
terior finish  will  be  of  pine  and  hard- 
There  will  be  steam  heat  and 
elevator     service.        Bath        rooms        will 

have   ,  'in  tit    ii 's  m  mi    tile      v.  i 

Exterior  of  the  building  will  be  faced 
with  pressed  brick:.  Bids  have  been 
taken  for  the  steel  work  and  pi  i  n  toi 
lance  of  the  contract  are  now 
nut    for    figures. 

LOS  ANGELES,  CAL.— Hotel,  12 
si  ory  and  base,  reinforced 
i ',,  i  not  stated.  Architect,  Fi  edei  Ii  k 
Xoonni.  Wright  and  Callender  Hide. 
L.  A.  Owner,  N.  w.  Stowell.  This 
i  uilding  will  be  erected  on  Spring 
of  4  een  men 

ei  ,     bel '  i  us   provide   for 

a    total    of    275    i is    and    264    baths, 

''  ' offli 

There    will     bi       ti    m    heat. 
,      ivatei 

ami   vai  n  am   , a-    -    stem,     tnterloi 

will    be     finished     In     pine,     hai 

i,i     Hi       Bath   i  ill  have 

cement    floors    and    tile    wainscot.       Ex- 

•     faced 

,         in        ,  ,  u    a  ml    terra 

:    a  i       i   ,      ompleti    and 

US    taken. 

Contracts  Awarded. 

OAKLAND,    CAL.  — Hotel.  7    -tory    and 
base,    brick   and    steel,    $75,000.      ArchI- 
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tects,  Oliver  &  Thomas,  Pantages  The- 
atre  Bldg.,  Oakland.  owner,  Roger 
Colt  Contractors,  Sommarstrom  Bros,, 
1011  Franklin  St..  Oakland.  Contrad 
not  stated.  Note:  Contractors 
are  not  taking-  subflgures  on  the  va- 
r  tliis  work. 

OAKLAND,    CAL — Hotel,   7   stoi 

struction.     Cost   not 
Bliss     &     Faville, 

Bal i    Bldg.,    s.    F.      Owners,   Oakland 

Hotel  Company.  Contractors,  J.  P. 
Walker  Co.,  Monadnock  Bldg.,  S,  F. 
Tins  contract  i-  tor  finishing  and  al- 
tering the  upper  two  stories  of  the 
i  i  ikland  I  totel  i  lontract  price  is  stat- 
ed   at    $150,1 

l.i  is   ANGELES,   CAL.— Hotel,    1    story 
and    base.      Class    C    construction,    $44,- 

Architect,     Maine     Building     and 

Investment  Co.,  Thorpe  Bldg.,  L.  A. 
owner.  M.  J.  Priester  Contractors 
Maine  Building  and  Investment  Co., 
Thorpe  Bldg.,  1..  A.  Contract  price, 
SI  I. '. 


I. FINDING    AND    [NDUSTRIAL   MOWS 

Construction  will  he  fireproof,  Intel  lor 
partitions  will  >be  of  hollow  tile  and 
metal  lath  ami  plaster.  Exterior  will 
be  faced  with  stucco.  Roof  will  be  of 
clay  tile.  Interior  finish  will  he  of 
pine  ami  hardw Is.  A  general  con- 
trail, including  heating,  electric  work 
ami  Unlit  fixtures  will  lie  let.  Plans 
can  in-  secured  from  the  Supervising 
Architect  or  from  the  custodian  of  the 
site.  Bi.ls  will  he  opened  in  Washing- 
ton,  1>.   G,   -in   September    i  i    a1    :i   p.   m, 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 

SAX  FRANCISCO— Structural  steel 
for  Entrance  Tower.  Cost  not  stated. 
Architect,  Director  of  Works.  Service 
Bldg.,  s.  F.  Owners,  Panama-Pacific 
itional  Exposition  Co.  Bids 
,,  ned  by  the  Buildings  ami 
Grounds  Committee  for  furnishing  and 
fabricating  structural  steel  for  the 
.Main  Entrance  Tower  and  for  erecting 
the  same.  The  United  States  Steel 
Products  Co.  were  low  on  furnishing 
ami  fabricating  at  $207,142,  and  will 
probablj  be  awarded  the  contract. 
Smith-Rice  &  Co.  were  low  for  erect- 
ing at  $33,000.  A  complete  list  of 
igures  appears  under  the  head- 
ing of  San   Francisco   in   this   issue. 

SAN  FRANCISCO  —  Paving  road- 
ways. Cost  not  s  iatert.  Engineer,  Di- 
reotor  of  Works,  Service  Bldg..  S.  F. 
Owners,  Pa  nama -Pacific  International 
Exposition  Co.  Bids  opened  by  the 
Buildings  and  Grounds  Committee  for 
■  the  Fast  Roadway  to  Fillmore 
street    enl  low   Flynn    &    Treacy 

low     at     8  18-100     cents.       All    bids    ap- 
pear   under    the    heading    of    San    Fran- 
i     'a     this    issue. 
S.\X     FRANCISCO — Warehouses    Nos. 
.-,   ami    I,   frame   construction.     Cost  not 
,       Architect,    Director    of    Works, 
,   s.   F.     Owners,    Panama- 
International     Exposition    Co. 
.1.    Monk    pri  sen  ted    the    low    hid   at    $7,- 
ti  In     f"i      •'instructing     the     two     ware- 

E    position    Co.       Bids 

were  opened  on  Thursday  last  bj  the 
Buildings  ami  Grounds  Committee. 
Eleven  "f    bids   -were   received*     A 

li  te   list    of   these    figun 

of  San    I'-!-.'  i"  isco   in 
this    i     ii' 


POST  OFFICES. 

PASADENA,       LOS       ANGELES       CO., 
CAL      l'"   i     office, 

\    ,',,n  -t  ''in  i  '.,ii       Co 
Architei  i  Isca  r 

Wenderol  h, 

■I         I'l.i  us    anil 

tor    figures 

foi     '    •     '"   ■      iv, i,.,  ,1     Building     which 

i "     i '  'i     '       Pi     idena        The 

■i -   ound    area    ol 

appro.-,  .i      telj     i  2,000   squa  i  e    i  eel ,     The 

main   portion   in    to  bi    I  vo     high 

with    a  wing   in      the     rear. 


RESIDENCES. 


SAX    FRANCISCO   —    Bungalow,      iVi 

story  and  base,  frame,  $2.1  "a.  Archi- 
tect, none.  Owner,  A.  T.  Morris,  616 
9th  Ave.,  S.  F.  The  house  will  be 
erected  on  the  east  side  of  12th  ave- 
nue    near    Anza     street,     ami     has     been 

desigm  d    to    c ain      six      rooms    and 

bath.  Interior  .finish  will  be  of  pine 
with  some  redwood.  Hardwood  Boors 
will  he  used   in   the  living  room,  dining 

r i    and    reception    ball.      Then-    will 

be  i  large  open  fire  place  in  the  living 
room  with  brick  mantel.  Tile  will  be 
used  In  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  he  covered 
with  cement  plaslter  on  metal  latlT. 
Plan  hi'  complete  and  in  the  bunds 
of  the  owner  who  will  do  the  work  by 
Day    Labor. 

sax  FRANCISCO — Residence,  3  story 
and  I, use,  frame.  $3.1,0(10.  Architects, 
Willis  Polk  &  Co.,  .Merchants'  Ex- 
change Bldg.,  S.  F.  Owner,  Albert  G. 
Ehrman.  This  dwelling  will  be  erect- 
ed on  the  north  side  of  Broadway  east 
uf  Baker  street,  ami  has  been  designed 
as  a  modern  city  home.  There  will  be 
in  the  neighborhood  of  14  rooms,  sev- 
eral baths  and  sleeping  porches.  In- 
terior finish  will  be  of  pine  and  bard- 
woods.  Tile  will  be  used  in  the  bath 
rooms.  There  will  be  -a  central  heat- 
ing   system,     probably       steam.       llanl- 

vi 1     floors    will    he    used    throughout. 

Considerable  marble  and  tile  work  is 
specified.  There  wiH  be  an  automatic 
water  beater.  Exterior  of  the  dwell- 
ing will  he  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  contract  for  excavating,  concrete 
work  and  foundations  has  been 
awarded  to  Frank  M.  Garden  Co.  Fig- 
in,  an  being  taken  for  the  balance 
of   the   construction. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
int  ii'il  staled.  Architect,  John  Hud- 
son Thomas,  First  National  Bank 
DBldg.,     Berkeley.       Owner,     George       P. 

1.1    iir       The    1 se    will   be   erected    in 

1  'in  1  a ail, in  t     Park,    and     has    (been    de- 

gned     i"    contain    eight    rooms,    bath 

and    sleeping      porch.      Interior      finish 

will     be    of    pine    with    some    hardw 1 

.,11  1  white  enamel.  There  will  he  fur- 
nace  heal    and   open   lire  places.     Jlnn- 

tels  will  be  of  brick  and  tile.  llard- 
u  i,,,,i  floors  will  he  used  in  the  prin- 
clpal  rooms.  Tile  will  be  used  in  the 
kitchen  and  bath  room.  An  automatic 
Water  heater  will  be  installed.  Exte- 
rior of  the  house  win  be  covered  with 
n  metal  lath.  Plans 
mi-  complete  and  figures  are  being 
taken. 

MARYSVVILLE,  YUBA  CO.,  CAL.— 
Residence,  2  I  orj  a  ml  base,  frame, 
$4,500.  Architects,  National  Architec- 
tural ami  Engineering  Co.,  First  Na- 
tional Bank  Bldg.,  s  F.  Owner's  name 
withheld.  The  bouse  will  contain 
nn.l     1, aih.      Interior    finish    will 
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be  nf  pine  throughout.  Han 
floors  will  he  used  in  the  prl! 
rooms.       There     will 

-and  open  lire  places.  .Mantels  will  be 
of  In  ink.  Tile  will  he  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  dwelling  will 
with  cement  plaster  on  metal  lath. 
'     complete   and    the   work   will 

be  done  by    Day    L.t r. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Re  i'li'ime,  :•  story  and  base,  frame. 
Cost  not  stated.  Architect,  Olin  S. 
Grove,  2U11  Telegraph  avenue,  Berke- 
ley. Owner,  S.  G.  Downing.  The 
dwelling  will  be  erected  in  Claremo-nl 
Park,  and  has  been  designed  for  an 
eight-room  house  with  bath  and 
sleeping  porch.  Interior  finish  will 
lie  of  pine  -and  hardwood.  Hard 
Hours  will  he  used  throughout. 
provide  for  furnace  beat  and  <>|" 
places.  Mantels  will  he  of  Inn 
i  Hi.  Hath  rooms  will  have  composi- 
liini  floors  and  tile  wainscot.  An  au- 
toatic  wnlei-  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the 
iinnct  is  now  taking  figures  on  the 
various   parts    of   the   work. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $5,000.  Architect, 
none.  Owner.  H.  M.  Swalley,  745 
Wesley  avenue,  Oakland.  The  house 
een  designed  to  contain  eight 
rooms,  bath  and  sleeping  pore: 
will  be  erected  at  the  northwest  cor- 
ner of  Wickson  and  "Warfield  avenues. 
Interior  finish  will  be  of  pine  and 
hardwood.  There  will  be  furnace  heat 
and  open  fire  place.  [Mantel  will  be  of 
brick.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Bath  room  will  have 
composition  floor  and  tile  wainscot. 
Tile  will  also  be  used  in  the  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cemertt  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hanls 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now 
being    purchased. 

SAX  FRANCISCO — Residences,  2,  2 
story  and  base,  frame.  $5,000  each. 
Architect,  Edward  E.  Young,  251 
Kearny  St.,  S.  F.  Owner,  Thomas 
Scoble.  These  houses  will  be  erected 
nit  the  west  side  of  Lake  street  east 
nf  16th  avenue.  Each  house  has  been 
designed  to  contain  seven  rooms  and 
bath.  Interiors  will  lie  finished  in 
pine  with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  lie  fur- 
nace heat  and  otpen  tire  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
rooms  will  have  composition  floors  and 
I  He  wainscot.  Automatic  water  heat- 
ers will  be  installed.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  Ail  tnaterl 
now    being    purchased. 

ALAMEDA.  ALAMEDA  CO.,  CAL— 
Residence,  2  story  and  base,  frame. 
$3,000.  Architect,  none.  Owner,  Wer- 
ner I-)  ThOrp,  455  Haight  St..  Alameda. 
The    bouse    will    contain    in    the    neigh- 

ii.ii  I I     nf     s<\  -ii     rooms,     hath       and 

sleeping      porch,       All      interior      finish 

will    be    nf   pine.      Hardwood    floors    will 

ii   ml     in    the     living    room,    dining 

imn    and    reception    ball.      There    will 

be    furnace    heat    and    open    fire    place. 
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Mantel  in  the  living  room  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  cm  metal  lath.  Plans  are  in 
the  hands  of  the  owner  who  will  do 
tlie    work    by    Day    Labor. 

SAX  FRANCISCO— Residence,  2  story 
and  base,  frame,  $5,000.  Architect,  D. 
C  Coleman,  -Merchants'  National  Bank 
Bldg.,  S.  F.  Owner.  M.  Fisher.  This 
dwelling  will  be  erected  in  Forest 
Mill,  and  lias  been  designed  to  contain 
Bight  rooms,  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  with 
some  hardwoods.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room,  den  and  reception 
hall.  An  automatic  water  heater  will 
lie  installed.  Exterior  of  the  house 
will  Ire  covered  with  cement  plaster 
on  wire  lath.  Plans  are  complete  and 
in  the  bands  of  the  owner.  Work  will 
he  done  by  Day  Labor.  Materials  are 
now     being     purchased. 

STOCKTON,  SAN  JOAQUIN  CO., 
CAI*  —  Residences,  etc.,  frame  con- 
struction. Cost  not  staled.  Archi- 
tects, none.  The  following  Day  Labor 
jobs  are  reported  as  about  to  be  start- 
ed in  Stockton:  J.  E.  Oceble.  Stock- 
ton, 1  story  frame  residence,  $2,000; 
(':  McFadden,  Stockton,  1  story  frame, 
11,750;  A.  L.  Garron,  631  North  Aurora 
street,  Stockton.  2  story  frame  resi- 
dence, $2,000;  Joe  Gilbeau,  945  South 
San  Joaquin  St.,  Stockton,  remodel 
frame  building,  $1,200;  Jacob  Fisher, 
819  East  Anderson  St.,  Stockton,  2 
story  frame  dwelling,  $1,600;  W.  C. 
-veumiller,  24S  West  Acadia  St.,  Stock- 
ton, remodel  frame  dwelling,  $600;  and 
Mrs.  s.  Marshall,  Stockton,  alter  frame 
dwelling,    $1,600. 

SAX  JOSE,  SANTA  CLARA  CO.,  CAL. 
—  Residences,  etc.,  frame  construction. 
Cost  not  stated.  Architects,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  in  San  Jose:  Dr. 
C.  F.  Lane,  155  Balback  St.,  San  Jose, 
1%  story  frame  dwelling,  $1,500;  J.  P. 
McGinne-s,  155  Reed  St.,  San  Jose,  re- 
model residence,  $1,000;  J.  Nordi,  north- 
east Willow  and  Spencer  streets,  San 
Jose,  1  story  five-room  cottage.  $800; 
T.  Titaro,  Home  St.,  San  Jose,  1  story 
four-room  cottage,  $500;  J.  O.  Falcome, 
Home  St..  San  Jose.  1  story  four-room 
Cottage,  $51111.  and  W.  E.  Woodhams.  16 
North  2nd  'St.,  San  Jose,  1  story  five- 
room    cottage,    $1,800. 

Contracts  Awarded. 

OAKLAND,  CAL. — Residence,  2  story. 
Mid  base,  frame,  $20,000.  Architects,- 
Cunningham  &  Politeo,  First  National 
Bank  Bldg.,  S.  F.  Owner,  Edward 
Beck.  Contractors,  Powell  Bros.,  Ala- 
meda, excavating  and  foundation  work; 
Schnebley-Hostrawser  &  Pedgrift, 
Kiist  National  Bank  Bldg..  Oakland, 
Carpentry  and  plastering:  Charles 
Sturin.  Oakland,  plumbing.  Balance 
of  the  work   is  out  for  figures. 


SCHOOLS. 

MENLO  PARK,  SAN  MATEO  CO., 
CAL. — School,  1  story  and  base,  frame, 
|15,000.  Architect,  J.  W.  Dolliver, 
Royal  Insurance  Bldg.,  S.  F.  Owners, 
tfenlo  Park  School  District.  Plans  for 
this  building  have  been  completed  and 
bids  will  he  called  for  at  once.  The 
building  will  contain  four  class  rooms 
and    an    assembly    hall.      Interior    will 


BUILDING  AND   INDUSTRIAL  NEWS 

be  finished  in  pine  and  hardwood.  A 
central  heating  system  will  be  in- 
stalled. There  will  be  program  clocks 
and  bell  system.  Composition  black- 
boards will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster  on  metal  lath.  A  clay  tile  roof 
will    be    specified. 

OAKLAND,  CAL — Schools,  temporary 
buildings,  frame  construction.  Cost 
not  stated.  Architect,  City  Architect, 
J.  J.  Donovan,  Security  Bldg.,  Oakland. 
Owners,  City  of  Oakland.  Bids  opened 
at  the  last  meeting  of  the  Board  of 
Education  show  the  following  men 
low:  Intermediate  School  and  Tem- 
porary Science  Building,  McGinty  & 
Son,  $4,955;  Portable  Schools,  John  R. 
Faulkes;  Schools  4,  5,  and  6,  $2,640, 
$3,300  and  $3,960,  respectively,  and  for 
the  Bay  School  O.  B.  Ackerman  &  Son, 
$3,200.  A  complete  list  of  these  fig- 
ures appear  under  the  heading  of  Oak- 
land and  Alameda  County  in  this  issue. 

PORTLAND,  ORE.— School  gymna- 
sium, 1%  story  and  base,  brick.  Cost 
not  stated.  Architects,  Doyle  &  Pat- 
terson, Worcester  Bldg.,  Portland. 
Owners,  Reed  College.  The  building 
will  cover  an  area  of  70x160  feet,  the 
main  feature  of  the  building  being  a 
hanging  gallery  around  the  four  sides. 
The  building  will  be  arranged  with 
one  portion  for  men  and  one  for 
women.  There  will  be  special  exer- 
cising rooms,  two  hand  ball  courts 
and  swimming  tanks.  Bath  will  be 
equipped  with  showers.  Loth  wings 
of  the  building  will  be  equipped  with 
metal  lockers.  Plans  provide  for 
steam  heat.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  and 
pressed  brick.  Plans  are  complete 
and    are    being    figured. 

OWBNSMOUTH,  LOS  ANGELES  CO., 
CAL. — School,  2  story  and  base,  brick, 
$40,000.  Architect's  name  not  given. 
Owners,  Owensmouth  School  District. 
The  building  has  been  designed  to 
contain  eight  standard  size  class 
rooms,  an  auditorium  and  principal's 
office.  Interior  will  be  finished  in  pine 
with  maple  floors.  There  will  be  a 
central  heating  system  and  modern 
ventilation.  Exterior  of  the  building 
will  be  faced  with  glazed  brick.  Plans 
and  specifications  have  received  the 
approval  of  the  Board  of  Education 
and  are  now  out  for  figures.  Bids  will 
be  opened  on  August  11th.  Plans  and 
specifications  can  be  secured  from  the 
Los  Angeles  Suburban  Homes  Co., 
Trust   and   Savings    Bldg.,   L   A. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


CHICO,  BUTTE  CO..  CAL— Septic 
tank,  $6,000.  Engineer,  City  Engineer, 
Chico.  Owners,  City  of  Chico.  Plans 
for  a  septic  tank  which  will  be  erected 
on  the  sewer  farm  have  been  ap- 
proved and  bids  are  now  being  called. 
Plans  can  be  secured  from  the  City 
Clerk  at  Chico.  Bids'  will  be  opened 
on  August  19th.  An  official  proposal 
appears    in    another      column      of      this 


STORES  &  OFFICE  BUILDINGS 


-SAX  FRANCISCO  —  Office  building 
addition,  12  story  and  base.  Class  A 
construction.  $500,000.  Architects, 

Willis  Polk  *  Co.,  Merchants'  Ex- 
change Bldg..  S.  F.  Owner,  Ogden 
Mills.  This  work  has  been  mentioned 
here    before    when    it    was      first      an- 
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nounced  that  the  addition  was  to  be 
constructed.  The  new-  portion  of  the 
building  will  have  a  frontage  on  'Bush 
street  of  60  foot  b;,  120  feet.  New 
portion  nil  fc  ilow  the  lines  of  archi- 
tecture in  the  present  building.  Inte- 
rior finish  will  be  of  pine,  hardwood 
and  marble.  Exterior  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Plans  are  out  for  figures  and  con- 
tracts will  lie  awarded  within  a  short 
time. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAL. — Store  alterations,  1  story  and 
base,  brick,  $4,000.  Architect,  none, 
owner,  Mrs.  M.  Rossi.  The  building 
at  the  corner  of  Main  and  Commerce 
streets  will  be  altered  and  additions 
made.  The  work  will  include  new 
plastering,  interior  finish,  plumbing, 
painting  and  electric  work.  Plate 
glass  windows  and  patent  store  fronts 
will  be  specified.  Exterior  of  the 
building  will  be  faced  witli  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owner.  Work  will  be 
done  by  Day  Labor.  Materials  are 
now  being  purchased. 

SAN  PEDRO,  LOS  ANGELES  CO., 
CAL. — Stores  and  offices,  4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Architect,  E.  H.  Dorr,  1811  South  Main 
St.,  L.  A.  Owner,  N.  O.  Anderson.  The 
building  will  cover  an  area  of  25x75 
feet  and  will  contain  one  store  on  the 
first  floor  and  27  modern  offices  on  the 
three  upper  floors.  Interior  will  be 
finished  in  brick.  Plans  provide  for 
elevator  service,  hot  and  cold  running 
water  and  gas  fuel.  There  will  be 
metal  window  sash  and  frames  and 
patent  store  fronts.  Exterior  of  the 
'building  will  be  faced  with  glazed 
brick.  Considerable  marble  and  tile 
will  lie  used.  Plans  are  complete  and 
figures   are  being   taken. 

Contracts  Awarded. 

SAX  FRANCISCO— Store  and  rooms. 
.'  story  and  base,  brick  and  steel,  $10.- 
oiio.  Architect,  C.  S.  McNally,  Mechan- 
ics' Institute  Bldg.,  S.  F.  Owner.  Mrs. 
R.  J.  Snyder.  Contractor,  J.  R.  Han- 
nah. Williams  Bldg.,  S.  F.  Contract 
pr $9,255. 

PORTLAND,  ORE.— Store  and  office 
alterations,  4  story  and  base,  brick 
and  steel,  $50,000.  Architects,  Whid- 
den  &  Lewis,  Wilcox  Bldg.,  Portland. 
Owners,  Weinhard  Estate.  Contrac- 
tor, Edward  Killfeather,  427  Third  St.. 
Portland.      Contract    price,    $50,000. 

LOB  ANGELES.  CAI-.— Stores  and 
"Hires.  12  story  anil  base.  Class  A  con- 
struction, $200,230.  Architects,  William 
Curlett  &  Son,  Title  Insurance  Bldg., 
L.  A.,  and  Phelan  Bldg.,  S.  F.  Owners, 
Merchants'  Fireproof  Building  Co. 
Contractors,  J.  C.  Kubach  Co..  Van 
Nuys  Bldg.,  L.  A.,  general  construc- 
tion..     Contract    price.    {200,230 

LOB  ANGELES,  CAL— Stores  and 
lofts.  13  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architects, 
Au  tin  &  Pennell,  Wright  and  Callen- 
BldgV,  L.  A.  Owners.  Mason  Es- 
tate. Contractors,  Baker  Iron  Works, 
L.  A.,  furnishing  and  erecting  strui 
una]    steel.      Contract    price.    $69,0110. 

BAKERSFIELiD,    kkux   CO.,    CAL.— 
Store    and    offices,     2     story    and 
brick.      Cost      not      stated.      Arc 
none.      Owner.    George   L    Snider.      Con- 
tractors,    Dupes,    Hanson    &    Dupes,    Ba- 
kersfield.      Contract   price   not   stated. 

FI.KSMO.  FRESNO  OO.,  CAL.— De- 
pa  n  ni'-nt  e  I  ore,  ::  -'t."  |  a  nd  base.  Class 
A.     $125.0011.       Architect.     C.     A.     Meuss- 

•lurrrer,    Humboldt    Bank    Bldg.,    s.    F. 
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E.  Gottscli-alk  Co.  Contrac- 
tors. Trewhitt  &  Shields,  Fresno,  gen- 
eral '  lontr  n  I      price. 


THEATRES. 


SAN     FRANCISCO— Theatre,     2    story 
and   base.      Class   A   construction,    $40.- 

A  "      &      Rous- 

eean,    Monadnock   Bldg.,   s.   F.     Owner's 
name    withheld.      This    building,    which 
n  deslg 1   for  a  high  class  mo- 
tion    picture    theatre,     will     be    erected 
of    Stockton.      The 
building    will    have    a    frontage    of    6S 
of    187%    feet.      Inte- 
rior    will     lie    handsomely     finished     in 
pine    and     ornamental     plaster.       There 
a     modern    system    of    ventila- 
tion.      Construction     will     be     fireproof 
hiiu     with       a       complete       steel 
frame,     exterior     walls     of     brick     and 
concrete,    faced    with       pressed      brick. 
Considerable  art   glass,  marble  and  tile 
will     I  e     used.       Plans     are     being-    pre- 
pared. 

SACRAMENTO,        CAL — Theatre,        3 
story  reinforced    concrete. 

Architect,  A.  W.  Cornelius, 
its'  National  Hank  Bldg.,  S.  F. 
Owners,  Turner  &  Dahnken  Circuit. 
The  building  will  be  erected  on  K 
street  and  Will  contain,  besides  the 
i. rol.cr,  several  stores.  The 
theatre  will  be  arranged  «" i t h  a  main 
auditorium  and  gallery.  Interior  fin- 
ish will  be  of  pine  and  hardwoods1  and 
ornamental  plaster.  There  will  be 
steam  heat  and  a  modern  system  of 
ventilation.         Construction        will       be 

t",     with     concrete     walls,     floors 

and     Interior       partitions 

will  be  of  metal  lath  and   plaster.      Ex- 
terior    of     the     building    will    be    faced 
ement    plaster.      Plans    are    com- 
plete   and    tium.-     lie    being    taken. 

VANCOUVER,        B.       C. — Theatre.       3 

story   and    base.     Class   A   construction, 

i.     J.     .1.     lionnellan. 

Vancouver.      Own- 

Line    withheld.    The    building    will 

led    on    Keefer    street    near    Main 

75x120   feel 

LUditorium    and 

tw.,    galleries.      Construction     will     be 

_    ■    ■      .i        i    complete 

steel    frame,    reinforced    i.ie    walls, 

floors      and      f.       Interior    partitions 

will    be   oT    n.  d    pi  '  iter.      In- 

terior    finish     will     be     of     pine,     bard- 
.ni. !     ornamental       plasti 

■    I     venti- 
lating    will    be    installed.       Exterior    of 
j  11  ding    will  -.  ith     ce- 

ment   plaster,      plan      are    now    being 
prepared    and    will  tor    iignr..s 
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five     (5)     ca  l<  ml  I  I     days     from     tin 
of   the  contract    to  be   made  ami   entered 
into   therefor  ami  completed   within   the 
time     limits      as     provided      for     in      the 
spe  locations. 

The     amount     of     bond     for     l 

pcrformn  m i   contract  has  been   fixed 

at    $300, ,00 

All  proposals  offered   musi    be  ac 

tinned    by    a    check    certified    by    a     n 
sponsible    bank,    payable     to     the 
of  the  Clerk  of  the  Supervisors,  tor  an 
amount    not     less    than    ten    per    cent    of 
tin-   aggregate   of   the   proposal. 

Proposal      forms     will      be     furnished 
gratuitously    upon    application    at      the 

Office     of     the     Architect,      and      all      pro- 
posals   must    he    made    upon    such    forms. 

Tile    Board    "f    Public    Works    reserves 
tin     right    to    reject    any    and    all    lads. 

By     order      of    the      Hoard       of       Pufclic 
Works,  F.    .1.    CHURCHTLL, 

Secretary. 


SEALED  PROPOSALS. 


rum  <>»  M  *     I  nit     GRANITE     \\in«l\. 

(  IFFICE    '  IF    THI-:    la  IARD   Ol      PUB 
li.     Works   of  the  i  nd    i 

San    Frai 

,    .      ,   i     , 

of  ii 

o'clock    p.    iii.   a  ml    :t    o'clock     i>.   in.     on 
\\  •■iim—ii.-i  v      the    -Till     daj     of     lug-unt, 

mi.:  ■      ■  ,,.  k,    in- 

i 

Hall 

mister,    Polk    aid    G 
enue. 
iv.,-..  rill    he    made 

hie      II 

to    which 

in I    must  be-  commenced  within 


IMtOIMIS  \LS. 

i  IFFICE    i  IF    THE    Bl  IARD    OF    PUB- 

Uc  Works  of  the  City  and  County  ol 
San    Francisco. 

Sealed    sa  I-    will   be   received   at 

this  eiii,  e  between  the  hours  of  3 
o'clock  i>.  ni.  ami  :t  o'clock  |l.  "I.  <i« 
Wednesday,  Hie  iltli  day  <if  August, 
1013,  for  doing  the  following  work  to 
wit  : 

The    erection    of    the    structural    steel 
and    cast    iron    for    the    City    Hall,    to    be 
located    on    City    property    bounded     by 
McAllister,   Polk  and   G)  ove   El  n 
Van    Xess    avenue 

Progressive    payments    will    I ade. 

Said  work  must  be  done  in  ....  ■  .1  - 
ance  with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  must  be  commenced  with- 
in five  i".i  calendar  days  from  the  re- 
ceipt of  written  notice  from  the  Board 
of  Public  Works,  and  completed  within 
one  hundred  and  ninety  (190)  calen- 
dar   d  lys     thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
$20,000.00. 

All  proposals  offered  must  lie  accom- 
panied by  a  check,  certified  by  a  re- 
sponsible   bank,    payable    to    the    order 

of    the    Clerk    of    the    Board    of    S - 

visors,  for  an  amount  not  less  thar 
ten  per  cent  of  the  aggregate  of  the 
proposal,  rased  on  a  total  of  seventy- 
five    hundred    (7,500)    tons 

Proposal  forms  will  be  furnished 
gratuitously  upon  application  at  the 
office  of  the  Architect,  and  all  pro- 
posals   must    he    made    upon    such    forms. 

Tiie  Hoard  of  Public  Works  reserves 
the  right    to   rejeel    any    and   all    bids. 

By  order  of  the  Board  of  Public 
Work-.  F.    J.    CHURCHILL, 

Secretary. 


Wednesday,    August    6,    1913. 

tion,    and    deposited    by    the    bidder,    or 

ent,     with     the     Hoard     while     in 

between    1:30  and   '•■■■»>  o'clock 

it.   in..   I'acille  Time,  on    Hie    18th    da  >    ,,i 

\iigu-l.     1018,     in     .     e       rooms       of       the 

I .1    in    the   Citj     II  ill    Annex.   No.    I  728 

i  en  .a  i\  aj .  i  lakland,  '  'aliforn  la,  and  al 
the  expiration  of  the  time  named  the 
bids  will  be  opened,  exa  mined  -a  ml 
.  ed  iii  open  session  of 
i    e    i'i..   . 

Xo     hid      w.   i. 

tillding     wii  a     the     finished    hardware 

ill will    be   considered. 

All    hiii  -  accompanied   by   a 

■  ii  k  certified  I  j  a  responsible  bank, 
to  the  order  of  Frank  -M. 
Smith,  City  clerk,  in  an  amount  not 
less  than  m%  of  the  aggn 
amount  of  the  hid.  Said  check  shall 
led  to  and  he  retained  by  tin 
city  if  the  successful  bidder  fails  or 
refuse-    to    execute    the    ontract    in    the 

required   I nd   furnish   i is  of  the 

forms  to  le  provided  by  the  City  and 
a-  required  I  v  the  Charter  of  the  City 
of    Oakland,    within    twenty    (20) 

a  fter    receiving    notice    of    a  «  a  id. 

All     information     rclal  ive     to     t.  i 
iiuirements   for   bidding,   and  'all    direc- 
tions   necessary    to    explain    and    make 
definite    any    of    the    provisions    of    the 

- ilii    it  ions     or       df.i  wings       will        he 

given    by    I  he      Suiper\  ising      Ac 
in. on    application    al    his    office. 

The    right    is    resei  t  ed    to    the    Bo  ird 
in     ..  .  i.  .:..  a   ,      «  ith     the    provisions    of 
arter  of  the  City  of  '  lakland,   to 
!.  ieel    any    or   all    bids    submitted. 

...     ..rder    of    the     1 ,1    of    Education 

of    the    cite    of    Oakland,    California. 
I'  itcd    July    if.    19 

A.     I..     HANNAFORD, 

S arj     of    the     I  loard    of    Education 

of    the    Citj     of    i  'akland. 


Till':  BOARD  OF  EDUCATION  OF 
the  Citj  of  Oakland.  State  of  Ca  Mor- 
ula requesil  a  and  will  receh  e  bids  for 
the  furnishing  of  all  Materials.  Labor 
and  Workmanship  required  in  connec- 
tion with  the  construction.  e 
a  nl     finish     of    a     haseinent     a  nil    one     I  I  i 

additi and      ni      cei  tain 

c   a  ngi  -     a  He, ns    and    additions    In, 

lie     o    esonl      building     of     the      fruitvilc 

School    No.   ::.   located   on    Ca:   northerly 
ah.    nt     Pennim   n      a\  enue,        i     ■  ■  , 
i      i  |      fifth     (85th  i     and    Thirty-eighth 
,     avenues,     In     the     said     city     ol 

\No    for    ihe    furnishing    ol    all    tl  e 
i  i  .     panic    and     extension     bolts 

,i  mi    padlocks    required    foi     exil    <- 

.,,,,1    gaie-    of    thirtei  a       (13)      '  ei  ta  - 
buildings    and    for    the    tut  i 
ill    ia.    other   finished    hardware 

Manual        Ti I 

all      now     in     course     o!      urn 

,    said   City   of  Oakland 
\n    -aid    materials,    labor   and    work- 

I     I  ' I       ":-il       ,   . 



plai        .1  a  a  Ings    and    spe   Iflcatl 

erelol      and      'HI      hi"      "'      l!    '       "  J" 

of    John    J.    Donovan,    the    Sup, 

In     CI ' 

which       .  a      .   .  a      and      •  pi  ■  IfK  *  i s 

,     ,     hereto)    made. 
All    proposals    shall    be    le      upon 

and     conform     to     the     n  q 

"  

ed   by   the  city,   I ugh    ''  '■   Su- 

,  .      Vrchiti  -  i.    ami      hall       i     en- 
closed    i.        Baled     envi  Iojji        en  do     ■ 

ed   Hardware."     i      the  i 
to   the    Board   ol 


PROPOSALS    FOIt     CANAL    SUPPLIES. 

CANAL  CIRCULAR  787-C—  Office  Of 
the  General  Purchasing  Officer,  Isth- 
mian   I'anai    Commission,    Washington, 

1 1.   . — Sealed    pi  opus. ils   will   he   received 

at     this     office     until     AuaruM     14.     1013, 

under    circular    787-C       for       furnishing 

Push    Caws,    Cold    chisels.    Twist    Drills, 

Files      Wrenches,     Scythe     Blades,     Wa- 

i  in, ■-.   Copper   Tacks.   Ash   I  la  rs 

\,,      ii  ,-,.      Pa   king.     Gaskets,    Lacing. 

i  "..ilk    Line.      Emerv      Cloth.  ,   I ' 

Metal    Polish,    Bond    Paper.    Ledger    Pa - 

i         Onion     Skill     and     Shipping     Tags. 

trther    information    address    F.    C. 

i   i  ;i  ;s.    major,    corps    of    i  ngineers,    F. 

S.    army,   general    purchasing   officer. 


PROPOSALS    FOR    LOCK    WALL. 

i  OCK  WALL— U.  S  Engineer  '  iffii  e, 
sn2  Couch  iiiiiidi  tig,  Portland,  I  H  i 
Sealed  proiposals  for  constructing 
south  wall  of  upper  hak  at  Cascades, 
i  ire  will  be  i  eceived  here  until  1 1  o. 
in.  \ugust  is.  tois,  ami  then  publicly 
opened.  Infoi  ma :  ion  on  application. 
JAY    J.    Mil  iRRi  >W,    major,    i      rfneei 


PROPOSALS    POH    SEPTIC    TANK. 

skai.ki '     PRi  'I''  iSALS    will    be      r« 

i  ,.|\  ed       b\        the      Cil  \       Trustees      of      tl! 

City    of   Chico    up    to   and    including    tl 
mill   ii»>    »i'   Auiinst    for   furnishing  a 

labor     and      male:  ia  I-      lor      I  he      ill-la  111 

1  .,,, tank      on      the      sew  , 

[  ,,.,,,    ;,,     the    Citv    of    CM,  ...       Plans    an 

specifications    for   the   ai.ovc   mention! 

work    x' ■    "  "i"    applicatlo 

Clti    <  "i. a  k.    i '    ii  ...   Cal. 
Rigl '    ieel    any   or  a 

NOTICE   TO   i  ovi  It  VCTORS. 


TREASURY 

i      Supei 

ington,    D     C, 

,      |  a   .1'IIS'AI.S 

in.  .    iii, til   :'.  < 
.lav  of  Septem 

for    ! 


DEPARTMENT,      Offi 

ing     Architi  i  t. 

ib     31,    1913.— SEALE1 

II  be  received  a 
lock  P.  SI.  ••■•  "" 
r.  1013,  and  then 
ruction    (includin 


h- 


II. 


„i..ii    equipment,     interior     lighting 
a        ihisi    office  al   Pa   adena,  Cal.,     i     e 

ll :       :  tV, '    .,     .    ima.C      am 

•  storj    rear   wing,   and   has  a   ground 

a     approxima*-' 
feet;      fireproof 


i  2, i    squan 

ctlon;      Ftucco 
,a!  ',,,.-    and'    mai  ble    it  Im;    tile    and    slag 

,    ,  a  ing  ■    : Iflcal ' i  i: 

i  ,.    obtained      I tin       cu   todiar,     «l 

a    mil     ii i'i  i      it  the 

i     ,  ,,  inn,     of     the     S irvlsing 

,.     R  i.  rDBROTH,      Si rvtslng 

lect.  <    I 


esday,    August    6,    1913. 

NOTICE   TO   CONTRACTORS. 

TREASURY  DEPARTMENT,  Office 
03  i  in-  Supervising1  Architect,  Wash- 
ing  ,    l>.    C,    July    20,    1913. — SEALED 

PROPOSALS  will  he  received  at  this 
Office  until  »  o'clock  I".  M.  on  II. ,.  2nd 
mi,  of  September,  1013,  and  then  open- 
gtt  for  the  construction  complete  of 
ill,-  v.uili  entrances  for  the  vaults  of 
tin-  new  building:  fur  the  United  States 
(Bbtreasury  at  San  Francisco,  Cal. 
i  m  i  w  ings     .iii.i     s]M-)*i iit-a lion-     in. i 

3bt: 1     from     this    office    at     the    dis- 

fretlnn  of  tin-  Supervising:  Architect. 
ii,  WEiNDEROTH,  Supervising  Archi- 
tect, i 


BUILDING  AND  INDUSTRIAL  NEWS 

suits.  lamps,  clothing:,  furniture,  dishes, 
press-copy  material.  Hags,  books,  scrap 
rubber,  musical  instruments.  scales. 
refrigerators,  ordnance,  ordnance 
stores,  boiler  tubes,  engines,  pumps, 
machine  tools,  ingot  brass,  scrap  iron 
and  steel,  etc.  The  sale  will  he  for 
cash  to  the  highest  bidder  by  sealed 
proposals  to  in-  opened  at  i  ::u>  p.  ■■■., 
Align")  II,  1913.  Schedules  containing 
form  of  proposals  and  terms  of  sale 
can  he  obtained  upon  application  to  the 
general  storekeeper,  navy  yard.  Mare 
Island.  Cal.  JOSEPHUS  DANIELS, 
Secretary  of  the  Navy. 


NOTICE   TO   CONTRACTORS. 

TREASURY  DEPARTMENT,  office 
of  the  Supervising  Architect.  Wash- 
ington, D.  C,  July  29,  1913.— SEALED 
PROPOSALS  will  he  received  at  this 
i.ili-r  until  3  o'clock  P.  M..  on  the  -ml 
da,  ni  September,  1013,  and  then  o-pen- 
.-,1,  lui  th.-  construction  (including 
mechanical  equipment,  interior  light- 
ing fixtures,  ami  electric  protect  inn  i 
uf  two  interior  money  vaults  of  3.500 
Miuare  feel  floor  area  for  the  new 
I. nil. ling  for  the  United  States  Sub- 
in  isurv  at  Sin  Francisco,  Cal.  Draw- 
fags  and  specifications  may  he  obtain- 
ed Irom  the  superintendent  of  con- 
struction, San  Francisco.  Cal.,  or  at 
i  i  office,  at  the  discretion  of  the  Su- 
prvising  Architect.  O.  WENDEROTH. 
ising    Architect.  I  *) 


PROPOSALS  FOR  SURVEY  BOAT. 

MOTOR  SURVEY  BOAT — U.  s.  En- 
gineer Office.  I'll  Custom  House.  San 
Francisco,  Cal. — Sealed  proposals  for 
constructing  and  delivering  a  motor 
snrvev  cruiser  will  he  received  at  this 
office  until  12  m.,  Angus*  ».  11113,  and 
then  publicly  opened.  Information  on 
application.  THOMAS  H.  REES,  Lt. 
Col.    Engineers. 


PROPOSALS      FOR     SALE      OF      MATE- 
RIALS. 

SALE  OF  OLD  MATERIAL — There 
will  he  sold  at  the  navy  yard.  Mare 
Island,  Cal.,  material  belonging  to  the 
■avy,  condemned  as  unfit  for  use 
therein,  consisting  of  whale  boats,  cut- 
lers,     Launches,      rope,      chain,      diving 


PROPOSALS    FOR    BUILDING. 

BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Gunners'  Quar- 
ters and  Filling  House"  will  be  re- 
ceived at  the  bureau  of  yards  and 
docks,  Navy  Department.  Washington. 
D.  C,  until  11  o'clock  n.  in.  August  111, 
llH.'t.  and  then  and  there  publicly 
opened,  for  a  gunners'  quarters  and  a 
filling  house  at  the  naval  magazine, 
Puget  Sound.  Wash.  Amount  availa- 
ble, $7/500 — $6,000  for  gunners'  quar- 
ters and  $1,500  for  filling  house.  Plans 
and  specifications  can  'be  obtained  on 
application  to  the  bureau  or  to  the 
commandant  of  the  navy  yard.  Brem- 
erton. Wash.  H.  R.  STANFORD,  chief 
of   bureau. 


Firm*  desiring  news  from  certain  localities  like  San  Francisco,  Los  Angeles, 
Portland,  Seattle,  etc.,  >vlll  And  all  sneh  Items,  commencing  on  this  page,  al 
carefully  classified  ns  to  location.  These  same  Items  are  repeated  In  the 
fore  part  of  the  news  department,  under  distinct  headings,  auch  ns  Banks, 
Churches,   Hoteln,   etc. 


SAN  FRANCISCO. 

BUNGAIXlW — 1M  story  and  base, 
tame,  $2,100.  San  Francisco.  Archi- 
tect, none.  Owner,  A.  T.  Morris,  616 
'"  ,  Axe..  S.  P.  The  house  will  be  erect- 
ed mi  the  east  side  of  12th  avenue  near 
An/.a    street,   and    has   been   designed    to 

I tain    six    rooms    and    bath.      Interior 

I'ns  i    will    be    of    pine    with    some    red- 

| I.       Hardwood    floors    will    be    used 

:n  the  living  room,  dining  room  an! 
r  teption  hall.  There  will  lo  a  large 
■pen  lire  place  In  the  living  room  with 
pick  mantel.  Tile  will  be  jsed  in  the 
Iain     room    and     kitchen.       Exterior    of 

Die   i «iii    i.     covered  with  cement 

1  I-  iir  on  metal  lath.  Plans  are  com- 
|iV,e  iml  in  the  hands  of  the  owner 
I  ho  will  do  the  work  by  Day  Labor. 

RESIDENCE    —    3    story      and      base, 
frame,    $35,000,      San    Francisco.      Archi- 
tects,     Willis     Polk     &     Co.,     .Merchants' 
ige    Bldg.,    S.    F.      owner,    Albert 

<:.     I-:  an.      This    dwelling      will      be 

.    .hi  the  north  side  of  Broadway, 

i    Baker  street,  and   has  been  de- 

i    as   a    modern   city    home.     There 

»iii    in-    In    the    neighborhood    of    four- 

.-iii    baths   and    sleeping 

Interior    finish    will      be      of 

in  I   I ..-inlu Is.     Tile  will  be  used 

In  the  hath  rooms.  There  will  he  a 
rem  i  1 1        heating         system.       probably 

ilai-iv. I    Hours    will    he    used 

gl i       Considerable    marble   and 

tile      v  ork     Is    specified.      There    will    he 

'"     I'" atlc    water    heater.      Exterior 

"t    the    dwelling    will    be   covered    with 

plaster    on    metal    lath.       Plans 

miplete    and    contract    for    exca- 

ork   and   foundations 

nded    to   Frank    M,    ' 


Co.  Figures  are  being  taken  for  the 
'■»", lance    of    the    construction. 

RESIDENCES  —  2,  2  story  and  base, 
frame,  $5,000  each.  San  Francisco. 
Architect,  Edward  E.  Young,  251  Kear- 
ny St.,  S.  F.  Owner,  Thomas  Scoble. 
These  houses  will  be  erected  on  the 
west  side  of  Lake  street  east  of  16th 
avenue.  Bach  house  has  been  designed 
to  contain  seven  rooms  and  bath.  In- 
teriors will  be  finished  in  pine  with 
some  hardwood  veneer.  Hardwood 
Boors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  beat 
and  open  lire  places.  .Mantels  will  be 
of  brick  and  tile.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Automatic  water  heaters  will  be 
installed.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now 
being  purchased. 

APARTMENT  HOUSE— 6  story  and 
base,  brick  and  steel,  $200,00(1.  San 
Francisco.        Architect.        Frederick        II. 

Meyer,  Bankers'  Investment  Bldg.,  S. 
!•'.  Owners,  Sehmidell  Estate,  which 
is  Ho-  second  large  apartment  bouse 
structure  to  be  erected  by  the  Sehmi- 
dell    Estate    in    this    city    recently,    will 

the    southeast    corner    of    Post 

ami  Leavenworth  streets,  covering  an 
area  ol  187%xl28%  feet,  interior  win 
"  divided  Into  sixty  apartments  ar- 
ranged in  large  suites.  Pine,  h-urd- 
wood,    marble,    tile    and      ornamental 

plaster    will    be    used    in    interior    Rni8h. 

Plans   provide   for   -team    heat, 

ger    ami    freight      elevators, 

cleaning   sj  stem    i  nd   hoi   water  supply. 

All   suites   will    have  private   bath    rooms 

and    "ill    be   equipped    with    wall    beds. 
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Bath    r ns   will   he  finished   In   tile  and 

'-ni'  in  plaster.  Considerable  orna- 
-  oh  i  a  Me  ornamental  iron  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta 
Working  drawings  are  practically  fin- 
ished and  construction  will  shortly  be 
started.  Building  Superintendent  Rolph 
of  Mr  Meyer's  office  will  be  in  charge 
work.  It  is  probable  that  all 
parts   of   the   work   will   be  segregated. 

APARTMENT  HOUSE — 1  story  and 
has.-,  reinforced  concrete,  $40,000.  San 
Francisco.  Architect,  Edward  E. 
Poulkes,  Crocker  Bldg.,  s.  P.  Owner, 
-Mrs.  A  Itu'lg'-.ir.  This  building  will 
ted  on  the  south  side  of  iBush 
street  east  of  Stockton,  and  will  cover 
an  area  "f  31%xl26  feet.  There  will  be 
in  the  neighborhood  of  27  suites  ar- 
ranged  in  apartments  of  two  and  three 
rooms.  Interior  finish  will  be  of  pine 
with    some    hardwood    veneer  -and    hard- 

w 1    floors.      Plans    provide    for   steam 

heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Besides  the  suites 
the  building  will  contain  a  large  social 
hall  and  lobby.  All  suites  will  have 
wall  beds  and  private  bath  rooms. 
Exterior  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   now  being  taken. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  none.  Owner,  Thomas  F. 
Barry,  3641,  20th  St.,  S.  F.  The  build- 
ing will  be  erected  on  Green  street 
west  of  Larkin,  and  will  cover  an  area 
of  25x77  feet.  Interior  has  been  ar- 
ranged for  six  suites  of  four  rooms 
and  bath  each.  Interior  finish  will  be 
of  pine  with  some  elm  panels.  Hard- 
wood floors  will  be  used  in  the  living 
rooms  and  reception  halls.  There  will 
be  steam  heat  and  wall  beds.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  in  the 
hands  of  tin-  owner  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now    being    purchased. 

CITY    Hall—  4      storj       and 

('lass     A     construction.    $4,500,000.       San 

Francisco.        Architects.      Bakewell      & 

251    Kearny   St.,  S.   F.     owners. 

City   and  County  of  San  Francisco.   Bids 

i u    being  called   for   by   the   Board 

of  Public  Works  for  erecting  the 
structural  steel  and  iron  for  the  new 
Citj  1 1  i  ii.  Bids  will  be  opened  on 
Wednesday,  August  6th.  A  complete 
list  of  these  bids  will  appear  in  the 
next  issue  nf  tin-  Building  and  Indus- 
trial   News. 

CITY  HALL—  4     story.       base,       ami 

'loin-       Class  A  construction,   $4,500,000. 
Sa  n     i     i  nclsco,      Architects,      Bakewell 
*   Brown.  251    Kearny  St.,  s.   !•'.     Own- 
ers, <  ■  i t  %    and  County   of  Sa  n    Fi 
Plan-    and   specifications   tor   thi 
itc    w  ork    on    the    ii.-r.     Citj      Hill    have 

been     leted     and     appi  oved 

H  e   now    being  called   for  I card 

"i  Public  Works  and  win  be  opened 
on  August  27th.     A  um  of 

$3 '     le     requii  ed,     which     In 

le    work    has    been    estimate. I    to 
i    of    $1,200,000, 

-  ml   full   Instructions   for 
ufed  fro 

lie      Works.        An      official      proposal      ap- 

lunin     of    this 

SUBTRBA8URY      VAULTS, 

mclsco.     Ar- 
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chitect,   Supervising      Architect,     Oscar 
-urn.     D.    C.      Own- 
ers.   United    States    Government.      Bids 
are    now   being  on    the   con- 

struction, including  mechanical  equip- 
ment, iineri.ii-  lighting  fixtures  and 
electric  protection,  for  two  money 
vaults,  which  arc  to  be  installed  in 
Subtreasury.  These 
100    square   feet   of 

il ■  men.     Plans  and  specifications  can 

.,i    i    i     -mi,  rintendent  of 
construction    in    this    city    or    from    the 
Supervising    Architect     at     Washington, 
D     C.      Bids    will    be    opened    in    Wash- 
on    September    2nd.      An    official 
hi. Pens    iii    this 
SUBTREASURY    VAULT    ENTRANCE 
ETC.      i '"St    not    stated.      San    Francisco. 
i.   Supervising    Architect,   Oscar 
u  en. lei. .Hi.    Washington,    D.    C.      Own- 
ers,   United    .States    Government.      Bids 
.     opened    in    Washington,   D.   C, 
2nd      toi      construction, 
complete,    .>f    tw..    vault    entrances    for 
mej     \.uilts   which    are   to   be   in- 
stalled    in    the      United      States      Sub- 
treasury    in    San    Francisco.      Plans   and 
ttions    can    be    secured    from   the 
Supervising    Architect     at     Washington 
or    from    the    superintendent      of      con- 
ii   in   this   city.      An   official   pro- 
i  ..pears    in    another    column      of 
■  sue. 
WAREHOUSE— 2       story      unci      base, 
brick.   $15,000.      San   Francisco.     Archi- 
tect,   Lewis    P.    Hobart,    Crocker    Bldg., 
s.   F.     Owners,  Crane  &   Co.  The  build- 
ing  vt     i  I    on   the   property  on 
Stanford   street   south    of    Brannan,  and 
ivei    an    trea  of  100x80  feet.     Con- 
<ii     will    be    of    the    heavy    ware- 
pe.      No    interior    finish    will   be 

installed.      T ■    will   be   a   freight  ele- 

.ni.l  an  automatic  sprinkler  sys- 
tem. Metal  window  sash  and  frames 
are  specifie  I.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  segregated  figures 
ng  taken  on  all  parts  ;f  the 
work. 

MACHINE     SHOP— 1       story,       frame 
construction,      $2,500.      San      Francisco. 
Ovt  ner.    10.    W.   Tucker. 
S.    IV      The    building  will 
ted   on    Fremont    27.".   feet   north 
of   Harrison,   and    will   cover  an   area    of 
21x137%    feet.      No    Interior    finish    will 
I..-    Installed    except    In    the    front   por- 
tion  which   n  i   I    up   for  offices, 

i.     i-  ii.'. I    for    a 

ill     npied   by 

Exterior    will    be    '..-.  i  ... 

Plans   are   com- 

lands    of   tlie    owner 

win.    v.  by   1 ...  j    Labor. 

FLATS— 2    storj  -        frame, 

$4,500.      S  .a    Fra  ...      co.    Arch  itect,   none. 

<  iw  ner.-.  i ;.  ,i.  and   w.  .1.   K a,   n      i 

and    Masonic,    S    F.      The    building    will 
...  ..ill. 

tl     a  .  an. I     Will 

• 

i   i    for      two      mo  i'  rn 
... 
ir     finish     will    be    .,r    pine    with 

:  I  11...,: 

will    :  .•    ii  e.i    in    the    principal    rooms. 
There    will  places 

■ 
Tile 
and    k 

lug    will    be    ,  ovei  ..I    wll       rustli     and 
Pla  n- 

will    do   tl..-    work    by    Day 
Labor.      .Ml  ....     being 
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FLATS— 2    story    ami      base,      name. 

$.".,.".1111.      s.in    Francis.-..       Architect,    E. 

F.  Helms.  1334  Church  Si..  S.  F.  Own- 
er, u  R.  Anderson.  The  building  will 
ted  on  the  east  side  of  15th  ave- 
nue p. .rib  ..r  California  sti  eet,  mi. I  has 
luen  designed  to  contain  two  modern 
Bats  of  five  and  six  rooms.  Interior 
finish    will    be    of    pine    with    some    elm 

p. i  nels,      I  bi  rdwood    H 'S    will    be    used 

in  the  living  rooms  ami  reception  halls. 
There  will  be  large  ..pen  fire  places 
in    the    living    rooms    with    brick    or    tile 

mantles,      Bath    r ns    will    be    finished 

in  tile  and  tile  wainscoting  will  be 
used  in  the  kitchens.  Exterior  of  the 
building  will  be  covered  witli  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  complete  and  the  work  will  be 
.1.. ii.  by  Day  Labor.  .Materials  are  now 
being  purchased. 

STREET  PAVING  AM'  REPAIRS 
AND  REFORESTING— Cost  not  stated. 
San  Francisco.  Engineer,  Construct- 
ing Quartermaster  Department,  Fort 
IKason,  Owners,  I'nited  States  Govern- 
ment. The  Constituting  Quartermas- 
ter's    Office     at     Fort     .Mason     lias     been 

authorized  by  the  War  Department  to 
prepare  plans  for  several  miles  of  new 
asphalt  roads  with  concrete  base,  and 
tor  extensive  repairs  to  roads  now 
made,  In  connection  with  the  building 
of  new  roads  will  follow  the  beautiti- 
..iiion  of  the  Presbli...  Fort  Winfield 
S.  oil     will     be     reforested     with     about 

,000    tree-    of    many    varieties.      John 

McLaren,  well  known  landscape  archi- 
tect is  co-operating  with  Engineer  O. 
A  .    1  >egen   in   this   work. 

I. IE    HALL — 3      story      and      base, 

brick,  $35,000.  San  Francisco.  Archi- 
tect, Charles  Pair,  Merchants'  Ex- 
.  Bldg.,  S.  I''.  Owners,  Carpen- 
ters' Hall  Association.  This  work 
was  mentioned  lure  when  Architect 
I'.it  was  first  commissioned  to  prepare 
plans.  Drawings  for  the  excavation 
have  been  complete. 1  and  are  in  the 
lands  of  the  Building  Committee  for 
figures.  Plans  can  be  secured  from 
the  Secretary  at  sill  Mission  street. 
Contracts  Eor  the  balance  of  the  work 
will  follow  as  soon  as  bids  can  be  se- 
cured. The  new  building  will  be  erect- 
ed ..a  McCoppen  ami  Valencia  street-. 
and  will  ic  arranged  for  stores  on  the 
first     Moor    and     lodge    halls    and     offices 

above.      Exterior    will    be    faced    with 
ed     brick,      A.    I '..  Idea-wood    is    the 

- -..  i    secretary. 

HOTEL — 8    si.. iv    and    base.      Class    J: 

con   i  -  n.  lion.     $95, I.      San     Franci  i  o. 

Archltecl .     N.      W.     Sexton,     Chi h  le 

Sid!      S.    F.      i  ivvnei  s-.    .Milton    D.    Grosh 
I     i       building     was     mentioned 

here  when   tin     •   -     iteel   was  firsl   - 

missioned  to  prepare  plans.  Working 
.1 1  a  ,, me  -    i.  .  i .     c. ii  i.    completed    a  ml    a 

.  ,,•  i  i,  a  i .,,  ii..  pxcavatl  ng  a  ad  grad- 
ing   Icl      The   I  i; a.., I,-.,    will   b.    erected 

on   the   ... on      ..;.    ..i   s >r  street,    i"" 

.i    ol    I  o  v.  eli     and    will    have   .-. 

1 1    •  i i  .-     ..i      :.  S4     feet     and       a 

■  i    ul       .a      '  ,  '      i .  .  i        \ icie   steel 

[rami      nitli    exterlti     walls      of      rein- 

fo     ed      -     i  if         lifted.      Kxtc- 

II  In     i...  i  a    n   I  h   .emeni    plaster. 
'In  n  ii. i.  ■   will  be  given  over  to    i   largi 

.     i      ,,"...      and  M    lors.     i  'pp.  i    h 

■ii.      '         '..ins,     all 

.!     iavi    private   baths.     ln- 

Hnlfl      v       I    ■  .-    Of    pine    a  n. I    har.l- 

i  a, ..-. p..  I    plastei     v  ii  i      be 

used  in  il.  bo  I»j  and  ..ib.  .  b.  Bath 
i  ..  .ii     -..   ii   i ...  v .    ,  emenl    floors  a  mi   i  lie 

Plain     provldx       tor      steam 

■  ■  .  i    .p.  i..i   service,  a  vacuum  clean- 
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ing     ■  .v  stem     and     hut     water     suppl! 
Metal     window     frames     and     sash     and 

ill     lath    and     piaster    partitions    will 

lifted        Plan       ...     e pleti     a  of 

contract. 

HOTEL— 3    st.ov     and    base,    frame,  J 
$1-5,000.      Sao    Francisi  ...      Architect,    ■ 

E  Evans,  2367  .Mission  St.,  S.  F.  liveli- 
er.   Mr    Mohr,    579    7th    St.,    S.    F.      This 

ling     will       .     ,  ,  ected    on     Ra 

avenue  near  21  ■  i  avenue,  and  has 
been  des  igned  for  a  sa  loon  on  the  first 
Boor  and  a  number  of  single  rooms 
above      Interior    finish    will    be    of    pine 

and    ic.ivv I.       Hot    and    cold    running 

water    will    be    supplied    to    all    rooms. 

truest    r s    there   will   be 

two  public  baths  on  each  of  the  upper 
doors  Exl  erior  of  the  building  will 
be  fa. -.. I  with  shiplap  and  rustic. 
Plans      are      now      being      prepared        and 

figures   will   he  called   for  within  a   few 

days. 

HOTEL     AlDDITIOH — 3     story,     brick 

and    steel.    $3'8, San    Francisco.    Ar- 

cliiieet,  William  .Monser,  Nevada  Bank 
Bldg.,  S.  F.  Owner,  .Miss  Jennie  II. 
Blair.  The  present  tour-story  hotel 
structure  at  the  northwest  corner  of 
fOllis  and  .Mason  streets  is  to  have 
three-Story  addition,  making  the  coin- 
pb-ie.i  building  seven  stories  in  height 
and  greatly  increasing  its  capacity. 
The  present  line-  of  architecture  will 
be  followed  .on  as  will  the  interior 
finish,  which  is  of  pine  and  hardwoods] 
All  guest  rooms  will  have  connecting 
baths.      The    belting    plant    will    be    in- 

..1  ami  elevator  service  will 
exti  n. led  to  the  nev,  portion  of  the 
building.  plans  are  complete  and  fig- 
ures  will    be   called    for   at   once. 

HOTEL — 5  story  and  base,  rein- 
forced  i  om  rete.  Cosl  not  stated.  San 
l"i  an.  is.  ...  Architects,  Rousseau 
Rousseau,  Monadnock  P.ldg.,  S. 
Owner,  John  .1.  Clayton.  This  building 
will  I  c  erected  on  the  north  side  of. 
Howard  street  between  3rd  and  1th 
streets.  There  will  be  two  stores 
the  first  floor,  lobby,  office,  reading 
room    and    dining    room    on    the    second 

il ■    and    52    looms    on    the    upper   three 

II -s.      In    addition    to    the   guest   rooms 

il ■    will     contain    a     number    of 

Which  will  have  cement  floors 
and  tile  wainscot.  There  will  be  ele- 
\:ii,.:  service  and  steam  beat.  Hot  and 
cold  running  water  will  be  supplied  to 
all  rooms.  Stores  will  have  patent 
store  fronts.  .Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
l  uilding  will  be  faced  with  cement 
plaster,        Plans     are     now     being     pre- 


RESIDENCE    — 
frame.    $5,000.       San 
tect,     D.    C.    Colemi 
tlonal     i  ank     Bldg., 


story       and       b 
ncl   .-...      At. 
Merchants' 
s.    F.      Owner, 


M. 


This    . i  u  .-Hum    will    be   erectea 
in    Pores!     Hill    and    lias    been    designed 

to    contain       eighl       r ns,       bath    and 

sleeping    porch,      Interior   finish    will   be 

of   pine    with     ome    ha  i  dw is.      There 

b  II]    be    fur Ilea  i    a  ml      open      tire 

i .  I . . .  .  \la  nteli      will     la-    of    brick    a  ml 

tile,      llai-.iw i    Boors   will   be   used    II 

the   living    room,  .lining   room,   den   ami 
i  ,■  epi  ...I.     I   iii       An    automatic    water 
"...  i  ..   .  1 1 1.  .        Exterior    ol 

i ;  .     I  ...i    .     will    '"    .  ..v  .-re. I    with    cement 
plaster   on    war.-    lath.      Plana   are   com! 

plete    ami     in     the    hands    of     II vvner. 

M'.o-k    n  ill   be  .1 bj    Day   Labor.      Mai 

i.ri.i      i  re    now    i  elng    purch  i   ed. 

i  il-  I-'P'K      BUILDING      AlHilTIi  IN      tl 
... i    base      Clasi    A   consl ruction, 
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San     Francisco.       An 
Polk      &    Co.,    Merchants'      Ex- 
Bldg.,    S.    F.      Owner,      Ogden 
Kills.      This    work    has    been    mentioned 
here     before     when     ii     was     lirist     an- 
nounced   that    the    addition    was    to    lie 
i .-ted.      The    new    portion    ol     the 
fculldlng  will   have  a   fronl  a 

ol  60  feet  by  120  feet.  New  por- 
ii,,n  will  follow  the  lines  ol  archl- 
iu  the  present  building.  Inte- 
rior finish  will  be  of  pine,  hardwood 
and  marble.  Exterior  will  be  laced 
with  pressed  brick  and  terra  cotta, 
Plans  are  out  for  figures  and  cor 
will    be    awarded    within    a    short    time. 

THEATRE — J  story  and  bate.  Class 
A  construction,  $40,000.  San  Francisco. 
Architects,  liousseau  &  Rousseau,  Mo- 
gadnock  Bldg.,  S.  F.  Owner's  name 
■ithheld.  Tliis  building,  which  has 
been  designed  for  a  high  class  motion 
picture  theatre,  will  he  erected  on 
Broadway  east  of  Stockton.  The 
building  will  have  a  frontage  of  6S 
feel  "ill  a  depth  of  137%  feet.  Inte- 
rior will  be  handsomely  finished  in 
pine  and  ornamental  plaster.  There 
will  be  a  modern  system  of  ventila- 
tion. Construction  will  be  fireproof 
throughout  with  a  complete  steel 
frame,  exterior  walls  of  brick  and  con- 
rrete,  faced  with  pressed  brick.  Con- 
shit  table  art  glass,  marble  and  tile 
will  he  used.  Plans  are  being  pre- 
pared. 

STRUCTURAL  STEEL  Fed;  EN- 
TRANCE TOWER— Cost  not  staled. 
San  Francisco.  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  international  Exposi- 
tion Co.  Bids  opened  by  the  Buildings 
and  Grounds  Commiteee  for  furnishing 
and  fabricating  structural  steel  for 
the  .Main  Entrance  Tower  and  for 
erecting  the  same.  The  United 
Steel  Products  Co.  were  low  on  fur- 
nishing and  fabricating  at  $207,142, 
and  will  probably  be  awarded  the  con-! 
tract.  Smith -ltice  &  Co.  were  low 
for  erecting  at  $33,000.  A  complete 
list  of  these  figures  appears  under  the 
beading   of  San   Francisco  in  this  Issue. 

PAVING  ROADWAYS  —  Cost  not 
stated.  San  Francisco.  Engineer,  Di- 
rector  of  Works,  Service  Bldg.,  S.  F. 
<  wiins,  Panama  -Pacific  Intern 
Exposition  Co.  Bids  opened  by  the 
Buildings  and  Grounds  Committee  for 
paving  the  East  Roadway  tn  Fillmore 
street    entrance   show   Flynn   &   Treacy 

h.v,     at     8    18-100    cents.       All    bills 

tinder    the    heading    of    San    Ft 
in    this    issue. 

WAREHOUSES  XOS.  3  AND  4— 
Frame  construction.  Cost  not  stated, 
San  Francisco.  Architect,  Directoi  of 
works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
lion  Co.  I.  Monk  presented  the  1"W 
bid  at  $7. '.mi  for  construction  of  the 
two  warehouses  for  the  Exposition  Coi 
Bids   were  opened   on  Thursday   last   by 

iidings   and   Grounds   I  lommil  tee. 
Eleven    sets   of   bids   were   received.      A 

:  e    lisi    of    the  c    figures 
under     the     heading     of     San     Fran 

in   this   [i    ue 


Contracts  Awarded. 


in. i 


STORE      wi'     ROOMS- 
base,     bi  iik     and     steel,     $1 0,000 
Francisco        Architect,    C.    S.     McNally, 
Ifech  tnli  3'    Institute    Bldg.,    S.    F.    Own- 
er.    Mr-,    i:     .1.    Snyder.      Contrai  3 

R.   Hannah,   Williams  Bldg     3    F.     Con- 
tract price,   $9,256. 
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S.  r.  A.  Kj. 

Eledl  Officers. 


IV'ew  Treasurer  and  Two  New  Director* 

are    Elected    for    the    Year    Ending 

July  1914. 

At  the  regular  monthly  meeting  of 
the  San  Francisco  Architectural  Club, 
the  new  Treasurer,  Win.  D.  Sherman, 
and  Directors,  Jas,  Magee  and  George 
E.  Greenwood,  were  elected  to  their 
respective  offices  for  the  year  ending 
July,    1914. 


New  Dray ing  Company 
Now  In  The  Field. 


Federal  Transfer  and  Draying-  Company 

Equipped    with    Motor   Trucks    Open 

Offices  at  5-1  Sutter  Street. 


The  new  draying  firm,  the  Federal 
Transfer  and  Draying  Company,  has 
taken  the  Sutter  street  store  of  the 
new  Press  Club  Building  at  Sutter  and 
Powell  streets.  The  firm  consists  of 
M.  D.  Perry  and  E.  E.  Howell.  Mr. 
Perry  has  for  years  acted  as  traveling 
auditor  for  the  Southern  Pacific  Com- 
pany and  is  an  all  -around  transporta- 
tion man.  Mr.  Ernest  E.  Howell  has  also 
engaged  in  the  railroad  business  in  the 
capacity    of    freight   agent. 

The  Federal  Transfer  and  Draying 
Co.  has  purchased  a  number  of  auto- 
mobile trucks  for  both  heavy  and  light 
hauling.  They  are  at  present  figuring 
on  140,000  yards  of  crushed  rock  for 
a  large  firm  in  this  city  and  have  sev- 
eral other  large  contracts  in  prospect. 

The  new  firm  prophesies  great  ac- 
tivity for  the  city  and  particularly  the 
transfer  and  draying  business.  Both 
members  of  the  firm  are  closely  con- 
nected with  a  number  of  large  builders 
and  will  sign  several  large  contracts 
within   a   short   time. 


Figures  Opened 

By  Exposition. 

Itiils  Received   For  steel   Work  on   Main 

Entrance       Tower.        I'iivIhk       and 

Warehouse    Construction, 


Bids  wiii  opened  by  the  Buildings 
and  Grounds  Committee  of  the  Pana- 
ma-Pacific International  Exposition 
Co.  i. n  Thursday  for  furnishing,  fab- 
ricating and  erecting  the  structural 
steel  and  iron  for  the  Main  Entrance 
iving  of  the  East 
I  ay  to  Fillmore  street  and  tor 
the  construction  of  Warehouses  Nos. 
3  and  4.  Separate  figures  wen 
for  on  the  steel  work  as  follows: 
Proposition  A,  furnishing  and  fabri- 
cating    iihl    P ilion   B,    for   erecting. 

The  following  is  a  complete  list  of  the 
figure-    as   opened: 

Furnishing     and     Fabricating     Steel     for 
Main     Entrance    Tower. 
U      S.     Si...  1     I'm duds    CO..  .  .$21 

Mill  ikon    Bros..    Inc 234,163 

Receiving   and    Erecting   steel. 

Smith-Rice     &     Co $33,000 

.1.    Monk    68,538 


::i 


avlug       East    Roadway     (u       Fillmore 
Street    Eul  ranee. 

i     Imp     Co $.10% 

Flynn    &    Treacy OS    18-100 

William   Gunn   &   Co 14 

onstruetlon   Warehouses   Nos.  3  and   4. 

F.     W.     McClenahan $9,300 

Monson     Bros 12,300 

i  -Dunn    &    Co 11,950 

Kurt     T.    Owsley 11,700 

C.    M.    &   Frank    Lindsay 10,625 

i.     Monk     7,940 

Kn-iei'-Vogt     Co 11,297 

i      Duffy 9.8SC 

Strehlow-Freese    &    Peterson   12,94S 

E.    F.    Burke    11,200 

Commary-Peterson    &    Co....      9,982 

♦ 

Building  Contracts  Awarded 
San  Francisco. 


Owner  Contractor 

r      1  lei  li  n  ci- 
lia t     Nelson 

Bothin      Kuderman 

lljigginbotham      ....'', 

Flynn     E\  a  ns 

Haute     Eckert 

Cavaglieri      .  .  .  .Cavagl  lei  i 

Same     Same 

Schnipper  ■ Sch-nipper 

I  'amiano     Damiano 

1  iasch     Ellingson 

Eeale      Bovyer 

Keenan     ECeenan 

lewett     lewttt 

l  'owney     Downey 

Adams     Adams 

Marcollo     Mareollo 

Hushton      Rush  ton 

Same     Same 

Oyster  Loaf   Novelty 

Hlager      Eisenba.rt 

Metro    Invst     I  iw  ner 

Schilling     Biller 

Mi  Ldarmid      ..  .Mcliiarmid 

Nimmrat     Nimmrat 

Shipper     Shipper 

.lohnson      Johnson 

Slack      Ilinsiin 

Same      Petersen 

Same     Leaf 

I.uckett     Fletcher 

I'll  elan     

Ford    Pac    Ext 

Ogle     Fli  teher 

I  irexler    Rex    Blec 

Same    Snook 

Same    ..U   S    Mtl    Products 

Same      Sul  ton 

Same     Lyden 

Same    C 

Porter     .Martin 

W'helan      Pi 

Starr      Clark 

Cardinale      Cardinale 

i  ':ivr     Red  nail 

PieWiap      1 

Yee    Oim    Ye.-    Gim 

Kelly     Kelly 

Bielenberg      ....  Kin.  amm 

Same      Same 

•  Hi      Anderson 

Webb      Parry 

Same     s  tme 

l.urman      Lurm-an 

Frank     Frank 

i  ie    .Martini     Sega  le 

on     Brui 



n     O'Brien 

Monson 

Murphy     Di 

At  water      \t  water 

•  1 1  i      ' 

fa  .we        I  I  i  i    i    « 

Fisher     Fisher 

Barry 

Scully      Terry 

i  i      I'epp.rt 

CIravolo    DI    Natall 

s       I 

(Baker     Baker 

El 

Stewart    ..W'n    iron    Wks 

M 

1 . 

\1  \va  ter       \  1  u    it,  r 

Van    Ness    Rlty.  .Sampson 
Acme    Brwg    

larvis 

I  formay     Miller 

Arleta 

Runcallo     '  'nii'-'i 

V  selin       

Kuler      Oberfi  Id 

Corbelll     Corbelll 


2731 
2732 
2733 
2734 


&746 

27)7 

27  is 

2749 

2751 

2  7..:: 
2754 


2764 

2  i65 


22 

uT'.to      Westgate    .  ..Fed'l    Constr        :>*::. 
2794     Plante     Fernsworth       5835 

(2708)  W  FOURTEENTH  AVE  100  N 
Geary  N  50xW  127-6  OL  195.  All 
work  for   two-story   frame  dwelling. 

Owner R.  F.  Beamer. 

■ect...A.   H.   Thompson. 

Contractor.  . L.    Heipner 

Filed  July  2S,  '13     Dated  July  24,  '13. 

Frame    up    $2450 

Building    plastered     2450 

Completed     24150 

Usmal   35    days 2450 

TOTAL  COST,    $9500 

Bond,    $2450.      Surety.    National    Surety 

Co.     Limit,  90  days.     Forfeit,  $5.     Plans 

and   specifications   filed. 


(2709)  SW  EIGHTEENTH  AND  LEX- 
ington  30xS5.  Brick  work,  underpin- 
ning and  retaining  w<Uls  of  adoin- 
ing  property  for  two-story  brick  and 
frame  building. 

Owner E.  Prat,   2449   Mission,  S.  F. 

Architect  . .  .John     Fahey,     46     Kearny, 
San  Francisco. 

Contractor.  .Louis     Metter.     157     Albion 
Ave..    San    Francisco. 

Sub-Contractor.  .E.    K.    Nelson. 

Filed  July  2S,  "13.     Dated  July  12,  '13. 
All    underpinning,    retaining   and 

basement     walls     finished $330 

First    story    walls    finished 330 

Completed     and     accepted 330 

Usual     35     days 330 

TOTAL  COST,    $1320 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans   and   specifications,    none. 


SB  GREEN  &  POLK.  Paint- 
ing, staining  and  decorating  for  4- 
Story  Class  "C"  stores  and  apart- 
ments. 

Owner Bothin       Realty      Co.,       602 

Mission.    San    Francisco. 
Architect  ..  .John     Ettler,     602     Mission, 

San   Francisco. 
Contractor. . I.    Ruderman,    2763      (Bush, 

San   Francisco. 
Not   filed.     Dated  July  26,  '13. 

On   10th   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $28-20 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,  none. 


(2711)  N  SIXTEENTH  80-6  E  Castro 
N  30  W  70-0  N  15  E  2  N  in  E  25  S  5", 
—  19-0.  A1J  work  except  painting, 
mantels,  shades  and  light  fixtures 
for  three-story  and  basement  frame 
Hats. 

Owner Lucy    Higginbotham 

Architect  ..  .August    Nordin,    Mills   Bid., 

Francisco, 
Contractor.  .John     Casty,       327       Brazil 
Ave.,    San    Francisco. 
July  »8,  M3.     Dated  -Inly  24,  '13. 
me  up  and  enclosed   and   roof 

thed     $11. -,n 

Floor*     laid,    window    frames    set 

and  ed     11H7 

lleted     and     accepted 1100 

85     days 1119 

TOTAL    cost.    $1176 

$2288.      Burettes,    Gottlieb    Orau 

.rid    Peter    Btrelff.       Limit,    90      days. 

tie.      Plana    and    specifications 

filed. 

(2712)  W  (CUTIS  12::  f?  Rolpb  being 
l.«.t  10  Hlk  t  Crocker  .\"  uson  Tract. 
All  work  for  one  and  one-half -story 
frame  residence. 

Owner I  tiiryn      Flynn, 

th,  San   Francisco. 
Architect  ..  .O.   E.   Evans. 
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Contractor.  .O.    E.    Evans,    2367    Mission, 
San  Francisco. 

Filed  July  28,  '13.     Dated  May   27,  '13. 

Frame   up    $   575 

Brown     coated     575 

Completed    and    accepted 575 

Usual    35    days 575 

Balance  secured  by  deed  of  trust 

interest     7% 1400 

TOTAL  COST,   $3700 

Bond,    none.      Limit,    7>5    days.      Forfeit, 

none.       Plans    and    specifications     filed. 

(2713)  E  TWENTY-FIRST  AVE  200  S 
Clement.  Two-story  and  basement 
frame  residence. 

Owner C.   W.      Haufe,    2900     Bush, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .Haufe  &  Eckert,  2900  Bush 
San  Francisco. 

COST,  $4  000 


(2714)      N    RIPLEY       250      E      Folsom. 

One-story  and  basement  frame  dwlg. 

Owner G.    Cavaglieri,    593    Potrero 

Ave.,  San  Francisco. 
Archittct  . .  .O.   E.   Evans,   2367   Mission, 

San   Francisco. 
Day's  work.  COST,   $1000 


(2715)      N      RIPLEY      225      E      Folsom. 

One-story   and  basement  frame  dwlg. 

Owner G.    Cavaglieri,    593    Potrero 

Ave.,   San   Francisco. 
Architect  ..  .O.    E.    Evans,    2367   Mission, 

San   Francisco. 
Day's  work  .  COST,   $1000 

(271G)     S   PERALTA   75    E      Franconia. 

One  and  one-half-story  and  basement 

frame   dwelling. 

Owner H.    Schnipper,    150    Peralta 

Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


(2717)  S  EIGHTEENTH  100  W  De 
De  Haro.  One-story  and  basement 
frame  dwelling. 

Owner IP.   Damiano,   335   Arkansas, 

San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $1000 


(271S)  NE  TWENTY-FIFTH  AND 
Kansas.  Remove  present  floor  and 
Joists,  excavate  and  rat  proof  under 
present  tenements  and  new  founda- 
tion. 

Owner James    Basch,    12    Geary, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .  Ellingson      &      Holt,      3877 
26th,    San    Francisco. 

COST.   $1000 


(2719)  NO.  2475  PCIFIC  AVE.  Add 
baj  window,  alter  interior  of  resi- 
de nee. 

Owner Capt.  Leale,  Premises. 

Archittct  ...W.    H.    Dolliver,    Royal    In- 
surance   BIdg.,   S.    F. 

Contractor.  .Bovyer   &  Sons,   2407   Cali- 
fornla,  San  Francisco. 

COST,  $800 

(2720)  N  HAYES  L52-6  W  Central  Ave. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner C.      J.   &    W.     J.      Keenan, 

lli  SI  and  'Masonic  Ave., 
San   Francisco 

Architect  . .  .None. 

Day's  work.  COST,   $4600 


Wednesday,    Augnsl     li,     l!)i:j. 

t2721)     E   JOHNSON    300   S   Geary.  One 
story   and   basement   frame   dwelling. 

Owner.. F.    T.    Jewett,    25    Johnston 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $400 


<  - 7 2 2 1      S     -MINNA     75     W     First       One- 
story  and  basement   store. 

Owner Andrew   Downey,    Premises 

Architect  . .  .None. 

Day's    work.  COST,    $1150 


(2723)     NO.    330    MADRID.      Alter    roof 
and  add  to  residence. 

Owner Geo.    I.    Adams,    Premises. 

Architect  . .  .None 

Day's   work.  COST,   $500 


(2724)  SE  SAN  JOSE  AVE  AND  FAR- 
ragut.  One-story  and  basement 
frame  dwelling. 

Owner J.      Marcollo,      837      North 

Point,   San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $1000 


(2725)      W  NINTH  AVE    175  S  Cabrillo. 
Two-story  and  basement  frame  flats. 

Owner C.  A.  Rushton,  714  9th  Ave. 

San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $5000 


(2726)      W  NINTH  AVE   150  S  Cabrillo. 
Two-story   and   basement   frame   flats. 

Owner C.  A.  Rushton,  714  9th  Ave. 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  850M1 


(2727)     NO.  920  MARKET.     Erect  mar- 
quise. 

Owner Oyster   Loaf   Co.,   Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,   165 
Eddy,  San  Francisco. 

COST,    $1500 


(2728)      SE    EIGHTEENTH    AND    COL- 
lingwood.      Install   brick   bake   oven. 

Owner A.    Hager,    Premises. 

Architect  . .  .None. 

Contractor.  .John    Eisenhart,    921    Phe- 
lan  BIdg.,  San  Francisco 

COST,   $500 


(2729)      SW    HYDE     &      SACRAMENTO. 

Two-story    and    basement    frame    (9) 

flats. 

Owner Metropolis    Investment   Co., 

353   Bush,   San   Francisco. 
Architect  ...Albert   Farr,   68   Post,  S.    F. 
Day's  work.  COST,  $-12,500 


2730)      SW      MINNESOTA   AND      2nTII. 
One-story    frame    shed. 

Owner C.    Schilling   Co.,    Premises. 

Architect  ...John   II.  Powers,  460  Mont- 
gomery.   San    Francisco. 
Contractor.  .John       Biller,      460      Mont- 
gomery.   San    Francisco. 

COST,   $600 


(2731)     E  BANK'S  25   X  Eugenia.     One- 
story   and    basement    frame   dwlg. 
owner W.   O.  McDiarmld,   .".6    Ells- 
worth,   San    Francisco. 
Architect  . .  .None. 
hay's    work.  COST,    $7nn 


(27::2)      No.    1112    BUENA    VISTA    TEK- 
11.  r.     Alter  and  odd  to  residence, 

Owner I'.   Nliuini  a  1 .    Premises. 

Architect  .  .  .None. 

Day's   work  .  COST,   $500 


Wednesday,    August    6.    L913. 

(2783)      10    RHODE    ISLAND    1"!    S    lsth. 
One-story   and   basement   framt   dwlg. 

Owner John    Shipper,    71    Brosnan, 

San    FTancisi  a 
Architect  .  .  ."None. 
Day's   work.  O  1ST,   $1S00 


(2734)  E  T\\  F.NTY-SIXTII  AVE  250 
N  jinlali.  Two-storj  and  basement 
frame   residence. 

owner J.    T.    Johnson,    J.    E      Bra- 

nagh  and  T  A.  Cm  I    gn 

442   14th,  San    Fi  i  m 
Architect  . .  .None 

Contractor.  .Johnson    &    Co.,     142    14th, 
S.  F.  '''  'ST,   $2987 


(2T85)  N  GREEN  SC-C  E  Baker  E  26  N 
112-6  \V  25  S  25  W  1  S  87-6.  Con- 
crete and  artificial  stone  pavement, 
brick  work.  iron,  vermin  and  Are  pro- 
tection in  walls,  carpenter,  stairs, 
hardware  lor  two-story,  basement 
•and    attic   frame   flats. 

i  iwner Robina  R.  Slack. 

Architect  ...Bernard   J.   Joseph,    1-t   Na- 
tional  Bank    Bldg.,   S.    F. 
Contractor.  .1*    A.    Hinson,    ISO      Jessie, 

San  Francisco  . 
Filed   July   29,     13.     Dated   July   22,   '13. 
Frame  up.  sheathing  on  walls. and 

in, if  and    rough    floors   laid $1000 

Window       frames       set,       exterior 
boarding,    shingling,    etc.,    on    and 

i  i   i.ly    for    lathing 1500 

Standing    finish    in    position 1500 

Completed   and    accepted 1895 

Usual    .15    days -. 1965 

TOTAL  COST,  $7'S60 
Bond,  $3950.  Surety,  The  Aetna  Ac- 
cident  &   Liability  Co.     Limit,    1 lays. 

Forfeit,   none.     .Plans  and  specifications 
tiled. 
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iBond,  $5000.  Sureties,  B.  J.  Gallagher 
and  <;.  Person.  Limit,  90  days.  Forfeit. 
$5.      Plans   and    specifications   filed. 

(2739)  W  FOURTH  AND  JESSIE  NW 
75\S\V  75.  Plumbing,  sewer,  -i 
fitting,  plumbing  fixtures,  hot  water 
circulating  piping  system,  tanks,  etc., 
hose  reels  for  eight-story  and  base- 
ment steel   frame   Class    "C"    building. 

Owner .Mary   L.   Phelan. 

Architect  ...  Wm.    Curlett    &    Son,    Phe- 
lan  Bldg-.,   S.  F. 
i  lor.  .Frederick     W.     Snook    Co., 
596  Clay,  San  Francisco. 
Filed  July  29,  '13.     Dated  July  23,  '13. 
On    1st   and    15th   of  each   month      75% 

Usual    35    days 25% 

TOTAL  COST,  $17,100 
Bond,  $85511.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  30  days 
after  notified.  Forfeit,  none.  Plans 
and  specifications  filed. 


Bond,    limit,    forfeit,    none.      Plans    and 
ations    filed. 


(273G)      SEWERING,    PLUMBING    AND 

gas   fitting  on  above. 
Contractor.  .Petersen- James    Co.,     Inc.. 

710   I.arkin,   San   Franiisco. 
Filed  July  29,  '13.     Dated  July   22,   '13. 

Roughing   in   completed $300 

Completed    and    accepted 399 

Usual    35    days 233 

TOTAL  C<  1ST,  $932 
Bond,  $475.  Sureties,  J.  II.  Wright  and 
R,  W.  Kinney.  Limit.  10  days.  For- 
feit, none   Plans  and  specifications   filed 

(2737)  LATHING  AND  PLASTER  ON 
above 

Contractor.  .Leaf  i-      Kaiser,    180   Jessie. 
San  Franicseo 

Filed   July   29,  '13     Dated  July  22,  '13. 

Lathing    completed    $295 

Completed   a  ml   accepted sou 

Usual    35    days 26? 

TOTAL    i  a  1ST.    $1060 

Bond,     $•" ,       Sureties.    Clinton     Jones 

•and  1 1.  F.  Larson.     Limit,   10  da  ,        For- 
ti  ii,     none.       Plans    am]     specifications 

bled 

i272m  9E  GREEN  AND  BRODERICK  B 
105xS  27-6.  All  work  except  plumb- 
ing,     heating,    painting      ana      finish 

hardware    I'm-    two    En 

<  iwner Kate  Lucket  t. 

Arclhtect  .  .  .('has.    o.     Frye,      0     Mont- 
gomery,   San    F 

•  'miii  ractor   .Jaa    P.  Flel  cher,  i  rick  Bldg. 
San  Francisco. 

Ft . r  ill-    29,  '13.     Dated  Jul) 

1st    il'H'i     an   ta    and    rough    fl 

pleted     ■ $1714 

Building  -      ear  l.i    Bd  1715 

i a  --v.  ii   i  "i  ted    i7ir, 

•  '"III.  Cepl  eil 1715 

Usual    35    days 228? 

TOTAL  COST,    $9146 


(2740)      LOCATION    NOT    GIVEN.      1300 
Grinnell   automatic    sprinklers   for   5- 

story    and    bisement    reinforced    con- 
crete   building. 

Owner Ford    Motor    Co.,    100    Van 

Ness  Ave.,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .Pacific    Fire      Extinguisher 
Co.,  507   Montgomery,  S.   F. 
Filed  July   29,  '13.     Dated  July   IS,  '13. 

Payments    not   given 

COST,  $'5.S5  EACH 
Bond,  limit,  forfeit,  none.  Specifications 
only   filed. 


(2741)  W  DEVISADERO  52-G  S  Fil- 
bert W  112-fixS  30.  All  work  except 
concrete,  plumbing,  painting,  heating 
and  finish  hardware  for  two-story 
frame  residence  and  garage. 

Owner Rose  T.  Ogle. 

Architect  ..  .Chas.      C.    Frye,    20      Mont- 
gomery,   San    Francisco. 
Contractor.  .Jas.   P.  Fletcher,  Lick  Bldg 

San  Francisco  . 
Filed  July   29,  '13.     Dated  July  19,  '13. 
2nd  floor  joists  in  place  and  rough 

floors   laid    $    so" 

Roof  completed  and  building  en- 
closed          soo 

Brown    coated    '■<• 

Building    and     garage    completed 

and    accepted    966 

Usual    35    days 1  ITS 

TOTAL  COST,  $4709 
Bond,  $25iHi.  Sureties,  B.  J.  Gallagher 
and  G.  Berson.  Limit,  90  days.  For- 
feit,  $5.     Plans  and  specifications  filed. 

(2742)  N  WASHINGTON  261-3%  E 
fro  NW  Washington  and  Kearny  N 
112  NE  14  SE  150-31,4  W  110-4%. 
Eleotrlc  work  fur  two-story  store 
a  M,i    office  building. 

owner Elsie       A.       Orexler,        Kohl 

Bldg  .        by         M.i.ihmald        & 

i    n,   Rialto  Bldg.,  s.   F. 
Architect  .  .    Reld       Bros.,       Cal-Pai  iflc 

Bldg.,  San  Francisco. 
Contractor.  .Rex     Elec.    &    Constr.    Co., 

Muna, lunik    Bldg.,    S.     F. 
Filed    July    80,     13      Dati  d   July   9,   '13. 

|  hi    i  mi!    o1    e  I,-,    munth 75% 

3(f   dny*   after 25% 

TOT  AT,  COST.    $10 
Bond,    limit,     forfeit,     none.       Plans    and 

pel   I  Mentions     filed. 


127  11)      SHEET       METAL    WORK       ON 

.i  bove, 
Contractor.  .U.    S.    Metal    Products    Co., 
525  Market,   San   Francisco. 
Filed  July  30,  '13.     Dated  July   11,  '13. 

Payments    same    as    above 

TOTAL  COST,  $1200 
Bond,  limit,  forfeit,  none.  Plans  and 
-I"    ideations  filed. 


(2T43)      PLUMBING     I  IN     A  I  a  IVB. 

or. .]  redei  Ick  w.  Snook  *  I  '<■ 
596  Clay,  San   Francisco. 

Filed   JUlj    80,   '13.      Haled   July   10,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2650 


12715)      INSTALLATION       OF       STEAM 

heating   system   on  above. 
Contractor. .  John     G.     Sutton     Co.,     2  13 

'Minna,  San  Francisco. 
Filed  July   30,  '13.     Dated  July   9,  '18. 

Payments    same    as    above 

TOTAL  COST.  $1550 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


(2746)  PLASTERING    AND    EXTERIOR 

cementing   on    above. 
Contractor.  .Lyden    &    Brickel,    269    Fell, 

San   Francisco. 
Filed  July   30,  '13.      Dated   July   1,   '13. 

Payments    same   as    above 

TOTAL  COST,  $5400 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

(2747)  CONCRETE  WORK  ON   ABOVE. 
Contractor.  .Clinton      Fireproofing      Co., 

Mutual   Bank   Bldg.  S.  F. 
Filed  July  30,  '13.     Dated  July  15,  '13. 

Payments    same    as    above 

TOTAL  COST,  $1.4, 50S 
Bnml,  none.  Limit,  45  days.  Forfeit, 
$ln.      Plans   and    specifications    filed. 


(274S)  S  PACIFIC  AVE  66-9  W  Presidio 
Ave  W  52xS  41-S'/,.  All  work  ex- 
cept plumbing,  painting,  mantel 
pieces  and  lighting  fixtures  for  alter- 
ations  and   additions  to   frame   dwlg. 

Owner Robt.  C.  Porter,  Call   Bldg., 

San  Francisco. 

Architect  ..  .Henry  C.   Smith,   Humboldt 
Bank  Bldg.,  S.  F. 

Contractor.  .Wm.  Martin. 

Filed  July  30,  '13.     Dated  July  29,  '13. 
Additions   and    partition    walls    in 

place    $«35 

Plaster   completed    835 

Completed   and   accepted 835 

Usual    35    days 845 

TOTAL    COST,    $3350 
I,     $1675.       Surely.    National    Surety 

i'e.      Limit,      fin    days.         Forfeit,      none. 

I'la  ns   ami    speciflcat  inns    filed. 


(2749)  SE  HOWARD  100  NW  Eighth 
St:  S5xSW  100  100  v  Blk  llfi.  Brick 
work,     iron,_      steel,     beating       pipes, 

thermometer,  steam  i moke  a  nd 

steam    dampers    ami   all    work    for    '■'■ 

Petersen   wide   mouth    door  ovens,   ex- 

i  t    foundations,     chimneys,     steam 

i  Miineetiiins,    etc.,    in    building. 

'  iwner Richard   I.  Whela  a, 

Arcihtect  .  .  .  Wels  h  &  Carej .  Mei 

National  Bank  Bldg.,  s.  P. 
on! '  ictor.  .The  p.-],  ,    en  i  ■   en  Co.,    iO 

P Bldg.,   s.   F. 

Filed  July  80,  '13.     Dated  July  28,  '  I  I 
'in    receipt   of    Iron    materials.  ..  .$130(1 

Aiter  completion   of  heart  lis.    .  .    i  SOO 
1  Completed   a  nd   ai  i  epted 1 200 

Usual      35      days 1400 

'l'i  iT  A  I,    COST,    $5200 

Bond,    $i'inin       Surety,    Fidelity    &     De- 

■  ',&  of  ,\iar>  land,     I 
Forfeit,  none      Plan  ;  ations 

none. 


SE  SUTTER  AJND  JONES  S 
300x14  7:'.  Architectural  terra  cotta 
for  six-story  and  basement  building. 

'  i\\  ner Starr  &  Larson. 

Architect  ...Frederick  H.  Meyer,  Bank- 
ers' Investment  Bldg.,  S.  F. 
Contractor.  .N.    Clark   &    Sons,    116    Na- 

toma,   San   Francisco. 
Filed  July  30,  '13.     Dated  July  18,  '13. 
Terra  cotta  set   to  fourth   floor.. $2000 

Terra   cotta   completed    2000 

Usual   35   days 3960 

TOTAL  COST,  $7960 
Bond,  $39S0.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(2751)      W    ARKANSAS      141      N      23rd. 
One-story  and  basement  frame  dwlg. 

Owner V.    Cardinale,    Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $800 


(2752)  NO.  262S  BRODERICK.  Con- 
struct garage  in  basement  and  add 
porch. 

owner A.  L.  Carr,  Premises. 

Architect  .  .  .None. 

Contractor.. W.    W.    Rednall,    2500    Fil- 
bert,   San    Francisco. 

COST,  $1000 

(2753)  W  BOCANA  20  N  Cortland  Ave 
Add   to  and  alter  front  of  residence. 

owner F.     R.     Pielhop,     249     Cort- 
land  Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $700 


(2754)  NO.     S64    GRANT    AVE.       Erect 
partition. 

Owner Tee    Gim,    Premises. 

Architect  .  .  .None. 

work.  COST,   $400 

(2755)  N  HANCOCK   155   K  Noe.      Gen- 
eral  repairs  t.>  residence. 

owner Lottie   E.   Kelly,   3817    18th, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $500 


(2756)  S  TURK  '57-6  E  Polk.  Three- 
story  and  basement  concrete  (12) 
a  partments. 

Owner Theodore    Beilenberg,    1676 

Fulton,    San    Francisco. 
Architect  .  .  .None. 

Con  tractor..  J.   G.   Kincanon,    1676   Ful- 
ton, San   Francisco. 

COST,   $18,000 


(.'757)      S  TURK   27-6   E   Polk.      Three- 
story  concrete    (12)   apartments. 

Owner Theodore    Beilenberg,    1676 

Fulton,    San    Francisco. 
Architect  . .  .None. 

ior... I.    G.    Klnoanon,   1676   Ful- 
ii  Francisco. 

COST,    $18,000 
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Contractor.  .F.      Parry,      22      Raymond 
Ave.,  San  Francisco. 

COST,    $1000 


F.     FIFTEENTH     AVE     125     N 
California.         Two-story     and       base- 
II. its. 
...o.    E.    Anderson,    2376    Ful- 
i  m   Francisco. 
a.    F.   Helms,   1334   Church, 
San   Francisco. 
iKiy's   work.  COST,  $5500 


i:       PUTMAN      150    N      Jarboe. 
One-story    arid    basement    frame  dwlg. 

F.    It.    Webb    and    VV    Reln- 

hardt,   :iS75   Mission,  S.  F. 
Architect  . .  .None. 


(2760)      E       PUTMAN       125    N      Jarboe. 
One-story    and    baseent    frame    dwlg. 

Owner F.    R.    Webb   and    W   Rein- 

hardt,  3S75  'Mission,  S.  F. 
Architect  . .  .None. 

Contractor.  .F.      Parry,       22      Raymond 
Ave.,  San  Francisco. 

COST,    $1000 


(2761)      E       JUNIPER    200    N       Bryant. 
One-story  frame  shed. 

Owner Chas.     F.     Lurmann,      2700 

22nd,   San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $900 


(2762)  SE  EDINBURGH  225  SW  Brazil 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner A.   R.   Frank,   4601   Mission, 

San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,   $1S00 


(2763)      NW    CHENERY    325    NE    Whit- 
ney.     One-story  and   basement   frame 
residence. 
Owner Rose    De    Martini,    40    Ar- 
lington,   San    Francisco. 
Architect  ..  .Paul     F.    De    Martini,    451 

Columbus   Ave.,   S.   F. 
Contractor.  .De    Martini    &    Segale,    274 
29th,    San    Francisco. 

COST,    $1000 


(2764)      No.    920      MARKET.         Electric 
sign. 

Owner The      Dragon      Restaurant, 

Preises. 
Architect  .  .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18   7th,  San  Francisco. 

COST,   $500 


(2765)      NO.    59    EDDY.      Electric    sign. 

Owner The    Dragon,    Premises. 

Architect  . .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
IS   7th,  San  Francisco. 

COST,    $500 


(2766)      N      RANDALL    50       W       Dame. 
One-story  and   basement  frame  dwlg. 
Owner Andrew    O'Brien,    114    Val- 
ley,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $500 


(2767)  SE  LAIDLEY  97-11  NE  Castro. 
One  and  one-half-S'tory  and  base- 
ment   frame    dwelling. 

Owner F.      Monson,      865     Church, 

San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $1600 


(2768)  NVV  DE  HARO  AND  TWENTV- 
fourth.  One-story  and  basement 
frame  dwelling. 

Owner John    Murphy,      2126    24th, 

San   Francisco. 
Architect  . .  .None. 

Contractor.. E.    C.   Dempsey,   2139   24th, 
San   Francisco   . 

COST,    $800 


(2769)  a  CLINTON  PARK  140  W 
Guerrero.  One-story  and  basement 
frame   dwelling. 

Owner Mrs.   Mae  Atwater,  331   Oc- 

tavla,  San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $500 


Wednesday,     August     6,     l!i|:;. 

(2770)  N  LOMBARD  82-6  E  Jones  E 
27xN  100.  All  work  except  gas  fix- 
tures, shades  and  finish  hardware 
for   three-story   frame   flats. 

Owner Ettore   Boschetti,   Prem. 

Architect  ..  .L.    Traverso,      845      Union, 

San    Francisco. 
Contractor.  .Giovanni    Chiappe,   Vincent 

Place,    San  Francisco. 
Filed  July  31,  '13.     Dated  July  30,  '13. 

Enclosed   and    roof   on $1150 

Brown     coated     1150 

Completed    and    accepted 1150 

Usual    35    days 1150 

TOTAL  COST,  '$4600 
Bond,  $2300.  .  Sureties,  John  P.  De- 
martini  and  Louis  G.  Brizzolara. 
Limit,  75  days  after  July  31.  Forfeit, 
none.      Plans    and    specifications    filed. 


(2771)  W  TWENTY-THIRD  AVE  150 
N  Ulloa  N  25xW  120  OL  1174.  Con- 
crete work,  carpenter,  painting, 
plastering,  plumbing,  mosaic,  etc.. 
for   two-story   frame   residence. 

Owner Wm.  J.  Lowe,   1693  Haight, 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .David    Houle,    660    Market. 
San   Francisco. 

Filed  July   31,  '13.     Dated  July   31,  '13 

Frame    up     $668.10 

Brown    coated     6CS.10 

Completed      66S.10 

Usual    35    days 668.10 

TOTAL   COST,    $2672.50 

Bond,    none.     Limit,    90    days.      Forfeit, 

none.     Plans   and   specifications   filed. 


(2772)      FOREST  HILL  LOT  15  BLK   14 
Two-story   and   basement   frame   resi- 
dence. 
Owner (M.     Fisher,     105     Montgom- 
ery,  San   Francisco. 
Architect  ..  .D.    C.    Coleman,    Metropolis 

Bank   Bldg.,   S.   F. 
Contractor.  .M.    'Fisher,    105    Montgom- 
ery,   San    Franicsco. 

COST,    $5000 


(2773)      N      GREEN    166-3    W      Larkin. 

Three-story   and   basement   frame    (3) 

flats. 

Owner Thomasi      F.       Barry,      3641 

29th,  San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $S000 


(2774)      N   GREEN   137-6    E  Hyde.      Add 
two   rooms   to   dwelling. 

Owner M.      J.   Scully      et   al,      1156 

Green,    San   Francisco. 
Owner J.     H.  Power,      460      Mont- 
gomery,   San    Francisco. 
Contractor.  .W.    F.    Terry,    2948   Octavia 
San   Francisco. 

COST,    $900 


(2775)      NO.     150     LYELL.       Add     three 
rooms   to   residence. 

Owner F.   Peppert,    Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $r,on 


(2776)      NO.    380    UNION.         Raise    flats, 
minor    changes    and    additions. 

Owner A.    Ciravolo,     Premises. 

Architect  . .  .None. 

Contractor.  .S.    Di    Nataii,    575    Filbert, 
San    Francisco. 

COST,    $600 


(2777     NO.    1365    FORTY-TI 1 1  Kl  >    AVE. 
Adfl    one    story    to    frame    dwelling. 

Owner G.  Fnrncss,   Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $50u 
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Wednesday.    Augusi    6,    1913. 

(2778)  NO.  2820  UNION.  Raise  resl- 
e  IU  feet,  make  alterations  and 
i  ions. 

Owner Dorethea         Baker,         1256 

Leavenworth,   S.  F. 
I  .  .  .None. 
n-ork.  COST,   $1300 

SW  LAKE  AND  ELEVENTH 
Ave.  Three-story  and  basement 
frame   (6)   Hats. 

Owner Charles      Ells,    500      Clur.ie 

Bldg.,     San     Francisco. 
Architect  ..  .Salfield     &     Kohlberg,     r.iiir 

Clunie  Bldg.,  S.  F. 
Hay's    work.  i 'i  1ST,    $9000 

NOTE:  —  Interior    work    being'   done. 


(2780)      S    GEARY      137-6    E    Mason      E 
S7-6xS    137-6.      Steel    work   for   eighth 
story       of    annex    to      present      Hotel 
-i  art. 

Owner Stewart  Estate  Co. 

\>>  ii  Itect  ..  .Cunningham   &   Politeo   1st 
National  Bank  Bldg.,  S.  F. 
ctor.  .Western    Iron    Works,    123 
Beale,  San  Francisco. 
Wled    Aug.   1,   '13.      Dated  July  29,  '13. 
On   1st  and   13th  of  each  month.      75% 

Usual    35    days 25% 

TOTAL  COST,    $1412 

Bond,    $706.      Sureties,    M.    F.    Gale    and 

Wilson.      Limit,    30    days    after 

Forfeit.  $50      Plans  and  speci- 

■j'.Ions   Pled 


H'Mi  X  NATOMA  123  W  Fifth. 
Three-story  and  basement  brick 
Shop    and    loft    building. 

Owner James    Conlin,    414    Natoma 

San  Francisco. 
Ai    hi  tect  .  .  .  R.    H.    Nass. 
kntractor.  .Mahony    Bros.,    923    Crock- 
er  Bldg.,    San    Francisco. 

COST,    $20,000 


|27S2)  W  DEVISADERO  35  S  Ellis. 
Three-story  frame  (12)  apartments 
and   stores. 

Owner Mrs.  J.  W.   Elsen. 

pel ct...E.    E.    Young,    251    Kearny, 

San    Francisco 
Contractor.  .Frank      P.    Lansing,       1918 
Fell,    San    Francisco. 

COST,    $25,000 

■783)  S  CLINTON  PARK  140  W  Guer- 
rero,  Three-story  and  basement 
frame    (10)    apartments. 

"wiiii Mrs.    Mary    E.   Atwater,    331 

Octavia,    San    Francisco. 
■rchitecl     ..Rhodes      &      Marish,     3372 

16th,   San    Francisco. 
Contractor.  .L.      Atwater,    331      Octavia, 
San    Francisco. 

COST,    $13,000 


'  \V  VAN  NESS  AVE.,  running 
from  Geary  to  Post.  Two-story  Class 
"'"'    show    rooms   ami    stores. 

Owner Van     N.-ss    Realty    Co.,    437 

Bankers'    Investment    Bldg. 
Sin     Francisco. 
:    ...  Frederick     II.     Meyer,     437 
I  tankers*      ffnvst.  I      Bldg., 
San    Francisco. 

S.      Sampson,      603 
Pacific  Bldg.,  S.  F. 

COST,   $80,000 
&OTE:— Concrete    being   poured. 


(2785)  NE  FIFTH  AND  TOWNSEND. 
Alter  and  repair  one-story  brick 
building. 

...Acme      Brewing    Co.,      1401 
Sansome,    San    Francisco. 
Architect  . .  .None. 
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Contractor.  .C.    E.    Doty,   361    59th.   Okd. 
COST,    $5000 


(2786)      NOS.  27-29-31  LIBERTY. 

Three-story  dwelling  to  be  altered 
into  apartments.  New  baths,  kit- 
chens, porches,  stairs  and  other 
minor   repairs. 

Owner Mrs.    M.    B.    Jones,   Prem. 

Architect  . .  .None. 

Contractor.  .J.    Mc    I.    Javirs,    3641    24th. 
San   Francisco 

COST,    $2000 


(2787)      N    ROTTECK    2S9    E    Bosworth. 
One-story    frame   store. 

Owner A.    Hormay,    108    Sunnyside 

Ave.,   San    Francisco. 
Architect  . .  .None. 

Controetor. .  J.      iMiller.       82       Rotteck, 
San   Francisco. 

COST,   $1S00 


(2788)     S     UNION    90    E      Grant      Ave. 

Three-story  and  basement   frame    (6) 

flats., 

Owner Carmeio    Arieta. 

Architect  ..  .J.   Devencenzi,   1609   Union, 

San    Francisco. 
Day's   work.  COST,    $6000 


(2789)     NO.    119    SECOND   AVE.      Move 
and  alter  stable  and  cottage. 

Owner Guiseppa     Runcallo,     Prem. 

Architect  . .  .None. 

Contractor.  .Wm.    J.    Cuneo,    686    Capp, 
San    Francisco. 

COST,    $2000 


(2790)  N  KIRKHAM  95  E  14th  Ave. 
Two-story  and  basement  frame 
residence. 

Owner J.    H.    Asselin,       670      Oak, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .W.       Parks,     1301       Gough, 
San     Francisco. 

COST,    $2000 


(2791)     W     STONE     157-6     S     Jackson. 
Two-story    brick     (4)     flats. 

Owner Henry    Euler,    1511      Lyon, 

San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Chas.  Oberfeld,  178  Clay- 
ton and  M.  O.  Goodner,  209 
Builders'  Exchange  Bldg., 
San   Francisco. 

COST,    $4200 


(2792)  N  PACIFIC  114-6  W  Jones. 
Two-story    frame    residence. 

Owner A.    Corbelli,     1309    Kearny, 

San   Francisco. 

Architect  ..  .Chas.  Fantoni,  906  Kear- 
ny,  San   Francisco. 

Day's    work.  COST,    $4000 


(2793)  LOS  ANGELES  AVE.,  bet  Cor- 
l>ett  and  San  Buena,  Ventura  Way, 
Los  Angeles  Ave.  South,  bet.  San 
Buena,  Ventura  Way  and  Santa 
Clara  Ave.;  San  Buena,  Ventura  Way 
from  Los  Angeles  Ave.  to  Los  An- 
geles Ave.  South  and  ptn  of  St. 
Francis  Plaza,  etc.  All  work  for 
asphaltic    concrete    pavement. 

Owner Westgate   Park    Co. 

Consulting    Engineer  ..  .Geo.    B.     Stur- 
geon,   Berkeley. 
Contractor.  .Federal    Constr.    Co. 
Filed  Aug.  2,  '13.     Dated  July  30.  '13. 

As    work    progresses 75% 

»«    <*nj»     25% 

TOTAL  COST,  $9823 
Bond,  $5000.  Surety,  New  England 
Casualty  Co.  Limit,  120  days.  For- 
feit, $20.  Plans  and  specifications  filed. 
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1 -Till)  E  SHARON  mo  S  13th  E  123 
xS  23.  All  work  except  painting, 
mantels,  shades  and  light  fixtures 
for  three-story  and  basement  frame 
residence. 

Owner J.    H.      Plante,    15      Sharon 

Bldg.,    San    Francisco. 
Architect  ..  .August    Nordin,    Mills    Bldg 

San    Francis  -o. 
Contractor.  .Fernsworth      &   Hall,    4005 

19th,    San    Francisco. 
Filed  Aug.   2,   '13.      Dated   July   29,   '13. 
Frame    -up,     enclosed     and     roof 

sheathed     $146n 

Floors    laid,    window    frames    set 

and    brown    coated    1458 

Completed    and    accepted 1458 

Usual     35     days 1459 

TOTAL   COST,    $5835 
Bond,     $2917.       Surety,     'Massachusetts 
Bonding    &    Insurance    Co.        Limit,    60 
days.      Forfeit,    $10.      Plans    and    sped 
firations   filed. 

* ■ 

BUILDING    OPERATIONS. 


Private  building  activities  through- 
out the  city  for  the  past  week,  from 
July  18th  to  July  25th,  as  reported  by 
the  Bureau  of  Building  Inspection  of 
the  Hoard  of  Public  Works,  show  a 
total  of  113  permits  issued,  amounting 
to    $382,403.00. 

Complete    report   as   follows: 
No.  of 
Class  Bldgs.        Amount 

"B"  1      $   60,000.00 

"C"  3  83,050.00 

Frames  38        199.949.00 

Alterations,    Repairs  71  39, 404. On 


113      $382,403.00 


PRIVATE       BUILDING       OPERATIONS 
FOR  THE  MONTH  OP  JULY. 


Private  building  throughout  the  city 
for  the  month  of  July,  as  reported  by 
the  Bureau  of  Building  Inspection  of 
the  Board  of  Public  Works,  show  a 
total  of  437  permits  issued,  amounting 
to  SI, 415, 819. 

This  Bureau  also  reports  that  there 
were  during  the  month  of  July,  13  ap- 
plications filed  for  "Tear  Down"  per- 
mits in  the  Fire  Limits. 

Class  No.   of  Bldgs.        Amount 

Class      "A"'     1      $   18.840 

Class    "B"     3  SI. 742 

Class     "C"     21        492,857 

Frames     1C1        657.093 

Alter    &    repair 251        166,287 

Total      437   $1,415,819 

REPORT    FOR    JULY     1*112. 
Class  No.   of  Bldgs.        Amount 

Class    "A"     1      $125,000 

Class    "B"     5        469,684 

Class     "C"     30        945,381 

Frames      226         743,816 

Alterations     317        168,841 

Total      57'J    $2,452,725 


COMPLETION  NOTICES. 


San  Francisco. 


July  24,  1913 — W  ARLINGTON  AND 
Charles  SW  44-8%  th  deflecting  to 
the  right  73  deg  21  min  83-5*6  NE 
3-8%  SE  103-7*4.  William  J  Su>- 
livan    to    Thomas    ,T    McCornv  ■'.-..  . 

July  26,  1913— E  BARTOL  137  N 
Broadway  25x25.  E  Puccinelll  to 
Devencenzi  Bros  &  Co.. July   25,   1913 

JULY  26,  1913 — NE  TENTH  64-6  SE 
Stevenson  NE  130  NW  64-6  —  100 
th     r   a   SE   130  —  230   th    to     beg. 
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Thomas    Dying    &    Cleaning    Works 
to   S  Saari July   17.   1913 

July  26.  1913— SE  MARKET  225-1  % 
NE  Seventh  SE  165-1  to  a  pt  225-1% 
NE  50-1%  NW  165-1  SAV  50-1%. 
San  Christina  Invst  Co  to  J  D  Han- 
nah     July  25.  1913 

July  26,  1913— SE  MARKET  45-10 
SW  Spear  SW  45-10  SE  137-6  — 
NW     137-6.       Sommer    &    Kaufman 

to   Sterling  Elec   Constr   Co 

July     19,     1913 

July  26.  1913— S  JACKSON  82-6  W 
Jones.  A  Penziner  to  Johnson  & 
Hatland July    15,    1913 

Julv  28,  1913— W  DRUMM  91-S  S  Sac- 
ramento S  31-9  W  70  S  14-4  W 
67-0  N  46-1  E  137-6.  John  A  Isn- 
non  to  S  F  Elevator  Co. July  25,  1913 

Julv  2S.  1913— N  CROWN  TERRACE 
161  S  Clarendon  Ave  S  25  W  88.80 
N  25.01  E  SS.26;  Lot  23  Blk  "A" 
Ashby  Park  Tct.  Theodore  Gibson 
to  whom  it  may  concern. July  26,  1913 

July  2S,  1913— N  OREGON  SO  E  Davis 
E  40xN  60.  Jeannette  A  Jordan  to 
William    Martin July    16,    1913 

July  28,  1913— BLK  BDED  BY  ARMY, 
Valencia.  Duncan  and  San  Jose  Av 
St.  X,uke\s  Hospital  to  John  G 
Sutton    Co July    19,    1913 

July  2S.  1913— SE  O'FARRELL  AND 
Carlos;    Nos.    243   and    245   O'Farrell 

K   B   Winship   to   Fred   C   Jones 

July     3,     1913 

July  2S.  1913— N  FRANCISCO  105-2% 
—    Grant    Ave    25x68-9.       Giovanni 

Guinasso    to    D    A    Martini 

July    28,    1913 

July    28.    1913— S    NINETEENTH    37-6 

\Y  w   25  S  8K      n  Algot  Nelson 

to   whom   it  may   concern 

July    28,    1913 

July  29.  1913— N  GREEN  137-6  W 
Larkin  W  28-9x145.  Thomas  F  and 
Nellie  G  Barry  and  Thomas  F  Lyons 
to   Thomas   F   Bariy July    28,    1913 

July  29,  1913— S  BUSH  137-6  W 
Powell  S  137-6xW  46.  Walter  J 
O'Brien  to  John  Sparge. July  28,  1913 

July  29,  1913— NW  BUSH  &  SANSOME 
N  137-CxW  67-6.  Standard  Oil  Co 
to  J  E  O'Mara,  Hooper  &  Dombrink 
Art  Glass  Co July  25,  1913 

July  29.  1913— NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-7.  The 
Lux  School  of  Industrial  Training 
to  C  C  Morehouse July  26,  1913 

July  29,  1913— E  TWELFTH  AVE  125 
S  Anza  S  25xE  120.  Alfred  T 
Morris  to  whom  it  may  concern.... 
July    28,    1913 

July  31,  1913— SE  FELL  AND  BU- 
fhanan  S  90xE  27-6.  Maria  Dunn 
to   John   Little July   30,   1913 

July  SI,  1913— S  SUTTER  62-6  E 
Hyde  E  25xS  87-6.  D  M  Richards 
Realty  Co  to  Frederick  W  Snook  & 
Co,  July   23;  H  Maundrell .  July   22,  '13 

July  31.  1913— SE  FOURTEENTH  & 
Ramona  Ave  30x75.  E  A  Knoopto 
to   whom   it  may   concern  .July  31,  '13 

Julv    81,    1918  -N   ItHOADWAY  97-6  E 
klin     E       27-6xN     137-6.         Mis 
Leopold    Hirsch    to    M    M    Finlayson 
and   W   H   Myere luly   30,   1913 

July  81,  1913— FOURTH  &  MARKET 
Pacific    Bide.   Lobby.   Lewis  Sample 

Shoe  Co  to  Braas  &  Kuhn  Co 

July     24,     1913 

July  30.  1913— SE  TEHAMA  42",  .-V, 
Fifth  SW  37-0.\SE  HO.  Mary  Ann 
Qulnn  to  whom  it  may  concern.... 

July    28,    1913 

■■i-;     B  CLEMENT  80  W  26th 
Ave    E    80x8    100.      I'    I'   or    Dave   D 

July  29.  1913 

July     30,     1913— EXPOSITION       SITE. 
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Panama-Pacific  International  Ex- 
position Co  to  Paraffine  Paint  Co. 
July     29,     1913 

Aug.  1,  1913— W-  DUPONT  77-6  N 
Pacific  N  20xW  72.  Estella  Altmark 
to  Wm  Van  Herick  and  J  V  Wrest- 
erlund    Aug.   1,    1913 

Aug.  1.  1913— SE  TWENTY-SECOND 
and  Bartlett  80x125.  J  G  Klumpke 
to   C    D   Rankin July    27,    1913 

Aug.  1,  1913 — NE  VAN  NESS  AVE 
and  California  N  142-2%xE  100. 
Royal  Investment  Co  to  Peterson  & 
Rupp    July    31,    1913 

Aug.  1,  1913— S  BUSH  1U7-C  W  Leav- 
enworth W  30x137-6.  Hafry 
Palmer  to  whom  it  may  concern.. 
Aug.     1,     1913 

Aug.  1,  1913— NW  BUSH  &  SANSOME 
N    137-6xW    67-6.     Standard   Oil    Co 

to   II  W  Johns   Manville  Co 

July    28,    1913 

Aug.  1,  1913— S  ELLIS  110  E  Polk  E 
27-r.xS  120.  Mrs  Joan  I'.uddy  to 
Christiansen  &  Smith Aug.   1,  1913 

♦ 

LIENS  FILED. 


San  Francisco. 


July  26,  1913— SE  SACRAMENTO  & 
Buchanan  E  50xS  127-8%.  Califor- 
nia Plato  &  Window  Glass  Co  vs 
Joseph    Sockolov    $740.60 

July  26,  1913— S  POST  82-6  E  Gough 
E  55xS  137-6.  Butte  Eng  &  Elec 
Co  vs  Clay  M,  William  and  Francis 
M  Greene  and  Ursula  Greene  Saw- 
yer     $587.69 

July  2S,  1913— SE  CLAY  &  POWELL 
S  6S-9  E  59  N  6S-9  W  59.  The 
Daniel  O'Day  Co  vs  Ira  Coburn  and 
Bert    Schlesinger     $609.05 

July  28,  1913— E  VAN  NESS  AVE  60 
N  Turk  N  30  E  100  S  22  W  4  S  8 
W  96.  D  O  Church  Co  vs  William 
Goeggel      $162.15 

July  30,  1913— E  VAN  NESS  AVE  60 
N  Turk  N  30  E  100  S  22  W  4  S  8  W 
96.  Frank  Ingigneri  vs  William 
Goeggel  and  C  D  Rankin $260 

July  30,  1913— NW  SACRAMENTO  & 
Powell  N  52xW  91-6.  General  Eng 
Co  vs  Clay  M,  Wm,  Frances  M 
Greene  and  Ursula  Greene  Sawyer, 
First  Doe,  Second  Doe  and  Third 
Doe     $1137.78 

July  30,  1913— NO  1357  POST  S  Post 
bet  Franklin  and  Gough.  General 
Eng  Co  vs  Clay  M,  Wm,  Frances  M 
Greene  and  Ursula  Greene  Sawyer, 
First  Doe,  Second  Doe  and  Third 
Doe      $693.21 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base, 
frame,  88,000.  Alameda,  Alameda  Co., 
i'i|  Architect,  none.  Owner,  Werner 
E.  Thorp,  465  llalght  Ave.,  Alameda. 
The  house  will  contain  in  the  neigh  - 
i    ui"    seven    rooms,      ba  I  h      a  n<i 

porch.  All  interior  finish 
will  i.e  nf  pine.  Hardwood  floors  will 
he  used  In  the  living  room,  dining 
room    and    reception    hall.     There    will 

(■a  i     and     ..pen     lire     place. 
Mantel     in     the    living     mum     will     he    of 

brick.     Tile    win    be    used    in    the    bat* 

room    and     kit.  inn.       Hhtterlor    ..r    the 

on  '      v.  mi     be     covei  ed     w  Itl lenl 

hi      mi  lal      la  I  h.         I'la  II  s      are      In 

i  in-  bands  "I'  tin-  owner  win.  will  do  I  he 
work   by   Day   Labor. 


Wednesday.    Angus!     (i,     1913 

RESIDENCE  —  2  story  and 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  Olln  S, 
Grove,  2911  Telegraph  Ave.,  Berkeley. 
Owner,  S.  G.  Downing.  The  dwelling 
will  he  erected  in  Claremont  Park  and 
has  been  designed  for  an  eight-room 
house  with  hath  and  sleeping  porch. 
Interior  finish  will  he  of  _pine  and 
hard  wood.  Hardwood  floors  will  he 
used  throughout.  Plans  provide  for 
furnace  heat  and  open  fire  places; 
Mantels  will  lie  of  brick  and  tile 
rooms  will  have  composition  floors 
and  tile  wainscot.  An  automatic  water 
heater  will  lie  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  owner  is  now  taking 
figures  on  the  various  parts  of  the 
work. 

RESIDENCE  —  2  story  and  base] 
frame,  $3,1100.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  II.  M.  Swalley,  7  1". 
Wesley  Ave.,  Oakland.  The  house  has 
been  designed  to  contain  eight  rooms, 
bath  and  sleeping  porch,  and  will  he 
erected  at  the  northwest  corner  of 
Wickson  and  Warfield  avenues..  In- 
terim- finish  will  he  of  pine  and  hard- 
w.ii.d.  There  will  he  furnace  heat  and 
open  fire  place.  Mantel  will  be  of 
brick.  Hardwood  floors  will  be  used  ■ 
in  tlie  living'  room,  dining  room  and 
reception  hall.  Bath  room  will  have 
composition  floor  and  tile  wainscot. 
Tile  will  also  be  used  in  the  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  I  lay  Labor.  All  materials  are  now 
being  purchased. 

RESIDENCE  —  2  story  and  base 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  John 
Hudson  Thomas,  First  National  Bank' 
Bldg.,  Berkeley.  Owner,  George  P.l 
Baxter.  The  house  will  be  erected  in 
Claremont  Park,  and  has  been  de- 
signed to  contain  eight  rooms,  Lath 
and  sileeping  porch.  Interior  finish 
will  be  of  pine  with  some  hardwood 
and  white  enamel.  There  will  be  fur- 
nace heat  and  open  tire  places.  Man- 
tels will  be  of  brick  and  tile.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  Tile  will  be  used  in  the 
kitchen  and  bath  room.  An  automatic 
water  heater  will  be  installed.  Extaj 
rior  of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

HOTEL. — 8  story  and  base,  brick  and 
and  steel,  $120,000.  Oakland,  Cal.  Ar- 
chitect, Clay  M.  Burrell,  Albany  Bldg., 
Oakland.  Owners,  Morris  &  Muller. 
This  work  was  mentioned  here  when 
the  architect  was  first  commissioned] 
The  Btrm  t  in ■>■  will  be  erected  at  the 
northeast  corner  ..f  14th  and  Jefferson 
Etreets,  covering  a  huge  area.  Ground 
floor    will    contain    stores    besides    the 

hotel   entrance   I    lobby.   Upper   floors 

will    be    in  im  nged    ioul    200    guest 

i  ooms,     :.     la  rge     pen  entage    of    which 
will    have    connecting    baths,      [nterlol 

finish    will    he    of    pine    and    hardw la 

Thei  e  will  be     i  ■     m   heat  and   eleva  to] 

Hath   r ns   will   have  i  emenj 

II s    and    till-    wainscot.       Exterior    of 

the   building   will   I..-   faced  with  pressed 
brick.      Bids    have    hei  n    taken    for    t  hi 

-  teel      WOrk      a  lid      plan-      for      the      h.il.iu.  e 

of    the    contract    are    now    out    for    fig- 
ures. 


Wednesday,    Augu&l    6,    1913. 

Contracts  Awarded. 

HOTEL — 7   story   and   base,   brick  and 

075,000.       I  takland,     i  !al.       Arehi- 

Ollver  iS    Thomas,   Pantages  The- 

!ldg.,       i  lakland.       Owner.     Roger 

Colt.    Contractors,    Sommarstrom    Bros., 

mi  i     Franklin    St.,    <  lakland.      Contract 

I  i  ted.      Note:      Cont  i  ictora 

are    now    taking   subfigures    on    the   va- 

rloua  parts  of  this  work. 

in  iTEL  7  storj  and  base.  C  iss  A 
construction.  Cost  not  stated.  Oak- 
land, Cal.  Architects,  Bliss  &  FnviHe, 
Bldg.,  S.  F.  Owners,  Oakland 
Bote]  Company.  Contractors,  P.  J. 
Walker  Co.,  Monadnock  Bldg.,  S.  F. 
This  contract  is  for  finishing  and  al- 
tering the  upper  two  stories  of  the 
Oakland  Hotel  Contract  price  is  stat- 
ed   at    $150,000. 

RESIDENCE  —  2  story  and  base, 
frame,  $2il, 000.  Oakland,  Cal.  Archi- 
tect-, Cunningham  &  Politeo,  First 
National  Bank  Bldg.,  S.  F.  owner, 
Edward  Beck.  Contractors,  Powell 
Bros.,  Alameda,  excavating  and  foun- 
dation work;  Sehnebly-Hostrawser  & 
PedgTift,  First  National  Bank  Bldg., 
Oakland.  carpentry  and  plastering; 
Charles  Sturin,  Oakland.  plumbing. 
Balance  of  the  work  is  out  for  figures. 


ildings, 
stated. 
Archl- 
Bldg., 


SCHOOLS  —  Temporary 
frame  construction.  Cost 
Oakland,  Cal.  Architect,  City 
tect.  J.  J.  Donovan,  Security 
Oakland.  Owners,  City  of  Oakland. 
Bids  opened  at  the  last  meeting  of  the 
Boa nl  of  Education  show  the  follow- 
ing men  low:  Intermediate  School  and 
Temporary  Science  Building,  McGinty 
,V-  Son.  $4,955;  Portable  Schools,  John 
ilies,  Schools  4,  5,  and  6,  $2,640, 
$3,300  and  $3,960  respectively,  and  for 
the  Bay  School  O.  B.  Ackerman  &  Son, 
$3,200.  A  complete  list  of  these  figures 
appears  under  the  heading  of  Oakland 
and    Alameda  County   in    this    issue. 
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Building  Contracts  Awarded 

Oakland. 


No. 

22,20 
2221 

22  2  2 
2227 
2230 
2231 
2232 
2233 
2234 
2236 
2236 
2237 
2238 
2240 
2241 
2  2  ^ 3 
2244 
2245 
2246 
2  2  I  7 
224.S 
2249 
2251 
2252 
2253 
22.7  4 
2  2  6  5 


2267 
226S 
2269 


2274 
2277 
2278 
2279 


Oakland  School 

Bids  Opened. 

mil*   Opened   by   Oakland   School    Board 
for  a    Number   of  Minor  Jobs.   Con- 
tracts Not  Awarded. 

Bids  were  opened  for  the  construc- 
tion of  Intermediate  School  No.  1  and 
for  a  temporary  science  building  by  the 
Oakland  Board  of  Education.  Bids 
it  the  same  time  for 
three  portable  schools  and  for  a  frame 
building  known  as  the  Bay  School.  A 
complete  list  of  the  bids  opened  fol- 
lows: 

Intermediate     Scbool     nnil     Temporary 
Science    BlilhllnK. 

Van    Sant-Houghton   Co $:,si3 

McGinty  &  Son 

Cederborg   &    Anderson 5072 

Chrlstensen    Bros 629S 

Jo        11.    Young 6480 

O.    B.    Ackerman 5722 

Portable  Schools. 

4  sch      5  sell      f.  sch 
in    Stamford. $309 7     $2x71     $4645 
.  user     Bros. . .    3168        3960       4752 
I    edei  g    &    A  micr- 
on           2H22  1727         5432 

J.    R.    Kiulkcs 2640        3300        3900 

Bay    School. 

tenser    Bros    $3445 

Cederborg    &.    Anderson I0S6 

O.  B.  Ackerman  &  Son 3200 


Owner  Contractor 

iSanford      Fenn 

Larson     Larson 

Albers      Barkhoff 

Matraia  ..Diamond  Case 
Prot  En  Bishop.  .Brookes 
1st  Swed  Bab  Ch.tPeterson 

Port     Port 

Taylor     Taylor 

United    Bldrs    Owner 

King    Walker 

Wlnsor     Smith 

Watson      Anderson 

Pfrang     Pfrang 

Richmond     Carr 

Klotz     Kennedy 

Smith     Litton 

Pfrang     Pfrang 

Same    Same 

Steedman      Ross 

Feareas     Silva 

Stone     iMcChesney 

Bowles     Van    Sant 

Swalley     Swalley 

Oarl     Carl 

Nelson      Barber 

Simonsen     Woodard 

Smith     Litton 

Elias Elias 

Oakland     Hotel     ..Walker 

Wassman      Murdoek 

Man   Wo    Man   Wo 

Mester      tMeseer 

Anderson     Anderson 

Farris      Fairris 

Oakland     McGinty 

Lankeman     Harris 

Bolts      Bolts 

Leach     Peppin 

O'Connell  ...United  Bldrs 
Westrn    Union. ..  .Roberts 

Same     Same 

Hannill      Burn'ett 

Robert     Robert 

Pearce     Pearce 

Durst     Durst 

Young     Nyman 

Laymance       ....Laymance 


A  int. 

2111J11 

15001 

2111111 

450 

600 

700 

400 

400 

1950 

13000 

3500 

3500 

2500 

400 

2'000 

258  I 

2500 

27111 

2500 
1200 
3350 
7000 
5000 
400 
2500 

14900 
2584 
1600 
150000 
400 
600 
2000 
27,1111 
1975 
5000 
2900 
2000 
1300 
1725 
3250 
3350 
2500i 
1400 
400 

20000 
1000 
8000 


(2220)      W    LUSK    130    S    40th,    Oakland. 
One-story    5-room    dwelling. 

Owner Mary  G.   Sanford,   832   30th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Theo.   Fenn,   749   61st,   Okd. 
COST,   $2000 


(2221)  N  E-THIRTY-FIRST  150  W 
14th  Ave.,  Oakland.  One-story  4- 
room   dwelling. 

Owner A.  G.  Larson,   1224   8th   Ave 

Oakland. 

Architect  . .  .None. 

Day's  work.  COST,  $1500 


(2222)      SW    E-FOURTEENTH    &    72ND 
Avse.,    Oakland.      Store. 

Owner H.   Albers,    2S1S   Bush,   S,   F. 

None. 

Barkhoff      &      Taylor,    6509 

Raymond,    Oakland 

COST,    $2000 


Architect  . 
Contractor 


CAPP, 


(2230)      SE     NICHOL    AVE 

Oakland.      Addition. 
Owner Protestant     Episcopal     Bis- 
hop, San  Francisco. 
Architect  . .  .None. 


lontraotor.  .  W.    R.    Brookes.    3325    l'cr- 
alta    Ave..   Oakland. 

COST,   $600 


1  2221  1     NO.  010  TENTH,  Oakland.     Ad- 
dition. 

Owner 1st  Swedish  Baptist  Church 

Premises. 
Architect  . .  .None. 

Contractor^  .A:  Peterson,  1201    18th,  Okd 
COST,   $7iin 


122221      ML       1315       E-FOURTEENTH, 

Oakland.      Alterations. 

Owner Albert   Port   Jr. 

Architect  .  .  .None. 

Day's   work.  COST,   $100 


1222,21      NO.    1012      BROADWAY,      Oak- 
land.    Alterations. 
Owner 'Montell    Taylor,    17mi    Web- 
ster,  (jakland. 
Architect  . .  .None. 
1  i.iy's   work.  COST,   $11111 

(2234)     W    LAKE    ,    Piedmont  One 

story    frame    re-idence. 

Owner United   Home     Bldrs.,    1702 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1950 


(2227)  FACING  ON  BROADWAY,  SAN 
Pablo  Ave  and  10th,  Oakland.  Store 
fixtures  for  four-story  Class  "A"  De- 
partment store. 

Owner Mrs,    Agnes    Matraia,    S.    F. 

Architect  ..  .C.      W.      Dickey,      Central 
Bank    Bldg.,    Oakland. 

Contractor.  .Diamond    Show    Case    Co., 
1617    Mission,    S.    F. 

Filed  July  2S,  '13.     Dated  July  22,  '13. 
Fixtures    installed    and    accepted .  $200 

Usual     35     days 250 

TOTAL  COST,    3450 

Bond,    none.      Limit,    July    31.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2235)  N  TWELFTH  100  W  Harrison. 
Oakland.  One-story  brick  and  steel 
store  building. 

Owner J.  H.  King,  30S   12th,   Okd. 

Architect  .  ..C.    W.    Dickey,    Central    Bk. 

Bldg.,  Oakland. 
Contractor.  .P.    J.    Walker    Co,    Oakland 
Bank  Bldg,  Oakland. 

COST,   $13,000 


(2236)      S     E-THIRTY-EIGHTH     50     W 
Randolph    Ave.,    Oakland.      Two-story 
S-room  dwelling. 
Owner Mary   B.  Winsor,   3S06   Ran- 
dolph Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .Clarence      S.      Smith,      2419 
20th,  Oakland. 

COST.    $3500 


(2227  1      S    FORTYFIRST    126   W    Broad- 
way,   Oakland.        Two-story      S-room 
flats. 
Owner T.   F.   Watson.   40S9   Broad- 
way, Oakland. 
Architect  .  .  .None. 

Contractor.  .Jno.  Anderson.  1422  Broad- 
way,  Oakland. 

COST,  $'!.".  00 


(2238)      N  MANILA   AVE   300    \V    Broad- 
way.    Oakland.       One-story     5- 

dwelling. 

Owner C.      J.   Pfrang,   5487 

mont   Ave,,   Oakland. 

Architect  .  .  .None. 

Day's    work  .  COST.  $250i» 

(2210)     NO.    ills    VTRGINIA,    Oakland. 

Addition. 

owner C.    A.    Richmond,    Premises. 

Architect  .  .  .None. 

Contractor. .F.    11.    Oarr,    4316    Vii 

Oakland. 

COST.  $400 


(2241)     NO.  H BROADWAY.  Oal 

Alterations. 
Owner Max  Klotz,  Premises. 

Architect  . .  .None. 

Contractor.  .F.  T.      Kennedy,     954      Rose 

Ave,  piedmont. 

r.  $20110 


(2243)     NO.      3011      LOGAN,      Oakland. 
One-story  6-room  dwelling. 


as 

Owner H.    A.    Smith,    Premises. 

Architect  . .  .None. 

Contractor.  .Litton  &  Nielsen.  2326  26th 
Ave.,  Oakland. 

COST,  $23S4 

(2244)      W   SIXTY-SIXTH  120  S  Arthur, 

Oakland.      One-story    five-room    dwlg. 

Owner C.    J.    Pfrang,    54S7    Clare- 

mont   Ave.,   Oakland. 
Architect  . .  .Ncne. 
Days  work.  COST,  $2500 

(2243)  W  SIXTY-SIXTH  SO  S  Arthur, 
Oakland.     One-story  5-room  dwlg. 

Owner C.    J.    Pfrang,    5487      Clare- 

mont   Ave.,   Oakland. 
Architect  . .  .None. 

Hays    work    .  COST,    $2500 

(2246)  \V  EDITH  120  N  Janes,  Oak- 
land.     One-story    5-room    dwelling. 

Owner J.    A.    Steedman,    58S    Alva- 

rado,    Oakland. 
Architect  ..  .E.   T.  Huhn,   Humboldt   Bk. 

Blidg.,    Ban     Francisco. 
Contractor.  .D.      X.    Ross,    173      Alpine, 
Oakland 

COST,   $2500 

1 2247)  W  SEVENTY-EIGHTH  144  S 
Rudsdale,  Oakland.  One-story  five- 
room   ilwelling. 

Owner P.    Feareas,    —    7Sth      Ave., 

Oakland. 
Architect  .  .  .None. 
Contractor.  .J.    R.   Silva,    Oakland. 

COST,    $1200 

(2248)  E  SAN  SEBASTIAN  AVE  240 
S  Hollywood,  Oakland.  Two-story  6 
! i   dwelling. 

Owner Mrs.      A.    E.      Stone,      Cor. 

Versailles  &   Central   Aves., 

Alameda. 
Architect  . .  .None. 
Contractor.  .W.      E.     McChesney,      2605 

Etna,  Berkeley. 

COST,   $3350 

(2249)  S  BROADWAY  TERRACE 
270.30  E  Broadway  being  Lots  10  and 
1  1  I!lk  "A"  Broadway  Terrace,  Oak- 
land. All  work  for  two-story  and 
ba.-ement    dwelling. 

Owner Mary    A.    Bowles,    Oakland. 

Architect  ..  .Hutchinson   Bros.,   470   13th 
Oakland. 
tor..R.    H.    Van    Sant,    1st    Na- 
tional  Bank   Bldg.,  Oakland 
Filed  July  29,  '13.     Dated  July  29.  '13. 

Fi  a  me    up    Vt 

Interior     brown     coated Vi 

Completed    and    accepted M 

i    35    days Vt 

TOTAL  COST,  $7000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    am)    specifications    filed. 

(2231)  NW  WICK80N  &  WAKFIELD 
Ave..  Oakland.  Two-story  8-room 
dwelling: 

Owner II.    M.    Swalley.    715    Wesley 

Ave.,    Oakland. 
Architect  .  .  .None. 
Hay's   work.  COST,  $5000 

\".  1921  EIGHTH  AVE.,  Oak- 
land.     Addition. 

Owner..  I    irl,   Premises. 

Architect  . .  .None 

Day'i    work.  COST,   $400 

c^.':,:o  S  GLENDALE  AVE  90  W  Des- 
mond. Oakland.  One-story  5-room 
•  i  welling. 

Owner O.   E.   Nelson,  523  6Cth,  Okd 

Architect  . .  .None. 
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Contractor.  .D.   E.   Barber,   1361  Linden, 
Oakland. 

COST,    $2500 


'2254  1  E  SECOND  AVE  70  N  E-15th, 
being  ptn  Lots  and  2  and  3  Blk  77  Dr. 
E.  H.  Woolsey  Tract,  Oakland.  Car- 
penter work  for  three-story  frame 
apartment  house. 

Owner Grace  Simonsen,   10th     and 

Franklin,   Oakland. 
Architect  ..  .Clay     N.     Burrell,     Albany- 
Block,  Oakland. 
Contractor.  .E.        W.        Woodard,        1540 

Broadway,   Oakland. 
Filed  July  30,  '13.     Dated  July  28,  '13. 

Frame    up    '/i 

Rough    plaster    on H 

Completed   and   accepted '4 

Usual    35   days % 

TOTAL  COST,  $14,900 
Bond,  none.  Limit.  90  days  after  July 
30.  Forfeit,  $6.  Plans  and  specifica- 
tions filed. 


)2255)  SW  LOT  10  MAP  THOMAS 
Bridge  Tract  160.14  NW  S  Cor.  said 
Lot  NE  144.23  NW  40.33,  Oakland.  All 
work  for  one-story  seven-room  dwlg. 

Owner H.   A.  Smith,  Oakland. 

Architect  . .  .None. 

Contractor.  .Litton  &  Nielsen,  2326  26th 
Ave.,  Oakland. 

Filed  July  30,  '13.     Dated  July  28,  '13. 

Frame    up    yt 

Plastering    completed     Vi 

Completed   and   accepted Vi 

Usual    3>5    days % 

TOTAL  COST,  $25S4 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2257)  NW  THIRTY-SIXTH  AVE  & 
Benner,  Oakland.  One-story  5-room 
dwelling. 

'Owner —      Elias,    701    36th      Ave., 

Oakland. 
Architect  .  .  .None. 
Day's   work   .  COST,    $1600 


(225S)      TWELFTH,  THIRTEENTH, 

Alice    and    Harrison,    Oakland.      Alter 
and    complete    7-story    hotel. 

Owner Oakland   Hotel   Co.,   Prem. 

Architcet  .  .  .None. 

Contractor.  .P.    J.    Walker   Co..    Oakland 
Bank    of   Svgs    Bldg.,   Okd. 
COST,    $150,000 


(2262)      NO.       3S02       E-FOURTEENTH, 
Oakland.      tank    frame. 

Owner H.    Wassman,   Premises. 

Architect  . .  .  None. 

Contractor. .  L.  w    Murdock,  1310  Web- 
ster,    Oakland. 

COST,   $400 


(2263)      NO.     531     WEBSTER,     Oakland. 
Alterations. 

Owner Man   Wo  Co.,  301   2nd.  Oka. 

Architect  . .  .None. 

Hay's    work.  COST,    $600 


12264  1    NW    HILLSDALE    &    FAIRVIEW 
Oakland.       One-story     5-room     dwlg. 

Owner Mrs.    Marie      Mester,       153K 

7th,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    121 


E    SANTA     CLARA     AVE     200    S 

Valle   Vista,  Oakland,     one  and   one- 
half-story   6-room  dwelling. 
Owner <.'.    A.    Anderson,    460    Jean, 

(  >ak  land. 
Al  chltecl  •  •  •  None. 
Days    work.  COST,    $2500 


W'ednes  la) .    August    ij.    1913. 

(2266)      W  CORONADO  AVE   220  N   31st 

Oakland.       One-story    5-room    dwlg. 

Owner W.    A.      Farris,    16      Monte 

Vista    Ave.,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1975 


(2267)  SE  E-TWENTIETH  AXD  12TH 
Ave.,  Oakland.  Two-story  4-room 
school. 

Owner City   of   Oakland. 

Architect  .  .  .None. 

Contractor.. W.   G.    McGinty  &   Son,   C69 
4'^nd,    Oakland. 

COST.  $501111 

(2268)  N  CHAMPION  200  N  Montana, 
Oakland.     One-stoiy  6-room  dwelling 

i  inner Sophie  Lankeman. 

Arcihtect  . .  .None. 

Contractor.  .Harris   &   Hudson,  1957   E- 
38  th,    Oakland. 

COST,    $2900 


(2269)  N  HARPER  COURT  170  W  35th 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner M.    C.    Bolts,    3110      Central 

Ave..    Alameda. 

Arcihtect  .  .  .None. 

Day's    work.  COST,    $2000 


(227H  I     S  VESTA  326  E  55th  Ave..  Oak- 
land.     One-story    4-room    dwelling. 

Owner H.   H.   Leach, 

Architect  . .  .None. 

Contractor.  .J.    B.    Peppin,    San    Leandro 
COST,   $1300 


(2271)      W   THIRTY-SIXTH  AVE   585  N 
E-14th,    Oakland.      One-story      5-room 
dwelling. 
Owner —    O'Connell,     1762     Broad- 
way,  Oakland. 
Architect  . .  .None. 

Contractor.. United    Home    Bldrs.,    1762 
Broadway,    Oakland. 

COST,    $1725 


(2273)  XE  SUNNYSIB-E  AVE  AND 
Oakdale  Ave,  Piedmont.  All  work 
for  two-story  dwelling. 

Owner Western        Union         Home 

Bldrs.,   1617  Telegraph   Ave. 
Oakland. 
Architect  .  .  .None. 

Contractor.  .W.    B.    Roberts,    1617   Tele- 
graph   Ave.,    Oakland. 
Filed  Aug.   1,   '13.      Dated   May   19,  '13. 

Owner   pays    bills 

TOTAL  COST,  $3250 
Bond,  none.  Limit,  75  days  after  May 
19.  Forfeit,  none.  Plans  and  specifi- 
cations   field, 


i  227  11  N  SUNNYSLOPE  AVE  35.62  E 
Oakland  Ave  E  32  N  74.73  NW  32  SE 
73.36,  Piedmont.  All  work  for  two- 
story    dwelling. 

i  ntniT Western        Union        Home 

Bldrs.,   Mil?  Telegraph   Ave. 
Oakland. 
Architect  . . .  None. 

Contractor.  .W.    B.    Roberts,    1017   Tele- 
graph   Ave.,   i  lakland. 
Filed  Aug.   1,  '13.      Dated    .May    19,  '13, 

i  luin  r   pays   bills 

TOTAL  i 'i  1ST,  $32430 
Bond,  none.  Limit,  75  days  after  May 
1 9,  i-'oii'.  It,  none,  Pin ns  mill  spi  elfl- 
catlons  filed. 


il'277)      E    WEBSTER    80    S    44th,   Oak- 
[and.      One-story    5-room    ilwelling. 

owner W.    .1.    Hannlll,    1914    Grove, 

Oakland. 


Wednesday,    August    6,    1913. 

Architect  . .  .None. 

Contractor.  .F.  I..  Burnett,  745  Atleen, 
Oakland. 

COST,    $2500 

(2278)  SW  HIGHLAND  AVE  &  H- 
26th.,  Oakland.  One-story  live-room 
dwelling-. 

Owner Robert        Investment       Co., 

1617    Telegraph    Ave.,    Okd. ' 
Architect  .  .  ..None. 
Day's   work.  Ci  1ST,  $1400 

(2279)  NO.  2428  E-TWENTY-F1RST, 
Oakland.     Alterations. 

Owner Francis     Pearce,     2369     E- 

23rd,   San   Francisco. 
Architect  .  .  .  None. 
Pay's   work  .  C<  >ST,   $400 

(2280)  NE  TWELFTH  AND  WA.S11- 
lngton,    Oakland.     Alterations. 

Owner Durst  Bros.,  927  Broad- 
way,   Oakland. 

Architect  ...Walter  J.  Mathews,  927 
Broadway,   Oakland. 

Day's    work.  COST,  $20,000 

(2281)  NO.  20|57  AUSTIN,  Oakland. 
Addition. 

Owner....  E.    B.    Young,    Premises. 
Architect  .  .  .None. 

Contractor.  .Jacob  Nyman,  2350  S3rd 
Ave.,    Oakland. 

COST,    $1000 

(2282)  N\V  TWELFTH  AND  WASH- 
ington,    Oakland.      Alterations. 

Owner M.  J.  and  W.  J.   Laymance 

Realty  Syndicate  Bldg., 
Oakland. 

Architect  ...Walter  J.  Mathews,  927 
Broadway,   Oakland. 

Day's  work.  COST,  $S000 
••* 

Building  Contracts  Awarded 
Berkeley. 

No,  Owner                      Contruetor  Anit. 

2222  I'eake      I'eakr  3000 

222  1  McCorkle     McCorkle  6200 

222T,  Roberts   , Silva  1000) 

2221;  Craig     ...Decker  1500 

2228  White      House  400 

2229  Redfield     Smith  500 

222!i  Laird     Junk  4OQ0 

2212  Findley     Findley  1850 

2350  Calinde     Nelson  0500 

2256  Frey      Nelson  4350 

2259  11  in;      Iddings  '00 

2260  Towart     Porter  Hon 

221W  Howat     Piatt  650 

2272      Lugg      Porter  I 

2275  Ki.ld      House        6500 

2276  Qilsenan      Thompson        325*6 

(2223)  E  SAN  .MATEO  ROAD  600  N 
Indian  Rock  Ave.,  Berkeley.  One 
iini   one-half-story   6-room   dwlg. 

Owner F.  R.  Peake  Co..  2127  Uni- 
versity   Ave.,    Berkeley. 

Architect  .  .  .  None. 

1  >aj  s   work.  <  '<  1ST.  $3000 

(2221  )  S  THE  UPLANDS  1-50  E  Clare- 
mont  Ave.,  Berkeley.  Two-story  10- 
room    dwelling. 

Ethel      K.      McCorkle,      47 

Alvarado     Road,     Berkeley 

\ teci  .  .  .None. 

Contractor.. D.  11.  McCorkle,  17  Alva- 
rado   Road,    Bel  h  ; 

COST,   $0200 

i2225i  w  K  ains  7:,  S  Camelia,  Ber- 
keley.     One-story    5-room    dwelling. 

Ownei M.     Roberts,     1  i»<     Kains 

Ave.   Berkeley. 
Archltecl  .  . .  None. 

1  Ion  tractor.  .J.    P,  Sllva,    I  520   5th,   Bkly. 
COST,   $1000 
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(22201      E    DOHR      40    S    Oregon,      Ber- 
keley.     One-story    4-room    dwelling. 

Owner David   Craig,   2603     Fulton, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .C.   L.   Decker   Co.,   401    12th. 
Oakland. 

COST,    $15011 


(2228)      SE  PLAZA  DRIVE  AND  STEPS 
Berkeley.      Alterations. 

i  iivnrr Mrs.  Gertrude  White. 

Architect  . .  .None. 

Contractor.  .Jacob    House,    ISIS    Hearst 
Ave.,   Berkeley. 

COST.  $100 


i  22291      N   HEARST   200    E    Euclid,  Ber- 
ktley.        Bath. 

Owner Est.    Lueretia    M.    Redfield. 

2525  Hearst,  Berkeley. 
Architect  .  .  .None 

Contractor.  .H.  C.  Smith,  2011  Fran- 
cisco,   Berkeley. 

COST,    $500 

(2239)      SE      COLLEGE    AND      HASTE, 
Berkeley.      Alterations   and   additions. 

Owner F.    J.    Laird,    Premises. 

Architect  . .  .None. 

Contractor. . Junk-Riddell  Investment 
Co.,  Berkeley  National  Bk. 
Bldg.,  Berkeley. 

COST,  $4000 


(22  12  1  SW  JEFFERSON  150  N  Dwight 
Way,  Berkeley.  Two-story  6-room 
dwelling. 

Owner Bertha      L.      Findley,      162S 

Dwight  Wty,  Berkeley. 
Architect  .  .  .None. 

Contractor.  .G.      Findley,    162S      Dwight 
Way,   Berkeley. 

COST,   $1850 

(2250)  W  INDIAN  ROCK  AVE  ISO  S 
San  Diego  Road,  Berkeley.  Two- 
story  9-room  dwelling. 

Owner Mrs.   Marie  Calinde   &   Mrs. 

Caroline  Condit,  1S09  Grant 
Berkeley. 
Architect  . .  .None. 

Contractor.  .Patrick-Nelson     Bldg.     Co., 
2025  Addison,   Berkeley. 

COST,  $0500 

(2250)  E  P.'JWDITCH  70  S  Bancroft, 
Bi.keley.      Two-story    6-room    flats. 

Owner Arthur    Frey,    2032    Durant, 

Berkeley. 
Architect  ..  .Norman    Shaw,    3072    Bate- 
man,   Berkeley. 
Contractor.  .H.    P.    Nelson,    2241    Grove, 
Berkeley. 

COST,   $4  35(1 


(2..,:ll      W     HIGHLAND    PLACE     150     N 
Ridge    Road,    Berkeley.      Addition. 
Owner Ida    L.    Haug,    1732      High- 
land   Place,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .  W.    W.    Iddings,    1S05   Cedar 
Berkeley. 

COST,   $600 

(22(i(i)  \v  BUENA  VISTA  WAY  E  of 
St.,  Berkeley.  One-story  4-room  ad- 
dition . 

Owner R.    Towart,   Premises. 

An  ilitcct  .  .  .None. 

Contractor.  .H.    H.    Porter,    2616    Cedar, 
Berkeley. 

COST.    $llioi 

(2261)  NO.  2643  DURANT  AVE..  Ber- 
keley.    Alterations. 


29 

i  wner R.    K.    Howat,    2321    Fulton. 

Berkeley. 
Architect  . .  .None. 
Contractor.. A.  Piatt. 

COST,   $650 

(2272)  E  MABLE  100  N  Haskell.  Ber- 
keley.     One-story    3-rooin    dwlg. 

owner Arthur     Lugg,       NE       Cor. 

Haskell    &    Mable,    Bkly. 
Architect  ...None. 

Contractor.  .Wm.     Porter,     1914       Vine, 
Berkeley. 

COST,    $1000 

(2275  1  LOT  30  BLK  11  Oakridge. 
Claremont,  Berkeley.  All  work  tor 
two-story  and  basement  7-room 
dwelling. 

Owner V.      S.    Kidd,    2953      Linden 

Ave.,    Berkeley. 
Architect  ..  .John    Hudson    Thomas,    1st 
National    Bank    Bldg.,    Bkly 
Contractor.  .Jacob    House,     ISIS    Hearst 

Ave.,   Berkeley. 
Filed    Aug.    2,   '13.     Dated   Aug.    1,  '13. 

Frame     up     '4 

Brown    coated     % 

Completed     and     accepted >/t 

Usual    35    days ' , 

TOTAL  COST,  $6500 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

(2276)  N  33  FEET  LOT  13  and  S  10 
feet  Lot  14  Map  Rosemead  Tract. 
Berkeley.  All  work  for  two-story 
dwelling. 

Owner Elizabeth     Gilsenan,    Okd. 

Architect  . .  .None. 

Contractor.  .E.   A.   Thompson. 

Filed   Aug.    2.    '13.      Dated    Aug.    2,   '13 

Frame     up     $S14 

Enclosed,     roof     on,     frames     set 
and   1st  coat   plaster  completed..    SI  I 
Completed      and      accepted      and 

notice    filed     S14 

Usual    35    days S14 

TOTAL    COST,    $3256 

Bund,   $1750     Sureties.   C.   O.   Favor  and 

G.    A.    Hann.     Limit,    90   days.      Forfeit, 

none.      Plans    and    specifications    filed 
*- 

NOTICE      OF      NON-RESPONSIBILITY. 

Aug.  1.  1913— LOT  6  BLK  "K"  Map 
4th  Ave  Terrace,  Okd.  East  Pied- 
mont  Land  Co  as   to   improvements 

on    leased    property     

v-  - 

ABANDONMENT  OK  HOMESTEAD. 

Aug.  2.  1913— SE  HENRY  125  SW 
Warren  SW'5t)xSE  '100,  Brooklyn 
Tp.      Eva  M  and   F   A   Meyers 

COMPLETION  NOTICES. 

ALAMEDA  COUNTY 

July  26,  1913 — E  EVELYN  255  N  Gil- 
man,  Bkly.  Berkeley  Bldg  &  Mtg 
Co  to  F  R  Peake  Co July  18.  1913 

July  28.  1913 — FIRST  AND  FILBERT 
in  block  bded  by  First.  Filbert.  3rd 
and  Linden,  Okd.  California  Fruit 
Canners'  Ass'n  to  Carnahan  &  Mul- 
ford    July    26,    1913 

July  28,  1913— LOTS  10,  11,  12  and  E 
'_■  Lot  13  and  ptn  Lot  7  Blk  "G" 
Claremont     Court,     Bkly.       Paul     O 

Tietzen   to  Currie  &  Currie 

July     23,     1913 

July  28,  1913— LOT  11  BLK  9,  Ber- 
keley Heights.  Bkly.  S  D  Beasley 
to   A  C   Lee July   24,    1913 

July  28,  1913— W  TELEGRAPH  AVE 
100      S   16th    S    130    NW      103.95    SW 
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Get  It  From  Bacon 


foOtt 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST.,  S.  F 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


1U2.44  N  130  XE  90  NW  5.72  NE 
112.S9  SE  74  SW  100  SE  100,  Okd. 
Kahri  Realty  Co  to  Monarch  Iron 
Works July     19,     1913 

July  2*J  .1913— BDED  OX  X  BY  FIRST, 
W  I  y  Grove.  E  by  Jefferson.  S  by 
kinds  of  City  of  Oakland,  Oakland. 
Pacific  Gas  &  Elec  Co  to  Forderer 
Cornice  Works,  July  18:  Herman 
I  lose  h    July   IS,   1913 

July  29.  1913— W  BONITA  AVE  412.12 
N  Berryman  X  (0  W  to  NW  bndry 
line  land  of  Crane  SW  to  W  In  said 
land  SE  34  17  ES  134.64,  Rkly.  C  H 
O  Rurule  to  Sullivan  Bros.. July  25,  '13 

July     29,     1913— LOT    20    BLK    S    Map 

9     '\v    Tract    Blks    4,    6,    7,    8    and    9, 

Ekly.        Standard      Home   Bldrs      & 

im   it   may   concern 

July    19.    1913 

July  80,  1913— PTN  LOTS  7  AXD  S 
I'.lk  "C"  North  brae  Business  Ppty, 
Bkly.  F  R  Peake  Co  to  whom  it 
may    concern July    25,    1913 

July  30.  1913— LOT  19  North  Chris- 
tiania  Tract,  Okd.  R  IJ  l'ope  to 
P   R   l'-;ikc July   29,  1913 

July  31.  1913-  LOT  13  BLK  "D"  Map 
Ma  lor  i.  Okd.  Rosalli 
nil  1 1  «•  i  ii  i  i  r  1 1  By  to  Whom  it  may 
i  rii lull     80,     1913 

July  31,  1913  -E  GILBERT  180  S 
Mil    i  .    125,   Okd.      Selden 

8  Wright  to  W  11  Judson.July  29,  '13 

"liens  filed. 


A  I.  \MKIJA    COUNT V. 


July  26.  1913— LOT  r,  BLK  9  Map 
Claremont  Park,  Bkly.  J  T  Carrier, 
$115;  L  w  Hall,  1233.77;  Palace 
Hardware  Co,  3216.51  Vt  Clara  W 
Rand   and   Wm   M  Converse 


July  26,  1913— SW  E-FIFTEEXTH  190 
SE  First  Ave  SW  145  NW  90  SW  5 
NW  32.64  XE  170.74  SE  41.24,  Okd. 
Chris  Tegtmeyer  and  Fred  Rahlfs 
vs   Eugene   A  Schmidt $59.25 

July  26,  1913 — LOT  22  BLK  3  Map 
Kenwood  Park,  Okd.  F  O  and  W  A 
and  C  A  Wallace  vs  R  S  McHenry  & 
W    B  McCoy $29.75 

July  26,  1913 — LOT  12  BLK  "A"  Map 
Kenwood  Park,  Okd.  F  O,  W  A  and 
C  A  Wallace  vs  Wm  M  and  Annie  L 
Morris     $36.35 

July  28,  1913--T/3T  6  BL.C  9  Clare- 
mont Park,  Bkly.  Griffith  Elec  Co, 
$vj;  w  J  Rigney,  $134.95;  H  L 
Sweeney,  $175  Pacific  Mfg  Co, 
$1437.36  vs  Clara  Wake  Rand  and 
Wm     Converse     

luly  29.  1913— LOT  35  BLK  "C"  Map 
Toler  Heights,  Okd.  Muerer  Bros 
Co       -    3    II    Planner $110.64 

July    30,    1913— LOT   35    BLIC    "C"    Map 

BToJl  r  Heights,  Okd.  R  F  Long  vs 
J    11    Plattner $102.95 

July  31,  1913— LOTS  11  AND  42  BLK 
:;    Map    Regents    Park    No.    6,    Oak- 

1  •  ii  <  I     Tp.        S     3     Marsh.     $168;     1)     E 

Hughes,    9802.15    vs   Jane    Doe   Sap- 

pinen     

II,  1918-  LOT  30   BLK   "D"   Map 
Toler      Heights,      Okd.        Parafflne 

Paint   Co   vs  J   n  Plattner $r,i 

— ♦ 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

CANNERY       AND       WARJ3H30USB — 1 
1 1  ame,    $2,000.      Bar     rosi 
i  o.,  '  la  I.     Archltei  I     none.     Own- 
ers,   C fanning    Co.,  Ban  Joae.    This 

irea   of  80x115 
feet,     A    portion    of   the   structure    win 
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be    used    for   canning    pui e  nd   the 

1    ■  of  I  he   building    »  ill   be  used  as 

.i    warehouse.      No    interior    finish    will 

i       Exterior   will   be 
galvanized    iron.      Plan? 
and    work    will    be    dom 
RESDDENCES,    ETC. 
ictio  in  Jose, 

-.   none. 
T   e   following 

ii    San 
Jo  e:      In     C.    I'"     L  hi-     1 55    Balb<  ck    si.. 
dwelling, 
$1  50  i     .1.    1'.    Mi  G  nni     - 

i  sidence,    $1,000;    J. 
Nordl,    northeast     Willow    and    .- 

s,  San  .in  e,  I  story  )  room  cot- 
$500;  .1.  ii.  Kill  nine.  Home  St.. 
.-'in  Jose,  I  storj  I  room  cottage,  $500, 
■  .i  I  W.  E  W  o  idh  ims,  16  Noi  I 
St.,  San  Jose,  l  story  5  room  cottage, 
$1,800. 

SCI  I'  H  •!.— '.  stoi  a  i  d  base,  frame, 
$1 5,000,  Menlo  1  irk,  San  .Mateo  Co., 
Cal.  Architect,  J.  W.  Dolliver,  Royal 
Insurance  Bldg.,  s.  l".  Owners,  Menlo 
Park  School  District.  Plans  for  this 
building  have  been  completed  ana  bids 
will  le  called  for  at  once.  The  build- 
ing will   contain    [our   class    r ns   and 

an  assembly  hall.  Interior  will  be 
finished  in  pine  ami  hardwood.  A  cen- 
tral heating  system  will  be  installed. 
T.if  will  be  program  clocks  -ami  bell 
system.  Composition  blackboards  wili 
e  u  ed.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.      A  clay   tile  roof  will   be  s]i 


Building  Contracts. 

SANTA   CLARA   COUNTY. 

NO.   155   BALBACK,  San  Jose.     One  and 

one-half-story    residence. 

Owner Dr.    C.    F.    Lane,    Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $1500 

Xii.    155   REED,   San    lose.     Remodel  and 
repair 

Owner J.    1'.    McGinness,    Premises 

Architect  .  .  - . 

i.  ork.  CI  iST,   $llii.Mi 

E  SPENCER  AVE,  6th   Lot  N  of  Willow 

Sin    Jose.      Five-room    cottage. 

Owner J.     Nordi,    XE    Cor     Willow 

&    Speni  er    Ave.,    San    Jose. 
Architect  .  .  .N 
Day's   work.  I  Ii  1ST,   $Sou 

X    HOME,    llh    Lot    I  .  -  in   Jose 

Fou       son  house. 

'  l\\  ner T.      Tit  i  ro,      Pi 

Architect  , .  .None. 

Day's    work  COST,   $500 


N  HOMJ  -  ,n  Josu 

Four-ro  "ii   i      mi    house. 

'  iwner I     O.    Fa  Icomi      Pri 

Architect  .  ■  .  None. 

Day's    work    .  COST,   $.">im 

NO.    I"  N-EIGHTH,   S  in   Jose.      R 
.    Idence. 

i  'u  in  i R.    B.    I: irts,   Preml 

Architect  ...» 

Day's    work.  COS! 


i;    TWELFTH,    2nd    Lot    S    San    Carlos. 
San  Jose.     Four-room   col 

Owner Mattie       Warring,     64       X- 

Whitney,  San  Jose. 
\  i  chiteel   .  .  .  None. 

597    Spring, 
San    Jose. 

COST.  $1800 


Wednesday,    August    fi.    1913. 

BUT.    HOWARD  AND  RAILROAD,   near 
San   Jose.      One-story   cannery 
and   warehouse. 

Owner The       Creco    Cunning      Co., 

Premises. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 


K  FIFTEENTH,  Bet.  Washington  and 
Empire,  San  Jose.  Four-room  cot- 
tage. 

nnii.T Mr.    Riley,    Premises. 

.  ,-t  .  .  .None. 
Contractor.  .Alex    York,     Russ     House, 
San  Jose. 

COST.    $1800 


|  FOURTEENTH,  bet  Empire  and 
Washington,  San  Jose.  Five-room 
pe  t  tage, 

nun,  i VV.   E.   Woodhams,   16   N-2d, 

San    Jose. 

Architect  .  .  .  None. 

Jay's    work.  COST.   $1800 

ITS     FEET     WESTERLY     FROM     THE 
Peninsular    Railroad    Co.    Lot    on    the 
campus    now   occupied   by   that   build- 
ing  known  as  "The  Old  Candy  Store" 
All    work   for  high   tension   laboratory 
Owner Leland     Stanford     Jr.     Uni- 
versity. 
fcchltect  ■  •  -°.  S.  Warner. 
Contractor. .  John    Arnott,    Palo    Alto. 
Illed  July  25,  '13.     Dated  July  13,  '13. 

%    of    work    completed 14 

%   of   work   completed 14 

When    completed     14 

Usual    :;:,    days % 

TOTAL  COST,  $4184 
Bond,  $2a7l.  Sureties,  W.  P.  Gray  and 
Z.  T.  Thorning.  Limit,  95  days.  For- 
ivn,  $iii  per  day.  Plans  and  specifica- 
tions   liled. 

Lots  it  and  is  blk  13.  Palo  Alto. 

All    work    for   one-story   shingle    imii- 
galo    (frame). 

Owner Dr.    A.    Peck,   U.   S.    Navy. 

Architect  ...C.  E  Hodges,  Palo  Alto 
Contractor.  .E.  S.  Kingham,  Mayfield. 
filed  July  22,  '13.     Dated  July  — ,  '13. 

Ready     for    shingling $S37 

Shingled    and    plastered S37 

Completed     837 

Usual     35    days X37 

TOTAL  COST,  $33  IS 
Inn,!.  $n:7l.  Sureties,  J.  H.  Prince  and 
W.  F.  Hayward.  Limit.  75  days.  For- 
feit, none  Plans  and  specifications 
Bled. 


LOT  _  BLK  1  RANGE  3,  East  of  Gllroy 
City.  All  work  for  remodeling  barn 
into  <!\\  e'lling  house. 

Owner N.  A.'  Roth. 

Architect  .  .  .None. 

Contractor.  .W.    II.    Blakemore,     Sacra- 
mento. 
[Tiled  July   21,  '13.     luted  July    it.  '13 
Building   moved  and   roof  on. .$743  75 

Plastering     done 7M3   75 

When    completed    7  15  75 

l     oal    ;;5   days 743   75 

TOTAL  COST,  $2975  00 
Bond,  $1  i sT.  Sureties,  D.  Otto  <  nd  P. 
1 1.  i.i  ikemore.  Limit,  120  daj  s.  For- 
feit,   none.        Plans    and      t  pei  1 1  Ions 

liled 

SAX  CARLOS  AND  DELMAS,  San  Jose. 
All  work  for  one-story  frame  cot- 
tage. 

T.   Vitale,  San  Jose. 

i   ...  I..  I.   Kelly.  San  Jose. 
Contractor..!*   I.  Kelly,  May  Ellen  Ave. 

San  Jose. 
pill  i  July  24,  '13     Dated  July  23.  '13. 


BUILDING   AND   INDUSTRIAL  NEWS 

Frame     up     $380 

1st    coat    plaster    on 380 

Building    completed     380 

Usual     35     days 380 

TOTAL    COST,    $1520 

Pond,     limit,    forfeit,    none.       Plans    and 

specifications  tiled. 

NO.  300  WEST  SAN  CARLOS,  San  Jose 
All  work  for  reinforced  concrete 
bridges  over  San  Carlos  street  and 
Guadalupe   Creek. 

Owner City   of  San  Jose. 

Architect  ...I.  L.  Rj  der,  City  Engineer. 

Contractor.  .Wm.    Radke,    San    Jose. 

Filed  July   21,  '13.     Dated  July  16,  '13. 

When     contract     signed     by     City 

Engineer    and    presented    to    City 

Council'     75% 

Usual    35    days 25% 

TOTAL  COST,  $10,735 
Bond,  $5500  and  $2750.  Surety,  Massa- 
chusetts Bonding  &  Insurance  Co. 
Limit,  90  days.  Forfeit,  "one.  Plans 
and  specifications  filed. 

Building  Contracts. 

SAN    MATEO   COUNTV. 


TEfMPLETON  AVE.,  being  Lot  9  Blk 
81,  Crooker  Tract,  San  Mateo.  All 
work  except  gas  piping  for  two-story 
and  basement  frame  building. 

Owner Edw.   and   Lizzie   Reardon. 

Architect  .  .  .None. 

Contractor.  .B.   W.   Demarais,   732   Page, 
San    Francisco. 

Filed  July  28,  '13.     Dated  July  12,  '13. 

Roof   on    $633 

Brown    coat   plaster   on 633 

When    completed    634 

»0  days  niter 250 

TOTAL  COST,  $2150 

Bond,    none.       Limit,    60    working    days 

after    June    15.       Forfeit,    none.       Plans 

and  specifications  filed, 

LOT  NO.  2  BLK  102,  Map  of  South  San 
Francisco  Plat  No.  1.  Plumbing,  roof- 
ing and  plastering  two  additional 
rooms  in  attic  of  house  as  provided 
in  contract  of  June  18,  1913. 

owner A.    F.    Plymire,    South    San 

Francisco. 

Architect  . .  .None. 

Contractor.  .A.    U.    Cavanaugh,   Millbrae. 

Filed  July   25,  '13.     Dated  July   19,  "13. 
Usual    35    days    after    acceptance 
of    building    contract    of    June    IS, 

1913      $210 

TOTAL  COST,   $210 

Bond,    none.      Limit,    70    working    days 

after    June    19,      1913.      Forfeit,      none. 

Specifications    only    filed. 


N  CI  HI.  VALPARAISO  AND  ELENA 
Aves  Ptn  Lot  4  Valparaiso  Park  Tct, 
Las  Pulgas  Rancho,  Menlo  Park.  Ex- 
cavation, dampproofing,  concrete  and 
other  work  for  entire  south  wing  and 
minor  alterations   in   west   wing. 

Owner Academy      of      the      Sacred 

Heart  of  Menlo  Park   (cpn) 

Architect  ..  .Chas.    J.    I.    Devlin.    Pacific 
Bldg.,   San   Francisco. 

Contractor.    Herman  Grussel,  231 7  Mar- 
ket, San  Francisco. 

Piled  July  29,  '13.     Dated  July  25.  '13. 
On    1st    and    15th    of    each    month 
commencing      Aug.       15th       next, 

7'5%     12707.60 

Usual    35   days,    25% 902.50 

TOTAL    COST.     $36111.00 

Bond,    Jiso:,      Sureties,    J.    V.    Campbell 
and  Chas.  J.  U.  Koenig.     Limit  60  worlT- 
teer   date.      Forfeit,    $25   per 
clay,      Plans   and   specifications   filed. 


",1 


EXCAVATIONS.  CONCRETE  AND 

artificial   stone   work   on  above. 
Contractor.  .Herman  Grussel,  2317  Mar- 
ket,  San   Francisco. 
Fill    I   July  29,  '13.     Dated  July   25,  '13. 
On     1st    and     15th    of    each    month. 

75%    ' $1012    50 

Usual    35   days,    25%    337   50 

TOTAL  COST,  $1350  00 
Pond.  $675.  Burettes,  J.  V.  Campbell 
and  i 'nas.  J.  U.  Koenig.  Limit,  30  work- 
ing days  after  notified  to  proceed. 
Forfeit,  $25  per  day.  Plans  and  speci- 
fications filed. 

4 

Completion  Notices. 


SANTA  CLARA  COUNTY. 

RECORDED  ACCEPTED 

July  21.  1913— LOT  15  BLK  3  Barrett 
&  Mark  Sub.  San  Jose.  W  F  Gil- 
man    to   whom   it  may  concern 

July     19,     1913 

July  24,  1913— LOT  3  BLK  2  RANGE 
9,  San  Jose.  Minnie  E  Pieper  to 
C   C   Lewis July    24,    1913 

July  17,  1913— NEAR  FIRST  AND 
San  Antonio,  San  Jose.  Jefferson 
Realty  Co  to  Z  O  Field.. July   24,  1913 


COMPLETION  NOTICES 


SAN   MATEO   COUNTY. 


RECORDED  ACCEPTED 

July  23,   1913— HILLSBOROUGH.     J  D 

Grant   to  Vulcan   Iron  Works 

July     18,     1913 

July    26,    1913— SAN    CARLOS    PARK. 

A  Paulsen   to   J   Witzelherger 

July    23,    1913 

July    29,    1913— LOT   "Q"   BLK   1,   Bur- 

lingame  Terrace.     James  J  and  Mrs 

J  J  Soares  to  D  Houle..July  26,  1913 
July  29,  1913— HILLSBOROUGH.     J  D 

Grant  to  J  E  O'Mara July   25.  1913 

July   29,   1913— HILLSBOROUGH.     J  D 

Grant     to     The     Watson     Mantel     & 

Tile    Co July    26,    1913 

July    211.    1913— HILLSBOROUGH.   J    D 

Giant    to    iBurnliam    Plumbing    Co.. 

July    20,    1913 

LIENS  FILED. 


SANTA  CLARA  COUNTY. 


KlOi'i  IR1  IE]  '  AMOUNT 

July  19,  1913— NEAR  VILLA  AND 
Castro,  Mountain  View,  Cal.  E  C 
Power   vs  A  Jurlan  and   G   W  Odell 

$125 

July  23.  i913— NEAR  CASTRO  AND 
Villa,  Mountain  View,  Cal.  Minton 
Lumber  Co  vs  Odell  &  Jurlan. $337.90 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

l,i  l  >GE   HALl 3     story     and 

brick.        Cost        not        stated.        Kiel id, 

Centra  Costa  Co.;  Cal.  Architei  t,  J. 
It.  Ogborn,  Richmond,  owners.  Rich 
mond  Moose  Hall  Association.  This 
building  will  be  erected  on  cm  streel 
and  \\  ill  cover  an  area  or  72x1 12  fed 
There    will    he    two    slues    on    tin-    first 

Moor,    lodge    i is    oti    the   second    floor 

and  the  third  Boor  will  be  arranged  for 
:1  numbei  of  offli  >■  i  pi  ellmlnary  plans 
are  now  under  consideration  and  a 
detail  description  of  the  work  cannot 
.  n  at  this  time.  Further  men- 
Hon  will  be  made  as  plans  progress. 
LODGE    HAi«L — 3     Story     and     base. 
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brick.      Cost    not    stated.      MaMinnviUe, 
t.      C.    C.    Robins,      Ains- 
worth     Bldg.,     Portland.       Owners,    Ma- 
Ion    of    McMinnville. 

Tl  is     work     l  '  ntioned    here 

w  .  ,  ii     the     .1 !  -  •  itect     was     first 

commissioned    to    p  i plans.      The 

structu   ■  irea    of    S0.\93 

tee!      First   floor  and  basement  will  be 
ommerclal       purposes,       the 
tor    offices    and    the    third 
tloor   "ill    te   fitted   up   tor   lodge   rooms 
Interior    finish    will 
le  of  pine  with  -  .me      irdwoods.  There 
Rill    i  c    steam    heal    and    elevator   serv- 
ice.     S  o  '-    w  II      ave    plate    glass   dis- 
plaj     « willows    in    r.atent    stoic    fronts. 
Metal    v  and      frames     are 

i   i.       Exterior    of      the      building 
will    be    faced    with    klinker   or    pressed 
I  rick.      Plans    are    complete    and    figures 
iken.      Bids   will    he   opened 
on    August    U'tli. 

4 

B'lilding  Contracts. 

MARIN    COUNTY. 


LOT  28  SE  !4  LOT  29,  Oranton  Park. 
Kentfield.  Concrete,  carpenter,  paint- 
ing, plumbing,  plastering  and  elec- 
tric work,  etc.,  for  two-story  frame 
resilience. 

Owner Ambrose   B.   and   Lavere   L. 

Brown. 
Architect  . .  .None. 
Contractor.. W.     A.    and    C.    C.    Terrill, 

3631    17th,  San   Francisco. 
Filed  July   16.  '13.     Dated  July  15,  '13. 
2nd    story    joists    in    position....!   652 

Brown    coated    500 

Completed  and   accepted 500 

il    33    days 1400 

TOTAL  COST,  $3052 
Bond,  none.  Limit,  SO  days  from  July 
15.  Forfeit,  none.  Plans  and  specifi- 
cations   filed. 


SAUSALITO.  All  work  except  elec- 
trical work  for  alterations  and  addi- 
tions to  frame-  residence. 

Owner Ellis  Avery  Compbell,  Sau- 

salito. 
Arch  Heel     .  .11.  P.   Buckingham. 
Contractor.  .A.    W.    Teather,    Sausalito. 
Filed    July    12,  '13      Dated   July    8,   '13. 

TOTAL  COST,    t 

Bond,       $7.",.",.         Surety,       Southwestern 
Surety    Ins.    Co.      Limit.    50    days    from 
Forfeit,    $13.      Plans   and   speci- 
fi<  atlons  filed. 


1'TN  LOTS  212-213  Amended  Map  No.  2, 
Tract,   San   Anselmo.     All   work 
except   elei  trie  fixtures  for  four-room 
frame  bungalow. 

Owner Norman  A.   Eisner,  Crocker 

Bldg.,  San  Francisco. 
Architect  . .  .None, 

Contractor.  .William    roe,    Kentfield. 
Filed   .lul'.    10,   '13.      Dated   July   6,  '13. 
Roof  on  &  plumbing  roughed  in     25% 

Complete!    and    accepted 50% 

U   ual    25    days 257c 

T(  ITAL    COST,    $697   75 

Bond,    none.      Limit.   30   days   from   July 

feit.   none.      Plans   ami   speclfica- 


Building  Contracts. 


CONTRA     COSTA     COUNTY. 


BLK    1    Maltl.y's    Add'n    to  Con- 
COrd.      All    work    for   one-story   plaster 
exterior    frame    resld 
Owner B.    E.    vVlgel   and    Edith   M 

Wiget,    Con 


BUILDING   AND   INDUSTRIAL  NEWS 

Architect  ...Francis    W.    Reid. 

Contractor.  .L.   V.   Perry,   Concord. 

Filed  July   31,  '13.     Dated  July   28,  '13. 

Lumber   on    lot $791.65 

Plastering    done    7111.65 

House    completed    791   70 

TOTAL   COST,    $2375   00 

Bond,    none.      Limit,    90    working    days. 

Forfeit.    $10.      Plans    and    specifications 

none. 

COMPLETION  ^NOTICES. 


MARIN    COUNTY. 


RECORDED  ACCEPTED 

July  10.  1913 — SAN  RAFAEL.  G  Gui- 
dici  or  Qiudici  to  whom  it  may  con- 
cern     July    S,    1913 

July  12,  1913— LOT  4  Warburton  Tot 
Sausalito.  A  W  Duisenherg  to  whom 
it    may   concern Completed  — 

July  15,  1913 — LOT  190  Tamalpais 
Land  &  Water  Co.  Map  No.  3.  Mill 
Valley.  G  D  Pollexfen  to  C  Arm- 
bruster    July    11.    1913 

July    15,      1913— CALIFORNIA      CITY 

Point.     \Y  A  Tilley  to  A  Olsen 

July    1,    1913 

July  17.  1913— COMG  AT  PT.  ON  N 
line  county  road  leading  from  San 
Anselmo  to  San  Rafael  60  ft.  \V  fm 
Ancha  Vista  Ave  W  60  by  uniform 
depth  120.  A  Franklin  to  Taylor  & 
Co July    11.    1913 

July  21,  1913— PTN.  BLK  "A"  Lyon 
&  Hoag's  Sub  Sunnyside  Tct,  Mill 
Valley.  Maud  Cavalli  to  P  Johnson 
July    11,    1913 

July  22,  1913 — LOT  53  -Map  No.  1 
Bolsa    Valley    Tct.      T    Harrison    to 

\V    W   Seeley July    1,    1913 

♦ 

Completion  Noi.ces. 

CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 
July    29,   1913— LOTS  29,  30  &   31    BLK 
10.    City     of    Richmond.       .Martin    J 
"ordon   and    wife   to   Chas   Johnson 
July     2S,     1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


COURT  HOUSE— 2  Story  and  base, 
brick  and  concrete,  $30,000.  Hiifoid 
Kings  Co.,  Cal.  Architects.  J.  Carl 
Thayer  associate, 1  with  Henry  Doriot, 
Forsythe  Bldg.,  Fresno,  owners,  Kings 
County,  Plans  for  the  building  have 
been  completed  and  approved  by  the 
County  Supervisors.  No  details  of  the 
construction  have  been  receive  1  in  this 
City  and  other  than  the  fact  tl»at  .he 
building  will  cover  an  area  of  50x125 
feef  nothing  can  be  said.  Plans  are 
now  out  for  figures.  Plans  ami  speci- 
fications can  be  secured  from  the  ar- 
chitects or  from  the  Clerk  of  the  Board 
of   Supervisors. 

APARTMENT  HOUSE— 2  story  and 
base,  brick,  $18,000.  Fresno,  Fresno 
Co.,  Cal,  Architects.  Swart/.,  Hotchkln 
k-  Swartz,  Fresno.  Owner,  C.  W. 
Mustek.  The  building  has  been  men- 
tioned in  these  columns  before  when 
tjhe  architects  first  started  working 
drawings.  The  building  will  be  .net 
ed  nil  .i  street,  and  has  been  designed 
wiib  stores  on  the  first  Boor  and  a 
number  of  apartments  <oi  the  second 
Boor.  Interior  finish  will  be  of  pine. 
aii      nites    will    have   connecting    baths 
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and  will  be  equipped  with  wan 
Hot  water  will  be  supplied  to  all 
rooms,  Stores  will  have  large  plat* 
glass  display  windows  in  patenl  store 
fronts.  Exterior  of  I  e  building  will 
i  e  faced  with  glazed  brick.  Pla  - 
complete    and    figure: 

DETENTION     HOME— 2       stoi 

case,   brick   and   em,,  ret.      $35  I 

no.   Fresno  Co,.   Cal.   Architects,  Swartz, 
1 !  ut  ili  kin    &    Swarf/..    Fresno.       '! 
l-'i  esno    I  lounty.      The    build 
fireproof    and     « ill    contain    two 
dormitories,    one    foi  md    one 

Cor    males.       There    will    also       •  I: 

rooms,  kitchens,   dining    ha 
rooms.      Interior    finish    will    be    o 
throughout.      Plans   providi 
tial    heating   system,    modern    plumbing 
and  electric  work.     Metal  window  sash 
a  mi    frames   will   be   use  I.      Exti  i 
toe  building  will   be  faced  with   pressed 
brick.       Working    drawings    are    being 
completed    and    bids    will    be    called    for 
sometime    during    this    month. 
Contracts  Awarded. 

STORE  A.\'l>  OFFICES— 2  story  and 
base,  brick.  Cost  not  staled.  Kakers- 
tield.  Kern  Co.,  Cal.  Architect,  none, 
owner.  George  L.  Snider.  Com 
Dupes,  Hanson  &  Dupes,  Bakersfielcfc 
Contract    price    not    stated. 

DEPARTMENT  STORE— 3  story  and 
base.  Class  A  construction,  $125,000: 
Fresno,  Fresno  Co.,  Cal.  Architect,  C. 
A.  Meussdorffer,  Humboldt  Bank  Bldg., 
S.  F.  Owner-.  E.  Gottschalk  Co.  Con- 
tractors, Trewhitt  sV  Shields,  Fresno, 
general  construction  Contract  price, 
$119,773. 


Building  Contracts. 


FRESNO    COUNTY. 


SE  COR.  J  AND  KERN  STS.,  Fresno. 
All  work  for  two-story  and  basement 
steel  frame  and  reinforced  concrett 
department   store. 

Owner E.    Gottschalk    &    Co.,    Inc.. 

Fresno. 

Architect  ...C.  A.  Meussdorffer,  S.  F. 

Contractor.  .Trewhitt    -  Shields         Co., 
Fresno. 

Filed   July    26,   '13.      Haled   July    21,   '13. 

l.-l    of   each    month 75'J 

Usual  33  days 25% 

TOTAL   COST,   $1  19,773 

Bond,   $59,886.      Surety,    Aetna   Accident 

&    Liability    Co.        Limit,    ICO      working 

days.     Forfeit,   none.      Plans  and 

Bcations   filed. 


SACRA  MuiJN  TO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


SEPTIC   TANK— $6, ,      Chico,    Butte 

Cal.      Engineer.    CItj     Engineer    "i" 
Chico.     Owne  i  lans  for 

a  septic  tank  which  will  be  i  ected  on 
ti  ,•  sewer  farm  ha  \  e  i  een  approved 
ami  bids  are  now  bi  ng  i  tiled.  Plans 
ca  n  be  secui  ed  ft  dim  the  '  !itj  Clerk  a! 
i  Ihico,      Bids    will    b  ■   opene  I    on 

I9th.      An    official    i a     appears    in 

another   column   o*   litis   issue. 

RESIDENCES,  ETC,  —  Frame  con- 
st i  mi  ion.  i  '""i  not  sta  ted  Stockton, 
San  Joaquin  Co.,  Cal  architects,  none. 
The  follow  i  ng  i  >aj  r.  i  lior  jobs  a  re  re- 
poi  i  eri  .,  aboi I  ii  Stork- 
ton:      ,T.    E,    Oceble,    Stockton,     I     story 

residence,    J2, ;     C.    McFadden, 

Stockton,  i  i  torj  n  ami  f  1.750;  A.  L. 
Canon.  634  North  Aurorn  St.,  Stock- 
ton,   2    storj     1 1 Idence,    (2,000; 

Joe  Oilbeau,  945  South  San  Joaquin 
SI  .   Stockton  ime    building, 
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i  , .    Si  J    ,:..   .        .  .,  i  - 

.-.hi   St.,   Stockton,   2   story   frame  dwell-, 

Ing,    $2,000;    John    Franhian,    Stockton, 

i    story    frame   dwelling:,    $1,600;    W.    C. 

ler,    lis    West   Acadia  St.,   Stock- 

remodel   frame  dwelling,  $600,  and 

Mrs.   S.    Marshall,  Stockton,   alter   frame 
ling;,    $1,600. 
STORE    ALTERATIONS —  1    story    and 
i]  li  k,   $  1,000.     Stockton,  San  Joa- 
«! n i m    Co.,   Cal.     Architect,   none.   Owner, 
Bra    M.     Rossi.      The    building    at    the 
of    .Alain    and    Commerce    streets 
"ill     be    altered    and    additions       made, 
ork    will   include   new   plastering;, 
finish,    plumbing-,    painting  and 
electric     work.       riate     glass     windows 
Kid    patent     store    fronts    will    be    spe- 
cificd.       Exterior    of    the    building    will 
le     tai  ed     with     pressed    brick.       Plans 
We    complete   and    in    the   hands   of   the 
..unci.       Work     will     be    .lone    by     Day 
labor.       Materials    are    now    being    pur- 
chase.]. 

THEATRE— 3  story  and  base,  rein- 
fcrci  .1  concrete,  $75,000.  Sacramento. 
Ircliitect,  A.  W.  Cornelius,  Merchants' 
Rational  Hank  Rldgr.,  S.  F.  Owners. 
Burner  &  Dahnken  Circuit.  The  l.uil.l- 
Bg  "ill  be  erected  on  K  street  and 
will  contain,  besides  the  theatre  prop- 
p,  several  stores.  The  theatre  will 
'"'  arranged  with  a  main  auditorium 
End    gallery.     Interior   finish    will   be   of 

'     liardw Is    and       ornamental 

pi  i-i.r.  There  will  be  steam  heat 
and  a  modern  system  of  ventilation. 
action  will  he  fireproof,  with 
te  walls,  floors  and  roof  -labs. 
Wterior  partitions  will  be  of  metal 
'•'•li  and  plaster.  Exterior  of  the 
Building  will  be  faced  with  cement 
blaster.  Plans  are  complete  and  fig- 
ures  are    being   taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,500.  Marysville,  Tuba  Co., 
Cal.  Architects,  National  Architec- 
tural and.  Engineering  Co.,  First  Na- 
tional Bank  Bldg.,  S.  F.  Owner's  name 
Withheld.  The  house  will  contain 
eight  rooms  and  bath.  Interior  finish 
will  be  of  pine  throughout.  Hardwood 
Boors     will    be    used    in     the      .principal 

■  in  There  will  be  furnace  heat  and 
..|..u  lire  ]. laces.  Mantels  will  he  of 
h ri.lc.  Tile  will  be  used  in  the  bath 
in.l  kitchen.  An  automatic 
heater  will  be  installed.  Exte- 
rior ..f  the  dwelling  will  be  covered 
cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be   done   by    Day   Labor. 


Eiulding  Contracts. 

SACRAMENTO    COUNTY. 


LOT    3    W,    X,    17TH   AND      1STII, 
imento.      Dwelling. 

Pwner I.    Azevedo,      1815    X      St., 

Sacramento. 

■\i •■■!.  iieet  .  .  .None. 

Contractor.  .J.    A.    Lucas,     K01     V    St, 
Sacramento. 

COST.    $1400 


E     14     LOT    7     V.    W,     I.'ITIT    AND     14TII 
St! .,   Sai  i  uncut...      Dwelling. 

Pwner c.   Azevedo,    nth   &   E  Sts., 

Sacramento. 
ect  . .  .None. 
Contractor..  J.     a.     Lucas,     1C04    V    St., 
Sacramento. 

COST,    $1800 


BUILDING  AND   INDUSTRIAL  NEWS 

E  <a  OF  S  '/2  LOT  5,  O,  P,  23RD  AND 
24th  Sts.,  Sacramento.  Erect  tene- 
ment  house. 

Owner J.    C.    Tachney,    1313    24th, 

Sacramento. 
Architect  . .  .None. 

Contractor.. A.    Hellenback,    1022    I    St.. 
Sacramento. 

COST,    $3100 
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EAST  LAWN  CEMETERY,  Sacramento 
Building. 

Owner East  Lawn  Cemetery  As- 
sociation, C05  J  St.,  Sac- 
ramento. 

Architect  . .  .None. 

Contractor.  .R.  Powell,  2S11  T  St.,  Sac- 
ramento. COST,    $3300 


LOT  2  BLK  1,   Boxler  Tct.,  Sacramento. 

Dwelling. 
Owner.... E.    A.    Pierce,    Curtis      Oaks, 

Sacramento. 
Architect  . .  .None. 

Contractor.  .C.    A.    Holmes,     2612    35th, 
Sacramento. 

COST,  $2700 


PTN    LOT    3,    M    J    Dillman    Sub    No.    2, 

Sacraento.      Four-room    dwelling. 
Owner Wm.    Chapman,    4008    Mag- 
nolia   Ave.,     Sacramento. 
Architect  . .  .None. 

Contractor.  .W.    C.    Curl,    3212    3rd   Ave., 
Oak    Park,    Sacramento. 

COST,   fl200 


LOT      6      Venado      Place,      Sacramento. 

Erect   dwelling. 
Owner.... J.    E.    Layton,    4011    Piedmont 

Ave.,    Sacraemnto. 
Architect  . .  .None. 
Day's   work.  COST,    $1,200 


LOT    2912      (ELMHURST,      Sacramento. 
Erect   dwelling. 

Owner S.  W.  Davis,  3210  6th  Ave., 

Sacraento. 
Arcihtect  . .  .None. 
Day's   work.  COST,    $1800 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


POST  OFFICE— 2  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Pasadena.  Los  Angeles  Co.,  Cal.  Ar- 
chitect, Supervising  Architect  Oscar 
Wenderoth,  Washington,  D.  C.  Own- 
ers, United  States  Government.  Plans 
and  specifications  are  now  out  for  fig- 
ures for  the  new  Federal  Building 
which  is  to  be  erected  in  Pasadena. 
The  building  will  cover  a  ground  area 
of  approximately  12,000  square  feet. 
The  main  portion  is  to  be  two  stories 
high  with  a  one  story  wing  in  the  rear. 
Construction  will  be  fireproof.  Inte- 
rior partitions  will  be  of  hollow  tile 
and  metal  lath  and  plaster.  Exterior 
will  be  faced  with  stucco.  Roof  will 
he  of  clay  tile.  Interior  finish  will  be 
of  pine  and  hardwoods.  A  general 
contract,  including  heating,  electric 
work  and  light  fixtures  will  be  let. 
Plans  can  be  secured  from  the  Super- 
vising Architect  or  from  the  custodian 
0*  the  site.  Rids  will  be  opened  in 
Washington,  D.  C,  on  September  11 
at    3    p.    m. 

APARTMENT  HOUSE — i  story  and 
base,  brick.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect.  E.  J.  Borg- 
meyer,  Hibernian  Bldg.,  L.  A.  Own- 
er, Of.  S.  Km rnhlum.  The  building  will 
he  erected  on  Benton  Boulevard  near 
7th    street,    and    has    been    designed    to 


contain  27  suite  v.  i  ich  will  '  e  a  r- 
ranged   in  apartments  of  two  and  three 

H-    an.i    bath.      interior    finish    will 

he  of  pine  with  some  elm  panels  and 
hardwOod  Moors.  Plans  provide  for 
si  c  i  in  bea  t.  elevator  i  erv  ice  and  a 
vacuum  cleaning  system.  Tile  will 
be  use, i  in  the  bath  rooms.  Exterior 
of  the  building  will  be  faced  with 
glazed  pressed  brick.  Plans  are  com- 
plete ami  figures  are  being  taken. 
LODGE     HALL—  3     story     and       base, 

brick     and     steel.     $10, l San     Pedro. 

Los  Angeles  Co..  Cal.  Architect,  Thorn- 
ton Fitzhugh,  Pacific  Electric  Bldg.,  L. 
A.  Owners,  San  Pedro  Masonic  Tem- 
ple Association.  The  building  will  ire 
erected  on  a  corner  site  and  will  cover 
an  area  of  50x1(10  feet.  The  entire 
building  will  be  given  over  to  the  use 
of  the  association.  There  will  be  sev- 
eral lbdge  rooms.,  library,  read'ing 
reading  rooms  and  social  halls.  A 
completely  equipped  banquet  room  and 
kitchen  will  also  be  provided.  Inte- 
rior fini.-h  will  be  of  pine  and  hard- 
wood. There  will  be  steam  heat. 
Metal  window  sash  and  frames  and 
metal  lath  and  plaster  interior  par- 
titions are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  artificial  stone.  Plans  are 
nearly  complete  and  figures  will  be 
called    for    shortly. 

HOTEL — 12  story  'and  base,  rein- 
forced concrete.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect,  Frederick 
Noonan.  Wright  and  Callender  Bldg,, 
L.  A.  Owner,  N.  W.  Stowell.  This 
building  will  be  erected  on  Spring 
street  south  of  4th,  and  has  been  men- 
tioned here  before.  Plans  provide  for 
a  total  of  275  rooms  and  2-64  baths, 
besides  the  general  offices,  lobby  and 
parlors.  There  will  be  steam  heat, 
elevator  service,  a  hot  water  system 
and  vacuum  cleaning  system.  Inte- 
rior will  be  finished  in  pine,  hard- 
woods, marble  and  tile.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. Exterior  of  the  building  will 
be  faced  with  glazed  brick  and  terra 
cotta.  Plans  are  complete  and  figures 
are    being    taken. 

STORES  AND  OFFICES— 4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  San  Pedro,  Los  Angeles  Co., 
Cal.  Architect,  E.  H.  Dorr.  1811  South 
Main  St.,  L.  A.  Owner,  N.  O.  Ander- 
son. The  building  will  cover  an  area 
of  25x75  feet  and  will  contain  one 
store  on  the  first  floor  and  27  modern 
offices  on  the  upper  three  floors.  In- 
terior will  be  finished  In  birch.  Plans 
provide  for  elevator  service,  hot  and 
cold  running  water  and  gas  fuel. 
There  will  be  metal  window  sash  and 
frames  and  patent  .-tore  fronts.  Ex- 
terior of  the  building  will  he  faced 
with  glazed  brick.  Considerable  mar- 
ble and  tile  will  be  used.  Plans  are 
complete  and  figures  are  being  taken. 
si 'lb  nil — 2  story  a  ii.i  base,  brick, 
$40.1)110.  Owensmouth,  Los  Angeles  Co., 
Cal.  Architect's  name  not  given.  Own- 
.is.  Owensmouth  School  District.  The 
building  ha-  been  designed  to  contain 
i  in. lard  size  class  moms,  an 
auditorium  and  principals  office.  In- 
terior will  be  finished  In  pine  with 
maple  floors.  There  will  be  a  central 
heating  system  and  modern  ventila- 
tion. Exterior  of  the  building  will  be 
face,]  with  glazed  l.ri.k.  Plans  and 
en-  have  received  the  ap- 
proval of  the  Board  of  Education  and 
are   now   out   for   figures.      Bids   will   be 


opened  on  August  11th.  Plans  and 
specifications  can  be  secured  from  the 
U>s  Angeles  Suburban  Homes  Co., 
Trust    and    Savings    Bldg.,    I..    A. 

Contracts  Awarded. 

APARTMENT  HOUSE— 3  story  and 
base,  florae,  $43,000.  Los  Angeles,  Cal, 
Arcbitects,  E.  H.  MacGibbon  Co.,  Los 
Angeles  Investment  Bldg..  L.  A.  Own- 
er. Charles  H.  Louis.  Contractors,  E. 
It.  .MacGibbon  Co..  Los  Angeles  In- 
vestment Bldg..  L.  A.  Contract  price, 
M3, 

APARTMENT  HOUSE— 3  story  and 
rick.  $45,000.  Los  Angeles,  Cal 
Architects,  .Maine  Building  and  Invest- 
ment Co.,  Thorpe  Bldg.,  L.  A.  Owner, 
W.  R.  Neeland-.  Contractors  Maine 
Building  and  Investment  Co.,  Thorpe 
Bldg..   L.  A.     Contract   price.  $45,000. 

HOTEL — 1  story  and  base.  Class  C 
construction.  $14,000.  Los  Angeles. 
Cal.  Architect.  Maine  Building  and 
Investment  Co..  Thorpe  Bldg..  L.  A. 
Owner.  M.  J.  Priester.  Contractors. 
.Maine  Bldg..  and  Investment  Co.. 
Bldg.,  L.  A.  Contract  price, 
$44, 

GARAGE — 1  story  and  base,  brick 
and  concrete,  $15,000.  Los  Angeles, 
Cal.  Architect.  Frank  I,.  Stiff,  Grosse 
Bldg.,  L.  A.  owner.  Hush  B.  Evans. 
Contractors,  F  0  Engstrum  Co.,  5th 
and  Seaton  St.- .  L  A.  Contract  price. 
$15,000. 

GARAGE — 1  story  and  base,  brick, 
$10,000.  Los  Angeles,  Cal.  Architect, 
C.  C.  Rittenhouse.  Vilcox  Bldg.,  L.  A. 
-.  Belgard  and  Jackson.  Con- 
tractor. A.  E.  Ilir-bman,  Story  Bldg., 
L.    A.      Contract    price.    $ln, 

STORES  AND  OFFICES— 12  story 
and  base.  Class  A  construction,  $200,- 
230.  Los  Angeles,  Cal.  Architects. 
William  Curlett  &  Son,  Title  Insur- 
ance Bldg..  L  A.,  and  Phelan  Bldg.,  S. 
F.  Owners.  .Merchant.-'  Fireproof 
Building  C.i.  Contractors,  J.  C.  Ku- 
....  Van  Nuys  Bldg..  L.  A.,  gen- 
eral       construction        Contract        price. 

STORES    AND    LOFTS— 13    story    and 
i 'las-    A    construction.      Cost    not 
stated.      Los    Angeles,    Cal.      Architects, 
Austin    &    Pennell,    Wright    anil    Callen- 
der     Bldg.,    I..    A.      Owners,    Mason    Es- 
Contractors,    Baker    lion    Works. 
1..    A.,    furnishing    and    erecting    struc- 
tural  steel.      Contract    price,   $09,000. 
APARTMENT     BOUSE— 3     story    and 
11       Los   Angeles,   Cal. 
Architect,    Elmore    P.    Jeffery,    Citizens' 
National     Bank     Bldg.,     L.     A.       Owner. 
-Mrs.     Ella     Barker.  ors,     May 

Union    Oil     Bldg.,    L.    A., 
on        Contract     price, 
$43,500.     Note:     This  contract  does  not 
include  .-.oik     or     light     flx- 

PORTLAND  AND  OREGON. 


BANK-    ::    Btory    ami    base,    brick    and 
Cosl    run    stated.     Forest  Grove 

Vrchitect,    \v.    I'..    Bell,    Woi 

Portland       Ownei    .     First       Na- 
Bank    of     Fi  Irovi        The 

structure    will   cover   a    ground 
50x62  ind     floor    will 

idlvided  Into  model  n  offices. 
Banking  rooms  will  In-  finished  in 
hardwood,   marble,   tile   and   ornamental 

plaster.        Tier,,      will      be     no     coll 

: •  ult  - .      Interior   finish   of 

1      .      offiC(  V.  ill     l.e     of     pine.        There     will 

in     beat     arid     elevator       service. 
Exterior   of   the   building   will    be   faced 


';;',:  ding  ami  industrial  news 

with  cut  stone  from  a  local  quarry. 
Plans  are  complete  ami  figures  are  be- 
ing   taken. 

WAREHOUSE— 2  story  and  base, 
brick  and  concrete.  Cost  not  stated. 
Portland,  inc.  Architect,  Aaron  Gould, 
Worcester  Bldg..  Portland.  i  i 
name  withheld.  The  building  will  be 
erected  on  East  Washington  street 
and  will  cover  a  ground  area  of  100X 
100  feet.  Rear  portion  of  the  -tincture 
will  be  of  reinforced  concrete  con- 
struction and  the  part  facing  the  street 
of  brick.  There  will  be  large  freight 
elevators,  automatic  sprinklers  and 
fireproof  doors.  Metal  window  satsh 
and  flames  will  also  be  specified.  Ex- 
terior will  be  faced  with  pressed  brick 
and  cement  plaster.  Plans  are  still  in 
the  preliminary  stage.  'Further  men- 
tion will  be  made  of  the  work  as  the 
plans    progress. 

SCHOOL  GYMNASIUM  —  1%  story 
and  base.  brick.  Cost  not  stated. 
'Portland,  ure.  Architects,  Dloyle  & 
Patterson,  Worcester  Bldg..  Portland. 
Owners,  Reed  College.  The  building 
will  cover  an  area  of  70x160  feet,  the 
main  feature  of  the  building  being  a 
hanging  gallery  around  the  four  sidi  - 
The  building  will  be  arranged  with 
one  portion  for  men  and  one  for 
women.  There  will  be  special  exer- 
cising rooms,  two  hand  ball  courts  and 
swimming     tanks.  Baths       will       be 

equipped  with  showers.  Both  wings 
of  the  building  will  be  equipped  with 
metal  lockers.  Plans  provide  for 
steam  heat.  Exterior-  of  the  building 
will  be  faced  with  cement  plaster  and 
pressed  brick.  Plans  arc  complete 
and    are    being    figured. 

Contracts   Awarded. 

MAUSOLEUM— 1  story,  reinforced 
concrete  and  stone.  $85,000.  Salem, 
Ore.  Architects,  Ellis  G.  Lawrence 
and  William  G.  Holford,  Chamber  of 
Commerce  iBldg.,  Portland.  Owners, 
Portland  'Mausoleum  Co.  Contractors, 
Hurley-Mason  Co.,  Board  of  Trade 
Bldg..  Portland.  Contract  price.  $35.- 
000. 

STORE  A\|i  OFFICE  ALTERA- 
TIONS—  I  story  and  base,  brick  and 
steel,  $50,000.  Portland,  Ore.  Archi- 
tects, Wbidilen  &  Lewis.  Wilcox  Bldg., 
Portland.  Owners,  Weinhard  Estate. 
Contractor,  Edward  Killfeather,  427 
3rd  St.,  Portland.     Contract   price,  $50,- 


SEATTLE  AND  WASHINGTON. 


FACTORY        BUILDING— 1        and        2 
story,  brick   and  steel    I  lost    nol 
Seattle,    Wash.      Architects,    Step    i 
Btephen,     New     Slork      IBUflg.,     - 
Owners,    Broderlck   &    Bascom   Co.     The 
one-story     factory    building    will    cover 
an    ar.a     of    84x210    feet.      There    will 
eat  wo-story    fireproof   oil  house 
and    a     frame    carpenter    shop,       Plans 
■a  ml    specifications    Include    metal    win- 
dow    sash     and     frame-    and     structural 
steel.        About      1,000     I  Ublc     !  8  i  d  -     of     fill 

.    made.     Pla  n     for  I  he  work  are 
now    being    prepared.      Exterior    of    thi 

building       »  i faced     jwith     stock 

brick. 
THEATRE     S    storj    and    basi 

on,      $1  50,000.      Va  m  on  er, 

B.    ' '.       Vrchitect,    J,    .1     i  tonnellan,    819 

Pender      si  reet,       va'ncouvi 

name    withheld.     The    building    will    be 

or     Keefei       Ireet     near     Mai  i 

1 1 .  i       mi   covei     in   area    oi    7  5    120    1 1  i  i 

will    be    a    main   auditorium    and 


\\  nine      l;i  |  111      ii     I       6,       191    !. 

.  i  llerles.       Construction     will     be 

■.  .  i        ti 
leel    fra  n  alls. 

ii  lors    and     root        [nl  erior      pa   titious 
«  1 1  i      i    r>f  metal   lath   and     ill'     i".     Ii- 
i  erior  finish   will   i  e  of  pini 
i  i     o  a  i  men  tal  modern 

em   of  heating    and    .'entll<itl.is  will 
:"     installed.      Exterior   of   the    building 

n  ill    be    faced       h n: 

'.    being   prepa  rod    i  ml   will 

'    0    I  .      ■  i      1 : 1    1 1  r  t ,  1 . 

COURT  HOUSE  —Class  A  construc- 
tion $21111.11(111.  Walla  Walla.  Wash. 
Architect,  Hem  0  r  man,  Walla 
Walla,      Owners,    Walla    Walla    County. 

The    it      Con 

to  construct  a  new  building  costing 
$200,000.  Architect  Osterman  was  in- 
formally commissioned  to  p 
plans,  but  this  iction  w  i  -  nol  unani- 
mous. A  competition  may  be  called. 
Further  mention  will  be  made  of  the 
work    as    it    develops. 


HO.UKSTIC    ARCHITECTURE     OF    TO- 
DAY. 


\\  ith   Special   Reference  <o  the  Country 
Home   of    Moderate   C'ont. 


"Every    man    has    at    some    time    of    bis 
life,     persona  1     interest     in     Ai 
turc." — Ruskin 


y  Mr.  Win.  Koehl, 
land,  in  the  Obio  \ 
an. I    Builder. 


Vrchitect,     Cleve- 
•chitect,  Engineer 


It  s  held  that  architecture  is  essen- 
tially ami  inevitably  the  unconscious 
expression  of  a  national  spirit;  that 
architecture  reflects  the  history,  char- 
acter, and  temperament  of  a  pi 
and  that  an  indigenous  style  of  archi- 
tecture is  produced  by  iniportan*  fac- 
tors— wealth,  peace,  leisure,  civiliza- 
tion, and  culture.  The  object  of  this 
piper  is  to  illustrate  these  facts  as 
manifested  in  the  branch  of  an 
lure  called  domestic,  with  special  ref- 
er..me  to  the  country  and  suburban 
hotne    of   moderate    cost    in    America. 

In  every  art  and  science,  we  lind 
good  interspersed  with  bad.  The 
cockle  is  sure  to  appear,  and  appears 
in  proportion  to  the  [lower  of  tbe 
enemy  under  the  guise  of  ignorance, 
eouunercial  gain.  and  ostentation. 
America  up  to  within  a  few  years,  was 
one  vast  cockle  Reld  of  bad  architec- 
ture. Rim  I.  '  in  ideal  home  to  be 
found,  except  those  that  remained  from 
I'oloni.ii  times.  The  majority  or  small 
houses  during  I  I  period  were  built 
by  men  who  had  no  knowledge  or  skill 
in  planning,  and  who  e  notions  and 
thoughts  were  ent  Irel  ,  commercial. 
True,  there  are  still  nany  such  men 
committing  abominations  for  personal 
gain,  but  luckily,  the  people  at  large 
eallzing  the  deceit  and  are  de- 
manding  l tes    to    suit    the    condid  Ions 

Of    today.       What     influence    this    demand 

in,      done    to    dome  tie    architecture    is 
apparent    throughout     the    land. 

To  cover  the  enl  Ire  field  properly 
v.  cannot  confine  our  observations  to 
■  region.  We  iiiui  go  to  Massachu- 
setts, New  York,  and  Eastern  Pennsyl- 
vania,    to     - 1  nil  >.     Colo and     Italian 

adaptations;  Western  Pennsylvania, 
Ohio  and  Michigan  abounds  with 
English  types;  i  'hlcago  lias  pre  luced 
,  style  of  her  own.  called  the  Pro- 
gressive, and  California  claims  the 
low.      Ths    variation    of    styles    Is 


I    6,    I'll 

due   in'   doubt   to   the   predominant  sen- 

ii    ii     iii    prevails   in   each   section   in 
Of    some    particular     style.       Art 
of    building    always    yields    to    the    de- 
mand. 

ill    these    styles    are    being   jnade 

lily     native.     Indigenous    Ameri- 

.iin,    no    matter    whence    the    influence. 

we   still    go   back    to   precedent, 

use   it    no   more   as  a   model   hut 

as    an     inspiration.       The    Colonial     and 

the    English    especially    serve    as    build- 

i?  g    impulses,    and   on    their    simple   and 

Bund      foundations     we     are     building 

work    redolent    with    race    and 

ii   1     with    fine    feeling       Examin- 

work   of  the  various   styles,  we 

liml    mi    copying.      Good    architects    to- 

imilate    the    fine    spirit    of    past 

in  i.-i  ci  iiicces.    grasp    the   essentials,   and 

make    it    more    or   less   their    own. 

Perhaps    the    Colonial,    on   account    of 

i te    of   sincerity,    is    the    most    fi- 

vmitc    precedent    on   which    we    depend. 

It    is    the      imost       national.       True.       it 

abounds    chiefly    in    tne    East,    yet    it    is 

found    in    every    section    or    region.      Its 

simplicity     of    mass,     directness    of    ex- 

■-ession,    and    its    refinement    of    detail 

arc     appealing.       English     homes     have 

niiicii    that    attract    our  admiration.    We 

ciiiim1     hut    admire    the    quaint    beauty 

of     the     idd     English     country     houses. 

re    well    adapted    to   the   English 

Itndscape,    but    to    copy    them    outright 

would    be    disastrous    in    America.      We 

cm.     however,     emulate     the     spirit    in 

which    the   early    English   home-builders 

win  kid.       They    knew       the      principles 

ulerlie    a    good    home.      Some      of 

Be      mist     salient     characteristics       are 

I  i      groups     of    chimney     stacks    that 

ii       «     i     warmth    and     hospitality     and 

long  lines  of  ridge  and   wall  contribute 

in    :mi    air    of   restful    seclusion   and   re- 

i.      The    general    plan,    however, 

liled  to  our  conditions  of  living, 

excepting    for     details.       The       Colonial 

ami      English     predominate     here,     hut 

there     is     still     another     type     that       is 

Inciting     much,    admiration — the     Hun- 

Tn    California    we    principally 

is    charming,    free,    rugged,    and 

cozy    type.      Influenced    by    mostly    ori- 

.Tapanese,       Sikkhi.       Bhutan, 

I       el      sources,     is    yet    so    nicely    as- 

Bmilated   by   an   architect  of  knowledge 

:iinl      LaSte,     .ind      SO     thoroughly     adapted 

In  everj  condition — environment,  cost, 
•ci  Ice,  beauty — that  it  has  spread  like 
:  .re  (throughout  the  land,  and 
verily  threatens  the  supremacy  espe- 
cially  in   the   more   inexpensive   types 

ah   the  i    [..lies,  though  widely  varied 

"ii    the    ■     icri.n,     in     yet   much    alike   in 

phi  n.      The    .\|  nerlcan       inherent    desire 

i    i     h      lis     and     sunshine     prompts 

him    nut     to    .unit    sun    rooms,    sleeping 

in,!    in   ha  in    if  possible   evet  y 

tne    the    soul  h,    not    only   for    the 

sun    hut    also    for    the    cool    breeze.      On 

the    hi    i    lb. ni    nil    inn  iii    re is    me    i  on- 

n. did     mi  .     [large     openings     forming' 
l"i,Lj    ,i    I  uid    realize   the   importance 

or   working    from    wiihin    outward,    In- 
,    of  as   in   former  years  from 

iiw.ii'd.      Whatever      beauty      the 
.    i    mi   sound    ind 

sti  uction.    The 

pi. hi   is   i  he   in of   actual    ■ ' 

,i    mi    liie   habits   of  living  of 

its     ii, 'I'll;, 

Unlike  the  citj    In. use  built  on  a  nor- 
rnw    li.t    with    i. like    a   few-    feet    be 

,i   home   .ii  v.  as  a   has   a    beautiful 
with     sufficient    space    bi 

, .      Therefore    the   garden    is   like- 

Icltlng     as     much     care    -mil    at- 
tention   as    the    house    itself.      We    are 
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netting  hack  to  mother  earth — to 
nature,  and  under  nature's  influence 
we  cannot  go  far  wrong.  A  home  sur- 
rounded by  a  beautiful  garden  has  and 
will  always  be  admired.  Consequently 
in  speaking-  of  the  home  the  garden  is 
ii ss.u-ily  included  to  make  one  har- 
monious   w7hole. 

Perhaps,  in  no  other  class  of  build- 
ling  Ilia's  been  more  thoroughly  de- 
veloped, within  the  last  few  years,  the 
principle  of  beauty  known  as  har- 
mony or  adaptation  which  includes 
economy,  order,  unity  in  variety  and 
proportion,  and  has  more  thoroughly 
Inculcated  the  characteristic  of  dura- 
bility, comfort  and  homelike  charm 
than  in  the  home  of  modierate  cost. 
This  principle  and  these  characteris- 
tics are  also  found'  in  the  more  ex- 
pensive home,  hut  these  cannot  so  well 
reflect  the  spirit  of  the  people  at  large, 
as  do  tine  smaller  and  more  humble 
types. 

This  enthusiasm  displayed  in  the 
development  of  the  American  home  is 
•attributed  to  various  causes.  Good 
architecture  has  always  been  held  to 
be  the  outcome  of  gradual  accessions 
to  a  simple  demand — hence  the  study 
of  past  work.  Architect  (he  is  now- 
considered  a  necessary  evil)  and  own- 
er alike  seem  to  vie  with  each  other 
in  the  gathering  of  ideas  and  ma- 
terial through  various  media;  by  travel 
abroad  and'  at  home,  books  and  period- 
icals on  architecture  find  their  way 
into  every  home.  These  means-  es- 
pecially coupled)  with  good  taste  are 
keeping  us  in  touch  with  all  past  and 
present  achievements.  Also,  at  no 
time  in  the  past  has  country  life  been 
more  desired  and  appreciated  than  at 
the  present  time.  Thlis  condition  is 
somewhat  due  to  the  iaiproved  modern 
transit  facilities,  to  high  cost  of  liv- 
ing, and1  the  over  crowded  conditions 
of  our  cities.  The  people  have  learned 
to  prefer  the  beautiful  flowers,  pure 
aiir  and  fresh,  wholesome  food*  to  the 
foul  smell  of  the  gutters  and  dirty 
streets  of  the  city. 

Again,  it  is  fully  realized  that  the 
home  to  be  ideal  m.us-t  be  both  'beau- 
tiful and'  practical — must  perform  Its 
functions  well  and  be  pleasant  about 
i*  Where  can  it  perform  these  func- 
tions better  than  In  the  country? 
i.  ithin  we  have  not  only  shePer  from 
the  elements  but  also  the  benefits  of 
the  sun  and  breezes;  without  it  la 
made  indigenous  by  the  proper  selec- 
tion of  style,  material's,  and  colors  that 
narmonize  and  blend  happily  with  the 
Immediate  surroundings.  This  is 
true  in  'Eastern  Pennsylvania  where 
stone  is  easily  and'  cheaply  had,  and 
the  Colonial  style  prevailing,  the  ideal 
home  that  is  accepted  as  native  is  the 
home  built  of  stone  in  the  Colonlial 
style.  In  California  the  landscaipe  is 
dotted  with  beautiful  homes  that  ap- 
pear as  a  natural  growth.  Field  stone 
and  rough  timbers  constitute  the  prin- 
cipal material,  and  in  the  hands  of 
the  architect  who  knows  tthe  caprices 
of  the  style,  inject  into  i'  the  fine,  free, 
rugged,  end  hospitable  spirit  of  the 
Hungalow.  Thus  it  was  in  old  Eng- 
l  |  nd  where  we  find  in  the  various  re- 
gions styles  that  harmonize  and  blend 
nicely  on  account  of  Uhis  law  of  na- 
ture. In  those  early  days  they  were 
compelled  to  build  of  materials  most 
easily  obtained,  thus  fulfilling  the 
law  unconsciously.  We,  on  the  con- 
trary, by  our  present  means  of  trans- 
portation  can   build   of  materials   gath- 


ci  e, i  ti, mi  every  part  of  the  globe  as 
economically   as   the   materials  gathered 

in'.'  I'    a  I    hn  lid. 

Travel  and  reading,  besides  work- 
ing wonders  throughout   the   land, have 

also  wrought  their  mischief.  Thero 
are  always  some  who  do  not  compre- 
hend the  value  of  a  native  style  and 
erroneously  model  their  homes  after 
types  individually  beautiful  and  per- 
fect under  its  local  con.l  it  ionsj  but 
hn. ught  forth  and  planted  bodily  in 
a  foreign  land  and  climate  loses  its 
charm  and  wilts  like  a  tropical  plant 
in  the  arctic  zone.  It  behooves  us  to 
go  i,ik  t..  precedent,  but  we  must  not 
remain  there.  The  spirit  and  prin- 
ciples alone   are  of  value    to    us. 

If  we  are  fortunate  to  have  the  in- 
heritagc  of  past  and  foreign  examples 
to  lead  us  aright,  how  much  greater 
will  be  the  inheritage  of  future  gener- 
ations be!  They  will  not  be  required 
to  look  beyond  the  confines  of  their 
own  country  for  inspiration  as  we  do 
today,  hut  culture  and  taste  will  guide 
them  to  avoid  what  is  ugly,  uncom- 
fortable, impractical,  and  follow  in 
the  footpath  of  the  present  generation 
until  the  final  principles  and  ultimate 
ideals  will  be  fully  realized  by  all 
casses    throughout    our   country. 

This  fine  spirit  of  home  life  so  broad- 
ly manifested  in  the  building  and 
adornment  of  the  house  is  surely  the 
most  important  as  well  as  the  most 
human  expression  of  the  art  of  man. 
and,  cannot  but  affect  and  uplift  the 
national  character.  Shallowness.  os- 
tentation and  pretention  will  soon  ho 
entirely  avoided',  and  stillness,  quiet 
earnestness  that  seems  to  lull  and 
Isoothe  the  ajpi'rlt  iwith  promises  of 
peace,  are  the  things  that  will  pre- 
dominate. Such  a  home  is  truly  a 
greal  achievement,  a  daily  influence 
and    delight. 


SCAFFOLDING      REqimEMEXTS. 


Text    of   the    I,a»    Enacted    at    tlic   Ln«t 
Session    of    (lie     Legislature. 

Builders  generally  are  interested  in 
the  law  enacted  at  the  recent  session  of 
the  California  Legislature  requiring 
certain  width  of  scaffold  to  be  erected 
i'..r  the  protection  of  workmen  and  the 
safety  provisions  required.  This  kiw- 
is in  effect  on  August  10-th  next  and  we 
herewith  print  it  in  full: 

CHAPTER  4S. 
An  act  to  regulate  certain  scaffolding 
Or  staging  for  the  protection  of 
workmen;  requiring  that  in  addition 
to  the  duties  imposed  by  any  law 
upon  employers  using  or  directing  or 
permitting  the  use  of  scoffolding  or 
staging  swung  or  suspended  from  an 
overhead  support  such  employers 
shall  be  subject  to  the  provisions  of 
this  act;  fixing  penalties  for  a  viola- 
tion hereof  to  he  the  same  as  pro- 
vided in  section  402c  of  the  Penal 
Code;  and  providing  for  the  enforce- 
ment nf  this  a.-t  by  the  commissioner 
of   the   bureau   of   labor   statistics. 

[Approved    April    23,    11)13.] 
The    people   of   the   State    of   California 

.in  .1, ni    :.s   follows: 

SECTION  1.  All  scaffolding  or  stag- 
er suspended  from  an  over- 
h.nil  suppori  which  Is  more  than 
twenty  feet  from  the  ground  or  floor, 
si  nil  [,i\.  a  safety  rail  of  wood  or 
other  equally  rigid  material  of  suf- 
ficient Strength  to  hear  any  sudden 
strain  there  against  equal  to  four  times 
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ay,    Augusl    6,    L913. 


There  is  but  one 
Guaranteed  Panel. 

1  That's  the  "WYBRO  Panel"— conceded 
to  be  the  best  on  the  market. 

Why  buy  inferior  panels?  Why  not  get 
the  best  when  it  costs  no  more? 

Ask  for  our  Wybro  list  of  panels-  168 
varieties  to  choose  from  and  each  variety  the 
best  of  its  kind. 

>  Brothers 

San  Francisco 

Tfcfaa 

f   /         ^ 

Veneered  Panels  of 
unexcelled  quality — 
Sold  only  at 

5th  and  Brannan  Streets 

the  weight  of  an  ordinary  man,  such 
rail  to  he  properly  secured  and  braced 
in  a  manner  to  withstand  a  sudden 
strain  as  hereinbefore  prescribed;  such 
rail  to  rise  at  least  thirty-four  inches 
above  the  floor  or  floors  or  main  por- 
tions of  such  scaffolding  or  staging, 
and  extending  along  the  entire  length 
cf  the  outside  and  the  ends  thereof,  and 
properly  attached  thereto  to  with- 
stand any  strain  as  hereinbefore  pro- 
vided; and  such  scaffolding  or  staging 
I  e  fastened  so  as  to  prevent  the 
same  from  swaying  from  the  building 
or  structure,  or  place  of  work  where 
such  scaffolding  or  staging  is  being 
used.  Any  and  all  parts  of  such  scaf- 
folding or  staging  shall  he  of  sufficient 
strength  to  support,  bear,  or  with- 
stand, with  safety,  any  weight  of 
persons,  tools,  appliances,  or  materials 
that  may  he  placed  thereupon  .r  that 
are  to  be  supported  thereby  which  such 
scaffolding  or  staging  is  being  used 
for  any  of  the  purposes  thereof. 

Sec.  2.  In  addition  to  the  duties  im- 
posed upon  an  employer  by  any  law 
regulating  or  relating  to  scaffolding  or 
staging,  it  shall  be  the  duty  of  such 
employer  who  uses  or  permits  the  use 
of  scaffolding  or  staging,  as  defined  in 
m  one  of  this  act,  in  connection 
with  construction,  alteration,  repairing, 
painting,  cleaning  or  the  doing  of  any 
other  kind  of  work  upon  any  building 
Structure,  or  other  thing  or  place  of 
work,  to  furnish  safety  lines  to  tie  all 
I  ooks  and  hangers  hack  on  the  roof 
of  such  building,  structure  or  other 
thing- or  place  of  work,  and  to  provide 
safety  lines  hanging  from  the  roof, 
securely  tied  thereto,  and  one  such  line 

pair    of 

hangers  or  falls  and  near  the  ends  of 
all  such  scaffolding  or  staging.  When 
planks  are  used  for  the  platforms  or 
of  such  scaffolding  or  staging. 
ill  be  not  less  than  fourteen 
inches  in  width,  and  than  one 

and  one-half  inches  In  thickness,  and 
si/all  he  of  wood  free  from  knots  or 
fractures  impairing  the  strength  of 
such  planks.  Not  more  than  two  men 
iced  to  work 
between  two  hangers  or  fall- 
such  scaffolding  or  s 

8.      Any       violation    of    the       pro- 
iiall    he    pun 
aa  provide  d  In  on  foui    hund  i  a    i  nd 

two  c  of  the  Penal  nail   be 

in    addition    to    the    penalties    provided 
therein   for   the    violation    of  any   of    the 
!  e    lion. 

I.      It   shall    be    the    duty    of   the 

-    of    the    bur.  i ,,    ,,)■    labor 

statist!  the   provisions  of 

this  act 
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There  are  four  or  five  railroad  lines 
crossing  the  Siena  Nevada  mountains. 
There  is  one  railroad  line  through  the 
Tehachapi  mountains  and  another  one 
in  course  of  construction.  At  least 
two  railroad  lines  pierce  the  corre- 
sponding mountains  at  the  northern 
end  of  California.  All  these  mountains 
are  higher  and  more  difficult  than  the 
Coast  Range  mountains  through  which 
there  is  yet  no  single  railway  north 
of  Tehachapi. 

The  project  has  been  discussed  of 
extending  the  Alcalde  line  of  the 
Southern  Pacific  beyond  Coalinga  to 
connect  with  a  railroad  on  the  other 
side  to  San  Luis  Obispo.  The  railroad 
on  the  other  side  is  a  mere  coal  track 
little  used,  but  it  has  at  least  a  graded 
right  of  way  on  which  heavy  rails  could 
be  laid.  The  road  on  this  side  as  far 
as  Alcalde  is  a  first  class  modern  rail- 
road and  the  gap  between  is  extremely 
short  in  miles.  It  happens,  however, 
that  these  miles  measure  the  exact 
crest  of  the  Coast  Range  mountains 
and  that  most  of  the  distance  would 
have  to  be  traversed  by  expensive  tun- 
neling. With  all  the  rest  of  the  line  on 
both  sides,  .however,  already  complete, 
it  would  seem  that  the  development  of 
California  is  now  sufficient  to  justify 
•  onnecting  up  the  intervening  ten  miles 
or  .-o,  even  if  this  particular  strip  is 
very   expensive. 

Further  north  there  are  passes  al- 
ready surveyed,  through  which  it  is 
entirely  practicable  to  build  railroads 
from  Fresno  to  -Monterey  Bay  The 
existing  lines  of  the  Southern  Baeiflo 
on  the  two  sides  of  the  mountains  are 
close  enough  at  one  point  so  that  con- 
nection  between  them  would  he  by  no 
means  prohibitive  in  cost.  A  direct 
route  independently  owned  would  be 
better,  of  course,  Pot  the  physical  con- 
nection could  be  accomplished  by  either 
nii-l  hod. 

In  extreme  northern  California,  then- 
is    no    connection     with     the    immensely 
rich     and      n  autlful      Humboldt       1 1 
country   except   by   sea   or   oi  i  rla  n  I    b; 
i  "i,i          This    evil,      however,    is      being 
•  med  led   e  nd    the    railroad    which    will 
connect    Sun    Francisco   and    the    inter- 
ior or   with   Eureka    is   now   under  con- 
on  and   well   towards  compli 
Otherwise     the    only     connection      be- 
'  ween    the    Inti  rloi    and    I  he    coast    has 
of   San    Fi  anclsco      Bay, 
»    en     nal I   ell    pierci  a    I  he    m  iun 

i  i      railway     systi  m   of     l  la  llfornia 

will  nevi                    ilete   a  nd    i  lie   soi  lal 

ind  bu  Ine   -     unification    of    thi       tati 

will  not     be    accomplished     until     it     is 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisco 


possible  to  traverse  the  state  in  an 
east  and  west  as  well  as  a  north  and 
south  direction.  Let  it  be  hoped  that 
some  of  the  rumors  on  this  subject 
may  turn  out  to  be  true,  and  that 
some  of  the  project.-  may  be  realized  in 
actuality.  Then  the  present  artificial 
isolation  of  the  sections  will  be  at  an 
end. — Fresno    Republics  n 

OIL  PROSPECT  IN  GLENN  COUNTY. 


WILLOWS  (Glenn  Co.),  July  30.— 
Glenn  County  is  nearer  actual  oil 
development  than  ever  before.  Dr. 
II.  Hordon  has  closed  a  deal  with  a 
number  of  oil  operators  of  Los  An- 
geles and  Eakersfield,  to  put  down  a 
wild  cat  well  in  the  foothill  section 
of  the  Coast  mountains.  The  deal  is 
final  with  the  exceptions  of  signing 
up  a  part  of  the  acreage.  The  opera- 
tors require  a  very  large  field  on 
long  options.  Among  the  ranches 
which  will  he  leased  is  the  Butte 
ranch  owned  by  lion.  Frank  Freeman 
and  associates.  It  contains  upwards 
of  8,000  acres.  The  Nye  ranch  is 
another  one  of  the  properties  which 
will  he  included  in  the  lease,  it  is 
said. 

All  told  a  field  of.  40,000  acres  will 
he  optioned.  Dr.  Hordon  is  convinced 
tint  within  a  few  months  actual  drill- 
ing will   have  been   started. 

Many  years  ago  an  oil  test  well  was 
begun  on  the  Nye  ranch,  which  lies 
near  Fruto.  The  hole  was  forced 
down  2,000  feet  and  the  company  ran 
out  of  funds.  Tiie  driller  who  had 
been  on  the  job  kept  on  pushing  down- 
ward as  long  as  he  could  get  a  cent. 
He  even  burned  all  the  fences  near  by 
and  pawned  his  personal  effects  to  get 
fuel  to  keep  up  "steam.  But  at  last  he 
gave  up  when  the  tools  stuck.  There 
were   good    indications   of   oil. 


ELECTKIC     SMELTING      IN     NEW 
CALEDONIA. 


An  important  hydroelectric  plant  be- 
ing erected  by  a  French  company  in 
the  South  of  New  Caledonia  for  the 
production  of  terronickel  and  ferro- 
chrome  involves  the  construction  of 
two  generating  stations  at  different 
levels  on  the  STate  River.  For  the 
lower  station,  which  is  being  built 
first,  the  water  will  be  diverted  from 
the  river  bj  a  dam  13  feet  high  to  a 
mine  »,500  teel  long ,  H  hii  h  will  de- 
li w  r  ::  I. ii i  i    minute,  with 

111  id  oi  3 50  feet,  to  the  turbines. 
(£lectric  smelting  works  will  be  .erect- 
ed in  close  proximity  to  the  generating 
station.  A  Bimilar  quantity  of  water, 
With    i    bead  of    1  .". 7   feci,    is  available  for 
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Igher  plant,  which  will  generate 
7,600    horsepower    to    be    converted    to 

ension  current  for  transmission 
to  various  points.  A  reservoir  is  also 
■(.instructed  by  means  of  i  dam 
high.  It  is  expected  that  the 
lower  plant  will  be  completed  in  ahout 
two  years,  and  that  then  the  other 
Installation    will    be    started    and    will 

pj     three    j  ea  rs    in    complete.      The 

entire  scheme  is  estimated  to  cuff 
11,000,000    to    $l,17ii.iiiMi. 


RAILWAY  BUSINESS  FOR   MAY. 


During  .May  the  railways  of  the 
United  .States  received  for  their  ser- 
vices to  the  public  an  avea-age  of 
(8,230,000  a  day:  it  co.n  to  run  their 
trains  and  for  other  expenses  of  opera- 
tion $5,920,000  a  day;  their  taxes  were 
$341,500  a  .lay;  their  operating  in- 
come $1,972,322  a  day  for  the  L>20,S97 
miles  of  line  reporting,  or  at  the  rate 
of  $n.'j:j  for  each  mile  of  line  for  each 
flay.  Thus    for    every    six    dollars    of 

their  earnings  which  remained  avail- 
able for  rentals,  interest  on  bonds,  ap- 
propriations for  betterments,  improve- 
ments and  new  construction,  and  for 
dividends,  the  railways  had  to  pay 
more    than   one  dollar   in   taxes. 

All  of  these  amounts  arc  sul  stantial- 
ly  greater  than  the  similar  returns  for 
.May,  1912.  They  are  from  the  sum- 
mary of  the  earnings  and  expenses 
compiled  by  the  Bureau  of  Railway 
Economics  from  the  monthly  reports 
of  the  steam  railways  of  the  United 
.Slates  to  the  Interstate  Commerce 
Commission.-  They  include  over  95 
per  cent  of  the  mileage  and  earnings  of 
all  the  railways  of  the  country. — 
Bureau   of   Railway    Economics. 

COMPLETION    OF    A    GREAT    HYDRO- 
ELECTRIC  PLANT. 

With  the  completion  by  the  M 
Light  and  Power  Company  of  its  light 
and  power  plants  in  Mexico,  anothef 
great  hydro-electric  work  is  about  to 
be  inn  in  service.  The  main  power 
plants  have  an  aggregate  capacity  of 
127,500  horse-power  and  auxiliary 
plants  at  four  separate  points  bring  up 
tin  total  horse-power  to  about  150,000. 
The  work  includes  large  storage  resetf; 
volrs  in  the  mountains,  tunnels  through 
tie  intervening  ridges  of  rock  and 
transmission  lines.  The  agg  it. 
Storage  capacity  is  sufficient  to  keep 
the  plants  in  operation  for  six  months 
without  any  rainfall.  The  current  will 
furnish  light  and  power  for  i  i  clBJ 
01  Mexico  and  its  capacity  is  sufficient 
also  to  run  the  trolley  systems  in  the 
)id  the  whole  Federal  district. — 
Scientific   American   . 


The    San    Francisco    Bulletin    is    pub- 
lishing a  lot  of  letteis  purporting  to  he 

nen    of    the    Underworld.        It 

es    io    be    publishing    all    this    to 
giN  e   the   cil  izens    of  Califo 

' he     of     tin-     la, rial-,,      o 

thai    steps       may    he    taken      to 

■  ■  !l  '    :      '  visting   conn 

H    this    is    truly    its   object    it    is   going 
I    in  the  worst  way  that 

Mo    I     Of    the 
read  as  if  tin 
mind      of    some      newspaper      reporter. 
'-'"'        of   it    Is    a  tsty.      .Most    of   it    neither 
print-   a  |0  but   is 

simply  the  sto  i  i  life. 

The     Call     printed     an     ei 
week  in  which   ||  ,  ,,  |] 
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utterances  of  the  press  throughout  the 
state  in  regard  to  this  latest  hobby  of 
Fremont  Older.  The  Bulletin  promptly 
accused  it  of  getting  out  the  hammer. 
If  some  one  don't  knock  on  such  a 
proposition  where  is  the  matter  going 
to  stop? 

The  Bulletin  is  evidently  aiding  the 
cause  it  professes  to  suppress.  For 
the  girls  of  the  class  it  seeks  to  pro- 
id  the  articles  and  are  there  in- 
formed of  things  they  perhaps  would 
not  have  thought  of.  It  is  a  case  of 
tion  and  printing  a  lot  of  stuff 
that  is  fiction  in  a  great  measure  and 
which  can  do  no  one  any  good. 


The  United  States  Department  of 
Agriculture  has  called  a  meeting  in 
Pittsburgh  for  today.  August  1st,  to 
which  many  different  societies  have 
been  invited  to  send  delegates  and 
which  is  to  devote  its  attention  to 
am   and    its    by   products. 

Inasmuch  as  petroleum  and  its  pro- 
ducts is  occupying  such  a  com- 
manding position  in  the  industrial  life 
of  today  the  meeting  should  be  one  of 
importance.  The  internal  combustion 
engine,  including  the  automobile,  the 
aeroplane  and  the  various  forms  of 
gas  engines  depend  entirely  upon  the 
oil  industry.  So  the  increasing  use 
in  the  navies  of  the  world,  not  only 
in  the  battle  ships,  but  in  the  mer- 
chant marine,  oil  has  become  an  almost 
nsable  dequisite,  for  no  ship 
that  burns  coal  can  compete  with  oil 
burning  vessels. 

Tli  is  movement  in  relation  to  the  oil 
industry  is  being  promoted  by  Mr. 
Irving  C.  Allen,  expert  in  Petroleum  in 
the  United  States  Bureau  of  Mines, 
who  has  given  the  following  state- 
ment on   the   object   of  his   bureau: 

"A  study  of  petroleum  and  its  pro- 
duets  has  never  been  thoroughly  or 
comprehensively  made  within  the 
United    States. 

"Since  each  year  crude  petroleum 
and  gases  are  produced  in  the  United 
States,  having  a  value  in  excess  of 
$200,000,000,  it  is  most  important  that 
a  thorough  study  of  these  materials  he 
undertaken. 

"This  study  should  include  the 
origin,  geology,  statistics,  drilling 
methods,  transportation  and  uses  of 
crude  petroleum,  and  a  critical  and 
scientific  description  of  petroleum  of 
all  kinds,  including  bitumen  and 
gases." 

The  proposed  technical  body  will 
work  in  co-Operation  Ir.itli  the  In- 
ternational Petroleum  Commission, 
organized  in  Paris  as  far  back  as  the 
Pear  1900.  This  action  on  the  part  of 
the  Bureau  of  .Mines  shoull  receive 
the  whole-hearted  co-operation  of 
everyone  who  is  Interested  in  the 
petroleum  question,  and  particularly 
of  the  powerful  manufacturing  cor- 
porations which  directly  or  indirectly 
are  dependent  upon  the  petroleum  in- 
dustry. 

A    registration    of    more    than    111' 

ted    at    the    close    of    the 

liar's    office    last    Saturday 
night.     This    ina:,'   a  -    thai    the    pi  opli 
1  a     intei  est    in    the    forth- 

bond    election   ana    if   the   bond 

at      la  -  I       I 

taken  as  a  guide  il  dent  1 

' a.     discrlmlna- 

their  votes,  however  intelligent 
it   may   be. 
No    doubl    some    people    will    be   mis- 

I     K         lOU    I       a..,     e      :•  ' I        I      - 


in   taxation  and  increased  prop- 
valuation    on    account    of    the    in- 

in      bonded      indebtedness.        It 
should       not     be       forgotten     that      the 

'  I  \.  a  properties  will  pay  for 
itself.  bat  the  Geary  Street  road  is 
an  accomplished  fact  and  that  the 
i  nieu  street  line  is  a  paying  invest- 
ment. Not  only  will  the  municipal 
lines  pay  for  themselves  but  they  will 
furnish  the  people  better  service  and 
compel  t'ne  United  Railroads  to  give 
better  service.  Such  newspapers  as  the 
Chronicle  are  anxious  about  tiie  tax- 
payers simply  because  the  revenue  of 
the  private  interests  they  represent 
are  in  danger.  The  big  tax  payers  they 
i  to  represent  have  in  many 
acquired  their  holdings  by 
plundering  the  people.  And  the  real 
iri  mi  for  their  opposition  is  that  they 
know  that  as  soon  as  the  municipality 
gets  control  of  its  own  property  -and 
demonstrates  that  public  utilities  can 
be  operated  by  the  public  at  a  profit 
thai  there  will  be  an  end  to  their 
private  graft. 

Some  have  expressed  doubts  as  to  the 
bonds  being  sold  on  the  present  mar- 
ket. They  will  meet  as  ready  sale  as 
any  other  bond  of  the  municipality. 
And  even  if  the  city  should  have  to 
sell  them  at  a  discount  it  would  b< 
paying  investment  for  we  need  the 
roads  and  need  them  badly.  Every 
citizen  will  help  to  pay  for  them.  So 
it's  a  1 1  to  us  to  get  out  from  under  the 
domination  of  the  United  Railroads  as 
much    as   possible. 


HONORS    ABROAD. 

Mr.  B.  J.  S.  Cab. ill,  of  San  Fran- 
cisco,  was   recently   elected  a   fellow  of 

I ri  og    aphical       Society       of 

London. 

M  i  i  lahill  has  devoted  much  time  to 
the  city  planning  problem,  being  one 
of  the  first  in  the  United  States  to 
project  city  improvements  on  a  broad 
scab.  He  has  even  been  called  the 
originator    of    the    "civic    center." 

The  "civic  center"  idea  was  first 
conceived  by  him  in  1901,  when  be  pre- 
sented the  idea  to  the  late  Daniel  H 
Burnham. 

Among  Mr.  Cahili's  contributions  to 
tphic  science  is  his  newly  in- 
vented project  for  laying  out  all  the 
land  of  the  world  in  one  comprehen- 
sive map  without  exaggeration  or  dis- 
tortion. 

The  only  other  member  of  the  Amer- 
stitute  of  Architects   who  enjoys 
t!  e    distictlon    conferred    upon    M 
hill,    is    Ralph    Adams    Cram,   vt   Boston. 
—  Architectural    Record. 


'.'LANS    FIRE    DISTRICTS. 


I :  AM  UNTO,     July     .".1.— Tin 

rlence  of   Main  county  during  the  time 

when       a     fire    on       Mount       Tamalpals 

ned       Mill     Valley    and 

I "«  ns     in     the     i  Icinil  y     I 

er  Homans  to 

investigation   of   foi 
C  ilifornia  frequented   by   summi 

resting 
tha  i     i  hi       be    orgai 

trials. 

T    e    held    woik    In   connection   with  the 
on    by 
01  Hi  i  .    .me   oi    Hon 
ants,    who    is    now    in    the 
'ins. 
T   e      investigation      will    cover      the 

sian    river    section. 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  MisMon  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  jears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  huh  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Ntidic  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  str  ctest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  tt.is  ci  y,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Asscciation. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


A  reversible  window  that  cost  only 
2\>  cents  more  than  the  common  double 
hung. 


Common  Sense  Window 


Invented  and  manufactured  by 
L,  li.  BIRTH,  19th  and  Carolina  sis., 
also   1 10  Jessie  St. 
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The 

SOLUTION 

To  Your  Ho!  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  of  America 

Successors  lo  JOHN  WOOD  MFC.  CO. 
218-"  1  Pacific  Bldg.   447-49  E.  3rd  SI.   331 -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


Sacramento 
Sandstone  Brick 


A  perfectly  smooth  high  grade 
FACING  BRICK. 

Unlike  any  Sandstone  brick  here- 
tofore used  in  San  Francisco 

Favorable  reports  from  highest 
authorities  in  the  U.  S. 

Factor): 

Sacramento,  Cal. 

Geo.  Bostwick,  Manager. 

S.  F.  Office:  235  First  Sire  t 

Phone  Suiter  2192 

J.  P.  Byrne,  Agent 

Nearest  thing  to  enamelled  Brick  at  one-third  the  price 
See  the  Siller  Building,  9ih  and  L  Sts., Sacramento,  Cal. 

Sacramento  San  dstone  Brick  Co. 


Send  for  sample  copies 
The 

"Daily  Pacific  Builder." 

Issued  Daily,  $1.00  Per  Month. 

"Building  and 

Industrial  News" 

Issued  Weekly,  $3.00  Per  Year. 


The 

L.  A.Larsen  Construction 
Reports. 

Issued  Daily.     Terms  on  application. 

560  Mission  St.    San  Francisco 


The  Original 
Metal  Store  Front 

Kawncer  Patents 

Sustained  by  United  States  Court] 


twitsf 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 


1139  Kansas  St. 

San  Francisco 


G.RCUNNINGHAM.Mc,* 

"■'W   I      d^pot    -o       MOULDINGS 

'  THTJ-^HIGIB'OJ 


'  TelejliffjiBB 

Msrht  28 S 
ZfsrhtZB? 


Id'lHfl'Mlk'Hrl'i'lMitHJ^M^ 


3  8  EIGHTH    ST. 
San  Francisco,  Cat,. 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMA1NENT  BOOK  FORM 

We  have  succeeded  af  last  in  securing  a  really  practical  binder. 
The  Building'  and  Industrial  News  contains  a  g'reat  deal  of  technical  and 
statistical  information  that  many  of  our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  p  eserving'  it  than  using'  the 
"BIG  BEN"  BINDER 
which    preserves  the  magazine   in  permanent   book   form.     This   binder   is  handsome   and    durable,   and    makes 
the    permanent    liling   of   magazines  as  easy  as  tiling  ordinary  papers.     Itopens  Hat  like  a  regular   book,   and 
"        :n    fine  art   cloth   with   the   name  of  our  Journal  stamped   in  gold  on    the    front    cover    and    back.      For 
pel    'His   who  desire  to 

Save  These  Valuable  Article 
this  hinder  is  just  the  thing,  as  it  holds  several  numbers  of  our  Journal  and   can    be    used   again    indefinitely 
yeai    after   year,   simply   by   taking   out    the    old    Journals   and    inserting    the  new  ones  as  they  come  to  you. 

By    making    special    arrangement   with   the  manufacturers  of  this  be?t  binder   that   has  ever   been   put   on 
the    market,    we    are   able    to    furnish    them    to    you    for    ONLY  Sl.OO  EACH, 

Mer.iy    send    us   your  name  and  address  and   say:      "Send    us   your   binder.      I   enclose    $1.00,"    and    we    will 
send   the  binder  promptly  all  charges  prepaid. 

Sen,]   in   your  orders  now  and   begin   saving  the  statistical   and    technical    information,    articles    and    valu- 
able  data,    thai    will   be   published   in  The    Building    and    Industrial    News  this  year. 


JAMES  CAHILL  &  CO. 

Incorporated 

DEA  LERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                             Tel.  Oakland  1113 

DB.  ALVIN  PLUMMEB 

HOME  TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STKEET 

TELEPHONE    U  >EB  ET  5184 

SAN  FRANCISCO,  CALIFORNIA 


Wednesday,    August    U,    1913. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outlits 
830-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Address  mo  by  phone  at  San  Francisco,     Franklin  2807 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially- 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT     190  3 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      V\  e  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 
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Catarrh  cay?  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh  or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

ClOVERDALE  CALIFORNIA 


"It  Is  Almosl  Human" 


Phone  Kearny    740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined      Aimiul 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sile  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Farts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  at  i  Beauty  io  the  Skin  so  d  sired 
by  the  Lades  and  admired  by  the  Gent  e- 
men.     Fine  for  the  face  af.er  shaving. 
At  all  Druggists  25c. 

Manufactured  By 


Clover-Leaf  Pharmacy,  Inc. 


California 


Telephone  Douglas  1794  Member 

■Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Frantisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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members  of  affiliated  associations  must 
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Wetzel    &    Grass 
Whitley.    H.    T. 
Whitman      -      Ly- 
man  Co. 
Williamson.    H.   Co 
Wilson.    W.    F.    Co. 
Williams.   O.   F. 
Wiesendung,     P. 


MASTER  PAINT- 
ERS' AND  BBC 
ORATORS'     ASSN. 


Sorensen,    R. 
Sovig,    C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer     Co. 
Weinmann,     Chas. 
Wendt,  O.   W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zelinskl.    R. 


M  A  S  O  N  S'      AND 
BUILDERS'     ASSN 


Hooper 


\l 


Ward 


Office     236     Pacific 
Building 

W.     T.     Beck.    Sec. 

Anderson,     C.     H. 
Andei  son&Bros.  B. 

AM.      H.     J. 
.  Ankers.    H. 
Anderson    Bros 
Beck.    W.    T. 
Baclgalupl,     P. 
Black,    E.    11. 
Burns,     Joseph 
Becher,    H. 
Bernstein.     Wm. 
Byrne.    J.    F. 
Brickley,    P.   J. 
Blum,   L. 

W.    H. 
Culm.    M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 

Donovan,    V.    J. 

Daniels,    G.    V. 

Domeniconl,    S. 

Pahl,    F.    H. 

Eamn,    W.    R. 

Eckart,    H. 

Foley,    D. 

Kuk     Bros. 

Guenzel,  o.  C. 

Goetze,     F.     W. 

Hercke       fc       Fell- 
bach 

Graper.    Harry    G. 

Griffin.     F. 

Gewirtz,  Joseph 

Grimes.     John 

Gordon.  C.  E. 
Hoffman.  Jno 
Hansen.    P.    H. 

Johnson,    P. 

lablonskl.    A. 
Kern.    Henry 

Fred 
Kroder,  Gus. 
Koenlg.  Otto 
Lorenzen.    Fred 

Ed.  -1. 
Manning.  -In'1 
Maundrell,  H. 
Norris,     Chas. 

Oln  E. 

Ostland,  John   L. 
l-vne.     ft.     *■     -o.ns 

Robert 

i.Mi.oii     Jno 

II,      A. 

Fred 
Vdara 
Schaefer,     Wm. 

I      Wm. 
Schultz.    O.    *    Soi 


stradllng,     W.    C. 
;.coit,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.   M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 


Thos.    W.     Butch,-, 

Prepldenl 
Allen,    C.    .'. 
Arlett,     Arthui 
Anderson,    N. 
Alexander.     Roht. 
Butcher.     Thus.  w 
Brady.    M.    V. 
Butler,    Tiios. 
Butler.     W.     A 
Brady.    O.    E. 
Beck.    Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon.    E.    J. 
Butler.    .1.    .1. 
Brigham.    H.    B. 
Brennan.    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    .1. 
Collins,     R.    J. 
Collin,    Jean 
Carnahan.    E.    E. 
Downey,   John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gilbertson.    Louis 
Gllson,    J.    E. 
Gale.    M.    F 
Gardlser.    F. 
Gladding.    McBean 
&   Co. 

Hock.    Chas.     H. 

Hadley,    Chas. 

Hibblns.    Geo.         i 

Hogberg.    Emll 

Koldenstrodt.     F, 

Larsen,    N. 

Larsen,    H.    H. 

Larsen,   L.   C. 

Lawson,    A.    w 

Llndgren.    C.    .1 

Ludwlg.  John 

Mealy,     M.    J. 

McWhlrler.     W       I 

McCall.     wm. 

McCall,    Elvln 

MeCowan,     M.     B 

Miller,    J.    W. 

MTiTcTihev.   Thoi     F 

Mlllerlck.     Philip 

Murray.    W.    C. 

UcSberry,    m.    f. 

Mowbray,    M.    V. 

Nagel,    W      I. 

Nagel.    R     H. 
onnor.   J.   J. 

O'Rourke,    T     F 

PhllllllR.       Joseph    .1 

PrlriKlc.     .1. 

Rlngrose,    R. 

Ra  I  n  e  v .    W .    A 
Ralney.     BS.    S. 


Kohlwey,     W.     D. 
Standard  Elec. 

Constr.    Co. 
Sutton.    John    G. 
Turner   Co. 
Elec.      Motor      and 

Machine   Co. 
Wedel   &   Co. 


COiNTRACTTNG 

1'LASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.  Pres. 

Brennan.     Jas. 
Burt,    Chas. 
Burke,    G.    W. 
Coppellotti,     L. 
Connell,    J.    E. 
Clarke,   D.   Ross 
Callaghan    &    Ma- 
rietta 
Campbell.    Chas. 
Crichton,    J.    L. 
Carrick,    M.    H. 
Cllne,   T.   J. 
Carter.    Chas. 
Conner,   I.   C. 
Coghlan,    Frank 
Chalmers,     H.     A. 
Dunlop,    Robt. 
D'Arcy,    W.    H. 
Dalv,    Jas.    H. 
Damico,    Tony 
Fry,    A 
Felt,    R.    D. 
Fraser,     Simon 
Fay,    J. 
Floodberg    &     Mc- 

Caffery 
Greeley.    T.    H. 
Gllmour.    Wm.    G. 
Gregg    &    Clute 

Holohan.    M.    E. 

Hanley.    H.    W. 

Jacohsen,    N. 

Jensen.    Louis 

Knowles,    A. 

Kaiser.    Joe 

l.esure.    E.    T. 

Leahy,   D. 

Lyden.     Martin 

Mori  ale.    NIc. 

Mowat.    Donald 

MacGruer.     Geo. 

Martlnelli.    Wm. 

Morehouse.    C.    C. 

Mannlx.   Thos..    Sr. 

Mannix,    Thos..    Jr. 

Mennie,    Alex. 

Nagel   &   Nagel 

O'Sullivan    4-    Bot 
ler 

O'Kane,    C.    T. 

Orford,  J.  A. 

Powers.    J.    J. 

Philbin,    J.    J. 

Rosenberg,    F.    A. 

Sullivan.    D.    F. 

Steere,    J.    E. 

Sherman.    A.    N. 

Smythe  Bros. 

Spring.    H. 

Smith     &     Johnson 

Terranova.    M.   J. 

Wagner.  J.   A. 

Witts.    A.    D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
KLECTRIC*!. 

CONTRACTORS 

s.     F.    Di»«rlot     Lo- 
ch I    N<>.    I. 

Office       Metropolis 

Bank      Building. 

W.     S.     Hanhrldge. 

Secretary. 

Butte         Eng.         H 

Elec.   Co. 
California         Elec. 

Constr.   Co. 
Central    Elec.    Co. 
Davis    Elec.    Co. 
Decker  Elec.  Co. 
<  leu  Elec.  Con.  Co. 
Hanhrldge.    W,    S. 
Kppstein     Elec.  Co. 
Lew    Elec.    Co. 
Klrsten,   w.    H. 

Marine     Elec.     Co. 
McFell     Elec.    Co. 
National    Elec.   Co. 
Newberry    -    Bend' 

helm 


MASTER  ROOF- 
BRS'  AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry     Larkln, 

President. 

Bender  J  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,    John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns  -  Manville 
Co 


AsphaU 
Roofing 
Roofing 


Larkin 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.     Co. 

Malott      &      Peter 
son 

Paraffine     Paint  Co 

Rapheld.        J.        L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Western        Asbes- 
tos   Magnesia  Co 

Watsonite     Co. 

Western    Felt    anr; 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis.    Sec. 

Atlantic  Fire- 

proofing    Co 

Balzke,    A.    F 

Clinton  Fire- 

proofing    Co 

Campo,    C. 

Lynch.    R. 

Lynch,    J. 

Munson,    C.    &    Co 

McAbee,    E.   T. 

McLelland.    R. 

Hayden,   Fred 

Potter,   A.    V. 

Peerless  Fire- 

proofing   Co. 

Raymond,     Wm. 

Roebling    Con.    Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan.     Thomas 

MASTER      STEAM 
AND     HOT     WAT- 
ER FITTERS' 
ASSOCIATION. 

office  1220  Web- 
ster   Street. 

W.  E.  Burnham. 
President. 

Alias     Heating     & 
Ventilating      Co 

Burnham      Plumb- 
ing   Co. 

Collins.    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.    Co. 

Gllley-Sohmld     CfX 
Inc. 

Levy.     M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen     -     James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co..     The 
Walsh,    F.    P. 
Williamson     Co..  H 
Wit  tm. in.      Lyman 

Williams,   E.  D. 


Wednesday,    August    6,    mi  : 

Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


J51NG   AND   INDUSTRIAL  MOW'S 


Phone  Sutter  3580 


110  JESSIE  ST 


■eBldent,   Cbas.   w.  Gompertz  Treasurer.  Chas.  . 

Vice-Pres.,  A.   H.   Bergstrom     Secretary.   Wm.   E.   Hague 
Board    of    Directors.    1912-13. 


H.  W.  Beaeh 

A.  ll.  Bergstrom 

.lull  11   Biller 
C.  A.  Day 
Flour   Manager 

Geo.    A.    Maas 


CStockho'ders) 

Annveg,   Fred  J. 
Anderson     &     Co.. 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,   A.    H. 
Bergren      &      Son. 

Louis   G. 
Biller,   John 
Bleitch,    E.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boxton,  Geo.  W. 
Boyd   &   Kerr 
Brandt    A    Stevens 
Braunton  Bros. 
Brutcher  &   Serna 
Calne,   Thos.    W. 
Caldwell  &  Co. 

on     &     Diss- 

ton 
Carlson,    Elmer 
i'm  sty.    John 
Cavanagh  &  Vezi- 


Coburn, 

(Inc.) 


Ian 


Coll 


Commary   -   Peter- 
son  Co.   (Inc.) 
:'ox     Brothers 

i  ra ir,   O.   A. 

Day's  Sons.  T.   H 
Dyer    Bros. 
Famuliarson,    D.B. 
Fee.    Grant 
Ferrollte  Co. 
Finlavson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,   James  P. 

.    Rd. 
Glaze,     Robert 
Gleeson,   James 
Gompertz,  C.  W. 
Gutleben    Bros. 

Hal  line.    IX    R. 

Hamerton    &    Son, 

Wm.    C. 
Hamilton,   Peter 
Hannah.    J.    D. 


It. 


sen.  C.   W. 


Harcom,   J.   J. 
Healing,  George 
Heal  y  -  Tibbitts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  A 

Schell 
Hennlngs,    Adolf 
1 1  .ii  ii  i  ii  tr.    W.    H. 
Hill.   J.    A. 
Molt.    O.    C. 

son,    J.    Eric 

on,    Joel 
rones     Fred  C. 
Kern  X   Son,  F.  W. 
1   li  m  i..    P.    J. 
Klvr      Harvey     A. 

Ig,  C.  .1.  tl. 
Knenlg,    L.    B.    G. 

S.    B. 
Knykendall,    J.    0 
&       Berg 


'in 


Lansing,   Prank   P. 
Chris 

n      William 

I  .1  rit    ■  I-'-ll      CO. 
I.in.tri  CI 

ly     Frank 


: :   -  I  : 
UacDonald    & 

Kalm 

i   rotln  . 

'■i,i Rn  i 

Martin,    William 
Mnnow    .<:■     Morri- 
son 
iMitiovii-h.    J.    I. 


Ge 


Ed.   Gin 

Chas.   W.  Gompertz 

Grant  Fee 

Ralph  McLeran 

Bookkeeper 
\.    Watson 
MEMBERS. 
.       Bldg.     Co., 


Prank   Lansing 

F.    II.    H 
Chas.  w  i  Ighl 


Moo 

C. 
Moore     A      Burlln- 

game 
McLaughlin,      jas. 

McLeran  ,v.   Peter- 
son 

.Monster    lV     Born- 

holdt 
Mutual    Constr.  Co. 
Neal,   Joseph 
Neldick.    Frank 
Newsom,     Wm.     A. 
Nielsen,   N.   F 
O'Brien,  j.  j. 
Olson.    Andrew 
Owsley,    Burt   T. 
Peterson,    w.   o. 
Potters, ,n    A     I'.ts. 


J.    J. 


['.■ii 


Co. 


Rednall,   W    w 

I.    B. 
Rieknn    -     Kh  chart 
Eng.   ,v    Con     Co 
Rolandl,    F. 
Baner,    Adam 
Harwell,   Svlt 
Schulz.   J.   v.. 

Sjogren     I : lent 

Siller    Brothers 
St„ 


ester 


3tockholi 


C.    C. 
Tessmer. 
Thurston 


Al- 


W 


... 


Chn 


•  it rv   Mom 

Idvcrtlsing. 
Nlchol 

Co.,    M,    1 
Walsh    &   Co.,   T 

\r«-lil»f«-llir.:l     Ir 

Workx. 


Art     Metal 

| 


Br 


W 


w. 


Eureka      Wl 
Iron   Work 

Som      I 
■     er    & 
1 1  ill. .ml    A 

i 
Leuthold  lo   i. 

1  Iron 

Works 
Michel 

Star      l-nn 

■:■        CO. 

n  Iron 

Wnvk- 
IVesI     Con    ■     Wlr» 

.<••    Iron    Wo 
\rrli.    "ilie.-l     Metal 


\reli.    Terra 

Calif,    pott.- 


I   ,M     ,       l| 

Mc 
Bean   Co. 


E.    A 


Clerk 

Al     ''.ill,,    ,,. 


Steiger  Terra  I  :i 

to  Co. 
Vallejo    Brick   a 
Tile   I 
Art  Celling*. 
Bergi  r   Mfg.   I  !o 

Art   Glass. 
Grdsslicht 


in, 


Gott- 


iic. 


Soli  uarz 
lieb 

Arll.-tl,.  Planter 

Decorations, 

BJnner     Tlmoi 
l^arson.   n    f 
Lipp  A  Co.,  I.  p. 
\\  oods,    J.    p 
Pioneer     Plate     & 

w  Indow      Glass 

Co. 
Thomas     AScrnei- 

der       Art       l  J  lass 

Co. 

Aabentoa  Material* 

Johns     -     Manville 

Co.,  II.  W. 
Western    Asbestos 

.Mil   ii, -f  i:,     I  ',, 

Western    Builders' 

Supply     Co. 

Aapltalt    £    Oiiuin. 
inoil*    Pavl 

Nugent.     Rol 

ittorueya. 

AJtken   &    ah  Ron 

Auto   Delivery. 

Holland.  J.  p. 
Star  Con.  Co. 
Automobile 

Supplies. 

Burgers,    Fred    W. 

Banking, 

Mission  Sav,    Bank 

lloli.-r  A  Pipe  (in 

rrlug. 

Johns     -     Manville 

Co.,  II.  w. 
Lewis,  W.  s 
Western      I  sbestos 

Maunesl  i    Co, 

Bonds   A  ln.Mir r 

Agem  .      '  ompany 

Aetna    I.il.     Ins.   Co 
Burki     &    Co.l  In,-,  i 


Wm.    ! 
Hay 

iiii'n 


C. 


La  wren 

Mac.Means,    H.    V. 

M  a  r  s  I    ,  I  |,         a 

Fi  ..Hi.      ,   ,, 
Mehi  >  in 

h   M. 



i  , 
, 
Rol     ,  (son.    i.   ii. 

I 

llrlik     Contrnrtora 


Ander 


Ra 


.1.    E. 
Collin 

Fin  nn  la       A 
holm 

•  •  r  t  •  e  n     A 
lo 

■,    .      K, 
i     rn 
Il.ilrli,, 


FColden 


w 


Mealey    &    Collins 
Messner,    P. 
McWhlrter  & 

Drake 
Millerick,    Phil.    J. 

O'Rourk,    T.    F. 
Reed  A    While 
Ttngberg     loim 

Wats,, a 

Brick    Dnilrrv 

Bay   Develop.  Co. 

Cal.    Pottery    Co. 
Brick    & 

PO'  tl   IV     -    o 

City    Supply    Co 
Dial  piinl     Brick  Co 

, 
Madding 


It  i 


Mr 

i  c  k 


Beat 

McNear 
Agency 

Steiger  Tei  i 

taAPottery   Wks 

Vallejo      Prick     & 

West  ern     I h  veloii 
inent     Sj  ndicati 

West,  i  n    i.i  me      .v 
i    Co 

Bulldlug    Journala 

Building     aiol     In- 
dustrial    News 

I'm,'.  Pa  el  fli 

Builder 

Building  Material* 

Aigeltinger.    E. 

Alsi  us,       Portland 
Cemi 

Baker     &     Hamil- 
ton 

Ba  >.-    Develop.   Co. 

Bell,    Wm.    R. 

Bi  rger   Mfg.   Co. 

Son.    P.    W. 
.1       Bldg 
rial    ''" 

Cal.    Potterv      Co.. 
I  n  c. 

City    Supplj     Co 


Irati     Co 
arnegie    Brick 
Co 

■  11     I. 


Cement    Co..    H. 
Ion  morel     Brick  Co 
Dwnn    Co.,    J.    F. 
Falls    Mfg.    Co. 
Fuller    A    CO..W.P 
Gladding      -      Mc- 

Bean 
Guenn  A  Co  .  j.  >. 

I       !• 

Johns     -     Manville 
if     W. 

Co 
Oil    Co.     J      R 
l.iliev   a   Thurston 

Co. 
Meyer,   Adnlph 
I      '       Portia  ml    Ce- 
ment   Co. 
Pirriffliie  Palm   Co 
Parrott    &    Co. 
' 
■  m    Co 
Shannon.    M.   T. 
Shasta    Mmi     Pro 

ts   Co 
si  erman     -     l\!m- 

. 
Co. 
St.-!  roll,  ■ 

,     Co. 

pi       I   ,.,   ■     ,     I  ',.1 

pofrv  Wk» 
Valleio      Brick     & 

Tile    Co 
Waterhouse  A 

Magm  sla    Co. 

West,  ■• 

,t    Co 

i  -,, 
Woods        .*;•         Ilnl 


Brick 


'  <•• >    n r«. 


&   Co.    .1    E 


Uuerln  &  Co..  J.  S. 
Holland,  J.  P. 
Quality      Lime      & 

<  ''merit    Co. 
Lilley   A    Thurston 

Pacific        Portland 

Cement   Co. 
Shasta     Lime     pro 

Oil,  Is     Co 

Standard    Portland 

Cement    Co. 
Waterhouse  Ji 

Pine     Co. 
Western     Lime     & 
nt   Co. 

<  hi  in  ne. v*,     Patent 

<  la  w-son  Co.,   L.    E. 
1 1,        ii    -    McDon- 
nell   Co. 

Dunlevy    ,<:    Gettle 

II.    J. 
Conerete    (niilrm- 

ruri*. 
Arra.s.      Adam 

i    &    Hilri 
i 'amp    A    Carrfllon 
Chalmers.     H      A 

(Inc.) 
Chase,    S.    A. 
'  '"-"p,  rative      Ar- 

tifioial  Stone  Co. 
Dillon.    H. 

A.    C 
Flaherty,    w.    N. 

Bros.    Co. 
Gilmour.    W.    G. 
Gnecco,    M.   H. 
Grussei,     Herman 
Hansen     &     -lohn- 

son. 
Haun.    C.    C.     W. 
Hurley.     P. 
Leonard,   J.   P. 
MtCahe    &     Brown 
McClenahan.    T  w 
McGregor,    O.     K. 
Mattson.    J. 

m      Concrete 

A  Mosaic  Wks. 
Nelson  A  Co..C.  O. 
New      Rra      Marble 

<t  Concrete  Co. 
Nugent.  Robinson 
I'l'  rson    -    Nelson 

-, 

Ra?'  nussen.    A. 

Rupp.    G.    P. 

San  Francisco 

Concrete    Co. 

Sehlosser,     Max 

Si  hmldt  A  Son.  J 
John 

Stanqulsi  A  Tay- 
lor. 

Szoke.    Francis 

Thomas  &  Sands 
lund,    J.    V*. 


t'oiierete        Mai'liy. 

r  icon   A   Co..    E.  n 

Craves      -      Spears 


leililiiimiil. 

A      L.    Ynuns;    Ma- 
chinery   Co. 

Appman 
Wicks 
in   A  Co..    B.    R 


Hess 


W. 


i     Kopnel    Co. 
Cornice      Work*. 

mson,  B.  P. 

Ml.-,  s       Heal  ins,-      A 
[Hating     Co 

''"!  WI(S 

Capitol        S!  eel 

Works 
Crown      Coi 

Works 
Gullfov    i 'or-     Wks 
Comyns   ,*;•    Nygrpn 

01 

Works 

il.       A       M. 

Met.nl     Works. 
1 1 1 '  ern  in      S  ' 

al    Works 


II     J. 


ACo.,    .1     A. 

ii  Sheet 

M    nil     Works 
'ii    .<;•    Co 
O  live.       Con        .C- 

Metnl 
Window    Works 
s     i?    Cornice   Co. 
Metal   Stamp 
,\     Corr.    Co. 


Crude    (HI    Homer* 
Bill     ,v-     Jacobaeii 
Sherman,    Kimball 

&   Co. 

Crushed     ICovk. 
Bay     Devel.    Co. 
Cal     Building    m  ■ 
teruil     Co. 

iin-lio,     John 
City   Supply   Co 
Holland.   J,    p 
McMullIn,    A.    I.. 
Simon- Foot     Krick 


Sti 


she,! 


Rock    c. 
Stone  Co..    E,    B    ,v 

A.    L. 
Western     Develop 

"'     s,  ,,  ||,  ,,,, 

"•""P       IV Inn. 

Brlekley,    p    j 
Fox.    John    L. 
Imperial        Waier- 

prooftng   Co. 
Redgle     a      i.,  ,,,  | 

Tailor.    I.    a 


ii,  „ 


t»i.. 

('Ion 


'mil 


KIsclim 
loir 


i  ieu 

•  trie     I'lvinn,. 
American     Gas      & 

Bleetrii     Fixture 

Co. 
Pac.   Gas   ,\..    i    ,  , 

trie   Co. 

licet  He     I.IkI.i     ,  „. 

City    Electric    Co 
S.    P.    Gas    £    Elec- 
tric   Co. 


i:ii 


trl« 


\VlrlnK    * 
I'-qillllllleiU. 

American    Flee     ,v 

Constr.    Co. 
BrotJiers        Turner 

&    Co. 
Cal.     Elec.    Constr 

Co. 
Central    Elec.    Co 
City  I'riileetiv, 

Electric   Co. 
Davis    Elect.    Co. 
Decker     Electrical 

Construction    Co 
Parnsworth     i:ie, 

al      Works 


era!       1:1, 


Co...  . 
Generol    Eng.    Co. 
G  I  o  h  e        Electric 

Works 
nnnbrpt-c      vv      s 
Hicks     Elect.    Co 
'  '  '        Elec.     Co 
Manhattan       Elec- 
tric  Co. 
Me  Pel  I    Flee    Co 
National       Elei  1 1 

Co. 
Newberry    .    Bend 
heim    Elec.    Co 
Pac,      Fire     FvCn 

gulsher    Co 
Rirllev.     \      ii-      n 
Rochdale      i.-i,...,'. 
SchlmctsohoV      n 
Standa-  1     I'P-..   n  . 
Turner     C.       -i  ',.. 
Weldenthnl   .  c.s 

liner     fl«-       r- 
Welel    Fleet  ri- Co 

Rlcvnt.ir     llnlMer, 

Otis       Flev.l..-       I'., 


F.ntloinlor. 

Walker.  /. 

<  '':  urch 


Artollth     Mfg.    Co, 
Bender    l:  A  P.   Co.. 
J.    w. 

Dw.in     (',,         I       E 
F  I  b  r  c  s  I  ..  n  e      A 

Routing    Co. 

■  i i  i     I :     A,    I ■ 

Co       '•      II 
Goodmanson,    A,  K 
ri.  ,  .,  ns      <■•■    ■•    '  • 
Malott.        Pe  erson 

,v    Adam' 

He    Co 


Calif     Parquel     F 

Co 
Hardwood    I  it     (> 

loiihi    Ploor  c,, 

i'l,.,,!-     Sand- 
ing l 
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Uultnultet         lr..u. 
i;.iiv.r     .v     liaiuil- 

BeiBei      Mfg.     Co. 

(.as    liilurc. 
American      U 

Blec.  FixlureLo 
UIi.m  .v  UlaainK. 
.    ..     rial"    .V    VVin- 

,iu»  Glass  Co. 
'■       „-     i. 

v     Din- 

llabi  I  l^' 

letl 
Mission      Plate      & 

\\  in. low       Glass 

I    plate      & 
\\  indow      Glass 

.-.     &     Gott- 
lieb . 
,     „n  ,s    &  Scrnel- 
jei      Art     Glass 

l.rmlluB- 

Branlck.    J.   P. 

Button.    I.    V. 
Cassaretto.     John 
Ucvineenzl    &   co., 

Dillon        Teaming 

Co.        „     ,.       , 

Gal'len,     Carlin     & 

McCrory. 
Hartnett    J.    t>- 

BO.   J-    P- 
Lennon    Co..    J     i- 
Leffier  &  Spinks 
I  uKKen,    Ernest 
McGaffigan.  P.  J- 
VtcGHnchey  « 

yonohan 
Monarch    TeamCo 
Montague   Co.,   f- 

N'oonan    K'"3'        ., 
O'Dav    CO.,    Da  til 
nnell,    PHi"p 
Olmo   ft   Son.  J-  T 
powers.    Chas.    J. 
real  Iman    &Woods 
Star   Con.   Co. 
v.riert    C<       I.    H. 
i.rimlle      Curbing. 
Graham        Granite 

_ 
I  ,  ,  1    Granite    Co.. 

W 
Pacific  Granite  Co. 
J.,.,,,.r    Granite  Co 

Gravel. 
i-  ,  .      Devel.    Co. 
i-il     Building    Ma- 
le rial    Co. 

•d    Crushed 
'■■■,„  l<    Co.       __ 
Si..np  Co..  B.   B.   & 

■      I. 
Hardwood       Ueal- 

i,i,i.I     Fioor    Co. 
Hnrdwood        Inte- 
rior  Co. 
Wood   Lumber  Co., 
i-     K 
ll.l'..i.rc.      Bl.lrs. 

Baker    &    Hamii- 

""1  „ 

Brlttaln   &   Co. 
Bros. 

.11   -   Newell 
Supply  Co. 
Meyer,    Adoph 
Gorman     &     Sons. 

Palace  Hd  ware*  o 
3  ]•  Hd'w  in  Co 
Smith    Co.,    P.    A. 

IIH»     A     isralo 
•  ,    .  hlng-r.     Y.. 
■  II.     M.    W. 
HrallnK    *    Veoll- 

Imlng. 
Ai  Ibach    •*    Mayer 
iting     >v 
Wntllatti  | 

I  .  :il     Kn-'.     Co. 

nan  &  O'Brien 

l^iwHon,    li 

Looney  Co.,  J. 

Mamrrum   ft-   Otter 

!-:    ft    Son.    Win 

s. 

Tiirnr-r   Co..   The 
n  »■■<•»     Mover*    A: 
tllilsers. 
H.    L. 

Mrmrf.     F.     A. 

n,    A. 

■:     H. 
ptratton,  C.  C. 
Sullivan    I'    J-*T 


liaiuw i        inte- 
rior  Co. 
Inlaid    floor    CO 

loor    Sand- 
ing  Co. 
■  run    At     Steel. 
Baker     &     Hamil- 
ton 

on    &    Noyes 

in     Mfg.     Co. 

v\  .ici.is  ,v    HurVari 

lroli    WorkM. 
-\i  t    Metal    Works 
it, ,i,i.     Iron    Wks. 

Bros. 
Kureka     Wire       & 

l.uii    VVks. 
Folsom      St.,      I  "J" 

Works. 
Glasser     &  Kloeres 
Uotdet     (late    Iron 

Works 
Hillard   Co.,   C.   J. 
Michel    ft    Pfeffer 
VI  ona  reii  Iron 

Works 
North      Star      Iron 

Works 
Ralston  Iron 

Works 
S.    F.    Iron   Works 
Sartorius   Co. 
sjnnraeaer's       Iron 

Works  __ 

Security   Iron  Wks 
Steiger       &      Kerr 
Stove     &     Foun- 
dry   Co.  mi 
West    Coast    Wire 

&  Iron  Works 
Western      Iron 

Works 
Zenith   Iron  Wks. 
Joist     Hnngera    * 

Post     Caps. 
Kortick      -      Fall's 

Mfg.    Co. 
Lllley      &     Thurs- 
ton   Co. 
Waterhouse  & 

Price    Co. 
Western         'Bld'rs. 

Supply    Co. 
Lathers,     Wood     A 

Metal. 
Havden.    Fred 
Lvnch.   Richard 
Mr  A  Bee.    E.  T. 
Raymond,  Wm.  H. 
Ward,   J.   E. 
I. Inn-      &       Plaster 

Dealers. 
Arden    Plaster    Co. 
Cai.    Lime    &    Hy- 
drate   Co. 
Cowell       Lime      & 
,  ■■  ment  Co. 
iuerin  &  Co.,  J.  S. 
Holland,  J.   P. 
I.,  nnon   Co..  J.  E. 
i.         Portland 
Cement    Co. 

v    I.ime   pro- 
ducts  Co. 
Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 
Acme   Lumber   Co. 
Christenson    Lum- 
ber Co. 
Columbia     Lumber 


I  loe   Co.,    Frank   P. 

Hart-Wood     Lum- 
ber  Co. 

Hanptnian       Lum- 
ber Co. 

Krune   Co..   J.   H. 

Hooper  Lumber  Co 

Loop   Lumber  Co. 

MaePonald      Lum- 
ber  Co 

Moore       Mill       nod 
laimhei    Co. 

Mahony 

I.ntnl.,1  CO 
Pope  K  'I'albol 
Refnharl     Mill      ft 

I, noil. 
Santa    Clara     Val- 
ley Mill  A  Lum- 
bet 

Santa     !•'•■     Lumber 

Co 

S.    F.   Lumber  Co. 
Schouten  ft  Co.,  J. 

w. 

Van    Arsdale-Har- 

l, umber  Co. 
Wilson     Brns.ft  Co. 
Wall.   Jos.   P. 

i   Lumber  Co., 
i-    ic. 
rates,  Wm.  F. 


JliiKlirxllr      r'loor- 
UBK< 

rf.ia.olUM      Jllg.     Co. 
DcliUel      U.&i  •     Go. 

uwdiH  m  Co.,  J   k. 

oalleU      li.&F.  Co. 

riDrmuiie    .* 

I'.UUtlllg     Co. 

FlaueilJ      K.&f.Co 

K.    li. 
Goodmanson.    A.  K 
Hcrsi-n-,    Fred   C. 

Mullull      tv       felel- 

Tieman     &     Bero- 
Watsoniie    Co. 

tlauli'lx,      tileB      * 
ti  rates 

Ginsberg  Bros. 
Hulse  Tile  Co. 
ik. ,  wan     lV     Lono- 

Mangrum  &   Otter 
Peerless    Agencies 

Co.  ,    . 

Petrovftsky,     John 
Tbuinson,  J.  W. 
Watson    Mantel    & 

Tile   Co. 
uurble  aud  Mosaic 

Work. 
Florentine  Art 

Studio 
Geivais,   Henry 
unecco,   M.   H. 
Grassi    &    Co.,    P. 
Mission      Concrete 

o    Mosaic   Wks. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 
&Concrete   Co. 
tii-iul    i. ii tii. 
Atlantic        Fire- 
proofing   Co. 
It,  rger  Mfg.   Co. 
I.illey   &    Thurston 

Co." 
K.iebling      Constr. 

Co. 
Waterhouse  « 

Price 
Western    Builders 

Supply  Co. 

Metal     Stamping 

s'    F    Metal  Stamp- 
ing  &    Corr.   Co. 
Oils    and    Greases. 
Standard  Oil  Co. 
■  (momenta]     IMas- 

terlue- 
Itlnner,    Theodore 
t  i,ison.    O.    F. 
Lipp  &  Co     J.  P. 

\\  oorls.  John  P. 
Painters  and  Uee- 
iirntorn. 

Baker   Co..    W.   T. 

Barnstein,    Wm. 

Rltim.    Louis 

Hums,    .'oseph 

Clark    ft    Dickson 

Ponksey.     Al. 

r..,  i.l     T     H. 

Donovan,   V.   J. 

Frirksen.  Wm 

Flvnn     &     Mikkel- 
sen.  .         , 

H  msen.     Elhing  A 

r.  hi  .-,ia  In.    Al. 

I  „      Harnn     Palnt- 
'ne    Co. 

Miller     J.    A. 

MeCuhbln.    Jbmes 

Manning.    John 

W:,l     1..   .1. 

Onan.lt    ft    Son 

,.,.„f,„  ft  Co..  J.  F 

Ruderman,  I. 

Sehafer.   Wm. 

Slopuzhnlkoff        & 
rn      Fred 

S   nltll.    J      S 


Patent       Lbln""-' 

Clawson  Co..  1^. 


B 


olc 

II.    .'. 
Dunlev)     .^    Gettl. 

11  le       Unvlnii. 
Yusemlte      Consir. 
Co. 

Planlnu  mils. 
Anderson  Bros. 
Birth  Co.,  I-  H 
Builders'       Suppl) 

I  icpot 
Cal.   Door   Co. 
Ua.1.    Planum     Mill 
El  kin-  >v 

Hueke 
Empire        P 

Mill 
Hermann.    A- 
Herring's    Mill 
Holden   -    Deuprej 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main    St.     Plauinn 
Moore   Mill  &Lum- 

ber  Co.  - 

Pac.   Coast   Mill    A 

Lumber  Co. 
Premus        Planing 

Mill 
Relnhart     Lumbei 
&   Planing    Mill 
San     Mateo     Plan 

ing  Mill 

Santa    Clara     N  al 

ley  Mill  *   Loin 

ber   Co. 

Searle    &    Hay,  . 

Spencer    St.    Plan 

ing  Mill 
Taylor  ft   Co 
Usona  Mfg.  Co 
Western      Plan  ins 

M'U  r,      ,1 

Veyhle     &     Colli  u- 
Yates.    Wm     F 
Plasterers 
Bradley  ft  I  ! 
Brennan.    James 
Burt,   Chas.    J. 
Campbell.   Chas 
Cashman.   M.   J- 
Chalmers.      H       A 

(Inc.1 
Glosser,    G.    W. 
Glosser  ft   Kaiser 
Cline.   T.   J. 
Greenback.  Joe 
Connel    Co..     1      K 
Daly.  J-  H. 
Duthie.    Chas 
Fraser.    Simon 
Fry,  A. 

Gilmour.    W     G 
Jacobson.    N. 
Kaiser,    Jos 
Leaf    &    I 
Mowat    Donald 
Orford,  J.    A. 
Phibin.  J.   J 
Terranova.    M     .1 
The    Pacific    Plis 

tering  Co. 
Wagner.   .Tames 
Plumbing   anil   Ha 

Fitting. 
Ahiiia.ii   ft    Mayi 

BOBCUS    Bros. 
Bernard.  Gen    F 
Condon    I 
Empire    Plumt'in 

Co. 
Flood       ft        ":"" 

mond 
r;,,ss.    \\'m      P 
Grundy.  Edwa'd 
Houston.    J.     I 
Jacobs   ft    n,  rei-r 

I'     F 

Kelly,  Hem  ' 
Klernan  ft  O'B-" 
Kirscbbaum.    vi 


Hallway   Material* 

con    iv 
I  ,  a .-. 
Uienstein      -     Ar- 
thur Koppi  I  i  lo 

Ileal    IJ.slall.. 

Ludvvlg,    J.    C. 
IUBbIus. 

Voselillle      Constr 

Co. 

Lamburth,   C.   E. 

Markley.     .lames  L 

KoobjiKi    Ura»el    «.v 

t  ouipuallloa.  I 

Alldeu    l. 

B.     F. 
Bender    Rooting    >\ 

Paving   Co. 
Cal.    Kooflng   Cu. 
Cantley    ft:    Uo  ,     i 
Enterprise      Root- 
ing Co. 
Floresone     & 

Rooting    Co. 
Flaherty,   R.   H. 
Goodmanson,    A.  K 
Lawson        Rooting 

Co 
L,ovetl    Bros. 
Malott,       Peterson 

&    Adams 
Rapheld       Roofing 

Co. 
Samuel   Co..   H.    D 
Tibbetts       Rooting 

Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 
I  too  flu-.':     (State     .v 

Tile.  • 
Graham,   R    G 
White,    r-M     v 

Roofing    Materials 
Johns    -    Manville 

Co.,  H.   W 
Parafnne  Palm    <  ■ 
Waterhous, 

Price 
Western     A  - 

Magnesia    C 
Western    Builders 

Supply  Co 
Whittier   -  Cobun 

Co. 


ft 


Br 


M 


i, ,i,n  ir 

,,n.     Peter 
Globe    Palnt- 

nmlker.    Maver 

W;  9-ner     Fred 

Woenei 

I-  r.   n. 

IMIiils.    "Us    Vnrn- 

ls|,,.«.    Kle. 

Clark     ft     Dickson 

Puller   Co  .    W     P 
rvRrlen.  J    B. 

,.,..,!,..       P  lllll     ''' 

1 it      «     t.rl  mhert 

"■l.ntl,  r    -    Col 

Wnrflen    -      I 
VarnlPh    Co. 


w 


l. 

I. a 

bettli  h    B 
Levy         Piuml 
Co      M. 

1,,,,,,,.  •■    Co..    M 
\1nv.    Ous 
I,  i  ,  od,    J.    J. 
p,  -  ,•/•/!     H     -I 
Skellv.    T'm 
Sriook 
Stewart     .Tames    f 

Co.,    The 

ft         Cm 

pi„,,,l,er.     SnOPHf 

vr.i„„„    \ite    •"  • 
imil-oi'i        \ • 

(r,|.l,l     *     Pns- 


Sand,   Gravel.    Kte 

Bay  Develop     Co 
Cal.    Building    Ma 

Material    Cu 
Holland.    .1     P 
McMullln    Bros 
Stone  Co..   E     R     v 

A.    L. 
Western     Buildint: 

teiial  Co. 
Western    Devi  lop- 

ment    Bynii 
Saultnry     Garbaisr 

Chu.'.'s. 
Bill   &   Jacobs!  n 
Sand   Bla-.il"* 
McDermo't.    W 
Sheet    Menil    «  ■*■• 
Abrahams, ji,     B     " 
Appman 
Works 
Atlas     Hen  I 
Ventilatii. 
Barth  ' 

Works 
Capitol        S.i  ee  I 

Metal    W 
Comyr 
Crown       Cot 

Works 
Forderer 
Works 
,  :      &      \I.     Sh  ei    ■ 

Metal   works 
Gullfoy       ''"" 

Hlhernia      - 
\l,tal     Works 

HusrbPi     ii    i 

rTuraheille    Bmc 

1,1,-ai  i'  in  le,  '  ' 
I  .11  .«•  Co  i  » 
Modern  Sheet  m   i 

al  Works 
laor,  ft-  Co 
olive.       Cox       * 

Lesrv 

Window    O 
<3      F 

o    -p.   Metal   st-,m 
Slilewnlh       I  lir''<- 

"  T         ^ 

I 

John 


Supply   Co. 


Stair   lliiildirs. 
Bishop    .V     1'eralli", 
Boiler,  John 
n,  J. 
in,    C.    ss  in. 
w. 

W.    F. 
Stewart.   .1.    K. 
Stationery. 

Foster   ft:  Short 

steel      Mars. 

BaKei      .v      Hamil- 
ton 
Dawson    &    Noyes 
•v        Hud- 
Steel    Erector. 
Williams         C  o  n  - 

ion    Co 
Stenography    and 

Tj  iirii  rltlng. 
Nichols      Advertis- 
ing  Co..    M.    B. 
Waterson,     Elliott 

si  ore    I-  r„„i> 

:-,   11     ft     CO.,  J 

Kawneer   Mfg.  Co 
Waterhouse  ft 

Price 
Western     Builders 

Supply    Co. 
structural  Steel 

Contractors. 
Judson     Mfg.    Co. 
s,  i  raeder's       Iron 

Woi  ks. 
Western    linn  Sup- 

ply  Co. 
Woods   ft    Huddari 

.Wang.  ,..ii      «  Utter 

i     &     Kerr 

slrueiiiriil  Steel 

i  oiiiriietors. 

I,      Iron     VVks. 

Bros. 

Golden    Gate    Iron 

Works 
San  F  rancisco 

iron     Works 

Ralston     iron  Wks 

Scuauer.    Fred    C. 

Iron    Wks. 

Surveyors. 

Sanborn   &    Corin- 

son 
Tea  minx    .V    Grad- 
ing. 
Branlck,    J.    P. 

,     I.    V. 
Deveneenzi    &    Co.. 


union    Teaming 

Gallen,      Carlin      ft- 

McCroy 
Hartnett,   J-    D. 

I. ill.-uid.   J.    P. 

i.  mi :o  .  j.  E 

1.,-ller    &    Spinks 
Luggen,    Ernest 
McGaltigan,    P.   J 
McGIinchey  ft 

Monott  i  n 

■ 

:o„  p. 

Bros. 
•  ,i  lav  '"o..  D 
■ 
I  'nwi  rs    chas.  .1. 
Si  ,  •      Contracting 

Co. 
Wright   Co..   .1.   H 

III  Inc. 
Ginsberg    Bros. 

i  ■■■  ft   Co.,  S 
Hulse  Tile  Co. 
Kir-wan     ft     Dor 


\l. 


iirrnm    ft    Ott< 


J.      ',. 


Wall      lle.ls. 

.Marshall    -  Steal  Da 

water      Company. 

Spring  Valley- 

Water    WOTks. 
.v  i,.. ...  iisiiinc 

I :ii.  kley,    P.    J. 

tnelson 

L.     A. 
Window    i  leanlna- 

'   i  ii  dor. 
'  111    i  ning    Co. 

a  Wln- 
i  n 

w  l  n  - 
''leaning 


August 
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OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGK 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.    Wilson  Financial  Secretary,   S.  A.  D.  Schenck 

Vice-President,   Richard   Herring.  Ass't   Secretary,    W.   J.   Carberry 

Treasurer,   c.   W.   Witnington  Doorkeeper.    B.    R.    Wolcott 
Secretary,   R.  J.   H.   Forbes 


DIRECTORS 
James    A.    Wilson    Robt.    Dewar 
Alexander  Mennie  H.   Maundrell 
C.    W.    Withington  M.    F.    Gale 
R.   J.   H.   Forbes       J.    J.    Phillips 

MEMBERS. 


R.   A.   Chisholin 
O.    E.    Brady 
Richard  Herring 


\r.  hi  It  -.In  1 11 1    I  n>u 
Works 

Acme  Iron   Works. 
Bay        City        Iron 

Works. 
Brode  Iron    Works 
Central   Iron   Wks. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    \\   .>!:.<. 
Hillard.     :.   J.   Co. 
Jiulsun    Mfg.   Co. 
Vtortenson        Cons. 

Co. 
Michaels     &     Pfef- 

fer 
r,hoenix    Iron  Wks 
talston  Iron  Wks 
■chrader  'r- 

Works. 
St.      Francis      Orn. 

Iron  Works 
Iteiger      ft       /verr 

Stove     ft      r'oun- 

(1  \v   r  •>. 
/ulcan    Iron    Wks. 
\Vestern    Iron  Wks 
Withington.   C.    W. 

Art    Glaaa. 
Cal.    Art    Glass    Co 
Ingerson   ft   Glaser 

Co. 
Rlacknmlth. 

Paul    Klelher 

ROIKlx. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

\cl  na    Life    Ins.  CO 

Boole.  F.   W. 

Empire  State  Sur 
etv  Co. 

Fidelity  ft  Deposil 
Co.    of   Miirvlarm 

',,11^,     M.     A. 

R.ivett  ft   Hauer 
Hillman    ft  Son.J.R 
I.nwton,    A.    F. 
l.lovd    ft    Spengler 
National        Surety 

Co. 
Pacific    Const    Sas- 

nalty    Co. 
pacific    Surety    ro 
Itrick  nun  Pottery. 
Ray      Development 

Carey.    J.    E. 
•'arnegie    Brick    & 

Pottery   Co 
i'.ii  nulnez  Brick  A 

Pottery  Co. 
McNear  Brirk   Co.. 

B.   B. 
Peterson   -   Karts- 

choke  Brick  Co. 
Remillard  Bk  Co 
Sacra  mento 

Trans.    Co. 
San    Finn.   Bk.   Co. 
Sri  n    Jose    Brick  Co 
Steiger    T.    C.    and 

Potti  ry  Wks 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick   Co, 
building    Material. 
California      Build- 
ing   Material 
City    Supplv    rn 
Kortick  -  Falls 

Mfg  Co 
Holland,   J.   P. 
J.   E.   Lennon. 
Tohns-Mnnville  Co 
'.pvy    &    Co..    Robt 

Llllev  H  Thurston 
Co 

Pacific    Refining    * 

Roofing  Co. 
Parrott    &    Co. 


Paralflne  Paint  Co 
Quality    Lime    and 

Cement   Co 
United    MateriaICo 
Waterhouse  & 

Price   Co. 
Western  Bldrs 

Supply    Co. 
Western     Building 

Material   Co. 
Fernald  Co.,  The 

Building;  Paver 
Boyd   &   Moore 
Lilley    ft    Thurston 

Co. 
Cement     Dealers 
Balfour,       Guthrie 

Co. 
Crwell  Lin 

ment    Co 
Holmes    Lime    Co 
Holland.    J.    P. 
Leonard.    J     .1 
Maynard,  .1  r.,  J.  L 
Pacific         Portland 

Cement   Co. 
Quality    Lime    and 

Cement    Co. 
Western     Building 

Materials     To 
Standard    Portland 


&  Ce- 


f'on 


It    Co. 
etc 


Chase.  Silas 
Camp  ft  Carl 
Duncanson. 

relson   Co 
Foster  ft   Vo; 
G°rvais.   H. 
Goodman 

clal    Stone 
Haun.  C.  C.   ' 
Keatinge    ,vS 
Leonard.  J.   J 
Leonard.    J.    f 
Lynch.   A. 
Pasoualetti. 
Stanquist     ft 

lor. 
Stanouist    ft- 


Allen.    Alex.    M. 


Bateman,  J.  C. 
Boring,    F.    H. 
Born  ft  Son.  S.   A. 
Brady.   C.    \ 
Braunton    Bros. 
Burdick,    Wm.    A. 
Caldwell    ft    Co. 
Cameron     ft     Diss- 

ton. 
Cavanaugh    ft    Ve 

zina. 
Chlsholm,     R.     A. 
Cobby,   J.    W 
Concannon,    W.    N 
Conrad.    II. 
Days'   Rons.   T.   H. 
I  ii    •  ar,   R.  ft   Son. 
Elam,  Thos.  &   Son 
Elliott.    E.    W. 
Fahy.   R. 
Fischer,    Fred 
Franz,  Val. 
Frost.    T.    P. 
Gillespie,  G.  Q. 
Gallagher,     Frank. 
Gardiser,     Florent. 
Greig,    Robt 
Hansbrough    Bros 
i  u  i  ley     -     Tlbblta 

Con   Co 

llinson.    I.      \ 


Howkins.    A 
Hovt    Bros. 
Ingerson,    C.    A. 
Jacks.  H. 

Jones,    W.    G. 

Kent.  S.   H. 

Knowles  ft   Reich- 
ley. 

Lang  ft  Bergstrom 

Letter.     E.     T.     & 
Sons. 

Lynch,  M.  C. 

Lynch,    p    .1 

Masow  ft  Morrison 

Mathews   Con.    Co. 

Mathies.   H.   C. 

McBain,  J. 

McKllllcan,    R   and 
Wm. 

McLachian.    Thos. 

Miller,   Adam. 

Moller,    R.    W 

Morey.   H.    B.ft  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran    ft    Peter- 
son. 

Robertson.  J.    M. 

Robinson      ft      Gil- 
lespie. 

Savage,    M.    J. 

Stmmen,    John. 

Smith,  J.  W.  ft  Son 

Spence.   A.  T. 

Stockholm    ft       \l- 
lyn. 

Terrill,   G.    C. 

Walker   Bros.   Co. 

Warwick.    H    C 

Roller,    Thos. 

White    Bros,    (car- 
penters! 
lornice  Work*. 

Amsler,  C.   S. 

Berger   Mfg.    Co. 

Capitol    Sheet    Mtl. 
Works. 

Comyns    ft     Child- 
ers 

Conlln,    .1. 

Cronan,   Wm. 

Forderer      Cornice 
Works. 

Guilfoy         Cornice 
Works. 

Appmann     Cornice 
Works. 

Heldt.    Weslev 

Morrison    ft    Clark 

S.     F.     Corni.-e    Co. 

Western      Furnace 

ft    Cornice    Wks 

Contraction 

Lather. 

Lynch,  Richard 
Schnebly.       H  o  s- 

trawser    ft    Ped- 

grlft 

Ravmnnd.  W.   H. 
Curbing.      Granite. 

McLenegan.    s     B. 

DcM>r  Openerft. 

Rischmuller.  Geo. 
Electrical. 

California  Electri- 
cal   Works. 
Central        Electric 

Co. 
City    Electric    Co 
Decker   FlectiicCn 
Globe    Flee.    Co. 
Hanhridge      W     S 
Levy    Elec.    Co. 
National    Elec    Co 
Van    Fmon    Eleva- 
tor Co. 

Rlevntnra. 

Otis      Elevator      Co 

Van    Fmon    Fleva- 


Fllire. 

S.  F.  Fibre    ft  Cord 
age    Co. 

Fireproof  Doora. 

Gervais,  Henry. 
Norris,    L.    A. 
Roebling   Con.    Co. 

Floor   Saudiug 

Inlaid    Floor    Co. 
Pacific     Floor 

Sanding    Co. 
Urlll    V\  nrk. 
Cal.    Art    Metal    ft 

Wire   Works. 
Merle  Co.,    A. 
Sartorius   Co. 
Withington,   C.    W. 

Gen.      Coutructora. 

Brigham,  H.  B. 
Caldwell  ft  Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farcjuharson.     D.  B 
Fee,    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griffith,     Wm. 
Hannah    &    Co.  J.s. 
Hayes    &    Schmidt 
Jackson,    A. 
Kuykendall.   J.    S. 
Malley,    Edward. 
Peacock,    John 
Van     Sant-Hougli- 

ton    Co. 

Glaaa  and   Glaainis 

Cal.   Plate   ft    Win- 
dow   Gass    Co. 

Cohen.    I. 

Cobbledick      Glass 
Co.,    L.    N. 

Fuller.     W.     P.     ft 
Co. 

Habenicht    & 

Hovvlctt 

Holland.   J.    P. 

Schwarz     ft     Gott- 
leib    (Inc.) 

Grading   M    Team- 
ing. 

Church,    D.   O..    Co. 
Dillon,    D. 
Fay,   S.    J. 
McClure.    H.    N 
Wilhelm,    A.    H. 
Wilkie  Co.,   A. 
Williams.   F.   A. 
Wright,    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.     B. 

Granite. 
Bradbury.    Thos. 
Cal.    Granite  Co. 
De    Lano   &   Sons, 

C.   L. 
Hunt.   A.  T. 
Raymond     Granite 

Co. 

Hardware. 

Brlttaln    ft    Co 
Kruse,  J.   H. 

Meyer,    A. 

Osborn     Hardware 

ft    Tool    CO. 
Palace     ITdvv.     Co. 
Wright      Hdw      Co 
Heat      and      l.lglil 
Pacific        Gas       and 

Electric    Co, 
HoiiMe     Moving.'     A 

ICiKIiil'. 

Blume   Cont'g  Co. 
i      E,    K 

Sullivan.     D.     I.ft-T 


lli-alliiK    *     Venti- 
lating. 

Cronan,    Wm. 

Mangrum    ft    Oiler 

Montague.     W.     W. 
ft    Co 
Inlaid    Floorn. 

Hardwood         inte- 
rior   Co 

Inlaid    Floor    Co. 

Pacific      Floor 
Sanding    Co. 


fer 
Monarch       iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

Interior  Decora 

lora.      L.-ithrra. 

Snell   ft    Dennis. 
Lynch,    Richard 
.lolal     Hansen     « 
Pout   Cava. 

Kortick  -  Falls 

Mfg  Co. 
Lilley    ft   Thurston 


Co! 

Ka«. r     Syat 

Store.     PronlM. 

Falls     Mfg.     Co. 

Lilley   ft    Thurston 
Co. 

Light     anil     Power 

Pac.    Gas    ft    Elec- 
tric  Co. 

I. line.    Cement,  Etc 

Acme       Cement 
Plaster    Co. 

Arden    Plaster    Co. 

California     Lime  ft 
Hydrate     Co. 

Cowell       Lime       ft 
Cement    Co. 

Holland.   J.    P. 

Holmes    Lime    Co. 

Lennon,    Jas.     K 

Lucas.    W.    E. 

Pac   Lime   ft    plas- 
ter   Co 

S.    F.    Lime    Co. 

Shasta    Lime    Pro- 
ducts   Co. 

Western     Building 
Material    Co. 

Western     Lime     \- 
Cement    Co. 
I.  u  ■■■  her. 

Acme    Lumbei    Co. 

Christenson     Lum- 
ber Co. 

Greater    Citv    Lum 
her    Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt    Lumber 
Co. 

Hauptman       Lum- 
ber   Co. 

Hooper        l.umiier 
Co. 

Kruse.   .1.    II 

Loop   Lunibei    Co. 

Macdonald       Lum- 
ber   Co. 

Moore.      R.      Ii.  Mill 

ft    Lumber    Co 
Olsen     -     Malronej 

Lumber    Co. 
Pope  ft   Talbot. 
Santa     Fe     l.iimb.-i 

Co. 

Schouten     Lumber 

Co. 
Tier  nan     ft      Bero- 

Van    Arsdale-Har- 
ris    Lumber   Co. 

Wilson      Bros. ft  Co 
Doe    Co..     V.     P. 
Lumber  (Hard- 

wood. > 

Dleckmann    ft     Co 
Howard.     F.      \,    ft 

Nlehans.    !-'d     h'     \ 

Co 
White    Rros 
Turner.    A.    I 
S.     F      Lumber     Co 

Maehinerv. 
Harron,       Rlckard 

R     MeCnne. 
Parrott    ft    Co. 
Naaona    •KBnlldera 
Alexander,    It 
Ulen,    C.    .1. 
Anderson     ft     Ral 

\  i  •.  tt.    \ 
Beck.    A. 


Brady.    M.    V. 
Brady,    O.     E.ftSon 
Rrandon.    E    J 
Brennan.    J.    E. 
Brigham.    H.     B. 
But.  her.    Thomas 
Butler.     Thos. 
Byron.    D.    J  ft  Sor 
Campbell     Bros. 
Cnrr.    J.     W. 
Downey.    J. 
Far-rell    ft    Reed 
Fennell.    Jas. 
Gate.    M.    F.    ft  Son 
Gilson.    J.    E. 
Harrison,    A. 
Hlhhlns   ft    Bak-u 
Hock.    Chas. 
Hoffman.    V. 
Hogberg     ft     Lnd 

wig 
Larsen.    H.    H. 
Lawson.    A.    W 
McGowan.     M 
MeWbirter  ft 

Drake 
Miller.    J.    W. 
Murray      ft      Mow 

lirav. 
Muleahv    Bros. 
Nagel.    W.    L. 
O'Connor      ft     Col- 

Una 
O'Rniirke.    T.    F. 
Rnlney     ft     Phhll 

lips. 
Rlngrose.     R.ftSon 
P"Ott,    W.    S. 
Walker,    p.    J. 
Watson.    Sage 
Watson.    Sidney 
White.   .1.   M. 
Whitney   ft   Davie.- 


'Mis 


Wvgnnt.      T      TT. 
M/irhle. 

American       Ma  ride 

ft    Mosaic   Co. 
Columbia       Marble 

Grab's!,  Peter.  Co. 
Hunt.  Andrew  T. 
Malnn  F  L.  ft  Co 
Mnstn  ft-  Sons.  Jos 
Keennn  Co. 
Vermont  Marble 
Co. 

Mantels.    Tllca 
fSrntea. 

Kirwin      ft-      Dono- 

va  n. 
Mangrum    ft-    Otler 
Montague    ft  G,,..w 
Peerless    Agencies 

Metal      Furring     A 
Lathing. 

Lvneh.    H.   T. 

National      T.nthlnr 

md     Furring 

Metal    Window 

^Vorka. 

Dwan,  J.  E. 

Moaale. 

Amer.      Marble      ft 

Mosaic    Co. 
Gervais,    TT. 
Maino.    F.    L.  ft  Co 

OflW   FIxtnrcM. 

Bateman.    Wm. 
Forbes    ft-    Son, A. J. 
Fink    ft    Schindler 

Co. 
Simmen.    John 

Palo  (era. 

Daniels.    Gus    V. 
Donovan.    V.    J. 
Frascr.    .1.    P 
Knss.   P.    N. 
I.cwellvn,    J. 
Maundrell.    H. 
Norris.   C.    W. 
Sn.ark.     J      ir     . 
Tucker.   W.   W.  I  !0 
Meal,   I.  .1 

Pnlnl     lliinur 

Paint     (Damp     Re- 

sistlng.i 
Dwan    Co      |      E. 

I'nllltx.      DIN.      I '.(<•. 


I'., 


Puller   a    i  ....  w.p. 
Knss,    P.    N 

Maundrell.     || 

Pa    ID       Refining  & 

ROO 

Parafflne    Palm  Co 
W'hitti.-r      Coburn 

Go 


48 

I'atnil      <  1 

■  ••  ■■      I'lan 
Ing    Mill. 

Clawson   &  Co.. 

L. 

s-ai  li     .v     H  iv  n«  i 

E. 

T.i  Mm-    A     r-n 

Dunlevy    ft    Gettle 

Dresser    -    McDo 

ti- 

nell   Co. 

IMtisler»*»*s. 

Cal.   Pottery    Co 

l'liiiilnu    Hills 

Blnner,    Theo. 

i 'a  nick.    M.    H. 

Anderson    Bros. 

Chalmers.      H.      A 

Buell    Co..    Gu: 

A. 

i  Inc.) 

Burnliam          Sta 

II- 

Clark.    D.    Hoss. 

'ord  Co. 

Crichtojl,    J.    L. 

Ca..   Door   Co. 

Coglilan,    Frank 

Cal.    Milling    Co 

Connolly.    .1.    J. 

central     Lu\  ■jei 

,\ 

Connell,   J.    E. 

Milling  Co. 

Dunlop    E. 

E  1  ki  n  g>  t  o  n 

H 

Fay.    aohr 

Hucke 

Felt.    R.    D 

Herring     Milllli 

FlOOdbera:     &     ..,iL.. 

Kendall.   A. 

Caffery. 

Kruse,   J.    M 

Fraser,    Simon 

f,orden  Hill  Co.. 

.1 

Gregg   ft    Clute 

P. 

la« obsen,    N. 

Moore        Mill 

ft 

Kaiser   ft    Leaf 

Lumber    Co. 

Knowies    A. 

PaciiH     MTk'     I'm 

I.vden    ft    Biekel 

Pacific        Tank 

,-v 

Mai-Cuer     ft     Co. 

Pipe    I'o. 

Mennle.    Alex. 

Relllv.    P    K 

VI    i'U.mI,    J.    c. 

Santa     rinra      M 

II 

Mnrelinuse.    C.    C. 

ft    Lumber  Co. 

O'Kane   ft    CO..C.T 
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O'Bulllvan    ft  Bow- 
ler. 
Hmith    ft    Johnson 
IMiixIrr     of     PnrlN. 
Micas.    W     E 

-Miimliliiir     .V     <;»■. 
Fitting;. 

Ahlhach    ft    Mayei 
Rernard,    G     F. 
Burnliam     Plumb- 
ing   Co.,    Inc. 

P:l]-/.iel.     R..    .Ir..    Co 

Grundy,    Edmund 
Gilley-Srhmld    Co, 


Artolith     Mfg.    Co. 


tier 


W. 


I.p 


M. 


T,oonev.       J..       Co. 
I  lnr.1 
nook    S     Ron.W.S 
iltton.    John    G.Cn 


Williamson    Co..H 

Wittman    -    Lyuian 
Cross   &    Co. 
Urban        Real  t  y 
Impt.    Co. 
RliEirers. 
I '.In  ne  Cont'g.  Co. 
Pioneer  Const.   Co. 

Crushed  not*. 
Holland,   J.   P. 
S.   F.  Bay  Imp.  Co. 
Stone.     B.    B.&A.L. 


ROOf    CO 

Fibrestone      Roof- 
ing  Co. 

Lark  in    Asphalt    a 
Paving    Co. 

Magnesia      Asbes- 
tos Supply  Co. 

Malott    ft  Peterson 

Manville      Co..     H. 
w.   Johns 

Meuer    Bros.    Co. 

Pacific   Refining   . 
Roofing;  Co. 

Paraffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western     Asbestos 
Mag.    Co. 

Watson        Roofing 
Co. 

Saud.   Gravel,   Etc. 

Cassarctto,     JoTm 

Holland,   J.    P. 

Keystone   Sand   Co 
Sanitary    l<'.oorIiiK. 

Stone,    E.    B.   &   A. 
L.,    Co. 

Fihrestone      "Roof- 
ing   Co. 


M.l.  .wilk        l. lain, 

Jackson,    P.  H.&Co 
MeGulgan,   John 
Btntr  HnildiTM. 

Bishop     Win     T. 
Stewart,  J.   K. 

Ilouf   Repairing   .V 
Point. 

Slrccl     Wcirk. 
Fay,    S.    J. 

Steel         It  .>  I  I  I  ii  a 


De    Lano    &    Sons. 

I.    J,. 
Ulan-,  hard,    W.    W 
Hunt.    Andrew   T. 
McGllvray      Stove 

Co. 
Raymond     Granite 


Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Itayniuud     Granm 
Co. 

T u. 

Dillon,    D. 


Holland.    I.    P. 
MeClure,    II.    N. 
Monarch    Teamli 

MeLenegan.  S.    I 

Terra   Coltn. 

Clark    ft    Sons.   S, 
Madding.    Melleaii 

ft    Co. 
S  t  e  lg  e  ''        Terra 

Cotta   Co 

Tiling. 

Artolith     Mfg.    Co. 
Ventilators. 


Wliltewashcr*. 

Keigle   ft   Jamisoi 
Brick  ley,    P.    J. 

Wire  Works. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire 
Tron    Works. 

Water  Co. 

Spring       Valley 


Tt  n  IT  tf=* 

-!-■>/.%  »»i:H  :>•■»■ 


An  Estimating  Form  fjr  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  item.  Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wtiite  &  Karnswor  t\ 

425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Sirett 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369    14th  Ave 


This  s  ihc  HOTEL  RO  S  YN,  S  F. 

J.  E.  KraKt  Cs  Son,  Architects.  O.  C.  Holt,  Bldr 


Try  an  "ad"  in  this  paper  and  note  the  results. 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  31. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coasl 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  C  ontractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Sather  Campanile  On  Campus  Of  The 
University  Of  California  At  Berkeley  De- 
signed By  Architect  John  Galen  Howard, 
San  Francisco. 

Bird's  Eye  View  Of  Hayward  Union  High 
School  Group  As  Designed  By  Arehitedl 
Henry  C.  Smith,  San  Francisco. 


WEDNESDAY,  AUGUST  13,  1913. 

SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Contractors  Equipment 


THAT   BRINGS  RESULTS 


BSA. 

Steam  Shovels 

M 

1 

Locomotives 

ml 

Locomotives 

flfl 

Cranes 

; 

Dump  Cars 

SwfcJ^Si 

***< 

Crushers 

Screens 

Elevators 

L- 

~lpc^^      j 

BfesggL 

^s 

g^jfa&j^Si 

sSgg^l 

Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Ciam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  "  est  Coast  Distributors  for 
Lauth-Jurgens 


1,  2,  3  nnd  S  Tor 


lVfotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1    I  on  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     Fi  ANCISCO,     CAL. 
Telephone  Douglas  1380 


Wednesday,   Aug.    13,    1913. 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -to    ]{  inch 

Gravel  and  Crushed  Boulders      y£  inch  to  1  inch 

1  inch  to  \y2  inch 
1%  inch  to  1%.  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 

With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 


BUILDING   AND   [NDUSTRIAL  NEWS  Wednesday,    August    6,    19UM 


Otis 
Elevators 


Sustain  Architeds'  Endorsement 


The  Architect  who  specifies  Otis  Elevators  identifies  himself  and 
his  client  with  the  most  thorough  Elevator  organization  in  the  world — 
an  organization  with  fifty-seven  years'  experience  and  success  in  build- 
ing Elevators. 

Our  Elevators  —  of  every  type  —  from  the  simplest  Hand-power 
Elevators  to  the  most  elaborate  Electric  and  Hydraulic  Installations — 
are  the  world's  most  finished  Elevator  products 

We  maintain  Branches  in  eighty-one  cities  in  the  United  States  the 
distribution  of  which  offers  to  users  of  Otis  Elevators  an  inspection  and 
Repair  Service  unapproached  by  any  other  Elevator  Company. 

Your  clients  and  their  engineers  who  use  Otis  Elevators  will  receive 
the  benefit  of  our  broad  engineering  experience  and  the  unequalled  fa- 
cilities of  our  "Service  Department."  "We  are  always  glad  to  co-operate 
with  them  and  with  you  to  the  fullest  extent. 

We  Make 

Geerless  Traction  Elevat-irs.  Worm  Gear  Traction  Elevators. 
Drum  Type  Elevators.  All  Types  of  Hydraulic  Elevators. 
Freight  Elevators  of  Every  Description.  Automatic  Residence 
Elevators.  Electric  Dumbwaiters.  Incline  Railway  Hoists. 
Blast  Furnace  Hoists.  Escalators.  Inclined  Freight  Elevators 
(  rravity  Conveyors,   Etc. 

Let  us  send  you  our  latest  books  giving    detail    description  of  Otis 

Elevator  products. 


Otis  Elevator  Company 

Offices  and  Factory 

Stockton,  North  Point  &  Beach  Sts. 
San  Francisco 

Oakland,         Por  land,         Los  Angeles,         Seattle, 

Tacoma        Spokane,      Sacramento,      Hoise, 

San  Diego,        Salt  Lake  City,       Denver. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Rig-hetti   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITY   HALL,   San   Francisco 
Wright,    Rushford    &    Cahill,    Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 


**v. 

.. 

■■:";- 

•-"• 

.*. 

KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect 

and  walls  waterproofed  with 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Electrical  Appliances 
of  all  kinds. 


Mantel  Type  Radiators 

to  replace  Gas  Heaters 

$20.00  Complete. 


Special  pr;ces  on  quantities, 


Ask  for  circulars. 


Levy  Eledtric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 
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Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HABDWABE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 


BUIU3ING  AND  INDUSTRIAL  NKWS  Wednesday,   Aug.    13,    1911 


BIRD'S 


HEponsET 

FLORIAN" 

SOUND  DEADENER 


(J[  The  ONLY  scientific  sound  deadener  is  dead  air  and  this  is 

the  principle  "Florian"  utilizes. 
CJ  "Florian"  is  sanitary,  vermin  proof  and  easily  laid. 

Used  in  these  Buildings: 


HOTEL.    THE    MARTMOUNT N.    W.    Jones   and    O'Farrell 

PRESS    CLUB    S.   \V.  Sutter  and   Powell  St 

NAPTHALY    RESIDENCE    Broadwaj    SI 

HOTEL,     WASHINGTON Bush   and   Grant   Ave. 

LANDSEER    APARTMENTS    Bush  and   Mason  Sts. 

MARYBOROUGH    HALL    1060    Bush    Street 

HOTEL    ALCAZAR     326   O'Farrel]    Street 

SAX     MAURICE    APARTMENTS.' Sutter  and    Jones   Sts. 

HOTEL    LUXEMBURG    129    Kearny  Street 

CHISMORE    APARTMENTS    Bush   and   Jones  Sts. 

STEINHART    APARTMENTS     •'■"'-'   Sutter  Street 

llnTEL    HACIENDA     580   O'Farrell   Street 

LASALLE    APARTMENTS    Pine   and    Leavenworth   Sts 

MACBETH    ASPARTMENTS    745  Geary  Street 

HOTEL    BAKER    s.    E.   Polk   and   Pine  Sts. 

BURLINGAME    COUNTRY    CLUB Burlingame,  Cal. 

G.    H.    LENT,     RESIDENCE Woodside,  Cal. 

K.    PORTER    ASHE,    RESIDENCE San    Rafael,    Oil. 

ARTHUR    BROWN,    RESIDENCE Berkeley,   Cal. 

II,   C.    CAPWBLL   CO     BLDG 14  th    and   Clay   Sts.,   Oaklai 

HOTEL    GILSEY     129    Ellis  Street 


L.    B.    Dutton. 

Architect 

Fred.     H.    Meyer, 

Willis    Polk   &   Co., 

Architects 

Fred.    II.    Meyer, 

Architect 

Bugliee    &    Bughee, 

Architects 

C.    H.    Barrett, 

Architect 

Nathaniel   Bkiisdell, 

.1.    R.    Miller, 

11.    II.    .Meyers. 

Fred.    II.    Meyer. 

MeDougall    Bros., 

Architects 

Chas.    Peter    Weeks, 

Architect 

Chas.    M.    Rousseau, 

Chas.    Peter   WTeeks, 

Julius    Krafft    &    Son, 

Architects 

Bakewell    &    Brown, 

Bakewsll    &    Brown, 

Bake-well    &    Brown. 

Bakewell    &    Brown, 

C.    W.    Dickey, 

Architect 

O'Brien    Bros., 

Arch  itects 

Ask  Us  for  a  Booklet 

—ON— 

"FLORIAN" 


The  Li  I  ley  &  Thurston  Co. 
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The   record  shows   that  $5,362,000  was 
•  il    for    automobiles    in    Califor- 
nia    during     the    month    of    July.      This 
certainlj     indicates       that    business      is 

g I    in    the   automobile   line  if   nothing 

else.      Perhaps    a    great    majority    who 
spend    money    for    this    luxury    can    ill 

I    to  do  so.      Any  way   2600  persons 

expended  more  than  5  million  dollars 
for  machines  and  it  shows  that  there 
is  no  lack  of  interest  in  motoring. 
Ordinarily  such  an  expenditure  indi- 
cates  a  luxury.  It'  that  is  so  there  is 
not  much  alarm  over  hard  times  at 
i  nt   in   California. 


Tl  e   statement   of   the   Railroad  Com- 
mission   concerning   the  earnings  of  the 
largo   Express   Company  in  Cali- 
fornia  is   as  follows: 

Cross   earnings   per   year  $4, 568,436. IS. 
Paid    i"   railroads,   $1,937,010.73. 
I  al  nice,    $2,571,416.46. 
Operating    expenses,    $1,729,318.91. 
Profit    for    the    year,    $842,097.54. 
Value      of    the      company's      property 
used   in   California    business,  $613,233.65. 
Kate    of    return    per    annum,    136    per 
cent. 

The      proposal    is    to      reduce      these 

charges  by   $750,000   per  annum  to  that 

the  company   will   receive  a  net  income 

of        i    per    cent    on    their      investment. 

a    fair   rate   for  a    public   serv»:j 

ation    and    one    concerning    which 

there    should     l  e    no    objection.      It    is 
said   that   the  Express   Company  threat- 
ate.     If  it  does  there 
would    be   plenty   of  capital   to   take   its 
i         i     has    been    a    lot    of    talk 
and    a    lot    of    bunk    handed    out    to    the 
people    about    the    peculiar    abilities    of 
Railroad   magnates   and  bankers.     That 
assessed  peculiar  wisdom  and  all 
a  i   of  thing.     The  fact  that  when 
the  nigger  in  the  woodpile  is  discover- 
ed   it    is    shown    that    about    nine-tenths 
Of   their    game    is    bluff. 

agitation   in  the   ranks  of 
progressive       elements     of       both 
I  a      rei I  a   point  where  pub- 
licity   is       demanded    of    the      business 
-    nt    all    monopolies.     There  are 
ioi    divine    right    Baers    in    modern    in- 
dustry.     The    man    of    ordinary    intelli- 
passed      that      stage      of 
ity. 


ieen  held  up  by  the 
ndum    petitions    that    have    been 
'    ue  Skj   law,  the  Red 

.   the  Law  establish- 
ed  pro- 
viding  for   the   non-sale   of   game.     The 
I    the    Blue 

1     w      -i posed    by    people    In- 

water  rights  and  In 
es.  The 


Red  Bight  Measure  and  the  Non-Sale 
of  game  enactment  have  partisans  on 
both  sides  that  vehemently  believe  in 
their  position.  They  think  that  the 
resent  laws  are  sufficient  so  that  mat- 
tors    will   be  voted   on   next  fall. 

So  far  no  Initiative  petition  has  been 
tiled.  The  expense  of  getting  signa- 
tures to  a  petition  is  so  great  that  un- 
less there  is  some  interest  to  be  served 
that  an  initiative  petition  is  out  of  the 
question  unless  there  is  a  great  popular 
demand  for  some  measure.  There  was 
an  agitation  on  foot  to  abolish  the 
poll  tax  by  Initiative  petition  but  so 
far   it   has   not   materialized. 

The  popular  government  ideas  of 
Initiative  and  Referendum  are  a  safety 
valve  on  legislation.  Under  these  re- 
strictions the  people  can  not  be  saddled 
with  onerous  laws  without  their  con- 
sent. The  general  result  will  be  for 
the    good    of    the    people. 


Attention  has  been  called  to  the 
habit  of  automobiles  passing  street 
cars  that  have  stopped  to  allow  pass- 
engers to  alight  by  the  fact  that  a 
Miss  Barker  was  killed  in  Berkeley 
last  Tuesday  under  just  such  circum- 
stances. It  seems  to  be  a  custom  of 
many  drivers  to  come  up  just  as  the 
car  stops  and  attempt  to  pass  at  that 
particular  time  and  many  times  with- 
out stopping  or  even  blowing  their 
horns.  So,  too,  when  passengers  wish 
to  take  the  car  at  crossings  there  will 
be  about  a  dozen  teams  and  automo- 
,  >me  along  and  prevent  one  from 
taking  the  car.  There  should  be  some 
ordinance  passed  giving  people  the 
right  of  way  of  streets  under  such 
circumstances.  And  vehicles  should 
be  required  to  pass  on  the  closed  side 
of  the  car  that  is  receiving  or  dis- 
charging passengers. 


The  Mexican  situation  seems  to  be 
assuming  serious  conditions  in  that 
there  seems  to  be  no  party  in  the 
revolutionary  republic  of  sufficient 
power  to  be  said  to  be  the  real  govern- 
ment. Huerta  has  assumed  power  un- 
der circumstances  that  are  most  re- 
volting to  any  idea  of  justice  and  mod- 
ern civilization.  He  came  to  power  by 
intrigue  and  treachery  and  then  assas- 
sinated his  chief  and  several  members 
of  his  family.  He  now  demands  that 
the  United  States  government  recog- 
nise   his    rule.      President    Wilson    has 

reserved  his  action  and  has  sent 
a    man    of    high    character    as   a    special 

a  dor  to  that  country.  It  looks 
like   Huerta   was  afraid  of  an  impartial 

nation,     that     the     charges     that 

capital   is  his  backers  are  true. 

■  nting  of  Dixon  at   El   Paso   and 

tl  e    iction   of   Huerta    seems   to  be  some 

intrigue     to  force     the     hand   of     the 
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The  Value  Of  Trade  Papers. 

An  Essay  Read  Before  the  National  Assaciation  of  Master  Plumbers  at  Philadelphia, 
By  William  J.  Woolley,  President,  Indiana  State  Association. 


Enthusiasm  is  the  true  leader  of 
men:  It  is  the  spirit  that  knows  no 
defeat.  Emerson  has  branded  it  the 
motive  power  of  success;  the  heart-to- 
heart  quality  that  "sets"  the  bond  of 
awakened    sympathy. 

The  proper  Energy  and  Enthusiasm 
makes  a  lever  which  with  a  prop  of 
common  sense  will  move  the  world.  It 
called  our  forefathers  from  the  field 
and  bench,  to  repudiate  the  acts  of 
their  mother  1-and,  even  at  the  cost  of 
their    own    lives. 

The  true  value  of  enthusiasm  can- 
not be  denied:  The  more  of  it  we 
possess,  the  more  success  we  attain. 
It  lias  brought  us  tog-ether  here  today, 
and  it  alone  will  be  responsible  for  the 
success  of  this  meeting,  and  of  the 
success  of  the  projects  started  here 
this    week. 

.So  with  this  thought  in  mind,  I  be- 
lieve that  I  could  not  offer  a  more  fit- 
ting subject  than  the  one  I  have 
chosen,  for  in  my  mind  the  trade  paper 
is  the  generator,  or  in  more  fitting 
terms  the  mill  that  grinds  out  enthu- 
siasm. 

Language  written  and  transmitted 
through  the  press,  is  the  highest  me- 
dium for  enlightening,  guiding  and 
assisting  men  to  the  path  of  progress 
ami    success. 

The  writings  of  great  men  would 
not  lie  purchased  if  the  readers  were 
le  of  the  same  thought.  There 
are  few  thinkers.  Most  people  work 
mechanically,  following  in  the  paths  of 
others,  and  if  the  leader  falls,  so  do 
they. 

The     business     world       knows       only 
ire   active,    who    do    things: 
and    such    men    invariably    become   lead- 
ers.     The     street     urchin     absorbs    the 
Of    others,    and    becomes    a    finan- 
cial   king — a    power    among    men.      The 
on  allows  these  same  ideas 
for   naught,   and    often   becomes   a 
menace    to    society,    a    loafer   and    a  dis- 
0    his    family. 
Man   must    progress,    he   cannot   stand 
still.       He    must     absorb     the     Ideas    of 
■    Ideas  are  published  in  the 
and    i"!     fiis    benefit.      It 
Of    developing    him    for    a 
■  i    i   tiigher  duty. 
Trade    Paper    produces   and   agi- 
that    moves    us    to 
i   i.i  -mi     thai 



For     more     than     twenty-five    years, 
a  i  ii  constantly 
grinding    out    enthusiasm,    drafted    by 
•  ■!'   niir  craft. 
and    which    to    my    mind    is    responsible 
wondi  rful    progri         a  ml   I  say 
i       in    the    true 
word.      Thirty    years   ago, 
ted  merely  a  trade  that  In- 
stalled    luxui  h  we    -are 
■  oiling   met '                     .  •    wan 

Is     not     ; I      the     highest 

| in    of   the  rea- 
od         combatl  Ing 

gain     t  mIiii-      .,1        Hi,        eVilS       that       HOW 

lie      . 

■     I     inn      mil  ■ 

ieriB  •    •    .-,  iis   to 

be! 'oc  w. 
awoke   to   their   harmfulness. 


It  is  needless  for  me  to  go  into  de- 
tails pertaining  to  the  development  of 
mir  craft  by  the  influence  created  by 
the  many  practical,  as  well  as  theoret- 
ical articles  published  in  each  edition 
uf  the  various  Trade  Papers,  or  com- 
ment upon  the  editorials  offered,  for 
I  believe  you  gentlemen  will  concede 
to  that  end,  and  which  is  not  the 
theme   of   this   article. 

We  are  here  today  representing  our 
constituents.  They  have  entrusted  to 
us  to  act  upon  the  many  complex  prob- 
lems that  confront  our  profession  in 
the  manner  we  deem  best.  Then  as 
progressive  men,  as  practical  sanita- 
rians, as  master  plumbers,  let's  estab- 
lish a  precedent,  let's  put  forth  a  de- 
mand for  publicity  of  all  Association 
subjects,  in  detail,  by  the  Trade  Pa- 
pers, for  we  cannot  deny  their  useful- 
ness, and  which  if  taken  advantage  of. 
will  permit  us  to  gather  the  view  of 
our  entire  membership  on  all  ques- 
tion-, and  at  the  same  time  give  them 
a  comprehensive  conception  of  the 
work  fathered  by  the  Association,  in 
a    manner    not    otherwise    attainable. 

An  organization,  like  an  engine,  will 
not  run  itself,  but  like  the  momentum 
of  a  fly-wheel,  will  run  a  long  while 
after  the  power  has  been  shut  off,  pro- 
viding it  has  no  load  to  carry.  This, 
however,  is  wasted  energy,  for  the 
turning  of  the  mill  stone  without  the 
supply   of  grain    will   not  make   flour. 

We,  as  a  trade,  are  blessed  with  a 
greater  number  of  real  live  up-to-date 
Trade  Papers,  than  any  other  trade 
organization    to    my    knowledge. 

They  are  equipped  to  grind  out  en- 
thusiasm in  unknown  quantity.  All 
they  need  is  the  grain,  and  it's  up  to 
this  National  organization  to  provide 
ways  and  means  to  secure  the  mate- 
rial   needed. 

What  we  need  and  should  have  is  a 
.National  publicity  committee,  whose 
duty  should  be  to  see  that  each  and 
every  edition  of  all  the  Trade  Papers 
carries  at  least  a  page  of  good,  live 
facts  pertaining  to  the  National  Asso- 
ciation. The  kind  of  material  that 
makes  enthusiasm  boil  out  of  every 
muscle  in  a  man's  body,  and  sets  him 
to  work,  is  the  kind  that  should  be 
published. 

The  time  is  ripe  for  some  action  of 
this  character.  Too  little  publicity  has 
been  given  the  many  prominent  fea- 
tures of  our  organization  by  the  Asso- 
ciation direct.  There  is  no  better  way 
io  reach  the  craft  by  the  officials  than 
through    Hose    mediums. 

Tin-  Tradi-  Paper's  have  not  been 
given  enough  consideration.  We  take 
them  as  a  matter  oi  I'a.i:  we  seem  to 
think  it  mir  pronounced  duty  to  pub- 
".  ii  i  urn  news  from  every  part 
i  mini  rj .  i  iirni.  h  complete  I  e 
pi i    the  open  sessions  of  the  State 

anil     Na  I '  I     '"ii  .  i  nl  ions,     ai-i  omi'.i  n  nil 

per  Ivi  lllu  I  i ■■■'  lions,  ami  we  are 
ready  i"  Jump  upon  them  promiscu- 
ously for  Mni  publishing  our  photo- 
■  rapl  .  even  th  oug  h  w  e  fa  lied  to  end 
in    our      oi..  '  i apt  ion    regula  rly. 

i    ha  vi     1 "i    men    In    our   oi  ge  nlza- 

i  ion    who    wen      elfli  h    i  nough    to   cen- 
sure a  Tradi    i  'api  r  bi  ea  u  ■    a  n  article 


had  appeared  that  was  not  in  accord 
with  his  views.  He  failed  to  take 
into  consideration  that  the  article  was 
written  by  one  connected  with  the 
trade  who  wished  his  views  considered 
and  debated  upon,  and  with  a  view  of 
benefitting   the   craft. 

if  such  men  wanted  to  be  fair  they 
would  use  the  columns  of  this  same 
paper  in  placing  their  objections  to 
the  article,  and  not  by  going  among 
their  friends  misleading  them  into  un- 
just criticism  of  the  paper  itself. 

.Many  of  us  have  traveled  thousands 
of  miles  to  be  present  here  this  week, 
to  listen  to  the  thoughts  of  the  bright 
minds  of  the  men  in  this  room,  and  it 
is  a  priceless  experience.  We  would 
appreciate  a  like  conference  every 
week  in  the  year,  but  this  would  be  a 
prohibitive  cost.  But  as  a  matter  of 
fact  we  can  have  such  a  conference, 
for  every  week  or  every  other  week 
your  Trade  Paper  publishes  thoughts 
of  these  very  men,  and  it  is  your  priv- 
ilege to  omit  what  you  do  not  want, 
and   profit    by    what    suits   your    case. 

Handicapped  as  they  are,  the  Trade 
Papers  have  been  responsible  for  the 
master  plumbers  of  various  cities  be- 
coming converted  to  the  need  of  or- 
ganization, by  editorials  and  articles 
published,  and  the  possibilities  of  fur- 
ther development  along  this  line  is 
inconceivable,  if  the  proper  attention 
was  diverted   in   this  channel. 

The  columns  of  the  Trade  Press  are 
open  to  the  news  of  the  Local,  State 
ami  National  Associations  at  absolute- 
ly no  cost,  and  there  is  no  other  way 
in  which  the  news  can  be  circulated 
without    cost    to    the    members. 

The  Association  officer  who  does  not 
avail  himself  of  this  opportunity  is 
not  fulfilling  his  obligation  and  the 
trust  placed  in  him  by  his-  (fellow 
craftsmen.  To  sacrifice  his  constitu- 
ents because  of  a  personal  grudge 
against  some  particular  paper  is  not 
in  accord  with  the  dignity  of  the  most 
minute  officer  of  the  Association,  and 
an  officer  who  takes  such  a  stand 
should  be  openly  censured.  I  am  happy 
to  say  that  I  do  not  know  of  any  in- 
stance where  officers  of  our  organiza- 
tion  have    taken    this   attitude. 

Time  changes  all  things;  even  the 
constitution  of  this  grand  old  country 
is    beginning    to    -how    ragged    edges, 

and  there  is  a  growing  demand  for  a 
change. 

So  it  is  in  our  National  organiza- 
tion. Our  method  of  installation,  the 
.-lass    of     fixtures,     ami     our     method       of 

conducting  business;  have  all  made 
radical  changes  since  the  days  when 
they    "built    better    than    they    knew." 

Wc  an-  all  a  w.i  re  oi  the  necessity  of 
publicitj  "i  advertising  from  a  busi- 
ness standpoint,  ami  the  Association 
.in     lake     no     exception.       The     United 

States    Goveri -m     uses    printer's    ink 

in  soliciting  recruits  for  army,  navy 
ami  Federal  positions,  ami  so  must 
our    Na  I  iopal    Assocla  lion. 

1  u f  i  lie  reasons  n  e  have  so  many 

unorganized    centers      in      the      United 
States    today   can    be   attributed    to   the     ! 
lack    of    publicity,       Personalis     i    am 
convinced  of  this  fuel.     Two  years  ago 
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il  [ndiana  was  practically 
unorganized,  so  far  as  a  working  or- 
ganization  v Tl  ere  were 

bnly     i  n       the 

holding    regular    meetings.      In- 

iolis,    die    largest      city      in      the 

only  seven  members  in  good 

standing;     non-members     wire     of     the 

that     die     State     and     Xationtl 

A   BOciatlons     were,     to    use    their    term, 

all     in."       Others     were    of    the 

the  meeting's   ol 

and     National     Associations     were     not 

r    ;  usines  -    pu       ■  ■  just   a 

|i  asure    party,    ami    they      didn't 

■ule    for      the 

They    hail    drawn 

rarely 

i   ird   <if  any   of   the   work   of   these   or- 

le   signatures   of   trie 

Association    officers. 

Trade     Paper's     reports     of    the 

conventions    are    usually    lengthy,    with 

;     .leal     of     space     taken     up    by 

terizing      each       of      the      many 

-ential,    but    in    this 

way    the    important    transactions   of   the 

convention   are   scattered,    and    are   apt 

overlooked    by    the    non-member, 

or    by    the   aggressive    member. 

A  message,  or  even  a  thought  from 
the  minds  of  the  Association  officers, 
sue  in  the  trade 
nes,  will  create  interest  and 
keep  life  in  the  Association.  The 
American  people  want  encouragement 
from  those  who  are  leaders. 

Inning   the    first    six    months    of    1912, 
President    of    the    Indiana    State 
tion,    I    mailed    something    over 
1,800     letters    to    the    non-members    in 
ue.    an.l    the    result    was    over- 
rig,    but    this    was    expensive    to 
tie    Association    and    to    myself.      Then 
we    tried    a    State    Paper,    which     was 
equally  Nil     in     bringing    in 

new  members  and  kindling  entl 

is  an  expense,   and  a    bur- 
ion   the   members,  especially   upon 
t    e    one    whose    duty    it   is    to    see    that 
each    issue  are   fillei!    with 
readable   matter. 

I    havi  every   available    op- 

portunity   in    using   the   columns   of   the 

Trade    Papers    to    furthei     the 

'      <  tion   work   in   my  o  it 

I    feel    dulj     grateful    for    the    services 

rendered    me   by   them. 

With    this   personal   experience   of  re- 
g  a   State   membership   that   had 
been    allowed    to    lapse,    owing    to    the 
tack    "f    enthusiasm,    I    feel    that    I    am 
in     a     position     in     testify     to     the     ad- 
i  ige     the       National 
icquire,    if   a    limited 
of    time    was    sacrificed    by    the 
men    higher    up    in    Association 
in    writing    brief   or    suggestive  <uticles 
-sociation,  an 
Intel       I        .ii 

These    arl 
i    and    to    the    point    in    o 
attract     attention,    and    a    constant    re- 
minder   of    this    character    would    bring 

[  have  hi 

it,      upon      the      grounds      that 
nil   do   tmt    read   T 

but     nr 

who     hasn't     time    to     read     the     trade 

is    generally    the    type    of    man 

asn't   time  to  collect  hi--  bills  or 

end    bis 

local    meetings;    and    he    will     n 

time  to  for  h| 

lead. 

The  value  of  the  Trade    P 
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-•  s    are    used 
scientifically  .  inization.    We 

tdily   remedy   many   of   the 

if    we    direct 
attention     to    the    use    of    these 
publications. 

Genth  I  e   tried  to  make  my 

views  plain,  and  I  hope  this  conven- 
liini  will  interpret  my  views  as  I  see 
for  I  am  a  profound  believer  in 
publicity,  and  I  am  not  ashamed  to 
admit  that  I  read  my  trade  papers  from 
cover  to  cover,  scanning  through  every 
advertisement  in  order  to  keep  up-to- 
date  upon  new  tools  or  devices  of 
merit  that  are  placed  upon  the  market 
from  time  to  time,  ami  I  make  every 
effort  to  see  that  my  nun  do  likewise, 
for   it  also   benefits   me. 


TAR    >I\C\I1\M    ROAUS. 


With  the  advent  of  the  automobile 
two  problems  were  created  on  the 
trunk  roads  in  all  countries  which  the 
ous  road  authorities  have  since 
been  endeavoring  to  solve  as  efficient- 
ly and  as  economically  as  possible — 
latement  of  the  dust  nuisance 
ami  p. reservation  of  the  surface  of  til e 
roadway. 

The    South    Vancouver      council      has 
ly   decided  upon   two  steps  which, 
1  mce    they    may    not 
seem  to  have  any  connection  with   eaeli 
ue   yet   very   closely  allied.     The 
council    has    decided    to      engage      the 
of    a    consulting    engineer    to 
as    to    the    practicability    of    es- 
ing    a     municipally     owned     gas 
plant   on    the   North    Arm    of   the   Fraser 
River,    and    they   have   given    a   contract 
to    the    M.    P.    Cotton    Company    to    oil 
five    miles    of   roadways    in    the    munici- 
pality at  a  cost  of  $175  per  mile.     Tlie 
council    has    also    decided      to      perma- 
nently   pave    Main    and    Fraser    streets 
1    wood    blocks.      The   oil- 
ing  and    the    paving    propositions   have 
two    main    objects,    the    abating    of    the 
dust    nuisance    and    the    preservation    of 
oad   surface;  and,  though  these 
two    objects    would    at    first    appear    to 
i    with    the   proposal 
to   establish    a   muni  ted   gas- 

making  plant,    there    is,   as   a    matter   of 
fact,   a    very  lion. 

Probably  in  no  country  in  the  world 
are  there  better  trunk  roads  than 
those  running  throughout  the  length 
and  breadth  of  the  British  Isles.  In 
recent  all    of   these   roads 

have     been     treated     either    with       raw 
ar,    which    is  derived 

from  coal  during  the  process  of  man- 
ufacturing gas.  The  method  of  treat- 
ment varies,  but  whether  raw  tar  is 
used  or  the  more  expensive  prepara- 
tions, the  result  of  treating  a  road 
with  coal  tie  Is  practically  the 
same:  a  good,  soldid  surface,  practi- 
cally dustless,  yet  impervious  to  water 
during  wet  weather.  While  the  road 
tion  engineers  are  settling  the 
question  of  the  best  method  of  treat- 
ment to  their  own  satisfaction,  it  may- 
be inter.  |  ,-  result  of 
eriment  carried  out  by  the  mu- 
nicipal one  of  the  urban 
authorities  on  the  North  Wales  coast 
over  a  period  of  five  or  six  years.  The 
highway  between  Holyhead  and  Ches- 
ter   runs    through     his    district,    and    in 

ways    under    his    control.    The    municipal 

rks,    and    for 

I    five   or   bIx  '  glneer 

nting    with    various 
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inns  of  tar  and  with  the  raw 
tar  as  it  comes  direct  from  the  gas 
works,  for  the  purpose  of  treating  the 
roadways  under  his  control;  and,  as  a 
result  of  his  experiments  he  has  come 
to  the  conclusion  that  the  tar  direct 
from  the  gas  works  gives  the  best  re- 
sults. 

The    method    which    the    engineer    in 
n   employs   is   a   very  simple  and 
inexpensive    one,    working    out    in    his 
than    a    cent    per    square 
i     the   actual    spraying   and   cost 
of  tar  after  the  roadway  had  been  pre- 
pared  for   the   treatment. 

The  first  essential  for  the  success  of 
tar  spraying  is  good,  even-surfaced 
imized  roadway  with  a  fairly 
level  top;  that  is  to  say,  with  less  fall 
to  the  sides  than  would  be  necessary  if 
the  surface  was  not  to  be  sprayed. 
After  the  roadway  had  been  thorough- 
ly rolled  the  engineer  had  the  road 
brushed,  thus  removing  all  dust  and 
loose  stones  and  soil.  An  old  water 
art  or  sprinkler  was  then  taken  to 
the  gas  works  and  filled  with  warm 
raw  tar,  and  on  arrival  at  the  piece 
dway  to  be  treated  the  tar  was 
sprinkled  over  the  surface  in  exactly 
me  way  as  would  be  done  in 
■pi  inkling  water  to  lay  the  dust,  the 
only  difference  being  that  two  men 
followed  the  sprinkler  armed  with 
wide  rubber  squegees  with  which  they 
distributed  the  tar  evenly  over  the 
surface  of  the  roadway,  one-half  of 
only  was  treated  at  once,  leav- 
ing the  other  half  open  to  traffic  and 
paths  across  the  tarred  half  for  foot 
passengers. 

Dry    weather   is    the   second   essential 
ess     in     tar-spraying,     because 
two    days    are    necessary    to    allow    the 
tar     to    percolate    into     the      roadway. 
Given    those    three    essentials — -a    good 
mixed    surface,       dray      weather 
■luring    operations    and    evenly    distrib- 
uted   sprinkling  of  tar — a   road   surface 
is     produced    'which     is     impervious     to 
rid    is   practically   dustless. 
A    second    sprinkling    a    few    months 
later     will     ?  till     further     improve     the 
roadway,   and    with    a    third    sprinkling 
e  is  produced  equal  to  the  most 
re     asphalted     pavement     to     be 
found    anywhere. — Canadian    Engineer. 


The  State  Highway 

Of  California. 


\     Permanent    and    enduring    Rontltvny 

Itiing    Constructed,    XotlinlthHtnnri- 

Ins    newspaper    Report*. 

i    the    attacks    by    the    press    in 
ii     administration,     nothing 
lute    mis-statement 
ami       m  tion    the       attempts 

ire    being    made    to    discredit    the 
(instruction    of    the    State    high- 
stem. 
It     Is     represented     that     because     of 
politics      the    highway      commissioners 

i    planning  durable   const  i 

but  are  stretching  the  funds  as  far  as 

tie    and    providing   a   "gingerbread 

.1  to  last  only  "until 

nson   shall   have  gone  out 

of     .mce." 

T..  serve  a   maximum  of  communities 

with     a     fake     highway     system     Is,     in 

illeged    i "  i  :i"    purpose    "f 

dmlnlstratlon. 

The   fact    is   that   the   policy  of  Gov- 
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ernor  Johnson  and  the  Highway  Com- 
missi, in  has  been  emphatically  just  the 
contrary  of  what  is  charged.  From 
the  very  first,  the  Highway  Commis- 
sion has  laid  down  the  principle  that 
;  use  of  the  people's  money  was 
to  build  tor  durability.  The  sub- 
stantial road  would  be  the  object 
lesson,  the  Commission  reasoned,  that 
would  encourage  the  public  to  vote  the 
funds  in  future  needed  for  the  com- 
pletion   of    the    system,    for    which    the 

that    has    been    provided      is 

wholly     inadequate. 

Tlic  idea  of  permanence,  for  which 
the  Commission  has  stood  so  strong, 
necessarily  led  to  curtailment  of  the 
amount  of  roadway  that  could  be  built 
and  how  steadfastly  the  policy  has 
been  adhered  to  is  evidenced  by  the 
nee  that  has  been  shown  against 
the  petitioning^  and  clamorings  of 
many  communities  of  the  State  that 
the  highways  shall  be  extended  so 
that  they  might  enjoy  the  use  of  them. 
Instead  of  "leaving  the  state  a 
gigantic  system  of  broken-down 
Highways,"  it  is  the  pronounced  pur- 
pose of  the  State  administration  to 
build  well  as  far  as  funds  will  allow, 
and  to  leave  it  to  the  future  to  carry 
to  completion  the  splendid  scheme  of 
highways. 

The  road  construction  between  San 
Francisco  and  San  Jose  is  particularly 
the  object  of  attack.  How  unfair  to 
the  Commission  these  outbursts  are 
may  be  judged  from  the  fact  that  more 
money  is  being  expended  per  mile  in 
this  piece  of  roadway  than  anywhere 
else    in    the   State, 

T  e  indictment  ot  the  entire  road 
construction  is  based  on  a  section  of 
in  two  miles,  between  Beres- 
ford  and  San  Mateo,  where  a  crushed 
icck  base  of  from  five  to  seven  inches 
is  being  laid,  to  be  covevred  with  an 
inch  an  -a  half  of  sheet  asphalt.  Else- 
where in  the  state  a  four  inch  base 
of  concrete  is  being  used.  This  fact 
is  ignored  by  the  press,  which  tries  to 
make  it  appear  that  all  the  construc- 
tion in  tie  state  is  to  be  of  this 
"fllm  y"   character. 

lo  the  fust  place,  the  real  road 
•  Beresford-San  Ma- 
teo construction  is  not  "flimsy,"  is 
emphatically  not  a  "cheat,"  as  is 
•  1,  but  makes  a  very  durable 
roadway,  as  has  been  proved  in  many 
places  in  the  country,  notably  San 
Joaquin    County. 

i  eason  for  this  construction  be- 
tween Beresford  and  San  .Mateo  was 
that    '  een   a   previous   crush- 

ed   rock       ■  'instruction    and    the      Com- 
mlsslon    decided    to    utilize    the   base    it 

•  ■ad  of  a  general  u.*e  of  this 
.  I  rock  base  over  the  State  sys- 
tem, tin-  Commission  lias  let  contracts 
for  only  eleven  and  a  half  miles,  in 
aggregate,  for  this  chara 
01  the  2700  miles  of  the  State 
m,  approximately  900,  in  mountain 

in   .    will    be I. it.      The 

Ining    1800   will    be   of   higli    grade 

ment.     The   most   of   this  pavement 

will    be   of   four   Inch   concrete,    with   an 

Manket    half   an    Inch    thick. 

if     construction     will     cost 

,-,i  oul  '  indred    dollars      a 

mile.       T    •■     i  onci  •'!•        v.  ill       i 

Ibis    cost. 

Sui  h    ■  <    foui    Inch    ba  •     will   afford   a 

illity    that    will    stand     up.    for    all 

practical    purposes,    under    road    traffic 

in  any  part  of  California.  The  question 


has  been  studied  with  utmost  care  and 
with  the  help  of  the  best  expert 
opinion. 

It  would  be  possible  to  construct 
roadways  of  higher  durability,  but  the 
cost  would  increase  in  a  rapidly 
rising  proportion.  Eighty-five  hundred 
dollar.-  per  mile  is  a  cost  that  means 
excellent  roadways  requiring  only  a 
reasonable  amount  of  money  for  up- 
keep, considerably  less  than  what  in- 
terest would  be  on  the  additional  ex- 
penditure a  material  increase  in  dur- 
-ii  ility    would    entail. 

Tlie  libelous  attacks  on  the  Highway 
Commission  demonstrate  the  helpless- 
ness of  the  hostile  press  in  trying  to 
"get  something  on"  the  Johnson  ad- 
ministration. For  many  months  these 
papers  have  watched  lynx-eyed,  but 
their  vigil  has  been  In  vain.  The 
Progressive  administration  has  not 
served,  in  the  remotest  degree,  a  single 
special  interest.  Special  privilege  has 
been  absolutely  unable  to  break  its 
way  into  favor  at  Sacramento.  This 
fundamental  weakness  in  American 
government    is    banished    from    Califor- 


nia   under    Governor    Johnson,    and    the 

special  interests  newspapei 

to    the    utmost    in    their    bitterness    of 

assault. 

The  Railroad  Commission,  under 
Progressive  -  iihiic,  slashes  ex- 
press rates,  ending  monopoly  exactions 
which  have  been  impo.ed  on  a  long- 
suffering  public.  A  few  days  later 
tomes  a  campaign  of  denunciation  of 
the  State  administration,  not  as  re- 
gards the  express  rate  decision,  but  in 
connection  with  so  entirely  remote  a 
matter  as  roadway   construction. 

It  is  an  unvarying  course.  When- 
ever the  Railroad  Commission  lias  hit 
the  special  interests  hard,  and  cor- 
rected a  flagrant  abuse,  there  has 
always  followed  a  violent  outbreak 
somewhere  against  Governor  John- 
son's administration.  It  seems  reas- 
onable to  asume,  therefore,  that  there 
is  some  relation  between  the  smashing 
of  extortionate  express  rates  on  toe 
one  hand  and  the  appearance,  on  the 
other,  of  the  vicious  attacks  on  the 
Highway    Commission. 
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APARTMENT  HOUSES. 

SAX  FRANCISCO — .Apartment  house, 
■i  story  and  base,  frame,  {10,000.  Archi- 
tect, 1 1.  J.  Patterson,  .Mechanics'  In- 
stitute Bldg..  S.  F.  Owner.  Mis.  Amy 
J.  Patterson.  The  building  will  be 
erected  on  the  east  side  of  Divisadero 
street  near  Duboce  avenue,  and  has 
been  designed  to  contain  six  modern 
suites  of  three  and  four  rooms.  Inte- 
rior will  it-  finished  in  pine  with  some 
elm  panels  and  hardwood  floors.  Bath 
rooms  'WilJ  ha.ve  tile  Iwain]  c|ot  and 
floors.  Plans  provide  for  a  central 
eating  system,  but  this  work  will  not 
be  included  in  the  general  contract, 
open  lire  places  will  also  be  installed. 
Mantel.,  will  be  of  brick  or  tile.  Ex- 
terior  of  the  building  will  be  covered 
with  cenienl  piaster  on  metal  lath. 
Plans  .ire  complete  and  work  will  be 
done    bj     Day    I^abor. 

S.w    FRANCISCO — Apartment    house, 

::   s.tory   ami   base,  frame,   $15,000.  Archi- 

tei       Joseph  ''alien.   45   Kearny  St..  S.  F. 

nunc-.   .1.    Sockolov.      The   building    will 

be   erected   on   the   west   side  of   Folsom 

streel      outh    of    17th    street,    and    will 

covei     an    area    "t    i:,\'ri    feet.      Suites 

will  contain  two  and  three  rooms  with 

bath.       Interior     will       be       finished       in 

>\  in,     some       hardwood       veneer. 

Tl  ere  will  be  o  central  heating  system, 

-    work    will   not   be   included   in 

eral   i  onl  racl       Bat  i   rooms   will 

have   tile   walnseo'      All   suites  will   be 

ed    with    wa  n    beds.      Exterior   of 

will    be   covered    with   ee- 

plaster   on    metal    lath,   brick    ve- 

nei  tnd    rustic.      Plans   are  com- 

).i,  i .     ;i  nd    i    i     H  01 1<    will    be    done      by 

s.w    FRANCISCO— Apartment    lions.-, 
frame,   $18,000.      Ar- 

ect,   Fred   B,   W I.  221 1   Stelner  St., 

s.    p.     Owner,    F.    M     Greenwood.     This 
building    v.  ill    be    erected      on      Lark  in 

i   eel       I     Greenwich     and     will 

i , ,  .  .  i ,  ontagi  of  87 ':  teel  b: 
a  ,i,.|,i  .,  .,i  86  feet.  Interior  will  con- 
tain  fifteen    suites   of   two,   three     and 


four  rooms.  There  will  be  steam  heat 
and  a  hot  water  sy-tem.  Interior  will 
be  finished  in  pine,  hardwood  and  elm 
panels.  Some  hardwood  floors  will  be 
used.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  All 
suites  will  be  equipped  with  wall  beds. 
Marble  and  tile  will  be  used  in  the 
entrance  lobby.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath,  brick  veneer  base 
an.l  rustic.  Plans  are  complete  and  the 
work  will  be  done   by   Day  Labor. 

SAX  FRANCISCO — Apartment  house, 
3  story  and  ba.  e.  frame.  824,000.  Ar- 
chitect, Joseph  Cahen,  15  Kearny  St.. 
S.  F.  Owner.  Ludwig  Bless.  The  build- 
ing will  be  erected  at  the  northeast 
corner  of  California  and  Ellick  Lane, 
a  small  street  between  Powell  and 
Mason,  covering  an  area  of  60x70  feet. 
There  will  be  a  total  of  fourteen  suites 
containing  two.  three  and  four  rooms. 
All  suites  will  have  private  bath 
rooms  and  wall  beds  Interior  finish 
will  be  of  pine  with  some  hardwood 
veneer.  There  will  be  steam  heat,  an 
automatic  elevator  and  hot  water  sup- 
ply. Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Marble 
find  ti'e  will  be  used  in  the  entrance. 
Exterior  of  the  building  will  bi 
ered  with  rustic  and  cemenl  plaster 
on  metal  lath.  Plans  are  complete  and 
are  being  taken. 
sax  FRANCISCO— Apartment  house, 
::    ttory    and    base,    frame.    $10,000.      Ar- 

i  J  C.  HKidik.  Monadnoi  I 
S.  F.  Owner,  Mrs.  M.  .Ma  her.  The 
building  has  been  designed  to  contain 
.,,  suites  "l"  two  and  three  rooms  and 
„  Ul  i  ,.  ,.  ei  ted  .1  I  '  south!  ist  cor- 
ner ,,f  Cole  and  Fulton  streets,  cov- 
ering an  area  of  25x62  feet.  Interior 
finish    will    be    .'I'    pine    with    elm    panels 

i  Ml|    E .ii  dw I    il Rectoi 

: '      .  al  Ing    will    be    Installed       a" 

ulti      •:.  ill   have   wall   be  I-   and   private 

in        Ball iii      will  bi     fin 

[shed     in     tile    ami     win 

-Hi,,,,    noors.     Tib-   and    marble   will   be 

,,  ,  ,|    m   the  entrance      Exterior  "f  the 


Wednesday,  Aug.    13,    1913. 

building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  a  contract  will  be  awarded 
this    week. 

SAX  FRANCISCO — Apartment  house. 
::  story  and  base,  frame.  $12,000.  Ar- 
ohlteet,  Albert  Sehroepfer,  Foxcroft 
Bldg.,  S.  F.  Owner.  Ella  Black- 
mail. The  building  will  be  erect- 
,,i  on  the  north  side  of  Sacramento 
east  of  Polk  street  and  will 
cover  an  area  of  30x77%  feet.  Plans 
provide  for  six  well  arranged  apart- 
ments of  two.  three  and  four  rooms. 
All  suites  will  have  wall  beds  ■  and 
private  bath  rooms.  Interior  finish 
will  he  of  pine,  elm  -and  hardwoods. 
There  will  he  a  central  heating  sys- 
tem and  hot  water  supply.  Bathrooms 
will  have  composition  floors  and  tile 
wainscot.  Tile  and  marble  will  he 
used  in  the  vestibule.  Exterior  of  the 
building  will  he  covered  with  rustic 
and  brick  veneer.  Plans  are  complete 
and    figures   are  being  taken. 

SAX  FRANCISCO — Apartment  house, 
::  story  and  base,  frame.  $10,000.  Ar- 
chitect. J,  C.  Hladik,  Monadnock  Bldg., 
S,  F.  Owner,  David  Harris.  The  build- 
ing is  to  be  erected  at  the  southeast 
corner  of  Ellis  and  Farren  avenue. 
covering  an  area  of  30x67  %  feet.  Plans 
how  nine  suites  of  two  and  three 
rooms,  all  with  private  bath.  Interior 
finish  will  lie  of  pine,  elm  panels  and 
some  hardwood  floors  and  veneer.  A 
central  heating  system  will  be  in- 
stalled. Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  En- 
ii  nee  vestibule  will  have  marble 
u  i  in -cot.  All  suites  will  have  wall 
tads  and  hot  and  cold  water  will  be 
supplied  to  all  rooms.  Exterior  of  the 
building  will  be  covered  with  rustic, 
cement  pla  ter  on  meital  lath  and 
brick  veneer.  Plans  are  complete  and 
figures  are  being  taken 

SACRAMENTO,  CAL  —  Apartment 
house.  5  story  and  base.  Class  A  con- 
struction. Cost  not  .stated.  Archi- 
i,  ts,  Smith  &  Stewart,  244  Kearny  St., 
S.  P.  Owner,  Dr.  Faris.  This  work 
I  as  I  een  mentioned  here  a  number  of 
limes  before  when  plans  were  being" 
prepared  and  first  out  for  figure--  Bids 
re  ei\ed  were  all  In  excess  of  the 
amount  available  and  revised  plans, 
eliminating  one  wing  have  been  pre- 
paid. Construction  will  be  fireproof 
throughout  with  reinforced  concrete 
walls,    floors   and    metal    lath    and    plas- 

»ter  interior  partitions.  Interior  finish 
will  lie  of  cedar,  pine  and  hardwoods. 
Exterior  of  the  building  will  be  faced 
With  pressed  brick.  Revised  plans  are 
now    being   figured. 

SAX  FRANCISCO — Apartment  house, 
(1   ftory   and    base,   brick   and   steel.  $80,- 

Architect,     none.       Owner.     L.    E. 

i  in  ia/„  This  building  will  be  erected 
a!  the  northwest  corner  of  Bush  and 
Leavenworth  streets,  having  -a  front- 
age on  Hush  street  of  87%  feet  .,nd  on 
Leavenworth  of  57  feet.  The  building 
will  lave  a  steel  frame  and  exterior 
walls  of  concrete  and  brick,  faced 
With  pre  se.l  brick.  Plans  provide  for 
i  number  of  two  and  three  room  suites 
all  With  private  bath  rooms.  Interior 
finish  will  be  of  pine  with  some  ma- 
hogany used  in  the  entrance  and  lobby. 
1  all,    rooms  will  have  .ement   fioi  LBd 

tile  wainscot.  Tile  will  also  be  used 
in  the  kitchens  and  toilets.  All  suites 
will  be  equipped  with  wall  beds.  There 
will  be  steam  heat,  two  elevators,  a 
vacuum  cleaning  system   and    hoi    water 


Ll'lLDING  AND   INDUSTRIAL  NEWS 

system,  Marble  and  tile  will  be  used 
in  the  entrance  vestibule.  Plans  are 
in  the  hands  of  the  owner  who  will 
sublet   all   parts   of  the  work. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architects, 
Train  &  Williams,  Exchange  Bldg.,  L. 
A.  Owner,  -Mrs.  George  J.  Ley.  The 
building  will  he  erected  on  a  corner 
site  and  will  cover  an  area  of  60x115 
feet.  Plans  show  106  rooms  arranged 
in  suites  of  two  and  three  rooms  with 
private  baths.  Interior  finish  will  be 
of  pine  with  some  hardwood  floors 
and  veneer.  All  suites  will  be  equipped 
with  wall  beds.  There  will  be  steam 
heat,  an  automatic  elevator,  vacuum 
cleaning  system  and  hot  water  system. 
'Marble  and  tile  will  be  used  in  the 
entrance  vestibule.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
shortly. 

Contracts  Awarded. 

SAN  IcRANCISCO--Apartment  houses. 
2,  3  story  and  base.  Class  C  construc- 
tion, $15,000  each  .Architect.  -X  W. 
Concannon  Co..  'Monadnock  Bldg.,  S.  F. 
Owner,  Theodore  Bielenherg,  Hotel 
Herald.  Contractors,  N.  W.  Concannon 
Co.,  Monadnock  Bldg.,  S.  F.  Plans  are 
now  being  prepared  for  two  buildings 
which  will  be  erected  on  adjoining 
property  on  the  south  side  of  Turk 
street  east  of  Polk.  Each  of  the  build- 
ings will  he  arranged  for  two  and 
three  room  suites.  Interior  finish  will 
he  of  pine  throughout.  There  will  be 
a  central  heating  system  and  hot  water 
supply.  Interior  finish  will  be  of  pine 
and  hardwood.  All  suites  will  have 
connecting  baths  and  wall  beds.  Ex- 
teriors will  be  faced  with  either 
pressed  brick  or  cement  plaster.  Con- 
struction will  be  started  as  soon  as 
plan-    can   be  completed. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  2  story  and  base,  brick,  $16,700. 
Architect,  Charles  F.  Helmle,  Lissner 
Bldg..  L.  A.  Owner,  J.  A.  Kerch graber. 
Contractors,  Monarch  Investment  Co., 
Security  Bldg.,  L.  A.  Contract  price, 
$16,700." 


In  be  set  aside.  Tills  is  the  result  of 
I  lie  visit  made  to  San  Rafael  by  the 
Sonoma  Valley  boosters.  Further  par- 
ticulars will  be  given  as  the  plans 
progress. 

Contracts  Awarded. 

SACRAMENTO.  CAL.— Bridge,  steel 
and  concrete,  $S3,962.  Engineer, 
County  Engineer,  Sacramento.  Owners. 
Sacramento  County.  Contractors,  Ross 
Construction  Co.,  Sacramento.  Con- 
tract    price,    $S3.962. 

PORTLAND,  ORE. — Municipal  dock 
No.  1.  timber  and  concrete  construction, 
$200,000.  Engineers,  Portland  Harbor 
Commission,  Owners,  City  of  Port- 
land. Contractors,  Lewis  A.  Hicks  Co., 
Rialto  Bldg..  S.  F.  Contract  price, 
$210,000. 


BANKS. 

FRESNO,  FRESNO  CO.,  CAL.— Bank 
vault,  reinforced  concrete.  Cost  not 
stated.  Architect,  Eugene  'Mathew- 
son.  Forty  the  Bldg.,  Fresno.  Owners, 
First  National  Bank  of  Fresno.  Plans 
arc  now  being  prepared  for  a  rein- 
forced concrete  bank  vault,  two  sto- 
ries in  height  and  covering  an  area  of 
22  feet  square.  The  vaults  will  weigh 
123  tons.  Special  doors  and  entrances 
will  he  provided.  Full  particulars  can 
he  secured  from  the  architect.  Plans 
will  be  complete  within  a  week  or  ten 
days. 

BRIDGES,  DAMS  AND  HARBOR 
WORK. 

BLACK  POINT,  .MA  KIN  CO.,  CAL.— 
Bridge,  steel  and  concrete.  Cost  not 
-i.i  id.      Engineers,    county    Engineers 

of     Mai  in     and     Sonoma     c'oiinlies.     Own- 
ers,   Marin    and    Sol ii    Counties.      The 

Marin    County    Hoard     of     Supervisors 

i  "  ;  Bed    to    join    Willi    S una    I'miiil  |      i  n 

the     construction      of     a      bridge     across 
I'elaluma      River     at      Black     Point,     and 

have   sen!   a    committee   to   confer   with 
the  Sonoma   Supervisors  on   the   money 


-CHURCHES— 

GLENDORA,  LOS  ANGELES  CO., 
CAL. — Church,  2  story  and  base,  rein- 
forced concrete,  $25,000.  Architect.  H. 
M.  Patterson,  O.  T.  Johnson  Bldg..  L.  A. 
Owners,  Methodist  Episcopal  Church 
of  Qlendora.  The  building  has  been 
designed  in  the  Gothic  style  and  will 
cover  an  area  of  76x100  feet.  Plans 
provide  for  a  main  auditorium  seating 
"'in  people  with  an  adjoining  lecture 
hall  seating  200  people.  These  two 
rooms  may  be  thrown  together  by 
means  of  sliding  doors.  Besides  these 
features  there  will  be  23  class  rooms, 
two  department  lecture  halls,  social 
hall  and  pastor's  study.  Interior  fin- 
ish will  be  of  pine  throughout.  A 
Plenum  system  of  heating  and  ventila- 
tion will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  'Plans  are  nearly  complete 
and  figures  will  he  called!  for  shortly. 
SNOHOMISH,  WASH. — Mausoleum,  1 
story,  reinforced  concrete,  $25,000.  Ar- 
chitect, W.  Marbury  Somerville,  White 
Bldg.,  Seattle.  Owners,  Northwest 
Mausoleum  Co.  The  building  will  he 
iniilar  in  construction  to  a  number  of 
other  mausoleums  built  by  the  same 
company.  There  will  be  24  recepticles. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster  and  cut  stone. 
Plans  will  be  completed  shortly  and 
limires   will   be  called. 

Contracts  Awarded. 

OAKLAND,  CAL — Synagogue.  1  story 
and  base,  brick  and  .steel,  $65,000.  Ar- 
chitect, G.  Albert  Lansburgh,  709  Mis- 
sion St.,  S.  F.  Owners.  First  Hebrew 
Congregation  of  Oakland.  Contractors, 
S.  huehly-Hostrawser  &  Pedgrift,  First 
National  Bank  Bldg.,  Oakland,  general 
construction.       Contract     price.     $05,000. 

COLTON,  SAN  'BERNARDINO  CO., 
CAL. —  Church,    1    story    and    base,    brick 

in. I    frame.    $lli. 1.      Architect.   Norman 

F.  Marsh.  Broadway  Central  Bldg.,  L. 
A  Owners,  Jewel  Methodist  Church  of 
Colton.  Contractors.  Campbell  *  Ward, 
Colton.      Contract    price,    $1S,000. 


COURT  HOUSES. 


MERCED,  MERCED  CO.,  cat,.— 
Mall  of  Records,   f   story,  base  and  mez- 

;i  ii.-    Floor,    reinforced   concrete,    $50,- 

Architect,   i;    C.   Russell,   Humboldt 

lank     Bldg.,     S.     F.       Owners,     Merced 

i   ty.       Arch  ileot     Ku    sell       lias       just 

i  een  commissioned  to  prepare  plans 
for     II  is     building    which     will    he    flre- 

i f.     The  Count]    Supervisors,   acting 

in    conjunction    with    the    City    Trustees. 

developing    a     Civic    Center    which 

now     includes    the   County   Court    Hou   e, 

Library    and    will    shortly    contain     the 


M 


new  Hall  of  Rei  ords.  Bi  sides  «  la  rge 
public  spate  the  new  building  contains 
the  County  Recorder's  office,  work 
space  and  special  vaults.  Interior  fin- 
ish will  be  of  pine  and  hardwoods.  A 
tile  floor  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Bids  will  be  called  for  as  soon 
-as  plan-  can  be  completed,  which  will 
probably  be  sometime  during  this 
month. 

.SAX  FRANCISCO — City  Hall  steel 
erecting:.  Cost  not  stated.  Architects, 
Bakewell  &  Brown.  251  Kearny  St.,  S. 
P.  Owners.  City  and  County  of  San 
Francisco.  Bids  were  opened  at  the 
Wednesday  meeting  of  the  Board  of 
Public  Works  for  hauling,  erecting, 
riveting  and  painting  the  steel  work 
for  the  new  City  Hall.  Bids  were 
taken  on  a  tonnage  basis,  three  sets  of 
figures  being  received.  Blume  Con- 
struction Co..  were  apparently  low  on 
the  work.  A  complete  list  of  the  bids 
will  he  found  under  the  heading  of  San 
Francisco    in    this   issue. 


FACTORIES  &  WAREHOUSES. 


SAX  FRANCISCO  —  Warehouse,  3 
story  and  base,  brick  and  steel.  $30,- 
000.  Architects,  Bakewell  &  Brown, 
2*1  Kearny  St.,  S.  F.  Owner,  Orville 
C.  Pratt,  Jr.  This  building,  which  is 
to  be  erected  at  the  northwest  corner 
of  Spear  and  Howard  streets,  has,  been 
mentioned  in  these  columns  before. 
The  entire  structure  has  been  leased 
to  a  well  known  wholesale  grocery 
firm.  The  structure  will  cover  an  area 
of  68  feet  9  Inches  by  137%  feet.  A 
portion  of  the  building  will  be  finished 
for  offices  and  the  balance  will  be  used" 
for  shipping  departments  and  stock 
space.  Plans  provide  for  two  freight 
elevators,  special  vaults  and  metal 
window  sash  and  frames.  Exterior 
will  be  faced  with  stock  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

PORTLAND,    ORE.   —   Warehouse,      2 
story  and  base,   brick  and  steel,  $30,000. 
I.       Aaron       Gould,       Worcester 
Bldg.,    Portland*      Owners,   National   Ice 
Co.       The    building    has    been    designed 
for   a  cold    storage   plant.      No   interior 
finish    has    been    specified.      There    will 
lecla]    machinery    and      equipment. 
A    large    freight    elevator    will    be      in- 
i  Specifications       provide      for 

metal  window  sas1>  and  frames.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   figures  are  being  taken. 

AL.BINA,    I  'I  ina    shop,    2 

and     has.-,     reinforced     concrete, 
i  acht      & 

Portland,      owners,   Star  Sand  Co. 
llldlng    will    cover   a    ground   area 
of    1 00x160    feet,   and    will    be    absolutely 
Dl    will    lie    used    for 
wagon  nt    iioor    for 

and  a  blacksmith  shop,  and  the  second 
floor    I'  and    storage 

Metal     window    sash     are    speci- 
fic,1.       There     will     be     concrete     floors 
i  :       Exterior   of   the    build- 
ing    Will     be     faced     Willi     I   I 

flans  are  complete  and  fig"''  uri 
now    being   taken. 


FLATS. 

SAX    PRAM    [SCO— 1 

rame,    $:.< Archltei  t,    B.    1 1. 

,  nd,      I  'rocker      Bldg.,     <  iwnel  ,      lv 

H.    Hlldebrand.      The    building    will    be 


BUILDING    AND    fNDUSTRIAL   MOWS 

ei  ei  ted  on  thi  wes4  Idi  of  Lai  kin 
street  north  of  Union  and  «  ill  cover 
an  area  of  2a\72>;.  feet.  There  will 
be  six  apartment  flats,  three  and  four 
rooms  with  baths,  interior  finish  will 
be  of  pine  with  elm  panels  and  some 
hardwood  lloors  and  veneer.  Bath 
rooms  will  be  finished  in  tile  and  will 
have  composition  lloors.  There  will 
be  open  lire  places  in  the  living  rooms 
witli  brick  or  tile  mantels.  Exterior 
of  the  building  will  be  covered  with 
cement  plaster  on  metal  lath  ami  brick 
veneer  base.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor, 
SAX  FRANCISCO — Flats  and  .-tores, 
3  story  and  base,  frame,  $12,000.  Ar- 
chitect, Bar]  II.  Scott.  Humboldt  Bank 
Bldg.,  S.  F.  owner's  name  withheld. 
The  building  is  to  be  erected  on  Cali- 
fornia street  in  the  Richmond  Dis- 
trict, and  has  been  designed  to 
contain  two  stores  on  the  first  floor 
and  four  Hats  on  the  upper  two  floors. 
Each  Hat  will  consist  of  five  rooms 
and  bath.  Interior  finish  will  be  of 
pine  with  some  elm  panels  and  hard- 
wood floors.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Bach  living  room  will 
have  an  open  fire  place  with  brick  or 
tile  mantel.  Exterior  of  the  building 
will  lie  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared. 


GOVERNMENT     WORK      AND 
SUPPLIES. 

Supervising     Architect,     Pending     Proj- 
ects. 

The  following  projects  are  pending 
in  the  office  of  the  supervising  archi- 
tect, bids  for  which  have  been  opened 
on   dates   as   indicated: 

Casper,  Wyo.,  construction,  April  7. 
cago,  111.,  fire  protection  system, 
June   30. 

Fresno,  Cal.,  hoistway  and  freight 
lift,   July    17. 

Grand  Junction,  Colo.,  construction, 
June    111. 

Grass  Valley,  Cal.,  construction,  June 
30. 

Douglas,  Wyo.,  construction,  April  12. 

Pocatello,  Idaho,  construction,  May 
28. 

Port  Townsend,  Wash.,  heating  boil- 
ers,  July   21. 


Air    Compressor,    Etc.,    Pllget    Sound. 

All   bids   received    for  air  compressor, 

ete..  I'm  the  navy  yard,  Puget  Sound, 
Wash.,  have  been  rejei  ted  and  a  new 
call  I'm-  I'i'i  Iss  ued,  i  he  offieia  i  ad  >  er- 
tisemenl    appearing    el  ewhere    in    this 


Pending     Projects,     Yards     anil     Docks. 

Xo  art  ion  has  yet  been  taken  on  bids 
opene  I  al  the  bureau  of  j  a  rdi  a  mi 
dock     on    date     indlca  ted   below  : 

isla  nd.  i  'a  1.,  dredging  i  hannel 
and  basin;  also  San  Diego,  Cal.,  one 
wooden      coaling      lower      and      appur- 

t)     MiM 


Catc-Oiii-rnl  inc.     Mechanism. 

Under   aid:    opened   at    the   r.   s.    Rec- 
lamation Sei  eles,  <  ,'al.,  for 
mechanism      for 

the    .Minidoka     |o  no  -I  ,    I  he    ,  .oil  | 

been     '  .  a  r  d  e<3     to      h  i     I  n i on     >  i  ■  u  

Francisco,  Cal.     a  complete 

absti app.  M.    '  tse where 

in   this  Issue. 


Wednesday,    Vug.     13,    L913, 

s.le    aincillo.     Cal.,     Screens. 

The    following   bid  m ved    by 

sing  architect.  Treasury 
Department,  Washington,  D.  C,  for 
furnishing  door  and  window  screens 
for  the  U.  S.  post  office  at  Sacramento, 
Cal.: 

Wilier  Mfg.  Co.,  .Milwaukee,  Wis., 
$1,800. 

The     E.     T.     B »        Co.,     Portland. 

-Me.,     $1,832. 

The  Bobbins  Mfg.  Co.,  Chicago,  111., 
$1,842. 

W.    B.    Rohl,   Sacramento,   Cal.,   $2,480. 

' 'anii. i. ell  .v-  Turner,  Sacramento,  Cal., 
$3,516. 

California  Planing  Mill.  Sacramento, 
Cal.,    $8,580. 

C.  J.  .Mathews,  Sacramento,  Cal.,  $4,- 
130. 


roal-Ilnmlliiie,    Plant,   San   Diego. 

The  following  hils  were  opened  July 
-hi  at  the  bureau  of  yards  and  docks, 
Navy  Department,  for  one  wooden  coal- 
ing tower  and  appurtenances  at  the 
naval    coal    depot,    San    Diego,    Cal.: 

The  Snare  &  Triest  Co..  233  liroad- 
way,   Xew    York    city,    $29,750. 

''.  W,  Hunt  Co.,  Inc.,  West  Xew 
Brighton,    N.    Y.,    $23,072. 


Reinforcement    Bars. 

The  contract  for  furnishing  rein- 
forcement bars  for  the  IT.  S.  Reclama- 
linn  Service,  Montrose,  Colo.,  has  been 
awarded  under  bids  opened  July  14  to 
the  Colorado  Fuel  and  Iron  Co.;  de- 
livery f.  o.  b.  Pueblo,  Colo.,  for  the 
sum   of   $1,177.81. 


DredKins,   Mare   Island. 

The  following  hi. Is  were  opened  July 
20  at  the  bureau  of  yards  and  docks, 
Navy  Department,  Washington,  D.  C. 
for  dredging  channel  and  basin  in  Mare 
Island  Strait  and  removing  rocks  at 
Vallejo,  Cal.: 

Item  1,  per  cubic  yard  for  dredging 
and  disposing  of  mud  in  channel  and 
basin;  2,  per  cubic  yard  for  dredging 
and  disposing  of  that  part  of  commis- 
sion rock  to  be  excavated  to  a  depth  of 
30  feet;  3,  do,  to  a  depth  of  20  feet. 

S.  G.  Hindes,  14  Montgomery  street, 
San  Francisco,  Cal.,  item  1,  7.27c;  2, 
$4.40;   3,   $2.75. 

N.  R.  Harms,  -:j  California  street, 
San  Francisco,  Cal.,  item  1,  8.5c;  2, 
$3  l".   :i,   $1.90. 

Hawaiian  Dredging  Co.,  Honolulu,  H. 
T.,    item    1.    $8.87c;    2,   $5. 9a;    3,   $3.87. 

Standard  American  Dredging  Co., 
Oakland,  Cal.,  item  1,  $7.0c;  2,  $3;  3, 
$1.75. 


Insulators,      Minidoka      Project,      Idaho. 

The    following     bid     wa      ope i     by 

the  U.  S.  Reclamation  Service,  Los  An- 
geles, Cal.,  foi-  furnishing  insulators 
as    follows: 

Item  l.  1,500  porcelain  insulators;  2, 
200    strain    insulator    chain. 

Western  Electric  Co.,  Los  Angeles, 
Cal.,  item  1,  $833.25;  2,  $392;  time  60 
days;    delh  erj     Ea   I     i    i.   <  ihlo. 


Reinforcement    liars. 

The  lull. .wing  bids  were  received  by 
the  rj.  S.  Reclamation  Service  ai  Mont- 
rose,  Colo.,    for    tin  ni  h  ing    a  hiiai    7,000 

1iie.es        Sl'cl        I  ,    i  ]  i  t,  ,  r,   .    1 1 1  e  n  I         ha  IS        for 
I   mi,,   i  ,lc: 

i  .  i  ,  nine!  steel  Co.,  f.  ...  b.  Chica- 
go,      111..       $1808.50;       discount,       $18.03; 

freight,   $347. nel    cost,   $1,148.31. 

Colorado    Fuel    i    Iron    Co.,   f.   o.   b. 

Colo.,    $1,1/20.70;    discount,    $0.15; 


«i  dnesday,   Ang.    13,    1913. 

freight,    $152,26;    net   cost,    $1,177.81. 

The  Concrete  Steel  Co.,  f.  o.  b.  Pitts- 
burgh, Pa.,  $796.31;  discount.  $3.98; 
freight,   $396.07;   net,   $1,188.43. 

Cambria  Steel  Co.,  f.  o.  b.  Johnstown, 
Pa.,  $819.77;  discount,  $4.10;  freight, 
$378.60';    net,    $1,191.17. 

The  Concrete  Steel  Co.,  f.  o.  b.  Chi- 
cago, 111.,  $SS0.66;  discount,  $440; 
freight,   $330.59;   net,   $1,208.&5. 

orrugated  Bar  Co.,  f.  o.  b.  Buffalo, 
N.  Y.,  $816.34;  discount,  $4. OS;  freight, 
$tiil.!)5;    net,    $1,217.21. 

Jones  &  Laughlin  Steel  Co.,  f.  o.  b. 
Pittsburgh,  Pa.,  $831.48;  discount,  $416; 
freight,    $306.07;    net,    $1,223.39. 

Illinois  Steel  Co.,  f.  o.  b.  Gary,  Ind., 
$916;  discount,  $4.58;  freight,  $313.92; 
net,    $1,225.34. 

Win.  B.  Hough  Co.,  f.  o,  b.  Gary,  Ind., 
$935.13;  discount,  $4.08;  freight.  $342.- 
:;7;    net.    $1,272.82. 

The  Calumet  Steel  Co.,  f.  o.  b.  Mon- 
trose, Colo.,  $1,337.70;  discount,  $13.38; 
net.   $1,324.32. 


BUILDING   AM)    INDUSTRIAL  NEWS 

Minueapoiis    Steel    and    Machine    Co., 

.Minneapolis,  Minn.,  item  1,  $2,150;  2, 
$2,037;  time,  item  1,  55  days;  2,  45 
days;  shipment  from  Minneapolis; 
Meal    two-H.    P.    motor. 

Hinman  Hydraulic  Mfg,  Co.,  Denver 
Colo.,  item  1,  $2,400;  2,  $2,400;  lime, 
item  1,  00  days;  2,  on  days;  shipment 
from  Denver;  General  Electric  three- 
H.   P.   motor. 

Ful tun  Engine  Works  Los  Angeles. 
Cal.,  item  1,  $3,051;  2,  $2,520;  time  75 
days;  shipment  from  Los  Angeles; 
Westinghouse    two-H.    P.    motor. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal.,  item  1,  $4,5*S;  2,  $4,068;  time, 
item  1,  00  days;  2,  SO  days;  shipment 
from  Los  Angeles;  Westinghouse  tWO- 
II.    P.    motor. 


Substation    Equipment. 

The  following  bids  were  opened  at 
the  office  of  the  U.  S.  Reclamation 
Service.  Los  Angeles,  Cal,  for  furnish- 
in-  substation  equipment  for  the  Mini- 
doka   project,    Idaho: 

Hem  1.  6  350-K.  V.  A.  transformers; 
■j,  :,  panel  switchboards;  3,  2  33,000- 
volt  oil  switches;  I,  1  3-phase,  30,000- 
volt  lightning-  arrester;  5  2  33,000-volt 
air  brake  switches;  6,  1  maximum  de- 
mand   recording   device. 

General  Electric  Co.,  Los  Angeles, 
Cm  I.,  deliveries  at  Pittsfield,  Mass., 
Schenectady,  X.  Y.,  ami  Lynn,  Mass., 
item  l,  $0,090,  105  days;  2,  $1,962  105 
.lays;  3,  $1,498,  105  days;  4,  $711,  105 
days;  :,.  $190,  105  day*;  6,  $685  105 
days. 

Westinghouse  Electric  and  Mfg.  Co., 
Los  Angeles,  Cal.,  deliveries  East  Pitts- 
burgh, Pa.,  item  1,  $7,010.  50  days;  2, 
$2,uix,  90  days;  0,  $1,032,  75  days;  4, 
$453,  90  days;  5,  $231,  50  days;  0,  $588, 
:iu   days. 

a  F.  Kierulff  &  Co.,  Los  Angeles, 
Cal.,  delivery  Fort  Wayne,  Ind,,  item 
1,    $5,310;    65   days. 

Pittsburgh  Transformer  Co..  Pitts- 
burgh,  Pa.,   item    1,   $5,028,  90  days. 

Allis  Chalmers  Co.,  Los  Angeles,  Cal., 
delivery  East  Norwood,  Ohio,  item  1, 
$8,780,    100    days. 

Wagner  Electric  Co.,  Los  Angeles, 
Cal.,    delivery   St.    Louis,    Mo.,    $6,900,    120 

a  in:.. 

<;.  neral  Electric  Co.,  Schenectady,  N. 
V..  lump-sum  bids  as  follows:  For 
items  i,  ■:.  :;,  4.  5.  and  6,  $11,339;  for 
Items   2.  3.  3,   4,   5,  and  6,   $4,040. 

Westinghouse  Electric  and  Mfg.  Co., 
lump-sum  hid  for  items  2  3,  and  4,  $3,- 
S70;    I'.i-   items   1,   2,   3,   and   4,    $10,940. 


<;ii<e-Oi>ernting  Mechanism. 

The    following    bids    were    opened    at 

II Hire     of     the     U.     S.     Reclamation 

Service,  Los  Angeles.  Cal..  for  furnish- 
ing    radial    gate-operating    mecnanism 

I'm-    Minidoka    project: 

I  h'li       1.     four     radial      gate- al  Ing 

mechanisms^,  with  cast  steel  gears;  2. 
do,      with      east      iron     gears     and 

liiiiiiuis. 

anion  Machine  Co..  San  Francisco, 
Cal.,  Item  l,  $1,816;  2,  $1,712;  ship  iron, 
San  Francisco  on  da;  s,  a,  E  two  H  r 
motor 

United  Iron  WorkE .  i  Cal., 

item    1,    $2,HS5;    2,    $1,905;    line'    lays, 

shipment  from  Oakland,  Cal;  Westing- 
house or  G  E.  two  H.  P.  motor. 


GARAGES. 


SAX  FRAXCISCO— Garage,  1  story 
and  base,  concrete  and  steel,  $30,000. 
Architect,  C.  A.  Meus'sdorffer,  Hum- 
boldt Bank  Bldg.,  S.  F.  Owner,  Louis 
Samuels.  The  building  will  be  erected 
on  the  soutli  line  of  Post  street  west 
of  Jones,  and  will  have  a  street  front- 
age of  77%  feet  by  a  depth  of  137 % 
feet.  The  building  has  been  designed 
for  a  commercial  garage  and  has  al- 
ready been  leased.  Construction  will 
he  fireproof  with  concrete  walls  and 
door  and  steel  roof  trusses.  Interior 
of  the  front  portion  of  the  building 
will  be  finished  in  pine  and  balance 
left  unfinished.  There  will  be  metal 
window  sash  and  frames.  Exterior 
will  be  faced  with  cement  plaster.  Mr. 
Meussdorffer  will  furnish  only  the  ar- 
chitectural plans  and  engineering 
drawings  and  superintendance  will  be 
furnished  by  Engineer  L.  M.  Hausman, 
Nevada  Bank  Bldg.  Plans  are  now  be- 
ing   prepared. 

SAX  FRANCISCO — Garage  and  sales 
rooms,  2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect,  Earl 
B.  Scott.  Humboldt  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  This  building, 
preliminary  plans  for  which  are  now 
underway,  will  lie  erected  south  of 
Market  street.  The  structure  will 
cover  a  considerable  area  and  has  been 
designed  for  an  automobile  sales  room 
and  garage.  Interior  of  the  front  por- 
tion of  the  main  floor  will  be  hand- 
somely finished.  Tile  floor  and  hard- 
wood veneer  will  be  used.  Upper  floor 
will  be  used  for  storage  space,  repair 
shop  and  shipping  department.  Con- 
struction will  include  elevator  and 
metal  window  sash  and  frames.  Ex- 
terior of  the  building-  will  be  faced 
with  pressed  brick.  Plans  are  now 
being    prepared. 

Contracts   Awarded. 

TULARE,  TULARE  CO.,  CAL— Ga- 
rage. 1  story  and  base,  reinforced  con- 
crete,  $40,000.  Architect,  L.  F.  Piatt, 
Tulare.  Owners,  Bender  and  Moore. 
Contractors,  A.  W.  Face  and  G.  L.  Fer- 
guson,    Tulare.      Contract    price,   $40,000. 


HALLS  &  SOCIETY  BLDGS. 


PORTERVILLE,  TF1.ARE  CO.,  CAL. 
— Lodge  hall,  2  story  and  base,  brick, 
$20,000.  Architect's  name  not  given. 
Owners,  Porterville  Odd  Fellows  Hall 
Association.  All  bids  received  re- 
cently fur  the  construction  of  this 
building  have  been  rejected  as  above 
the  amount  -available.  Plans  will  be 
revised  and  new  figures  called.  The 
building  will  be  devoted'  exclusively 
to  the  use  of  the  owners  and  will  con- 
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i  ..a  loase  mollis,  social  ball,  smoking 
rooms  and  library  on  the  first  floor. 
Second  floor  will  be  designed  for  liv- 
ing apartments.  Interior  finish  will  be 
of  pine  and  hardwood.  There  will  be 
steam  heat,  vacuum  cleaning  system 
and  hot  water  system.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  The  lowest  bid  received  was 
from  A.  R.  Laidlaw  for  $2i8,787. 


HOTELS. 


SAX  FRANCISCO— Hotel,  5  story 
and  base,  reinforced  concrete,  $30,000. 
Architects,  Rhodes  &  Marish,  3372  16th 
St.,  s.  F.  Owner,  C.  F.  Hornung.  The 
building  will  be  erected  on  the  west 
side  of  Valencia  street,  122  feet  south 
of  16th,  and  will  have  a  frontage  of 
3  4  feet  by  a  depth  of  89%  feet  There 
will  be  a  restaurant  and  one  store  be- 
sides the  hotel  entrance  on  the  first 
floor.  Upper  four  floors  will  be  di- 
vided into  64  guest  rooms  and  a  num- 
ber of  public  baths.  Interior  finish 
will  lie  of  pine  and  redwood.  Bath 
rooms  will  have  cement  floors  and  tile 
wainsjot.  IPlanjs-  provide  for  steam 
beat,  elevator  service  and  a  hot  water 
supply.  Patent  store  fronts  will  be 
specified.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
will  be  completed  in  the  course  of  the 
next  three  weeks  and  bids  will  lie 
called. 

SAX  FRANCISCO — Hotel,  5  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architect,  C.  A.  'Meussdorffer, 
Humboldt  Bank  Bldg.,  S.  F.  Owner, 
Carmel  Fallon.  The  building  will  be 
erected  on  the  south  side  of  Market 
street  west  of  Brady  street,  and  will 
cover  an  area  of  34x124  feet.  Plans 
show  two  stores  on  the  first  floor  be- 
sides the  entrance  to  the  hotel  proper. 
Upper  floors  will  contain  a  total  of  70 
looms  and  a  number  of  baths.  Interior 
finish  will  be  of  pine  with  some  elm 
panels.  There  will  be  steam  beat,  hot 
and  cold  running  water  and  elevator 
service.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Metal  window- 
sash  and  frames  are  specified.  Plans 
are  nearly  complete  and  figures  on  the 
general  construction  will  be  called  for 
shortly.  A  contract  for  the  excavating, 
grading  and  bulkheading  has  been 
awarded    to    P.  'Montague   for    $1,290. 

SAX  FRANCISCO— Hotel  and  stores, 
2  story  and  base,  brick,  $12,000.  Archi- 
tect. Bernard  J.  Joseph,  First  National 
Bank  Bldg.,  S.  F.  Owners.  Marks  Bros. 
The  building  will  be  erected  on  McAl- 
lister street  west  of  Cough,  and  has 
been   designed    with    stores   on   the   first 

II and    rooms    above.       Interior    finish 

will  he  of  pine  throughout.  Hut  and 
cold  running  water  will  be  supplied  to 
all  rooms-.  Batli  rooms  will  have  com- 
positlon  floors  and  tile  wainscot.  Mar- 
ble base  and  patent  store  fronts  are 
specified.       Exterior    of    the    building  Will 

be  faced  with  pressed  brick.  Plans  are 
complete   ami  figures   are   being   taken. 

A  contract  will  be  awarded  by  Hie  last 
of    the   week. 

SAX  FRANCISCO — H I.   5   s*ory  ami 

'lie.  brick  and  steel.  $50,000.  Archi- 
tei  i.  EJdward  T.  Foulkes,  Crock  i  I 
S.  F.  Owners,  Columbia  Realty  i'ic 
Tin-  building  is  in  in-  erected  on  the 
west  side  of  Taylor  street  north  of 
Sutter,  covering  an  area  of  38  feet  9 
inches  by  132V-i  feet.  The  I. nil. ling  has 
been    designed    for    a   commercial    hotel 
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and  will  contain  a  large  number  of 
single  rooms,  many  of  which  will  have 
private  bath  rooms.  Plans  provide  for 
steam  heat,  elevator  service,  vacuum 
cleaning-  system  and  hot  and  cold  run- 
ning- water.  A  large  lobby  and  en- 
trance will  occupy  the  first  floor.  In- 
terior finish  will  be  of  pine,  hardwoods 
and  some  ornamental  plaster.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 
for    within    two    weeks; 

LOS       ANGELES,       CAL-  Hotel,       12 
story    and    base.      Class    A    construction, 
$350,000.      Architect,    R.      T.      Laughlin, 
Lissner     Bldg.,     L     A.       Owner,     E.     F. 
Hammell.     This  building  is  to  be  erect- 
ed   on    Westlake    avenue,    covering    an 
area    of   Slxlio    feet.      Construction    will 
lie     fireproof    throughout,     the    building 
having    a    complete    steel    frame,    terra 
cotta       exterior       walls,       faced       with 
pressed    brick,    terra    cotta      and      cut 
stone.       Plans    provide    for    hollow    tile 
interior    partitions    and    floors.      There 
will    be    a    total    of    220    guest    rooms. 
Each    floor    will    have    ten    baths.      Inte- 
rior   finish    will    be    of    metal,    marble, 
tile,    pine    and    hardwood^.      There    will 
be  two  elevators,  steam  heat,  complete 
oil    burning    equipment,    vacuum    clean- 
ing and    hot  water   systems.      Top    floor 
will   be  arranged  for  a  ball   room.     Of- 
fices, lobby  and  parlors  will  occupy  the 
first    floor.      Plans    are    being   prepared. 
LOS   ANGELES,   CAL.— Hotel.    4    story 
and  base,  brick  and  steel,   $60,000.     Ar- 
chiteCt,   Maine  Building  and  Investment 
Co.,    Thorpe   Bldg.,   L.   A.      Owner,    H.    N. 
Carpenter.     Plans   show  a   building  de- 
signed  in   the  shape  of  a  letter  L  with 
extreme    dimensions    of    100x125      feet. 
There    will    be    a     total     of    125     guest 
rooms   and   36    public   and   private   bath 
rooms.       First     floor    will    contain    the 
offices,    lobby   and   stores.     Interior   fin- 
ish   will    be    of    pine,    birch    and    white 
enamel.     Plans  provide  for  steam   heat, 
elevator   service  and   hot  and  cold   run- 
ning water.     Bath   rooms  will  have  ce- 
ment   floors    and    tile    wainscot.      Exte- 
rior of   the  building  will  be  faced   with 
pressed       brick       and      artificial       stone 
trimming.       Work    will    be    carried    on 
by    the   Maine   Building  and   Investment 
Co.     Plans  are   now  being   prepared. 
LOS    ANGELES,   CAL. — Hotel,   4   story 
base,    brick    and    steel.      Cost    not 
-tated.      Architects.    Eisen    &    Son,    Wil- 
cox   Bldg.,   L.    A.      Owner,    Roy    Blumen- 
thal.      The   building   will    be   erected   at 
the  corner  of  3rd  and   Figueroa  streets, 
covering  an   area   of   50x70   feet.      There 
will     be    two    stores    besides    the    hotel 
entrance    and    lobby    on    the    first    floor. 
[Jpper    floors    will    tie    arranged    for      a 
total    of    45    guest    rooms    and     several 
Interior    finish    will    be    of    pine 
and     redwood.       There     will     be     steam 
'heat,    elevator     service     and     hot     and 
cold    water    system.      Stores    will    have 
patent   fronts.      Metal    window   sash   and 
frames    will     lie    specified.      Exterior    of 
ttie   building  will    he  faced   with  pressed 
brick.      Plans   are   being   prepared. 

i.ms   ANG-ELES,   CAL.— Hotel,   3   story 

and    base,    brick     and     steel.      Cost    not 

i        Architect,     Leonard     L.    Jones, 

I.     \\\     Hellman     Bids..    L.    A.      Owner, 

I     A.     Fowli-r.       The    building    will 

be    erected    at    the    southeast    corner    of 

Pico   and    Hill    streets    and    will    cover 

and  area  of  50x150  feet.     There  will  be 

six    stores    on     the    first    floor    and    en- 

e    to   the  tiotel   above.   Upper   floors 

will  be  arranged   for  a  hotel   lobby,  of- 
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lice  and  55  guest  rooms  and  20  baths. 
Interior  will  be  finished  in  pine  and 
birch,  There  will  be  steam  heat,  hot 
and  cold  running  water  and  elevator 
Exterior  of  the  building  will  be  faced 
With  pressed  In  irk.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

LOS  ANGELES,  CAL. — Hotel,  3  story 
nod  base.  Class  C  construction.  Cost 
in .  i  stated.  Architects,  Mayberry  K.- 
Parker, Consolidated  Realty  Bldg.,  I.. 
A.  Owners,  Consolidated  Realty  Co. 
The  building  will  he  erected  at  the 
southwest  corner  of  14th  and  Hill 
streets  and  has  been  arranged  for 
stores  on  the  first  floor  and  hotel 
rooms  above.  The  structure  will  cover 
and  area  of  60xl(M  feet.  Plans  pro- 
vide for  three  stores,  hotel  dining 
room,  office  and  lobby  on  the  first 
floor  and  50  guest  rooms  and  a  num- 
ber of  baths  on  the  upper  floors.  In- 
terior will  be  finished  in  pine  through- 
out. Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  There  will 
be  steam  heat  and  hot  and  cold  run- 
ning water.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

LOS  ANGELES,  CAL. — Hotel,  4  story 
and  base.  Class  C  construction.  Cost 
not  stated.  Architects,  Dennis  and  H. 
II.  Hewitt,  Hay  Bldg.,  L.  A.  Owner's 
name  withheld.  The  building  will  be 
erected  at  the  northwest  corner  of  3rd 
and  Hope  streets.  There  will  be  Ave 
stores  and  a  moving  picture  theatre 
on  the  first  floor  and  a  total  of  93 
rooms  and  42  bath  rooms  on  the  upper 
floors.  Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  hot  and  cold  running 
water.  Interior  finish  will  be  largely 
of  pine.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Metal  window 
.-ash  and  frames  are  specified.  Plans 
are  complete  and  figures  will  be  called 
for    shortly. 
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rector    of    Works,    Sei  t  ici     Bldg  i 

Owners,  Panama-Pacific  International 
Exposition  Co.  Working-  drawings  for 
(lie  structural  steel  for  the  Horticul- 
tural Building  have  been  completed 
and  are  now  out  for  figures.  The  pro- 
posal rails  for  furnishing  and  fabri- 
cating   only.       plans    can      be      secured 

n the    Director   of   Works,   room   207 

Service  Bldg.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 
Bids  will  he  opened  on  September  4th. 
SAX  FRANCISCO— General  construc- 
tion Auditorium.  Class  A  construction, 
$1,000,000.  Architect,  Director  of 
Works,,  Service  Bldg.,  S.  F..  associated 
with  Architects  John  Galen  Howard, 
John  Keid,  Jr.,  and  Frederich  H.  Meyer. 
<  iwners,  Panama-Pacific  International 
Exposition  Co.  Bids  for  the  general 
Construction  of  the  big  Auditorium 
building  will   he   received   on   September 

lllli  |hy  the  Building  and  Grounds 
Committee.  Separate  bids  will  he  sub- 
mitted for  the  stone  work  and  eleva- 
tors.   Plans    and    specifications    can    be 

ecured  from  the  office  of  the  Director 
ol  u  inks.  An  official  proposal  appears 
in    another   column    of    this    issue. 


HOSPITALS. 


Contracts  Awarded. 

SANTA  ANA,  ORANGE  CO.,  CAL— 
Hospital,  2  story  and  base,  reinforced 
concrete,  $45,000.  Architect,  Fred  H. 
EHey,  Hervey-Finley  Bldg.,  Santa  Ana. 
Owners,  Orange  County.  Contractor, 
genera]  construction,  A.  B.  Bird,  10'55 
w  est  nil  St.,  Santa  Ana,  $?,7,7is;  heat- 
ing    and     ventilatiing,     Machinery     and 


Electric    Co., 


$1,137. 


LIBRARIES. 

BREMERTON,  WASH.  —  Library,  2 
etorj  ami  hase,  reinforced  concrete, 
$20,000.  Architect.  II.  H.  Glnnold,  Bp- 
ler  Bldg.,  Seattle.  Owners,  City  of 
Bremerton       Tin-    architect      has     just 

mn ted    i"    prepare     these 

plans  -an, i  lb-tails  of  construction  can 
„oi  bi  en  at  thl  time.  The  build- 
.  ,  !,.,  i  ,■  ,],  i  nil'. I  h.  erect  a 
ol  building.  The  structure  is  a 
glfl  of  it'.  Carnegie  Library  Associa- 
i  ion,      ' ' pit  te    di  ta  Us    will    be    grft  en 


ilui 


eh 


Mly. 


♦ 

PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SPOKANE,  WASH.— Passenger  sta- 
tion, 4  story  and  base.  Class  A  con- 
si  ruction,  $500,000.  Architects,  Archi- 
tectural Department  O.-W.  R.  and  N. 
Co.,  Spokane.  Owners,  Oregon-Wash- 
ington Railroad  and  Navigation  Co. 
This  work  was  mentioned  in  these  col- 
umns when  plans  were  first  prepared. 
The  building  will  he  of  fireproof  con- 
si  ruction,  and  will  cover  an  area  of 
152x300  feet.  Only  the  central  por- 
tion will  he  four  stories  high.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick,  cut  stone  and  terra 
cotta.  Plans  and  specifications  can  be 
ecured  from  J.  R.  Holman,  care  of 
the  owners  at  Spokane.  Bids  are  now 
being  taken  and  will  be  opened  on 
August   20th. 

LOS  ANGELES,  CAL— Freight  shed, 
1  story,  reinforced  concrete.  Cost  not 
stated.  Engineer,  Engineering  De- 
partment San  Pedro,  Los  Angeles  and 
Salt  Lake  R.  R.  Co..  L  A.  Owners, 
San  Pedro,  Los  Angeles  and  Salt  Lake 
l;  R,  Co.  Engineer  C.  F.  Miller  is 
preparing  plans  for  a  freight  shed  cov- 
ering an  area  of  60x150  feet,  which 
will  he  erected  at  the  corner  of  First 
and  Myers  streets.  The  building  will 
be  fireproof.  Plans  will  he  ready  for 
figures  within  two  weeks.  Exterior 
will   he   faced   with   cement   plaster. 


SAN      B*RANCIBOO— Structural     steel 
»ork.     Cost   not  stated.     Architect,  DI- 


RESIDENCES. 

OAKLAND,  CAB. — Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, John  Hudson  Thomas,  First 
National  Bank  Bldg.,  Berkeley.  Own- 
er, Frances  Poye,  The  dwelling,  which 
has    been    designed    for    an    eight-room 

with     hath     and     sleeping    porch, 

.,,  ni    be    erected    In    Rock    Ridigje    Park. 

Interior    will    Ibe    finished    In    pine    and 

i ,  ,i  n  ood       wit  h     hai  d  \>  ood     floors      In 

the     principal      i ins.        There     will     he 

furnace  heal  and  open  fire  place!     Ha  n 
tela    win    be    of   brick    and    tile.      Bath 

room    will    ha  v mposl  tion    floor   and 

lile  wainscot.  An  automatic  water 
heater  will  be  installed.  Tile  will  also 
bi  used  in  the  kitchen.  Exterior  of 
the   house   will   be  covered   with   cement 
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platter   on   metal   lath,   plans   have  been 
out   for   figures  and  a  contract   will   he 
this   week. 
PIEDMONT,    ALAME1  >A    CO.,    CAL. — 
frame, 
|2,500.        Architect,        none.        Owners, 
i    Home   builders,    1762    Broadway, 
Oakland.     The  bung-alow   will   be  erect- 
Bd    ""     Rose    avenue    and    will 
six  room  .  bath   and  sleeping-  porch.  In- 
terior    finish    will    he    of   pine,    redwood 
ami     while     enamel.       Hardwood     floors 
will   be   used  in   the  living  i  during 

room  anil  reception  hall.  There  will  be 
a  large  open  lire  place  in  t  e  living 
room  witli  brick  mantel.  Tile  will  be 
n  the  bath  room  ami  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be  done  by   Day  Labor. 

PIEDMONT,    ALAMEDA    CO.,    CAL— 
Residence.     2      story      ami    base,    frame, 

$5, Architect,  Arthur  D.   Nicholson, 

vVhfttell  Bldg.,  S.  F.  Owner,  W.  D. 
Tillinghast.  The  house  wili  be  erected 
on  .Mountain  View  avenue  near  Pacific 
and  iiase  been  designed  to  contain 
eight  rooms,  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  ma- 
hogany   and    white    enamel.      Hardwood 

11 s    will    he    used    in      the      principal 

rooms.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  There 
will  e  furnace  heat  and  open  tire 
places.  Mantels  will  he  of  brick  and 
tile.  An  automatic  water  heater  will 
I  e-  installed.  Exterior  of  the  dwelling 
will  he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures  are  being  taken  by  the  archi- 
tect. 

BERKELEY,    AtLAMEDA    CO.,    CAG  — 
Bungalow,    1%    story    and    base,   frame, 

.?::.' ,      Architect,      none.      Owner,      E. 

Wilcox,  22:;?  Roosevelt  avenue.  Berke- 
ley. The  house  will  contain  seven 
and  is  to  be  erected  on  Satter 
street  between  Yolo  and  Hopkins 
Interior  finish  will  he  largely 
of  pine  ami  redwood.  Hardwood  floors 
will   he   used   in   t    e  living  room,  dining 

1 1    and     reception    hall.      There    will 

he     furnace    heat     and     open     lire    place. 

Mantel   will   he   of  brick.     Ti!>    will  be 

In    the    bath    room    and      kitchen. 

or    of    the    dwelling    will    he    COV- 

.vith     cement    plaster     on       metal 

lath.      Plans    are    in    the    hands    of    the 

owner    and    the    work    will    be    1 

I n-        All    materials    ale    - 

nascd. 

BERKELEY,    ALAMEDA    CO.,    CAL.— 

Bungalow,     1         story   -and    base,    frame, 

$2,500.       Architect,     Leonard     H.       lord. 

2136  Center  St..   Berkeley.     Owner,  Miss 

A.    Delaney,   The   house,   which   has  been 

■  1    to    contain    six      rooms      and 

i.ath.    will    be    erected    on    King    street 

or     finish     will     be    of    pine    with 

some    hardwood    venei  dwood 

doors    in    the    principal    rooms.      There 

will     lie    a     large    open    fire    place    with 

brick    mantel    in   the   living   loom.      Tile 

will    be    used    in    the    bath       room      and 

of    the     house     will 

ivered  wi 

plete   and    figures  are   now  heincr   taken 

itect. 

BERKELEY,    ALAMEDA    CO.,    CAL— 

nee,     2      story    and    base,    frame. 

COS)      led      stated.        ATChiti 
;    ..  eli 

\\  alhohl.      Ti  - 
will     be    erected     In     Claremont      Tract 

11  eight 
Interior    finish     will 
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be  of  pine  with  some  hardwood.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  a  large  sleep- 
ing porch  in  connection  with  one  of 
I  rooms.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
I  he  of  brick  or  tile.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plan-  are  complete  and  figures 
are   now   being  taken   by   the  architect. 

OROISO,  TULARE  CO.,  CAL.— Resi- 
dence, 2  story  and  base,  frame,  $3,000. 
Architect,  Leonard  H.  Ford.  2136  Cen- 
ter street.,  Berkeley.  Owner,  Mrs.  L. 
A.  Leadbetter.  The  house  will  contaflT 
six  rooms  and  bath.  Interior  finish  will 
be  of  pine  with  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  an  oY>en  fire  place 
in  the  living  room  with  brick  mantel. 
Tile  will  he  used  in  the  bath  room  and 
kitchen.  Sleeping  porch  is  provided  in 
connection  with  one  bed  chamber.  Ex- 
terior of  the  house  will  be  covered 
with  rustic.      Plans  are  being  prepared. 

SACRAMENTO,  CAL. — Bungalow,  1 
story  and  base,  frame,  $3,500.  Archi- 
tect, Leonard  H.  Ford,  2136  Center 
St.,  Berkeley.  Owner.  Mrs.  G.  W. 
Cahalan.  The  house  has  been  designed 
to  contain  six  rooms  and  bath.  Inte- 
rior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
brick  or  tile  mantel.  Bath  room  will 
have  tile  wainscot  and  tile  will  also 
be  used  in  the  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now  being  prepared  for  the  work. 

SACRAMENTO,  CAT..— Residences,  1 
and  2  story  frame.  Cost  not  given. 
-  it.  none.  The  following  Day 
;obs  are  reported  as  about  to  be 
started  in  Sacramento:  B.  H.  Bill,  3215 
1th  avenue,  1  story  frame  dwelling, 
21st  street,  2 
story  frame  dwelling,  %Z.T>"»:  J.  E.  Lay- 
ton,  1011  Piedmont  avenue,  1  story 
frame  dwelling,  $1,200;  B.  W.  Davis, 
3210  6th  avenue,  1  story  frame  dwell- 
ing,    $l,S0O. 

Contracts  Awarded. 
SAX      FRANCISCO— Residences,   3     2 

story  and   base,  frame.     Cost  not  stated. 
Architect,    Charles    C.    Frye,    20    Mont- 
gomery St.,  S.  F.     Owners,  Mr.  Luckett 
and     Mr.-.     Ogle.       The     following    con- 
iwarded      on      these 
dwellings     in    addition    to    the    general 
ruction,    which    has   been   awarded 
P.    Fletcher.      On      the      Luckett 
plumbing    to    the    Hill    Co.    and 
painting    to    B.    F.    Myer;    on    the   Ogle 
plumbing   to    William   Wade. 
LOS    ANGELES,    CAL.— Residence,     2 
lory     anl     base,    concrete    and     frame. 

$25, Architect,     Frank     L,     Molino. 

6631     Holly* 1    Bud.,    l.    A.      Owner, 

.-■1  -hell.  Contractor,  Frank  L. 
Molino.  $631  Hollywood  Blvd.,  L.  A." 
Contract  price,  $25,000. 
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number  of  local  architects.  The  build- 
ing will  be  designed  for  a  high  school 
containing,  besides  the  usual  class 
rooms,  domestic  science  and  manual 
training  departments.  Construction 
will  he  fireproof  throughout.  Plans 
will  provide  for  a  central  heating  sys- 
tem, vacuum  cleaning  and  program 
clocks.  Further  details  of  the  con- 
struction will  be  given  as  the  plans 
progress.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Construction  will  depend  upon  the 
successful    sale    of    the    bonds. 

OAKLAND,  CAL— School  addition, 
frame  construction,  $4,500.  Architect 
I.  J.  Donovan,  Security  Bank  Bldg., 
Oakland:  Owners.  City  of  Oakland. 
The  temporary  building  known  as  the 
Fruitvale  School  will  be  altered  and 
an  addition  constructed.  Plans  are 
complete  and  out  for  figures.  Bids 
will  be  opened  by  the  Board  of  Educa- 
tion on  August  18th.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitect. 

LOS  ANGELES,  CAL— Fine  Arts 
building.  Los  Angeles  State  Normal 
group.  2  story  and  base,  brick  and 
frame.  Cost  not  stated.  Architects, 
Allison  ,t  Allison.  Hibernian  Bldg.,  L. 
A  Owners,  State  of  California.  Plans 
are  being  completed  for  a  building 
81x131  feet,  which  will  complete  the 
group  of  buildings  now  under  con- 
struction for  the  Los  Angeles  State 
Normal  School  at  the  corner  of  Ver- 
mont and  Willowhrook  avenues,  Los 
Angeles.  The  building  will  be  of 
frame  construction,  faced  with  tapes- 
try brick  veneer  and  will  have  a  tile 
roof.  Bids  will  be  called  for  shortly 
by  the  State  Department  of  Engineer- 
ing. 

Contracts  Awarded. 

PORTERVILLE,  TULARE  CO.,  CAL. 
— School,  1  story  and  base,  brick,  $13,- 
Arch Itect,  F.  W.  Griffin,  Porter- 
ville.  Owners,  Strathmore  School  Dis- 
trict. Contractors,  George  A.  Noble 
&    Sons     Visalia.      Contract    price,    $13,- 


—SCHOOLS— 

SUISUN,    SOLANO   CO.,    CAL.— School, 
1    anl   2  story   and   base,  reinforced  con- 
Henry      C. 
old!     Bank     Bldg..      S.      F. 
ool      District. 
Architect    Smith    has   just    been    award- 
ed   this    work    in    competition    with      a 


STORES  AND  OFFICES. 

SAN  FRANCISCO — Store  and  loft.  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  Earl  B.  Scott, 
Humboldt  Bank  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  has  been 
designed  for  a  commission  house,  and 
will  be  erected  on  Washington  street 
in  the  heart  of  the  commission  dis- 
trict. The  front  portion  of  the  first 
floor  will  be  arranged  for  offices.  Rear 
will  contain  storage  space  and  ship- 
ping department.  Upper  floor  will  be 
given  over  to  storage  space.  There 
will  be  a  pile  foundation,  brick  exte- 
walls  and  tar  and  gravel  roof. 
Metal  window  sash  and  frames  will 
!.  he  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    being   prepared. 

SAN      FRANCISCO — Stores.      1      story 
11!     base,    brick    and    steel.       Cost    not 
itect.     William     H.     Crlm, 
Jr.,     12:,    Kearny    St.,    S.    F.      Owners,    J. 
McAllister    Co.      This    building    will    oc- 
cupy  the  only  lot  remaining  vacant   on 
Kearny     street     between     Market     and 
Sacramento.      The    building   will    cover 
an    irea    of  (0x50   feet,   and    will   be  de- 
with       foundation       and       walls 
--1      to     support      additional 
There     will     be     large     plate 
windows  and  patent  store 
fronts.       Exterior    will    be    faced    with 
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pressed  brick.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for  at 
once. 

SAX  FRANCISCO — Stores  and  lofts, 
3  story  and  base,  brick  and  steel.  Cost 
not  stated.  Engineer;  L.  S.  Rosener, 
.Merchants'  Exchange  Bldg.,  S.  F.  Own- 
er, I..  A.  Myers.  The  building  will  be 
erected  on  the  north  side  of  Bush 
street  west  of  Polk,  and  lias  been  de- 
signed with  stores  on  the  first  floor 
and  lofts  on  the  upper  tloor.  Stores 
will  be  suitable  for  the  automobile 
trade.  Interior  finish  will  be  of  pine 
and  hardwood  witli  tile  or  terrazzo 
entrances.  There  will  lie  large  dis- 
play windows  and  patent  store  fronts. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  a  contract  will  be  awarded 
within   a   few   days. 

SAX  FRANCISCO— Stores  and  lofts, 
3  story  and  base,  reinforced  concrete. 
tot  stated.  Architects,  J.  E. 
Krafft  &  Sons.  Phelan  Bldg.,  S.  F.  Own- 
ers. A.  .1.  and  David  Donzel.  The  build- 
ing- will  be  erected  at  the  southwest 
corner  of  the  Embarcadero  and  Pacific 
street,  and  will  cover  an  area  of  39x 
.■t.  There  will  be  stores  on  the 
first  tloor  and  lofts  a.bove.  Patent  store 
fronts  and  metal  sash  and  window 
frames  will  be  specified.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Interior  finish  will  be  of  pine 
throughout.  Plans  are  complete  and 
figures  are  being  taken. 

OAKLAND,  CAL. — Store  alterations, 
2     buildings,     brick     construction,     $20,- 

and     18,000.       Architect,    Walter    J. 

■  s  937  Broadway.  Oakland. 
Owners,  Durst  Bros,  and  M.  J.  and  W. 
.1.  Laymancc.  The  Durst  Bros.'  job, 
which  is  at  the  northeast  corner  of 
12th  and  Washington  streets  will  cost 
in  the  neighborhood  of  $20,000.  The 
I.aymance  job,  at  the  northwest  cor- 
ner of  the  .-ame  street  will  cost  $S,000. 
Both  buildings  will  have  new  store 
fronts,  interior  finish,  plumbing,  plas- 
tering and  electric  wiring.  Plans  are 
complete  and  the  work  will  be  done 
by  Day  Labor.  .Mr.  Mathews  will  su- 
perintend. 

SAXTA  ANA.  ORANGE  CO.,  CAL— 
Stores  and  offices,  I  story  and  base, 
brick  and  steel,  $75,000.  Architects, 
MetCalf  &•  Da  vies,  43  American  ave- 
nue. Loi  Owner,  W.  II.  Spur- 
geon.  The  building  will  be  erected  on 
a  corner  site,  covering:  an  area  of  lOOx 
138  feet.  There  will  be  live  stores  be- 
sides '  first  floor. 
Upper  Moors  will  be  subdivided  into  a 
total  '  Interior  will  be 
finished     in     pine     and     hardwood     with 

marble  and  Hie  wainscot  and  tile 
floors  in  the  halls  and  lobby.  There 
win      ■  eat,    elevator    service 

and  a  vacuum  cleaning  system.  .Metal 
window  sash  and  frames  are  specified. 
I  •  exterior  of  the  building  will  be 
faced  with  pressed  brick  and  terra 
■  nt  store  fronts  will  be  in- 
stalled. Plans  are  complete  and  now 
out    for    figures. 

Contracts   Awarded. 
EUVHRSIDE,    RIVERSIDE    CO.,    CAT, 

— Btori  -    story    and    base, 

Arehi- 

Eyaor     &     Biggar,     Wright     and 

Callender    Bldg.,    L.    A.      Owners.    River- 

Lbstrai  t   Co  toi        Cres- 

i  tmifactui  mg   Co.,    1*4    v  i 

ntrac<    prli  e,    186,000. 

i.os   ANOKI.ES.  CAD.— Stores,   1  story 

Ick   and   steel,  $28,000.     Ar- 
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chitects,  Morgan.  Walls  &  Morgan,  Van 
Nuys  Bldg.,  L.  A.  Owner,  Mrs.  S.  H. 
Van  Nuys.  Contractors,  Alta  Planing 
Mill  Co.,  So"  Qarry  St.,  L.  A.  Contract 
price,     $26;&e0. 


SEALED  PROPOSALS. 


PROPOSALS       FOR       STREET       WORK. 

OFFICE    OF    THE    BOARD    OF    PUB- 

lic  Works  of  the  City  ami  County  of 
San    Francisco,    Aug.    '.    1913. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  '1 
o'clock  p.  in.  imd  »  o'clock  p.  m„  on 
Wednesday,  tlie  20th  day  of  AoB'u»t, 
1843,  for  doing  the  following  street 
work,  including  the  furnishing  of  the 
necessary  labor  and  materials  therefor 
to    wit: 

(a  I  That  a  21-inch  vitrified,  salt- 
glazed,  iron-stone  pipe  sewer  with  l 
brick  manhole  with  cast  iron  frame 
and  cover  and  galvanized  wrought- 
irnn  steps  be  constructed  along  tin 
center  line  of  Balboa  street,  between 
the  easterly  and  westerly  lines  of 
Twentv-fifth   avenue. 

(bi  That  and  8-inch  vitrified,  salt- 
glazed,  iron-stone  pipe  sewer  with  40 
1'  branches  and  3  brick  manholes  with 
cast-iron  frames  -.nil  .overs  and  gal- 
vanized wrought-iron  steps'  ibe  con- 
structed along  the  center  line  of  Sev- 
enteenth avenue  from  a  point  20  feet 
southerly  from  Rivera  street  to  San- 
tiago street,  and  that  an  8-inch  vitri- 
fied, salt-glazed,  iron-stone  pipe  sewer 
in  constructed  along  the  center  line 
of  Seventeenth  avenue  from  the  north- 
erly line  of  Santiago  street  to  a  point 
2u  '  feet  southerly  from  the  southerly 
line   of   Santiago    street 

(c)  That  an  8-inch,  vitrified,  salt- 
glazed,  iron-stone  pipe  sewer  with  6  Y 
branches  be  constructed  along  the 
center  line  of  Eighteenth  avenue  from 
a  point  103  feet  6  inches  northerly 
from  the  northerly  line  of  Rivera 
street:  and  that  an  8-inch,  vitrified, 
salt-glazed,  iron-stone  pipe  sewer  be 
constructed  along  the  center  line  of 
Eighteenth  avenue,  between  the  north- 
erly  and   center   lines   of   Rivera    street, 

(d)  That  an  18-inch,  vitrified,  salt- 
glazed,    iron-stone,    pipe    sewer    with    is 

V  branches  he  constructed  along  the 
tenter  line  of  Balboa  street  between 
Twenty-eighth  and  Twenty-ninth  ave- 
nues. 

!e)  That  a  21-inch.  vitrified,  salt- 
glazed,    iron-stone    pipe    sewer    with     II 

Y  blanches  be  constructed  along  the 
center  line  of  Balboa  street  between 
Twenty-fourth  and  Twenty-fifth  ave- 
nues.. 

(f)  That  the  following  vitrified,  salt- 
glazed,  iron-stone  pipe  sewers  and  ap- 
purtenances   he    constructed: 

A  21-inch  with  l  brick  manhole  with 
cast-iron  frame  and  cover  and  gal- 
vanized wrought-iron  steps  along  the 
center  line  of  Balboa  street,  between 
the  easterly  and  center  lines  of 
Twenty-eighth  avenue:  an  18-inch 
along  the  renter  line  of  Balboa  street, 
between  the  center  and  westerly  lines 
of  Twenl  i  -eighth  avenue;  and  an  8- 
ineh  along  the  center  line  of  Twenty- 
eighth  avenue  between  the  center  and 
northerly   lines    oi    Balboa    street. 

(g-)  That  an  8-inch,  vitrified,  salt- 
glazed,  iron-stone  pipe  sewer  with 
en  i  i  s  i  v  branches  and  two  (2) 
brick  manholes  with  cast-iron  frames 
and  ■  o.ei-s  and  galvanized  wrought- 
iron     Steps     be     constructed     along     the 

,  ,,,  i  Hue  of  Set  enteenth  a  \  enue 
from  a  poin!  one  hundred  and  eighty- 
four  i  lxi  i  feet  southerly  from  Quin- 
tara  street  to  a  point  one  hundred  and 
eighty  i  180 1  i  cei  northerly  from  Ri- 
vet   |      street  :      i  lial      B      I  welve      (12)      inch 

vitrified,     salt-glazed,     Iron-s e     pipe 

twelvi     (12)    v   brani  ties    bi 
constructed    along     the    center    line    of 

Seventeenth    at  e 1  I I  he     lasl     dl 

-    i    ibed    point    to    I  hi     northei  Ij    Hi f 

i:n  era  atn  el  .  a  nd  thai  a  i  welt  e  (12) 
inch  vitrified,  salt-glazed,  IrXm-stone 
a ■,.,  be  ■  obstructed  along  the 
center  line  of  Seventeenl  h  avenue  be- 
anl  center  lines 
,,r   Rivera   street. 

Sal, I    woi  k     ,1111-1     bl     d 111      a 

■  ,1  h    the   pis  ii'    a  nd     pi  ■  Iflca  I  Ions 

,      .oi      hie      in      II flee     of     the 

of  Public  Works,  to  w ii  ref- 
erence is  herebj  made,  ami  urn  i  bi 
[■nmmenc  i  wit  bin  ni  ti  en  (15)  days 
and    i  ompli  ti  d    within    sixty    (GO)    days 

rrom    the    di trad    to    be 

■  i .  .i    Into   therefor, 


Wednesday,   Aug.    13,    1918. 

The  amount  of  bond  for  faithful  per- 
formance has   been    fixed    at    |2O*i80, 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  ol 
City  and  County,  for  an  amount  not 
less  than  ten  per  centum  of  the  aggie- 
gate  of  the  proposal,  and  no  pri 
will  he  considered  unless  accompanied 
by    such    check 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  City  Engineer,  and 
all  proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  anv  and  all  bids. 

By  order  jf  the  Board  of  Public 
Works.  F.    .1.    CIU'RCHILI,, 

Secretary. 

Xote:  The  above  described  work 
will  be  let  under  seven  separate  con- 
tract- Official  proposal  for  each  con- 
tract must  accompany  your  bid.  Pro- 
posal forms  can  be  secured  upon  appli- 
cation   to    the    Board    of    Public    Works. 


PROPOSALS       FOR       STREET      WORK. 
nFFICE    OF    THE    BOARD    OF    PUB- 

lic    Works    of    the    City    and    County    of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  - 
o'clock  p.  m.  ami  3  o'clock  p.  in.  on 
WedneiHlav,  the  litMh  iliiy  of  Aiigimt. 
1!»13.  for  doing  the  following  street 
work,  including  the  furnishing  Of  the 
necessary  labor  and  materials  there- 
for,   to    wit: 

That  London  street,  between  Excel- 
sior and  Brazil  avenues,  be  improved 
by  constructing  granite  curbs  where 
not  already  const  rutted,  and  by  pav- 
ing the  roadway  thereof  with  an 
asphalt  pavement  consisting  of  a  6- 
inch  concrete  foundation  and  a  2-inch 
asphaltic  wearing  surface,  where  not 
■already  constructed 

Said'  work  must  he  done  in  accord- 
ance with  the  plans  and  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Works,  to  which  ref- 
erence Is  hereby  made,  and  must  be 
commenced  within  fifteen  (15)  days 
and  completed  within  sixty  (60)  days 
from  the  date  of  the  contract  to  be 
made    and    entered    into    therefor. 

The  amount  of  bond  for  faithful  per- 
formance  has    been    fixed    at    (200.00. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  City  Engineer,  and 
all  proposals  must  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the   right    to   reject   anv   and  all   bids. 

Bv-  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL. 

Secretary. 


PROPOSALS    FOR       IM.l  1II1ERS'    SUP- 
PUBS. 

PLUMBERS'  SUPPLIES  —  Office  of 
the  Quartermaster,  Fort  Bayard,  N.  M. 
— Scaled  proposals  will  be  received  at 
this  office  until  10  a.  m.  tngimt  S8,  1913, 
for  furnishing  miscellaneous  plumbing 
supplies  including  al  faucets,  3  pairs 
nickel-Dlated  floor  plates,  8  bowls  with 
seats.  3  water  closet  tanks.  3  urinals, 
miscellaneous  bushings,  unions,  nip- 
ple, 12  hydrant  clamps,  3  oil  can-.  2  1 
sets  hose  couplings.  1  gasoline  torcl 
i;ii  rubber  stoppers.  30  stop'-.  B  Stlllson 
wrenches  and  2  sets  Beaver  stocks  and 
flies  Further  information  may  be  bad 
Upon  application  to  C.  E.  HOLMBERG 
captain,  medical  corps,  acting  quarter- 
master. 


-♦ 


COMPRESSORS.       FILTERS.       ETC.— 
v  1 1,  ,i     proposals     indorced     "Pi  o 

toi     \ir   '' ressor   riant"   win    be   re- 

,  eive.l      at      the      Bureau      of     Yards      and 

Docks  Wavy  Department,  Washington, 
I,    i-      until    II    o'clock   ii.  in.    \iiuriixt    ■<•• 

1913,    and        then       and        thel  •■       publ  icl  ! 

neil,      for     air     I  OmpreSSOl  s.      I  0 

ers      filters,    piping,    meters,    etc..    at    the 

navy  yard,  Pugel  Sound,  Wash,  Es- 
timated cost.  $i". Plans  and  specl- 

i;i  ,1  ions  can  be  obtained  on  applica- 
tion t,,  ii, ,.  bureau  or  to  the  eomman- 
,l  i  n  t    of   He   navy    yard    named.      H.    R 

STAXI'l  lit",    chief    of    bureau. 

PROPOSALS     FOR     IIPII.DlMi 

itii.i.IN,;      AND     FIREPROOFINO 
seal.-, i     proposals     Indorsed     "Propo    d 

,,,,     fjreprooflng    Pattern    si will   be 

received    at    the    bureau    of    yards    and 


Wednesday,   Aug.    13,    1913. 

docks,    Navy    Department,    Washington, 
I  >.   c,   until    It   o'clock  «.   in.   September 

<;.  1913,  a  ml  then  a  nd  tin  re  publicly 
opened,  for  partial  reconstruction  and 
"linn'  building  59,  al  the  navj 
..nil  Pugel  Sound,  Wash  Kstimated 
cist,  $24,000,  Plans  ami  speciiications 
can  be  obtained  on  applic  ition  to  the 
bureau  or  in  the  commandant  of  the 
sal  v  yard  named.  II.  R.  ST  Wfnlili, 
chief  of   bureau. 

♦ 

PROPOSALS  FOB  DRUDGING. 
I  ii:ki  k'.INi; — V.  S.  Engit  eei  i  iffice 
|ii|  i  'ii-tuin  House.  San  l'i  -in."  kco,  Ca  I. 
Sealed  proposals  fur  dredging  in  oak- 
land  Harbor,  Cal..  will  I"1  received  at 
this  office  until  II  o'clock  ».  m.  \ogn*t 
BO,  i»is,  and  then  publicly  opened.  In- 
ai  ,,n  application.  Tl  H  i  MAS  H. 
KEES,   i,t.  Col.,   Engineers. 

<S> 


ritoros ai.s   for    canal    si  pplies. 

CANAL  CIRCULAR  787-D — Proposals 
fur  Structural  Steel  Beams,  Wire 
Screen  Partitions,  Steel  Reinforcing 
and  Coupler  Knuckle  Tins. — 
Sealed  proposals  will  lie  received  at 
the  ntliii'  of  the  general  purchasing  of- 
ficer, Isthmian  Canal  Commission, 
Washington,  D.  C.  until  -:■■<>  l>.  in. 
August  19,  l!>i:t.  at  which  time  they 
will  he  opened  in  public,  fur  furnish- 
ing the  above  mentioned  articles. 
Blanks  am]  general  information  relat- 
ing tn  this  circular  (No.  787-D)  may 
he  obtained  from  this  office  or  the  of- 
Bce  'h'  the  assistant  purchasing  agent, 
lusi;  North  Point  street,  s-an  Francisco, 
Cal.  v  G.  ]'•'  »:i  is.  major,  corps  of  en- 
.  (J.  S.  army  general  purchas- 
ing   officer. 


PROPOSALS    KOR    GI1AMTK    WORK. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  ami  County  of 
San    Francisco. 

Sealed  proposals  will  he  received  at 
this  office  between  the  hours  of  - 
o'clock  i>.  ■».  and  3  o'clock  p.  m.  on 
Wednesday,  the  27th  day  of  Viigust, 
liHtt.  for  doing  the  following  work,   ln- 

cluding    the    furnishing    of    the    es- 

sary  labor  and  materials  therefor,  to 
wit: 

The  granite  work  for  the  City  Hall, 
to  be  located  on  city  property  bounded 
by  McAllister,  Polk  ami  Grove  streets 
and    Van    Ness   avenue. 

Progressive   payments    will    be    made. 

Said  work  must  he  done  in  accord- 
ance   with    the   specifications    on    file    in 

th nee      of      the      Board      of    Public 

Works,  to  whirh  reference  Is  hereby 
made,  and  must  be  commenced  within 
five  (5)  calendar  days  from  the  date 
of  the  contract  to  be  made  and  entered 
into  therefor  and  completed  within  the. 
time  limits  as-  provided  for  in  the 
spe  Jfieatlons. 

The  amount  of  bond  for  faithful 
pi  rformanee  of  contract  h-as  been  fixed 
at     $300,000.00. 

All  proposals  offered  musi  be  iccom- 
p  1 1 ,  i .  ■  I  by  a  check  certified  hy  a  re- 
sponsible  hank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
i    e   aggregate   of   the  proposal. 

Proposal      forms     will     be     i 
gratuitously    upon    application    al      the 
oiio  e    of    11"-    Architect,     and     all     pro- 
posals  must    be   made   upon   such    forms. 

The    Board   of   Public    Works   i  e   ei  I  es 
i  ;    ii  i    to   reject   any   ami  all   bids. 
.      oriier     of    the     Board      of      Public 
Works.  F.    .1.    CHI    R'i    I  H-h 

Secretary. 


NOTICE   TO    CONTRACTORS 


r  \N  UNA-PACIFIC       INTERN  VTIONAL 
EXPOSITION. 


SEALED      PROPOSALS      will      be    re- 
ov    the    Buildings    and    Grounds 
Committee    of    the    Pa 

!,ii  Exposition  Company  at 
Room  11".  in  Die  Exposition  Building, 
Pine  "n. I  Battery  Streets,  San  Fran- 
cisco, California,  al  <  <  =:;«►  \.  M.  Thurs- 
iI.-m.  September  4.  l!»i:t,  for  furnishing 
and  fabricating  structural  steel  and 
iron  work  of  the  Horticultural  Build- 
ing in  accordance  with  the  plans  and 
..lions  on  til.  of  the 

Director   of   Works. 

\    bond   in   the   sum   of   nfl 

i    the   contract    price    n  111 

quired    for    the    faithful    pel  I 

.  he  ."'ill  i  acl  .   the    -iii  on    must 

tactory    to    the    Buildings     and 

Grounds    Committee    of    the      Panama- 
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Pacific    International    Exposition    Com- 
pany. 

Progressive    payments    will    be    made. 

The    right    is    reserved    to    reject    a'ny 
and  all   bids  and    to  waive   techno 
feets    If    in    the    interest   of    the   Exposi- 
tion   Company. 

Plans  -and  specifications  for  the  work 
may  be  obtained  from  the  Director  of 
Works,  at  Room  307  Service  Building, 
Fillmore  and  Chestnut  Streets.  San 
Francisco,  by  depositing  $10.00,  which 
will  be  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM    H.    CROCKER, 

Chairman.      (*) 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds 
Committee  of  the  Panama -Pacific  In- 
ternational Exposition  Company  at 
Room  l'l.'i,  In  the  Exposition  Huihling. 
Pine  and  Battery  Streets,  San  Fran- 
cisco, California,  at  I  I  ::tO  A.  !H.,  Thnrs- 
ilny,  September  11,  1013,  For  Construct- 
ing The  Exposition  A lulitoriiiin.  iii  ac- 
cordance with  the  plans  and  speciiica- 
tions on  file  in  the  office  of  the  Director 
of   Works. 
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Separate  proposals  will  lie  allowed 
on    Stonework    and    Kleviilors. 

Each  proposal  must  be  uccompanied 
by    a    certified    check    payable    to    the 

or.hr  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
..mount  hid.  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  check  will  he  returned  upon 
the  successful  bidder  signing  the  con- 
tract  and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  tile  contract  price  will  lie  required 
for  the  faithful  performance  of  the 
contract:  the  sureties  thereon  must  lie 
satisfactory  to  the  Buildings  and 
Grounds  Committee  or  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive  payments  Will  be  made. 

The  right  is  reserved  to  reject  any 
•in, I  all  bids  and  to  waive  technical  de- 
le ts  if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  anil  specifications  for  the 
work  mav  he  Obtained  from  the  Di- 
li .tor  of  Works.  Room  207  Service 
luihiing.  Fillmore  ond  Chestnut 
Streets,  San  Era  neise.i,  by  depositing 
s.'.i'.iiii,  which  will  lie  refunded  upon  the 
return  of  the  plans  and  specifications 
in  good  condition. 

By  order  of  th  e  Buildings  and 
Grounds    Committee. 

WILLIAM    H.   CROCKER. 


Firms  desiring  news  from  certain  localities  like  San  Francisco,  Los  Angeles, 
Portland,  Senttle,  etc.,  will  find  nil  such  Items,  commencing  on  this  page,  al 
cnrefullj-  classified  ns  to  location.  These  same  Items  are  repeated  In  the 
fore  pnrt  of  the  news  department,  under  distinct  headings,  such  as  Banks 
Churches,   Hotels,   etc. 


SAN  FRANCISCO. 


APARTMENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  D.  J.  Patterson,  Mechanics' 
Institute  Bldg.,  S.  F.  Owner,  Mrs.  Amy 
.1.  Patterson.  The  building  will  be 
erected  on  the  east  side  of  Divisadero 
street  near  Duboce  -avenue,  and  has 
teen  designed  to  contain  six  modi  I  n 
suite--  of  three  and  four  rooms.  Inte- 
rior will  be  finished  In  pine  with  some 
elm  panels  and  hardwood  floors,  Bath 
rooms  will  have  tile  wainscot  and 
floors.  Plans  provide  for  a  central 
heating  system,  but  this  work  will  not 
be  included  in  the  general  contract. 
open  fire  places  will  also  he  installed. 
Mantels  will  be  of  brick  or  tile.  Ex- 
terior of  the  building  will  he  covered 
with    cement    plaster    on    metal      lath. 

i   . plete   and    work    will    be 

done  by   Day   Labor. 

AI'AIITMKXT  HOUSE — 3  story  ami 
$15,000.  San  Francisco 
Architect,  Joseph  Cahen,  !■"•  Kearny  St., 
S.  F.  i  inner.  .1.  Sockolov.  The  liuihl- 
ing will  be  erected  on  the  wast  side  of 
Folsom  street  south  of  17th  street,  ami 
will  cover  an  area  ol  25x72  f<  ei  Suites 
e.  ill   .  ontain  t  v,  o  and   bhn  < is  with 

i  I  uteri..!-  will  be  finished  In  pine 
with  some  hardwood  veneer.  There 
will    he   a    central    hi  em,    bul 

tliis  work  will  not  i.e  included  in  the 
g  enera  I  conl ...  i .  Bath  rooms  will 
have  tile  v.  ainscot.  All  suites  «  ill  be 
equipped  with  wall  he. Is.  Exterior  of 
the  building  will  be  covered  with  ce- 
menl    pla    tei    tal    lath,    brick    ve- 

I       '    ■         .1" I  '  I    i  1 1  -       :  i  : ■  i  . 

and  the  v,  ork  will  be  done  by  I  lay 
I  ..    oi 

APAKTMK.XT      HOUSE— 3      story     ami 
sis, mill.        Sal 
An  hitect,    Fi  ed    B     Wood,    2211     - 
•  t  le.i.  s,  F.     <  Iwner,   P.   M,  I  irei  i 

■  ■ . i . 1 1 1 1      will  i  '■  erected  on  Larkln 

..I'      I  Ire.  II  n  hi.,      ami       will 

.  ■  ■    Lot  by 


a  depth  of  S6  feet.  Interior  will  con- 
tain  fifteen  suite-  of  two,  three  and 
four  rooms.  There  will  he  steam  heat 
and  a  hot  water  system.  Interior  will 
be  finished  in  pine,  hardwood  and  elm 
panels.  Some  hardwood  floors  will  he 
used.  Rath  rooms  will  have  composi- 
tion Hours  and  tile  wainscot.  All  suites 
will  he  equipped  with  wall  beds.  Marble 
and  tile  will  be  used  in  the  entrance 
lobby.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath,  brick  veneer  base  and  rustic. 
Plans  are  complete  and  the  work  will 
ne   done  by   Day   Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $24,000.  San  Franisco. 
Architect,  Joseph  Cahen.  1.",  Kearny  St.. 
3.  F.  Owner.  Ludwig  Bless,  The  build- 
ing will  he  erected  at  the  northeast 
.oner  of  California  ami  Elli.k  Lane, 
i  small  street  between  Powell  and 
Via  son,  covering  an  area  of  60x70  feet. 
There  will  he  a  total  of  fourteen  suites 
containing  two,  (luce  and  four  rooms. 
All  suites  will  have  private  hath  rooms 
ami  wall  hetlss.  Interior  finish  will  he 
of    pine    witli    some    hardwood    veneer. 

There   will   he  steam   heat,  cm   automatic 

'•I  1 1,,,-  an.i  hoi  water  supply.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Marble  ami  tile  will  fie 
used  in  the  entrance.  Exterior  of  Hie 
building  will  he  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  arc  complete  ami  figures  are  be- 
ing   taken. 

W'AKT.MEXT  HOUSE  3  -lory  ami 
base,  frame.  $10,000.  San  Francisco. 
Archite  it,  J  I '  likidik.  Monadnoi  h 
Bldg.,     S.     F.       Owner,     Mrs.     M.     Mailer. 

The  building  has  i...  ■  Igned  to  con- 
tain     ix    suites   of   two  and    three   rooms 
erected    at    the    southeast 
.1    Cole   and    Fulton    streets,   cov- 
ering   an    area    ,,r    25x62    fe.t.      Interior 
"i    be   ..f   pine   with   elm   pa  nela 

.ne  hardwood   n -.    Recta 

tern    of   heating    will    be   In   tailed.      All 
uill    have    wall    beds   and    private 
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bath  rooms.  Bath  rooms  will  be  fln- 
i-hcd  in  tile  and  will  have  composition 
Boors,  Tile  and  marble  will  be  used  in 
the  entrance.  Exterior  of  the  building- 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  a  contract  will  be  awarded  this 
week. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $12,000.  San  Francisco. 
Architect.  Albert  Schroepfer,  Foxcrott 
Bldg.,  S.  F.  Owner.  Ella  Blackmail. 
The  building-  will  be  erected  on  the 
north  side  of  .Sacramento  street  east  of 
Folk  street,  and  will  cover  an  area  of 
30x77%  feet.  Plans  provide  for  six 
well  arranged  apartments  of  two.  three 
and  four  rooms.  All  suites  will  have 
wall  beds  and  private  bath  rooms.  In- 
terior Hnis.h  will  be  of  pine,  elm  and 
hardwoods.  There  will  be  a  central 
heating  system  and  hot  water  supply. 
Bath  rooms  will  have  composition 
doors  and  tile  wainscot.  Tile  -and  mar- 
ble will  be  used  in  the  vestibule.  Ex- 
terior of  the  building-  will  be  covered 
with  rustic  and  brick  veneer.  Plans 
are  complete  anil  figures  are  being 
taken. 

APART.MF.NT  HoFSE— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  .J.  C.  Hladik,  Monadnock 
Bldg..  S.  F.  Owner,  David  Harris.  The 
building  is  to  be  erected  at  the  south- 
east corner  of  Ellis  and  Farren  ave- 
nue, covering  an  area  of  30x67%  feet. 
Plans  show  nine  suites  of  two  and 
three  rooms,  all  witli  private  baths. 
Interior  finish  will  be  of  pine,  elm 
panels  and  some  hardwood  floors  and 
veneer.  A  central  heating  system  will 
be  installed.  Bath  rooms  will  have 
composition  Boors  and  tile  wainscot. 
Entrance  vestibule  will  have  marble 
wainscot.  All  suites  will  have  wall 
beds  and  hot  and  cold  water  will  be 
supplied  to  all  moms.  Exterior  of  the 
building  will  be  covered  with  rustic, 
cement  plaster  on  metal  lath  and  brick 
veneer.  Plans  are  complete  and  figures 
are    being    taken. 

CITY  HALL  STEEL  ERECTING— 
Cost  not  stated.  San  Francisco.  Ar- 
chitects. Bakewell  &  Brown,  251  Kear- 
ny St.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Bids  were  opened 
Wednesday  meeting  of  the  Board 
ol  Public  Works  for  hauling,  erecting. 
riveting  and  painting  the  steel  work 
for  the  new  City  Hall.  Bids  were 
taken  on  a  tonnage  basis,  three  sets 
of  figures  being  received.  Blume  Con- 
lon  Co.  were  apparently  low  on 
the  work,  a  complete  list  of  the  bids 
will  he  fiiun, l  under  the  heading  of 
San  ]  iliis   issue. 

FLATS — :;  story  and  base,  frame, 
ST. "no.  Architect,    E. 

If.     HHdebrand,     Crocker     Bldg.,    S.     F. 
owner.    E.    II.    Ilil.hi I       The    build- 
ing will  >■•    erected  on   the  west  side  of 
Larkin                              of   Union,   and  will 
cover    an    area    of    25x72%    feet.      There 
will   be   six   apartment   flats,   three  and 
■-.  ii        athi       Interior  finish 
will    he    of    pine    with    elm    panels    and 
-•"I       Hours      and       veneer. 
hoiis   will   be   finished   in   tile  and 
will     .  loot  There 

will    be    open    fln     plaei       in    the    living 
i'i'    brick    or   tile   mantels.    Bx- 
of   the   building   will   he  covered 
with    cement    plaster    on    metal    hit  ha  ml 
brick        ■  Plans     are     com- 

orl     -.'.iti    be    done    b 
.  .hnr. 

FLATS    AM  tory     and 

me,     $12,000.       San     Francisco. 
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Architect,  Earl  B.  Scott,  Humboldt 
Bank  Bldg.,  S.  F.  Owner's  name  with- 
held. The  building  is  to  be  erected  on 
California  street  in  the  Richmond  DIE 
trlct,  and  has  been  designed  to  contain 
two  stores  on  the  Hist  floor  and  four 
Hals  mi  the  upper  two  floors.  Each 
flat  will  consist  of  five  rooms  and  bath. 
Interior  finish  will  be  of  pine  with 
some  elm  panels  and  hardwood  floors. 
There  will  be  open  lire  places  and  tile 
or  brick  mantels.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
scot. Each  living  room  will  have  an 
open  Are  place  with  brick  or  tile  man- 
tel. Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

GARAGE — 1  story  and  b-ase,  concrete 
and  steel,  $30,000.  San  Francisco.  Ar- 
chitect, C.  A.  Mctissdorffer,  Humboldt 
Bank  Bldg.,  S.  F.  Owner,  Louis  Sam- 
uels. The  building-  will  be  erected  on 
the  south  line  of  Post  street  west  of 
Jones,  and  will  have  a  street  frontage 
of  77%  feet  by  a  depth  of  137%  feet. 
The  building  has  been  designed  for  a 
commercial  garage  and  has  already 
been  leased.  Construction  will  be  fire- 
proof with  concrete  walls  and  floor 
and  steel  roof  trusses.  Interior  of  the 
front  portion  of  the  building  will  be 
finished  in  pine  and  balance  left  un- 
finished. There  will  be  metal  window 
sash  and  frames.  Exterior  will  be 
faced  with  cement  plaster.  Mr.  Meuss- 
dorffer will  furnish  only  the  architec- 
tural plans,  and  engineering  drawings 
and  superintendance  will  be  furnished 
by  Engineer  I*  M.  Hausman,  Nevada 
Bank  Bldg.  Plans  are  now  being  pre- 
pared. 

GARAGE  AND  SALES  ROOMS— 2 
st'oy  ami  base,  brick  and  steel.  Cost 
not  stated.  San  Francisco.  Architect. 
Earl  B.  Scott.  Humboldt  Bank  Bldg., 
S.  F.  owner's  name  withheld.  This 
building,  preliminary  plans  for  which 
•are  now  underway,  will  be  erected 
south  of  Market  street.  The  structure 
will  cover  a  considerable  area  and  has 
been  designed  for  an  automobile  sales 
room  and  gar-age.  Interior  of  the 
front  portion  of  the  main  floor  will  be 
handsomely  finished.  Tile  floor  and 
hardwood  veneer  will  he  used.  Upper 
floor  will  he  used  for  storage  space, 
repair  shop  and  shipping  department. 
Construction  will  include  elevator  and 
metal  window  sash  and  frames.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now 
being   prepared. 

HOTEL —  5  story  and  base,  rein- 
forced  concrete,  $30,000.  San  Fran- 
cis,,,.      Architects,     Rhodes    &    Marlsh, 

2372     16th     street,     S.     F.        owner.     ('.     F 

Hornung,  Tin-  building  will  be  erect- 
ed on  tin-  west  side  of  Valencia  street 
122  feel  south  of  16th,  and  will  ha  ve  a 
front  tge  ol  8 1  feel  bj  a  depth  of  89  % 
feet.      There    will    be    a    restaurant    and 

one      store      besides      the      hotel      oiiIi.iik. 

on  the  flrsl  floor.  Upper  tour  floors 
will  be  dh  Ided  into  6  I  guesl  rooms  and 
,     number    of    public    baths.      Interior 

finish      will     be     of     pine     and     redwood. 

Path    room-     will    have    cement     floors 

and     tile     wains. -ol.       Plans     provide     lor 

hea  t .  ele>  a  t  or  .  ei  t  Ice  .-i  mi  .-i    ho1 

water  supply,  Patent  Btore  fronts 
win    be      peclfled       Exterior      of      the 

building      will       be      hired       with       roinonl 

plaster.      Pla  na    win    bi     completed    in 

Hi,    com   •    of  i  ho  iir-.  i   i  in  ■  o   v\  eeks  a  mi 

bid       '.-.  Ill    b(     railed. 

u<  iTEL     6    i  tory    and      ba  •  -.      rein- 
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forced  concrete.  Cost  not  stated  San 
Francisco.  Architect,  C.  A.  Meuss- 
dorffer, Humboldt  Bank  Bldg.,  S  F.  i 
owner,  Carmel  Fallon.  The  building 
will  be  erected  on  the  south  side  of 
Market  street  west  of  Brady  street 
and  will  cover  an  area  of  3  1x121  feet. 
Plans  show  two  stores  on  the  first 
Moor  besides  the  entrance  to  the  hotel 
proper,       Upper    floors    will    contain    a 

total    of    7n    r is    and    a    number      of 

baths.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  There  will  be 
steam  heat,  hot  and  cold  running 
water  and  elevator  service.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Exterior  of  the  build- 
ing- will  be  faced  with  pressed  brick. 
Metal  window  sash  and  frames  are 
specified.  Plans  are  nearly  complete 
and  figures  on  the  general  construction 
will  be  called  for  shortly.  A  contrail 
for  the  excavating,  grading  and  bulk- 
heading  has  been  awarded  f  P.  Mon- 
tague   for    $1,290. 

HOTEL  AND  STORES— 2  story  and 
base,  brick,  $12,000.  San  Francisco. 
Archtecct,  Bernard  J.  Joseph,  First 
National  Bank  Bldg.,  S.  F.  Owners, 
Marks  Bros.  The  building  will  be 
erected  on  .McAllister  street  west  of 
Gough,  and  has  been  designed  with 
stores  on  the  first  floor  and  rooms 
above.  Interior  finish  will  be  of  pine 
throughout.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Marble  base 
and  patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  are  being  taken.  A 
contract  will  be  awarded  by  the  last 
of    the    week. 

APARTMENT     HOUSE— 6     story    and 

base,    brick    and      steel,       $80, ).       San 

Francisco.  Architect,  none.  Owner,  L. 
E.  Curtaz.  This  building  will  be  erect- 
eil  at  the  northwest  corner  of  Busli 
and  Leavenworth  streets,  having  a 
frontage  on  Bush  street  of  87%  feet 
and  on  Leavenworth  street  of  57  feet. 
The  building  will  have  a  steel  frame 
and  exterior  walls  of  concrete  and 
brick,  faced  with  pressed  brick.  Plans 
provide  for  a  number  of  two  and  three 
room  suites  all  with  private  hath 
rooms.  Interior  finish  will  be  of  pine 
with  some  mahogany  used  in  the  en- 
Irance  and  lobby.  Bath  rooms  will 
have  Cement  floors  and  tile  wainscot. 
Tile  will  also  he  used  in  the  kitchen! 
and  toilets.  All  suites  will  be  equipped 
with  wall  bed-.  There  will  be  steam 
heat,  two  elevators,  a  vacuum  clean- 
ing system  and  hot  water  system. 
Marble  and  tile  will  he-  used  in  the 
entrance    vestibule.      Plans   are    in      the 

ha  nils     of     Ih \  nor     who     will     sublet 

all    parts   of   the   work. 

WAREHOUSE  3  story  and  base, 
brick  and  steel,  $50, San  Fran- 
cisco. Architects,  Bakewell  &  Brown, 
251  Kearny  St.,  s.  F.  Owner,  Orvllle  c. 
Pratt,  Jr.  This  building,  which  is  In 
be  erected  at  i  he  northwe  t  corner  of 
Spear    ^'^^     Howard     streets,     has     been 

ineiiii -d    iii    these     columns      before 

The    entire    struct hai     been    lease. i 

to    a     well     known     wholesale    grocery 

firm.        The     St  Ihel  hie     will     eov  IT    ■:.  II   a  ron 

of    68    feel     Ii    inches    by     137%    feet.       A 

i  i i    tin-  building   w  ill   he  finished 

off  tor  offices  mi. I  ih.-  balance  will  i" 
used  for  shipping  departments  and 
took  space,  Plans  provide  for  two 
freight    eleva  tor  ,    special     va  ults    a  nd 
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metal  window  sash  and  frames.  Ex- 
terior will  be  faced  with  stock  brick. 
Plana  are  complete  and  figures  are 
being   taken. 

HOTEL — 5  story  and  Imsc,  brick  and 
steel,  $60,000.  San  Francisco.  Archi- 
Bdward  T.  Foulkes,  Crocker  Bldg., 
B.  P.  Owners,  Columbia  Realty  Co. 
The  building  is  to  be  erected  on  the 
west  side  of  Taylor  street  north  of 
Sutter,  covering  an  area  of  38  feet  9 
inches  by  132%  feet.  The  building 
has  been  designed  for  a  family  hotel 
and  will  contain  a  large  number  of 
single  rooms,  many  of  which  will  have 
private  bath  rooms.  Plans  provide  fox 
-team  heat,  elevator  service,  vacuum 
cleaning  system  and  hot  and  cold  run- 
ning water.  A  large  lobby  and  en- 
trance will  occupy  the  first  floor.  In- 
terior finish  will  be  of  pine,  hard- 
woods and  some  ornamental  plaster. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
will   be  called  for  within  two  weeks. 

STORE  AND  LOFT — 2  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Architect,  Earl  B. 
Scott,  Humboldt  Bank  Bldg..  S.  F. 
Owner's  name  withheld.  The  building 
has  been  designed  for  a  commission 
house  and  will  be  erected  on  Washing- 
ton street  in  the  heart  of  the  commis- 
sion district.  Tile  front  portion  of 
lie  first  floor  will  'be  arranged  for  of- 
fices. Rear  will  contain  storage  space 
and  shipping  department.  Upper  floor 
will  be  given  over  to  storage  space. 
There  will  be  a  pile  foundation,  brick 
exterior  wall  and  tar  and  gravel 
roof.  Metal  window  sash  and  frames 
will  probably  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    being  prepared. 

STORES — 1  story  and  base,  brick 
and  steel.  Cost  not  stated.  San  Fran- 
cisco. Architect,  William  H.  Crim,  Jr., 
■125  Kearny  St.,  S.  F.  Owners,  J.  Mc- 
Allister Co.  This  building  will  occupy 
the  only  lot  remaining  vacant  on 
Kearny  street  between  Market  and 
Sacramento.  The  building  will  cover 
an  area  of  60x50  feet  and  will  be  de- 
signed with  foundation  and  walls 
heavy  enough  to  support  additional 
stories.  There  will  be  two  stores  in 
the  building.  There  will  be  large  plate 
glass  display  windows  and  patent 
store  fronts.  Exterior  will  be  faced 
with  pressed  brick.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
at   once. 

STORES  AND  LOFTS — 2  story  and 
base,  brick  and  steel.  Cost  not  stated. 
San  Francisco.  Engineer,  L.  S.  Kose- 
ner.  Merchants-  Exchange  Bldg..  S.  F. 
Owner,  L  A.  Myers.  The  building  will 
be  erected  on  the  north  side  of  Bush 
street  west  of  Polk,  and  has  been  de- 
signed with  stores  on  the  first  floor 
ml  lofts  on  the  upper  floor.  Stores 
will  be  suitable  for  the  automobile 
trade.       Interior    finish    will    be    of    pine 

'i  :.Iu 1     with     tile     or     terrazzo 

entrances.  There  will  be  large  dis- 
play windows  and  patent  store  fronts. 
Exterior  of  the  building  will  be  faced 
with  preSfed  brick.  Plan-  ne  com- 
plete and  a  contract  will  be  awarded 
within   a    few   days. 

STORES    AND    LOFTS— 2    story      and 

reinforced    concrete.      Cost      not 

stated      San    Francisco.      Architects,    J. 

K.    Krafft    &    Sons,    phelan    Bldg..    S.    F. 

Owners,   A.   J.   and   David   Donzel.      The 
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building  will  be  erected  at  the  south- 
west corner  of  the  Embarcadero  and 
Pacific  street,  and  will  cover  an  area 
of  311x5214  feet.  There  will  be  stores 
on  the  first  floor  and  lofts  above.  Pat- 
ent store  fronts  and  metal  sash  and 
window  frames  will  be  specified.  Ex- 
terior of  tiie  building  will  be  faced 
With  cement  plaster.  Interior  finish 
will  be  of  pine  throughout.  Plans  are 
complete   and   figures   are   being   taken. 

STRUCTURAL  STEEL  WORK  — 
Cost  not  stated.  San  Francisco.  Ar- 
ehteet,  Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Working 
drawings  for  the  structural  steel  for 
the  Horticulture  Building  have  been 
completed  and  are  now  out  for  figures. 
The  proposal  calls  for  furnishing  and 
fabricating  only.  Plans  can  be  se- 
cured from  the  Director  of  Works, 
room  207  Service  Bldg.  An  official 
proposal  appears  in  another  column  of 
this  issue.  Bids  will  be  opened  on  Sep- 
tember  4th. 

GENERAL  CONSTRUCTION  AUDI- 
TORIUM— Class  A  construction,  II,- 
San  Francisco.  Architect,  Di- 
rector of  Works.  Service  Bldg.,  S.  F., 
associated  with  Architects  John  Galen 
Howard,  John  Reid,  Jr.,  and  Frederich 
H.  Meyer.  Owners,  Panama-Pacific 
International  Exposition  Co.  Bids  for 
the  general  construction  of  the  big 
Auditorium  Building  will  be  received 
on  September  11th  by  the  Buildings 
and  Grounds  Committee.  Separate 
bids  may  be  submitted  for  the  stone 
work  and  elevators.  Plans  and  speci- 
fications can  be  secured  from  the  of- 
fice of  the  Director  of  Works.  An  of- 
ficial proposal  appears  in  another  col- 
umn  of   this   issue. 

Contracts  Awarded. 

APARTMENT  HOUSES— 2,  3  story 
and  base.  Class  C  construction,  $15,- 
000  each.  San  Fr-.inciseo.  Architect, 
N.  W.  Concannon  Co.,  Monadnock  Bldg., 
S.  F.  Owner,  Theodore  Bielenberg, 
Hotel  Herald.  Contractors.  N.  W.  Con- 
cannon  Co.,  Monadnock  Bldg.,  S.  F 
Plans  are  now  being  prepared  for  two 
buildings  which  will  be  erected  on 
adjoining  property  on  the  south  side 
of  Turk  street  east  of  Polk.  Each  of 
the  buildings  will  be  arranged  for  two 
and  three  room  suites.  Interior  finish 
will  be  of  pine  throughout.  There  will 
be  a  central  heating  system  and  hot 
water  supply.  Interior  finish  will  be 
of  pine  and  hardwood.  All  suites  will 
have  connecting  baths  and  wall  beds. 
Exteriors  will  be  faced  with  either 
pressed  brick  or  cement  plaster.  Con- 
struction will  be  started  as  soon  as 
plans  can   be  completed. 

RESIDENCES— 3,  2  story  and  base. 
frame.  Cost  not  stated.  San  Fran- 
Ax!. itect,  Charles  C.  Frye,  20 
Montgomery  St.,  S.  F.  Owners,  .Mr. 
Luckett  an.l  Mrs.  Ogle.  The  following 
contracts  nave  been  awarded  on  these 
dwellings  in  addition  to  the  general 
construction,  which  has  been  awarded 
to  J.  P.  Fletcher  On  the  Luckett 
Plumbing  to  the  Hill  Co..  and 
painting  to  B.  F.  Mver:  on  the  Ogle 
plumbing    to    William    Wade. 


City  Bids  Opened. 

Hoard  of  Public  Work*  Opens  Bid*  For 

Erecting    City    Hall    Steel    and    For 

Street    Roller. 


Bids  were  opened  Wednesday  after- 
noon by  the  Board  of  Public  Works  for 
hauling,  erecting,  riveting  and  paint- 
ing structural  steel  for  the  City  Hall. 
Two  propositions  were  submitted,  both 
on  a  tonnage  basis.  Proposition  1 
asked  for  bids  for  hauling,  erecting, 
riveting  and  painting  per  ton  of  2000 
pounds.  Proposition  2  asked  for  a 
deduction  per  ton  of  2000  pounds  for  all 
material  delivered  f.  o.  b.  cars  at  the 
plaza. 

Bids  were  also  opened  at  the  same 
meeting  for  furnishing  a  five  ton 
steam  roller  for  the  Street  Department. 
The  complete  bids  submitted  on  both 
propositions  follow: 

Erecting  City   Hall   Steel. 

Blume  Contracting  Co.,  Prop.  1, 
I       60;   Prop.  2,  {1-05. 

J.    G.    Williams    Constr.    Co.,    Prop.    1, 
Prop.   2,  .50. 

Sound  Constr.  &  Eng.  Co.,  Prop.  1. 
$11.25;  Prop.  2,  .20. 

California   Constr.    Co.,   void    on    both 
propositions. 
I   iirtii-liiiiu     Five    Ton    Steam     Roller. 

Edward   R.    Bacon   Co $1737.50 

Jas.   Spear   Road   Mach.   Co.   2150.00 

A.   L.   Young  Machine   Co...    1S97.50 

Barber  Asphalt   Paving  Co.   1775.00 


Building;  Contracts  Awarded 
San  Francisco. 
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Aug.  9,  1913  — S  ANZA  107-C  W  21st 
Ave  W  26xfl  l.i".  Jacob  Weissbein 
as  to  improvements  on  leased  prop- 
erty      


Owner  Contractor 

Duncan      Allen 

Same      Same 

Lewis     Devencenzi 

Getz     Disston 

Tucker     Tucker 

Stoff     Stuff 

McClure     Petter.-on 

Carr     Carraro 

Art    Floral    Co Owner 

Faircloth      Faircloth 

Greenwood     ...Greenwood 

Pagano     Pagano 

Glide     Fee 

Avenali      Collman 

Phelan     Forderer 

Snyder     Hannah 

Crane     Huie 

Picard      Fidelity 

Nilsson      Nilsson 

Hansen      Kara 

McClun      McClun 

Koutc-his     Prounges 

Anderson      Grahn 

McCormick     ...McCormick 

Hagmaier      Hagmaier 

Briglia      Briglia 

Montrouil     Montrouil 

Rose     Gould 

Jacobi     Levi 

Breen     Brcen 

Mize      Peterson 

Wool  worth      Reite 

Nilsson      Nilsson 

Tietjen      Tietjen 

McGafflgan      . .  .McG 

Williams      Malloch 

Weiss      vcar,] 

P   P   I    E Prinele 

Bergson      Stockholm 

Lundstrom     ...Home     Mfg 
Franciscan     Fthrs. .  .Trost 

Rich     Federal     Sign 

Tele    Hill    Ass'n. .  ..Vezlna 

Lalhrop      Nolan 

Holmes     Grieb 

Kilger     Brueck 

Mitchell     Hantysche 

Barbero     Garibaldi 

Quong    Lee     Neldick 

Dillon      Hjul 

Casella     Casella 

Semig     Weldon 

Connors     Cuneo 

Demetrak    ..Bay   Cltv    Bid 

Wiley      Fautb 

Zellerbach  Holn 
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Boyd    Invst     Watsoi 

Brayshum      Trace 

Hop    Wo    Knieling 

Connors     Cuneo 

Edwards     Scoble 

Hansel      Bauer 

Fallon     Fallon 

Klumpke      Monson 

Mt.    Zion     Clow 

Euler     Goodner 

San     Christina     . .  Matthies 

Leszvnskv      Rednall 

O'Brien O'Brien 

Patterson     Patterson 

Riskin      Ourish 

NeiJson     Neilson 

Thies     Tliies 

Anderson      Anderson 

Harrington     .  .Harrington 

Same     Same 

Same      Same 

Frye      Geary 

Marebllo      Marcollo 

Fauble      Glnley 

Sockolov     Sockolov 

Rose      Fidelity 

Connors       Cuneo 

Arieta      Deveneenzi 

Deming     Wilson 

Sherman     Petterson 

Judson      Fisher 

Williamson      Coburn 

Bianchi     'Bianchi 

Same     Same 

Henderson      ....Henderson 

Hamill      H-amill 

Curtaz      Curtaz 

Loesch      010 

Cerveries     Cerveries 

•/.      Braas 

Heyman     Heyman 

Same     Same 

Same     Same 

Same     Same 

Bothin     Atla 

Edwards     Scoble 

Smith      Tarbett 

Starr      Pasqualetti 

Kelly      Higginson 

L'Heureux     Murray 

Stehn      Sheridan 

Finch      Leonard 

Kaplan     Judd 

Kinlow      Kuykendall 

Mann      Mann 

Nelson      Nelson 

Nelson      Nelson 

Nelson     Nelson 

Howse     Ploeger 

Pausmann    ....De    Martini 

Myers      Britt 

Semmig     Weldon 
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(2795)  E  NEWTON  150  S  Rolph.  One- 
and  one-half-story  and  basement 
frame  residence. 

Owner Arthur      G.      Duncan,      525 

Crocker   Bldg.,    S.    F. 
Architect  ...None. 

Contractor.  .Allen    Bros.,    4525    Mission, 
San   Francisco. 

COST,    $2000 


f2796)      W   CURTIS   350   S   Rolph.      One- 
story  and   basement   frame  residence. 

Owner Arthur      G.       Duncan,       525 

Crocker   Bldg.,    S.    F. 
Architect  . .  .None. 

Contractor.  .Allen    Bros.,    4523      Mission, 
San  Franicsco. 

COST,    $1450 


(2797)  NE  GREENWICH  &  WEBSTER 
Plumbing,  glass,  concrete  work  and 
papering    for    building. 

Owner I.    Lewis    and    B.   Varnassa, 

3000    Webster,  S.   F. 

Architect J.   Devencenzl,   1069   Union, 

San     Fran. 
Contractor.  .Devencenzl     Bros.     &    Co., 
1069  Union,  S.   F. 

COST,   $2000 


(2798)     N\V    JUDAH    AND    26TH    AVE. 
One-  cment   frame    dwlg. 

I  Iwner  i  Ihronlcle 

Bldg.,     San     Fran 

Archil. 

Contra  &      Hatfield,     322 

Pars       iii  Ave,,  .s.  f. 

COST,   $1980 


BUILDING   AND   INDUSTRIAL  NEWS 

I  2789)       E    FREMl  'XT    27.",    N    Ha 
One-story   frame  machine  shop. 

Owner E.  M.  Tucker,  256-58  Spear, 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $2300 


(2800)  W  JONES  37-6  S  Jackson. 
Three-story  and  basement  frame  (6) 
apartments. 

Owner Louis   D.   Stoff,   46   Kearny, 

San    Franciscc. 
Architect  . .  .C.  O.  Clausen,  Phelan  Bldg 

Sun    Francisco. 
Day's   work.  COST,   $8000 


(2801)      E    OCTAYIA   12S   S  Fell.      Erect 
office   and   concrete   foundation. 

Owner II.   N.   McClure,    125   Fulton, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Petterson    &    Perrson,     62 
Post,    San    Francisco. 

O  'ST.    $100 


i.'M'L'i      NO.     49     HARRINGTON.       Ada 
4  rooms  and  repair  front  and  roof. 

Owner D.    Carr,   Premises. 

Architect  . .  .None. 

Contractor.  .G.       Carraro,    750      Felton, 
San  Francisco. 

COST,   $500 


(2S03)      NO.     225     POWELL.       Lay     tilt- 
floor. 

Owner Art    Floral    Co.,    Premises. 

Architect  .  .  .None. 

Day's  work    .  COST,    $400 


(2S04)      E    FORTY-SIXTH      AVE      50    N 
Balboa.      One-story    frame    dwelling. 

Owner F.     T.     Faircloth,     6S2     46th 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $500 


(2805)  W  LARKIN  93-3  S  Greenwich. 
Three-story  and  basement  frame  (15) 
apartments. 

Owner F.       M.        Greenwood,       149 

Montgomery,    S.    F. 
Architect  ..  .Fred    B.    Wood,    2211    Stei- 

ner,   San   Francisco. 
Day's    work   .  COST,   $18,000 


(2806)  X  SILVER  299  E  Mission.  Two- 
story  frame  store  and  flats. 

Owner Antonio     Pagano,    79     May- 

nard,   San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $2000 

(2807)  N  BUSH  137-6  W  Jones  W  68-9 
xN  137-6.  All  work  for  three-story 
and    ground    Iloor    hotel    building. 

0     tie] Mrs.    Lizzie    H.    Glide. 

Architect  .  .  .None. 

Contractor.  .Grant  Fee,  2440  16th,  S.  F. 
Piled    Aug.    1,    '13.      Dated    Aug.    2,    '13. 
Contractor  to  receive   6%  of  total 

cost     

Contractor     to     receive     75%     of 
amount  of  work  done  including 

6%    monthly     

25% 

TOTAL   i 'O.ST   not   to   exceed    $S3,S46 
B i        i  Su  i '  G  lobi 

nily     I 

none.     Plans  and  specifications  Bled. 
NOTE:— If    building    costs    le 




Wednesday,    Vug.     13,     191«. 

Architect:  .,  .B Bi  own,     251 

y,    San    Francisco. 
Contractor.  .Collman   &  Collman. 
Filed   Aug.   4,   '13.      Dated   Aug.    1,   '13. 
Frame    completed    and    roof    is 

ihed      $2731.2:, 

Brown    coated    

ipleted     2731.05 

Usual     J5     days 

TOTAL    COST,    $10,925.00 
Bonds    for   owner,    $2731.25;   $5462. 50    for 
ml    material    men.      Surety,    Na- 
tional   Surety   Co.      Limit,   Dec.   1.      For- 
feit. $10.     Plans  and  specifications  filed. 


W  FOURTH  AND  JESSIE  NW 
T.'.xSW  75.  SI  ei  t  mi  ;.il  and  gal- 
vanized iron  work  for  eight-story 
and  basement  steel  frame  Class  "C" 
store  and  hotel  building. 

Owner Mary   L.   Phelan. 

Architect  ..  .Wm.    Curlett    &    Son,    Phe- 
lan   Bldg.,    S.    F. 
Contractor.  .Forderer    Cornice    Works, 

269    Potrero    Ave.,   S.    F. 
Filed    Aug.   4,  '13.      Dated   July   23.  '13. 
On    1st  and   15th   of   each    month     75% 

Usual    35    days 25% 

TOTAL   POST.    $5366 
Bond,   $2683.     Surety,   United  States  Fi- 
delity   &   Guaranty    Co.      Limit,    30 
after    notified.       Forfeit,    none.       Plans 
and  specifications  filed. 


(2810)  X  JACKSON  loft  W  Drumm  X 
60xW  37-6.  All  work  for  two-story 
brick    stores   and    rooms. 

Owner Mrs.      R.    J.    Snyder,      1256 

Bush,   San    Francisco. 
Architect  ...C.    S.       McXally,      57    Post, 

San    Francisco. 
Contractor.  .J.      S.      Hannah,      Williams 

Bldg.,    San    Francisco. 
Filed  Aug.  4,  '13.     Dated  Aug.   4,  '13 
Ready  for   1st   floor  joists.  ..  .$1735.30 

2nd    floor    joists    in 1735.30 

Roof    on     1735    30 

Completed    and    accepted 1735.35 

Usual    35    days 2313.75 

TOTAL  COST,  $9255.00 
Bond,  $4627.50.  Surety,  J.  D.  Hannah. 
Limit,  60  days.  Forfeit,  none  Plans 
and   specifications    filed. 


(2811)  W  STANFORD  106-3  S  Bran- 
nan  W  80-l%xS  100.  Excavation  for 
two-story   and   basement   warehouse. 

Owner Crane  Co.,  2nd  and  Howard 

San    Francisco. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,     San    Francisco. 
Contractor.  .E.    M.    Huie    &    Co.,    Monad- 
nock  Bldg.,  S.  F. 
Filed   Aug  4,   '13.      Dated  July   23,   '13 

Work    %    completed 33%% 

Completed    and    accepted 33%% 

Usual    35    days .:.; 

TOTAL  COST,  $3000 
I  lend.  $1500.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  10  days 
after  notified.  Forfeit,  none.  Plans 
a  ml    speeifii  at  ions    filed. 


9    GREEN    189-6    W    Ta 
■    137-6.      All   work   for  tv.  o 
frami 

Owner Linda  C.  Avenali. 


(2812)      W    MASON   77-6    S   Broa,l  . 

I0XW    137-6.    All    work   for   three-story 
apartment   building. 

a,    110      Sutter, 
Sim    Francisco, 
eel   .  .  .  \V.       G.       Hind,      Humboldt 
Bank  Bldg.,  s.  F. 
Contractor.  .Fidelity   Constr  Co.,    Hum- 

boldl   Bank   Bldg.,  S.  F. 
Filed  Aug.  4,  '13,     i  lated  Aug-.  2,  '13. 

Bustle   and    roof   on $3975 

Brown   coated    3975 

i  !ompl<  te  I  end   accepted 3975 

Usual   ::.",  daj  a 39?;, 

TOTAL  COST,   $15,900 


Wednesday,   Aug.    13,    1913, 

liuiiU,  $8000.  Sureties,  J.  W.  Schoulen 
and  J.  H.  McCallum.  Limit,  90  days. 
Forfeit,  $10  Plans  and  specifications 
filed 


(2813)  E  GABRIEL  AVE  75  S  Capis- 
trano  Ave,  Lot  4  Blk  "B"  Mission 
Terrace.  All  work  for  one  and  one- 
half-story    frame   cottage. 

Owner E.  M.   Nilsson. 

Architect  . .  .None. 

Contractor.  .N.  F.  Nilsson,  355  Coleiidge 
Ave.,    San    Francisco. 

Filed   Aug.   4,   '13.     Dated   Aug.   4,   '13 

Frame    up    $450 

Enclosed     and    plastered 450 

Finished     450 

Usual     35     days 450 

TOTAL  COST,  $1800 

Bond,    none      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


(2S14)      S   TURK    28   E    Dodge   E    52-9% 

.     Plumbing  for  building. 

Owner Hansen   &  Johnson. 

Architect  .  .  .None. 

Contractor.  .F.    E.    Kara,    504      Bartlett, 

San  Francisco. 
Filed  Aug.  4,  '13.     Dated  July  29,  '13. 
Basement,     1st     and     2nd     stories 

roughed    in    $2325 

All  rough  work  completed 2325 

Completed  and   accepted 2325 

Usual    35    days 2300 

TOTAL  COST,  $9275 
Bond,  $4637.50.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  For- 
feit, none.  Plans  and  specifications 
none. 


(2815)      E   OCTAVIA   137-6   S  Fell.   One- 
story    frame   office. 

Owner H.  N.  McClun,  62  Post,  S.  F. 

Architect  . .  .None. 

Day's   work.  COST,   $400 


(2816)     ,NO.      977      MARKET.        Install 
show  windows. 

Owner Koutchis    &    Prounges,    210 

6th,  San  Francisco. 
Architect  . .  .None. 

Contractor.. The   Fink     Schindler     Co., 
226    13th,    San   Francisco. 

COST,    $500 


(3817)      NO.    1790    OAKDALE    AVE.   Add 
kitchen. 

Owner J.    C.    Anderson,    Premises. 

Architect  . .  .None. 

Contractor.. Wm.   H.   Grahn,   2840   Bry- 
ant, San  Francisco. 

COST,    $400 


(2S18)  SE  LAGUNA  AND  PINE.  Con- 
crete foundation  and  floors,  fireproof 
roof,  add   2   rooms  and  minor  repairs. 

Owner J.     McCormick,     1433    Post, 

San    Francisco. 
Architect  ..  .W.   C.   Mahoney,    328    Mont- 
gomery,   San    Francisco. 
Hay's  work.  COST.   $1000 


(2819)  iNO.  206'^  FILLMORE.  Install 
electric  lights,  erect  partitions  and 
rebuild  stairs. 

Owner Mr.    Hagmaier,      931       Pell, 

San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $400 


(2820)      NO.       2180       FILBERT.         New 
Foundation  . 

Owner B.    Brighlia,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $400 


ISIMLDING    AND   li.DUSTKIAL  NEWa 

owner P.    VV.  Muiuruuil,   ^55   -Moul- 
trie, San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $1250 


(2822)      NO.    2510    MISSION.   Alter   front 
Owner.  ..  .Henry    H.     Rose    Estate,     345 

Capp,    San    Francisco. 
Architect  .  .  .None. 
Contractor. . S.    E.    Gould.    2510    Mission, 

San  Francisco. 

COST,    $400 


(2823)    SW    MONTGOMERY   &    SUTTER 
Alter   front. 

Owner J.    M.    Jacobi,    Premises. 

Architect  . .  .None. 

Contractor.. S.    Levi      Fixture    Co.,      446 
6th,    San    Francisco. 

COST,    $400 


(2S24)  NOS.  1207-21  O'FARRELL.  Gen- 
eral alterations  and  repairs  to  lodg- 
ing house. 

Owner Emma    Breen,     471S      17th, 

San   Francisco. 

Arch  itect  .  .  .  None. 

I  lay's  work.  COST,  $2500 


(2S25)    SW    MISSION   AND    19TH.      Con- 
crete  floor  and   repair  sidewalk. 

Owner A.     Mize,     1403     Shotwell, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .John    Peterson,    2365    21st, 
San   Francisco. 

COST,   $400 


(2S26)      NW       TAYLOR      AND      TURK. 
Alter   front   and   erect   partitions. 

Owner Woolworth    Investment  Co. 

154    Sutter,    San    Francisco. 
Architect  . .  .None. 

Contractor.. Reite   &   Hailing,    673    Mo- 
nadnock    Bldg.,   S.   F. 

COST,    $750 


(2827)      E    GABRIEL    75    S    Capistrano. 

One  and  one-half-story  and  basement 

frame   dwelling. 
Owner E.   iM.      Nilsson,    355      Cole- 
ridge,   San    Francisco. 
Architect  • .  .None. 
Day's   work.  COST,   $1S00 


(2828)     NO.    755    THIRD.      General    re- 
pairs to  saloon. 

Owner Henry    Tietjen,    Premises. 

Architect  . .  .(None. 

Day's   work.  COST,    $4  00 


(2S29)  N  ANZA  57-6  E  Second  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

Owner M.    H.    McGaffigan,    4S2    2nd 

Ave.,  San   Francisco. 
Architect  . .  .None. 

Contractor.  .T.    J.    McGaffigan,    482    2nd 
Ave,   San   Francisco. 

COST,    $3000 


(2821)      E   MOULTRIE   75   S   I'o  wha  tlan. 
One-story  and   basement  frame  dwlg. 


(2830)  S  BROADWAY  149-6  W  Taylor 
W  18-9xS  60.  Excavating,  masonry, 
rat  proofing,  chimneys,  carpentry, 
plaster,  painting  and  papering  for 
two-story    frame   residence. 

Owner Emily     EX       Williams       and 

Lillian     Palmer,     2406     Sac- 
ramento,   San    E*ranolsco, 
Designer  .. . E.   Williams. 
Contractor,  .j.    &    Malloch,    nil      Jessie, 

San   Francisco. 
Filed   Aug.    I.   '18.      Dated    Aug.    4,   '13. 
Frame    up   and    roof   boards   on.. $1000 

Brown     coa  ted     lomi 

Completed      

Usual     3'5     days 1000 

TOTAi,    COST,    $4000 


-audi  $200*  Su-cty,  Ulo:.e  Indemnity 
Co.  Limit,  90  days.  .  Forfeit,  none. 
Plans  and  specifications  filed. 


(2531)  N  GOLDEN  GATE  AVE  34-6  E 
Hyde  E  48-\IN  68-9.  All  work  except 
heating  system  for  three-story  and 
basement    brick    building    Class    "C". 

Owner Pauline       Weiss,    Mrs.       F. 

Dietz,  Mrs.  F.  A.  Rinne  and 
Mrs.    Adelaide    Bucher. 
Architect  . .  .Chas.  E.  J.  Rogers,  24  Cal- 
ifornia,   San     Francisco. 
Contractor.  .Ward      &      Goodwin,       9S1 

Guerrero,    San   Francisco. 
Filed   Aug.    5,   '13.      Dated   Aug.    4,   '13. 

3rd   story   joists   In   place $4826.25 

Brown    coated     4826.25 

Completed     and    accepted 4826.26 

Usual    35    days 4826.25 

TOTAL  COST,  $19,305.00 
Bond,  $9052.50.  Surety,  National  Surety 
Co.  Limit,  70  days  after  Aug.  6.  For- 
feit,  $10.     Plans  and  specifications  filed 

(2532)  EXPOSITION  SITE.  Drain- 
age system  for  drill  ground  and  race 
track. 

Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,   Ser- 
vice Bldg.,  S.   F. 
Architect  . .  .None. 
Contractor.  .Pringle    Dunn    &    Co.,    338 

Pine,   San   Francisco. 
Filed   Aug.   5,  '13.     Dated  June   6,  '13. 

As    work    progresses 75% 

Usual     35     days 25% 

TOTAL  COST,  $4575 
Bond,  $3000.  Surety,  .Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
days.  Forfeit,  $10.  Plans  and  speci- 
ficatlons    filed. 


(2833)  NO.     316     FULTON.       Carpenter 
work   for   stable. 

Owner A.    E.    Bergson. 

Architect  . .  .None. 

Contractor.  .Stockholm    &     Allyn,       ISO 
Jessie,   San   Francisco. 

Filed    Aug.   5,   '13.      Dated   Aug.   4,   '13. 

Completed   and   accepted $1400 

Usual    35    days 500 

TOTAL  COST,   $1900 

Bond,    none.      Limit,    Sept.    1.      Forfeit, 

none.      Plans   and   specifications,   none. 

boa   Bldg.,    S.    F. 
Contractor.  .Home    Mfg.    Co.,   543   Bran- 

(2834)  NO.       1126       MARKET.         Alter 
front. 

Owner The  Lundstrom  Hat  Works 

Architect  . .  .J.     F.     W.     Ramsing,     Hai- 
nan,   San    Francisco. 

COST,    $1500 


35)      S    FOLSOM    200    E    Army.   Move 

ehool   building,   underpin,    new    sttiirs 

ainting  and  repairs. 

ner Franciscan       Fathers,       St. 

Anthony's   Church,   Army   & 
Folsom,    San    Francisco. 

1, itect  ..  .Brother    Adrain,      St.      An- 
thony's  Crurch,   S.    F. 
tractor..  R.   Trost,   88th   and   Howard 
San   Francisco. 

COST,  $12,000 


i«)      ail       UNION    AND      CALHOUN. 
Erect   single    face   electric   sing 

pole,    braced     wii  h     s  ngl< 

channel    Iron    and    guy    wires. 

Iwncr A.    J.    Rich,    Holl.rook    Bldg 

San    Im.i  nclsi  o. 
Architect  . .  .None. 

Contractor.  .Federal   Sign  System   Elec- 
tric),   257-269    8th,   S.   F. 

COST,   $2000 
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(2837)     NO.     1736     STOCKTON.       Alter 

and    add    to   building. 
Owner Telegraph     Hill     Neighbor- 
hood   Association,    Prem. 
.  i  ehltect  .  .  .None. 

Contractor .  .Cavanaugh    &    Vezina,    180 
Jessie,    San    Francisco. 

COST,    $2000 


i. vim  SE  POST  AND  STOCKTON. 
Alter  loft  into  offices,  light  wiring, 
new  partitions,  plastering  and  erect 
show  cases. 

Owner Chas.    Lathrop. 

Architect  . .  .None. 

Contractor.  .M.  F.  Nolan,  228  Noe,  S.  F. 
COST,    $2300 

(2839)  W  SANSOME  90  S  Green.  Two 
story  frame  coal  shed. 

Owner Howard      C.    Holmes,       112 

.Market,    San    Francisco. 

Architect  ..  .T.  Walsh,  112  Market, 
San    Francisco. 

Contractor.  .Henry       T.       Grieb,         1020 

Greenwich,    San    Francisco. 

COST,  $4  000 

(2840)  N  SLTVER  150  E  San  Bruno. 
One  and  on-half-story  and  basement 
frame   dwelling. 

Owner Karl      Kilger,    1315      Silver 

Ave.,    San   Francisco. 

Architect  .  .  .None. 

Contractor.  .'Michael  Brueck,  600  Char- 
ter Oak   Ave.,   S.   F. 

COST,   $1S00 


(2841)      E   TWELFTH  AVE    50   N   Anza. 
Two-story   and   basement   frame   flats. 

Owner George    E.      Mitchell,       47S 

12th    Ave.,   S.    F. 
Architect  ..  .J.       Nicolaisen,       173       23rd 

Ave.,  San  Francisco. 
Contractor.  .M.  Hantysche  &  F.  McKay, 
438  24th   Ave.,  S.  F. 

COST,    $4324 


(2842)      E  BANKS   125  N  Eugenia.     One 
story  and  basement   frame  dwelling. 

Owner Bernardino     Barbero,       116 

Gates,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Vittorio         Garibaldi,         14 
Crane,    San    Francisco. 

COST,  $1250 


(2843)     W  VALENCIA  30  N  26th.  Two- 
story    frame   laundry. 

Owner Quong   Lee,    14S8   Valencia, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Frank    Neidick,   266?   How- 
ard,  San   Francisco 

COST,   $2000 


(2SH)      SW   FOURTH  AND   HARRISON 
One-story   brick   shop. 

Owner Misses    Dillon. 

Architect  .  .  .None. 

Contractor.  ..I.    II.    Hjul,    32    Merchants' 
Exchange  Bldg.,  S.  F. 

COST,    $10,000 


W  MARGARET  PEACE  150  N 
Vallejo.  Alter  and  add  to  building 
so  as    to   alter  same   to    (6)    flats. 

G.   Casella,    L340   Grant  Ave 

San   Francisco. 

i"     .Martini,      451 
Columbus    Ave.    8.    !•'■ 
1  ray's     work.  COST,     $2500 


MO.        I2M       TWE-NTY-THIRD. 
■-it  repairs  to  resldi 

Owner Paul    Semite   and    wife,    4204 

Mrd,    San    Francisco. 


BUILDING   AND   INDUSTRIAL   NEWS 

Architect  . .  .None. 

Contractor.  .Chas:  F.  Weldon,   Premises 

COST,    $1400 


(2847)      W    NOE    64    N    Day.      One-story 

and  basement  frame  dwelling. 
Owner Edw.    Connors,     —      Syca- 
more  Ave.,   San    Francisco. 
Architect  .  .  .None. 

Contractor .  .John    P.    Cuneo,    263    Capip, 
San    Francisco. 

'•'  ►ST,   $1975 


(2848)      N   COMMERCIAL  75  E   Drumm. 

All     work       to     complete       two-story 
brick    shop. 

Owner C.   Demetrak,  67  Clay,  S.  F. 

Architect  .  .  .None. 

Contractor.  .Bay    City    Bldg.     Co.,    522 

-Mills    LUdg.,   San    Francisco. 

COST,  $3000 


(2S49)  E  EIGHTEENTH  AVE  125  N 
Taraval.  Two-story  ami  basement 
frae    residence. 

Owner Herbert  Wiley,  227  Liberty 

San    Francisco. 
Arch  Iteot  .  .  .None. 

Contractor.  .M.    Fauth,    2!i   Alma,   S.   F. 
COST,    $3000 


(2S50)  NOS.  33-39  CLAY  AND  NOS. 
34-40  Commercial.  Erect  mansard 
story   i>ii   building. 

owner Zellerbach    &   Levison.   1540 

Clay.   San   Froncisco. 
Architect  ..  .A.     J.     Barnett,     583     Cali- 
fornia,   San    Francisco. 

Supt Theo.   Hoin,    1449   Hyde,   S.   F. 

COST,    $9000 


(2851)      W   FOURTH  75  S  Minna.      One- 
story  and   basement  brick   (2)    stores. 

Owner Boyd     Investment     Co. 

Architect  . .  .Owner 

Contractor.  .Sydney  Watson,  Brick  Ma- 
son and  W.  W.  Bryan,  Car- 
pentry,  180   Jessie,   S.  F. 

COST.   $10,000 


(2S52)      S    BRUCE     50    E    Haiold       One 
ami    one-half--story      and      basement 
frame   dwelling. 
Owner Jos.     Brayshaw,     1617     Do- 
lores,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .V.    M.    Trace,    1190    Haight, 
San  Francisco. 

COST,    $1500 


(2853)  W  STOCKTON  137-6  N  Sacra- 
mento. Three-story  ami  basement 
Class    "C"    rooms. 

Owner Hop    Wo    Benevolent    Ass'n 

125    Waverly   Place,   S.   F. 
Architect  ...''lias,     c    Frye,    20      Mont- 

gomery,    San    Francisco. 
Contractor.  .A.    Knieling,    125    Waverly 
Place,    San    Francisco. 

COST,   $15,894 


<2V,  li      W    NOE    89    N    Day.      One-story 

and    basement    frame   dwelling. 
Owner Edw.      Connors,      —    Syca- 
more  Ave,   S.   F. 
.\  i'i'  ii  eel  .  .  .None. 

i  'mil  ractor.  .John    P.    Cuneo,    268    l  lapp, 
San   Francisco 

COST,  $1975 


i  ...  N  l'  iliviokt  191-6  w  Or,  Isa- 
flero  W  27xN  187-6.  All  work  for 
two-  itorj    Frame   n    Idence. 

Owner 'rim  .   i:.  .*;-  Sara*    Edward 

:     I  :■    I  i  ■  .    SS  n     Ki  I BO. 

,\i  chltecl  .  .  .None. 


Wednesday,   Aug.     13,    1913. 

1  "iiomtor.  .Thos.  Scoble,  363   14th  Ave. 

San  Francisco. 

Filed  Aug.   6,  '13.     Dated  Aug.   6,   '13. 

Frame  up  and  building  ready  for 

roof     I $1850 

Brown    coated    1850. 

At    commencement      of      interior 

finish      925 

Completed      925 

Usual   35   days 1850 

TOTAL  COST,  $7400 
Bond,  $3700  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  100  days 
after  Aug.  11.  Forfeit,  none.  Plans 
and    specifications   filed. 


(2556)  E  THIRTEENTH  AVE  100  N 
Clement  E  120xN  25.  All  work  ex- 
cept  light  fixtures,  mantels  and 
shades  for  two-story  and  basement 
frame  residence  and  also  raise  and 
move  present  building  to  rear  of  lot. 

Owner Chas.      Hansel,      2,80      13th 

Ave.,   San   Francisco. 
Architect  ..  .E.  A.   Neumarkel,  94S  Mar- 
ket, San   Francisco. 
Contractor.  .V.  L.   Bauer,   226    IStli    Ave., 

San    Francisco 
Filed   Aug.  G,  '13.     Dated  Aug.  6,  '13. 
Frame    up    and    present    building 
moved  &  set  on  new  foundation. $860 

White    coated     S60 

Completed    and    accepted S60 

Usual   35   days 875 

TOTAL  COST,  $3455 
■Bond,  $1800  Surety,  E.  G.  Brugge  and 
Theodore  Gielsdorf.  Limit,  90  days. 
Forfeit,  $5.  Plans  and  specifications 
filed. 

(2557)  S  MARKET   305   SW   Brady  SW 
SE   124   NE    23   NW    124.      Excavat- 
ing, grading  and   bulkheading   for   5- 
story    and    basement    reinforced    con- 
crete building. 

Owner Carmel    Fauon,    1802    Mar- 
ket, San  Francisco. 
Architect  ..  .C.    A.    Meussdorffer.    Hum- 
boldt   Bank    Bldg.,    S.    F. 
Contractor.  .P.    Montague,    2887    Green, 

San  Francisco 
Filed  Aug.   6,  '13.     Dated  Aug.   4,  '13. 
one-half    work     completed ...  .$483.75 

Completed    and    accepted 4S3.75 

Usual    35    days 322.50 

TOTAL  COST,  $1290.00 
Bond,  none.  Limit,  30  days  after  Aug. 
10.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

(2858)  SE  TWENTY-SECOND  AND 
Bartlett  80  on  Bartlett  x  125  on  22nd. 
All  work  for  one-story  Class  "C" 
brick   building. 

Owner John      G.      Klumpke,      109S 

Chestnut,   San   Francisco. 
An  hiteelt  ..  .Chas.     iPaff     &     Co.,     Mer- 
chants'      Exchange       Bldg. 
San  Francisco. 
Contractor.  .Monson  Bros.,   1907   Bryant 

San  Francisco. 
Filed   Aug.    6,  '13.      Dated    Aug.    5,   '13. 
Walls    built      ready    for      steel 
girders   and    2nd   floor  joist ...  $2437.50 
Brick       work     completed       and 
building       roofed       and       rough 

plumbing    done     2437.50 

Completed    and    accepted 2437.50 

Usual     35    days 2137.511 

TOTAL  COST,  $9750.00 
Bond,  $1X75.  Sureties,  N.  F.  Nielsen  & 
I'.  Mnnsuii.  Limit,  none  Forfeit,  $10. 
Bonus,    $5        Plans    and      specifications 

hie,!, 

(2859)  NW  TOST  AND  SCOTT.  Steri- 
lizing equipment  In  buildings. 


SATHER  CAMPANILE  ON  UNIVERSITY  CAMPUS 
Berkeley,  Cal. 


John  Galen  Howard,  Architec 
San  Francisco 


Building  and  Industrial  News 
August  13,  1913 
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BIRDS  EYE  VIEW  HAYWARD  UNION  HIGH  SCHOOL 
Hay  ward,  Cal. 


Henry  C.  Smith,  Architect 
San  Francisco 


Building  and  Industrial  News. 
August  13,  1913. 
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Wednesday,  Aug.    13,    1913. 

Owner Mount    Zion    Hospital. 

Architect  . .  .None. 

Contractor .. James      B.    Clow      &    Sons, 

Hearst  Bldg.,   S.   F. 
Filed    Aug.    C,   '13.      Dated    Aug.    6,    '13 
Entire    equipment    delivered  ...  .$2000 

HI     <lny»    after 2140 

TOTAL,  COST,  $4140 
Bond,  $2100  Sureties,  Sam  P.  Hamil- 
ton and  W.  B.  Burnham.  Limit,  none. 
Forfeit,    none.     Specifications   only   filed 


BUlLrDlNS  AND   INDUSTRIAL  NEWS 

Owner X..     JNSeilson,    '315     Douglas, 

San    Francisco. 
Architect  . .  .None. 
Lay's  work. 


(2860)      W   STONE   117-C   N   Washington 
N    47-(ixW     00.       All     work     for    two- 
story  brick   fiats. 

Owner II.    Euler,    1511    Lyon,    S.    F. 

Architect  . .  .'None. 

Contractor.  .M.  O.  Goodner  and  Charles 
Oberfeld,      185      Stevenson, 
San    Francisco 
Filed    Aug.    0,   '13.      Dated   Aug.    4,   '13. 
Grading    done    and    brick    com- 
pleted   ready  for  2nd  floor  joists 

$   C37   50 

K '    on     787  '50 

Brown    coated     787   50. 

Completed   and    accepted 787  50 

Note   secured    by    2nd    Mtge..    1200   00 

T'  iTAL    COST,    $42 

Bond,  $2inn.  Sun-ties,  Zenith  Iron  Wks 
and  R.  Zellhsky.  Limit,  90  days.  For- 
feit, $.").  Plans  and  specifications  filed. 
NOTE:-— First  report  Aug.  4th.  No. 
2791. 


(28*1)  LOT  FRONTING  ON  GOLDEN 
Gate  Ave,  Taylor  and  Market  Sts. 
Finnish  and  erect  20  angle  iron 
braces  and  boltings,  together  with 
extra  carpenter  work  modifying  oon- 
trnct   filed    May  21,   1913. 

Owner San     Christina     Investment 

Company 

Architect  . .  .None. 

Contractor.  .Matthies      &    Griffith,      180 
Jessie,    San    Francisco. 

Filed  Aug.  0,  '13.     Dated  Aug.  4,  '13. 

TOTAL  COST,   $472 

Bond,   limit,    forfeit,    none.      Plans   only 

filed. 


(2862)      NO.    3267    JACKSON.      Add    one 
room  and  minor  repairs. 

Owner Ed.    Leszynsky,    Premises. 

Architect  .  .  .None. 

Contractor.  .W.    W.    Rednall,    2500    Fil- 
bert,  San   Francisco 

COST,    $400 


(2863)      NO.    7S  VENUS.  Add   two  rooms 
to   dwelling. 

Owner Patrick    O'Brien,    Premises. 

Architect  .  .  .None. 

Kay's    work.  COST,    $400 


(2864)  E  DEVISADEJRO  34  S  Duboce. 
Three-story  and  basement  frame  (6) 
apartments. 

Owner Mrs.    Amy   J.   Patterson,    69 

Devisadero,    San    Francisco. 
Architect  ...D.    .1.    Patterson,    57    Post, 

Ban    Francisco. 
Day':     work.  COST,   $10,000 


i    SE    FuURTEENTH   &   NOREIGA 
i    bunkers. 

Owner Ourish    &   Rlskin,   605  First 

National    liank   Bldg.,   S.   F. 
Architect  .  .  .  None. 

Contractor.  .J.   S.   Ourish,   605   First   Na- 
tional  Bank    Bldg.,   S.   F. 

COST,    $400 


COST,  $1800 


(2867)  NO.  41  FRANCIS.  One-story 
and  basement  frame  dwelling. 

Owner Hugo    F.    Thies,    48    Santa 

Rosa    Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $550 

(2868)  E  SANCHEZ  400  S  30th.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner C.      Anderson,      3942      24th. 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1800 


(2569)  W  FORTY-SECOND  AVE  100 
N  Irving.  One  and  one-half-story 
and    basement    frame    dwelling. 

Owner A.     Harrington,    NW     Fifth 

Ave  and  Judah,  S.  F. 
Architect  . .  .None. 
Day's   work.  COST,  $1950 

(2570)  W  FORTY-SECOND  AVE  160  N 
Irving^  One  and  one-lialf-story 
and   basement    frame   dwelling. 

Owner A.    Harrington,    NW    Fifth 

Ave.  and   Judah,   S.   F. 
Architect  . .  .None. 
Day's  work.  COST,    $-1950 


(2S7I)  W  FORTY-SECOND  AVE  130 
N  Irving.  One  and  one-half-story 
and   basement   frame   dwelling. 

Owner A.     Harrington,    NW     Fifth 

Ave  and   Judah,   S.  F. 

Architect  . .  .None. 

Day's    work.  COST,    $1950 


(2872)      NO.     660    FOURTH    AVE.       Re- 
pair fire  damage   to  dwelling. 

Owner Jennie    Frye,    Premises. 

Architect  ..  .C.    A.    Salter,    49    Guerrero, 

San  Francisco. 
Contractor.  .Leslie       G.       Geary,       5352 
Dooksley     Ave.,     Oakland. 
COST,   $1758 


(2873)     NO.  2783  SAN  JOSE  AVE.     Un- 
derpin  cottage. 

Owner J.      Marcollo,       837      North 

Point,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,       $400 


(2874)      W   FIFTH      AVE    125      S   Lake. 
Add  porch. 

Owner John   Fauble,   127   5th   Ave., 

San    Francisco. 
Architect  ..  .J.      Joseph,      1st      National 

Bank    Bldg.,    S.    F. 
Contractor.  .E.     Ginley,     131     5th     Ave., 
San   Francisco. 

COST,    $400 


(2875)     W  FOLSOM  25  S  17th.     Three- 
story   &   basement  frame  apartments. 

Owner J.  Sockolov,   1857  O'Farrell, 

San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $15,000 


(2/S66)  S  c'UK.XKkY  75  E  Burnside. 
i  in,,  and  one-half-story  and  base- 
ment frame  dwelling. 


(2876     E    HYDE    97-6    N    Filbert    N    40x 

E    59-H4.      All    work    for    three-story 

and  basement   frame   (6)   apartments. 

Owner Herbert      E.      Rose,       2210 

Hyde,   San    Francisco 
Architect  ..  .W.     G.    Hind.     46     Kearny. 

San   Francisco    . 
Contractor.  .W.   G.   and   A.   E.   Hind    (as 

Fidelity      Constr      Co.,      46 

Kearny,    San    Francisco. 
Filed  Aug.   7,  '13.     Dated  May  23,  '13. 
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Rustic   and   roof  on $2875 

Brown    coated    2875 

Completed    and    accepted 2875 

Usual    35   days 2875 

TOTAL   COST,    $11,500 

Bond,    $6000.      Sureties,    J    W.    Schouten 

and    J.    H.    McCallum      Limit,    90    days. 

Foifeit,    $10.       Plans    and    specifications 

filed. 


(2S77)  W  NOE  64  N  Day  N  50xW  80 
HA  171.  All  work  for  two  one-s(ory 
and  basement  frame  cottages. 

Owner Edward   Connors,   —   Syca- 
more  Ave.,   San   Francisco. 

Architect  . .  .None. 

Contractor.  .John    P.    Cuneo,    263    Capp, 
San   Francisco. 

Filed   Aug.   7,   '13.      Dated   July    24,   '13 

Frame     up     $1125 

Brown   coat   mortar   on 1125 

Completed     1125 

Usual    35    days 1125 

TOTAL  COST.    $4500 

Bond,    $2250.       Sureties,    Joseph     Cuneo 

and    L.    Bacigalupi.         Limit,       90    days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

NOTE: — 1st   report   Aug.    7   Nos.    2847-54 


(2878)  N  UNION  90  E  Grant  Ave  24-10 
xOS-9.  All  work  except  gas  fixtures 
and  window  shades  for  three-story 
and  basement  frame   (6)   flats. 

Owner Carmelo  Arieta. 

Architect  .  .  .None. 

Contractor.  .Devencenzi    Bros.      &      Co., 

1609   Union,  S.    F. 
Filed  Aug.  7,  '13.     Dated  June  31,  '13. 

Frame     up     $1737    50 

Brown    coated    1737   50 

Completed   and   accepted 1737   50 

Usual    35    days 1737  50 

TOTAL  COST.  $6950  00 
Bond,  $3475.  Sureties,  L.  Peirano  and 
D.  Devencenzi.  Limit,  90  days  after 
Aug.  5.  Forfeit,  none  Plans  and  speci- 
fications   filed 

NOTE: — 1st   report   Aug.   4     No.   2788. 

(2879)  SW  CLAY  AND  DAVIS  S  47x 
W  55.  All  work  for  two-story  and 
basment  reinforced  concrete  com- 
mercial  building. 

Owner Mrs.  Clara  J.   Deming,  5525 

McAllister,  S.  F. 
Engineer  ..  .Industrial  Eng.   Co.,  Clunie 

Bldg.,   San  Francisco. 
Contractor.  .Wilson       &        Chrlstensen, 

Hearst  Bldg.,   S.   F. 
Filed  Aug.  7,  '13.     Dated  June  25,  '13. 
Water    proofing      and      basement 

floor    finished    $3875 

2nd    story    floor   slabs    finished..    3875 

Completed   and   accepted 3875 

Usual   35   days 3875 

TOTAL  COST,  $15,500 
Bond,  none  Limit,  130  days  after  July 
7.  Forfeit,  none.  Plans  and  specifica- 
tions  filed 

NOTE: — 1st  report  July  19. 


(2880)  S  ELLIS  137-6  E  Leavenworth 
E  27-6x3  137-6.  All  work  for  five- 
story  and  basement  brick  store  and 
rooms. 

Owner A.  N.  Sherman. 

Architect  ..  .Ross  &   Burgren,   310  Cali- 
fornia,   San    Francisco. 

Contractor.  .Petterson      &      Persson,    62 
Post,    San    Francisco. 

Filed   Aug.   7,  '13.     Dated   Aug.   2,   '13. 

2nd    story   Joists   set $70)50 

Roof   rafters    on 7050 

Brown    coated    7050 

Completed    and    accepted 7200 

Usual    35   days 9450 

TOTAL  COST,   $37,800 


2J 


Bond,  $1S,900.  Sureties,  H.  G.  Bennett 
and  C.  A.  Bennett.  Limit,  150  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

(2881)  N  ELLIS  97-6  W  Mason  W  40x 
N  60.  Plumbing  work  for  seven-story 
steel   frame   building. 

Owner Charles   C.   Judson   Co.,   240 

San    Francisco. 
Architect  ...W.    H.       Weeks,    75      Post, 

San   Francisco. 
Contractor.  .Fisher     &     Wolfe     Co.,     209 

Tehama,   San   Franicsco. 
Filed    Aug.    7,   '13.      Dated   Aug.    4,    '13. 
When     plumbingi    'of     each     floor 

roughed     in $  3C0 

When   plumbing   of   each    floor   is 

completed     240 

Usual     35     days 1600 

TOTAL  COST,  $6400 
Bond,  $3200.  Sureties,  Chas.  Lauffer 
and  C.  W.  Morris.  Limit,  none.  For- 
feit, none  Plans  and  specifications 
filed 


<2SS2)      NW    TOWNSEXD    AXD    THIRD 
N    33xW      57-6.         All    work      except 
plumbing  for  one-story  end  basement 
brick  stores. 
Owner John    A.    and    Daniel     Wil- 
liamson. 
Architect  ...Ross   &   Burgren,   310   Cali- 
fornia,   San    Francisco. 
Contractor.  .Ira  W.  Coburn  Inc.,  Hearst 

Bldg.,   San   Francisco. 
Filed   Aug.    7,  -13.      Dated   July   2,   '13 

Ceiling  joists   in  place $2400 

Completed   and   accepted 2415 

Usual    35    days 1615 

TOTAL  COST,  $6460 
Bond.  $3230  Sureties,  T.  P.  S.  Brown 
and  Edw.  H.  Schroder  Limit,  CO  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


(2883)  W      FOLSOM      75    N      Eugenia. 
One-story  and  basement   frame  dwlg. 

Owner John   Blanchi,  3702   Folsom, 

San   Francisco. 
Architect  . .  .None. 
Days    work.  COST,    $600 

(2884)  W    FOLSOM      50      i.      Eugenia. 
One-story  and  basement  frame   dwlg. 

Owner John    Bianchi,    3702    Folsom 

San    Francisco. 
Architect  •  •  .None. 
Day's    work.  COST.    $600 


W    I'.LAKE   275   S  Geary.      One- 
Btory   and   basement   frame  dwlg. 

Owner J.    Henderson,      661      Blake, 

San    Francisco. 
Architect  .  •  .None. 

-.-.  ork.  COST.  $1500 


E  TWENTY-FIRST  AVE  225 
N  Anza.  One  and  one-half-story  and 
basement    frame   dwelling. 

Owner Margaret    Hamill,    268    25th 

Ave.,  San  Francisco. 
Architect  .  .  .None. 

tor.. Thos.       Hamill,      268       25th 
Ave.,  San  Francisco. 

COST,    $2700 


NW    BUSH   <t   LEAVENWORTH 

Six-story    and    basement      brick      and 

steel    apartments. 

Owner L.    E.    Curtail,    1420    Market, 

San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $80,000 


l.mxn   AND    INDUSTRIAL   NEWS 

Owner Chas.     Loesch,     Eddy     and 

Fillmore,   S.   F. 
Architect  .  .  .None. 
Contractor.  .John      Old,       250      Sutter, 

San  Francisco. 

COST,    $500 


(2S9)  W  NEWHALL  S5  N  McKennon. 
One-story    frame    stable. 

Owner J.    M.     Cerveries,     Care     of 

Architect. 

Architect  ..  .Fabre  &  Bearwald,  Mer- 
chants Nat'l.  Bank  Bldg., 
San   Francisco. 

Hay's    work.  COST,    $S00 


(2890)  NO.  62  TURK.     Alter  front  and 
install   door. 

Owner Mr.    Schwarz,   Premises. 

Architect  .  .  .None. 

Contractor.  .Braas   Kuhn   Co.,   58   Dear- 
born,  San   Francisco. 

COST,    $400 

(2891)  SW  REGENT   150   NW   Lansing. 
One-story  and  basement  frame  dwlg. 

Owner Oscar    Heyman    &    Bro.,    742 

Market,   San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 


(2892)      SW   REGENT    175   NW  Lansing. 
One-story   and  basement   frame   dwlg. 

Owner Oscar    Heyman    &   Bro.,    742 

Market,   San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $1000 


(2894)      SW  REGENT   200   NW  Lansing. 
One-story   and   basement   frame  dwlg. 

Owner Oscar   Heyman    &    Bro.,    742 

Market,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


(2S94)      SW   REGENT   225  NW  Lansing. 
One-story  and  basement  frame  dwlg. 

Owner Oscar   Heyman   &   Bro.,   742 

Market,   San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1000 


(2895)  SE  POLK  &  GREEN.  Plumb- 
ing and  heating,  etc.,  for  apartment 
house. 

Owner Bothin   Real   Estate   Co. 

Architect  ..  .J.    A.    Ettler,    604    Mission, 

San   Francisco. 
Contractor.  .Atlas   Heating   &   Ventilat- 
ing  Co.,    4th    and      Freelon, 
San   Francisco. 
Filed  Aug.   S,   '13.     Dated  Aug.   7,  '13. 

i  m    15th    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $9670 
B'lnJ,  none.  Limit,  as  required.  For- 
feit, none.     Specifications  on)"  filed. 


NO,       '.no      FILLMORE-, 

struct   bake   oven. 


Con- 


(3896)  N  FILBERT  191-6  W  Devisa- 
clero  W  27xN  137-6.  All  work  for 
two-story   and   attic   frame   flats. 

Owner Thos.   R.   &  Sarah   Edwards 

323   Geary,   San   Francisco. 
Architect  .  .  .None. 
Contractor.  .Thos.  Seoble,  363  14th  Ave., 

San   Francisco, 
Filed   Aug.   8,  '13.     Dated   Aug.   7,   '13. 

Frame    up    $1850 

Brown    coated    1850 

i  >n    commencement      of      interior 

1  8  5  0 

1  Completed     925 

flays 1850 

Ti  ITAL  Cl  >st.   $74110 
Bond,     $3700.       surety,     Southwestern 
Limit,    LOO  .lays.     For- 
feit,   none.         Plans    and       specifications 
filed. 


Wednesday,   Aug.     13,     i:n:;. 

(2897)  W  PALOU  (16th  Ave)  50  NW 
Lane  25x100;  Ptn  Lot  1  l;lk  329  South 
San    Francisco   and   R   it.   Ass'n.     All 

work  except  plumbing,  painting,  lath 
metal,  brick  and  tiling  for  one-story 
frame   building. 

Owner Thos.   R.   and    Mary   Smith. 

Architect John  F.  Haner. 

Contractor.  .Jas.      Tarbett,      37o      30th 
Ave.    and    Fled    Knott,    2332 
Clement.  San  Francisco. 
Filed    Aug.   S,   '13.      Dated   Aug.    7,  '13. 
Frame   up  and   roof   rafters   in... $300 

Brown     coated     300 

Completed     and     accepted 300 

Usual     35     days 300 

TOTAL  COST,  $1200 
Bond,  $600.  Surety,  Leo  Hardy.  Limit, 
60  days.  Forfeit,  $5.  Plans  ,-\nd  speci- 
fications filed. 


(289S)  Hii  SUTTER  AND  JUNES  S 
IOOxE  72.  Excavating,  concrete,  side 
walk  lights,  concrete  floors,  concrete 
Hill,  etc.,  for  six-story  and  basement 
frame    building. 

Owner Stair   &   Larsen 

Architect  ...Frederick  H.  Meyer,  Bank- 
ers'  Invst.   Bldg.,   S.    F. 
Contractor ..  Jos.     Pasqualetti     as     San 
Francisco       Concrete       Co.. 
Humboldt   Bank   Bldg,  S.   F. 
Filed   Aug.    8,   '13.      Dated    Aug.    7,   '13. 

On   1st  of  each   month 75% 

Usual    35    'lays 25% 

TOTAL  COST,  $3065 
Bond,  $1832.50.  Surety,  Fidelity  &  De- 
posit Co.  of  .Maryland.  Limit,  50  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(2899)  S  PINE  112-6  E  Leavenworth  E 
25xS  137-6.  All  work  except  steam 
heating  and  wall  beds  and  gas  fix- 
tures and  shades  for  three-story  and 
basement   frame   apartments. 

Owner Wm.  H.  and  David  F.  Kelly 

Architect  ...Rousseau  &  Rousseau,  Mo- 
nadnock   Bldg.,   S.   F. 

Contractor .  .Higginson     &    Co.,    Inc.,    8 
Falcon    Ave.,   S.    F. 

Filed  Aug.   7,  '13.     Dated  July  31,  '13. 

Frame   up    $3543   75 

Brown    coated    3543   75 

Completed   and   accepted 3543   75 

Usual    35    days 3543    75 

TOTAL  COST,  $14,175   00 

Bond,'    $7065.      Sureties,    J.    W.    Schouten 

and    J.    H.    McCallum       Limit,    90      days. 

Forfeit,   none.     Plans  and  specifications 

filed. 

(2900)  W  DELANO  59  S  Isabel  being 
Lot  34  Blk  "H"  .Mission  Terrace.  All 
work  for  one  and  one-half-story  and 
basement    frame    bungalow. 

Owner Chas.    O.    and   Josephine   P. 

L'Heureux,    31S   Paris,   S.   F. 

Architect  .  .  .None. 

Contractor.  .T.     Roy     Murray,     116     10th 
Ave.,  San  Francisco. 

Filed  Aug.   8,  '13.     Dated  Aug.  5,  '13. 

Halters    on     $735 

Brown    coated    735 

Completed    and    accepted 735 

Usual     35     days. 735 

TOTAL   COST,    $2940 

Bond,     $147ii.         Surety,      Massachusetts 

Bonding    &     Insurance    Co.      Limit,    75 

.lays.     Forfeit,  $5.     Plans  and   sp< 

lion-    (iled. 

NOTE:— O.   E.    Evans,    2867   Mission   is 

the  A)  chltect, 


(2901)      NO.    1456    HA1GHT.   Alter    front 
and   Interior  of  store. 


day,   Aug.     13,     1913. 


II    Montgomery, 


Architect  . 
i  !on tractor. 


.Thos. 
Page, 


Sheridan, 
Francisco. 
COST 


1468 

$400 

Repair 


(2902)      NO.    4228-30    GEARY 
stable. 

| n\  ner Jas.  E.  Finch,  31S  6th,  S.  F. 

Architect  . .  .None. 

Contractor.  .J.      P.    Leonard,      Hi      3rd, 
San   Francisco. 

COST,     $800 


BUILDING  AND   INDUSTRIAL  NEWS 

Owner Mary      A.    and      Henry      G. 

Pausmann,   3305    Buchanan, 
San    Francisco. 
Architect  ..  .Plans   by  Contractor. 
Contractor.  .Paul   De  Martini. 
Filed  Aug.   9.   '13.     Dated  Aug.   9,   '13. 
Frame    up,    roof   sheathing   on.. $1625 

Brown     coated     1625 

Completed    and    accepted 1625 

Usual     35     days. 1625 

TOTAL.  COST,  $6500 
Bond,  $3250.  Sureties,  G.  B.  Cordano 
and  G.  Taleri.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(290S)      NO.     935       WEBSTER.  Raise 

building  and   connect  with   rear. 

Owner Miss     M.     E.     Kaplan,    3001 

Pine,    San    Francisco. 
Architect  .  .  .None. 

Contractor.. W.    S.    Judd,      1208      Turk, 
San   Francisco. 

COST,    $500 


(2904)      NE    ('LAY    AND    HYDE.      Alter 
Hi  I    into  store. 

Owner (Onslow   Bros.,   Santa  Rosa 

Architect  .  .  .None. 

Contractor.  .J.    O.    Kuykendall,      Sharon 
Rldg\,    San    Francisco. 

COST,    $1000 


(2905)  SE  GOLDEN  COURT  AND 
Sacramento.  Three-story  and  base- 
ment    frame    (6)    flats. 

Owner Dr.   C.   S.  Mann,   378  Golden 

Gate   Ave.,    San   Francisco. 

..nil  itect  . .  .None. 

Day's   work.  COST,   $7250 


(2900)  W  FIFTEENTH  AVE  304  3-12 
N  Clement.  Two-story  and  basement 
frame  residence. 

Owner N.    F.    Nelson,    30    Presidio 

Terrace,    San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $2500 


(2907)  W  TENTH  AVE  70  N  Fulton. 
Two-story  and  basement  frame  resi- 
dence. 

Owner N.    F.    Nelson,    30    Presidio 

Terrace,    San   Francisco. 
Architect  . .  .Nee. 
Day's  work.  COST.  $2500 

(2908)  W  TENTH  AVE  95  N  Fulton. 
Two-story  and  basement  frame 
dwelling. 

Owner N.    F.    Nelson,    30    Presidio 

Terrace,   San    Francisco. 
Archlteot  . .  .None. 
Day's   work.  COST,  $2500 


(2909)  S  TWENTY-SECOND  90  E 
Valencia  S  55xE  35.  All  work  for 
alterations  and  additions  to  two- 
story   Hat  building. 

Owner Howse    Bros.    Inc.,    22  nd    & 

Valencia,    San    Francisco. 
An}, itect  ..  .Ernest.    Y.     Essmann,     155 
iChattanoogja,     S'.     F.     (un- 
certified). 
Contractor.  .J.     M.     Ploeger,     3265     2Gth, 

San  Francisco. 
Filed    Aug.   9,  '13.      Dated  July   30,  '13. 

New    frame    up $1075 

Brown    coated     1075 

1  Completed     10715 

Usual    35    days 1075 

TOTAL  COST,  $4300 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


i  2:il  1)  N  BUSH  121-5%  W  Polk.  All 
work  except  glazing,  electric  wiring, 
elevator,  roofing,  skylights  and  ven- 
tilators for  two-story  brick  shop 
building    56-5^x120. 

Owner CL.    A.   'Myers,    Clunie    Bldg., 

San    Francisco. 
Engineer  ..  .Leland    S.      Rosener,     Mer- 
chants'     Exchange       Bldg., 
San   Francisco. 
Contractor.  .O.   W.   Britt,   330   Ivy,   S.   F. 
Filed   Aug.   9,   '13.     Dated   Aug.   7,  '13. 
On    1st   of   each    months   as    work 

progresses     75% 

Usual    35    days 257,, 

TOTAL  COST,  $11,471 
Bond,  $8603  Surety,  National  Surety 
Co.  Limit,  45  days.  Forfeit,  none. 
Plans    and    specifications    filed. 


(2912)  N  TWENTY-THIRD  46-9  W 
Diamond;  No.  4204  23rd.  Carpenter- 
ing, plastering,  plumbing,  etc.,  for 
rebuilding  frame  building  (one-story 
and   basement   frame). 

Owner Mrs.     and    Mr.    Paul    Sem- 

mig,   4204  23rd.  S.  F. 

Architect  . .  .None. 

Contractor.  .Charles    F.     Weldon. 

Filed   Aug.   9,   '13.     Dated   Aug.   4,   '13 
'Frame   up   and   foundation   in.... $340 

Plastered   inside    340 

Completed    and    accepted 340 

Usual    35    days 340 

TOTAL  COST,   $1360 

Bond,   none     Limit,   60   days   from   Aug. 

5.     Forfeit,  none.     Plans  and   specifica- 
tions  filed. 


COMPLETION  NOTICES. 


San  Francisco. 


I  '•      E   II VI  iE  68-9  S  Filbert  S  25-10 

xE    68.         All    work    for      three-story 
frame  flats. 


Aug.  1,  1913— W  DUPONT  77-6  N 
Pacific  N  20xW  72.  Estella  Altmark 
to  Wm  Van  Heriek  and  J  V  West- 
erlund   Aug.   1,   1913 

Aug.    1,    1913— SE    TWENTY-SECOND 

•  and  Bartlett  80x125.  J  G  Klumpk* 
to   C   D   Rankin July   27,   1913 

Aug.  1,  1913— NE  VAN  NESS  AVE 
and  California  N  142-2%xE  100. 
Royal  Investment  Co  to  Peterson  & 
Rupp    July    31,    1913 

Aug.  1,  1913— S  BUSH  107-6  W  Leav- 
enworth W  30x137-6.  Harry 
Palmer  to  whom  it  may  concern.. 
Aug.     1,     1913 

Aug.  1,  1913— NW  BUSH  &  SANSOME 
N    137-GxW    67-6.     Standard  Oil    Co 

to   II  W  Johns  Manville  Co 

July    28,    1913 

Aug.  1,  1913— S  ELLIS  110  E  Polk  E 
27-6xS  120.  Mrs  Joan  Ruddy  to 
Christiansen  &  Smith Aug.   1,   1913 

Aug.  2,  1913— SE  MARKET  AND 
Ecker.  Crocker  Estate  Co  to 
American  Marble  &  Mosaic  Co., 
July  31;  S  F  Cornice  Co. July  29,  1913 

Aug.  2,  1913— E  TWENTY-FIRST 
Ave  66-8  N  Ulloa  N  33-4xE  120. 
Parkslde    Home    Bldg   Co    to    whom 


27 

it    may    concern July    31,    1913 

.'.us.  2,  1J13— NE  COLUMBUS  AVE  & 
Vallejo  E  77-8»4xN  137-6.  Roman 
Catholic  Archbishop  of  S  F  to 
Charles  Campbell,  July  24,  1913;  J 
Llewellyn    Co July     24,    1913 

Aug.  2,  1913— S  TURK  151-2  E 
Armnllo   E  25xS   137-6.      Wm   P  and 

Annie    White    to    Chas    Salter 

July     IS,     1913 

Aug.  2,  1913— N  VALLEJO  167-6  E 
Steiner  E  38-9xN  137-6.  D  W 
Montgomery  to  J  R  Catherwood.. 
July     25,     1913 

Aug.    4,    1913— S    MISSION    50    E    4th 

5  17Ux\V  50.  Annie  M  Faxon  to 
Frank  La  Torres,  July  30;  A  E 
Brooke  Ridley,  July  24;  Frederick 
W  Snook,  July  31;  Kiernan  & 
O'Brien July     30,     1913 

Aug.  4.  1913— S  POST  82-6  E  Gough 
E  55xS  137-6.  Clay  'M,  Wm,  Francis 
M  Greene  and  Ursula  Greene  Saw- 
yer   to    Fred    F   Christ.  ..  .Aug.    1,    1913 

Aug.  4,  1913— S  TWENTY-EIGHTH 
100  W  Church  S  34xE   100.     Alberto 

Rosa    to   L  Cereghino   &  Son 

July    30,    1913 

Aug.  4,  1913— s  -a  "  bv-u  Ul  48th  Ave 
E  50xS  100.  Eliza  Baum  to  T  Roy 
Murray Aug.     2,     1913 

Aug.  4,  1913— E  MISSION  215  N  22nd 
X  88xE  122-6.  The  Wigwam  Amuse- 
ment Co  to  Automatic  Sprinkler  Co 
of  American,  Herman  Bosch,  Daniel 
"Hay  Co,  J  R  Cahill,  The  Elec 
Constr  Co,  Joseph  G  Gallagher, 
John  G  Sutton  Co,  Berke  Bros  and 
Stunuuist  &  Forbes July  24,   1913 

Aug.  4,  1913— S  IRVING  57-6  W  10th 
Ave  25x100.  F  Mancuso  to  Hecken- 
roth   &  Schell July   30,   1913 

Aug.  4,  1913— SE  MARKET  45-10  gW 
Spear   SW   45-10xSE    137-6.  Sommer 

6  Kaufmann  Inc  to  McKenna  & 
Walk Aug.    4,    1913 

Aug.  4,  1913— S  CALIFORNIA  72-6  E 
Gough  E  32-6xS  100.  Hilda  Levi 
and  Lucy  Pilger  to  F  L  Hansen. . .  . 
Aug.   4,    1913 

Avg  4,  1913— SE  MARKET  45-10  SW 
Spear  SW  45-10xSE  137-6.  Sommer 
&  Kaufmann  Inc  to  Joseph  Green- 
back     July    31,    1913 

Aug.  4,  1913— E  ALABAMA  180  N 
Army  N  65xE  100.  Louis  Zwjssig 
to   Ma^;'    Bros Aug.    2.    191:3 

Aug.  5,  1918— E  BAKER  55  N  Mc- 
Allister N  50xE  96-10%.  Owen  Mc- 
Hugh   to  Martin  Peterson  .J,uly  :80,  '13 

Aug.  5,  1912 — S  JACKSON  137-6  W 
Walnut  W  34-414x5  127-8%.  Eu- 
gene Fisher   to  Joe  Johnson 

July   23.    1913 

Aug.  5,  1913— E  TWENTY-EIGHTH 
Ave  175  S  Clement  S  25xE  120.  In- 
vestment &  Constr  Co  to  whom  It 
may    concert, Aug.    4,    1913 

Aug.  5.  19L3— SE  CALIFORNIA  AND 
l.eidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  extend- 
ing E  and  W  137-6.     The  Insurance 

Exchange,  Inc  to  J  E  O'Mara 

July    31,     1913 

Aug.  5,  1913— S  O'FARREDL  114  W 
Larkin  W  48-6xS  120.  C  F  Buckley 
to  Knolex  &   Rlchley Aug   1,   1913 

Aug.  5,  1913 — W  GRANT  AVE  137-6 
S  Broadway  W  81-6xS  40.  Lucie 
Marchebout  to  Geo  W  Boxton.... 
Aug.    1,    1913 

Aug.  6,  1913— E  TWENTIETH  AVE 
100  S  Lake  S  25xE  120.  John  John- 
son to  whom  it  mav   concern 

Aug.     4,     1913 

Aug.  5,  1913— NW  MONTGOMERY  & 
Post.  First  Federal  Trust  Co  to 
Rudgear  Merle  Co Aug.   1,  1913 


2S 

Aug.  li,  1913— S  ELIZABETH  230  E 
Caslro  E  25xS  114.  Patrick  Hurley 
to  whom  it  may  concern. July   20,  '13 

Aug.  6.  1913— N  BUSH  SS-16  E  Jones. 
E  L  Hueter  to  Davis  &  Doman 
Elec.  Co Aug.  7,  1913 

Aug.  6,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
\V  97-6  N  137-6.  Winslow  Ander- 
son to  John  G  Sutton  &  Co 

Aug.    6,    1913 

Aug.  6,  1913— SE  -MARKET  45-10 
SW  Spear  SW  45-10xSE  137-6. 
Summer  &  Kaufman  to  Andrew 
Wilkie    Co Aug.    4,    1913 

Aug.  6,  1913— S  TWENTY-EIGHTH 
100  W  Church  S  34xE  100.  Alebrto 
Rosa  by  Welsh  &  Carey  to  John  A 
Schaljch Aug.     6,     1913 

Aug.  7,  1913— SE  MARKET  15-10  SW 
Spear  SW  45-10  SE  137-6  NW  137-6. 
Sommer  &  Kaufman  to  Frank  J 
Klimm,  Aug.  6;  Thomas  F  Rigney 
Aug.    6,    1913 

Aug.  7,  1913— SW  FULTON  &  BAKER 
W  lliOxS  25.  Ernestine  Ephraim  to 
Higginson   &   Co,   Inc.... Aug.   2,   1913 

Aug.  7,  1914-^NW  OAK  AND  VAN 
Ness  Ave  W  157-6  N  80  W  21  N  40 
E  17S-6  S  120.  Masonic  Temple  As- 
sociation to  S  F  Hardware  Co.... 
Aug.     1,     1913 

Aug.  7,  1913— N  BROADWAY  47-7  W 
Grant  Ave  W  21-2xN  4S-6.  Prosper 
Bacigalupi  to  A  Tosv  and  C  Cale- 
garis Aug.     4,     1913 

Aug.  6,  1913.— W  TWENTY-FIFTH 
Ave  173  N  Irving  N  125xW  120.  Wm 
Ha  yard  &  Jno  E  Hill  to  whom  it 
may    conoern Aug.    I,    1913 

Aug.  7,  1913— SW  KEARNY  &  VAL- 
lejo  S  20xW  51-C.  Wieohen  Ehlers 
to  John   Casty Aug.   4,   1913 

Aug.  S,  1913— S  GROVE  160  E  Shrader 
E  25xS  137-6.  John  O'Hare  to 
whom   it  may  concern.  ..  .Aug.   7,  1913 

Aug.     8,       1913— EXPOSITION      SITE. 
Panama-Pacific     International     Ex-   ' 
position    Co    to    The    Vulcan      Iron 
Works Aug.    5,    1913 

Aug.  8,  1913 — S  CHESTNUT  62  E 
Taylor.  Nicola  Cuneo  to  whom  it 
may    concern Aug.    6,    1913 

Aug.  8,  1913— W  LISBON  125  S  Ex- 
celsior Ave.  Ward  C  Brown  to 
whom  it  may  concern.  ..  .Aug.   0,   1913 

Aug.  S,  1913— SW  SIXTH  &  HOWARD 
NW  18  SW  7.5  NW  45  SW  50  SE  75 
NE  50  SE  18  NW  75.  R  D  McElroy 
to  Hoffman  &  Meuser.  .  .  .  Aug.  4,  1913 
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LIENS  FILED. 
San  Francisco. 


Aug.  1,  1913— LOT  134  Demartini  Tct 
N  0  Nelson  Mfg  Co  vs  Julia  A 
Brown    and   John   Shears $236.44 

Aug.  2.  1913— NE  GEARY  &  VAN 
Ave  E  109xN  120.  Wm  F 
Wilson  Co  vs  Chas  L  Tilden  Co, 
Peterson,   Rupp   &    Co $1371.50 

Aug.  4,  1913 — SE  POWHATTAN  & 
Nebraska  Ave  S  25xE  100.  Thos  A 
Clark    vs    William    Helbing $35.86 

An;,-.  8,  19J3— NW  SACRAMENTO  & 
Powell  N  52xW  91-6.  Golden  Gate 
Structural  &  Ornamental  Iron  Wks 
lay  M,  William,  Frances  M 
Greene  and  Ursula  Greene  Sawyer 
$'.436 

NOTICE    OF    NON-LIABILITY  . 


Aug.  5,  1913— E  PETERS  AVE  (E 
line  fixed  as  follows,  SW  Fair  Ave 
149  SE  Mission  SW  parallel  witli 
Mission  17S)  78  SW  Fair  Ave  SW 
25xSE  73-6.  J  II  Kruse  to  J  C 
Stromswold     


NOTICE    OF    NON-LIABILITY. 


Aug.  7,  1913— LOT  4S7  Silver  Terrace 
Hd  Ass'n.  Sarah  Weinsteln  as  to 
improvements    on    leased    property.. 


RELEASE    OF    BUILDING    CONTRACT. 

Aug.  7,  1913— S  EIGHTEENTH  25  W 
Clover  Ave.  Geo  W  Hall  and  Annie 
Hall  with  C  Werner  &  Co.  Releas- 
ing  contract    recorded.  .April    26,    1913 


HELEASE    OF    BUILDING    CONTRACT. 


Aug.  S,  1913— N  FILBERT  191-6  W 
Devisadero  W  27xN  137-6.  Thos 
R  and  Sarah  F  Edwards  with  Thos 
Scoble 


OAKLAND  AND  ALAMEDA 


Aug.  1.  1913 — SW  POWELL  &  ELLIS 
E  IgxW  75.  Benjamin  H  Llchten- 
Bteln  as  to  Improvements  on  leased 
property     


RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect,  John  Hudson  Thomas,  First 
National  Bank  Bldg.,  Berkeley.  Own- 
er, Fiances  Foye.  The  dwelling,  which 
has  been  designed  for  an  eight-room 
house  with  hath  'and  sleeping  porch, 
will  be  erected  in  Rock  Ridge  Park. 
Interior  will  be  finished  in  pint-  and 
hardwoods  with  hardwood  floors  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Bath 
room  will  have  composition  floor  and 
lib  wainscot.  An  automatic  water 
heater  will  be  installed.  Tile  will  also 
be  used  in  the  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  have  been 
out  for  figures  and  a  contract  will  be 
signed    this   week. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,500.  Piedmont,  Alameda  Co., 
Cal.  Architect,  none.  Owners,  United 
Home  Builders,  1762  Broadway,  Oak- 
land. The  bungalow  will  be  erected 
on  Rose  avenue  and  will  contain  six 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  will  be  of  pine,  redwood 
an.l  white  enamel.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will  be 
a  large  open  fire  place  in  the  living 
room  witli  brick  mantel.  Tile  will  be 
used  in  the  bath  room  and  kitchen! 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,004>.  Piedmont,  Alameda  Co., 
Cal.  Architect,  Arthur  D.  Nicholson, 
vVhittel]  Bldg.,  S.  F.  Owner,  W.  D. 
Tlllinghast.  The  house  will  be  erect- 
ed <>n  Mountain  view-  avenue  near  Pa- 
cific and  has  been  designed  to  contain 
eight  ro.mis,  baths  and  sleeping  pori  h, 
Interloi     finish     will     be    of    pine,    ma- 

Ograi  i  in       u  bile     enamel.        Hard  wood 

floors  will  be  used  in  the  principal 
rooms.  Bath  rooms  will  have  compo- 
sition floors  ami:  tile  wain:  i  -.1  There 
will  be  furnace  heat  and  open  fire 
places,     Mantels    will   be   ot   brick    and 

tile.        An     a  nl. una  tie      walcr     healer     will 

■    In   tailed.     Exterior  of  the  dwelling 
will    be    covered    with    cement    plaster 
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on  metal  lath.  Plans  are  complete  and 
figures  are  being  taken  by  the  archi- 
tect. 

BUNGALOW — 1%  story  and  base. 
frame,  $3,000.  Berkeley,  Alameda  Co., 
i'iI.  Architect,  mine.  Owner,  E.  Wil- 
cox, 2237  Roosevelt  avenue,  Berkeley. 
The  house  will  contain  seven  rooms 
and  is  to  be  ere. ted  on  Satter  street, 
between  Yolo  and  Hopkins  streets. 
Interim'  finish  will  be  largely  of  pine 
and  redwood.  Hardwood'  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  place.  Mantel 
will  be  of  brick.  Tile  will  be  used  In 
the  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  piaster  on  metal  lath.  Plans 
are  in  the  hands  of  the  owner  and  the 
work  will  be  done  by  Day  Labor.  All 
materials  are   now  being  purchased. 

BUNGALOW  —  1  story  and  base, 
frame.  $2,500.  Berkeley,  Alameda  Co.. 
Cal.  Architect,  Leonard  H.  Ford,  2136 
•  'enter  St.,  Berkeley.  Owner,  Miss  A. 
Delaney,  The  house,  which  has  been 
designed  to  contain  slix  rooms  and 
bath,  will  be  erected1  on  King  street. 
Interior  finish  will  be  of  pine  with 
some  hardwood  veneer  and  hardwood 
floors  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  with 
brick  mantel  in  the  living  room.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
be  ojoveredl  with  rustic.  Plans  are 
complete  and  figures  are  now  being 
taken  by  the  architect. 

R'ESEQENCE  —  2  story  and  base. 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  Olin  S. 
Grove,  2911  Telegraph  Ave.,  Berkeley. 
Owner,  J.  Henry  Walbold.  The  house 
will  be  erected  in  Claremont  Tract 
and  has  been  designed  to  contain  eight 
rooms  and  bath.  Interior  finish  will 
be  of  pine  with  some  hardwood.  Hard- 
wood' floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  a  large 
sleeping  porch  in  connection  with  one 
of  the  bedrooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick  or  tile.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  (be  installed,  Exteri/or  of  the 
house  will  be  covered,  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  being  taken  by 
the   architect. 

SCHOOL  ADDITION  —  Frame  con- 
struction. $1,500.  Oakland,  Cal.  Ar- 
chitect, J.  J.  Donovan,  Security  Bank 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land. Tlie  temporary  building  known 
as  the  Fruitvale  School  will  be  altered 
•and  an  addition  constructed.  Plans 
are  complete  and  out  for  figures.  Bids 
will  be  opened  by  the  Board  of  Educa- 
tion on  August  ISth.  Plans  and  speci- 
fications can  be  secured  from  the  ar- 
chitect. 

STORE  ALTERATIONS— 2  buildings, 
brick  construction,  $20,00u  and  $8,000. 
Oakland,  Cal  Architect,  Walter  J. 
Mathews,  927  Broadway,  Oakland. 
Owners.  Durst  Urns  and  M.  J.  and  W. 
.1.  Laymance.  The  Durst  Bros.'  job, 
which  is  at  tin-  northeast  corner  of 
1  2th  and  Wash  Ington  -  tie.  I  -.  [rill  oosl 
iii  the  neighborhood  of  $20,000,  The 
Laymance  job,  at  the  northwest  corner 
of  the  same  streets,  Will  cost  $S,000. 
Both  buildings  will  have  new  store 
fronts,  interior  finish,  plumbing,  plas- 
tering  and   electric   wiring.      Plans   are 
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comp.eiG    and    t..c    v.crk    will    Le    clone 
I  .     Daj     Labor.      Mr.    Mathews    will   su- 

tend. 

Contracts  Awarded. 
SYNAGOGUE—!  story  and  base, 
Mirk  and  steel,  $65,000.  Oakland,  Cal. 
ect,  G.  Albert  Lansburgh,  709 
Mission  .St..  S.  F.  Owners,  First  He- 
brew  Congregation  o£  Oakland.  Con- 
tractors,  Schnebly-Hostrawser  &  Ped- 
grift,  First  National  Bank  Bldg.,  Oak- 
[and,  general  construction.  Contract 
price,   $05,00-0. 
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.'antra,  tor.  .C,   B.  Stanley 


Building  Contracts  Awarded 
Oakland. 


\».       Owner                     Contractor  A  art. 

2283     Ready     Stanley  1500 

328 1     Surface     Surface  4-OT 

22.xi;     Juisppe     B.e-.er  lOoo 

2287      Costa      Costa  7(10 

2298      Same      Same  750 

32*8      l-:i.v      Eby  1400 

22x:i     Conum     Conum  1450 

2290  Peacock     Peacock  2000' 

2291  McWilli-nms      .McWilliams  1975 

2292  Cunningham     Gordon  1000 

2293  Brasch     Brasch  1500 

2294  Carleton     Carleton  1800 

2295  (lakes      Oakes  Z300 

2296  City    of    Oakland      Faulkes  T6fl 

2297  .Same     .Same  750 

2300  Stephens     Stephens  2400 

2301  Seeberger      Sherwood  500 

2302  Alerlo     Henderson  500 

J303      l/ii-K-n     Larsen  1600 

2304  Norman      Norman  1250 

2305  Esola     Campomenosi  1425 

2306  Nearv      Nearv  2500 

2*07     Collins     Bros Collins  2500 

2308  Decota      Johnson  500 

2309  i'earce      Pearee  1500 

2S10      Blue      Brewin  650 

2311      Berg      Winge  3300 

221  I      Kenny     McCloy  7000 

2315  1st     Trust  &SVBS..  .Foster  4795 

2316  Florev      .Mm, re  450 

22,17      Williams     Milan  400 

2318     Bell     Bell  400 

22l:i     Miller     Miller  2501111 

22,211     United   Bldrs    1  iwner  2500 

22,21      Hevey     Moore  1075 

2225      Chase      Junk 

2221;      Krull      '....un-im-il  2500 

2327  Schmidt     Owner  1600 

2328  Milicich      Kenndy  WOO 

222:1      .Miner      W i  1800 

2330     Goransan     Goransan  25"O0 

2221  Sheppard     Nunes  3262 

2222  Beck     Schnebly  15220 

2221      Same      Strum  1800 

222",     Maurer     Bradley  9375 

222:1      Welch       Mien  500 

2340     Popanek     Larsen  500 

23 II      Tillinghas't     1  iwner  4967 

23  I  !     Aborts     Aberts  400 

2345      Jerome      Jerome  450 

2210  Bell      Crow  <500 

2211  Morse     Bullock  1900 

22  17     Chafe     Chase  1800 

2348      I.e    Baron     Le    Baron  2000 

221:1      Geelow      Tex, 1  ild  1500 

2355      1st     lie',    Cong... Schnebly  54599 

22511      Butt, ,11      Lutton  500 

2357  Malone     Malone  1000 

2358  Roberts    Mfg    Owner  1200 

2359  Rohrw  eber     Herberl  40n 

!  160     Chivers     Vnderson  10000 

(Correction    in    Location) 

(227  11      N     SUNNYSIDE     AVE     35.62     E 

Oakland  Ave  1-;  22  N  71.72  NW  32  SE 
7221;,  piedmont.  All  work  for  two- 
store   dwelling:. 

Owne: Western         Union  Home 

L617    Teleg]  ap  1    Ave. 
Oakland. 
eel     ..  None. 

Contractor.  .W.    B.    1.  Tele- 
graph  Ave.,  Oak  1 
Filed    Aug.    1.    '12      Hated    May    19,   '13 

1  iv,  ner   pays   hills 

TdTAB   I'n 
Bond,    none.      Limit,    75    days   a  iter   May 
1 9.      Forfeit,    none.      Pla  n      and    specifi- 
cations filed. 

1      E     FIFTIETH     AVE     21m  N     E- 

1  lili.   Oakland.     I  tne-stoi       I  our- 

dwelling. 

1  iwner C.    H.    Ready. 

Architect     ,  ,  None. 


COST,    $150(1 


C2284)      KO.    S22    FIFTY-SECOND,    Oak- 
land.     Alter    barn    to   dwelling, 
owner         ...Ira    E.    Surface,    Premises, 
ect  ...  None, 
work.  iji  1ST,  $400 

(2286)      S   "A,"   bet.   90th   and   Olst   Aves, 
Oakland.      One-story    4-room    dwlg. 

Owner Federio   Juisppe. 

Arch  1  tect  . .  .  None. 

1  'mil  ractor.  .D.    L.    Beever. 

COST,   $1000 


(2287)  E  SIXTY-FOURTH  AVE  600  S 
E-14th,  Oakland.  One-story  5-room 
dwelling. 

owner Manuel    L.    Costa,    12S0   64th 

Ave.,  Oakland. 

Architect  .  ■  .None. 

Day's    work.  COST,   $700 


(2288)      S    WALNUT    200    W    100th    Ave., 
Oakland.     One-story   4-room  dwlg. 

owner C.  A.  Eby,  Walnut  bet.  98tb 

and   100th  Aves.,  Okd. 
Arch  Ltect  . .  .None. 
Day's   work.  COST,    $1400 


(2289)  S  FOOT  HILL  BOULEVARD  45 
E  Jones,  Oakland.  One  and  one-half 
story    5-room   dwelling. 

Owner F.    J.    Conum,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $1450 

122:1111  S  WENT  WORTH  AVE  90  E 
Olive,  Oakland.  One-story  5-room 
dwelling. 

Owner John  Peacock,  2512  Chest- 
nut,  Alameda. 

Architect  .  .  .None. 

Day's   work.  COST,   $2000 


(2291)  SW  E-TWENTY-FIRST  230  SE 
5th  Ave.,  Oakland.  One-story  5- 
1  00m    dwelling. 

Owner R.       A.       .McWilliams.       202 

Security    Bank    Bldg.,    Okd. 

Architect  .  .  .None. 

Day's   work.  COST,   $1975 


(22H2)  E  DIAMOND  ROAD  2  blocks 
from  Hopkins,  Oakland.  One-storj 
4-room    dwelling. 

Owner It.    B.    Cunningham,    Canon 

Road,   Oakland. 
Architect  . .  .None. 
Contractor.  .M.    Gordon,    Eimhurst. 

('OST,    $1000 


(2293)  E  MANILA  AVE  ll'j  S  Clif- 
ton. Oakland.  One-story  4-room 
dwelling. 

owner M.    P.    liraseh,    5836      Ocean 

View    Drive,    Oakland. 

Archil  ect  .  .  .  None. 

1  'urn  ractor.  .<:.    o.    Brasch,    5886    1  Icear 

View     Drive,     Oakland. 

COST.  $150n 

12294)      l-i     IIHIIII, AND    AVE    2511    S    E- 

27tii.     Oakland.         One-story       5-rooiu 
'in  elling. 

1  i«  i.m  .    .-'        '  '.1  :  k-lim,       6996       Weld. 

Oakland. 
Architect  .  .  .None. 

v,  ork.  '  '1  1ST,  $1800 


(2295)      S   FIFTY-NINTH   350   W  College 
Oakland        On<      1  ory     C-room     dwlg. 

.  .  .  ,T.     .1.     1  lakes.     6077    Clare- 

1 it    Ave..    Oakland. 

1   ...  None. 
'  -  w  ork.  1  ■'  1ST,  $2300 


(2296)      YGNACIO       AND       C    XJUESS, 
Oakland.       One-story     1-room     school. 

owner City    of    Oakland. 

Architect  . .  .None. 

Contractor.  .J.   R.  Faulkes.  9828  E-14th, 
Oakland.  COST.    $750 


(22117)      EIGHTY-FIFTH     AVE     &     "A," 
Oakland.      One-story    1-room    school, 

owner City    of    Oakland. 

Architect  . .  .None. 

Contractor.  .J.   R.   Faulkes,   9828    E-llth, 
Oakland.  COST,    $750 


(2298)      NE    NINETY-EIGHTH    AVE    & 

I'lymoutfli,     OnJkland.       One-story     1- 
l'oom  school. 

owner City    of    Oakland. 

Architect  . .  .None. 

Contractor.  .J.  It.  Faulkes.  9S2S  E-14th, 
Oakland.  COST.    $750 

(2300)  W  FORTY-FIRST  AVE  80  S 
Santa  Rita  Ave.,  Oakland.  One-story 
5-room   dwelling. 

"wner F.     W.    Stephens,    41st    and 

Santa    Rita,    Oaklan'l. 
Architect  . .  .None. 
Day's  work.  COST,   $1400 

(2301)  SW  FIFTY-NINTH  &  RACINE. 
Oakland.  Temporary  church  build- 
ing. 

Owner G.  Seeberger,  59S6  Can- 
ning,   Oakland. 

Architect  . .  .None. 

Contractor.  .J.  P.  Sherwood,  502  Colli. 
Oakland.  COST,    $500 


(2302)  NO.  927  E-NINETEENTH,  Oak- 
land.     Repairs. 

Owner P.   C.   Merlo,   Premises. 

Architect  . .  .None. 

Contractor.  .H.'      B.       Henderson,       3772 
Broadway,    Oakland. 

COST.    $51111 

(2303)  W  ELMWOOD  AVE  422  S 
Fruitvale  Ave.,  Oakland.  One-story 
4-room   dwelling. 

owner R.     K.     Larsen,     3342     Elm- 
wood  Ave.,  Oakland. 
Architect  .  .  .None. 
I  lay's  work.  i.'i  1ST,  $1600 


(2304)  No.        8821        E-FoURTEENTH. 
1  akland.      Alterations. 

(iwner Nettie     Norman.     Premises. 

Architect  . .  .None. 

Contractor.. S.   A.   Norman,   6S21   E-14th, 
Oakland. 

COST.   $1250 

(2305)  W    MILES      AVE    50      S    Avon, 
Oakland.       One-stnry    4-room    dwlg. 

owner F.    Esola,    5137    Miles    Ave., 

Oakla  ml. 
Architect  . .  .None. 
Contractor.  .E.  Campomenosi,        516S 

Miles   Ave..  Oakland. 

COST,    $1  125 


(23 W       GILBERT    150      S    Mather. 

Oakland.      One-story   5-room   dwlg. 
owner Win.    F.    Neary,    1723    Tele- 
graph   Ave..   1  mkland. 
Architect  . .  .None. 
I  lay's   work.  COST,   $2500 

1  S  OCEAN  VI  l-:\v  DRIVE  100  E 
College,  Oakland.  Two-story  seven- 
room   dwelling. 

Ownef Collins       Bros..       S25       57th, 

Oakland. 
teel   .  .    None. 
1  is  work    .  1  '(  1ST.    $2500 


2308)      NO.     3320    TELEGRAPH    AVE., 
Oakland.     Repairs. 
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Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  B  \TCH  CONCRETE  MIXER. 

JusT:  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O— 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


Owner Ezra    Decota,    Security    Bk. 

Bldg.,    Oakland. 
Architect  . .  .None. 
Contractor.  .lien     O.     Johnson     &     Sons, 

2011    E-80th.    Oakland. 

COST,    $500 


(2309)  W  NINETIETH  AVE  L20  S 
Birch,  Oakland.     One-story   five-room 

dwelling, 
owner J.     C.     l'earce,     6032     Lock- 
wood,  Oakland. 
Architect  . .  .None. 
Day's  «  'irk.  o  (ST,  $1500 

(2310)  No.  150  SIXTY-THIRI ,  Oak- 
land.     Repairs. 

owner Mr.    &    Mrs.    Blue,    21    Clyde, 

Sin     Francisco. 
An  lilted  .  .  .None. 
Contractor  .  .  P.    B.       Brew  in.    i  137      7th, 

Oak! 

C(  )ST,    $660 

(2311)  !•:  RICHMOND  AVE  500  S  Moss 
Ave.,  Oakland.  Two-story  5-room 
dwelling  ami  garage. 

ow  rr<  i \     I  kland. 

Archil.-  r         None 

ctor..Winge    &    rlalingren,    f>S 
Rio    Vista,    Oakland. 

OOST,   13300 

(231  1 1  B  EIGHTH  !""  F  Webster  E 
25x8  l»».  Oakland.  All  work  for 
two-story  brick  store  and  rooming 
house. 

Owner lames    Kenney,    Oakland. 

Architect  . .  ■  a.    Ron   t,    650       Eta    mono", 

<Kik!;i  ad 

Contra  r.,i  .    H 

Oakland, 


Filed    Aug.    5,   '13.      Dated   Aug.    5,   '13. 

1st    story    of    brick    up $1200 

Brick    work    completed 1000 

Roof  on,  rough  plumbing  Install- 
ed, electric  wiring  roughed  in, 
cornice   work   on  and   floor  of   2nd 

!  tory    completed    1525 

Completed     and     accepted 1525 

Usual     35     days 175a 

TOTAL  COST,  $7000 
Fond.  $3500  Surety,  Henry  and  Cath- 
erine McClog.  Limit,  60  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 

12315)  SE  SIXTEENTH  AND  SAN' 
Pablo  Ave  NE  1C.6S  S\V  36.42  S\V 
75.39  N  46.10  (67.46)  to  pt  of  beg.. 
Oakland.  Concrete  work  for  founda- 
tions for  11-story  Class  "A"  bank  and 
office    building. 

Owner First       Trust       &       Savings 

Funk    of    Oakland    by    P.    J. 
Walker    Co.,    Agents,     oak- 
land   Bank  of  Svgs   Hldg. 
Architect  ...I*    B.    Dutton   Co.,    Chroni- 
cle   Bldg.,    San    Francisco 
Contractor.. Foster    Vog-t     Co.,     Sharon 

Bldg.,   San    Francisco, 
riled    Aug.    1,   '13.      Dated    Aug.    1,    '13. 
Semi-monthly    payments    of....      7595 

:;«i    Says    otter 2 :,■ , 

TOTAL  COST.  $17113 
Bond,  $2398  Surety,  Aetna  Accident  i- 
Llability  Co.  Limit,  as  soon  as  possible 
(.■..[limn  footings  and  in. i.-  tals  com- 
by  August  12.)  Forfeit,  $50. 
Plans  <in.i  specifications  tiled. 

1 2  3 16)  NO.  9108  "Fj,"  Oakland.  Alter 
.'iinl    add. 

Owner Mrs,  J,  f.  Florey,  Premises 

Architect   .  .  .Norn-. 

tor    ,C  A,  Moore,  9103  "l>,"  Oak- 
land COST,     $1511 


Wednesday.   Aug.    13,    1913. 

(2317)  No.    172(1    EIGHTY-FIRST    AVE 

Oakland.       All.-nn 

Owner \.   E.   Williams,   Premises. 

Architect  .  .  .None 

Contractor.  .  L.   W.   Milan,    1732  slst  Ave. 
Oakland. 

COST.    $100 

(2318)  NO,     276"     FR-UiVVALE     AVE., 
Oakland.       One-story     3-room     dwlg. 

.  i\\  ii..-:- W.   P.   Bell,   Pre  a 

Architect  .  .  .None. 

Fry's  rrirk.  COST,   $400 


(2319)  S  TWENTY-FIRST  360  E  Web- 
star, Oakland.  Three-story  72-room 
apartments. 

i  iwner 1 ».  Miller,  310  21st,  Okd. 

Architect  . .  .None. 

Hay's    work.  COST,    $25,000 


i  2320  i  F  Rl  ISE  AVE  S  Grr  en- 
bank,  Piedmont.  One-story  6-roorn 
bungalow. 

Owner United     Home     Bldrs.,     1762 

Broadway,    Oakland, 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 


123211  S  TWENTY-EIGHTH  65  W 
Linden,  Oakland.  One-story  6-room 
dwelling. 

Owner Thos.         Hevey,         Gregory 

Apartments,    Oakland. 
Architect  . .  .None. 

Contractor.  .R.    E.    (Moore,    615    Hobart, 
Oakland. 

COST,    $1675 


(2325)      E  JEAN   10   S   Alta   Vista.   Oak- 
land.      One-story     5-room     dwelling 

Owner C.   H.   Chase,   Oakland. 

Architect  .  .  .None. 

Contractor.  .Junk-Riddel]        Co..         22-17 
Telegraph    Ave.,    Berkeley. 
COST,  $2800 


(2326)      NW     KALES       AND       MANILA. 
Oakland.      Two-story    6-room    dwlg. 

Owner Mrs.    Krull,   Sutter-  Co.,   Cal. 

Architect  .  .  .None. 

Contractor.  .Ed w.    Larmer,    631    Poirier 
Oakland. 

CI  1ST,  $2.",ii" 


(2327)  E  FOURTEENTH  AVE  600  N 
E-24th,    Oakland.      Two-story    6-room 

dwelling. 

owner E.    A.    Schmidt,    125    K-15th, 

Oakland. 
Architect  .  .  .None. 
Fay's    work.  Cl  1ST,    $1600 

(2328)  NO.  833  SEVENTH,  Oakland. 
Alterations. 

i  iwner S.     Milicich. 

Architect  .  .  .None. 

Contractor.  .Baccus     .v.-      Kennedy,     954 
Rose    Ave.,    Piedmont. 

cost.  $1500 

(2329)  w  ninetieth  ave  1""  n  f- 
i  nil.    ■  lakland.        <  ine-story 

1 1  w  elling. 

r  iwner I  )r.   M,    L,    Miner. 

Architect  . .  .None, 

Contractor.  .A.   E.  Woods,   1709  S9tli  Ave 
Oakland 

COST,    $1-800 

(233")  s  FIFTY-FIRST  II"  E  Shatter 
Ave.,  Oakland.  One  story  six-room 
dwelling. 

.  iu  tier ii.      .  [oi  am  a  n,      13 1       181  h, 

Oakland 

!  -  -  i.  it.  i-l   ...  None    . 
Fay's    work.  I  '<  1ST,    $25"" 


Wednesday,  Aug.    13,    1913. 

(2881)  LiOTS  20  AND  21  BLK  2  Map 
Oak  lawn,  Oakland.  All  work  for  two 
story   fi-room   dwelling. 

Owner Eli    T.    Sheppard,    Oakland. 

Architect  . .  .None. 

Contractor.  .Geo.   W.  Nunc-,  3616  West, 
Oakland. 

Piled   Aug.   7,  '13.     Dated   Aug.   5,   '13. 

Pra  me    up    '  i 

1st    coat    plaster   on M 

Interior    finish     on hi 

Completed    and     accepted 'i 

TOTAL    COST.    $3262 

Bond,    none.       Limit,    90    days.      Forfeit, 

$2  a  day.      Plans  and  specifications  filed 


(2333)  S  LEE  212  E  Montecito  being 
ptn  Plot  21  Kellersberger's  .Map 
Ranch  os  V  &  D  Peralta,  Oakland, 
Brick  work,  carpenter  work,  steel 
work,  roof,  tile  roof,  flooring,  win- 
dows, glazing,  screens,  wainscoting, 
mantels,  picture  moulding,  seats, 
■bookcases,  lockers,  etc.,  marble 
work,  hardware,  lath  -and  plaster, 
ornamental  work  or  two-story  and 
basement  dwelling. 

owner Edward    Beck,    200    Lee    St.. 

Oakland. 
Architect  ...Cunningham  &  Polileo,  1st 

National  Bank  Bldg.,  S.  F. 
Contractor.  .Schnebly,      Hostrawser      & 
Pedgrift,       1913    Broadway, 
Oakland. 
Filed   Aug.   6,  '13.     Dated  July    2!.   '13. 
1st    and   loth   of  each    month....      75% 

Usual    35    days 25% 

TOTAL  COST,  $15,220 
Bond,  $7610.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  100  days.  For- 
feit,   $5.      Plans  and   specifications   filed. 


(2884)  GAS  KITTING.  PLUMBING, 
water  closets,  bath  tubs,  wash  basins 
sinks,  wa>h  trays,  shower,  hoppers, 
sewers  -and  sheet  metal  work  on 
.i  bove. 
Contractor.  .Charles   Strum,      407      12th, 

Oakland. 
Piled   Aug.   6,  '13.      Dated  July   25,  '13. 

Payments    tame    as    aboye 

TOTAL  COST,  $1800 
Pond.  $900.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  40  days.  Forfeit, 
$5.      Plans  and   specifications   filed 
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Contractor.  .  Eugenio         Luzane,        2516 
Poplar,    Oakland. 

COST,    $400 


(2335)  TWENTIETH  &  SAN  PABLO 
Ave.,  Oakland.  .Metal  furring  and 
conies  beads,  plaster  board,  interior 
-an,]    exterior    plastering   for    building. 

Owner Margaret    Maurer    and    May 

Virginia  Gray,   172  1    I.e   Roy 
Aye.,    Oakland 
Architect  ...Woollett  &  Woollett,  New- 
hall    Bldg.,    S.    F. 
Contractor.  .McLeran   &   Peterson,    Wil- 
liams   Bldg..    S.    F. 
Sub-Contractor.  .Bradley   &   O'Rielly. 
Piled  Aug.    7,  '13.      Dated  July   20.    13. 

As    work    progresses 75% 

r  M  ii    35    days 

TOTAL    Cl  1ST,     $.1375 

Bond,    limit,    forfeit,    plans    and 
luation-,    none. 

(2887)  FOURTEENTH  AND  CLAT, 
Oakland.      Alterations. 

owner Tift   &    Pennoyer,   Premises 

Architect  . .  .None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrift,  1913  Broadwgft; 
Oakland. 

COST,    $500 


(288)      NO.     :ns     FORTY-SIXTH,       oak- 

I I.       Addition. 

|  iv.  in     S.    Tomalie,   Pren 

Architect  .  .  .None. 


(2339)      E    IIILLCREST      ROAD    350      N 
Eucalyptus   Road,   Berkeley.     Garage, 

owner Mice    C.    Welch,    2944    Eye 

Ion    Ave.,    Berkeley. 
Architect  .  .  .  None. 

Contractor.. F.    E.   Allen.   46S   34th,  Okd. 
COST,    $500 


(2340)      No.    626    THIRTY-SIXTH    AVE. 
Oakland.     Addition. 

Owner Mrs.  M.  A.  Popanek,  Prem. 

Architect  .  .  .None. 

Contractor.  .R.     K.     Larsen.     3342     Elm- 
wood  Ave.,   Oakland. 

COST.    $:,nn 


(23  11)  W  MOUNTAIN  AVE  near  Paci- 
fic, Piedmont.  Two-story  frame  resi- 
dence. 

owner W.       D.      Tillinghast,       315 

Highland     Ave..     Piedmont. 
Architect  .  .  . Arthur  D.         Nicholson, 

Whittell   Bldg.,   S.   F. 
Day's    work.  COST.    $4967 


(.'312)     NO,    624    .MARIPOSA,    Oakland. 
Additions. 

Owner Mrs.    D.    W.    Aberts,    Prem. 

Architect  .  .  .None. 

Day's    work.  COST,   $400 


(2344)  N  SEQUOIA  120  E  Arroyuello 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner C.  S.  Morse,   1525  Broadway 

Oakland. 
Architect  .  .  .None. 

Contractor.  .  O.   M.   Bullock,    1952    Broad- 
way,   Oakland. 

COST,    $1900 


(2345)      N    DANTE    525    E    Virgil    Ave.. 
Oakland       One-story    4-room    dwlg. 

Owner 'Manuel   Jerome,      34      29th. 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $450 


(23  16  1  NO.  1636  SAN  PABLO  AVE.. 
Oakland.      Alterations. 

Owner H.   Bell,   1st  National   Bank 

Bldg.,    Oakland. 
Arch  itect  . .  .None. 

Contractor.. J.   W.   Crow,  911   56th,  Okd. 
COST,    $500 

123.7  1  N  ANGELO  AVE  S5  W  38th 
Axe,,  Oakland.  One-story  5-room 
dwelling. 

Owner W.    H.    Chase,    3790    Angelo 

Ave.,  Oakland. 

Architect  . .  .None. 

Day's   work.  COST,  $1800 


(2348)      N    BOND    80    E    51st   Ave.,    Oak- 
land.     One-story    6-room  dwelling. 

owner W.    A.    Le   Baron,    1039    45th 

Ave.,  Oakland. 
Architect  .  .  .None. 

I  lay's    work.  COST,   $2000 

(2354)      CONTAINING      86.769       ACRES 

and  being  part  Plot  J  Sbdvn   Rancho 

I  .i        Positas,     .Murray    Tp.       All     work 

for   two-story   and   basement  dwelling 

Owner Coast   Mfg.   &   Supply     Co., 

1U22     66th     Axe..    Oakland, 
ect  .  .  .None. 
i  '"mi  act  or    .' '.'  i  i    1 1     Ra  =mussen,  Liver- 
more. 
Filed   Aug.  8,  '13.     Dated  July    16,     1 8. 
Foundations  and  excavation  com- 

pli  ted     25% 

i  nterior     plas  I  er    completed. . . .     25% 


31 


Completed    and    accepted 25% 

Usual     33     days 25% 

TOTAL  COST,  $47S5 
Bond,  $2392.  Surety  Title  Guaranty  & 
Surety  Co.  Limit,  90  days  after  July 
16.  Forfeit.  $20  per  day.  Plans  and 
specifications  filed. 


i      N\x     MERRIMAC    U   WEBSTER 
W   100  N  40  E   95   N  60  E   99.05   S  100; 
W  Webster   100   N  28th   N  58  W   99.05, 
Oakland.       All    work     except    electric 
wiring     and     fixturtxs,     painting     and 
finishing    not    called    for    under    car- 
penter   work    and    shades    for    Class 
"C"   Synogogue. 
owner First     Hebrew      Congrega- 
tion of  Oakland. 
Architect  ...G.    Albert    Lansburgh,    709 

Mission,    San    Francisco. 
Contractor.  .Schnebly       Hostrawser      & 
Pedgrift,    1943      Broadway 
Oakland. 
Piled   Aug.   S,  '13.      Dated  Aug.  8,  '13. 
Between   3rd   and      15th    of     each 

month      .  .      65% 

Completed    and    accepted 10% 

Usual    35    days 25% 

TOTAL  COST,  $54,599 
Bond,  $30,000.  Surety,  Globe  Indemnity 
Co.  Limit,  8  months.  Forfeit,  $10  a 
day.      Plans,  and   specifications    filed. 


(2356)      NO.     1370     iS-THlKT  Y-SECOND. 
Oakland.      Alterations   and    additions. 

Owner T.    J.    Lutton,    Premises. 

Architect  . .  .None. 


Day's   work. 


COST,   $500 


(2357)  E  MIDVALE  AVE  160  S  Cali- 
fornia, Oakland.  One  and  one-half- 
story   4-room  dwelling. 

Owner R.    C.    Malone,    3312    Bryan, 

Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $1000 


(2358)  S  E-TWENTY-SIXTH  36  W 
Highland  Ave.,  Oakland.  One-story 
4-room   dwelling. 

owner Roberts      Investment       Co., 

1611    Telegraph    Ave.,    Okd. 

Architect  .  .  .None. 

Day's    work.  COST,    $1200 


(2359)  ONE-FOURTH  MILE  W  Mor- 
aga  Ave  S  of  Belleview,  Oakland. 
Alterations. 

Owner A.     Rohrweber,     Premises. 

Architect  . .  .None. 

Contractor.  .  II.     Herbert,     1320    Haskell, 
Oakland. 

COST,    $100 


160)      S    FIFTEENTH    100    W    Brush. 
Oakland.      Three-story    36-rm    apart- 
ments. 
Owner O.    E.    Chtvers,    230    Stock- 
ton,  San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Nils     Anderson,     2024     22nd 
Ave.,  Oakland. 

COST,   $10,000 


NOTICE!      OF      NOW-HUESPONSIBIMTY. 


Aug  7,  ion; — LOT  20  blk  E  North - 
brae  Terrace.  Bkly.  Berkeley  De- 
velopment Co  as  to  improvements 
mi    leased    property 

Aug.     7.     1913-  -LOT    6     ULK    E    North  - 

brae  Terrace,  Bkly.  Berkeley  De- 
velopment Co  as  to  improvements 
on     leased     property 


Building  Contracts  Awarded 
Berkeley. 

■\n.  Owner                    Contractor  A  nit. 

2285  Van    Sant    Van    Sant  6iin 

2299  IXill      Offe  1500 

2312  Boden     Gastman  2700 

;313  Fontaine     Blabon  2550 

2322  Davis      Davis  1000 

2323  '''I    Cider     Kruyet  3000 

■::'i  Rester     McCauley  iS00 

2332  Dixon      Kollmar  4750 

2336  Burs     AUen  100° 

•337  Tift     Schnebly  500 

233S  Tomalie     Luzane  400 

284a  Cal    Cider    Krueger  3005 

•1350  Bell      Weitzel  4000 

2351  Alratt     Kidder  500 

2352  Delany      Sorenson  2388 

2853  Wilcox      Wilcox  3000 

2351  r'oast     Mfg.  .  .  .Rasmussen  478o 

12286)  NO.  G  ENC1NA  PLACE,  Ber- 
keley.     Addition. 

Owner Elizabeth    Y.    Van    Sant,    6 

Encina   Place,    Berkeley. 
Architect  . .  .None 

Contractor.  ,R.    H.    Van    Sant,    1st    Na- 
tional   Bank    Bldg.,    Okd. 

COST,    $500 

(2299)      S     BANCROFT       WAV     150       W 

LOth,     Berkeley.       One-story     5-room 
dwelling. 

Owner T.       Dall.       1011       Bancroft 

Way,    Berkeley. 
Architect  .  .  .None. 

Contractor.. F.   Offe,   1025   Bristol,   Bkly. 
COST,    $1500 

(2312)  LOT  1  BLK  18  Map  Northbrae, 
Berkeley.  Carpeneer,  brick,  cement, 
plaster,  electric  wiring,  electric  fix- 
tures, painting,  plumbing,  mill  work 
and   hardware  for  one-story  dwelling. 

Owner G.    W.    Boden,   3303   Adeline, 

Berkeley 

Architect  ...Hiram   K.  Lovell,   1617  Fel- 
ton,    Berkeley. 

Contractor.. Herman    H.    Gastman,    2530 
Eunice,    Oakland. 

Filed    Aug.   5,  '13.      Dated  July    21,  '13. 

Contract    recorded    $650 

Sin, Is    and    floor   joists    set 250 

Plastered  600 

Completed    and    accepted 600 

0   nil     85     .lays 600 

TOTAL   COST,    $2700 

Boi  ■  '.    none.      Limit,    90    days.      Forfeit, 

none.      Mans    and    speeificatl'  ns    filed. 


BUILDING   AND   INDUSTRIAL  NEWS 

Owner California    Cider    Co.,     8121 

10th,    Berkeley. 

Architect  ..  .Leland  S.  Bonier,  Mer- 
chants.! Exchange  Bldg., 
San  Francisco. 

Contractor.. A.  E.  E.  Krueger,  4111  San 
Pablo    Ave.,    Berkeley. 

COST,   $3000 


Wednesday,   Aug.    13,    1913. 

Con  tractor..  Walter        Sorensen,       3219 
Ellis,  Berkeley, 

cost,    $23.S.S 


(2313)  LOT  58  Map  Resbdvn  Peralta 
Park,  Berkeley.  All  work  for  one 
and  one-half-story  dwelling. 

Owner E.    B.    &    Alberta    Fontaine, 

Berkeley. 
Architect  . .  .None. 

tor..C.  M.  Blabon  Co.,  402  Cres- 
.  .ill.   Berkeley. 
Fihd    Any.    5,   '18.      Dated  Aug.    1,  '13. 
Rough       frame      up    and      rough 

*640 

Interior    and    exterior    plastering 

completed     635 

Completed   and   accepted 635 

Usual      25     day.- 640 

TOTAL    COST,    $2550 

1  .,n  I.       $n Surety,       Massachusetts 

Bonding    &    Insurance     Co.     Limit,     90 
days.      Forfeit,    none.      Plans   and   speci- 
Bled. 


(2321)  S  UPLANDS  400  W  Hillcrest, 
Berkeley.       Two-story     8-room     dwlg. 

owner .Mrs.       G.     C.       Gester,       189 

Hillcrest    Road,     Berkeley. 
Architect  .  .  .None. 

Contractor.. J.    S.    McCauley,    139    Hill- 
crest   Road,    Berkeley. 

COST,    $7800 

(2332)  VV  MARIPONSA  600  S  I.os  An- 
geles, Eerkelcy.  Two-story  7-room 
dwelling   and   garage. 

Ben.    D.' Dixon,    1828    Fran- 
cisco,   Berkeley. 
None. 

Jacob    Kollmar,    -753    Pied- 
mont   Ave.,    Oakland. 

COST,    $I75U 


Owner 


Architect  . 
Contractor 


8  BANCROFT  55  E  McQee,  Ber- 
keley.    One-story    4 -room    dwlg. 

I.     W.    Davis,    1681    Allston 

w.i       Berkeley. 

■.cork.  cost,  $1000 


(2336)  E-  HILLCREST  400  N  Euca- 
lyptus Road,  Berkeley.  One-story 
garage. 

Owner E.  J.  Berg,  S9  Hillcrest  Rd. 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .F.    E.   Allen,    16S   34th,   Bkly 
COST,    $1000 


(2343)      E    TENTH    260    N    Allston    Way 
being    Next     to    2121     10th,    Berkeley. 
All    work    for    one-story      Class      "C" 
warehouse. 
Owner M.    G.    Fox    (operating    un- 
der     name      of      California 
Cider   Co.,    2121    10th,    Bkly. 
Architect  ...L.    S.    Rosener,    Merchants' 

Exchange  Bldg.,  S.   F. 
Contractor.  .A.    C.    C.    Kruger,    4111    San 

Pablo    Ave.,    Berkeley. 
Filed    Aug.    6,   '13.      Dated    Aug.    4,  '13. 

Completed     and     accepted 75% 

Usual    35    days 25% 

TOTAL  COST,  $3005 
Bond,  $105o.  Suety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  Sept.  1.  Forfeit, 
none.      Plans    and    specifications    filed. 


(2349)      W    WHEELER      12    N      Prince. 
Berkeley.      Alterations. 

Owner C'.as.   C.   F.     Geelow,     3054 

Wheeler,  Berkelel. 
Architect  ..  .L     H.     Ford,     2136     Center, 

Berkeley   . 
Contractor.  .C.     Texdahl,     3035     Harper, 
Berkeley.  COST,    $1500 


(2350)      E     P.IONVENUE    120    S    Russell, 
Berkeley.       Two-story    S-room    dwlg. 

Owner Wm.  J.   Bell.  2507   Webster, 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .John    Weitzel,    1519    Grant, 
Berkeley. 

COST,     $10110 


(2351)      W   ADDISON  50  W  McGee,  Ber- 
keley.     Alterations. 

owner M.  .1.   Alrott. 

Ai  i  hiicct  . .  .None. 

Contractor.  .Kidder  &  McCullough,  2075 
Addison,  Berkeley. 

COST,  $500 


(2353)      W  BATTER   bet.   V ami   Hop- 
kins,   Berkeley.        One-Etory      6-rootn 

dwelling. 

owner K.    Wilcox,    2237    Roosevelt, 

Berkeley. 
Architect  .  .  .None. 

Day's    work,  COST,    83000 
♦ 

Completion  Notices. 

ALAMEDA    COUNTY. 


i,M  .'III  180  N  Allston  Way, 
Berkeley.  One-story  Class  "C"  ware- 
house. 


(2352)      S   TODD    38V4      W    King,      Ber- 
keley.     One-story    6-room    dwelling. 

Owner Mrs.     Delany,    1684      Todd", 

Berkeley. 
Architect  . . .  None, 


July  31,  1913— LOT  13  BLK  "D"  Map 
Major  Given  Tract,  Okd.  Rosalie 
and   Heinrich    Ey   t^  lien   Frankford 

July    30,    1913 

Aug.  1,  1913 — LOT  22  Map  Darwin 
Place,    Okd.       Georgie    D    Slater    to 

United   Home    Bldrs July    25,    1913 

Aug.  1,  1913— W  F.IGIITH  100  N  Vir- 
ginia 32.50x100,   Bkly.        Ira  Sorrick 

to  F  R  Peuke  Co July   29,   1913 

Aug.    1,    1913 — LOT    16    Amended    Map 

Alia    Piedmont    Tract,    Oakland    Tp. 

II  E  Jones  to  E  J   Aalto.July  "0,  1913 

Aug.    1,    1913— LOT    34    BLK    "N"    4th 

Ave    Terrace,    Okd.      Agnes    Dering 

to   F   A   Young July    30,    1913 

Aug.  4.  1913— LOT  5  BLK  5  Dwight 
Way  Terrace,  Bkly.  Frank  and 
Christina  Peterson  lo  Frank  Peter- 
son  July    30.    1913 

Aug.  4,  1913— LOT  39  BLK  4  -Map 
Havenscourt  and  Lot  40  Blk  4,  ex- 
cept ptn  SW  parallel  to  SW  In  Lot 
distant  at  r  a  10  N  E  thereof  okd. 
Piedmont  Heights   Bldg   Co   to   Olof 

Nelson Aug.    2,    1913 

Aug.  4,  1913— LOT  5  BLK  1  Map  Ber- 
keley   Heights,     Bkly.       Robert       F 
Ellison   to   E   B  Spider ..  .Aug.    2,   1913 
Aim.    I,    1913— LOT    9    BLK    "C"    Santa 
Fe   Tract    No.    2,   Okd.      Nettie   Allen 

to    M    Allen July    20,    1913 

Aug.  5,  1IH3  -LOT  S  Key  Louie  Sta- 
tion  Tract,   okd.      William   J    Baker 

In  Paul   Woodburn July  30,   1913 

Aug.  5,  1913— NE  CiiK.  OF  W  ':■  OF 
N  Vi  of  NE  '4  Sec  9  Tp  3  S  Range 
2  E  M  and  Diablo  Meridian  W 
2013.6  SW  1327.5  SE  2031.7  NW 
1326.8.     Coast   Mfg  &   Supply   Co   to 

C  A  Bruce July    22,    1913 

Aug.  5.  1913— LOT  3  BLK  S  Rock 
Ridge  Park.  Okd.  R  O  Wilson  to 
whom  it  may  concern .  .July  31,  1913 
Auf  5,  1913— W  DIAMOND  119.96  N 
41  N  40  ft.  Lots  1,  2  and  3,  Blk  "C" 
Map  Alton  Park,  Okd.  Mac  Par- 
vine  Garretson  and  John  D  Garret- 
son   to   Lassen    Bros Inly   31,    1913 

Aug.  6,  1913 — LoT  25  Map  Grand  Ave 
Terrace,  No.  S47  Walker  Ave.,  Okd. 
Louis    J    Kennedy    lo    H    M    Swalley 

July     28,     1913 

Aug.  6,  1913 — LOT  26  BLK  2  (I  rand 
View   Terrace,   Bkly.      C  T  Jones   to 

Bevel    &    Jones Aug.    4,    1913 

Aug.  6,  1913— LOT  X  and  111  ft.  .Lot  9 
Map  Koui'lli  Avenue  Terrace,  okd. 
Lucy     w    o    Macgregor    to    United 

Home    Bldrs luly    29,    1913 

Aug.  7,  1913  -W  REGENT  105  S  Ash- 
by  Ave  S  35xW  .Mi,  Bkly.  Basil  K 
I  icnhigh    to    whom    it    maj    com  em 

Aug.    3,    1913 

Aug.  7,  1913— LOT  86  Melrose  Blvd 
Tract;  SE  55th  Ave  and  E-17th, 
Okd.  Roderic  W  Clark  to  Fred  H 
Brown Aug.    6,    in 1 3 

Aug.     S,     1!H3      SW        (  i|;i'll  All  I  I     AND 

Broadway  s  126   W  xu  N   L26  E 

Okd.     Ceo   o   darken    to    wi i    it 

may   concern Aug.    l,    191! 


lay.    Vug 


13,     1913 


Aug.  S,  1913 i  i   Berkeley 

ts,  tkly.  F  R  I'eake  Co  to 
whom  it  may  concern. .  .Aug.  7,  1913 
Aug.  V  1913— NW  BROADWAY  AND 
N  26th  W  153.63  X  233  20  \V  199.94 
8  7J.13  tli  187  to  pi  beg,  ok. I.  First 
Presbyterian  Church  of  Oakland  to 
i    Dombrink  Art  Glass   Co.... 

July    30.    1913 

1913— NW    CI  IR    5     \''i:i;   TCT 

•       ett    from    .1 

. 

NW   292   ft.   7   in.   NE    159   ft.  o   In.  SE 

287    ft.    9    in.    ok.).      Little    Sisters 

■    of   Oakland    to   Martin 

•  rry-Bend- 

Bli  c    Co \ug.    7.    1913 


LIENS  FILED. 


At.  \>lEr»A    COUNTY. 


Aug.   _'.    1913— N  LAKE  .74"   E  Jackson 
■    X    150,   I  'k.l.      C     is    \V    McCall 

vs    11    O    Nordwick $l92x 

N  LAKE  .71(1  E  Jackson 
E  60xN  1.7m,  Okd.  Low  &  Anderson 
va  Nielsen  &  Bertelsen,  Bertha  C 
Nordwick,  .1  F  Carlson,  Arthur  L 
Harris    and    Central    Savings    Hank 

Aug.  L\  litis— X  LAKE  540  i:  Jackson 
17  60xN  1711,  Okd.  Nielsen  &  Bert- 
elsen vs  II  o  Nordwick,  Bei 
Nordwick,  J  F  Carlston,  Arthur  L 
Harris  and  Central  Savings  Bank 
$1 

Aug.  I,  BUS— X  LAKE  540  17  Jackson 
i:  60xN  1.70.  Okd.  W  ]'  Fuller  & 
Co    vs    ii  ii   Nordwick,   .1    C   Nielsen 

ind   S  J   Bertelsen $926 

1913— N  LAKE  :.Im   17  Jackson 
E    80x>N    17",    okd.      Hogan    Lumber 
3    J    Thomsen    ami    II    o    Xord- 
Wick     $370 

Auk.  7.  1913 — N  LAKE  540  E  Jack- 
son E  fiOxX  1.7H.  Okd.  Marsl  ill  & 
Stearns  Co.  $799:  L  D  Frazee.  $1306 
vs  H  O  Nordwick,  S  J  Bertelsen 
and    J    C    Nielsen 

Aug-.  .7.  1913 — X  LAKE  .740  E  .Tack- 
sun  E  60xN150,  Okd.  Chas  W  Mc- 
eall  vs  H  O  and  Bertha  C  Nord- 
wick. J  F  Carlson.  Arthur  L  Harris 

Aug.    5,    1913— N    LAKF    540    E    Jack- 

and    Central    Svgs    Bank $1928 

son  E  60xN  150.  Okd.  John  P 
Maxwell.  $417.19;  Blrd-Rymer  Co, 
$12.7    vs    H    O    Nordwick 

Aug.  f,,  1913— N  LAKE  540  E  Jack- 
son E  60xN  1.70.  Okd.  Kimball 
Elec  Co  vs  H  O  and  Bertha  C 
Nordwick,  J  C  Nielsen,  S  J  Bertel- 
I  F  Carlston.  Arthur  L  Harris, 
and    Central    Savings    Bank $215 

Aug.    n.    1913 — LOT    SO    B.LK    "D"    Map 
Toler    Heights,      okd.      G     H    An- 
drewa    vs    John    II    Plattner.  ..    $27.50 
» .   ._ 

SAN  JOSE  AND  THE  S«NTA 
CLARA  VALLEY. 


Building  Contracts. 


SAN    M  ITKO   col  Ml. 


COUNTY    ROAD    NEAR    SECOND    AVE.. 
Marble     work     for     St. 
Mattl  .  ,.-s    Hospital. 

...St.     Matthew's     Red     Cross 
iltal. 
Architect  ...Lewis    P     Btol  Crocker 

Bldg  isco. 

Contractor.  .American  Marble  *  Mosaic 
Co.,  25  Columbia  square. 
San   Francisco. 


BUILDING   AND   INDUSTRIAL  NEWS 

Filed   Aug.    2,  '13.      Dated  July   23.  '13. 

On    loth    of   each    month 75% 

Usual     3.7     days Balance 

T"TAL  COST.  $7192 
Bond.  $3596.  Surety.  American  Surety 
Co.  of  New  York.  Limit,  Sept.  1.  For- 
feit, none.  Plans  and  specifications 
tiled. 


B    T    33    lil.K    NO.    47.    Easton    Addition 

to    Burlingame    No.    4.      All    work    for 

■story    bungalow,   shed   and    fence. 

I  iv.  ner H.    R,    Hick-. 

Architect  .  .  .  W.    C.    Barrick. 
I  or.  .  W.    C.    Barrick. 
fuly   30,  '13.      Dated  July   10,  '13. 

Walls    up    and    sheathed $900 

Roof  on.   sides  shingled,   etc 900 

Building   accepted    900 

36     da}  s 9UII 

TOTAij  COST,  $3600 
Bond,  none.  Limit,  90. days  after  filing. 
Forfeit,  none.  Plans  an.l  specifications 
filed. 

LOT  1.7  BLK  .7  Burlingame  Park,  San 
Mateo.  Excavating,  grading,  con- 
crete and  brick  work,  lumber,  car- 
penter  and  mill  work,  plastering. 
glazing,  mill  work,  etc.,  for  frame 
dwelling. 

Owner Marie    D.   Marye. 

Architect  ...Howard      &      White.      Lick 

Bldg..   .San    Francisco. 
Contractor.  .Cavanagh   Bros. 
File]   .Inly    30,     17.      Dated  July   10,  '13. 

Frame   up    $417.7 

n    coat    plaster    on 417.7 

Completed    and     accepted 4177 

Vs  lial      35      days 41  7.7 

TOTAL  COST.   $  I 
Bond.    $S3.70.      Surety,    Royal    Indemnity 
Co.      Limit.    12.7    working  days  after   re- 
corded.      Forfeit,     none.  Plans     and 
itions   filed. 

VALPARAISO  AVE..  Valparaiso  Park 
Tract  Ptn  Lot  No.  4,  San  Mateo. 
Structural  steel  and  cast  iron  for 
south     wing    (exclusive    of      Mansard 

story  i     for     Academy     of    the     Sacred 

Ilea,  [, 

Owner Academy      of      the      Sacred 

Heart   of   Menlo    Park. 
Architect  ..  .('has.    J.    I.    Devlin,    Pacific 

San    Francisco. 
Contractor.  .Judson    Mfg.    Co.,    819    Fol- 

som.   San   Francisco. 
Filed  July  30.  -13.     Dated  July  26.  '13. 
1st   -and    15th    of   each    month 
75%  of   value   of   work  done. . . $10.00S 

Usual    3.7    days.    2T,% 333$ 

TOTAL  COST,  $13,344 
Bond.  16672.  Surety.  Pacific  Coast 
Casualty  Co.  Limit.  90  working  days 
after  date.  Forfeit.  $2.7  per  day.  Plans 
ami  specifications  filed. 

COMPLETION  NOTICES. 


'iAN     MATEO    COUNTY. 


RECOR]  ACCEPTED 

1913— LOT  9  BLK  38,  Crock - 
ale  Tract.      Arthur  G  Duncan 
to   L  L  Allen June   25,    1913 

June  30.  1913— SW  "B"  AND  THIRD 
Ave,  San  Mateo.  Annie  M  J-ans-en 
10    W    S    Leadley March    27,    1913 

July  9,  1913— LOT  23  BLK  3  Map  No. 
2   Burlingame  Terrace.  Burlingame. 

Nellie  S   Manley   to  F  H  Boring 

July    5.    1913 

July  14,  1913— LOT  27  BLK  4s  Easton 
Addition  to  Burlingame  No.  4,  Bur- 
lingame A  II  Bell  and  Harriet 
M  Pew  to  W  C  Barrick.  .July  12,  1913 

July    1.7.    iai3— LOTS    23,    24,    25,    26   & 
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27  Blk  "A,"  Fair  Oaks  Acles.  J  M 
Bowman    to   B   F   Richards. July   7.   '13 

July    16.    1913— SW    BROADWAY    AND 

Main.     Red  v  ]       CitJ  Relw 1 

City  Hotel  Co  to  Hoffman  «i  Mensor 
June    10.    1913 

July  18.  1913— TiWX  OF  HILLS- 
borough.  J  D  Grant  to  Taylor  & 
Goericke July      14.     1913 

Inly    22,    1913 — THAT    PART   OF    EST 

as    T    Crocker    known    as    Up- 

lands,     Hillsborough.         Charles     T 

Crocker    to    Ralston    Iron    Works... 

July     16,     1913 

Inly  22,  1913 — BALDWIN  AVE.  bet 
171  Camino  Reil  &  "B."  San  Mateo. 
Sin  Mateo  Union  High  School 
District  to  Caldwell  &  Wisnom.. 
June    24.     1913 

July  29.  1913— TOWN  OF  HILLS- 
1  orough.  .1  D  Grant  to  Burn!. am 
Plumbing    Co July    26.    1913 

July  30.  1913— UPLANDS..  Charles 
Templeton  Crocker  to  A  B  Rilovich 
July    25.    1913 

Aug.  2.  1913— LOT  NO.  12  BLK  29. 
Lyon  &  Hoag  Sub  to  Burlingame. 
Ernest  L  N'orberg  to  I.  P  Norberg 
July    31.    1913 

Aug.  2.  1913 — HILLSBOROUGH.  J 
D  Grant  to  Joseph  Mu-to  Sons- 
Keenan    Co July    31.    1913 

Aug.  4.  1913 — LOT  1.7  BLK  1  Sub.  No. 
4.  Burlingame  Park.  Mrs  R  E 
Wrenn  to  Thompson  &  Lindsay.. 
July     31.     1913 

Aug.  7.  1913 — ABOUT  ONE  MILE 
Horn    Menlo    Park.       "ames    L   Flood 

to    Harry    B   Money   ,fc   Sons 

August     1.    1913 


LxENS  FILED. 


SAX    MATEO    COUNTV. 


RECORDED                                         AMOUNT 
July    18.    1913 — LOT   56    BLK   "C"   Daly 
City.     C  F  Mullen  vs  W  C  A  and  M 
Kochncki  $425 

MARIN.   CONTRA  COSTA  AND 
SONOMA  COUNTIES 

BRIDGE — Steel  and  concrete.  Cost 
not  stated.  Black  Point.  Marin  Co.. 
Cal.  Engineers,  County  Engineers  of 
Marin  and  Sonoma  Counties  Owners. 
Marin  and  Sonoma  Counties.  The 
Marin  County  Board  of  Supervisors 
agreed  to  join  with  Sonoma  County  in 
the  construction  of  a  bridge  across 
ma  River  at  Black  Point,  and 
have  sent  a  committee  to  confer  with 
the  Sonoma  Supervisor-  on  the  money 
'o  be  set  aside.  This  Is  the  result  of 
[he  visit  made  to  San  Rafael  by  the  So- 
noma Valley  boosters.  Further  par- 
ticulars  will  be  given  as  the  plans 
progress. 

SCHOOL — 1  and  2  story  and  base,  re- 
inforced concrete,  $70,000.  Suisun.  So- 
lano Co..  Cal.  Architect.  Henry  C. 
Smith.  Humboldt  Bank  Bldg..  S.  F. 
Owners.  Suisun  City  School  District. 
Architect  Smith  has  just  been  awarded 
thl-  work  in  competition  with  a  num- 
ber of  other  local  (architects.  The 
building  will  be  designed  for  a  High 
School  containing,  besides  the  usual 
class  rooms,  domestic  science  and 
manual  training  departments.  Con- 
struction will  be  fireproof  throughout. 
Plans  will  provide  for  a  central  heat- 
ing system,  vacuum  cleaning  and  pro- 
gram clocks.  Further  details  of  the 
construction  will  be  given  as  the  plans 
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progress.  Exterior  of  t lie  building 
will  lie  faced  with  cement  plaster. 
Construction  will  depend  upon  the  suc- 
cessful sale  of  the  bonds. 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

BANK  VAULT — Reinforced  concrete. 
Cost  not  stated.  Fresno,  Fresno  Co., 
Cal.  Architect,  Eugene  Mathewson, 
Forsythe  BIdg.,  Fresno.  Owners,  First 
National  Bank  of  Fresno.  Plans  are 
now  being-  prepared  for  a  reinforced 
concrete  bank  vault,  two  stories  in» 
height  and  covering  an  area  of  22  feet 
square.  The  vaults  will  weigh  123 
tons.  Special  doors  and  entrances  will 
be  provided.  Full  particulars  can  be 
secured  from  the  architect.  Plans  will 
be  complete  within  a  week  or  ten  days. 

HALL  i  iF  RECORDS— 1  story,  base 
and  mezzanine  floor,  reinforced  con- 
crete. $50,000.  .Merced,  .Merced  Co.,  Cal. 
Architect,  If.  C.  Russell,  Humboldt 
Bank  Bldg.,  8.  F.  Owners.  Merced 
County.  Architect  Russell  has  just 
been  commissioned  to  prepare  plans 
for  this  building  which  will  be  fire- 
proof. The  County  Supervisors,  acting 
in  conjunction  with  the  City  Trustees, 
are  developing  a  Civic  Center,  which 
now  includes  the  County  Court  House, 
Library  and  will  shortly  contain  the 
new-  Hall  of  Records.  Besides  a  large 
public  space  the  new  building  contains 
the  County  Recorder's  office,  work 
space  and  special  vaults.  Interior  fin- 
ish will  be  of  pine  and  hardwoods.  A 
tile  lloor  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Bids  will  be  called  for  as 
soon  as  plans  can  be  completed,  which 
will  probably  be  sometime  during  this 
month. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Oroiso,  Tulare  Co.,  Cal. 
Architect,  Leonard  H.  Ford,  2136  Cen- 
ter   St.,    Berkeley.      Owner,    .Mrs.    L.    A. 

•  iter.  The  house  will  contain 
six  rooms  and  bath.  Interior  finish 
will    be    of    pine    with    some    hardwood 

Hardwood   floors   will   be   used 
living    room,    dining    room    and 
reception   hall.     There   will   be   an   open 
tire  place  in   the  living  room   with    Mick 
mantel.      Tile    will    be    u.-ed    in    the    bath 
ad    kitchen.      Sleeping    porch    is 
I,    connecting    with      one      bed 
chamber.      Exterior    of    the    house    will 
.-.  ith    rustic.      Plans  are    be- 
ing   pi. 

Contracts  Awarded. 

GARAGE-rl     story     and     base,     rein- 
forced   concrete,    |4Q,000.      Tulare,    Tu- 
Irchitect,  L.  F.   Piatt,  Tu- 
IWnerS,    Lender    and    Moore.    Con 
A.    W.    Pace   and    G.    L.    Fergu- 
I    price,   $40,000. 
LODGE     HALL— 2    story       and      base, 
brick,   $20,000.      Porterville,   Tulare  Co., 
t'al.       Architect's       name       not       given. 
OcM    Fellow      Hall 
mi      bide      received    re- 
cently     for     the     construction     of    this 
building    have    beer    reji 

Plan      will    be- 
an,l    new    figures    called.      The 
building  oted  excluslvi  i     to 

•  of  the  owners  and   will  contain 

I      ball,      smoking 
,  |    ,     flooi 
Second    Moor    will    I,,     designed    for    liv- 
ing   apartments.       Interior     finish     will 
lie    of    pine    and    hardwood.      There    will 
i,    vacuum    cleaning    sys- 


LDlNG     \.\n    INDUS  I'KI  \L  MOW. 

teni  ami  hot  water  system.  Exterior 
of  the  building  will  be  faced  with 
p  i  -'  .1  brick.  Tl  e  lowes  I  bid  re- 
ceived was  from  A.  R.  Laiillaw  lor 
$28,787. 

SCHOOL — 1  story  and  base,  brick, 
$13,000.  Porterville,  Tulare  Co.,  Cal. 
Architect.  F.  W.  Griffin,  Porterville. 
Owners,  Strathmore  School  District. 
Contractors,  George  A.  Noble  &  Sons, 
Visalia.      Contract    price,    $13,000. 


Building  Contracts. 


KliKSNO    COUNTY. 


REE1  il.KV  .HUNT  SCHOOL  DISTRICT. 
Erection    of    brick    school    building. 

Owner Reedley    Joint    School    Dis- 
trict,   Reedley. 

Architcet  . .  .Swartz    &    Son,    Fresno. 

Contractor.  .L.    J.    Berg,   Reedley. 

Filed   Aug.    1,   '13.      Dated  July    21,   '13 
Completion     of     plastering    and 

flooring    \ $.112S    35 

Usual     35     days 1128    35 

TOTAL  COST.    $2256    70 

Bond,    none.      Limit,    Sept.    5.      Forfeit, 

none.      Plans   and   specifications    filed. 

REEDLEY  JOINT  UNION  HIGH 
School  District  Plastering  and  lath- 
ing   new    school    building. 

Owner Reedley    Joint    Union    High 

School     District.     Reedley. 

Architect  ...A.  C.  Swartz  &  Son,  Fresno 

Contractor.  .Jack    Friezen,   Fresno. 

Filed   Aug.   2,  '13.     Dated   July   31,   '13. 

Upon     completion     75% 

30    days     after,    remainder 2-595 

TOTAL    i  a  1ST,    $460 

Bond,    none.      Limit,    10    working    days. 

Forfeit,   none.     Plans   and   specifications 

Hied. 


LOTS  8,  9  AND  10  BLK  343,  Fresno. 
Removal  of  roof  and  construction  of 
2nd  and  3rd  story  and  new  roof  of 
dwelling. 

Owner L.    M.    &    C.    D.   Wentworth, 

Fresno 
Architect  ...  E.    Mathewson,   Fresno. 
Contractor.  .A.    Glunz,    Fresno. 
Filed   Aug.   3,  '13.      Dated  July   28,   '13. 
Completion   of  frame  ami   roof. .$1282 

Brown     plaster     on 1282 

Completion     of     building 1282 

Usual     35     days 1 

TOTAL  COST,  $5128 
Bond.  $2564  Sureties,  The  Aetna  Ac- 
cident &  Liability  Co.  Limit,  Sept.  30. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BETHEL  SCHOOL  DISTRICT,  Fresno 
County  All  work  for  addition  to 
school    building. 

1  <\\  a.  i Bel  he!        School        District, 

Fresno    County. 

Architect  . .  .None. 

Contractor.. W.    H.   Jones. 

Filed  Ann.  2,  '13,     I  >ated  July   28,  '13. 
Foundations   laid   and    frame   up. $62.". 

Pla   tering    completed     625 

Doors    and    windows    in 625 

Usua  I     85     days 644 

TOTAL    COST,    $251:1 

Bond,    limit,    forfeit,    none.       Plans    and 
pi       In  a  i  ions    filed 


LIENS  FILED. 

FRESNO   COUNTY. 

RECORDED  AMOUNT 

Aug.   .',,    1913      LOT   3    BLK    67,    Frei  no 
Victor  3   Cox    vs  J    V   Story,   extrx 


Wednesday,   Aug.    13, 

Ug.    1.    1913      I.'  ITS    36    AND    27    i. 

3     Hazelton     idd'n,    Fresno.      Bloys' 

.v-    Bales  vs  Mrs   R  M  Cosgrove  and 

A    F    Wakefield $77.59 

Ug.  1,  1013— LOTS  7  AND  S  BLK  1 
.y.b'ii  &  Binford  Trupt,  Fresno. 
.1  W  Murray  and  3  R  Perez  vs 
.1    C    McFarlane $265 


COMPLETION  NOTICES. 


FRESNO   (Ol  \TY. 


RECORDED  ACCEPTED 

\n  .,,  1913— REAR  PART  LOTS  31 
and  32  Blk  136,  Fresno  City.  Mrs 
B   Freohon   to   B   Leavy..July   28,   1913 


S  ACE  AMEN  TO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


APARTMENT  HOUSE — 5  story  and 
base.  Class  A  construction,  Cost  not 
stated  Sacramento,  Cal.  Architects, 
Smith  &  Stewart,  214  Kearny  St.,  S. 
F.  Owner,  Dr.  Paris.  This  work  has 
been  mentioned  here  a  number  of 
times  before  when  plans  were  being 
prepared  and  first  out  for  figures. 
Bids  received  were  all  in  excess  of  the 
amount  available  and  revised  plans, 
eliminating  one  wing  have  been  pre- 
pared. Construction  will  be  fireproof 
throughout  with  reinforced  concrete 
walls,  tloors  and  metal  lath  and  plas- 
ter interior  partitions.  Interior  finish 
will  be  of  cedar,  pine  and  hardwoods. 
Exterior  of  the  building  will  be 
with  pressed  brick.  Revised  plan-  are 
now    being   figured. 

BUNGALOW  —  1  story  and  base, 
fiame,  $3,500.  Sacramento,  Cal.  Ar- 
chitect. Leonard  H.  Ford,  2136  Center 
St.,  Berkeley.  Owner,  Mrs.  G.  W.  Cata- 
lan. The  house  has  been  designed  to 
contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room-  and  reception 
hall.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  brick  or 
tile  mantel.  Bath  room  will  have  tile 
wainscot  and  tile  will  also  be  used  in 
the  kitchen.  Exterior  of  the  dwelling 
will  lie  covered  with  cement  plaster 
on  metal  lath.  Plans  are  now  being 
prepared!  for  the  work. 

RESIDENCES— 1  and  2  story,  frame. 
Cost  not  given.  Sacramento,  Cal.  Ar- 
chitect, none.  The  following  Day 
La'bor  jobs  are  reported  as  about  to 
be  started  in  Sacramento:  B.  H.  Hill, 
32V5  Ith  avenue,  1  story  frame  dwell- 
ing. $l,5ll(i;  J.  II.  Davis.  2S29  21st  St., 
2  story  frame  dwelling,  $3,500;  J.  E. 
Layton,  -mil  Piedmont  avenue,  1  story 
frame  dwelling,  $1,200;  S.  W.  Davis, 
3210  6th  avenue,  1  story  frame  dwell- 
ing,   $1,800. 

Contracts  Awarded, 

BRIDGE— Steel  and  concrete,  $S3,- 
962.  Sacra  mento,  Oa  I.  Engineer,  I  founty 
Engineer,  Sacramento.  Owners,  Sacra- 
ment n  i ' its.     i  lontractors,   Ross  I  !on- 

st  i  in  a  imi     Co.,      Sacramento,      Cont  ract 
price,    $83,962 


.Building  Contracts. 


s  \<  i:  imi:\  in   COUNTY. 


LOT    I  I    RIVIERA   TRACT   NO,    l.   Sac- 
ramento.     Erect    dwelling. 

•  iwner Porter    < '.    Anderson,    26 1 t 

Si  mk  i  on    Ave.,   Sacramento. 
Architect  .  .  .None. 


Wednesday,   Aug.    13,    1913. 

)'u.  .  \v.    Kennedy,    ;;:;un    orange 
Ave.,    Sacramento. 

COST,    $3100 


NOS.   804-850-840  W  AND  K  TRACT  22, 
'inento.       Erect    three    dwelling?. 
Owner E.    Ball,    Ohio    Ave.,   Sacra- 
mento. 
kn  hii  ect  . .  .None. 
Day's   work.  COST,  $5300 


S    i,    LOT    1    I,   J.30TH   AND    31ST   STS., 
Sacramento.      Dwelling'. 

Owner \Y.   H.   McMorry,   3004   J  St., 

Sacramento. 
Irch  iteet  ■  .  .None 

Conti  ii'ii-.  .II    Goldman,    1726    18th    St., 
Sacramento 

COST.    $2750 


NO.    131    K  ST.,  Sacramento.     Alter  dwlg 
Owner Geo.    R.    Needham      414      J 

St.,    Sacramento. 
Architect  . .  .None. 
Contractor.. H.    H.    Mull.    1417    21th    St., 

Sacramento. 

COST,    $1500 


LOT    :::',    WILUAMSON    TRACT,    Sacra- 
mento.       Erect    dwelling. 

Owner D.    J.    Jenkins.      Elmhurst, 

Sacramento. 
Architect  . .  .None. 
Day's   work.  COST,   $2000 


LOT   4    BL-K   i    BOXLER   Tn.\<'T.   Sac- 
ramento.    Dwelling-. 

Owner E.    A.    Pierce,      3525      Park 

Ave.,  Sacramento. 
Architect  . .  .None. 
Day's  work.  COST,  $2800 


Lot    r,    iNiiHA.M    TRACT,    Sacramento. 
Erect  building. 

Owner P.    F.    Reed,   2013    28th    St., 

Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


LOT    11,    ALLEN    TRACT,    Sacramento. 
Erect   dwelling. 

Owner P.    H.    Bill,    3215    4th    Ave., 

Sacramento. 
\  rchl  teot  .  .  .None. 
Da;        work.  COST.   $1500 


K    'i   Li  ITS  1   .AND  2  BILK  54,  Oak  Park, 
Sacramento,      Erect    fire    house. 

Owner City    of    Sacramento. 

Architect  .  .  .None. 

Contractor.  .Wm.   C.   Keating,   327   For- 
um   Bldg.,    Sacramento. 

COST,    $0150 


LOTS  112  AND  143  Boulevard  Park, 
Sacramento.  Erect  sleeping  porch  to 
dwelling. 

Owner Wm.    F.    Geary,   2101    G   St., 

Sacri nto. 

Architect  .  .  .None. 

:tor.  .  M.    McKenzie. 

COST,    $10" 


N    20    FT,    LOT    8.    K,    L,    2ND     &      3RD 
Ets.,    Sacramento.      Alter    building. 

Owner Max    Markowitz,    li-l    2nd, 

Sacramento. 
Architect  .  .  .None. 

C ractor..C.    Vanina,   2022   M   St.   Sac- 
ramento. 

COST,    $3800 


W    SO    FT.    I.i  it    8   BLK    ■".:,    Oak    Park, 
Sai    a  mento.     Dwelling. 

1  >wner P,    Spit  ul.i  ri,    2902    Cj  pi  esa 

Ave.,  Sacra  mi 
Architect  . .  .None. 


i:    !       ING   AND  LNuUST    ,AL  NEWS 

'olilraclor.  .A.     .Miller,     205       3rd       Ave., 
Sacramento. 

COST,    $1350 


LOT  67   Howell  Clark  Tract,  Sacramen- 
to.    Dwelling. 

Owner Morrill     &     Clark     Constr. 

Co.,    715    23rd,   Sacramento. 
Architect  . .  .None. 
Day's   work.  COST,    $3500 

LOT    32    Sub    of    Lot    2809    Sacramento 
Heights,        Sacramento.  One-story 

frame  bungalow. 

Owner C.    A.    Carlson,    1208    K    St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .Henry      A.    W.      Lindgren, 
3740    Magnolia,    Sacramento 
Filed   July   31,   '13.      Dated   July   31,   '13. 
COST,    $2100 


PTN    LOT    39    South    Sacramento,    Sac- 
ramento.     Dwelling. 

Owner W.   T.   Foster,   3706   Orange 

Ave.,   Sacramento. 
Architect  . .  .None. 

Contractor.  .H.  Buck,  3100  Walnut  Ave. 
San   Franicsco. 

COST,   $1000 


LOT    IS    .BONITA      TERRACE,       Sacra- 
mento.  Dwelling. 
Owner J.   R.   Davis,  2S29   21st,  Sac- 
ramento. 
Architect  .  .  .None. 
Day's   work.  COST,   $3500 


COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 

RECORDED 


ACCEPTED 


Aug-.  2,  1913^LOT  703  Wright  & 
Kimbrough  Sub  No.  20,  Sacramen- 
to. W  R  Gaylord  &  Electa  E  (wf) 
to  J    W   Sturdivant Dec.   21,    191! 


LIENS  RELEASED. 


SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 
Aug.  1,  1913— S  40  FT.  LOT  1  and  W 
20  ft.  S  40  of  Lot  2,  X,  T,  10th  and 
11th  Sts..  Sacramento.  W  B 
Scollas,  adm  Est  Thas  F  Scollas, 
dee'd    to    Otto    Hardee $25 


Building  Contracts. 

SAN   JOAQUIN    COUNTY. 


LOT    S    BLK    11    W,    Stockton.      Add    to 
frame    building. 

Owner 'Morris  &  Sherman. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 

LOTS  1,  3,  5  AND  13  BLK  96  E,  Stock- 
ton.     Additions. 

Owner Wagner    Leather    Co., —    N- 

Eldorado  St.,  Stockton. 
Architect  . .  .None. 
Day's    work.  COST,   $500 


Repair 


LOT    I    BLK   5      W,   Stockton, 
frame   building. 

Owner L.    Lagoria,    California    and 

North    Sts.,    Stockton. 
Architect  .  .  .None. 
Day's   work.  COST,   $S00 


35 

Owner L.    Lagoria,   California    ami 

North    Sts.,    Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $1900 


LOT  4  BLK  79  S  M  C,  Stockton.     Frame 
building. 

owner Wm.    T.      Weber,    1032      S- 

Aurora    St..    Stockton. 
Architect  .  .  .None. 

work.  COST,    $1500 


LOT    15    BLK    4    THE    OAKS,    Stockton. 
Erame   building. 

Owner D.      Burgess,      1643     S-San 

Joaquin   St.,   Stockton. 
Architect  . .  .None. 
Day's  work.  COST,  $1500 


LOTS  9   AND   11    BLK    11   S  M  C,   Stock- 
ton.     Frame    building. 

owner Volunteers    of    America. 

Architect  . .  .None. 

I  lay's   work.  COST.  $2000 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFOENLA. 


LOT    6   BLK    5    W,     Stockton.        Frame 
building. 


HOTEL — 12  story  and  base.  Class 
A  construction,  $350,000.  Los  Angeles, 
Cal.  Architect,  R.  T.  Laughlin,  Liss- 
ner  Bldg.,  L.  A.  Owner,  E.  F.  Hammel. 
This  building  is  to  be  erected  on  West- 
lake  avenue,  covering  an  area  of  84x 
120  feet.  Construction  will  be  fire- 
proof   throughout,   the   building   having 

i  complete  steel  frame,  terra  cotta  ex- 
terior walls,  faced  with  pressed  brick, 
terra  cotta  and  cut  stone.  Plans  pro- 
vide for  hollow  tile  interior  partitions 
and  floors.  There  will  be  a  total  of 
220  guest  rooms.  Each  floor  will  have 
ten    baths.      Interior    finish    will    be    of 

metal,  marble,  tile,  pine  and  hard- 
woods. There  will  be  two  elevators, 
steam  heat,  complete  oil  burning 
equipment,  vacuum  cleaning  and  hot 
water  systems.  Top  floor  will  be  ar- 
ranged for  a  ball  room.  Offices,  lobby 
and  parlors  will  occupy  the  first  floor. 
Plans    are   being   prepared. 

HOTEL — 4  story  and  base,  brick  and 
steel.  $60,000.  Los  Angeles,  Cal.  Ar- 
chitect, Maine  Building  and  Invest- 
ment Co.,  Thorpe  Bldg.,  L.  A.  Owner, 
H.  N.  Carpenter.  Plans  show  a  build- 
ing designed  in  the  shape  of  a  letter 
L  with  extreme  dimensions  of  100x125 
feet.  There  will  be  a  total  of  125 
guest  rooms  and  36  public  and  private 
bath  rooms.  First  Boor  will  contain 
the  offices,  lobby  and  stores.  Interior 
finish  will  he  of  pine,  birch  and  white 
enamel.  Plans  provide  for  steam 
heat,  elevator  service  and  hot  and  cold 
running  water.  Math  rooms  will  have 
cement  floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  faced 
with    pressed   brick   and   artificial    stone 

Hi iiitr.       Work     will    lie    carried     on 

by  the  Maine  Building  and  Investment 
Co.     Plans  are  now  being  prepared. 

HOTEL — 4  story  anil  base,  brick  and 
Steel.  Oust  not  stated.  Los  Angeles, 
Cal.       -  lisen    *    Son,    Wilcox 

Bldg  i..  a.  i  m  in  r,  Roy  Blurnenthal. 
The  building  will  i.i-  erected  at  the 
corner  of  3rd  and  FiKaieroa  streets, 
covering  an  area  •  >(  50x70  feet.  There 
will  be  two  stores  besides  the  hotel 
entrance  and  lobby  on  the  first  floor. 
i  ppei  Moors  will  be  arranged  for  a 
total  mT  I.-,  guest  rooms  and  several 
baths.  Interior  finish  will  In-  of  pine 
and  redwood.  There  will  he  steam 
heat,   elevator  service  and   hot  and  cold 


I'lLDIN  ;  am;  industrial  nejws 


Wednesday,    \n-.    13,    1913, 


Veneered  Panels  that 
ARt  good— -order 


Good  Panels 
are  always  cheaper 

*A  hen  you  buy  panels  you  naturally  ex- 
pect to  pay  a  reasonable  price  for  them. 

WYBRO  panels  are  not  alone  reason- 
able in  price,  but  you  can  depend  upon  their 
absolute  quality  and  everlasting  goodness. 
Ask  for  our  list  of  168  varieties  of  WYBRO 


today  from  panels. 

White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


water  system.     Stores  will  have  patent 

Metal       window       sash       and 

frames    v.  ill    le    specified.      Exterior    of 

i-   ■  uilding  will   be   faced   with  pressed 

Plans    are    being   prepared. 
HOTEL — 3    story    and    base,    brick  and 
ticel.      Cost    not    stated.      Los    Angeles, 
C  i  .       Architect,     Leonard     L.     Jones,     I. 
I       Hellman    Bldg..   L.   A.     Owner,   Rob- 
tit    A.    Fowler.      The    building    will    be1 
at    the  Eouthea   t   corner   of  Pico 
ill   streets  and   will   cover  an  area 
of   50x1-50    feet.    There   will   be   six  stores 
first    rloor    and    entrance    to    the 
ove.      Upper   floors    will    be   ar- 
Eor  a   hotel   lobby,   office  and   55 
room       n  ith     20    baths.      Interior 
Mill     it-     linisl.ed     in     pine    and     birch, 
i         i        lie  steam   heat,  hot  and  cold 
_     Rater     and     elevator     service. 
uilding   will   i,e  faced 

I    brick.       Plans    ar°    com- 

ind    figures    will    be   called   for   at 

11   ITEL — 3    .-tory    and    base.      Class    C 
i        I  lost     not       stated.       Los 
Architects,    .Mayberry    & 
I'l.ker  I    Realty    Bldg.,    L. 

A.       Owners,     Consolidated     Realty     Co. 
Tie     building     v.  ill     lie    erected     at     the 
orner    of      Hth      and      Hill 
-       een      arranged      for 
on     the     first       floor       and    hotel 
T    .    structure   will  cover 
EOxlCM    feet.      Plans    provide 
for   tlree     tores,  hotel  dining  room,  of- 
un    the    first    floor  and   50 
i    number  of  baths   on 
;,  e    ui-  interior    will    be    fin- 

ished   in    pine   throughout.      Hath    rooms 
ement   floors  and   tile   wain- 
i     ■  ..ill     It-     -team    heat    and 

Lot   and   cold    running   water.      Exterior 
of    tl  e    building    will    be      faced      with 
brick,       Plans       are       complete 
ieing  taken. 

a.nd    base.      Class   C 

notion.       Cost     not     stated.       Los 

1  tennis    and. 

il     H.    Hewltl  L.    A.    Owii- 

Ti  e    building   will 

,    <-  i  -    •  n  irthwest   corner   of 

::r  i    an, I    lb-  There    will    be 

[>rea   and   a   moving   picture  thea- 

I     i    II and    a    total    of   93 

on  the  upper 

de     for    steam     heal. 

uum     cleaning 

and       hot      and      cold       running 

Interior    finish    will    be    largely 

m       will    have    com- 

eot.    Ex- 

ii  ^     will     be     faced 

l.-i.il      window 

specified.      Plans 

will    be  called 

-I  tly. 

STORES  AND  OFFICES — i  -story  and 


last-,  brick  and  steel,  $75,000.  Santa 
Ana.  orange  Co.,  Cal.  Architects.  Met- 
i  alf  &  Davits.  13  American  avenue, 
Long  Beach.  Owner,  \V.  H.  Spurgeon. 
The  building  will  be  erected  on  a  cor- 
ner site,  covering  an  area  of  100x13j8 
feet.  There  will  be  five  stores  besides 
the  entrance  on  the  first  floor.  Upper 
floors  will  be  subdivided  into  a  total 
of  100  offices.  Interior  will  be  finished 
in  pine  and  hardwood  with  marble  and 
tile  wainscot  and  tile  floors  in  the 
i  all-  and  lobby.  There  will  be  steam 
1  eat.  elevator  service  and  a  vacuum 
c  eaning  system.  Metal  window  sash 
and  frames  are  specified.  Tiie  exterior 
of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Patent 
-tore  fronts  will  be  installed.  Plans 
are    complete    and    now    out    for    figures. 

APARTMENT  HOUSE— 1  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Los  Angeles.  Cal.  Architects,  Train  & 
William-,  Exchange  Bldg.,  L.  A.  Own- 
er. Mrs.  George  J.  Ley.  The  building 
v,  ill  le  erected  on  a  corner  site  and 
will  cover  an  area  of  60x115  feet. 
Plans  show  106  rooms  arranged  in 
suites  of  two  and  three  rooms  with 
private  baths.  Interior  finish  will  be 
of  pine  with  some  hard-wood  floors 
and  veneer.  All  suites  will  be  equipped 
witli  wall  beds.  There  will  be  steam 
beat,  an  automatic  elevator,  vacuum 
cleaning  system  and  hot  water  sys- 
tem. Marble  and  tile  will  be  used  in 
the  entrance  vestibule.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plan-  are 
neirly  complete  and  figures  will  be 
tailed    for    shortly. 

CHURCJR— 2  story  and  base.  rein- 
forced concrete,  $25,000.  Glendora,  Los 
Angeles  Co..  Cal.  Architect.  II.  M.  Pal- 
ter, on,  O.  T.  Johnson  Bldg.,  L.  A. 
Owners,  Methodist  Episcopal  Church 
•  i  Glen  bo  i  Tlie  building  has  been 
designed  in  the  Gothic  style  and  will 
Lover  an  area  of  76x100  feet.  Plans 
foi    a    main    auditorium    seating 

■•  ople.     with    .hi    adjoining    lecture 

a  i  Ing  200  people.  The  e  two 
looms    may    be    tin-own      together    by 

inc. i  ns    of    sliding    doors.       Besides    these 

-     there    will    bt    23    <-hi 

two    department     lecture     hails,     social 

in    i  mi  pastor's  study.     Interior  finish 

will    le   of   pine   throughout,      A    plenum 

sv>  1,-m   iii      .-i  ting   a  nd   \  entila  t  ion   will 

i    tailed       Exterior  of   the   building 

will       be       laced       H  il  h       '  mi,, ml        phi     l.i  . 

■     I.-  -   Ij    npli  t<      i  ml    . 

.!;-    .1        In, 

i  REIGHT   SHED     -    l      -toiy.     rein- 
concrete      stated.   Los 

Engineering 
Department     San     Pedro,     Los    Angeles 


E.  H.  Williams 


Chalmer  Munday 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phelan  Building,        San  Francisco 


lit    Lak 


R.    R. 


Owners,   ban 
Pedro,    Los    Angeli  Salt    Lake    R. 

I:  n.  Bng '.  F.  Miller  is  pre- 
paring plans  for  a  freight  shed  cov- 
ering   an    area     of    60x150     feet,    which 

0  ill  be  erected  at  the  corner  of  First 
iinl  Myers  streets.  The  building  will 
le  fireproof.  Plans  will  be  ready  for 
figures  within  two  weeks.  Exterior 
will    be   faced    witli    cement    plaster. 

FIXE  ARTS  BUILDING,  LOS  AN- 
GELES STATE  NORMAL  GROUP — 2 
story  and  base,  brick  and  frame.  Cost 
i  ted.  Los  Angeles,  Cal.  Archi- 
•ects,  Allison  &  Allison.  Hibernian 
■  .  State  of  Califor- 
nia.     Plans    are    being   completed    for    a 

1  uilding    Slxl31    feet,    which    will    com- 

oup  of  buildings  now  under 
ui  tini  for  the  Los  Angeles  State 
Norma]  S<  ihool  at  the  corner  of  Ver- 
mont and  Willowbrook  avenues,  Los 
Angeles.  The  building  will  be  of 
'"'—•-ie  construction,  faced  with  tapes- 
try brick  venter,  and  will  have  a  tile 
roof.  Bids  will  be  t-alled  for  shortly 
by  the  State  Department  of  Engineer- 
ing. 

Contracts   Awarded. 

RESIDENCE:  —  -  story  and  base. 
concrete  and  frame,  $25,000  Los  An- 
geles, Cal.  Architect,  Frank  L.  Molino. 
1,(131  Hollywood  Boulevard,  L.  A.  Own- 
i:  Si  ell.  Contractor,  Frank  L. 
Molino.  6631  Hollywood  Boulevard,  L. 
A.      Contract    price,    $25,000. 

APARTMENT  HOUSE — 2  story  and 
.,-..  brick,  $16. TOO.  Los  Angeles,  Cal. 
Architect.  Charles  F.  Helmle,  Lissner 
Bldg.,  L.  A.  Owner.  .1.  A.  Kerchgraber. 
Contractors,  Monarch  Investment  Co., 
Security  Bldg.,  L.  A 
$1  6.7(111. 

CHURCH— I  story 
and  frame,  (19,000.  Colton,  San  Ber- 
nardino Co.,  Cal.  Architect.  Norman 
F.  Marsh,  Broadway  Central  Bldg.,  L. 
\  i  iv,  Tiers,  Jewel  Methodist  Church  of 
Colton.  Contractors,  Campbell  & 
Ward,  Colton  Contract  price,  $18,000. 
HOSPITAL — 2    story    -and    base,    reln- 

concrete,     $45, Santa    Ana, 

in. mm-  i'h.  Cal.  Architect,  Fred  H. 
Eley,  Hervey-Finlej  Bldg.,  Santa  Ana. 
Owneis,  ounty.      Contractor, 

■  onsti  action,    A.    E.    Bll 

....  ,     i      ii        - 1    .  i  i      Santa     Ana,     $37,71M 

heating      and      ventilating,      Machinery 

i   :trii    '••!  .    I.    a  .   $1,137. 

STORE    AND    OFFICES   -2    story    and 

-,-,    n  ■ i    '  '""  '  ■  "'.   ?::,;. ■    ''•■'■  - 

. 
..), I   Cillender 
Bldg.,    i.      \       'v.  lit,        i:n  erslde    ib- 

Cn       .i.  i     Man- 

3th   St.,    Rlv- 
i  rside,      Conti  acl    inn  e,    ,<  II 

STi  IRES     I  storj         Ick  and 

steel,    $_'ii,ii"ii.      l.os   Angeles,   Cal.      Ar- 


Contract    price, 
nd     base,     brick 


Wednesday,  Aug. 


13,     1913 
Walls    & 


ts,  Morgan 
Van  Nuys  Bldg.,  L.  A.  O 
II.  Van  Nuys.  Conl  I  ictor 
|ng  Mill  Co.,  S30  Gan  5  SI 
tiacl    price,   $26,000. 


Morgan, 
er.  Mrs.  S. 
Alia  Plan- 
,.   A.     Con- 


PORTLAND  AND  OREGON. 

WAREHOUSE— 2  story  and  base, 
brick  and  steel,  {30,000.  Portland, 
in,..  Architect,  Aaron  Gould,  Worces- 
ter Bldg.,  Portland.  Owners,  National 
Ire  Co.  The  building  will  be  erected 
at   the   corner   of   East    First    and   Stark 

treets  and  has  been  designed  fur  a 
cold  storage  plant.  No  interior  finish 
ha-  teen  specified.  There  will  he 
special  machinery  and  equipment.  A 
Isirge  freight  elevator  will  be  installed. 
Specifications  pro\  Ide  for  metal  win- 
dow sash  and  frames.  Exterior  of  the 
building  will  be  face  1  with  pressed 
brick.  Plans  are  complete  and  figures 
are    I  '-ing    taken. 

STABLES    AND    SHOP— 2    story    and 

:i-.\  reinforced  concrete,  $60,000.  Al- 
iniM.  Ore.  Architects,  Emil  Schacht  & 
s,,n,--,  (Portlfend.  Owners,  star  Sand 
Co.  The  building  will  cover  a  ground 
1:  ,m  of  100x1 50  feet,  and  will  be  ab- 
solutelj  fireproof.  Basement  will  1  e 
used  1  or  « agon  torage,  first  floor  for 
stables  and  a  blacksmith's  shop,  and 
the  second  Boor  foi  a  wagon  shop  and 
storage  space.  .Metal  window  sash  are 
specified,  There  will  be  concrete  floors 
and  fireproof  roof.  Exterior  of  the 
building  will  be  faced  with  cement 
ill  is  ter  1  'la  11.-  a  re  complete  .1  ad  fig- 
ure;   are    now    being   taken. 

Contracts  Awarded. 
MUNICIPAL  DOCK  NO.  I— Timber 
and  concrete  construction.  $200,000. 
Portland;,  Ore.  Engineers,  Portland 
1.1  0  1  lommission.  1  iwners ,  1  Mty  of 
Portland.  Contractors,  Lewis  A. 
Hicks  Co.,  Ki-iltn  Bldg.,  s.  F.  Contract 
price.    $210,000. 


SEATTLE  AND  •WASHINGTON. 

PASSENGER   statu  IN-    I    stoi      and 

:.  c       Class     A    con   1  ruction,    $: .000. 

Spok  1  m  ,  w  ash.  At  cl  iteots,  Vi  itec- 
tura     1  >epa   1  mi  til   O.-  W.  Rj  .  a  nd   N".  Co.. 

Ipi  I     h  ne     .   1  regon  ■  VA  asl  ington 

Raili  oad     and       N  1 1  [ga  I  ion       1 '"       This 

work    nas    menl  ioned    in   th olumns 

w  hen  pi ■  H  3  wi  re  Hrsl  prep  1  re  i.  The 
I  uilding  v.  ill  I  e  of  fireproof  consl  ruc- 
tion and  will  cover  an  area  of  152x300 
feci.  Onlj  1  central  pari  will  1  e 
four  stories  high.  Exterioi  ol  the 
1  uilding  will  be  faced  wil  li  pressed 
brick,  1  m  stoi  and  t<  ra  cotta.  Plans 
1  n  1    -  peciflca  t  ion-   car    be     ecu   e.J    from 

.1,    R,    Holi ■    of    the    'I     tiers    at 

Spokane.  Bid  are  cu  being  taken 
a  n,i   will    be  opened   on    A  ugusl    20th. 

MAUSi  1.101'M      1       story,       reinforced 

■  ,nii  rete       $   5,000.      Snohomish,      Wash, 

.'  rcl  Itect,        W.      Marl. in -v      Somerville, 

>\  :  ite    Bldg.,    Seattle       Ov  m  1        North- 

,    ;    Ma  usoleum  Co      Th<    building    a  ill 

nllai     i  .1    consl  ruel  Ion    1 0    a    num- 

'  ci    hi    otl  ei    ma  u  loleums    bull!    hy    the 

me     0  e    any.      Tl  ere    will    bi 

Exterior  of  the  building 
will  1 1  fai  .  ]  with  1  em.  ni  plaster  and 
1  ul       tone.       Plans     will     be     1  0 

tie  ami   figures  will  i"'  called. 

LIBRARY-    .1  rid      ba   e,    1  eln- 

rorre.l  concrete,  $20,000.  Bremerton, 
A  n  An  I. itect.    II     II     Glnnold     Epler 

1  |dg  ,    Si  al  1  !e       1  Ivi  nei  1      Cltj    of    Brem- 

ei Tl  e     an  hitei  1     ha       In 

commissioned  to  prep-a  re  11  ese  pla  u 
ami    detail:    of   construction    cannot    be 
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given  it  this  time.  The  building  com- 
mittee have  decided  to  erect  a  fireproof 
building.  The  structure  is  a  gift  of 
tl  e  Carnegie  Library  As  ociation. 
Complete  details  will  be  given  in  these 
olumns   shortly. 


OAKLAND     ill  II. m\t;     SUMMARY. 


For   the   Month   of  July,    11)13. 

Compiled   by    Max   Mantel. 


Classification  No.  of 

of    Bldgs.  Permits 

Issued 

l-storj     dwellings 70 

l-sl    dwlg    with    store;.  1 

2-story     dwellings 10 

_-st    dwlg    with    stores.  1 

1  ',2 -story     dwellings...  11 

2-story     fiats 3 

2-st    dais    with    stores,  1 
3-story     apartments...  2 
8-story      brick      apart- 
ments   with     stores..  1 
I  rii  k        theatre        with 

f    line     store: 1 

2-StOrj      l-roiim    school.  1 

i  -storj      brick     stores.  .  2 

1-story    frame    store:..  3 

t-story    office    buildings  1 

1  oa  t     1  ouse     1 

2-story    brii  k    laundry.  1 

1 -story     cleaning    wks.  1 

t!"  een    liou  e     1 

Plumbing,    metal    work. 
etc.,    for      store      and 

office     building     1 

Concrete    foundations..  2 
Work         shops,         tank 

frames    and    barns.  .  .  S 
1  li  1  iges,       sheds       and 

stables     14 

Alterations,      additions 

and      repairs 136 


Cost 

120,35(5.00 

2,125.00 

74,804.75 

3,60(1.00 

24,510.00 

14,060.00 

16,000.00 

29,000.00 

70,000.00 

13,000.00 
5,000.00 
13,190.00 
6,320.00 
8,077.00 
2S.286.00 
9,555.00 
800.00 
40.00 


25,597.00 
185.00 


2,122.00 
192,236.50 


Total      2S2      $66ii.5S8.25 

TOTAL     NUMBER     OF     PERMITS     AND 
TOTAL    COST. 

No.   of 
Permits         Cost 

New     construction 146     $46X,351.75 

Alterations,     additions 

■and     repairs 136       192,236.50 


Tola! 


$660,588.25 


ill      INCREASE     GOVERNMENT      PRO- 
JECT. 

ORL.AND  (Glenn  Co.),  August  .8 — 
Tl  e  Department  of  the  Interioi  at 
Washington  in  a  recent  communica- 
tion sen.  to  F.  S.  Reager,  Secretary 
of  the  Water  Users'  As  ociation  of  the 
I  1  la  ml  (I nit.  requested  him  to  take 
steps  in  see  whether  the  capital  stock 
Of  tie  As  ociation  could  not  be  lu- 
cres sedi 

A       meeting    of      the    Directors       and 

1  o.  k  i lolden      has     I  een    called    for    Oc- 

1 ..   e     7th,    when   the  advisability   of  In- 

1  reaslng     tl  e     present     capital     stock     of 

$750,000    to   $1,030,000   will    be   decided. 

Tl  is  would  iiro-  ide  for  an  Increase 
Of  tie  shares  from  15,000  to  21,000,  and 
v Id  no  mi  an  extension  of  the  Ir- 
rigated at  c,   from   1  1,000  acres  to  20, 

■ .  res 

#.- 

TIMBER     LAND    IN    SISKIYOIt 
OPENED. 


1II1 


ba 


Ti  e    Secretai  y    ..r      Agrl 
ni   1     notified    District    Forester    DuBois 

of  the     approval    of    the   sale    ol     !  

000, feet    of    National    Forest    timber 


from  the  Klamath  National  Forest  in 
Siskiyou    County.      The    area     Involved 

lies    tb    of    the    Klamath    Itivor,    bet 

tween  Hornbrook  and  Happy  Camp. 
The  sale  of  this  timber  depends  upon 
the  construction  of  seventy-two  miles 
of  railroad  to  tap  the  main  line  of  the 
Southern  Pacific  at  Hornbrook,  and 
il  e  timl  er  will  not  be  sold  until  trans- 
i  0   lation    is   a.sured. 

Tl  e  'area  has  bee:)  divided  for  sale 
purposes  into  three  units,  no  two  of 
which  will  he  sold  to  the  same  ,,p- 
crator.      Tie    upper    unit    contains    395,- 

1, nun    feet,    made    up    of    36    per    cent 

Douglas  fir  (Oregon  pine),  22  per  cent 
of  yellow  pine.  22  per  cent  sugar-  pine, 
13  per  cent  whit  fir,  and  the  'est  red 
fir  and  cedar.  Tl  e  middle  unit  con- 
tains 58S,600,000  feet,  made  up  of  65 
per  cent  Douglas  fir,  19  per  cent  sugar 
pine,  11  per  cent  yellow  pine,  and  the 
temainder  while  fir  and  incense  cedar. 
T.  e  lower  unit  contains  1,000,000,000 
feet,  made  up  of  (is  per  cent  Douglas 
fir.  21  per  cent  sugar  pine,  4  per  cent 
yellow  pine,  and  the  remainder  white 
and  red  fir,  incen  e  -and  Port  in  1.11,1 
cedars.  Tie  stumpage  rate  In  the 
upper  unit  os  $3.75  per  tliouasnd  for 
sugar  pine.  $2.75  per  thousand  for 
yellow  pine.  $1.25  per  thousand  for 
Douglas  fir.  -and  7.",c  per  thousand  for 
other  species.  In  the  middle  and 
lower  ur.it  the  stumpage  rate  Is  $2  per 
thousand  for  sugar  pine,  $1  per  thous- 
and for  yellow  pine,  and  50c  per  thous- 
and for  other  specie..  Periods  of  from 
twenty  to  twenty-five  years  will  be  al- 
lowed for  the  removal  of  the  timl.  er  in 
each    unit. 

In  addition  to  the  timber  on  Na- 
1  mill  Forest  lands  In  this  area,  there 
is  considerable  private  stumpage 
which  would  make  additional  freight 
for  1  railroad,  us  well  as  large  cop- 
I  e.-  deposits  in  the  vicinity  of  Happy 
Camp.  Tie  showing  of  freight  that 
t.  is  locality  can  make  should  justify 
tl  e  construction  of  the  neee  sary 
1 1 .1  asportation,  a  ml  it  is  expected  1  bat 
capital  will  Lecome  interested  in  this 
pi  opi.sition. 

Plans  for  a  railway  into  this  re- 
gion, outlined  in  the  past,  have  been 
for  a  line  from  Eureka,  Humboldt 
I'oiinlv,  to  connect  with  the  Southern 
Pacific,  forming  a  link  between  tui- 
ne,  distrii  t,  wl  ich  in  the  past  leas 
I  een  comparatively  isolated,  and  the 
Sacramento  Valley,  also  Jackson  an. 
Klamath   Counties,    1 


T   ere   is  happny  a   g  ro .-.  in.    tendency 

0  -1  .  k  be  ni'  lii  01  a  tlon  of  1  ne  archi- 
1 1  ci  1  iei  the  ari  1st  i  11  giving  -  ncli 
1  cam ,  10  engi  nrr:  a"  works  as  tl  8 
<  null  Ion  will  allow.  This  is  par- 
i  ,1  a  a  1  ly  true  in  regard  to  the  l.vms 
and  reservoirs  of  w  iteri  ays  tnd  i  oris 
for  water  supply,  ind  excellent  re- 
sults i  ave  1  c.n  obtal  tied  In  tl  e  treat- 
ment    '  f       erl , 1     :     e     ■■■in       dams 

- 111  li,    for    Insta  n  e.      a      thai    for      ti  e 
supply    of   Xew    Vn:  k    ai    Croton    an  1    ol 

1  n-i t    Wachusett,        In    this      

ne   ion    we    -hi     plea   el     to    learn    1:  at 

•      r        f    lie       Ari  -        1  '    nil    ill  mi  ■<  -       SU      - 

male. 1     in      Cong   e  plani      for      11   ■ 

:  e  1 11.  ib    •  1  on   ol    1    ■■  1  'a  11  1  ma    1  'ana  I,   In 

w  I  Ich    are    emhodte  1  1  inds  cape    effe   I 

ed    to    rend.  loci 

1  a  1    1    e      ipproacles  to      1 

Si  leal  Ific     Aniei  ii  .1  11 
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Wednesday,   Aug.    13,    1913 


Frank    Neidick 

Carpenter   and   Builder 

Phone  Mis>ion  5126 


!§• 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  d  carpenlc  and  builder,  Mr.  Neidick  has  had  twenty- 
two  >ears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  huh  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flalsforoneman  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Ntidic  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  tl  is  ci  y,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Asscciation. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES== 

Fire    Sets,    And  Irons, 
Fender  Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


A  reversible  window  that  cost  only 
25  cents  more  than  the  common  double 
hung. 


Common  Sense  Window 


Invented        and        manufactured        by 
L.    H.    BIRTH,    19th    and    Carolina    sis.. 

also   i  hi  .Jessie  St. 


Wednesday,  Aug.    13,    1^13. 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
21  8--  1  Pacific  Bldg.    447-49  E.  3rd  St.   33 1 -339  Cypress  1 1. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


JAMES  CAHILL  &  CO. 

Incorporated 

DEA LE RS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                             Tel.  Oakland  1113 

,              DI{. 

ALVIN  PLUMMEB 

HOME 

TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    SI  tliKET  5184 

SAN 

FRANCISCO,  CALIFORNIA 

Diebold&Sons 

Manufacturers  of 
PLAIN  AND  BEVELED 

Mirrors 

BEVELING 

GLASS  GRINDING 

POLISHING   EDGES 

DRILLING  OF  HOLES 

Ornamental  Sand  Blasting'  and  Chipping. 

Resilvering  of  Damaged 
Mirrors  at  Short  Nctice. 

68  Julian  Ave. 

Bet.  14th  £>  15th,  Mission  £)  V&iencia  Sts 
PHONE  PARK  1280.  San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


■TU8" 


iWIIIf 

3  Sf H  FHiMli  ^ 


Now 
Made  in   San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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JOEL 
JOHNSON 

GENKRAL 
CONTRACTOR 

OHce 

110  Jessie  St 


Residence 

1 139  Kansas  St. 

San  Fra..ci>co 


I,    SI  II  il 


G.RCUNN!NGHAM,MgK 


"  TbIbjOuuibb 

Narkst  2  BE 
Harht2B7 
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38  EIGHTH    ST. 
San  Francisco,  Cal. 


Bind  your  copies  of  the  Building  and  Industrial 
Newsin  PERMANENI    BOOK  FORM 


We  have  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Build'ng  and  Indu, trial  News  contains  a  great  deal  of  technical  and 
statistical  information   that  many  of   our  readers  find  worth  saving' for 
future  reference.  There  is  no  better  way  of  p  eserving'  it  than  using'  the 
"BIG  BEN"  BINDER 
Which    preserves   the   magazine   in   permanent   book   form.     This   hinder  is  .handsome    and    durabl 
the    permanent    filing    of    magazines   as  easy   as   tiling  ordinary   papers.      Itopens    tint   like   a   regu 
comes   in   line  art   cloth    witli   the   name  of  our  Journal  stamped  in  gold   on    the    front    cover   an 
peri  one  who  desire  to 

Save  These  Valuable  Article 
this   hinder  is  just  the  thing,  as  it  holds  several   numbers  of  our  Journal  a 
year  after   year,   simply   by   taking   out    the    old    Journals   and    inserting   tilt 
By    making    special    arrange.nent    with   the  manufacturers  of  this  bes-t 
the    market,    we    are   able    to   furnish    them    to    you    for    ONLY  Sl.OO  EACH, 

Merely   send    us   your  name   and  address  and   say:      "Send   us   your   binder.      I   enclose    $1.00,"   and    we 
send    the   binder  promptly   all   charges   prepaid. 

Send   in   your  orders  now  and   begin    saving   the   statistical   and    technical    information,    articles    and    valu 
able  data,    that    will   be   published   in  The    Building    and    Industrial    News   this  year. 


and  makes 
r  book,  a  rid 
back.      For 


d    can    lie    used    again    indefinitely 
new  ones  as  they  come  to  you. 
linder   that   lias  ever  been  put  on 


ill 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  go  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  tnd 
architect  receives  a  copy  of  the  Building  and  Indust'ial  News  containing  mention 
of  their  individual  Job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  ol  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  co  struct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Wednesday,   Am/,.    13,    191; 
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Walter  14.  Scott 

ARCHITECTURAL 

Photographer 
558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2807 

Oakland,  Oakland  S841 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially- 
Convenient  for  Builders  and  Contractors. 

Boxes  52  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Tu'k  Streets 


TELE  :  HONE     MERRITT     1900 

Dow  C. 
Golden 

*,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date 


I'M.':     ••■',!    INL)l'ST:;!.\l,   \U. 


Catarrh  canj?  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Pi  Ice  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 
CLOVER-LtAF   PHARMACY,   Inc. 


ClOVERDALE 


CALIFORNIA 


'll  Is  AlmnO  Human" 


Phone  Kearny    740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air  Cushion   Check,   working    automatically. 

Simplicity  and   Durability   combined       Ar-iii.'l 

to  either  side  of  any  size  of  door  either 

Right  or  Led  Hand,  without  change 

In  ordering,  give  siz-  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  he  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORKELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Oover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

the  one  Perfect  Preparation  for  Bringing 
that  Deli  at-  Beauty  oiheSkin  so  d  sired 
hy  the  Ladies  and  admired  by  ihe  Gent  e- 
men.     Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,   Inc. 


f'alifornia 


Telephone  Douglas  1794  Member 

'Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Framisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673       445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Assoctation, 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185    STEVENS' IN    ST.      TELEPHONE    SUTTER     995.  MEETS       FIRST       AND 

THIRD  MONDAYS  OF   EACH   MONTH     AT    1:30     P.    M.    AT     THE     BUILDERS- 
EXCHANGE 


OFFICERS. 


President.    JOSEPH    AHLBACH 

MasterPl umbers'  Ass'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'  Assn. 
Treasurer;      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n. 


y       W.    S.    SCOTT 

Masons'    and    Builders'    Ass'i 

.    Williams    and    C.    Munday, 

Attorneys, 
615    Phelan    Building. 


■'This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them.'' 


Office     101     Gough 

John   L.   E.    Firmin 

Secretary. 

AMbach    &    Mayer 
Anderson     &    Bai- 
ley 

Balling.     E.    A 
Baerne.     Louis 
Beck,    Jos. 
Belknap.    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blacknian,     M.    J. 
Brennan.    J.    F. 
Breslin.     Chas. 
Bornsleln      &       Le 

Blanc 
Uoscus    Bros, 
bowen.      J.      L.      & 

Son 
Brook.       J.       H.    & 

Son 
Bryan.      J.     M.     & 

Son 
Bryan.   S.    D. 
Uuick,    Win. 
Burke.     PI.    Co. 
burnham,     PI.     Co. 
Butler.    D.    S. 
Cohen.     M. 
Coleman.     Alex 
Collins,     T.     M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronln.    J. 
Curran.    A 
Curtis,   Edw. 
Daglow,     L. 
Dallamore,    G.    C. 
Dalziel.     lloht,     Jr. 
Davis,    A. 
I  ieas,    John 
De    Lann    Bros. 
Demers      &      Dag- 

neau 
Dl    Vecchlo.    S.    J. 
De.ventl.al,    E.    M. 
Dockery.     Wm. 
Doherty.    J.    P. 
Dowing.     VV.    J.    & 

Bins 
Eastman.    T.    W. 
Egan.    T.    J. 
Eisner.     1'. 
Ernst,    11.   &  Sun 
Ertola.    b. 

Fisher    &    Wolfe 
Fltzpatrlck,    J. 
Flood      *       Ham- 
mond 
Kurd.    Thos.    J. 
Forsyth,    W.   C. 
Franklin.    C.    P. 

Qibbs,     David 
Gibbs.    .1     &    Bon 
Gllley-SohmU.    Co. 

Glemser.    F. 
Qomersal,    F. 

Wm. 
Grady,    H. 

Grundy.     E. 
Halm,    A.    .1 
Haub.    Geo. 
Hays.    E     L 
Heinz.    C. 
Hennessey,     A.     E. 
Hlf?g!nM.    Chas. 
Hlld.-I.rand,    C. 
Ilobro,    w.    D. 
Hondet,    J. 
Hoffman    *     Scha- 

Hooper      F      M 


MEMHEI1S. 


Houston,   J.   J. 
Kane.    Jas.    I. 
Kara.    F.    E. 
Kayser.     Chas. 
Klein,    A.    E. 
Klimm,     Frank     J. 
Kiernan    & 

O'Brien 

Knoles,     F.     T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz.    O. 
La   Chapolle,    W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
I.ettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner.  C     W.   Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
VlacDonald      A.  W. 
.VIcEnhill,    Leo 
McLeod.    J.    J. 
Meehan.    P. 
Mensor,    G.     W.  Co 
Meyer.     S. 
Mitchell.     M.    A. 
Moenning     &     Co. 
Moller.    W.    D. 
Mollis,     Herbert  L. 
Mollis.    A.    I. 
Monice.    T.    B 
Morrison    &    Bevl- 

lockway 
Mulholland,    J      V. 
Murray.     Roy 
Murray     Bros 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Oromburggne 
O'Mara.    J.    E. 

Peiazzi.     H.    J. 

Petersen.    S. 

Plevin    &    Morrice 

Power    &    Pike 

Ralsche,     Fred 

Helm.    C. 

Richardson.     J.     fc 
Son 

Rohr.    Jos. 

Ryan.    T.    J. 

Sasso,    Frank 

Schallch,    J.    A. 

Schleve.    Theo. 

Schwarz.     Chas.  Co 

Shepard     bros. 

Slngewald.    J. 

Skelly.    Thos. 

Slattery.     M. 

Snook.     W.     S.       & 
Son 

Spencer         Plumb- 
ing  Co. 

,     &     Hlnk.l- 

Stevens.    Jas.    F. 
Stroh  mier    &    Koe- 

n  [g 
Si  bur.    C.    G. 
Sutton    Co. 
Szan  k     s. 
Taylor    a     Prach- 

ard 

J.    C. 
J.  s. 

Turner  Co. 
Von    Tagen  K-  viol- 
Ward.   Hugh 


Watson,     Chas. 
Week    &    Co. 
VVestphal.    H.    N. 
Wetzel    &    Grass 
Whitley,    H.    T. 
Whitman       -       Ly- 
man  Co. 
Williamson.    H.   Co 
Wilson.    W.    F.    Co. 
Williams.   O.   F. 
Wiesendung.    P. 


MASTER  1'A  INT- 
ERS' AND  DEC- 
ORATORS'     ASSN. 


Office     236     Pacific 

building 

W.    T.     Beck,    See. 

Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt.    H.    J. 
Ankers.    H. 
Anderson    Bros. 
Beck.    W.    T. 
Bacigalupi,     P. 
Black,    E.    H. 
Burns,     Joseph 
Becher,    H. 
Bernstein.     Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,    L. 
Coonej .    w.   H. 
Cohn.    M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan,    V.   J. 
Daniels.    G.    V. 
Domenitoni.     S. 
Dahl,    F    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,    O.    C. 
Goetze,    F.    W. 
Gercke      tc      Fell- 
bach 
Graper,    Harry   G. 
Griffin.    F. 
Gewirtz,  Joseph 
Grimes.     John 
Gordon.    C.    E. 
Hoffman.     Jno. 
i'.    H. 
Johnson,    P. 
Jablonskl,   A. 
Kern.    Henry 
Klesel 

Kroder,    Gus. 
Koenlg,    Otto 
Lorenzen,    Fred 
Lucas,    Ed.   J. 
Manning.    Jno, 
Maundrell.    H. 
Norris,     Chas. 
Oral,   <:. 

v.. 
■  el,   John   L. 
Pyne.    tt,    *    Sons 
.  i  ,   Robert. 

II.      A. 

aefer,     \.lam 
fr-r,      Wm. 

.  .1,     Wm, 
Schultz.    le 


Sorensen,     R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann,     Chas. 
Wendt,  O.   W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zellnski.    R. 


Thos.    W.    Butcher 

President 
Allen,    C.   .'. 
Arlett,     Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher.     Thos.  \Y 
Brady,    M.    V. 
Butler,    Thos. 
Butler.     W.     A 
Brady,    O.    E. 
Beck.    Adam 
Barker,    Geo. 
Byron,    D.    a. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brlgham,    H.    B. 
Brennan.    J.    E. 
Carr,    J.    W. 
Collins.    Jerome 
Camphell.    T.    J. 
Collins,     R.    J. 
Collin,    Jean 
Carnahan,    E.    E. 
Downey,    John 
Drake,    H.    E. 
Fennell.    Jns.    S. 
Fennell.    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gllbertson.    Louis 
Gilson.    J.    E. 
Gale,    M.    F. 
Gardiser,   F. 
Gladding,    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley.    Chas. 
Hlbblns,    Geo.         i 
Hogberg,    Emil 
Koldenstrodt.     F. 
Larsen.    N. 
Larsen,    H.    H. 
Larsen,   L.   C. 
Lawson,    A.    W. 
Lindgren,    C.    1. 
Ludwlg.  John 
Mealy.    M.    J. 

Irter,    W.    .i 
McCall,     Wm. 
McCall,     Elvln 
McCowan,     M.     B. 
MBler,   J.    W. 
MtiTrnhev.  Thos.   F 

Mille, 

Murrav,    W.    C. 
McSherry.      M       I 
Mowbray.    M.    V. 
Nagel.    W      L. 
Nagel.    R     H. 
O'Connor.    J.    J. 

1 
I'Mllli. 

-I 

Ralnev.    W.    A 
Ralney,    E.    8, 


Reed,    Walter 
Olladllllg,      W.     C. 
acotl,     \V.    S. 
V\'atson,    Sage 
Watson,    Sidney- 
White,    J.    M. 
U  alker,   p.  J. 
Wygant.    J.    H. 
Wilson,  Jus.  A. 
Valley   Elec.    Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

office    185    Steven- 
son   Street. 
W.   F.   Clute,   Pres. 

brennan.  Jas. 
Burt,  Chas. 
Burke,  G.  W. 
Coppellottl,  L. 
Connell,  J.  E. 
Clarke,  D.  Ross 
Callaghan    &    Ma- 

netta 
Campbell,    Chas. 
Crichton,    J.    L. 
Carrick,    M.    H. 
Cline,  T.  J. 
Carter,    Chas. 
Conner,   I.   C. 
Coghlan,    Frank 
Chalmers,     H.     A. 
Dunlop,    Robt. 
D'Arcy,    W.    H. 
Daly,    Jas.    H. 
Damlco,    Tony 
Fry,    A. 
Felt,    R.    D. 
Fraser,     Simon 
Fay,    J. 
Floodberg    &     Mc- 

Caffery 
Greeley,    T.     H. 
Gilmour,    Wm.    G. 
Gregg   &   Clute 
Holohan,    M.    E. 
Hanley,    H.    W. 
Jacobsen,    N. 
Jensen,    Louis 
Knowles,    A. 
Kaiser,    Joe 
Lesure.    E.    T. 
Leahy,    D. 
Lyden,     Martin 
Muriate,    Nic. 
Mowat,   Donald 
MacGruer,     Geo. 
Martlnelli,    Wm. 
Morehouse,    C.    C. 
Mannix,   Thos.,    Sr. 
Mannix,    Thos.,    Jr. 
Mennie.    Alex. 
Nagel   &    Nagel 
O'Sullivan    &    Bow 

ler 
O'Kane,    C.    T. 
Orford,  J.  A. 
Powers,    J.    J. 
Phllhin,    J.    J. 
Rosenberg,    F.    A. 
Sullivan,    D.    F. 
Steere,   J.    E. 
Sherman,    A.    N. 
Smv-the  Bros. 
Spring.    H. 
Smith     &     Johnson 
Terranova,  M.  J. 
Wagner,  J.  A. 
Witts,    A.    D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    DUtrlct     Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.     S.     Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.    Co. 

DavlS     Elec.    Co. 

I  i.  .  k.i     El...-.    Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,  W.  S. 
.•In     Elec.  Co. 

Levy    Elec.    Co. 

Klrsien.    w.    H. 

Marine     Elec.    Co. 

McFell    Elec.    Co. 

National    Elec    Co. 

Newberry  -  Bend- 
helm 


i'ac.  Fire  Extr.Co 
isohlwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton.    John    G. 
Turner    Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite     Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,    C. 

Lynch,    R. 

Lynch,    J. 

Munson.    C.    &    Co. 

McAbee.    E.    T. 

McLelland.    R. 

Hayden.  Fred 

Potter,   A    V. 

Peerless  Fire- 

proofing   Co. 

Raymond,     Wm. 

Roebling   Con.   Co. 

Snell    &.    Dennis 

Streeter,    M. 

Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co 

Burnham  Plumb- 
ing   Co. 

Collins.    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.   Co. 

Gilley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co..     The 

Walsh.     F.     P. 

Williamson     Co.,  H 

Wit  (man.       Lvmnn 

&     Co. 
Will  lams.   E.   D. 


Wednesday.   Aug.    13.    1913. 


BUILDING  AND   INDUSTRIAL  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


resident,  Chas.   W.  Gompertz  Treasurer,  Chas    A    Daj 

Vlce-Pres.,  A.  H.  Bergs trom     Secretary.  Wm.   E.   Haetue 
Hoard    of    Directors,    1«1^-13. 


II.   W.   Beach 

A.   11.   Bergstrom 

John   Biller 

C.  A.  Day 
Floor   MaDQger 
Geo.    A.    Maas 


IStockho'ders) 

Ackerson     &     Son, 

0.    B, 
Amweg,   Fred  J. 
Anderson      &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John    E. 
Beelham,    A.    H. 
Bedgren      &      Son, 

Louis   G. 
Biller,   John 
Bletch,    E.    C. 
Bluxome   &  Co. 
Born,    F.    H. 
Boyd   &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson,    Elmer 
Casty,   John 
Cavanagh   &   Vezi- 


na 


Jil. 


Ira      W. 


J.    W. 


Coll 


Cole,    P. 

Co  11  man 
man 

Commary   -   Peter- 
son  Co.    (Inc.) 

.'ox    Brothers 

Craemer,    O.    A. 

Day's  Sons.  T.  H 

Farquhareon,   D.B. 

Fee.    Grant 

Fcrrolite    Co. 

Flnlayson,   M.   M. 

Flaherty  *  Ogle 

Fletcher,    James  P. 

Gfnley,   Ed. 

Glaze,    Robert 

CI'M-son.    James 

Gompertz,  C.  W. 

Gutloben    Bros. 

Hailing.   Li.   R. 

Hamerton    ,1    Son. 
Wm.    C. 

Hamilton,   Peter 

Hansen,  C.  W. 

ILirrom,    J.    JT. 

Healing,  George 

11,-alv   -  Tibbitts 
Const  r.    Co. 

Heaphy,  J.  J. 

(leckenroth  & 

Schell 

I  I.  linings.    Adolf 

Hennlng,   w.  H. 

mil,  .1.  a. 

Holt,    O.   C. 
Johanson,    J.    Eric 
Johnson,    Joel 
tones,   Fred  C. 
Kern  &  Son.  F.  W. 
Klenck,    F.    J. 
Klyee     Harvey    A. 
Km  in,-,  C.  J.   LI. 
Koenlg,    I..    B.   G. 
Kress,   s.    B. 
Kuvkendall,    J.    o 
Lange       &        Berg 

Lansing,    Frank  P. 
Larseri,  Chris 
I  Inden,    William 

,■■11    Co. 
Lindsay.    Chas.    M 
Lindsay.     Frank 


eh,    P.    .1. 
ir-Mlllen,     R.S.K 
[  a  c  D  o  n  a  1  d     & 

K  a !  i  n 


Ed.   Gi 

Chas.  W.  Gompertz 

Grant   Fee 

Ralph    McL.  ran 

Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 
Moore      Bldg.      Co.. 


C.     P. 

Moore 


liurlin- 
Jas. 


McLauglili 

L,. 
McJLera  n   &    Petei 

son 
Monk,     J. 
Vtonson     I  iros\ 

Minister     ,v      Born- 

holdt 
Neal,    Joseph 
Neidick,    Frank 
Newsom,     Wm.    A. 
Nielsen,   N.    F. 
O'Brien,   J.    J. 
Olson.    Andrew 
Owsley,    Burt    T. 
Peterson,    W.   O. 
Petterson   &    pprs- 

son 
'Pratt.   J.   J. 
Quinn.    P.    P. 
Itnnsome  Com  rete 

n0 

Rednall    W.    W 

I ! 

Reite,    J.    B. 
Riekon    •    Khrhart 
Erie.    Sz    Con.    Co. 
Rolandi.    F. 
Saner.    Adam 
Ray  well     Sj  I 
Schulz.    ,1.    F. 
Sjos  ren    1  !roi  hers 
Siller    Brother! 
Speidel 


F. 

&     Al- 


: lwlu 


\ilvcrli* 

Walsh   &  C 


T.J. 
I     Iron 


Work*. 

\ ,  i      Metal  Works 

i  i    i  i 
Works 

i  roi  Works 


Ire 


W 


& 

r 

imiii  a 


R 

■ 


s,  r> .  • 

Ins   &    Coi 


t'l.Tk 

E.    A.   McCallum 

\rcli.  Term  Cotta. 

Calif.    Pottery    Co. 

Curio. me     Brick    M 
Pottery     Co. 

I  ilamond    Brick  Co 

Gladding       -       Mc- 
Bean    Co. 

si  elger  Terra  Cot- 
to  Co. 

Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 

Berger    ■.;    :.   Co. 
Art    Glass. 
Ilcht    ,v    Din- 
mene 

Schwarz     &     Gott- 
lieb 

Artictlc         Plaster 

Heeoialii.ii*. 

Binner     Theodore 


.... 


<>.    F. 


Lipp  &  Co..  I.  P. 
Pioneer      Plate      & 

Window        Glass 

Co. 
'        nas     &  Scrnei- 

der      Art      Glass 

Co. 
A*l>c*to*  Material* 
Johns    -     Manville 

Co.,   II.   W. 

tos   Supplj    Co*. 

•       i  i    i  .1        \slu  stOS 

si  ■    ( :o. 
Western    Guilders' 

Supply    Co 
Axplialt    &    lliluin- 


Ni 


rent.     Robinson 


Con.    Co. 
mobile 


Attorney*. 
AJtken    &    Aitken 
lido  Delivery. 
J.    P. 

A  lit i 

■  3,    Fred    W. 
Roller  A   Pipe  Cov 

rriiiK. 

■I is    -    Manville 

Co.,    II.    W. 

w.  s. 
w, 


llon.l*  A 

'ii,     '  ' 
;i  nuj       Company 
etna  1  I  us,  Co 

Turner 
&    Co. 

Corp 
.  ; 

urn.    Jas.    C. 
[llinoli 

Lloyd    &    Spei 
Maclleans,    H.    v. 

A. 

Mark   M. 

■  •.     Co 
Bel  den    & 
Farr 

All- 
Co 

Brick     Contractor* 

Alexa  n 

■  '..!. 

.1.    E. 

■   all   ., 

i  ,.       Uei  I 

II.     C. 

■ 

■  ■!ui 


Giloertsen    & 

Johns 

Gilson.    John    E. 

Hansen    , 

Holding      &      Car- 
man 

Johnson.    J.    W. 

Koberling,   Jos. 

Koldenstrodt.    F. 

McWhirter,     Wm. 
,v    Collins 

Mlllerick,    Phil.    .1. 

Oberfeld.    Chas, 

o'Romk,    T.    F. 

Reed  &    White 

Tingberg.    John 

Watson     Bros. 

Whitney  &    I  '.ivies 

Brick    Dealer*. 

Bay    Develop.    Co. 

Cal.    Pottery    Co. 

Carnegie    Brick    ,v 
Po'teiy    Co. 

City    Supply    Co 

Clark    &    Sons,    N. 

Diamond     Brick  Co 
Tile    Co. 

Gladding      -       Mo- 
Bean    Co. 

Golden    Gate  Brick 
Co 

M.  War         P.  r  i  c  k 
Agency 

u  i:i  Ick 

SI  eiger  Ti  i  ra   Cot- 
Pottery    Wks 
United      Materials 

Vallejo      Brick      & 

Western     Develop 

ment      Syndicate 

Western    Lime      & 

.  :ement     Co 
BulldlUK     Journal* 
Building     and     In- 
dustrial    News. 
Daily         P  a  a  i  ti  c 
Builder 

Building  Material* 

[linger,    E. 

Portland 

Cemenl   I  lo. 
Baker     &     Hamil- 
ton 
Bav   Develop     ■  li 
Bi  rger    Mfg.    '  lo 
Bird  &   Son,   F.    W. 
Cal.      Bldg.      Mate 

rial    Co. 
Cal.    Pottery      Co.. 

Inc. 

Supply    Co. 
Cat     Lima     v-     '!■■ 

d  ra  l  ■ 
■  ,  1 1  o  ■  g  i  e     |  i  •■  i ,  k    £ 

Pi  ul-i  y     I  ',, 

Lime      mil 

Cement    Co..    R 
Diamond    Brick  Co 
Dwan    Co..    .1.    F.. 
Falls    Mfg.    Co. 
Fuller    &     Co.W.P 
Gladding      -      Mc- 

Bcan     Co 

Gross    Co., 

n   &    Co..  J.  S. 

■  .       ,T      T  ■ 

Johns     -     Manville 

Co.,    IT     W 
Jorgensen   &   Co.,C 

.1   Co.,   J.    E. 
MUi       '     Thu 

Co. 

Pac.    Portland    Ce- 
il     nt    Co. 
Palmi        -  C 

1 
Parrott   &    Co. 

Lime      g, 
nl    Co 
Boil). in     Co 
Kj  in.    Gi  o   ■; 

-u     .■   mill.     M.    T 

ii..     pro 


Rimon-Foi 


K  i;n- 


Rtnnd 

nl     Co. 

, 

'.ick      & 
■      Co 


■ 


& 


■■,■■'■  stern      \sbi  sto.- 
ila    Co 

Builders 


ment    Syndicate. 

\\  ■  i-it.'lll       Lime       t<; 

Cement  Co. 

Whlttler    -   Coluirii 


I  '■  nt    Co. 

City    Supply    Co. 
.  on  .ti      Lime      & 

i  •  men t  Co. 
I 'wan    ,\:    Co..    .1.    E. 
■  luerln  &  Co..  J.  S. 
Holland,  J.   P. 
Quality      Lime      & 

i  !e nt   Co. 

Lilley   ,v   Thurston 


.  o. 
Pai  in,         Port  la  ml 

i  eini  in  Co. 
Shasta      Lime     pro 

ducts    Co 
St. no hint    Portland 

Cement      Co 

WulelNOI.Se  If 

Price    Co. 

Western  Lime  & 
emenl   Co. 

<  lilimiey*,     Pnlenl 

CTawson  Co..    L     K. 

1  iressei  -  McDon- 
nell   Co. 

Dunlcvv    &    Gettle 

Hughea,    H.   J. 

Concrete    Cooirae- 

Barrett    &    Hilp 
1  'amp    &    CarrilloN 
Chalmers,     H.     A. 
(Inc.) 

S.      A. 

i ',  escent     C 

Dillon,     H. 
Eggen.    A.    C. 
Flaherty,    W.    N. 
Gass    Bros.    Co. 
ineci  o,    M.   H. 
Grussel,     Herman 
Hansen      .«-       John- 
son 
I  la  Nil.     C.     C.      W. 

Hurley,    P. 
Leonard,   J.   P 

M    Ci ,1     Brown 

McClenahan,    T.W 

M.iltsori,     .1. 

',!  is.-i   hi       Concrete 

&     Mosaic     Wks. 

Xi! &    Al  ru- 

Xcw      Era     Marlde 

&   Concrete   Co. 
Nugent.    Robinson 


T 


Ras,  nussen.    a 

S  a  n  Francisco 

Concrete    Co 

S-hlossf  r.     M:i  \ 
Schmidt    ,<:•    Son     J 
Spargn      John 
Slalomist     g,    Tav- 

lor. 
Szoke.     Francis 
Thomas    .<;•    Snnds 
lii.nl,    .1      V 

■  inr.  11       I,      M 
COIKTCI.-  Mllel.v. 

Bacon    &   Co..    B.  R 

Gravel       -      Spen  ru 

Road    Maohy     Cn 

Lilley    .»:•    Thurston 


Co 


l.n 


(onfrnelor*- 

Fi|lllliiin>n>. 

A      L.     Vonnc    Ma- 
ry    Co 

\ 1 1 1 , ii i  ,  ii        ■"■■■ 

Works 
Bai  on   &  Co  .   E.   P 


,rl. - 


Atlas     Heating 
Vent 

...       Wks. 
.,  i       Sheet 

n      Cornice 

Coi      Wks. 

.  .   |,  ■  ,  r 
n      *      M. 

Melal     W,o-l<s. 
Works 


45 

Hi  hernia     Sheet 

.Metal     Works 
Hughi  s.    11.    .1. 
Huralieille     Bros. 
Ideal    Corn n 
Korell    ,vCo..    .1.    A. 
Modern  Sl.eei 

Metal     Works 
.Morrison     ,^     Co. 
. .  I  i \ e   &    Leary 
Unit  e  .1  .Metal 

Products    Co. 

n     Furnace 

&   Cornice  Co. 
S.    F.    Metal    Stamp 

&    Corr.    Co. 
Crude   oil    Burner* 
Bill     &     Jacobsen 
Sherman.     Kimball 

&    Co. 

(  rusliril       HlH'k. 
Bay      Devel.      Co. 

Cal     Building    Ma- 
terial    Co. 
Cassa  rrctlo.      John 
City    Supplj    Co 
Holland,    J.    P. 
McMullin.    A.    L. 
.Simon-Font    Brick 

shed 


Standard     i 

Rock   Co 

Stone  Co.. 


Damp     I'r loa. 

Bricklev.    P.    J. 

Fox.    John    L. 

Imperial  Water- 
proofing Co. 

Redgle  ,\i  Jainei 
son 

Taj' lor.    L.    I 

Door    Opener    nnu 
Closter, 

Hischmulier.      ,;,  ,, 

lOleelrle      I'l.vliire*. 

American  Gas  & 
Electric  Fixture 
Co. 

Calif.  Gas  &  Elec- 
tric   Fixture    Co. 

P  a  c  i  Ii  e  Ga  ■  & 
Electric    Co. 

P  lee  trie    I, lulu    (•„. 

City    Electric    Co. 

S.  F.  Gas  ,v  ICIce- 
tric    Co. 

Electric   Wlrlnj;    .* 

Bqiiiiiiiienl. 

American         Fleet. 

Bng.    i  o. 
Cal.     Blec    Const  r 

( 'o. 

Central      Flee,     Co 
City  Proieellv. 

Electric    Cn. 
Decker     Electrical 

Construction    Co 


rth 


trical     W. 
Cn.ral        Electric 
Constr.   Co. 

Generol    Ens.    Cn. 
Globe        Electric 

Works 
Hani, ri, lee      W      s 
Hicks     Elect.     Cn 
Kirsten,    W.   H. 

I     eVV  Clee  |'„ 

Manhattan      Elec- 
tric   Co. 

IHcFoll      r-le-       Co 

National       El 

Co. 
Newberry   -   n.n  ' 

helm    Fie,-     c, 


Par 


Fii 


vl  ■ 


guishe 

RMlei  \         IP       •■ 

ROChdele         '",.■■    ''    ■ 

SchimetscbcV      m 

Sltarrl-.-    '      "1 

Turner    c,      ■■-.., 

Wei, lei,l  'ei'     -    nn« 

Welrl    I'lc  ■ 

lc|<-vn«..r     Hi -, 


Iflasl 


ma 


lull,,,,       l| 
!■'■■■       ii  ■  ou        fl  II 

M         I 

i 

Priddle,,     Wilton 


w 


Church 


M 
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I  luum,      t'otuposl- 

lluu. 

lllu.ll.,      .UIB-      Co. 

Bender  R.&P.  Co.. 
J.    W. 

v.u..   J.    e. 

r  ,  rrslone  & 
Hoofing    Co. 

Flaherty  K.  ft.  P. 
Co.,    R.    H. 

i miaiison,     A.  K 

MaloU.  Pe.erson 
ft    Adams. 

Watsonite   Co. 


Hardwood    Int.   Co 

Inlaid   Floor  Co. 

i'n.  Floor  Sand- 
ing Co. 

GnlvnnlsW       lr..... 

Baker  &  Hamil- 
ton 

p..  .  ,-i  Mfg.  Co. 
Gnu   Fixture. 

American  Uas  & 
Bier.    Fixture  Cn 

Cal.  Gas  &  Elec- 
tric   Co. 

Day     Co.,    T 

t.:,-     Hclifin;     Sys- 
tems. 
:;     i   ioi    System 
;  i  -     Honing  Co 
Gasoline    Tanks    & 

I' ii  nips. 
I'eming,     E.     R. 


I.I: 


American     Plat  e 

a  n  d        Window 

Glass    Co. 
Cal.    Plate  &   Win- 
dow Glass  Co. 
Cohen,    I. 
Fuller    Co.,    W.    P. 
Grosslicht    &    Dtn- 

niene 
Habenlcht  & 

Howlett 
Mission      Plate     & 

Window       Glass 

Co. 
I  "In 

V 

Co. 
Scl.warz    ft     Gott- 

lie'. 
United     Glass 

Works    (Inc.) 

i.  r  in  1 1  n  u 
fciranick,    J.    P. 
Button.    I.    V. 
Cassaretto,     John 
Hevincenzl    &    Co., 

I. 
Dillon         Teaming 

Co 
C.allen    &    Carlin 
Hartneti    .1      D. 
Holland,   J.   P. 

I   ..,.„..!.      <"o        J.      B. 

Leffler,    Fred 
l.llggen.    Ernest 
McGltnchey  ft 

\ionohan 
Montague    Co.,    P. 
O'Dav     Co..     Pan  1 

Dnnnell.     Plillip 


!•.,. 


Cha 


RaMman     iWoods 

d ,     A. 

Slhley    Grading    & 

Teaming    Co. 

-I mi    Con.   Co. 

i.rmilte      Curbing. 
Graham        Granite 

IV. 

I,i.».i    Granite    Co., 

w- 

IM.  Pi.    f.ranlte  Co. 


(Jravrl. 


It* 


CO 


i'al      Building    Ma- 

l.rla:     Co 
j.-  r,..i:.  -d    Crushed 

t'.,r|<    Co. 
Slt.no    CO..     E.     R-    & 

^      1. 

Ilnrdwnnd        Deal- 
er*. 

Inlaid     Floor    Co. 

Hardwood        Inte- 
rior  Co. 

Wood    Lumber  Co.. 
PI     K. 
11,1'inr.'.      nlilrs. 

looker     *     Hamll- 

Urlttaln    ft    Co. 


Joost    Bros. 
Marshall    -    .Newell 

Supply    Cu. 
Meyer,    Adoph 
Norman     &     Sons, 

F.   G. 
Palace    Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Il.ii      A     l.rnlu 
Aigeltinger,     E. 

....~     -v      Nr.ill- 

milng. 

Al.lbach    &    Mayer 
.Has     Heating     & 

Ventilating  Co. 
General     Eng.    Co. 
Kiernan    &  O'Brien 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum    &    Otter 
Snook       &       Co., 

Fred    W. 
Turner  Co.,   The 
lluuses     Movers    & 

Raisers. 
Hatch,   H.   L. 

Stratton,  C.  C. 
Sullivan,    D.   J.&T. 

lululd    Floors. 

Call!.  Farq.uet 
Floor    Co. 

Hardwood  Inte- 
rior  Co. 

Inlaid    Floor   Co. 

Pac.     Floor     Sand- 
ing   Co. 
Iron    Foundry. 

Enterprise  Foun- 
orv    Co. 

Steiger      &      Kerr, 
Siove    &     Foun- 
.'    v    Co. 
1 1 hi.     A     Steel. 

Baker  &  Hamil- 
ton 

Dawson    &    Noyes 

ludson    Mfg.    Co. 

Woods  ft  Huddart 
Iron    Works. 

Art   Metal   Works 

Urode    Iron    Wks. 

Dver    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillard    Co.,    C.    J. 

Michel    &    Ffeffer 

Monarch  Iron 

Works 

North  Star  Iron 
Works 

Ralston  Iron 

Works 

s     F    Iron    Works 

Sartorlus   Co. 

-..nra-neiB  Iron 
Works 

Security    Iron  Wks 

Steiger  &  Kerr 
Stove  ft  Foun- 
ds   Co 

Vulcan    Iron    Wks. 

West  Coast  Wire 
&    "ron   Works 

Western  Iron 
Works 

Zenith   Iron   Wks. 

Joist  HiiDgOra  A 
Post     Caps. 

Ivor  tick  -  Falls 
.Mfg.    Co. 

Lilley  &  Thurs- 
ton   Cn 

Roma  ii   Co.,  C. 

Waterhouse  & 

Price    Co. 

Westett  Bldrs. 

,     Co. 

Lathers,    Wood    ,v 
M.-tnl 

E  I  wards.    C.    II. 

Hayden,    Fred 

Lynch.   Richard 

McABee,    B.   T. 

mond,   Wm.   II. 

"'  i  id.     .7.     E 

I  in, •■      &      Plaster 
Dealers. 

Arden    Plaster    Co. 

Cai  Lime  ft  Hy- 
drate   Co 

Cowell  Lime  & 
Cement  Co. 

n    *   Co..  J.  S. 
i     J.   P. 

I.. mo •  n    f'..  .    J     R. 

J 'a  rifle  Portland 
Cement  Co. 


Quality  Lime  pro- 
one  is   Co. 

Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 

Acme    Lumber    Co. 

Christenson  Lum- 
ber Co. 

Columbia     Lumber 

Doe  Co.,   Frank  P. 

Hart-Wood  Lum- 
ber Co. 

Haupttnan  Lum- 
ber Co. 

Kruse   Co.,    J.   H. 

Hooper  Lumber  Co 

1 1  ggins  Lumber 
Co.,    J.    E. 

Loup  Lumber  Co. 

Mac  Donald  Lum- 
ber Co. 

Moure  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Pope  &  Talbot 

Keinhart  Mill  ft 
Lumber  Co. 

Ryan,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Cu. 

S.    F.    Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Van  Arsdale-Har- 
rls   Lumber   Co. 

Wilson     Bros.&  Co. 

Wall.    Jos.    P. 

Wood  Lumber  Co.. 
E.   K. 

Vates.   Wm.   F. 
Mngneslte     Floor- 
ing. 

AltOlitll       Mfg.      CO. 

Bender    R.fcP.    Co. 

hwan    &   Co..   J.  E. 

Flbrestone  & 
Hoofing    Co. 

Flaherty  R.&P.Co 
H.    H. 

Goodmanson.    A.  K 

Malum  &  Peter- 
son 

Tiernan  &  Bero- 
nlo 

Watsonite    Co. 

Mantels,  Tiles  & 
(■rates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Kirwan  &  Dono- 
van 

Mangrum    &   Otter 

Peerless  Agencies 
Co. 

Tl  imson,  J.  W. 

Watson  Mantel  & 
Tile  Co. 

Mnrbie  and  Mosaic 
Work. 

Gnecco,    M.    H. 

Grass!    &   Co..   P. 

Mission  Concrete 
Mnualc    wv« 

.Mission  Marble 

Works. 

Musto  Sons-Kee- 
nan    Co. 

New  Era  Marble 
&Concrete   Co 

Ve-mont  Marble 
Co 

Meiol     I. nth. 

Atlantic        Flrt- 

proofing   Co. 
H.ro-er    Mfg.    Co 
Lillev   ft    Thurston 

Co. 
Roehling       Constr. 

Co. 
Water  house  & 

Price 
Western    Builders' 

Supply  Co. 

Melnl      SI iiIiil- 

S.   F.  Metal  Stamp- 
ing   X-    Corr.    Co 
oils     nntl     Orenses. 

Standard  Oil  Co. 

Moil I        Plns- 

terlng. 

Hlnner.    Theodore 
Larson.   O.    F 
Lion  &  Co..  .1.  P. 
Painters  nutl  Dee- 


Clark    A    Dickson 
fnnknev      w 
Cramer    Bro  . 


Dalil,  T.    H. 

Donovan.    V.    J. 

Ericksen,  Wm. 

Flynn     ft     .Mikkcl- 
sen. 

Hansen,     Elhing  A 

Jouidain.   Al. 

Lewis.    S. 

.Miller,     L. 

Miller.    J.    A. 

McCubbln,    James 

Manning,    John 

Neal,    L.   .1. 

Quandt  ft  Son 

Ruderman,    1. 

Schafer,   Wm. 

S.nith,  J.  S. 

Sovig.    C.   B. 

S  t  o  r  h  e  i  in  & 

Schroeder 

Spark       ft        Souo 
John   H. 

Swanson,    Peter 

The    Globe    Paint- 
ers. 

Walker,   Mayer 

Wagner.    Fred 

Wagner    Bros. 

Zelinsky,  R. 

Paints,  Oils    Varn- 
ishes, Etc. 

Clark   &   Dickson 

Colin    ft    Co.,    Mill- 
ion   D. 

Detroit      Grapl  i  te 
Co. 

Fuller  Co.,    W.    P. 

O'Brien,   J.    S. 

Paraftine  Paint  Co 
Pratt    ft    Lambert 

Whittier  -  Coburn 
Co. 

Patent      Chimneys 

Clawson  Co      I.     V. 

Dresser   -   McDon- 

Hughes,   H.   .1. 

Dunlevy    ft    Getti 
Pile      Driving. 

Lamburth,    C.     E. 

Pinning    Mills. 

Anderson  Bros. 
Birth  Co.,  L.  H. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mill 
Empire         Planing 

Mill 
Hermann,    A. 
Herring's   Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill      Co. 

J.  P. 
Main     St.     Planum 
Moore    Mill  .vLiim- 

ber  Co. 
Pac.   Coast   Mill    ft 

Lumber  Co. 
Premus        Planing 

Mill 
Relnhart      Lumbei 
&   Planing    Mill 
San     Mateo     plan- 
ing Mill 
Santa    Clara    Val 
ley  Mill  ft  Lum- 
ber  Co 
Spencer    St.    Plan- 
ing Mill 
Taylor   ft   Co 
Usona  Mfg.  Co 
Western      Planim; 

Mill 
Vevhle     ,v>     Collins 
Yates.     Wm      F 
Plnsterers 
Bosch,    Herman 
Bradley  ft  O'Reillj 
Brennan.    James 
Burt.    Chas.    J 
Campbell.   Chas 
Cashman.    M.   J. 
Chalmers.      H        \ 
(Tno  * 


fllne.   T    J 
Fay,    John 
Grcenhack.  Joe 
Connel    Co.,    J.    E. 
Daly.    J.   H. 
Duthle.    rhas. 
Fraser.    Simon 
Fry,   A. 

Gllmour.    W.   G 
Tacohsori,    V. 
Knowlcs.    A. 
Leaf    ft     Kalsei- 
VTaoGruer    ft    Co. 

Mowat     Donald 
ri,-f,.,-.l      T      V 
T  I, ill, in.      I.      7. 

Sexton,    T.    D. 

Terranova,    M.    J. 
The    Pacific    Plas- 


tering  Co. 
Wagner,  James    \ 

I'I IllUK    ami    Uns 

Fitting. 

Ahlbach    ,\:    Mayer 
Alton,    Thoni.    W. 

Itoscus    Bros. 
Bernard.  Geo.    F. 
CondOO    ct    Band 
Connor,     B    J. 

plumbing 


Co. 


Gl 


Ka, 


w 


F.    I-,. 


KieniM  n    &  O'Brier 
Klrschhaiim.     W.  F 
Lacey   Bros. 
LaWSOn,     Herman 
Lettich    Bros. 
Lew  Plumbing 

Co.,    M. 
Looney   Co..   M. 
May,    c.us 
McEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    II. 
Perazzi,   H.   .1. 
Skcllv,   Thomos 
S    .   its,    John 
S k       ,v_-       i'n, 

Fred    W. 
Stewart.   Jam-  s    E 
Tippett,    J.    C. 
Turner   Co..    The 
Wetzel.    Theo. 
I'liimliers    sii|, piles 

Mark-IJally    Co 

INielsiMi      MLg       t*i, 

Tlnilrontl  A 'Cent, 
Freight    &    Pns- 

Kent,  James  B. 

Rallwai    Muterlills 

Langford,     Fell  -  ft 

.Myers. 
Orenstein      -      Ar- 
thur  KoppeJ   i  ., 
linil   Fstati 
Ludwlg,    J     C. 
Rigging. 
Lamburth,    C.    E. 
Marklej.     James  E 

Ilooflng,  Graiel  A 
Composition,  i 

Andes   Kooti  li^    Co. 

B.     F. 
Bender    Rooting    ,\. 

Paving    Co. 
Cal.    Rooting    Co. 
Cantley  ft   Co.,  J. 
Enterprise       Roof- 
ing Co. 
Fibresone     & 

Roofing    Co. 
Flaherty,    It.    II. 
Goodmanson,    A.  K 
Larikin         Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros 
Maiott,       Peterson 

&    Adams 
Parry    ft    Co.,H.  M. 
Rap.held       Rooting 

Samuel   Co..   H.    D 
Tibbetts       RooliiiK 

Co. 
Western     Asbestos 

Magnesia    Co 
Western    Felt    and 

Refining    Co 

Itoonnsr.     (Slnle     A 

Tile,  i 
Graham.    R     G 
White.     Ed.     A 
itoottiiu    Mnt.-rlnls 
Johns     -     Manvllle 

Co..   II    w 
Pa  ratline   Paini    i  '■■ 
Waterhouse  ft 

Price 
Western     Ast.i    to 

Magnesia    i'n 
Western     Builders' 

Supply  Co. 
Whittier   •   Cohnrn 

Co. 
Sand.   Gravel,    Etc. 
Bay  Develop.   Co 

Cal.  Boih line:  Ma- 
Mat.-ri.il     Co 

Holland.    J.    P. 

McMullIn    Bros 

SI  one  Co.  E  R.  « 
A     L. 

Western     Rulldlnc 

lerial     '      ■ 
Western     Devi  lop 

meiit    Synd  cati 


Mniliiir.v     Uarhuge 
tliu.es. 

Bill    A;    Jacobsen 


Sheet     Vieuil     Wks. 
Appman       Cornice 

\\  orks 
Atlas     Heating     £ 

Ventilating   Wks 
Barth  Cornice 

Works 
C  a  p  1  t  o  1       Sueet 

-Vletal    Works 
■  "m.yn.s  ft  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     &     M.     Sheet 

.Metal     Works. 
Guilfoy         Cornice 
Hlhernla     Sheet 

-Vletal     Works 
Heipnei       Sheet 

Metal    Works 
Hughes,    H.    J. 
Hurabellle  Bros. 
Ideal  Cornice  Wks 
Korell  ,^-  Co.,  J.  A. 
Model  ii  Sheet  Met- 
al Works. 
.Morrison   &   Co. 
S.    F.    Metal   Stam- 

mg    <Si    Corr.    Co. 
United        Metal 

Pi  oducl      i  !o 
Wei  tern     Furnace 

&   Cornice   Co. 

sidewalk       Lights. 

Berger    Mfg.    Co. 
Intan   &   Co..  J.    E. 
McGuigan     &     Co., 

John 

.     Siden  alk 

Light    Co. 


V\    : 


Price 


& 


Stair  Builders. 

Bishop    &    Peraino 
Boiler,  John 
Jacobsen,   J. 
Johnson.   C.    U  m. 

1--IIST.      E.      W. 

Porter,    W.    F. 
Stewart.   J.    K. 

Stationery. 

Foster   &   Short 
Wright,    J.    H. 

Steel     Hnrs. 

l;.ikel       A:       Hamil- 
ton 

Dawson    &    Noycs 
woods       ,v        tind- 

steel    Ereettir. 

Wiiim  rhs        Con- 
struction   Co 

Stenocrranhy    n  n  d 
Type  writing. 

Waterson,     Elliott 

store    !■> » 

Kawneer   Mfg.   Co 
Waterhouse  & 

Price 
Western     Builders 

Supplj     Ci 

Structural        steel 
Contractors. 

ludson     Mfg.     Co. 

Schraeder's       iron 
Works. 

Western    Iron  Sup- 
id  e   Co 

>'   ...mIs    \     Hn.ldarl 

steel      Contractor. 

.  !i  nnihan      ft      El- 
liott, 

s«..ves. 

Mangrum     &  Otter 

Steiger    ft    Kerr 

Structural        sieel 

I'ontrnetors. 
Rrode    Iron    Wks. 
Rwer    Bros. 
Golden    Gate    Iron 

Works 
9  ;i  n  F  ranclsco 

Iron      Works 
Ralston      Iron  wk* 
Schauer     Fred    C. 
Vulcnn    Iron    w  ki 
Zenith    Iron    Wks 
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Surveyor*. 

Uorser,    E.    V. 
Sanborn  &    Corin- 
son 


Branlck,    J.    P. 
Button.   L    V. 
Devencenzl   &   Co.. 

L. 
Dillon    Teaming 

Co. 
I ;.  lien   ,t   Oarlin 
Hartnett,    J.    D. 
Holland,  J.   P. 
Lennon  Co..   J.  E. 
Leffli  r,   Fred 


Lusgen,    Ernest 
McGlinchey  ft 

Monoid"  n 
Montague   Co..    P. 
O'Day  Co..  D. 
Powers.  Chas.   J. 
Sibley    Te  iming   & 


I ; 


o 


I.    A. 
Star     Contracting 

Co. 
Wright  Co..  J.  H. 

Tiling. 

Ginsberg    Bros. 
Ginsberg  &  Co..  S. 
Hulse  Tile  Co. 
Kirwan    &     Don- 
van 
Mangrum    &    Otte' 


Peerless    Agenda 
Co. 


Bill    ,v    ■■-. 

nan,    Kimball 


Willi     Ileal*. 

Marshall  -  Steal  ii: 


WbltewantalnR 

Brickley,    P.    J. 
Reigle  &  Jamelsuii 
Taylor,    L.    A 

Window    1/lennliiK. 

American    Window 
Cleaning    Co. 

City  House  *  Win 
dow  Cleaning  Co 

Progressive     Win- 
dow      Cleaning 

Windows,     Patent. 

Birth    Co.,    I..    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 
President,  James  A.   Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,    Richard    Herring.  Ass't   Secretary.    W.    J.    Carberry 

Treasurer,   c.   TV.   Witnington  Doorkeeper.    B     R.    Wolcoti 

Secretary,    R.  J.    H.    Forbes 


DIRECTORS 
James    A.    Wilson    Robt.    Dewar 
Alexander   Mennie  H.    Maundrell 
C.    W.    Withingn.h  M      p.    Gale 
R.  J.  H.   Forbes       J.    J     Philli;,s 

MEMBERS 


R.    A.   Chlsholm 

O.    E.    Brady 
Richard   Herring 


Architectural    Iron 
Work* 

Acme  Iron   Works 
Bay        City        Iron 

Works. 
Brode   Iron    Works 
Central    Iron    Wks. 
Dyer    Bios. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wii  its. 
Hillard.   C.   J.   Co. 
/udsun   Mfg.   Co. 
Uortenson        Cons 

Co. 
Michaels     ft     Pfef- 

fer 
'^hoenix    Iron  ffKs 
lalston  Iron  Wk» 
•chrader  'P 

Works. 
St.      Francis      Orn. 

Iron    Works 
ttelger      *       /Cerr 

Stove    S      r*oun- 

d  ry   f  ■). 
/ul:E.n    Iron    Wks 
Western    Irun  Wks 
Wlthlngton.   C.    W 

Art    i.l:.-- 
r-al.    Art   Glass   r-n 
Ingerson  &  Glasei 


lllnrkamltli. 

Paul    Klelber 
nonflN. 

American        Bond- 
ing   Co. 

Costello    ft    Cutler 

Aetna  r^ire   Ins.  Co 

Boole.  F.  W. 

Empire   State   P"r 
ety  Co. 

Fidelity  &  Deposil 
Co.   of  Marvlano 

'.Kit.     M.     A. 

Hillman   ft  Son.J.R 
Lawton,    A.   F. 
I.lovd    ft    Spengler 
National        Surety 

r'o. 
Pacific   Coast    Sns- 

ualty    Co. 
Pacific    Surety    Co 
Statea 

Mel  al     i'  ■ 
o 
r  ,,i  i  .   -i       Stati 

Fidelity        a  n  .1 

Quarantj     Co 


Co 

Carey.    J.    E. 

Pottery  Co 
Carqulnez  Brick  & 
pottery  Co. 


UcNear  Brick   Co. 

K.    Ii. 
Peterson    -    Karts- 

choke    Brick   Co. 
Remillard    Bk.    Co 
i   /in., 

Trans.    Co. 
San    Fran.    Bk.   Co. 
San    Jose    Brick  Co 
Steiger    T.    P.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland         Paving 

Brick  Co. 


building     Mali-rial. 

California  Build- 
ing   Material 

City    Supplv   Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

J.  E.  Lennon. 

Jo    .  --  •■■'.         .He  Co 

Levy    R       ..        lohl 

Lillev   &    Thurston 

Co. 
Pai  Irtc    i' 

Roofing  Co. 
Parrot!  &  Co. 
PavafTine    Paint   Co 

Quality    Dime    and 

foment   Co, 
United    MaterlalCo 
Watei  house  ,t 

Price  Co. 

Western  BldW 

Siippl 

Western        F 

Materia 
Fernald  Co.,  The 

Building  Taper 

Bovd    & 

Llll-v    ,v    t  01 

CO. 

Cement     Denlera 

Balfour.  Guthrie 
Co. 

Ci  wt  II  Lime  ,V  Ce- 
ment   Co 

Hnlmfa    Lime    Co 

Holla  rid,   J.    P. 

I..    '..      :         I  I  I 

Ms  jrna  rd,  .1 1 .    J.  L 
Pacific 


i  land 


I 


QualK       !     ne    and 
Cement 

I. ling 
Ma'prlalf     '•-• 
Standard    Portland 
Oemei 


Concrete. 

Chase,    Silas    A. 

Camp   .'■    '  !ai  lllon. 

Duncanson.       Har- 
relson   Co. 

Foster  &   Vogt. 

Good  ma  n         \  ■  i   ti- 
dal   Stone   Co. 

11       .      I      C.   W. 

Keatlnge    ft-Sons.R 

Leonard,  J.  J. 

Leonard,  J.  P. 

Lynch,  a. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    ft 

Forbes 

Zimmerman.  L.   M. 

Concrete      Itein- 

forceinent. 

Lillev   &   Tnurston 
Co. 


Contractors   ft 
Builders. 

Mien,      '•:    M 
Andeuoi.,    W     W 
Arthur,   I.. 
Bateman,  J.  C. 
F.    H. 
Born   ft    Sun.   S     A 

c.   \ 

Braunton    Bros 
Burdlck,    VTm.    A. 
Caldwell    &    Co. 
Cameron     ft     Diss- 

ton. 
Cavanaugb    ,<■     Ve- 
zlna. 

olm,     R.     A. 

J.    W. 
nnon,    W.    N. 
;     H. 

Lewis 

-'.his.   T.   H. 
Dewar.  R.  ft  Son. 
Elam,  Thos.  ft  Son 
Elliott.    !•:.   w, 
Fahy,   R. 
Fischer,    Fred 
Franz.    Val. 
Frost.    T.    P. 

pie,   G.   G. 
^iier.     Frank 

er,     Florent. 

Urns 
Healey     .     Tlbblts 
Co, 

r.    \ 
Hill.    3.    A. 
n., i,..    v-    Son 
Howkins.   A. 
FToyi    Bros. 


Kent.    S.    H. 

Knowles  ft    Reich- 
ley. 

Lang   &  Beigslni'i. 

Leiter.      E.      T.      & 
Sons. 

Lynch,  M.  C. 

Lynch.    P    J. 

Masow   &  Mori  isoti 

Mathews    ''on,    Co 

Mathies.    H.   C. 

McBain,  J. 

McKillican.    R   and 
Wm. 

McLachlan.    Thos 

Miller,   Adam. 

Moller.    R.    W 

Morey,   H.    B.ft  Son 

Owsley.   B.  T. 

Penny.    Isaac. 

McLeran   &    Peter- 
son. 

Robertson.   J.    M 

Robinson      &      Oil 
lespie. 

Savage,    M     J 

Simmen.    John 

Smith,    I.   W.  ft  So.. 

Spence.    A.    r. 

Stockholm    ft       VI- 
lyn. 

Terrill.   G.    C. 

Walker    Bros       'n 

Warwick.    H    C. 

Buller.    Thos 

White    Bros     (phi 
Dentersl 

Cm c  Work*. 

Amsler.    C.    S. 

i    Mfg    Co 
Capitol   Sheet    Mil 

Works. 
Comyns    &     Child- 

ers 
Ponlin.    J 
Cronan.    Win. 
Forderer      I 

Works. 
Guilfov         Cornici 

Works 
Appm 

Works. 
Heidt.  V 
Morrisi 

s     F.    Cornl   •     ''■■ 
Western       I" 

,      Wks 


Lynch,    R 

II  o  s- 

>    .t-    Pert- 


John 
\'an    Sant-Hough- 
ton    Co. 

GImmn   ami   Ginning 
Cal.   Plate  .v.-    Win- 
dow    I  loss    Co. 

Cohen,   l. 

CobblediCh        Glass 

L.    X 

w      p      ft 

Habenlcht    ft 

Howletl 
Holland,  J.   P. 
Schwarz    &     Gott- 

leib    (Inc.) 

Grading   ft    Team- 
ing. 

ii.    D.   ii.,   Co. 
Dillon,    D. 
Fay,    S.    J. 
Mel-lure.    H,     N 

W :1m,    A     II 

Wilkie  Co.,     \ 
Williams.    F.   A. 
Wright,    I 

Monarch    Teaming 
Co. 

L.    B. 
McLenegan.    S.     B. 

Granite. 

Bradbury.  TliOS. 
Cal.  Granite  Co 
De   Lano  &   Sons, 

C.   L. 
Hunt,  A.  T. 
Raymond     Granite 

Co. 

Hardware. 

Brit  tain    ,>;-    Co 

I.    H. 
Meyer,    V 
Osborn     HarUwa  re 
ft    Tool    Co. 

I'll Ffdw     Co 

Wrlghl     Hdw      Co 

Ileal         llllll         Light. 

Gas      and 
E  ei  ii  ic    Co. 
Hiiow     Movliiu     a 

llal-.ii,  I.-. 

Blume  Cont'g  Co. 
Pi  :,i  sun      K      K 
Vullivnii       D       I    >  T 


Cronan,    Wm 

\  I  ..  I  I  --•  I    "III       ,\        DMel- 

Montague.    W     w 

Inliilil    Kloort, 

Hardwood  Inte- 
rior   Co 

Inlaid     Floor    Co. 

Pacific  Floor 
Sanding    Co. 


Mill     Co 

Pacific    si  rin 

Woi  I's 

Interim         l> ra 

I  lira.      I.llthrm. 

Snell   .v    i  ■ 
Lynch,    Richard 
.liilnl     Haiigerx     A 
Piini   CapM. 

Kortick  -  Fills 
Mfg  Co. 

...    Thurston 


Co. 

Knm 


Co. 
Light     nml     l*o«ver 

Pac.    Gas    rt    Elec- 
tric  Co. 

I.lmr,    <<mii Etc 

Acme       i '  •-  in  -  ii  i 
Plasn       I  ' 

\  i,i..n    Plastei    i '  • 

Calll 

Hydrate    Co 

I  .i  in--       S 
femi  nl     i  o 

Holland;    J     P 

Holmes     Lli 


i.i.iii i 

Lucas.    W.    R 

ter   Co 


I 

S.    F.    Lime    Co. 
Raymond.  W.  H 
Curbing,     r;rniilii-. 
McLenegan     s     B 

Door    0|»cii«-rs. 
Rischrnii  1 1.  i 
Electrical. 

California    Electri- 
cal   Works. 
Central        Electric 

Co. 
City    Electric   Co 
n.ek.r    Electric  Co 
Globe   Elec.   Co 
Hanbrirtsre     W     S 

Levy       Elei         CO 

National    Elec.   Co 

Rlevntorx. 
Otis     Elevato 
Van    Emon    Eleva- 


Pibre. 

S.  F.  Fibre    ,<;•  Cord 
a  ge    Co. 

Fireproof  DnorM, 

Gervais.  Henrv. 
Norris     I.      \ 
Ror-bling   Con,    Co 

Floor   Sanding 

Inlaid 

Pacific     Floor 
Sanding   Co. 

Grill    Work. 

Cal      Art    Metal    * 

Wire    Works 
Merle   Co..    A. 
Sartoriti 
Wlthlngton.   r    W 

Uen.      Contrnetor*. 

Brigham.    H.    B. 

Caldwell    ,*i    Co. 

Cereghino    &    Son. 
Louis 

Dempniak    Bros. 

Farquharson.     I>.  B 

Fee.    Gran-i 

Flutb    &   Morion 
im.     D.     E. 

Griffith.     Wm. 

Hannah    ,<■    r-o.  .IS 

Hayes    &    Schmidt 

Jackson     A 

Shasta     Lime    Pro- 
ducts   Co. 

Western      Building 
Man  r 

Western     Lin".'.      & 
Cement    Co. 

Lumber. 

Acme    Lunil. 

i  'i. risi enson     l.um- 

i..-r  ro. 

■i      Citv      l.lllll 

ber    Co. 
Hart-Wood     Lum- 

I  ....  ! 

Humboldt    Lumber 

Co. 
Hauptman      Lum- 

ler    Co. 
Hooper        Lumber 

Kruse,  J.   H. 

L'.imbei    Co. 

l.um- 

i  -,-, 

Moore,     R.     B.  Mill 

ft     Lumber    Co. 

.     Mahoney 

Lumbei 

Ibot. 
Santa    Fe    Lumb.r 

S.-luuili-n       Lumber 

r-o. 

in     K     Bero- 

Van     Ars.l.il.-Hur- 
■    Co. 
!■■    .s  \.  Co 
F.    P. 

I  imibi-r  ( llnril- 

iv I.I 

■      Co 
\      A 

lis      '■'.!      F     ft 
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Masons    4c  Builders 

i  lexandi  i .     H 
Mien,   C.    .1. 
Vnderson     &     Ral 

Vr'oii,     \ 


l      I'- 


ll 


Butcher. 

er    .v  I  ladley 

Hv D      I  *  Sue 

r-.imphi-ll     Urns. 
■  ■■  ■      .1      W 
Drake.    Harry    E. 

RlTfll'   V     Reed 

Pennell,    Jas 
Gale.    M      F     X-  Son 
Hilson.    J      R. 
Harrison     A 
Hil. I. ins    ft     I'.ak  ■• 
Ilork.     Chas 
[?nfrman.    V 
Itogberg     *     Lnd 


wis 


II     II 


I  dim 


Mnlnnl 

N.igcl. 

i  i  fnnn 

litis 

■  rnom 

RairKM 

lips 


«'p|  =  nn      Rl.lnev 
Wliifp.    .?.     M 
Whitnev   ft.   Davie? 
Wilson,     "amps     i 
Wyerant,    J    Tl 

l»l/lr'.le. 
American      Marble 

ft    Mosaic   Co. 
Columbia      Marble 

To. 

Gervais,    Henry 


Gra      i      Peter,    Co. 

Hunt,    Andrew   T. 
Maino,   F.  L.   &   Co. 
Musto   ft    Sons.  Jos 
Keenan  Co. 
\  i  rmont       Marble 

To. 

Mantels.    Tiles 
Crates. 
Kit-win     .v-     Dono- 
van. 

Mangrtim  ft  one- 
Montague  &Co.,W 
Peerless     '-  mcim 


Lj  in  h,    H.   T. 

National      Lathing 

tnd    Furring 

Metnl   Window 

Works. 

Dwan.  J.  E. 

Mosaic. 


Mai  no.    F.    L.  ft  Co. 


Ilateman.    Wm. 
Forbes    ft    Son. A. J. 
Fink    &    Seliindler 

Co. 
Simmon,    John 


Praser.  .1  r> 
Kuss.  P.  N. 
Lewellyn,  J. 
tfaundreli,    H. 

No  iris,  C.   W. 
Spark,    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal.   L  J 

I'aim     Uurner 

Paint    (Damp    Re- 
sisting-.) 
Dwan  Co.   J.   E. 


I'll  Into,     oik.     K|p.« 

I'.avs  H  c-  11  t  e  r 

l-'nller   ft    Co..  W.P. 
Kuss.    P.    N.. 
Maundrell,.  Fl. 
I  '. italic     lie  (in  I  ng  ft 


i'iii.-mi      Chimneys. 
Clawson    ft   Co.,    L. 


I'l: 


Mills. 


Anderson    Bros. 
Buell    Co..    Guy    a 
Burnham     -    Stan 

ford  Co. 
Ca      Door   Co. 
Cal.   Milling   Co. 
Central    Lu-vber  i 

Milling  Co. 
13  I  ki  n  g>  t  o  n       t 

Hucke 

Herring     Mi ic 

Kendall.    A . 
Kruse,    J.    H. 
Lorden  Mill  Co     J 

P. 
Moore        Mill        ; 

L umber    Co. 
National      Mill       i 

Lumber    Co. 
Mfg. 


Reih 


P.    F. 


M  i  I : 


Santa     C'ara 
ft    Lumber   Co. 

S-..       viatto      Plan 
ing   Mill. 

Searle    ft    Havma 

Taylor   &   Cn 

plaster"  <.. 


narrick,    M.    H. 


Clark,   D.    Ross. 
Crichton,   J.   L. 
Coghlan,    Frank 
Connolly,   J.   J. 
Council,    J.    10. 
Fay,    John 
Felt,    R.    L 
Floodberg    ft     - 

Caffery. 
Fraser,   Simon 
Gregg    &    Clute 


N. 


K  nowieL 
Leaf    ft    Kaiser 
Lvden    &    Bickel 
MaeGruer    ft    Co. 
Mennle.    Alex. 
VtcCleod,   J.   C. 
Morehouse.   C.    C. 
O'Kane    ft    C0..C.T. 
O'Sullivan    ft  Buw- 

ler. 
Smith    ft    Johnson 
Plaster     o'     Purls. 
Lucas.    W.    E. 

Plumbing      *      (Jus 
FlItluK. 

Ahlbach    ft    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalziel,  R..  Jr..  Co 
Grundy,    Edmund 
Gilley-Schmid    Co 

Levy,    M. 

Looney,       J.,       Co. 

(inc.) 
S  ii  o  o  k       ft       Co.. 


I».-iI   instate. 

Cr.. 
\Villiaii.i,on    Co..H 
Wittman    -    Lyman 
Cross   ft   Co. 
Urban        Real  t  y 

Impt.    Co. 


Rlgcers. 


I  ruslii-il    TSOCT.. 

Holland,    i     P 

S.   F.  Bay  Imp.  Co. 

Stone.     10.     B.&A.L. 

lti>oflnA       Cmtl|>Osl- 

tion, 

Artolith     Mfg.    Co. 

Liender,  J.  \v. 
Roof   Co. 

Fil.restone  Roof- 
ing  Co. 

Larkin  Asphalt  ft 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    ft  Peterson 

Manvllle  Co..  H 
\V.    Johns 

Meuer   Bros.    Co. 

Pacific  Refining  i. 
Roofing  Co. 

Paraffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    Jotin 

Holland,  J.   P. 

Keystone  Sand  Co 
Siiuitnry   PiOortuK. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fiorestone  Roof- 
ing   Co. 

Mdewulk       Miebis. 
Jackson.    P.  H.&Co 
McGuigan,    John 
Stair  Bnllilcr*. 

Bishop,    Wm.    T. 

Stewart.   J.   K. 

Itonf    Repairing    & 

Paint. 

Street    Work. 


Doors. 

Lilley  ft  Thurstor 


Wednesday,  Aug.    1 

tractors 

■ 


l.    I 

Ulan  Hard,  \V.  \v 
lluiii.  Andrew  T. 
MeGilvr.-n        Ston 


Co. 


R: 


Co. 
•■i  .nc     Quarries, 

Bradbury,  Thos. 
Keystone    Sand  I  !o 
Kaymond    sr.miii 


Dillon,    D 

Eureka 
Ci 


Te 


fl,   J.  P. 
McClure,    H.    N. 
Monarch    Teamin 

Co. 
McLenegan,  S.  1 

Terra  Colin. 

Clark   ft   Sons,   N. 
Gladding,    McUean 

:      CO 
S  t  I    Igi    i         Terra 

Cotta   Co 


Ventilators. 

iterhouse    ft 

Price     Ci 


Reigle    >V    Jamison 
Brick  ley,    P.    J. 

Wire  Works. 


Iron    Works. 
Water   Co. 

Spring      Arall« 
Water    Co. 


TT  n  W    Tr=3 
■*--tM:i.rrrvM»i 

£n  Estimating  Form  f  r  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  item.  Con- 
venient.     Saves  money  and  time.     See  it. 


Telepho.  e  Kearny  720 


White  &  F'arnswor  ti 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  Caiitottia  Snt-t 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

ivffice  110  Jessie  Street 
Residence  369    14th  Ave 


This  s  the  HOTEL  RO  S  Y.N,  S  F. 

J.K..Ki!,ffi  6/ Son.  Architects.  O.  C.  Holt,  Rldr 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  33. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coast 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: i 


Proposed  Canfield  Home  For  Girls  Near 
Whittier,  California.  Designed  by  Archi- 
tects J.  Martyn  Haenke  and  W.  J.  Dodd, 
Architects,  Los  Angeles. 

Residence  For  Burton  E  Green,  Esq.  To 
Be  Erected  In  Beverly  Hills  near  Los  An- 
geles. Designed  by  J.  Martyn  Haenke, 
Los  Angeles. 


WEDNESDAY,  AUGUST  20,  1913. 

SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell   and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  vvest  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  5  Ton 

IVIotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1   Ton  Truck 


All  of  the  above  equipment  carried  in  stock  m  San  Francisco  by 


'INCORPORATED 


Salesrooms  215-217-219  R  alto  Building 


SAN     FRANCISCO,     CAL. 
Teh  phone  Douglas  1380 


Bdnesday,    Aug.    20,  1913 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

MainjOffice 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulders      ^  inch  to  1  inch 

1  inch  to  \%  inch 
IK  ^ch  to  2%  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 

With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Ascension  of  Cities  Skylines, 


Most  of  the  great  skyscrapers  distinguishing  American 
cities  that  have  sprung  up  during  the  last  few  decades, 
owe  their  very  existence  to 


Otis  Elevators 


These  are  the  Elevators  that  have  removed  tlie  limit  from 
the  height  of  buildings  so  far  as  the  speedy  and  safe  trans- 
portation of  passengers  is  concerned. 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 
vators that  meet  every  condition  of  passenger  and  freight 
transportation,  write  to  us.  We  will  cheerfully  supply 
you  with  full  information. 


OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  principal  CoasT:  cities. 


lay,    Aug.     20,   1912 


BUILDING  AND   INDUSTRIAL  NEWS 


OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Rig-hetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITY   HALL.   San   Francisco 

Wright.    Rushford   &   Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey,     Architect- 
Seventy -five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and  terra  cotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Our  Establishment 

Justifies 

Your  Recommendation 


Levy  Eledtric  Co 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


Your  Client 

will  know  where  to  find 

us  when  he  wants  us. 


Wednesday,    Aug.    20,   1913. 
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"Classy" 
Hardware . 

tor  «** 

Homes  of  Refineir.ent 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  design 
"School"  Colonial 

We  can  show  ]  25  other  designs  from 
19  Schools  and  in  51  finishes. 


PALACE  HAEDWAEE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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BIRD'S 


MEponsET 

FLORIAN" 

SOUND  DEADENER 


(J  The  ONLY  scientific  sound  deadener  is  dead  air  and  this  is 

the  principle  "Florian"  utilizes, 
(f  "Florian"  is  sanitary,  vermin  proof  and  easily  laid. 


Used  in  these  Buildings: 


HOTEL,    THE    MARYMOUNT N.    W.    Jones   and   O'Farrell    Sts 

PRESS    CLUB    S.   W.  Sutter  and   Powell   Sts. 

NAPTHALY   RESIDENCE    Broadway  St 

HOTEL    WASHINGTON, Bush   and  Grant  Ave. 

LANDSEER    APARTMENTS     Bush   and   Mason  Sts. 

MARYBOROUGH    HALL    10GO    Bush    Street 

HOTEL    ALCAZAR     3^G    O'Farrell    Street 

SAX    MAURICE    APARTMENTS Sutter  and    Jones  Sts. 

HOTEL,    LUXEMBURG    119   Kearny  Street 

CHISIMORE    APARTMENTS     Rush   and  Jones  Sts. 

STEINHART    APARTMENTS     852    Sutter  Street 

HOTEL    HACIENDA     580   O'Farrell   Street 

LASALLE    APARTMENTS     Pine  and   Leavenworth   Sts. 

MACBETH    APARTMENTS    745  Geary  Street 

HOTEL   BAKER    S.   E.   Polk  and  Pine  Sts. 

BURLINGAME    COUNTRY    CLUB Burlingame,  Cal. 

G.     H.    LENT,    RESIDENCE Woodside,  Cal. 

R     PORTEH    ASHE,    RESIDENCE San    Rafael,    Cal. 

ARTHUR    BROWN,    RESIDENCE Berkeley,   Cal. 

H.   C.   CAPWBLL  CO.   BLDG L4th   and   Clay   Sts.,   Oakland 

HOTEL    GILSEY     4J!)    Ellis  Street 


L.    B.    Dutton, 

Architect 

Fred.    H.    Meyer, 

" 

Willis   Polk  &  Co., 

Architects 

Fred.    H.    Meyer, 

Architect 

Bugbee   &   Bugbee, 

Architects 

C.    H.    Barrett, 

Architect 

Nathaniel  Blaisdell, 

J.    R.   Miller, 

H.   H.   Meyers, 

Fred.    H.    Meyer, 

McDougall    Bros., 

Architects 

Chas.    Peter   Weeks, 

Architect 

Chas.    M.    Rousseau, 

Chas.   Peter   Weeks, 

Julius   KrafCt   &   Son, 

Architects 

Bakewell   &   Brown, 

Bakewell   &   Brown, 

Bakewell    &    Brown, 

Bakewell   &   Brown, 

C.    W.    Dickey, 

Architect 

O'Brien    Bros., 

Architects 

Ask  Us  for  a  Booklet 

—ON— 

"FLORIAN" 


The  LilleyA  Thurston  Co. 
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Editorial  Comment. 


The  International  Joint  Commission 
has  before  it  the  consideration  of  a 
proposed  lease  in  which  the  Michigan- 
Lake  Superior  Power  Company  and 
the  United  States  are  the  contracting 
parties.  The  power  company  desires 
to  divert,  for  power  development  pur- 
poses, a  flow  of  water  from  the  St. 
.Mary's    River,    to    the    extent    of    25,000 

to     30,0( ubSc    feet    per    second,    and 

proposes  to  construct  compensating 
works  opposite  Sault  Ste.  Marie.  Mich. 
Under  the  new  conservation  policy 
adopted  bj  the  United  States,  the  gov- 
ernment proposes  to  lease  the  water 
for  power  with  a  view  to  ultimately 
owning    the    development    works    con- 

• led    by   the  company.      In   the  lease 

at  present  under  consideration  the 
latter  offer  to  pay  a  yearly  rate  of  $2.50 
per  cubic  foot  per  second  up  to  a  flow 
of  .',".111111  cubic  feet,  in  excess  of  which 
$1  per  cubic  foot  per  second  is  the 
charge  it  offers  to  meet.  The  question 
being  of  boundary  water,  and  there- 
linilins  of  the  International  Joint  Com- 
mission will  govern  the  situation,  and 
its  report  will  he  awaited  with  in- 
terest. 

♦ 

Building  conditions  for  the  month 
of  July  throughout  the  country  show 
about  the  same  relative  situation  that 
wis  exhibited  during  the  month  of 
June.  Reports  from  about  sixty  dif- 
ferent cities  throughout  the  country, 
made  to  the  American  Contractor, 
Chicago,  show  a  loss  of  about  15  per 
cent  as  compared  with  the  same  month 
last  year.  The  weather  in  the  central 
west  has  been  generally  hot  and  dry 
and  there  is  a  shortage  of  crops  in  the 
agricultural  districts.  The  prospectus 
legislation  in  regard  to  the  tariff  has 
tended  to  curtail  buying  in  commercial 
circles  and  as  a  result  there  is  a 
stagnation  of  business.  This  is  nec- 
esarily  reflected  in  the  money  market 
and  as  a  result  it  is  felt  in  building 
conditions  as  well  as  anywhere  else. 
Particulars  are  found  in  the  follow- 
ing  tabulated  report: 

July.  July, 

C'tj                                             1913.  1912. 

Akron      $       707. 265  $       604,130 

Albany      315.770  419,241 

Atlanta      434,943  1,039,551 

Baltimore     394,0*9  7 

Bridgeport     193,027 

Cedar    Rapids    ...         319,000  315,450 

Chicago     6,035.000  10,265,800 

imiiti     :,s.-2.  i: 7i,-i  i 

""■1      2,746,360  1.S2S.201 

01  '  '  bus      121,946  423,883 

Da'las     806,250  347,700 

464,020 

781,164  158,650 

2,646,46 

Duluth      236.41! 

Bvansvllle     122.990 


Grand    Rapids    ...  242,7-82  204, 99S 

Harrisburg     409,055  161.625 

Hartford      970.05.".  675,550 

Indianapolis     ....  l,120j',l566  1,280,512 

Kansas    City     ....  857,475  SS4.396 

Los    Angeles     3.324.214  3,586,014 

Manchester     162,035  194,248 

-Memphis      304.266  680.629 

-Milwaukee      7,M7.»77  3,021,476 

Minneapolis      1,054,970  879,965 

Nashville     56.055 

Xew    Haven    364. 4SG  334,305 

New    Orleans    ....  563,500  379,296 

Manhattan      9.155.641        7,149,339 

Brooklyn      2,896,035        3,962,534 

Bronx     1,300,139       3,591,495 

Xew     York     13, 351. SI  6  14,703,368 

Oakland     660,588  1,010,444 

aha      392.525  569,329 

Paterson     253.590  212,610 

Peoria      199,375  244,690 

Philadelphia      ....  3.4SO.70O  3,456,800 

Pittsburg     777,128  1.1S6.745 

Richmond     147,435  1,334,096 

Rochester      511,733  931,166 

St.     Joseph     57,409  92,873 

St.    Louis     1,045,730  1,724,665 

Salt    Lake    City...  149,740  420,185 

San    Antonio     ....  244,965  215,695 

San     Francisco     ..  3,745,025  2 . 4 .". :.' .  7  :' 7, 

Scranton      133,510  124,627 

Seattle     1,414,62a  645,325 

Shreveport      15S.361  119,569 

Sioux    City     175,000  204,490 

South    Bend     57,820  213,798 

Spring-field      81.075  27.",.  175 

Syracuse      341.275  349,775 

Tacoma      529,599  144,194 

Toledo     671,605  637,980 

Topeka      115.177  7s,  882 

Troy     167,840  56,215 

Washington     633.72."  879,941 

Wilkes-Barre     ...  633.449 

Worcester      3S5.999  652,192 

Total     S58.557.40u   SS6,24'5,71S 

The  fluctuations  in  temperature  pro- 
duce quite  a  bit  of  discomfort.  But, 
after  all,  the  earth  is  a  fairly  stable  in- 
stitution in  the  matter  of  heat — fortu- 
nately for  the  human  race.  A  few  miles 
above  the  surface  it  is  too  cold  for  life 
to  exist,  and  a  few  miles  below  the 
surface  it  is  too  hot.  On  the  surface. 
1.  the  temperatutes  show  <i  com- 
paratively  moderate   variation. 

In     the    United    States     the    gri 
range    of      temperature      is    along      the 
northern    boundary,   where   the   mercury 
sometimes    goes     to     56    degrees 
zero  In  the  winter  and  to  108  above  In 
tne    summer— a    difference    of    16 
The   hottest   recorded    ti  n 
tui-e    in     the    United    States     is     128    de- 
Brei        it    Mammoth    Tank,    in    the   Colo- 

rado    I  »esert,    in   July,    1887.      [ndl  1     

the    Desert      of   Sahara      have      1 

10,   while     S 
a    temperature   of   90   below 

T   ese     are     rea'llj     1 lerate    ranges, 

and  t  he  human  body  is  able  to  accom- 
modate itself  to  them  without  serious 
difficulty. 
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The  Master  Builder— Past,  Present  and  Future. 

By  P.  MacKissock  in  Western  Canada  Contractor. 


Tl  e    Greek    v.  ord    "an  hitecton,"    from 
is  derived  the  modern  term  "ar- 
Master      Builder. 
.  finition    given    in    the    Enej  Elo- 
pedia     Bi  il  in  ca     of    the    term    of    "ar- 
ure"    is:      "Tiie    art    of    building 
in  such   ;<   waj    as   to  accord  with  prin- 
ciples   determined    not     merely    by    the 
viols    the    edifice    is    intended    to    serve, 
but    by    high    considerations    of   beauty 
and    harmony."      In    the    past    the    mas- 
designed    and    carried    out 
i  k.       In     tiie    present,    designing 
is   tiie    work   of    the   architectural   prn- 
taas     fallen    heir    to    all 
i  ■     of       t lie       master 
builder's    art,    the    master    builder    still 
retaining,    by    courtesy,      the      original 
title. 

To    help    us    to    understand    in    some 

the    master    builder    of    the   past. 

me     to     emulate     the     witch     of 

Endor.  and   call    up   for   our   survey,  and 

use.    one    or    two    of    the    spirits    of    the 

might] 

the    far    distant    past    I    would 
call   upon   one   who   reigned   over 

r,      4, 1""    years    ago.      His    name 

was    Hammu  his    record   and 

code  of  laws   were   first   made  known  to 

us       by       archaelogica]       research       and 

-mi    some   ten   years   since.      The 

his  tor  j    and    life's   work, 

■    ed    code    of    laws,    prove 

him   to  have   I  een  a   successful   warrior, 

.    ind    statesman,      and      a       very 

uilder. 

In    the    winds      of      the      record,    "He 

luiilt    temples,    constructed    canals,    for- 

i i lie  i    ci  i    madi     statues    of    the 

god;    with    great   diligence." 

He      li  ork    and    he    car- 

ried   il 

Iso    look    care    that    the    work    of 
i;  i    be   properly   ear- 
1.    and    he    di  i   Si     iion    of 

this       purpose.       Let       me 
part: 
"If    a    builder    built    a    house    foi       a 
man    and    did    not    make    its    construc- 
tion   firm,    and    if    the    house    which    he 
1    i     the   death 
i  •  ! .  i  ■'. '  1 1  - 
,    i 

i   have 
•  ■-  sion    which,    I 
i    much    more 
g     a     mere 

lav 

luxury. 
An    incident,     with    many     paralli 

Hows : 

"Summam-la-illa  epoi   ed    unto 

ith    tiken   place  in 

ki  rs,  and  i  he* 

i nd  the  wit- 

I  i     knowledf 

Now.    whei 
• 

offend- 

lllilii      IMC." 

OUght     thai 
■•liter     ill     tin 

lect,   of   the  ways  of 


legal  officials  generally,  and  of  those 
in  particular  who  "returned  to  the 
litigant,  on  the  royal  order,  the  400 
gold  they  had  fined  him. 
only  they  retained  398  lor  legal  ex- 
and  the  servants  still  expected 
fees." 

As  a  master  builder,  one  may  be  per- 
mitted to  envy  Hammurabbi  his  fine 
opportunities  for  independent  concep- 
tion and  execution,  and  t>>  conclude 
that  the  work  he  did,  of  lasting  bene- 
fit to  his  age  and  country,  was  only 
rendered  possible  by  the  fact  that  as 
a  master  builder  of  the  distant  past  he 
had    a     tolerhaly    free    hand. 

Let  us  next  briefly  notice  another 
m  LSter  builder,  this  time  "f  the 
not-so-distant  past.  We  move  forward 
some  3,500  years,  recalling  a-  we 
hurriedly  pass  something  of  what  has 
ibeen  done  by  master  builders  in  that 
lime,  and  are  arrested  by  the  mighty 
figure  of  Michael  Angelo  Bounarotti. 
His  period  was  from  1  -1 7 r>  to  I 
the  present  era.  and  he  was,  and  is, 
pre-eminent  a-  a  painter,  sculptor  and 
master  builder,  and  he  was  no  mean 
poet.  After  duly  serving  his  appren- 
tices! ip  in  the  workshop  of  Dom,b«*ico 
ndio,  he  studied  in  the  school  of 
sculpture  at  Florence,  which  enjoyed 
tie  illustrious  and  cultured  patronage 
of  Lorenzo  de  Medici.  His  mental  de- 
velopment was  also  greatly  affected 
by  his  coming  under  the  influence  of 
Savonarola.  After  fame  had  come  to 
him,  he  spent  a  winter  at  the  quarries 
u  Carrara,  superintending  the  getting 
out  and  shipment  of  the  marble  for  his 
work  in  Rome.  He  was  working  for 
Pope  Julius  at  that  time,  and  when  he 
oacl  ed  him  for  progress  estimates 
Hi-  Holiness  threatened  him  with 
death. 

Michael     Angelo'.-     greatest     work     as 

a     master     builder    was,     of    course,     the 

ng    and    carrj  ing    out      of      the 

main    features    of    St.    Peter's    at    Rome. 

phose    le  is  one  of  the    noblest  monu- 

Ti:>  ii     follow     t  he    reconstruc- 

st.   Mary's  Church    from   the  old 

Roman     Bathe    of    Diocletian,     the    100- 

:  ■  Museum   delle 

Tonne.    ;ini]    many    others.      It    was    or- 

■  in,'  i    thai    painting      should      become 

i      gift,     hut      he     himself    said 

Popes. 

tnd    ma  gniflcoes      u  -ed      him 

■and  exploited    his  geniu       tnd     >eal      tm 

down  in  his  price,  and  kep 

his    balances    with    almost    modern    cal- 

llis   history,"   says   a    writer 

i         clopi      a    Brita  nica,   "is   one 

imltable    miii    and   a  Imost   super- 

of    will    thai    hardly 

evei       ":    1 1  -    waj     a  mi    of   energ:      on 

Tie-  i : ■     in     i    these 

ae   types   1 

nd        iperflcla  Hy     is     their 

i  i    -I   enii  N  1 1  .    tl i    from 

ii  e    lern    en  oi     of    over  specialize  - 

tion.       i  I     others     In- 

all     n  1 1  Ions,    Riling    i  he 
referred    to 

Middle 
|     llg    not 

more    or    less    my 


-real    mater    builders    of    t    e    past    at- 

i    eir     still     unsurp 
lence    because    their    breadth    of   culture 
mole   them   capable   of   greal   conception 
alhci    with    great    power    of    exi 

Prom  one    days,    of    which 

'  only  the  merest  hint,  I 
pass  to  the  master  builder  of  the  pres- 
ent. I  have  given  you  my  idea,  soma! 
what  fanciful,  perhaps,  hut  ethically) 
in  my  opinion,  wholly  correct,  of  the 
evolution  through  specialization,  and 
he  is  now,  not  in  theory  only,  hut 
also  in  practice,  very  largelj 
vient  to  the  architect.  And  this  phe- 
nomenon is  wortth  consideration.  No 
more  than  our  present  competitive  in- 
dustrial system  is  pre-ordained.  It  is 
merely  that  we  have  taken  a  wrong 
turning,  have  gone  up  a  blind  alley, 
and  are  not  yet  in  quite  had  enough 
.  rectify  our  error.  What  hor- 
rible   waste    of    time    do    we    all    suffer 

i  consequence!  It  would  he  inter- I 
esting  to  know  how  much  time  has 
been  lost  by  the  men  represented  hy 
this  body  in  the  resultless  figuring  of 
plans,  and  the  unprofitable  reading  of 
specifications. 

Tint    a    man    should    he   an    expert   in 

his    work    i in-    will    attempt    to    deny, 

in  between  such  expertness  and  over- 
specialization  there  is  a  vital  differ- 
ence. Let  me  illustrate  in  the  simplest 
way.  Some  time  ago  a  middle-aged 
workman  came  to  me  looking  for 
work.  He  was  a  new  arrival  from 
Britain,  and  he  had  that  repressed 
'inl  detached  look  in  his  face  which 
one  may  see  in  the  faces  of  recently 
released  convicts  after  a  long  term  of 
Penal  servitude.  I  asked  him  where 
fj  worked,  and  what  he  had 
worked  at.  He  replied  that  he  had] 
been  with  tin-  Fairfield  Shipbuilding 
and  Engineering  Co..  on  the  Clyde,  for 
tie  last  eighteen  years,  and  that  all 
iiit  lino  !  e  was  .i  "hole-borer."  and 
"hole-ho  i  i  only.  Imagine  it!  One 
of  us  "a  little  lower  than  the  angels" 
engaged  for  eighteen  years  in  creat- 
ing vacancy  through  >teel  plates,  and 
vacancy  in  his  own  poor  mind.  He  was 
beautifully  specialized:  Might  I  ven- 
ture   to    suggest     over-specialized? 

I  need  not  elaborate  the  point  any 
further  Present  conditions  are  well 
known  to  all  of  us,  and  their  continual 
ble  quite  prevents  any  possibil- 
ity of  t  i  .-  master  builder  of  tin 
cut  attaining,  under  such  conditions, 
to  the  dignity  which  once  was  his. 
ipim  .i  in    ab- 

thi    master  build- 
er   of    tiie    future. 

Already    the    movement    in    the    right 
i       begun,     i  ml     that    move- 
on  ill      of     net 

eosi     h>     the    owner,    plus    an    a 

ommis;  Ion    I -    wmk    to    the    mae- 

i  ilder.      in    the    fu  i  ure,    wi  en    this 

is    c ion.     1 1  ,■     a  ntagonism 

en    an      ; ,  and      builder      will 

i    ,     [or    lack    of    ri  ason    for    il 

Ing.      'I'    ■ 

urn    one    in    pel    i     certa  inly    to 

I  ,■    one    in    their    united    effoi  i  -• 

hi     tin     I ''I-    results    foi     thi 

Tin-    adva  ntagi  i  If-evl- 

!•  ii  i  n  knowl- 
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by     the    highest    bodies    in     the 
iviiiziMi    world. 

Tiits.'  bodies  are  the  world's  gov- 
rnments,  and  what  are  their  largest 
'  'lis  in  building  at  the  present 
moment,  Dreadnoughts,  of  course. 
And  how  do  they  build  them?  As  the 
,'ly.lc  in  Scotland,  alone  produced  in 
11112  as  much  shipping  -at  the  whole  of 
Germany,  and  considerably  more  than 
the  whole  of  the  United  States  of 
America,  I  may  perhaps  be  pardoned 
tor  confining  the  rest  of  my  illustra- 
tion to  that  effete  land  known  as  the 
United  Kingdom.  Dreadnoughts  have 
to  be  built  so  that  they  can  be  depend- 
ed upon,  and  they  have  to  be  built  on 
time        The     British     Admiralty     knows 

tbe     c lition     and    capacity     of    every 

shipbuilding  yard,  which  can  handle 
Dreadnoughts,  in  the  United  Kingdom, 
and  orders  are  placed  in  these  yards 
to  sail  their  capacity.  The  terms  are 
i»n  the  basis  of  net  cost,  plus  commis- 
sion   to   the   builders. 

Tbe  country  must  have  Dread- 
fcughts,  and  it  has  been  realized  that 
Be  country  has  a  right  to  pay  for  all 
thai  it  gets,  and  that  the  builder  must 
be  assured  of  his  margin  of  commis- 
sion. Why  is  this?  That  the  work 
e  done  as  efficiently  and  as  eco- 
nomically as  possible,  and  that  the 
builder,  assured  of  his  wages,  may  be 
il'l.  t,i  devote  himself  and  bis  organ- 
ization wholly  to  that  combination  of 
results. 

Briefly,  the  foregoing  is  the  result 
of  proper  organization  of  that  portion 
of  Eociety  represented  by  the  Admir- 
alty on  the  one  hand,  and  the  ship- 
builders on  tbe  other.  Our  master 
builder  of  tbe  future  will  have  the  ad- 
vantage over  us  of  living  and  working 
when  organization  is  more  general.  In 
his  day  it  will  be  wholly  conceded 
that  building  for  the  land  is  equally 
worthy  of  national  organization  as  is 
building  for  the  sea,  and  that  build- 
in  Lv-  for  conserving,  educating  and 
expanding  life  are.  after  all,  more  de- 
ferable and  more  important  than  Ievia- 
■  '.in-  of  destruction.  But  that  time  is 
not  yet.  For  us  the  most  hopeful  sign 
of  those  times  is  the  increasing  ten- 
dency towards  building  upon  the  cost- 
plus-u  -lixed-sum  basis.  The  archi- 
BBci  and  builder  will  realize  their  in- 
dependence, and  that  true  union  is  true 
strength.  The  new  conditions  will  call 
for  increased  efficiency  on  tbe  part  of 
the  master  builder,  no  doubt,  and  much 
more  breadth  of  outlook,  as  they  will 
Bring  the  architect  into  closer  touch 
with  actualities.  The  master  builder 
of  the  future  will  be  freed  from  the 
ling,  but  very  natural  tendency. 
eze  i  'lit  more  out  of  it  than  he 
is  entitled  to.  He  will  devote  himself 
more  and  more  to  increasing  his  own 
knowledge  of  his  business  in  all  its 
■cope  and  -all  its  degrees,  in  perfect- 
ing his  organization,  plant  and  meth- 
ods Modern  architects  of  the  ineffi- 
cient type  will  be  eliminated,  and  the 
{remaining  25  per  cent  will  be  recog- 
nized mid  honored  a-  the  master  build- 
ers   they    truly    are. 

I'.-  n     will     correct     It- 

elf,   and   design    will   not   be  ministered 
by    a    close     corporation     only.       What 
can   be   done   by   builders'   exchanges   to 
bring    nearer    that    condition    of    tilings 
under   which    the   master   builder  of  Hie 
future     will     exist  V        1      would       •■ 
Organ  Izat  ion     built       upon      tvn.. 
Break     down     the    barrlei 
the    frontiers,  get    to    know    what    solld- 
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ity  really  means,  and  fellowship  will 
follow.  If  every  builders'  exchange 
in  Canada  were  possessed  of  a  good 
social  club,  with  all  the  requirements 
Of  lii'  last  ilas-,  Hie  business  of  the 
master  builder  would  be  revolution- 
ised in  a  generation*  The  master 
builder  of  the  future  will  have  such  a 
i  lnli.  and  it  will  be  to  him  both  a  sol- 
iii'   :i  in!    mi    inspiration. 

1  should  further  add  that  we  master 
builders  should  he  honored  to  think 
that     wo    are     working    in     harmonious 


conjunction    with    the    Grand    An 

of  the  Universe,  for  the  coniins  of   thai 

i when,    as    a    great    poet    has    nobly 

said: 

•Tin'    war    drum    throbbed    no    longer, 

And    tin-   battle-flags    were   furled, 
In    tht    Parli cut    of   Man.   the 

Federation   of   the    world." 

in-,   as   another   poet    has    more   nobly 
said,    when 

"Man     to     man     the     world    o'er 
Shall    brithers   he   for  a'   that." 
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APARTMENT  HOUSES. 


..SAX  FRANCISCO — Apartment  house, 
4  story  and  base,  reinforced  concrete, 
$30,000.  Architects,  Ross  &  Burgren. 
310  California  St..  S.  F.  Owner,  S. 
Zuseman.  The  building  will  be  erected 
on  the  north  side  of  Post  street  west  of 
Dark  in,  covering  an  area  of  24  feet  3 
inche?  by  120  feet.  Suites  will  consist 
of  two  and  three  rooms  with  private 
hat;h  and  wall  beds.  Interior  finish  will 
be  of  pine  with  some  elm  panels  and 
hardwood  floors.  Plans  provide  for 
steam  heat,  automatic  elevator,  a  vac- 
uum cleaning  system  and  li  ot  water 
plant.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Entrance 
of  the  building  will  be  finished  in  mar- 
ble and  tile.  Exterior  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared. 

SAN  FRANCISCO— Apartment  house, 
■',  story  and  base,  frame,  $21,000.  Ar- 
chitect, none.  Owners,  McKillop  Bros., 
540  Cole  St.,  S.'  F.  The  building  will 
be  erected  on  the  west  side  of  Taylor 
street  north  of  Clay  and  will  cover  a 
ground  area  of  30x150  feet.  There  will 
lie  in  the  neighborhood  of  20  suites  of 
two  and  three  rooms.  Interior  finish 
will  lie  of  pine,  elm  panels  and  some 
hardwood  floors.  All  suite-  will  be 
equipped  with  wall  beds  and  will  have 
private  bath  rooms.  Plans  provide  for 
steam  heat,  vacuum  cleaning  system 
and  hot  and  cold  running  water.  Bath 
loom-  will  have  cement  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  in-  covered  with  rustic  and  brick 
veneer.  Plans  are  in  the  hands  of  the 
owners  and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

sax    FRANCISCO — Apartment    house. 

::    story    and     tiase,       frame.      Cost      not 

stated.      Architect,    Arthur    G.       Si    tol: 

Kids.  S.   F.     Owner,  F.   Mertens. 

oilding  will  contain   in   the  neigh- 

i    of    i:'    suite-    arranged    in    two 

and    three    rooms,    and    is    to    be    erected 

on   the  smith    side   of   Fulton    street    east 

"f    Sough.       Interior    finish     will    be    of 

pine    witli    some   elm    panels.      All   suites 

will   have  private   bath    rooms   and   will 

e     equipped     with     wall     beds.        Bath 

looms    will    have   composition    doors  and 

tile    wainscot        Plana    provide      for      a 

central  heating  system.     Entrance  ves- 

u  ill    he    finished    in    marble.      Ex- 

i    the    building    will    lie   covered 

with     rustic,    cement     plaster    on    metal 

in  i  ii   a  ml   brick    veneer.      I  la  ns  are 

plete  .I  nd  mi  (.,. ,-n  ,,in  tor  figures, 
i  'ontracl  ■    »  in    be    a  warded    this    week. 

SAX  FRANCISCO— Apartment  house. 
3    Story    anil    base,    reinforced    concrete. 


Cost  not  stated.  Architect,  J.  C.  Hladik. 
Monadnock  Bldg.,  S.  F.  Owners,  Tal- 
bot  Estate.  This  building  will  be  erect- 
ed on  ilie  north  sidt  of  Mission  street 
i  Seventh,  covering  an  area  of 
::  i  I  eet  t  inches  by  105  feet.  Plans 
slow  a  large  store  on  the  first  floor 
and  a  number  of  two  and  three  room 
suites  on  the  upper  floors.  Interior 
finish  will  he  of  pine  throughout.  There 
will  he  steam  heat.  All  suites  will 
have  private  baths  and  wall  'beds. 
There  will  be  patent  store  fronts.  Ex- 
terior of  the  building  will  he  faced 
With  ecment  plaster.  Plans  are  now 
being    prepared. 

SAX  FRANCISCO— Apartment  house, 
::  story  and  base,  frame.  $12,000.  Ar- 
chitects. Fahre  &  Bearwald,  Mer- 
chants' Xational  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  upper  Sacramento 
street,  and  lias  been  designed  to  con- 
tain nine  suites  of  three  rooms  and 
hath.  Interior  finish  will  be  of  pine 
with  elm  panels  and  some  hardwood 
floors.  There  will  be  steam  heat  and 
an  automatic  elevator.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot Hot  and  cold  running  water  will 
In  supplied  to  all  rooms.  Suites  will 
t.e  equipped  with  wall  beds.  Marble 
and  tile  will  lie  used  in  the  entrance 
vestibule  Exterior  of  the  building 
will  he  covered  with  brick  veneer  and 
plaster  on  metal  lath.  Plans 
aie    now    being   prepared. 

SAX  FRANCISCO— Apartment  bouse, 
:l  story  and  base,  frame,  $25,000.  Ar- 
il i  ..i.k,  .Monadnock  Bldg;., 
S.  F.  '  iwiur,  Mrs.  A.  Dorland.  The 
building  is  to  be  erected  on  the  west 
side  of  Valencia  street  north  of  17th 
street  and  will  cover  an  area  of  60x78 
feet.  Plans  show  a  total  of  14  suites, 
arranged  in  two  and  three  rooms  with 
private  baths  and  wall  beds.  Interior 
finish    will    be   of  pine   throughout.   Sonic 

liardv i    floors    will    he    used.      There 

will    lo-    steam    heat   and    elevator    serv- 
ice      i  ■  '        r s    win    have    compos  i - 

(ion     tl s    and     tile    wainscot.       Marble 

and     tile     will     he    used    in     tlie    entraioe. 
lot     of    the    building    will    be    cov- 
ih   rustic,  shiplap  and  brick  ve- 
■        Plans    are    dow  'beii 

SAX    FRANCISCO— Apartment    house. 
(36  000.      Ai  - 
none       i  u\  ner,    1 1.    Curl  i 
.-'     r      Thi     bulldli 
ed  to  conta  In  t  welve  largi 

and       will       be      e.e,   te,|      ill       l 

cor 

•  area    of   80x80    feei       Interior 

finish    .  'of  pine  with    some 

redwood  ind   elm   used.      Plans   provide 

I'm     si ,  n  |  tir    elevator,    a 


vacuum  cleaning  plant  and  hot  and 
cold  water  system.  All  suites  will  have 
wall  luils  and  private  hath  rooms.  Bath 
]■ 11-  will  he  finished  with  composi- 
tion floors  and  tile  wainscot.  Exterior 
of  the  building  will  be  covered  with 
shiplap  and  brick  veneer,  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
SAN  FRANCISCO— Apartment  house, 
:;  story  and  base,  frame.  $13,000.  Ar- 
chitect, none.  Owner,  A.  W.  Ward.  105 
Columbus   avenue,   s,    F.     The   building 

\\  ill  co\  er  an  a  i  ea  of  lilxihi  feet  S 
inches,  and  will  he  erected  at  the 
southeast  corner  of  Broadway  and 
Leavenworth  streets.  The  building 
i  signed  to  contain  nine 
suites  of  two  and  three  rooms,  all  with 
private  hath  rooms  and  wall  beds.  In- 
terior   finish    will   he   of   pine   with    some 

elm   panels  and   hardw 1   Boors.   There 

will  le  steam  heat  and  a  hot  water 
system.  Hath  rooms  will  have  com- 
n  Boors  and  tile  wainscot.  Tile 
and  marble  will  he  used  in  the  en- 
Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 
SAX  FRANCISCO — Apartment  house, 
3  story  and  base,  frame.  $10. ).  Ar- 
chitect. J.  C.  Hladik.  Monadnock  Bldg.. 
S.  F.  owners,  D.  Edward-  ,V  Sons. 
This  building,  designed  to  contain 
uites  and  covering  an  area  of 
::oxT:;  feet,  will  i  e  erei  ted  on  the  west 
side  of  Gough  street  south  of  Oak. 
Suites  will  be  arranged  in  two  and 
three  room  apartments  with  private 
hath  and  wall  beds.  Interior  finish  will 
he  of  pine  throughout  with  some  hard- 
wood floors.  There  will  lie  steam  heat 
and  ho;  and  cold  running  water  will 
supplied  to  all  rooms.  Entrance 
will  he  finished  in  marble  and  tile. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plan-    are    being    prepared. 

SAX    FRANCISCO— Apartment    house, 

:;    story    and    base,    frame.    $16,000.      Ar- 

Hi  Doug  ill    Bros.,    Russ    I  lldg., 

s.     p.       Owner,     W.     P.     Roberts.       The 

I  uilding    will    he    erected    on    the    south 

ide   of  California   strict   east   of  Brod- 

eriek,     covering     an    'area     of     27%x-112 

'1     ere     will    he    one    store    on    the 

first     floor     besides     the     entrance     ami 

-    suite.      Upper    floors    will 

ie  arranged   foi    ten  apartments  of  two 

n-       All    suites    will    have 

wall   beds   and    private   bath    rooms.    In- 
line 1 1     w ill     he    largely    of    pine 

elm    panels    a  nd    hard  w i 

floors.      There    will    be    steam    heat   and 

a   hot    water  system.     Entrance   will   he 

in    marble    and    tile.      Exterior 

luildlng  will  he  faced  with  rus- 

'i    on    metal    lath    and 

-  ra    cotta    t  lie    base.      Plans 

<    i     and    figures      are      being 

taken. 

sax    FRANCISCO    -Apartment    house, 

■  i  ,  .     $]  a. in. n         Al- 
lelic.     Owner,    Dr.    C.    S.    Mann. 
i   i. a.  Gate  Ave.,  s.  p.     The  build- 

theasl 

mil       and    Sac- 

.,1    will   cover   an  area 

been     ar- 

ree    rooms 

■  tli.        Interior     finish     will     he     of 

pine    throughout.      All    9U 

prlva '  ■  nd       wall      bedi 

I'll  ti       providi  '     central     heating 

system    and    hot     water    supply.       Hath 
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rooms    will    iia,. position    floors  and 

tile  wainscot.  Entrance  vestibule  will 
be  wainscotted  with  marble,  Exterior 
a!  Mr  building  will  be  covered  with 
shingles  and  klinker  brick  veneer. 
Plan-  are  complete  and  in  the 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now 
being   purchased. 

Pus  ANGELES,  PAP.  —  Apartment 
house,  -l  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architects.  J. 
Martyn  Haenke  and  W.  J.  Dodd,  Story 
Bldg.,  I..  A.  Owner  Dr.  liosworlh.,  The 
Molding  will  he  erected  at  the  CO]  ner 
of  Shatto  and  Lucas  streets,  covering 
in  area  of  100x175  feet.  Plans  pro- 
vide for  a  total  of  135  rooms  which 
will  he  arranged  in  two  and  three 
room  suites  with  wall  beds  and  private 
hath  rooms.  There  will  he  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  hot  and  cold  water  supply. 
Interior  finish  will  he  of  pine,  birch 
and  sonic  hardwood  floors,  Bath  rooms 
will  have  tile  floors  and  wainscot. 
Metal  window  sa-h  and  frames  are 
specified.  Marble  and  tile  will  he  used 
in  the  lobby  and  entrance.  Exterior 
of  the  building  will  he  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

HOLLYWOOD,  LOS  ANGELES  CO.. 
CAL. — Apartment  house.  3  story  and 
base,  frame,  $65,000.  Architect.  Ru- 
dolph F.  Schering,  529  West  8th  St..  L. 
A.  Owners.  Coast  Utilities  Investment 
Co.  Tie  building  will  he  erected  at 
the   collier  of  Garfield   Place  and   Holly- 

w 1    street,    covering    an    area    of    S8x 

185  feet.  Besides  the  lobby,  sun  par- 
lor and  amusement  rooms  the  building 
will  contain  a  total  of  210  rooms,  which 
Will  1  e  arranged  in  two.  three  and 
loin  room  suites.  Interior  finish  will 
be  of  pine  throughout.  All  apart- 
ment; will  have  private  bath  rooms 
and  will  he  equipped  with  wall  beds. 
Path  rooms  will  have  cement  floors 
and  tile  wainscot.  Plans  provide  for 
team  heal  and  a  vacuum  cleaning 
system.  Exterior  of  the  Kuilding  will 
in-  covered  with  cement  plaster  on 
metal  iath.  Plans  arc  being  prepared. 
LOS  ANGELES,  CAP.  —  Apartment 
house,  ::  story  -and  base,  frame,  $22,000. 
Architect,  P.  A.  Noyes,  Jr..  California 
Bldg.,  L,  A.  Owner,  Dr.  L.  E.  Wyckoff. 
The  building  will  cover  an  area  of  43x 
in"  feet,  and  has  been  designed  to  con- 
tain 53  suites  arranged  in  suites  of 
two  and  three  rooms.  Interior  will  he 
finished  in  pine  with  some  elm  panel- 
ami  hardwood  floors.  There  will  he 
Steam    heat    and    an    automatic    ele\  a  I'H 

Bath     i is     will     have    ce nt     Boors 

and  tile  wainscot.  All  suites  will  he 
equipped  with  wall  beds  a  ml  will  ha  \  e 
private  bath  rooms.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  hi  th.  Plans  a  i ,  com- 
plete a  mi   work   will  he  -in  i  t.-ii   a  i  once, 

Contracts  Awarded. 

LOS  ANGELES,  P.M.  —  Apartment 
urn  e.  ::  torj  a  i"i  base.  Class  C  con- 
duction, $iin.ciiii.  Architect,  Fernand 
i  'a  i  iio-ni  i' a  ,  Byrne  Bldg.,  i.  A  I  iwner, 
Mrs.  Mil-, ,-  1 1 1  -  - .  i  -i.ii  ( 'urn  ractor, 
■  i  -ii"ii  A,  Ply.  Los  Angeles  Investment 
Bldg  i..  a,  emit raol  price  nol  8ta1  ed, 
Note:     The  contract   lias  been  taken  on 

rcentage    basis. 

I.i  IS      ANGELES,    PAP.  Ap  u  in,,  in 

house,  3  -lory  ami   ba   i  .   1 1  ame,  $20,000. 

itect,     A.    S.     1 1.  in.  ...:.  a,    Sa  n     Vet 

m dg„    P.   A      Owners,   Architec- 

t  oral         i  '.a.     I  I  in  I  Ion         I  '"  I  'mil  I  arlors 
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Architectural  Construction  Co.,  Story 
Bldg.,    L.   A.     Contract   price,   $30, 

BUS  ANGELES,  CAL.  —  Apartment 
house.  3  story  and  l.ase,  frame,  $43,00(1 
Architect's  nam.-  not  given.  owner. 
Charles  IP  Lewis.  Con  traitors,  E.  II. 
MacGibbon     Co.,    Pus    Angeles     Invest! 

nt    Bldg.,   L.    A.      Contract   price,    $43.- 

000. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  -1  story  and  base,  brick  and 
uteel,  $66,750.  Architects.  M.  S.  Yeager 
&  Co.,  Trust  -and  Savings  Bldg.,  L.  A. 
Owner,  Howard  w.  Squires.  Contrac- 
tors. Pacific  Stales  Investment  Co.,  125 
South  Broadway,  L.  A.  Contract  price, 
$66,750. 


BANKS. 

SHERIDAN,  ORE. Bank.  2  St6rj  and 
ise  brick  and  tile.  Cost  not  stated. 
Architects,  L.  R.  Bailey  Co..  Abington 
Bldg.,  Portland.  Owners.  Sheridan 
State  Bank.  The  structure  will  cover 
an  area  of  25x90  feet,  and  will  be  mod- 
ern   in    every    respect.       The    first     II ' 

will  he  arranged  for  banking  quarters, 
directors'  room,  clock  rooms  and  lava- 
tories. Interior  finish  will  he  of  ma- 
hogany. Upper  floor  will  be  arranged 
for  offices  and  will  be  finished  in  hard- 
woods. There  will  be  a  special  fire- 
proof vault,  metal  window  sash  and 
frames  and  steam  heat.  Some  orna- 
mental plaster  and  ornamental  bronze 
will  he  used.  Exterior  of  the  building 
will  he  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

ROSEBURG,  i  IRE.— Bank  altera- 
tions,  2  story  and  base,  brick  and  steel. 
Post  not  stated.  Architects.  J.  H.  Vogt 
and  Prank  T.  Griffith,  Portland.  Own- 
ers. Douglas  National  Bank.  The  first 
work  to  be  undertaken  will  be  the  re- 
arrangement of  the  present  banking 
quarters  and  installation  of  new  in- 
terior finish.  Italian  marble  and  ma- 
Aiogany  will  he  used.  New  electric 
work,  plumbing  and  vaults  will  also 
he  installed.  After  this  work  has  been 
completed  the  directors  will  authorize 
the  construction  of  two  additional 
stories,  making  the  building  four  sto- 
ries   high.      Plans    are    being    prepared. 

BRIDGES  ANDDAMS. 


SAX   MATEO,   SAN  MATEO  CO..  CAL. 

Culverts,  reinforced  concrete.  Cost 
nut  slated.  Engineer,  County  Engineer 
Xeii man.  Redwood  City.  Owner-.  San 
Mateo  County.  Plans  for  two  rein- 
forced concrete  culverts  with  end  walls 
ave  been  completed  and  approved. 
Phis  are  now  heing  called  for  by  the 
Board  of  Supervisors  and  will  be 
opened  on  September  2nd.  Pl-ans  can 
I  e  secured  from  the  Clerk  of  the  Board 
of  Supervisors,  Official  proposals  ap- 
pear   in    another    column    ,.r    this    issue. 

Phis     were     opened     on     M lay     last     hy 

the  San  Mateo  Hoard  of  Supervisors 
lor  two  bridges,  one  a  reinforced  con 
ri'ii ,-  st  rucl  in  .-  a  mi  i  he  other  a  frame 
la  Idge  I  lid-  will  appear  in  the  next 
issue 

SAX  FRANCISCO  —  Concrete  abut- 
ments,   $8,600.      Engineer,   City    Depart- 

iin  ni    ..I'    Engl ring.   Temporary    City 

Mali,    s     P.      Owners,   City    l    County 

of  San  Francisco.  Bids  opened  hy  the 
i  ..  '.  A  of  Public  Works  for  construct- 
ing concrete  abutments  under  the 
Southern  Pacific  Co.'s  tracks  at  Santa 
Rosa  ;n  enue  how  Otto  Rech  nogel  low 
ai  $8,587.     A  complete  list  of  these  bids 
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will    be    found    undi 

San    Francisco   in    this    issue. 

SACRAMENTO,    CAL.— Bridge,      steel 
<md    reinforced    concrete,    $S6,350.      En- 
County     Surveyor,     Sacramento. 
Owners,    Sacramento    County.      Due    to 

ii     that    the    Ross    Construction 

,       w;i.-    awarded    a    contract     to 

i.  i    the    concrete      bridge    across 

the   American   River  under  the  old   law. 

which     allowed    County    Supervisors    to 

(spend    "nly    f50, '    in    anj    one 

oi  any  one  purpose,  a  nd  I 
that  tht  new  taw  removing  the  re- 
RTuction  went  into  effect  Monday,  the 
Board  of  Supervisors  rescinded  the 
action  awarding  the  contract  and  will 
readvertise    for    l.ids.      The    Kid-    will    be 

I  September  12th.  On  tht  ad- 
vice of  the  District  Attorney  and  with 
the  consent  of  attorneys  for  the  Ross 
i  '..nst  Me  i  ion  Company  the  action  was 
(rescinded,  because  it  was  feared  some 
person  might  enjoin  the  county  when 
ond  payment  on  the  contract 
was  made.  According  to  the  original 
plan     the     Ross    Construction    Company 

was    to    have    been    paid    $50, in    one 

fiscal    year   after    the   completion    on    the 

■bridge    and     the     remaining     $3  3 

t    e    following    fiscal    year.      This    would 

avoided  the  law,  but  would  have 
left  i  loop-hole  for  an  injunction  re- 
straining the  county  from  paying  the 
second    installment. 

NAVAJO  INDIAN  RESERVATION, 
NEW  MEXICO— Bridge,  steel  and  con- 
crete. Cost  not  stated.  Engineers,  U. 
S  In. Han  Department.  Washington.  D. 
('.  owners.  United  States  Government 
Plans  have  been  completed  and  bid- 
will  be  opened  on  September  15th  for 
the  construction  of  a  steel  am 
1  crete  bridge  over  the  San  Juan  River. 
Plans  can  be  secured  from  the  Com- 
missioner of  Indian  Affairs  in  Wash- 
ington,   D.    C. 


EUILDING   AMI    INDUSTRIAL  NEWS 
Contracts  Awarded. 

PORTLAND,  ORE — -Mausoleum,  stone 
and  reinforced  concrete.  $35,000.  Ar- 
chitects, Ellis  F.  Lawrence  and  Will- 
iam C.  Kolfoi  ommerce 
Bid.,  Portland.  Owners,  Portland 
Mausoleum  Co.  Contractors,  Burgoyne 
Stone  Co,  Westminster  Church,  East 
Side.    Portland.      Con  (35, I. 

GLENDORA,  LOS  ANGELES 
CAB. — Church,  2  stoi  y  ai 
forced  concrete,  $25,000.  Architect,  H. 
M.  Patterson,  o.  T.  Johnson  Bldg.,  L. 
A.  Owner-.  Methodist  Episcopal 
Church  of  Glendora.  Contractor,  H  G 
Baker.  Glendora.  Contract  has  been 
taken  on   a   percentage 


Manufacturing  Co  Contractors,  F.  O. 
Engstrum  Co..  5th  and  Seaton  Sts..  L. 
A.,    general    construction,    J 


HHURCHES 


SAN    FRANCISCO— Chapel,      i 
frame.      Cost       not      stated.       Architect, 
City   Department   of  Architecture,  Tera- 

city    Hall.   S.    F.      i  iu  m  i 
and    County    of    San     Francisco.       Plans 
for   a    small    frame    chapel    \v!n 
be    erected    at    the    Relief    Home    Tract, 
have    been     completed.       The      building 
will  contain,  a   main  assembly  hall  seat- 
ing   150    to    200    people.      Interior    finish 
will    he   of  pine  and    redwood.      E 
of    the    building    will    be    covered    with 
■  eon  nt    plaster    on    metal    lath.      Plans 
are  complete  and   figures   will    '■ 
by    the    Board    of      Public      Works      on 

PORTLAND,      ORE.    —    Church,      tlk 
story    and    base,    brick    and    reinforced 
concrete.      Cost    not    stated.      An 
Tourtellette       &        Hummel.        Rothchild 
Bldg.,    Portland,     owners.    Bethel   Afri- 
can  Methodist  Church.  The  new  church 
will    be   erected    u    the   corner   of    10th 
and    l  'avis    streets,    and    will 
in  ea    of    25x  l""    feet.      The    m  i 
w  ill    contain    I 

study    and    Sunday    -i    n 

ond  floor  wll  I 

auditorium   and    lecture   balls.      Interior 
linish   will  be  of  pine  throughou 
will   be  a  i  eni.  .ii   heal  Ing  Or- 

namental plaster  will  be  used  in  the 
auditorium.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 
for  at   once. 


FACTORIES  &  WAREHOUSES 


SAN  FRANi'isco — Brewery  plant. 
brick  and  steel  construction.  $1,000,000. 
Architect.  V.  Wyss  Th-alman.  David 
Hewes  Bldg..  S.  F.  Owner's  name  with- 
held. Preliminary  plans  have  been 
I  i ne  i.f  the  largest  brew- 
ery plants  in  the  west  The  i. 
the  owners  and  the  exact  location  of 
the  property  een   made   pub- 

lic, although  it  is  understood  that  one 
of  i  i  largesl  of  the  Eastern  brew- 
eries is  behind  the  project.  Prelimin- 
ary plans  show  a  group  of  buildings 
of  brick  and  steel  construction 
will  cover  over  a  city  block.  A  loca- 
tion has  been  partly  settled  upon  in 
the  diitrict  south  of  Market  street  and 
spur  track  facilities  are  afford- 
ed    by    both     the    Southern     i 

ids.  Further  men- 
tion will  be  made  of  t:  is  work  as 
plans    progress. 

PORTLAND.  ORE. — Factory.  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  L.  R.  Bailey  Co., 
Abington  Bldg.,  Portland.  Owners. 
Puritan  Manufacturing  Co.  The  build- 
ing will  be  erected  at  the  corner  of 
East  8th  street  and  Oak.  and  will  cov- 
er an  area  of  50x100  feet.  A  portion 
of  the  first  floor  will  be  used  for  of- 
ml  will  be  finished  in  pine.  Bal- 
ance of  this  floor  will  be  occupied  by 
the  -  ipping  depart  ment  and  - 
space.  Upper  floor  will  contain  the 
manufacturing  space  and  machinery. 
There  will  be  metal  window  sash  -and 
frame-.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
complete  and  segregated  figures  are 
taken  on  the  various  parts  of  the 
work. 

Contracts  Awarded. 

3EATTLE,    WASH. — Grain    elevator,  S 
story,     reinforced     concrete    and     steel. 

$-'.". i -     name     not     given. 

Owners.     Charles     H.     Lilly     Co.       Con- 
tractoi  -  Engineering       Co.. 

Lumbermen's       Bldg.,      Portland.      Ore 
Contract    price.     $:N.."'i". 

SALEM,    ORE. — Laundry.    L'    story  and 
not    stated.      Archi- 
tect's    name     not     given.       I 

,    Hur- 

..!,]    ,.(   Trade 

uiven. 
SEATTLE,    WASH.    —    V 

.-.1      Arcl  Itects,   Saunders      .v.-      Law-ton. 

Alask.i     I 

bacher   Lund   Co      Contrai  tors,    I 

Construction     Co.     New     York     Bl 

lontract   prh  ■ 

VAN     NUTS,      LOS     ANGELES       co„ 

CAL. — Factory,    1    story   and    base,   brick. 

$:!:;. .-.an.       Architect's     name     not     given 

Owners,     Johnston     Piano    and     Organ 


FIRE  HOUSES. 

FRESNO,     FRESNO     CO.,     CAL. — De- 
tention   home.    2    story    and    base,    brick 

end    steel,    $35, Ire     itects.    Swartz, 

Hotchkin    &       Swartz,       Rowell      Bldg.. 
Fresno.      Owners.    Fresno  County.      This 
work    has    been    mentioned    here    before 
e     first     com- 
led      to      prepare      plans.      The 
building   will   contain    class  rooms,   dor- 
mitories   for    male-    and    females,    din- 
10ms    and     manual     and    domestic 
science    department.-.         Interior      finish 
Will   lie  of  pine  with   some   maple   floors, 
will    lie    a    centra]    heating    sys- 
tem.     Exterior    of    the    building    will    be 
faced     with     pressed     brick.       Plans    ate 
complete    and    figures    are    being    taken. 
Bid-    will    be    opened    by    the    Board    of 
Supervisors    on    September    8th.       Plans 
can    he    secured    from    the   architects    or 
from   D.   M.    Barnwell.   County   Clerk. 


FLATS. 

SAN  FRANCISCO— Flats.  3  story  and 
innie.  $7,000.  Architect,  none. 
Owners,  C.  J.  and  W.  J.  Keenan 
Webster  St..  S.  F.  The  building  will  be 
at  the  southwest  corner  of 
drove  and  Central  avenue  and  will  cov- 
er a  considerable  area,  plans  provide 
for  six  large,  and  modern  flats  with  all 
conveniences.  Interior  finish  will  be 
of  pine  with  some  elm  panels  and  hard- 
wood floors.  Each  tint  will  have  a  large 
open  fire  place  with  brick  or  tile  man- 
tel. Bath  rooms  will  lie  finished  in 
tile  and  tile  wainscot  will  also  be 
in  the  kitchens.  Entrances  will  be 
finished  in  tile  and  terrazzo.  Exterior 
of  the  building  will  be  covered  with 
shiplap  and  rustic.  Plans  are  in  t lie 
hands  of  the  own.-r-  and  the  work  will 
he  done   by    Day   Labor. 

SAN    FRANCISCO — Flats.    2    story  and 
nil.-,    $4. nnn.    Architects.    Rhodes 
&    Ma:  i-  St..    S.    F.      Owner. 

.  Keene.  The  building  will  be 
erected  at  the  southeast  corner  of 
Rivoli  and  Schrader  streets,  covering 
an  area  of  30x60  feet.  There  will  be 
two  modern  flats  of  five  and  six  rooms 
with  Lath.  Interior  finish  will  be  of 
pine  throughout  with  some  hardwood 
doors.  Tile  will  be  used  in  the  bath 
rooms  and  kitchens.  There  will  be  an 
open  fire  place  with  brick  or  tile  man- 
tel in  each  living  room.  Exterior  of 
Ming  will  be  covered  with  shin- 
gles  and    brick    veneer   base.      Plai 

ete   and    figure  ielng    taken. 

SAN    FRANCISCO— -Flats,  3    Story    and 

frame,     $6,000.       Arc 

owner.    James    F.    Lo  lia    St.. 

S.    F.      The    building   will    be    erected    on 

-  ...      i|     25        street    west    of 

Church,  of  i'Ix.-.x  feet. 

Plans    have    been    arranged      for      three 

flats   of   ti\e   and   six    rooms    with    bath. 

finish   will 

living    and    .lining 
i    elm 

i  opei  es      and 

lock     mantels.       Tile    will     be    used     In 
ns      and      kitchens.      En- 
will   be   fini-  nil   ter- 
Exterior    of    tl  e    building    will 

ered       with       rustic,      shiplap      and 

brick   veneer.     Plans  mi-  compli 

in    the  '      >w  "el     wl  "   will   do 

i;   bj    Daj    I.  ''>■"       -Ml   materials 
ire     now     being     purchased. 


GARAGES. 


SAX   FRANCISCO — Garage.      1      story 
and   base,   brick   and  steel,   $20,000.     Ar- 
chitect   C.    A.     Meussdorffer,    Humboldt 
Rank    Bldg.,    S.    F.      Owners.    D.    Samuels 
Realty    Co       This   building,    which    is    to 
on  the  south  side  of  Post  street 
west    of    Jones,    has      been      mentioned 
here   before.      The   structure    will   cover 
of   77%xl31%    teet.     Front   por- 
tion  of  the  I  uilding  will  be  used  us  an 
office,  and  balance   of   the   structure  for 
_,     space    and    repair    shop.      There 
will    be   steel    roof   tmeses,   cement    Boor 
and     metal     window     sash     and     frames. 
Exterior    of    the    building-   will    be    faced 
with    cement    plaster.      Plans    are    com- 
plete and    figures  are   being    taken.    En- 
gineer   L.    M.    Hausman.    Nevada     Bank 
urge   of  the   work. 
STOCKTON',  SAN  JOAQUIN  CO..  CAL. 
— Garage,  1   story,  brick.     Cost  not  stat- 
ed.     Architect,    Ralph    P.    Morrell,    Odd 
I     Stockton.     Owner.   F.   W. 
Rothenbush.     The  garage  will  be  erect- 
ed  on  a  lot  adjoining  the  Imperial  Hotel 
and    will    .-over    an    area    of    50x73    feet. 
There    will    be    a    cement    floor,    pine    in- 
terior  finish,   steel  oil   tanks   and  a  vac- 
uum   cleaning    system.      Metal     window 
nil    frames    are    specified.       Exte- 
rior  of   the  building    will    lie    faced    with 
I    brick.      Plans   are   complete  and. 
figures    are   being-  taken. 


BUILDING  AND   INDUSTRIAL  NEWS 
\     i:     MoKenzie,    Bellingham,    Wish., 

$1.M7.-.. 

Montague  &  McHugh,  Bellingham, 
Wash..     $3,241. 

Western  Woodworking  Co.,  Belling- 
ham    Wash.,    $3,2S5. 


GOVERNMENT  WORK  AND 
SUPPLIES. 

s:in    Kiancisco.    C:il..    Sulitreasurj . 

,,     [•>,  .    _■  i  in     u;th    (street!     San 
-i  o,    Cal.,      will      install      without 
, ,  acl  price  vacuum  clean- 
em   made   by   the   Atwood    Vac- 
uum Cleaner  Co.   in  lieu  of  the  F.   R.  S. 
Prentiss    system.      Two  separator  tanks, 
each    having  a   capacity   of  9   cubic  feet, 
irovided.      Bed   plate   of  the   out- 
fit   to    be    provided    with    raised    lip    to 
prevent    the    drip    from    flowing    on    to 
the    floor. 


Solano    County,    Cal.,    Echo    Board. 

The    following  bids    were   rece: 
the     lighthouse     inspector,     eighteenth 
district.    San    Francisco.,    Cal.,    for     echo 
board    at    Junction    P.. ml.    Solum    Coun- 
ty,   Cal.: 

Merry- El  well    Co..    $925. 

Healy-Tibbetts    Construction    Co.,   $1,- 
070. 

If.    U    [sham,    Rio   Vista,   Cal..    $837.50; 
led. 


Cylinder  ami   Valve  Gear. 

i   bids  for  hydraulic 
fler   and    valve  gear.    Sail    River 
: 
Maine    Machine    Works.    Los    Angeles, 
Cal.,    $100:    time    1.7    days. 

Llewellyn    Iron    Works,    Los    Angeles, 
Cal..    $178.50;    time   20   days. 


Naval     Station,     San     Francisco,     Water 
Pipe, 

The  following  bids  were  received  by 
tiic  chief,  bureau  of  yards  and  docks, 
Navy  Department,  Washington,  D.  C, 
foe  water  pipe  from  Yerba  Buena  Is- 
land to  Oakland.  Cal..  at  the  U.  S. 
Naval   Training-  Station.   San   Francisco: 

Item     1.    work    complete,    using     casl 
iron   pipe:   2.  do.   using  galvanized 
pipe. 

George  J.  Henry,  Jr..  Rialto  Building, 
San    Francisco.    Cal..    item    2,    $9,400. 

Marshall  C.  Harris.  23  California 
street.  San  Francisco,  Cal.,  item  2,  $9,- 
927  .'in. 

Contra  Costa  Construction  Co.,  314 
Sheldon  Building,  San  Francisco.  Cal., 
item    1.    $9,875;    2,    $8,350. 


Betllng-1 Wash.,    screens. 

The  follow   ■  i  Ived   by 

tec(       Tn 
Ington,     l  >.     C„    for 
,n  low    screens 

Wash.: 

.    T     Burro 
ondlttonal. 
wilier    Mfg.    Co       Milwaukee,      Wis. 
$1,340. 

The   Robfolne   .Mu    Co.,   Chicago,    111., 
$1,375. 


Lower     llnile     Indian     School,     Heating. 

The  contract  for  the  installation  of 
a  central  heating  plant  in  the  Lower 
Brule  Indian  School  has  been  awarded 
to  J.  L  Stevens,  Chamberlain,  S.  D., 
-.it    $0,370. 


Scoop-Wheel    Material. 

The    following    bids    were    opened    at 

the     office     of     the     U.     S.     Reclamation 

Service,   I.os   Angeles,   Cal.,   for   furnish- 

lerial    for    one    scoop    wheel    for 

the    Minidoka    project,    Idaho: 

Advance    Machine    Co.,    Los      Angeles, 

Cal.,     $71111:     77     Jin  s, 

Fulton  Engine  Works,  Los  Angeles, 
Cal.,    $1,068;    75    days. 

Llewellyn  Iron  Works,  Los  Angeles, 
Cal.,     $1,245;     45    days. 

Baker  Iron  Works,  Los  Angeles,  Cal., 
$1,533;    35    days. 

All  bidders'  propose  to  mgike  de- 
livery   f.    o.    b.    Los    Angeles. 


Air-Brake    Switches. 

The  following  bids  were  received  at 
the  office  of  the  Reclamation  Service, 
I.os  Angeles,  Cal.,  under  advertisement 
No.  jit,  for  furnishing  air-brake 
switches  for  the  Salt  River  project, 
Ariz. : 

Railway  &  Industrial  Engineering 
Co.,  Pittsburgh.  Pa.,  $1S0;  10  days,  at 
I'ittsi  urgh. 

Genera]  Electric  Co.,  Los  Angeles, 
,  o     90   das  s,   a  i    Schenectadj . 

Pacific  Electric  Mfg.  Co.,  Los  An- 
Cal.,    $240;    15   days,   at    San   Fran- 
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The   mo    bid   received   under   tlie   orig- 
inal  opening-   on    July    7    was    rejected. 


Boilers,   Port  Town/send,   Wnsh. 

The  following  is  a  correct  abstract 
of  iio-  bids  received  by  the  supervis- 
ing architect  for  new  beating  boilers, 
etc.,  1 1  the  TJ  S  post  office,  Port  Town- 
send,    Wasli.: 

Ward-Sherer,  Seattle.  Wash..  $:',. 170; 
i     i.    1918. 

■Ion.-      &      '  'i  onion.       I'm  I       Tow  lis. -nd. 

Wash..    $2,450;    lays. 

man    Plumbing    &    Heating  Co., 
November     1, 

I'M:: 

Insulators,    lied ntion    Service. 

•i'io-     following    bid    was    opened    by 
i  .         i.     Ion   Service,   Los   An- 

Cal.,    for    furnishing     In   ulatori 
Minidoka   project,  Idaho; 

err      I lo.,     i  o      Angeles, 

Cal.,   Item  1,   $833.25;   2,   $392.60. 


lilcctrical        Equipment,        Bcclamation 
Service. 

The  following  bids  were  opened  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Los  Angeles,  Cal.,  for  furnish- 
ing the  following  electrical  equipment: 

Item  1,  3  75-K.  V.  A.  transformers; 
2.  12  35-K.  V.  A.  transformers;  3,  1 
watt-hour  meter;  4,  4  automatic  oil 
switches;  ",.  1  air-brake  switch;  6,  4 
lighting  arresters;  7,  2  3-  phase  do. 

AUis-Chalmers  Co.,  Los  Angeles,  Calj 
item  1.  $1,800;  2,  $2,700;  3,  $165;  4* 
$600-;    5.    $544;    0,   $126;    7    $25. 

General  Electric  Co.,  Los  Angeles, 
Cal.,  item  1, $1,998;  2,  $2.34u;  3,  $173;  4, 
$048;   5.   $1,170;  6  $,210;   7,  $30. 

Weslinghouse  Electric  Mfg.  Co.,  Lo» 
Angeles,  Cal.,  item  1.  $2J0\7'U;  2,  $2, 77c;  3, 
$89.30;  4,  $012.75;  5,  $335;  0,  $227.40;  7, 
$10,411. 

Wagner  Electric  Mfg.  Co.,  St.  LouiSj 
Mo.,    item    1,    $2,025;    2,    $2,280. 

Pittsburgh  Transformer  Co.,  Pittsi 
'burgh,  Pa.,  item  1,  $2,184;  2,  $2,100  and 
«}1,800. 

Railway  Industrial  'Engineering  Co., 
Pittsburgh,    Pa.,    item    1,    $335. 

Pacific  Electric  Mfg.  Co.,  Los  Ange- 
les,   Cal..    item    5,    $153.40. 

B.  F.  Kierulff,  Jr.,  &  Co.,  Los  Ange- 
les,   Cal.,    item    1,   $2. I'M'. 


Sluice    and    Penstock    Gates. 

The  following  bids  were  opened  at 
the  office  of  the  U.  S.  Reclamation! 
Service,  Elephant  Butte,  N.  Mex..  for 
furnishing  sluice  and  penstock  gates  at] 
Elephant    Butte,    as    follows: 

Hiiiman  Hydraulic  'Mfg.  Co.,  Denver! 
Colo.,  item  1,  $19,874;  2,  $27,000;   3,  $100;j 

4,  $109;   5,   $10;   total   $47,693. 

Coffin  Valve  Co.,  Boston,  Mass.,  item! 
1,    $18,736;    2,    $25,719;    3,    $156;    4,    $15"; 

5,  $30.25;    total,    $44,791.2-5. 
Steacy-Smith      Mfg.      Co..      York,    Pa.,1 

item  1,  $22,450;  2,  $31,920;  3,  $205;  4,  j 
$139;    5,   $30;    total.    $54,744. 

Rosedale  Foundry  &  Machine  Co.J 
Pittsburgh.   Pa.,  item   1,   $25,000;   2,   $30.-] 

I !,    $280:    4,    $218;    5,    $28;    total    $62.-1 

526.  Alternative  bid,  if  cast  steel  cyl-j 
inders  may  be  substituted  for  rolled 
steel  cylinders  the  amounts  of  items  l] 
and  2  will  be  reduced  $532  and  $7:is. 
respectively,    making    the    total.    $61,196.1 

Vulcan  Iron  Works.  Chicago,  I11..J 
item  1.  $24,880;  2.  $33,400;  3,  $20\;  4, 
$19ii;    5,    $04;    total,    $5S,S0S. 

Fulton  Engine  Works,  Los  Angeles,! 
Cal..  item  1.  $39,300;  2,  $55,117;  3,  $251; 
4,    $191;    5.    $49;    total.    $94, 90S. 


Cylinder    and    Valve    Gear. 

The  following  bids  were  received 
under  advertisement  No.  21  s  by  the  U. 
s.  Reclamation  Service.  Lo-  Angelesj 
Cal.,  foi-  one  hydraulic  cylinder  for 
screen    operating   device: 

Maine  Engine  Works,  $100;  Los  An- 
geles  delivery.    15    days. 

Llewellyn  Iron  Works.  $17S.5u:  net: 
I.os   Angeles   delivery,   20  days. 


Motor-Driven    Pumpa    for    Colon. 

The  original   plan   for  furnishing   the 

power  in  the  operation  of  the  pumpsj 
at  the  new  Colon  water  works  was  to 
nih,,.  the  three  boilers,  two  stacks! 
;,nd  three  pumps  in  the  obi  station, 
but  upon  examination  it  was  found 
that    their   condition    would    not   Justin 

nstallation    in    a    new    plant.      It 

,..,.      r,,lU     been     decided     to    substitute 
electrical    for    steam    energy,    and    to 
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Install  tin  ee  moto  driven,  single- 
stage  pumps,  using  2,200  volt-.  The 
§re  loads  on  these  pumps  will 
probably  he  less  than  200  horse  power 
a  day.  It  is  believed  that  the  operat- 
ing expense  will  be  considerably  less 
with  iti"to]-i]ii\  en  than  with  stea  m- 
driven  pumps,  while  the  electrical  in- 
stallation will  leave  a  space  approxi- 
mately 28  by  35  feel  available  for  the 
installation  of  oil  pumps  tor  the  fuel 
Oil  pipe  line  system.  Power  will  be 
obtained   [rom  the  hydroelectric 

Gatun,  when  it  is  in  operation, 
otherwise  Com  the  Miraflores  steam 
plant. 


PEARL      HARBOR,     HAWAII-     Magafi 

sine  buildings,  reinforced  c trete  rmi- 

struction,  $120,000.  Architects,  Bureau 
of  Yards  and  Docks,  Washington,  D.  C. 
Owners,  United  States  Government, 
Plans  for  a  number  of  reinforced  n,n- 
erete  magazine  buildings  which  are  to 
lie  ereeted  at  Pearl  Harbor  have  heen 
i  omplel  e.i  'i  mi  .i|i|ir,,\  ed!  i  lids  will  he 
opened  by  the  Bureau  of  Yards  and 
Docks  in  Washington  on  September 
20th.  Plan-  can  he  secured  from  either 
the  Bureau  or  from  the  Commandant  at 
Pearl  Harbor.  An  official  proposal  ap- 
pi    ns  in  another  column  of  this  issue. 


—HALLS  &  SOCIETY  BLDGS  — 

BAKERSFIELD,  KERN  CO.,  CAL.- 
City    hall,    2    story    aii. I    ba   e,    brick    and 

steel.     $15.1 Architect.     Thomas     B. 

>>  i  eman,  Producers'  Bank  Bldg.,  B-.ik- 
ersfield.  Owners,  City  of  BakersflelA 
The  old  County  Court  House  will  he 
remodeled  into  a  City  Hall.  Plans  for 
tl  is     work     are     now     being     pri  I, 

The  work  will  include  new  interior 
finish,  plastering,  electric  work. 
Ilium. ins;  and  painting.  There  will 
also  he  a  large  amount  of  cabinet 
work,  uffice  fixtures,  etc.  Exterior  o£ 
the  building  will  not  he  changed  Plans 
ii.       .  ing   prepared. 

NORTH  YAKIMA.  WASH.— Armory^ 
2    story   and    base,    reinforced    concrete* 

$85, Architect's    name    noi     given. 

Owners,  State  of  Washington.  Plans 
for    the    new   armory    building   which    is 

to    i rected    at    North    Yakima    have] 

been  completed.  The  plans  arc  now 
on  file  in  the  office  of  Adj.  General 
Llewellyn,  Armory  Bldg.,  Scat  Mr.  Bids 
■are  being  taken  and  will  be  opened 
.in    September   ifith. 

HOTELS" 

SAX   FRANCISCO — Hotel,   5   story  and 

i.. i  se,  i  elnforee  i  concrete,  $80,000.  Ar- 
i,  Fabre  &  Bearwald,  Merchants' 
i     i  sank     Bldg.,    s.     K       i  iwners, 

I.  ros.         The      lmil.fi 

e  i    at    the   corner    of   Sei  ent  h    and 

Stevenson   streets,   covering  an   area   of 

; .',  feel   square.  There  will  be  five  stores 

i    idi      the   hotel   entra  m  e   on    i  he    first 

floor.     Upper  floors  will  be  divide. (   Into 

.ins  and  a   number  of  pub> 

tnd     private    baths        Interior    finish 

will  be  of  pine  througl  oul       Plai 

vide  for     I  ea  ra   hea  t,  elevotoi 

■  in  cleaning   s y stem  and 

supply.      Bath    room  i  will 
i —        .    i     Hi  Inscot.     There   will   he 

met  1 1   window    sash   ii  tnl  f. 

1 1  .mis    ii  nd    sldewa  Ik    d and 

i  of    the 
building    will    bi     faced     wltl 
plaster,     pia  us  are  compli  le    tnd 
ing   taken. 


BUILDINfi    AND    INDUSTRIAL  NEWS 

SAN  FRANCISCO— Hotel,  7  storj  and 
base,  brick  and  steel.  $60,000.  Archi- 
tect, A.  .1.  Barnett,  583  California  St.,  S. 
l\  Owners,  Zellerbach1  &  Levison.  This 
building  was  mentioned  here  sometime 
ago   under   another     architect's      name. 

The      lure    will    he   erected    on   Turk 

tree!    lit    of    Mason    and    will    cover    an 

area  of  34  feel  I  '_■  [nches  by  137%  feet. 
There  will  be  one  store  on  the  first 
Hour    besides    the    hotel    lobby.      Upper 

il s    will   contain   in   the   neighborhood 

of  nut  rooms  and  a  number  of  public 
and  private  baths.  Interior  finish  will 
be  largely  of  pine  with  some  elm  pan- 
els and  ornamental  plaster  in  the 
lobby.  There  will  be  steam  heat,  ele- 
vator -ervice  and  hot  water  plant. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Exterior  of  the 
building  will  he  faced  with  pressed 
brick.  There  will  he  patent  store 
fronts,  sidewalk  doors  and  lights  and 
metal    window    sash    and    frames.      Plans 

are    nplete   -and    construction    will    he 

carried  out  by  Then.  Hoin.  1443  Hyde 
street. 

SAN  FRANCISCp— Hotel  and  stores 
3  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Shea  &  Lof- 
quist,  550  Montgomery  street,  S.  F. 
Owners.  Mary  C.  and  Joseph  B.  Ken- 
nedy. The  building  will  he  erected  at 
the  southwest  corner  of  Ellii-  and  Lar- 
kin  streets,  covering  on  area  of  4Sx 
87%  feet.  There  will  be  stores  on  the 
first  floor  and  a  number  of  single 
rooms  and  baths  on  the  upper  floors. 
Plans  provide  for  steam  heat  and  ele- 
vator service.  Interior  flniish  will  he 
of  pine  throughout.  Hot  and  cold  run- 
ning water  will  he  supplied  to  all 
rooms.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  he  faced  with  pressed 
brick.  Stores  will  have  large  display 
windows  in  patent  front-.  Plans  are 
being  prepared  and  contracts  will  he 
let    shortly. 

OAKLAND,  CAL.— Hotel.  7  story  and 
base.  Class  C  construction.  $100,000.' 
Architect,  Henry  H.  Meyers,  Kohl 
Bldg..  S.  F.  Owner,  51.  Friedman.  253 
Pos:t  St..  S.  F.  Preliminary  plans  have 
heen  prepared  for  a  large  store  and 
hotel  building  which  will  he  erected 
on  the  property  at  the  southwest  cor- 
ner of  16th  and  Clay  streets.  Only  pre- 
liminary plans  have  heen  prepared  and 
details  of  the  construction  are  not 
available.  The  lot  to  he  improved  cov- 
ers a  large  area.  Fir  t  floor  of  the  new 
building  win  he  arranged  for  stores 
and  upper  Hours  will  contain  in  the 
neighborhood  of  150  rooms.  Interior 
finish  will  probably  be  of  pine  through- 
out. Bath  rooms  will  ha\e  cement 
floors  and  tile  wainscot.  There  will  he 
sf  ea  iii  i  ea  t.  eleva  tor  sen  Ice  t  nd  a  hot 
water  plant.  Exterior  will  probably 
bi    face  l   with   pressed  brick. 

LOS  ANGELES,  CAL.—  Hot.  \  I  storj 
and  base  Class  B  construction.  Coal 
not  stated.  An  hitect,  An'  mi  Reif,  Hig- 
gins      Bldg.,    I,,    A.      Owners,      John    < ; 

Orth,    Sin in, ,ii, ,ii      and      BenJ. 

Welngei  t  The  building  will  be  ei  eel  - 
ed  on  an  inside  lot  with  a  street  front- 
age of  67  feet  a  mi  a  depth  Df  i  it  feet. 
Upper  lino's  ,,f  the  building  will  con- 
tain   a    t  ■  i :  . .  '    ..I      'ii'     -in      i    

per  ...  nt  i 

batllG  lilt  el'liii        line    Ii       ..-,   i  l|       l.e      of      |  ,  i  | , ,  - 

" id  irdw is  with  ornamental  pias- 
ter   in    tin-    lobby    and    olln  es.    There    will 

i.e    -  i, -., .         ,  to  ce,    vac- 

uum   cleaning   system   and    a    hot   water 
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supply.       Bath     i ns     will    have    leln.-iil 

tin. ns  and  tile  wainscot.  .Metal  lath  and 
plaster  Interior  partitions  will  he  used 
and  metal  window  sash  and  frames. 
Exterior  will  he  faced  with  pressed 
brick.      Plan,,   are   being    figured. 

Contracts  Awarded. 

sax  FRANCISCO— Hotel,  :.  story  and 
base,  reinforced  concrete,  $40,000.  Ar- 
chitect -     Mac tald  <v-    Iwilin,   Holbrook 

s.  F.  Owner,  II.  Baker  Fisher. 
Contractors,  MacDonald  &  Kahn,  Rial- 
io    Bldg..   s.    f.     Contract    price,    $40,000. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL 
—  Hotel,   i>   story   ami   base,   brick,  $:':;,- 

-      Architect,    Ralph    P.    Morrell,   Odd 

Fellows  Bldg..  Stockton.  Owner,  Mi, 
Rossi.  Contractor,  Frank  Tucker, 
North  Sierra  Nevada  street,  Stockton. 
Contract  price.  $23,000.  Not,-;  The 
building  will  cover  an  area  of  in]  teet 
square. 

I. us  ANGELES,  CAP.  — 1  Intel.  4  story 
and  I  ase.  brick  and  .-tone.  $35,000.  Ar- 
chitects. Richards-Neustadt  C  instruc- 
tion Co.,  Wright  and  Cullender  Bldg., 
I*  A.  Owner,  X.  C.  Cramer.  Cont  ac- 
tors, Richards-Neustadt  Construction 
Co.,  Wright  and  Cullender  Bldg.,  L.  A. 
Contract    price.    $35,000. 

la  IS   ANGELES,   CAL.— Hotel,    ::   storj 

and    base.      Clas  - 1   C    struction,    $90,- 

000.  Architect's  name  not  given.  Own- 
er, Walter  II.  Fisher,  Union  nil  Bldg.. 
L  A.  Contractor,  Alex,  cram,  u  A. 
Tim  ,  outrnet  has  i. ecu  taken  on  a  per- 
centage baaiiS.  Building  will  cover  an 
area    of     100s  150     ft  t 

la  is  ANGELES,  CAL. — Hotel,  t  ;torj 
and  base,  brick  and  steel,  $65,000,  Ar- 
chitects, Milwaukee  Building  Co.. 
Wright  and  Callendi  r  Bldg..  i.  \ 
Owner,  Sydney  Goldman.  Contractors, 
Milwaukee  Building  Co..  Wright  and 
Callender  Bldg.,  L.  A.  Contract  price, 
$55,000'. 

LOS    ANGELES,   CAL.— Hotel.    I    story 

1 nn-e,     ClaSS     i  '     nuns,  .  u.   tioil.     $41,187. 

Ari  hitei  t,  Robei  t  ai.  Taylor,  I  louglas 
Bldg,  Li.  a.  Owner,  Jacob  Joseph. 
Contractors,  Alta  Planing  .Mill  Co.,  830 
McGarry  St.,  L.  A.,  general  construc- 
tion only.  Contract  price.  $41,187,  Tin'-- 
contract  docs  not  Include  plumbing, 
heating,  vanillin  cleaning,  elevator 
work,  painting  or  store   fronts. 


LIBRARIES. 


SANTA     AXA,    ORANGE    CO.,    CAL.— 
Hospital,    J    - 1 i.i  .        u. i      ,,   ,        pick    ,ni,i 

'  "in  r.  ie,    $25, Architect,    Fi  edei  Ii  I. 

N  Ely,  ll.-rvcy-Finlcy  Bldg.,  Santa 
Ana.  Owners,  Orangi  County.  All 
bids  received  on  August  5th  toi 
construction  ol  this  building 
been  rejected.  Plans  are  now  out  foi 
figure  and  bids  will  be  opened  by  the 
1  Supei  i  -.-  -  on  August  28th. 
Plans  can  be  set  ui  ed  1 1 1 1  e  archi- 
tect. 

Contracts   Awarded. 
ALHAMBRA,     l.i'S       ANGELES       CO., 
CAL.— Library,    l    story  and   base,   brick 
lud   steel,   $26,485    ,\i ,  hitei  t.    Fredei  ick 
L     Kneiii-ig.    American    Lank    Bldg.,    I.. 
A.       i  iwners.    city     of     Al      . 
Ha     tor,     II       F      Rol  ells       v  ;     Noi  | 
-■<<<  i  it. i        street.        All. ai,,:. i  .-,  ,  |ont  ;  act 

price,   $  ' 

SEATTLE,    w   \.-n       ;  |    story 

and '- , ui,    $3o,- 

Bct,    W.    Mai-bury  Sommer- 

vell      White     Bldg.,     Seattle       

- 

*     Wan  a.   k.     I  ... 

ei  ii    i  onstructlon,    $.'  1,9  I .",  25  ;    Ne 

Me   Kennj    Co.,   Prefontalne  Bldg.,  elec- 


16 


trie   wireing.    $285;   Simpson-Pepper  Co., 

314   .lames   St.,  plumbing,  $964,  and  T.  J. 

ion,       Hinckley       Bldg..       heating, 


RAILROAD  CONSTRUCTION— 
AND  EQUIPMENT. 

SPOKANE,  WASH. — Passenger  sta- 
tton,  -  and  3  story  and  base,  steel  and 
reinforced  concrete,  $500,000.  Archi- 
tect'- name  not  given.  Owners,  Ore- 
gon-Washington Railway  and  Naviga- 
tion Co.  Mr.  .1.  R.  Holman.  represent- 
ing the  O.-W.  R.  and  N.  Co.,  Spokane. 
that  the  opening  date  for  bids 
on  this  work  has  been  postponed  from 
August  20th  to  September  9th.  The 
building  has  been  fully  described  in 
these  columns  before.  Plans  can  be  se- 
cured on  applying  to  Mr.  Holman,  in 
care   of   the   owners  nt   Spokane. 

SAX  FRANCISCO — Safety  Station  re- 
moval and  reconstruction.  Cost  not 
Architect.  City  Architectural 
Department,  Temporary  City  Hall 
S.  F.  Owners.  City  and  County 
of  San  Francisco.  Bids  are  now  being 
called  for  the  removal  and  recon- 
struction of  the  safety  station  at  the 
gore  corner  of  Market  and  Ellis 
Streets.  Plans  and  specifications  can 
iired  on  application  to  the  Board 
of  Public  Works.  An  official  proposal 
is    in    this    issue. 

Contracts  Awarded. 

RBDONDO  JUNCTION,  LOS  ANGE- 
LES ''''..  <  'AL.— Round  bouse,  1  story, 
reinforced  concrete,  $35,000.  Engineer, 
Engineering  Department  Santa  Fe  R. 
K  I'.,  Owners,  Santa  Fe  R.  R.  Co. 
Contractors,  Van  Sant-Houghton  Co., 
Oakland.     Contract  price,  $35,000. 


RESIDENCES. 


BERKELEY.  ALAMEDA  CO.,  CAL— 
Bungalow,  1  story  and  base,  frame, 
$2,000.  Architect,  Hiram  K.  Lovell, 
South  Berkeley  Bank  Bldg.,  Berkeley. 
Owner,  Mrs.  Schiller.  The  dwelling, 
w!  I'll  has  in  li  ii  designed  for  a  four- 
room  house  with  bath  and  sleeping 
will  lie  erected  on  Alcatraz  ave- 
nue. Interior  will  be  finished  in  pine 
with  some  hardwood  floors.  There  will 
be  a  large  open  fire  place  in  the  living 
room  with  brick  mantel.  Tile  will  'be 
used  In  the  bath  room  and  kitchen. 
Exterior  of  the  bungalow  will  be  eov- 
:th  rustic,  Plans  are  complete 
and   figures  are  being  taken. 

OAKLAND,    CAL. — Residence.    2  story 
and    base,    frame,    $5,000.      Architect,    C. 
.1      gtruby.       owner.     Mrs.     N.    Connelly, 
reet,   I  lakland.     The   house 
will   be                                    orner  of  Wick- 
sen   street  and    Walker  avenue,  and   will 
n    rooms   ami    hath.      Inte- 
H  ill     he    of     pine,     redwood 
ami    some    elm.      Hardwood    floors    will 
•   1     in     the     living     room,     dining 
'.a    hall.      There    will 
In     fin  l                           ml     open     lire    places. 
Mantels  will  be  of  brick  and  tile.   Bath 
room    win   have    tile    wainscot   and   tile 
will  also                                kitchen.     Bx- 
i     dwelling    will    he   covered 
with    i                          Ingle         Plans    are 
complete    a  nd     Bguri  «     being 

taken. 

OAKLAND,     CAL    —  Bungalow,     i% 

nd      ib  -e.    frame,    $3,1 Al  dl  I- 

tect,   '  P    II     Pranks,   2708 

lei  keley.      The    house 
will  b i  • 

of  Lawton  and  Clifton  street   .  and   ba« 
been    designed    to   contain   seven   rooms 
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an.l  bath.  Interior  will  he  finished  In 
pine  with  hardwood  floors  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick.  Tile  will  be  used  in  the 
hath  room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  ini  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $4,300.  Architect,  C. 
W.  McCall,  Central  Bank  Bldg.,  Oak- 
land. Owner,  Joseph  S.  Hickingbnth a  m. 
The  house  will  be  erected  on  Walla 
Vista  and  will  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  will 
he  finished  in  pine  with  some  white 
enamel  and  elm  panels.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  'brick 
and  tile.  An  automatic  water  heater 
will  be  installed.  Tile  will  be  used  in 
the  bath  room.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and   figures  are  now  being  taken. 

SAN  FRANCISCO — Residences.  3,  2 
story  and  baise,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner.  F.  Nelson,  30 
Presidio  Terrace,  S.  F.  These  houses 
will  lie  erected  on  10th  and  15th  ave- 
nues north  of  Clement  street.  Each 
house  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  finish  will 
be  of  pine  throughout  with  some  bard- 
wood  floors.  All  living  rooms  will 
have  large  open  fire  places  with 
brick  or  tile  mantels.  Tile  wainscot 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  rustic,  shingles  and  cement  plas- 
ter on  metal  lath.  Plans  are  in  the 
hands  of  the  rwner  and  the  work  will 
be    done    by    Day    Labor. 

OAKLAND,  CAL.  —  Bungalow,  1  Vz 
story  and  base,  frame,  $3,000.  Archi- 
tect, Harvey  Partridge  Smith.  Blake 
Bldg.,  Oakland.  Owner,  M.  B.  Nichols. 
The  bouse  will  be  erected  in  the  Dia- 
mond Vista  Tract,  and  has  been  de- 
signed to  contain  six  rooms,  bath  and 
sleeping  porch.  Interior  finish  will  he 
of  pine  with  hardwood  floors  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  furnace  heat  and 
iinen  lire  places.  Mantels  will  be  of 
tile,  the  sum  of  $G0  being  allowed.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
bungalow  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures    are    being    taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  Harris 
Allen,  2514  Hlllegass  avenue.  Berkeley. 
Owner.  Dudley  Baird  The  bouse  will 
be  erected  al  the  corner  of  Dwight 
Way  ami  Prospect  avenue,  and  is  de- 
signed to  contain  seven  room 
and  Bleeping  porch,  I  nterior  will  he 
finished  in  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms. 
There  will  be  furnace  heal  and  open 
ii>  e    plai  '■-        Mi  iii'is    will    he    of    i  lie. 

i  ■  '  ■       ii     h  111     havi     .i     eomposil  Ion 

dooi    and    till     wainscot,     Tile  will   also 
"I    In    the   kitchen.      An    automatic 

heater  will  be  Installed,  e.x- 
iiiini  of  i  be  dwelling  will  be  covered 
with     cement    plaster    on     metal     lath. 
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Plans     are     completi       figures    art 

being     taken. 

ALAMEDA.  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame, 
$5, An  liitei  t,  I-:  B.  Hurt,  521  Cot- 
tage St.,  Oakland.  Owner,  Leo  A. 
Cockerton.  The  house  will  be  erected 
on  Kami  avenue  near  Cottage  street, 
and  has  been  designed  to  coniain  seven 
rooms  and  bath.  Interior  will  he  fin- 
ished m  pine  and  redwood  with  hard- 
wood floors  in  the  prin 
There    will    be    furnace    heat    and    open 

lire    placets.      Mantels    will     

Tile  will  he  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  lie  , installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com-  ' 
plete  and   figures  are  being  taken. 

OAKLAND,   CAL. — Bungalow,    1 
and      base.      frame.      $2,300.       Architect. 
Frank    S.    Forester.    1417    Arch    St.,    Ber- 
keley,      Owner,   W.   R.  Klink.     The  bun- 
galow   will    be    erected      on       IvywooJ 
street,    and    has    been    designed    to    COM 
tain    six    rooms   and    bath.      All    interior 
finish    will    be    of      pine      or      red 
Hardwood    floors   will     be     used   in   the 
living'  room,  dining  room  and  reception 
hall.      There    will    he    a    large    open    fire 
place    with    brick    mantel    in    the    living' 
room.      Tile    wainscot    will    be    used    in 
the    hath    room    and    kitchen.      Exterior 
of    the   bungalow    will    be   covered    with 
shingles.      Plans    are    complete    and    fig-J 
ures  are   being  taken. 

SAX  JOSE,   SANTA  CLARA  CO..   CAL. 
—  Bungalow,    1    story    and    base,    frame, 
Architect.     S.     G.     Pelton.       441 
South    3rd   St..   San  Jose.      Owner,   Mahle 
Pelton.       The     dwelling    has     been     de-IJ 
signed   to  contain   five  rooms  and  bath. 
Interior    will      be      finished      in       pine  I 
throughout   with   some  hardwood   floors  I 
in    the    living    room    and    dining    room. 
A    large    open    lire    place      with       brick 
mantel     will     he     a     feature  of  the  liv- 
ing   room.      Tile    will    be    used    in    the! 
bath     room     and     kitchen.       Exterior    ofl 
the  house  will   be  covered   with   cement  I 
plaster.       The    same     architect     is     also  ' 
preparing    plans    for    the    same    owner  ] 
for    a    second    dwelling,    similar    in    de-  ■ 
sign    to    the    one    above    described,    and 
will     shortly     take       figures       on       both 
buildings. 

REDWOOD    CITT,    SAN    MATEO    CO..; 
CAL. — Bungalow,    1       story      and    base,  J 
frame.    $3,000.      Architects,   National   Ar- 
chitectural   and    Engineering   Co.,   First 
National    Bank    Bldg.,    S.    F.      Owner.    GS 
L.    Breeze,    Redwood    City.      The    house 
has  been  designed  to  contain   six   l.inius 
bath  and    sleeping   porch.      Interior    fin-  j 
ish    and    floors    will    be    of    pine.      There 
will    be    a    large    open    fire    place    In    the 
living    room     with     brick     mantel.       An 
automatic     water     beater     will     be     in- j 
stalled.      Tile   will   be   used    in   the   bath 
room,       Exterior    "f    the    dwelling    will 
be    covered    with    rustic   and    shingles. 
Plans  are   complete  and   the   work   will 
be    done    by    Daj     Labor. 

STOCKTON,   SAX   JOAQUIN  CO..  CAL. 
— Residence*,    i    and   2  story  and     base. 

ii. ' '"  i     mil     stated.      Airehitectj 

i The    follow!  ng    I  'ay    Labor    job! 

are  report  ed  ai  a  boul  I  o  be  started  in 
Stockton:  William  T.  Weber.  1031 
Smith  Aurora  Street,  1  story  frame  cot- 
1643  Smilb 
San    Joaquin    Street,    1    story    frame    cnt- 

tagi    $1,600;    I.    Lagorla,  California  and 

x.ii'i  h    Btreets,    i    story    fr  tirn ag  es 

$l,9oo,  and  Volunteers  of  America] 
Stockton,  1  Story  frame  duelling,  $2,- 
000. 


Wednesday,    Aug.    20,   1913. 

STOCKTON,  SAX  JOAQUIN  Cn.CAL. 
— Bungalow,  l  story  and  base, frame, 
tl,200.  Architect,  Ralph  P.  Morrell, 
Odd  Fellows  Bldg.,  Stockton.  Owned 
Hi  Mapas.  The  dwelling  lias  been  do| 
tor  a  five-room  house  with 
bath.  Interior  finish  will  be  of  pine 
throughout.  Some  hardwood  floors 
will  be  used.  There  will  be  an  open 
in,  place  in  the  living  room  with  tile 
Or  brick  mantel.  Tile  will  be  used  in 
the  bath  room  and  kitehen.  Exterior 
of  the  dwelling  will  be  covered  with 
rustic,  shingles  and  shiplap.  Plans 
omplete  and  figures  are  being 
taken. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL 
—  Kci  idenee,    2    story    and    base,      frame, 

$1. >.      Architect,    Ralph      P.      .Morrell, 

,1.1,1  Fellows  Bldg.,  Stockton.  Owner-, 
.Mrs.  Mclnnes.  The  dwelling  has  been 
designed  for  a  seven-room  house  with 
hath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
Hardwood  doors  will  be  used  In  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  steam 
bent  and  open  Are  places.  .Mantels 
will  be  of  tile  and  brick.  Tile  wain- 
scot will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic. 
Plans   are   now   being  prepared, 

SACRAMENTO,  CAL. — Residences,  1 
.iinl  2  story,  frame.  Cost  not  stated, 
Architect,  none.  The  following  T>ay 
Labor  jobs  are  reported  as  about  to 
be  started  in  Sacramento:  D.  J.  Jen- 
klms,  Elmhurst,  .Sacramento,  1  story 
frame  cottage,  $2,000:  E.  A.  Pierce, 
8525  Park  avenue,  1  story  frame  cot- 
tage. $2,800;  P.  F.  Reed,  2613  2Sth 
street,  1  story  frame  dwelling,  $2,000; 
K.  Ball,  Ohio  avenue,  l  story  frame 
cottage.  $1,500;  M.  B.  Coresnia.  .",21  T 
Street,  1  story  frame  dwelling  $1,800; 
Manuel  Azevedo.  2020  4th  street,  alter- 
ations to  dwelling,  Jl.00'0,  and  .1.  H. 
Dlschler,  nils  G  street,  1  story  frame 
dwelling,     $1,500. 

SACRAMENTO,  CAL.— Residence,  2 
story  and  ba-e,  frame  and  terra  cotts 
tile,  $211.(111(1.  Architect.  A.  D.  Nichol- 
son. Whittell  Bldg.,  s.  F,  Owner,  J.  B. 
EM  wards.       The    dwelling    will    contain 

in    the    neighborhood    of    twelve    r ts, 

several  baths  and  sleeping  porches. 
Interior  finish  will  lie  of  pine  and 
hardwoods.  There  will  be  a  central 
heating  system,  probably  hot  water, 
and  open  tire  pi-aces.  Mantels  will  be 
of  tile  and  brick.  Hardwood  Boons  will 
be  used    In   the   principal    rooms.      Plana 

Include       tile      bath       re floors      and 

wain-r.it  in  the  baths  and  kitchen,  an 
automatic  water  heater  and  vacuum 
(leaning       system.  Exterior       of       the 

dwelling  will  be  faced  Willi  Lira 
potta.  Plans  are  complete  and  figures 
in     being    taken    for    the    work. 
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lice     and      rest      r n  Interior     finish 

will  be  of  pine  witli  some  maple  floors. 
Plans  provide  lor  .-team  heat  and  a 
vacuum  cleaning  system.  Exterior  of 
the  building  will  in-  faced  with  sand 
lime    brick,      Plans    are    being    prepared. 

CLAKIvMi  INT,  LOS  ANG-ELI 
CAL. — .Music  hall.  2  story  and  base,  re- 
Inforced  concrete,  $90,000.  Architect. 
Myron  Hunt,  Hibernian  Kldg.,  L.  A. 
Owners,  Pomona  College.  The  build- 
been  designed  in  the  shape  of  -a 
letter  V  and  will  have  a  total  frontage 
of  260  feet  and  an  average  width  of 
IS  feet.  The  main  auditorium  will 
seal  1,000  people.  Besides  this  room 
plans  provide  for  8  studios  and  16 
practice  rooms.  Interior  will  be  fin- 
ished in  pine  and  hardwood-.  There 
will  be  steam  heat,  hollow  tile  inte- 
rim partitions  and  metal  window  sash 
and  frame-.  A  clay  tile  roof  will  be 
used.  Exterior  of  the  building  will 
be  lined  with  cement  plaster.  Plans 
will  be  complete  and  figures  called  for 
within    a    month. 

Contracts  Awarded. 

PORTLAND,     ORE.— Sc 1.     2     story 

mil  base,  brick  and  steel.  Cost  not 
(  tated.  Architect.  F.  A.  Baramore,  Til- 
ford  Bldg.,  Portland.  Owners,  City 
of  Portland.  Contractors,  The  Lither- 
land-Abrey  Co.,  Beck  Bldg.,  Portland. 
Contract    price    not    stated. 

COTTAGE  GROVE,  '  IRE.— School,  2 
story    and    base,    brick,    $26,000.      Archi- 

.1-  Tourtellotte  &  Hummel,  Roth- 
child  Bldg.,  Portland.  Owners,  Cot- 
tage Grove  School  District.  Contrac- 
tors, W.  0.  Heckart,  Eugene.  Con- 
tract   price,    $20,900. 

I. 'is  ANGELES,  C  A  I..— School,  2 
story  and  base,  brick,  $30,000.  Archi- 
tect,  ir.  .M.  Patterson,  ( >.  T.  Johnson 
Blfl§  l„.  A.  Owner-.  Woman's  Board 
of  Home  .Missions  of  the  Presbyterian 
Church.  Contractor,  E.  Gardner,  469 
East  1th  street,  L.  A.  Contract  price, 
$30,000. 

BAKERSFIELD,  KERN  CO.,  CAL.— 
School,     I     sl,ir\      anil    base,    frame,    $13,- 

Architect.    J.    .M.    Saffell,    Bakers- 

tield.  Owners.  Beardsley  School  Dis- 
trict. Contractors.  Dupes  &  Hansen 
Bakersfield.       Contract      price,      $13, 

PULLMAN,  WASH.  —  School 
mechanical  arts,  agriculture  and  two 
minor  buildings.  Class  A  construction 
Cost  not  stated  Architect's  name  not 
given.  Owners.  Washington  State 
college.  Contractor,  J.  B.  Sweatt,  Spo- 
kane, general   construction,  $198,580. 


secured  from  the  water  company.  An 
official  propositi  appears  in  another 
column    of    this   issue. 


SCHOOLS. 


ItRAWLEY,     IMPERIAL    CO..    CAL— 
School,    2   story   and    base.   I, rick.    $45,000. 

0 iinan    F.    .Marsh      i: t>    i; 

central    Bldg  .   L.   A.     Owners,    B 

ih-ii    Sd I    District.     This   is   tin      irsl 

or  a  group  nf  building-  which  w  i  II 
eventually  comprise  Hie  Brawlei  High 
Bi  hool  Tl  e  building  has  been  de- 
signed as  an  administration  building, 
and  will  cover  an  1 1  l  i  "I  104x145  feel . 
containing!  ten  class   room  .   auditorium 

I  nun  .hum      I  lc         :-c|elic(  dl    ['  ■(  I  I  mull 

physical   and  chemical   laboratories,  of- 


SEWERS.  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN   FRANCISCO— Grading  reservoir 

site.      Cost    not    staid        Engineer,    En- 
ng     i  ■■  i .t.    Spring    Valley    Water 
Co.,     375     Sutter     St.,       S.       F.       Owners, 
Spring  Ve  lley  W  i  ter  Co      Bids 

called   for   and    will    be   opened    on 

er   i    :     oi    grading   the  property 

known  as   the   Marl, i  i  ,  jervoir 

Ite.      Plans    can      i       i id    from    the 

i  im  depa  i  i  men!  a 
company.  An  official  p 
pears   in   another   column   of   this   issue. 

GRADING     RESERVOIR     SITE      Co 
net    !  ia  ted.     s.i  nil  |  ngineer, 

Englneei   ng         Spring 

Wati  i    en  .   ::;:,   Sutter  St.,   S.    F,     i  >u  , 
en",    Spring    Vail. ■.     \\  .ilei    i  !o        SI 
now    being    culled     i(.i'       in. I      will      he 
openi  .1    on    September    l  -i    for    g  i 
'be     property     known     as     the 

oir    sile.      Plans     can     be 


STORE. 

sax   FRANCISO  '    -Stores   ami    OfflCI  5, 

30  storj  mi. I  base,  ('lass  A  construc- 
tion. Cost  not  stated.  Architects, 
Reid  Pros..  California-Pacific  Bldg.,  S. 
F.  Owner,  John  I  >.  Spreckels.  The 
architects  have  detail  plans  completed 
for  the  new  Call  Building,  which  is  to 
he  erected  at  the  southeast  corner  of 
Fourth  and  Market  streets.  Probably 
the    most    Hi.  nnoum  .merit    in 

this    connection    is    the    statement    that 

esi  plans  ca  u  for  a  30  story  struc- 
ture   instead    of    25    stories    as    was    first 

annoum I.     .Moulds   for   the  terra  cotta 

wink  no  now  being  made  and  steel  is 
being  fabricated.  One  lease  on  the 
premises     runs    until     December     1st     of 

this  year  and  actual   struction  work 

will    start    next    morning. 

I.i  is  ANGELES,  CAL.— Lofts.  5  story 
and  base.  Class  B  construction.  Cost 
ti"t  stated.  Architect,  A.  F.  Rosen - 
M  w.  Hcllman  Bldg.,  L.  A.  Own- 
ers, Besinger  Estate.  The  building  will 
be  elected  mi  Los  Angeles  street  near 
9th,  and  has  been  designed  for  a  high 
ommercial  building.  There  will 
be  four  elevators,  metal  window  sash 
and  flames,  fireproof  doors  and  a 
steam  heating  system.  Interior  finish 
and  floors  will  be  of  pine.  Patent  store- 
fronts   will    be    installed.       Exterior    of 

ding   will  be  faced   with    i 
brick   and    terra    cotta.      Plans  -are    eom- 
pleti     iin]   figures  are  being  taken. 

PORTLAND,  ORE.— Stores,  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect,  Earl  A  Roberts,  Selling  Bldg., 
Portland.  Owners,  William  Mall  et  al. 
The  building  will  he  erected  on  a.  cor- 
ner site,  covering  an  area  of  50x100 
id  i.  There  will  be  six  stores.  Inte- 
rior finish  will  be  of  pine  throughout. 
Patent  si. .re  fronts  and  plate  glass 
windows  are  specified.  Exterior  of  the 
building  will  be  faced  witli  white 
glazed  terra  cotta.  Plans  are  com- 
plete  .,mi  ligurrffctre  being  taken. 

THEATRES. 


I'ontrncts  Awarded. 

lOATTLE.  WASH.— Theatre  rcino.l- 
g.  brick  i  rid  iti  el  con..-  truction, 
am).  Archied.  Francis  w.  Grant, 
e  Bldg.,  Seattle  Owners,  Star 
atre.      Contractor,    James    Murdock, 

I  Ith     Ave..    Seattle.        ('..una.  I      price 

Noti  itractor   is    now 

Ing    sub-ligiire-     mi     .ill     parts    of  I  his 


SEALED  PROPOSALS. 


I'lliirnv  \i>    koii     <\\\i,    SUPPLIES. 

CANAL  CIRCULAR    788— Steel    I'm  n- 

i  i  hi.     Vitrified  Conduit.  Vitrified   Sew  er 

Pipi      Galvanized     [i Steel,    Steel 

Wire  Horse  hoes,  Nails,  Nuts,  Wire 
Rope,  ('lips.  Chisels.  Hammers,  Veii.,w 
m  •  ■  i  .  i     !  i  .  ■  i .  ■      Hinges        i  i ;    ■  i 

h  onze       Wire      i  Hot  h        Tool 
Handles,     Paint       Brusl  es,       Whitewash 

.  ...i  i    Baskets,    Waiter    1 1 

Metallic    Tapes,    .Manila     Rope,     VfarMne, 
Rawhide     Bell     Lacing,     Hose,     Packing, 
Canvas,     Railway     Flags       and 
i  umber,     Cra  yoi 

Of    1    ill"  .      ROI 

3oap     Polish,    i. in- i    Oil      G 

line.    Turpentine,    Vai  ni-  h,   .1    pa  n    I  >i  ler, 
i  sitae.    Pa 

I     i 

the         en,   .  ..  ! 

Isthmian    Can  on,    Washing- 
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ton,   D,  C,  until   io::m>  a,  m.,  insutt  •-•!». 

mm::,  al   w  h  Ich   i  Ime  i  hej    will  be  ope I 

in  pubMc,  tor  rurni  hlng  i  tie  above 
mentl id  articles  Blank's  and  gen- 
eral Information  relating  to  this  cir- 
cular   (No.    788)    maj    '"■   obtained    from 

this  offi '   the  office  of  i  lie  assists  m 

purchasing-  agent,  1086  North  Point 
si  i  eel  San  Francisco,  Cal  ;  a  Iso  Ei  om 
tin-  l\  S.  eng  ii r  offices  in  i  lie  follow- 
ing citii  s:  Seattle,  Wa  h.;  Los  An- 
geles,  Cal.      I-'.   C.    BOGGS,   jor,   corps 

ol  engineers,  I".  S.  army,  general  pur- 
chasing  officer. 

PROPOSALS    FOR    PIPE. 

PIPE—  I  leparl  menl  of  I  he  I  nterior, 
U  S  Reclamation  Service,  Washing- 
ton, D.  C— Sealed  proposals  will  be  re- 
ceii  'ii  a  i  the  office  of  the  Unite.  1  Sta  tes 
Reclamal  ion  Service,  Los  Angeles,  Cal., 
until  '2.  o'clock  i>.  in.  September  :t,  mm:i, 
for  furnishing  temi-steel  pipe  for  Ar- 
rowrock  Dam,  Boise  project,  Idaho. 
For  particulars  address  r.  S.  Reclama- 
tion Service,  605  Federal  Building,  Los 
Angeles  Cal  .  or  Washington,  D.  C  J. 
M     McKINliBT,    actdng    director. 


PKOI'OSM.S    Mill     CANAL    SUPPLIES. 

CANAL      CIRCULAR      785— Proposals 

for   furnishing  and  erecting  a    vable 

span  or  bascule  over  the  French  Canal 
at  Cristobal. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer,  Isthmian  Canal 
Commission,  Washington,  D.  C.  until 
10:30  ii.  i".  September  5,  at  which  toime 
I]  i pened  in  public,  for  fur- 
nishing   and    erecting    the    above    men- 

vable  span,  the  da  te  of  open- 
ing originally  set  for  this  circular  ai 
AiiKiixt  <i  being  postponed,  as  staled 
above,  to  September  ."..  For  further  in- 
formation address  F.  < '.  HOGGS,  major, 
corps  lit'  engineers,  U.  S.  army,  general 
purchasing   officer. 


PROPOSALS     FOB     Flit     TIMBER. 

Fil;  TIMBER-  0  S.  Engineer  Of- 
fice, Chicago,  111.— Sealed  proposals  for 
furnishing  Br  timber  for  n  e  in  Chi- 
cago, 111.,  district,  f.  o.  h.  cars  at  mills, 
will  be  received  at  this  office  until  10 
n.  in.  September  r>.  mill,  and  then  pub- 
licly opened.  Information  on  applica- 
tion tn  this  office  or  to  IT.  S.  engineer 
office,  Seattle,  Wash.  GEO.  A.  ZINN, 
Lt.    Col.    Filers. 


PROPOSALS    FOK     I'lKIl     WORK 

PIER     WORK — Sealed    proposals     in- 
dorsed   "Proposals    for      Extension      to 

Pier"    p  hi   be  i  eceived  al   the  burei ; 

vard-  and  docks.  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  a. 
in.,  September  13,  1913.  and  then  and 
.  publicly  opened,  for  construction 
of  ureosoted  nile  and  timber  exten- 
sion to  Pier  No.  8,  at  the  navj  |  trd 
Puget  Sound.  Wash.  Amount  avail- 
able,   $H '       Plans    and    specifications 

can    be   obtained    on    application    lo   the 
bureau    or    to    the    commandant    of    the 
-,i    named       11     R,    STANFORD, 
chief    of    I  ni'i  -in. 


PROPOSALS    FOIt    DREDGING. 

DBKInilNC      V      .-'.     Engineer      Office. 

i   entral    Building,   Los  Angeles.   Cal 

Opo    al       Em-    dredging    a  t    Sa  > 

Harbor,    Cal..     will     he    received 

ntil       I     «.    ■»..    Anttiist    20.     mi:'.. 

and     then     publicly    opened        [nforma- 

,     appli    Ltion    C.    H     McKINSTRY, 

leei 


PROPOSALS    FOR    MAGAZINE    11111,1)- 
ING. 

r.rii,iii.\i;     -  Sealed     proposals     in- 
dorsed  "Proposal      foi    Magazine    Build 
ings"    will    be    received    at    the    bureau 
ds  and   docks.   Navy    Department, 
ji.01     1 1     C,    until    11    o'clock    a. 
in.,    September   20,    11)13.   and    then    and 
ipened,   for  seven   n 

United      States 

:  it  Ion,     Peat  1     Harbor,     Hawaii 

pi  .11-      and 

I.  ill!-       1       I  11       lie      ,  ,1,1  II  ill,'     I      llll      aPPH- 

-     bureau    or    to    the    com- 

ii'i  1  al      Stal  ii .allied 

11    l:    STANFt  iRl  >,  chief  of  burea  u 


PROPOSALS    Mill    STEEL    RODS. 

stfi  i     1 -'     1      s.    Engineer  Office, 

Portland,    Ori        Proposals    for    furnish- 
ing   1.80(1  00(1    1 -    ni    steel    rods    for 

-I         ■  ■ menl   will  1  e  receii  •  d 

,  ,       until     11    ».    111..    Aug""!    80.    1013, 

!  •  in-  I  lill'urma- 

ii, 1 in.  IV.      I      M'i  HMtnW 

major,     engineers. 


BUILDING   AND   INDUSTRIAL  NEWS 

PROPOSALS    FOR    REINFORCED   CON- 
CRETE    CI  l.\  ERTS. 

NOTICE  is  hereby  given  that  scaled 
lid  «in  be  received  by  the  Board  ol 
Supers  Isors  of  the  I  'mint  y  of  San 
m  en,  state  of  Califoi  nia,  up  to  the 
hour  ni  Hi  o'clock  11.  ■».  "ii  Tuejdny, 
September  2,  1013,  tor  constructing  a 
reinforced  concrete  culvert  and  end 
w  ills  on  county  road  leading  from  San 
Bruno  lo  Crystal  Sluing:,  being  third 
bridge  wesl  of  Mission  road,  In  the 
1  -  1  Road  District,  as  per  plan  and 
specifications  prepared  by  the  county 
surveyor  and  adopti  d  by  the  I  loa  rd  of 
Supervisors  on  Monday,  Augusl  1.  1  9  1  3, 
which  said  plans  and  specifications  are 
now  on  Hie  in  the  office  of  the  clerk  of 
said     Board    where     same    may    he    in- 

-   pi     ■'!   ed. 

All      hids      must      be     addressed      to      the 

I'lerk    of   said    Board    of  Supervisors   at 

Redw 1    City,    and    each    bid    must    be 

accompanied  by  a  certified  check  on 
some  reliable  hank  in  a  sum 
equal  to  at  leal  In  per  cent 
ni  bid,  made  payable  to  the  un- 
dersigned Clerk  of  said  Hoard  of 
Supervisors,  same  to  be  forfeited  to 
the  County  of  San  .Male.,  as  liquidated 
damages  in  case  the  party  to  whom 
the  contract  shall  he  awarded  shall 
fail,  neglect  or  refuse  to  execute  and 
file,  within  ten  days  after  the  award 
of  said  contract,  a  bond  to  be  approved 
by  the  chairman  of  thl  Board  of  Su- 
pervisors of  said  county  in  an  amount 
not  exceeding  the  contract  price,  or  to 
enter  into  a  written  contract  with  said 
county  in  accordance  with  said  plans 
and      ne. -idea  t i. ins   and    tin-    hid    thereon. 

All  hids  from  contractors  musl  spec- 
1  fv  the  1  ime  for  tihe  complel  ion  of  said 
work,  also  the  cost  of  concrete  in 
place,  per  cubic  yard,  to  be  used  in  es- 
timating the  value  of  extra  work,  if 
1  cq  uired. 

Tin-  right  is  resei  ( ed  1 0  re  iect  anj 
and    all    hids.  JDS.    II.    NASH. 


PROPOSALS    FOR    REINFORCED   CON. 

CRETE    CULVERTS. 

NOTICE  is  hereby  given  that  sealed 
hid.  will  he  received  by  the  Board  of 
Supervisors  of  the  County  of  San 
Mateo,  State  of  California,  up  to  the 
hour  of  10  o'clock  a.  m.,  on  Tuesday, 
September  2,  1013,  for  constructing  a 
reinforced  concrete  culvert  and  end 
walls  mi  county  road  leading  from  San 
Bruna  to  Crystal  Springs,  being  second 
bridge  west  of  Mission  road,  in  the 
First  Road  District,  as  per  plan--  and 
specifications  prepared  by  the  county 
Mn\  e\  in  ami  adopted  by  the  Board  of 
Supervisors  on  Monday,  August  1.  1913, 
which  said  plans  and  specifications  are 
now  on  tile  in  the  office  of  the  clerk  of 
said  Board  where  same  max  be  in- 
spected. 

All     hids     must      be     addressed      to     the 

clerk  of  said  Board  of  Supervisors  al 
Redwood  City,  and  each  bid  must  he 
accompanied    by    a    certified    check    on 

s e       reliable      'hank       in       a       sum 

equal  to  at  lea-t  la  per  eent 
of  hid,  made  payable  to  the  un- 
dersigned Clerk  of  said  Board  of 
Supervi  ors,  same  to  be  forfeited  to 
the  County  of  San  Mate,,  as  liquidated 
damages  In  case  the  parts  to  whom 
the  contract  shall  be  awarded  shall 
[ail,  neglect  or  refuse  to  execute  and 
lile,  within  ten  days  after  the  award 
of  >-iid  contract,  a  bond  to  be  approved 
in  the  Chairman  of  thl  Board  of  Su- 
pervisors of  said  county  in  an  amount 
in. 1  exceeding  the  contract  price,  or  to 
enter  into  a  written  contract  with  said 
county  in  accordance  with  said  plans 
and      1 ifications    and    the    bid    thereon. 

All  hids  from  contractors  must  spec- 
ifj  the  time  for  Mi e  completion  of  said 
work,  also  the  cost  of  concrete  in 
place,  per  cubic  yard,  to  be  used  in  es- 
timating the  value  of  extra  work,  if 
i  euoi  1  ed. 

Tile  right  is  reserved  to  reject  artj 
and    all    hids.  JOS.    II.    NASH. 


PROPOSALS       FOR        RE>IOV\l,        (Ml 
RECONSTRUCTION    OF    SAFETY 

ST  \TION. 

(  IFFICE    OF    THE    BOAR ■'    PI    B 

lie  Works  Of  the  City  and  County  of 
San    Francisco. 

Sea  led    -    will    be    receii  ed    :,i 

this  office  between  the  hours  of  2 
<i-,l, ok  11.  111.  nml  :t  o'clock  11.  in  <ni 
\\  .-line-, lav,  the  27th  liny  uf  Viiu-nst, 
1913,  for  doing  the  following  work,  lo 
w  i  t  : 

Tin-     re val     and     re -const  rue  I I 

a  siii-iv  siai  ion  ad  1  n  eni  to  the  north- 
er] 1    si  reel  oa  r  1  racks  at  the   junction  of 


Wednesday,    Auk.     20,   1913. 

Market,    Bills  and    Shirk Btreeti 

Said    work    must    he    dorn 

1I1     the    plan-    and      pi 

thei  efor    on      1  1  0 ol     the 

Hoard    of    Public    Works,    to    which    refl 

'  1  ei,  v     made,    and     m 
commenced  1       alendax 

•  ii  i  mi  completed  within  1  wm 
ei:,)    calendar    days    from    the    d 

1  he    com  1 ,    , ,.i,     and    entered 

into     therefor. 

Thi    amount   of  bond  foi    faithful  pea 
forma  n n   fixed  at  £500.00. 

All  proposals  offered   shall   bi 

p   1  nil-    I       bj       a       check       ce,   tin,    ,|        1,  a       ,  e. 

linn    ible  hank,   pa  ■  e  01  der  of 

I  he      I  'lerk       ill"       I  he       Su|,e|    .         ... 

City  and  ('ounty.  for  an  amount  not 
less  than  ten  per  centum  of  the  ag- 
gregate   of    the    proposal. 

Printed    proposal    forms    will    be    fur- 
ni   Led     gratuitouslj      upon     appl  1 

al  the  office  of  the  Cil  j  Englm  - 
all  proposa  Is  mu  1  be  madi  upoi 
forms. 

Tin-    Board    of    Public    Works   reserves 
it    to    reject    any    and    all 

Bv     order     of     the    Board     ol 
Works.  F.   J.   CHURCHILL, 

Secretary. 


.NOTICE   Til    GRADING    CONTRACTORS 


I'ROI'OSM.  SOLICITED  TOR  i.lnlllM. 
OF    MARKET    STREET    RESERVOIR 
PROPERTV     OF    SPRING    VALLEY      I 
\\  \ti-:r   COMPANY. 


San   Francisco,  Cal.,  August   1".  1913. 

PROPOSALS  will 
office  of  the  Secretarj  of  the  Spring- 
Valley  Water  Company,  No.  ::.:,  Setter  | 
Street,  San  Francisco.  on  or  before. 
September  1st.  1013,  for  urn, line,  t,,  of-' 
lleinl  street  grade  the  so-called  "Market 
Street  Reservoir  Property"  of  said 
Company,  comprehending;  a  portion  on 
Western  Addition  Block  No.  215,  Hie 
whole  of  Western  Addition  Bloek  No. 
302  a  port  ion  of  Western  Addition 
'Meek  No.  203  and  a  portion  of  Mission  | 
Block  No.  so  in  the  City  and  County  of  I 
Sun    Francisco.    State    of    California. 

It     is     estimated     that    approximately 

332,001 ic  yards   musl   be  graded  and! 

moved    from    the    blocks    aforesaid    and 
from    adjoining   .-treets. 

Alternate     proposals     for     coin 
work    of  grading  and    removal   of   earth 
within    twelve    months,    within    eighteen 
months  and  within   twenty-four  month* 
from    date   of   signing   contract    will    he  | 
considered.      Progess   payments   on   con- 
tract   will   be    m-atle    in    accordance    with! 
standard    practice. 

The  Spring  Valley  Water  Company  I 
reserves  the  right  to  reject  any  or  all 
nroposals  submitted  in  accordant 
herewith. 

Proposal    foims    may    he    obtained     't 
the  office  of  the  Secretary  of  the  SprinH 
Valley    Water    Company    upon      applies 
tion  or  will  be  mailed  upon  request   and, 
full    information    will    he    given    intend- 
ing bidders  by  the  Engineering  Departs! 
ment    of   said   Company. 
SPRING  VALLEY   WATER  COMPANY. 
John   E.    Behan.    Secretary.      (*S 


The.  San  Francisco  Call  has  been 
purchased  by  M  H.  De  Young  and  will 
te  merged  with  the  Chronicle.  After1 
an  existence  of  more  than  half  a  cen-> 
tury  the  oldest  newspaper  in  the  city 
goes  out  of  existence.  And  this  for  thai 
reason  that  there  is  not  room  for  three 
personal  organs  in  a  city  the  size  of 
San   Francisco. 

The  people  will  gain  nothing  by  the  I 
consolidation.  The  news  no  doubt  will! 
be  given  with  the  same  bias  toward 
special  privilege  that  has  characterized 
the  Chronicle  in  the  past.  And  it  Is 
doubtful  if  the  Examiner  will  lose 
•anything  in  circulation  by  the  combi-| 
nation,   but  rather  gain   by   that   fact. 

It  will  now  be  Hearst  and  De  Young! 
who  will  be  the  purveyors  of  our 
morning's  news  and  will  mold  public 
opinion  by  their  bat  eyed  editorial 
Surely  the  newspaper  business  needSi 
sonic  government  regulation  or  some- 
thing else  when  the  whole  people  have! 
in  depend  upon  newspapers  that  rep- 
resenl  the  public  only  when  they  have 
a   private  ax   to  grind. 


Wednesday,    Aug.     20,   1913. 


BUILDING  AND   INDUSTRIAL  NEWS 


Firms  desiring  news  from  certalm  localities  like  San  Francisco,  Los  Angeles, 
rortland,  Seattle,  etc.,  will  And  all  such  Items,  commencing  on  this  page,  n] 
carefully  classified  as  to  location.  These  same  Items  are  repeated  in  the 
fore  part  of  the  news  department,  under  distinct  headings,  such  as  Banks, 
Churches,   Hotels,   etc. 


SAN  FRANCISCO. 


APARTMENT  HOUSE— 4  story  and 
base,  reinforced  concrete.  $30,000.  San 
Francisco.  Architects,  Ross  &  Burgren, 
310  California  St.,  S.  F.  Owner,  S. 
Zuseman.  The  building  will  be  erect- 
ed on  the  north  side  of  Post  street 
west  of  Lark  in,  covering  an  area  of 
24  feet  3  inches  by  120  feet.  Suites 
will  consist  of  two  and  three  rooms 
with  private  baths  and  wall  beds.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels  and  hardwood  floors.  Plans 
provide  for  steam  heat,  automatic  ele- 
vator, a  vacuum  cleaning  system  and 
hot  water  plant.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Entrance  of  the  building  will  be  fin- 
ished in  marble  and  tile.  Exterior  will 
be  faced  with  cement  plaster.  Plans 
are   being  prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $24,000.  San  Francisco. 
Architect.  none.  Owners,  McKillop 
Bros.,  540  Cole  street,  S.  F.  The  build- 
ing will  be  erected  on  the  west  side  of 
Taylor  street  north  of  Clay  and  will 
cover  a  ground  area  of  30x150  feet. 
There  will  be  in  the  neighborhood  of 
20  suites  of  two  and  three  rooms.  In- 
terior finish  will  be  of  pine,  elm  pan- 
els and  some  hardwood  floors.  All 
suites  will  be  equipped  with  wall  beds 
and  will  have  private  bath  rooms. 
Plans  provide  for  steam  heat,  vacuum 
cleaning  system  and  hot  and  cold  run- 
ning water.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  Exte- 
rior of  the  building  will  be  covered 
with  rustic  and  brick  veneer.  Plans 
are  in  the  hands  of  the  owners  and 
the  work  will  be  done  by  Day  Labor. 
All  materials  are  now  being  purchased. 

APARTMENT  HOU&E — 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect.  Arthur  G.  Scholz, 
Phebin  Bldg.,  S.  F.  Owner.  F.  Mertens. 
The  building  will  contain  in  the  neigh- 
borhood of  12  suites  arranged  in  two 
three  rooms,  and  is  to  be  erected  on 
the  south  side  of  Fulton  street  east  of 
Gough.  Interior  finish  will  be  of  pine 
with  some  elm  panels.  All  suites  will 
have  private  bath  rooms  and  will  be 
equipped  with  wall  beds.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Plans  provide  for  a  central 
beating  system.  Entrance  vestibule 
will  be  finished  in  marble.  Exterior 
of  t It e  building  will  be  covered  with 
rustic,  cement  plaster  on  metal  lath 
and  brick  veneer.  Plans  are  complete 
and  have  been  out  for  figures.  Con- 
tracts  will   be   awarded   this    week. 

APARTMENT  HOUSE— 3  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  San  Francisco.  Architect,  J. 
C.  Hladik,  iMonadnoek  Bldg..  S.  F. 
Owners.  Talbot  Estate.  This  building 
will  be  erected  on  the  north  side  of 
Mission  street  west  of  Seventh,  cover- 
ing an  area  of  31  feet  4  inches  by  165 
feet.  Plans  show  a  large  store  on  the 
first  floor  and  a  number  id"  two  rind 
three  room  suites  on  the  upper  Boors. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  steam  heat.  All 
suites  will  have  private  baths  and  wall 


beds.  There  will  be  patent  store 
fronts.  'Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are    now    being   prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $12,000.  San  Francisco. 
Architects.  Fabre  &  Bearwald,  Mer- 
chants' National  Bank  Bldgl,..  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  upper  Sacramento 
street,  and  has  been  designed  to  con- 
tain nine  suites  of  three  rooms  and 
bath.  Interior  finish  will  be  of  pine 
with  elm  panels  and  some  hardwood 
floors.  There  will  be  steam  heat  and 
an  automatic  elevator.  Rath  rooms 
will  have  cement  floors  and  tile  wain- 
scot. Hot  and  cold  running  water 
will  be  supplied  to  all  rooms.  Suites 
Mill  be  equipped  with  wall  beds. 
Marble  and  tile  will  be  used  in  the 
entrance  vestibule.  Exterior  of  the 
building  will  be  covered  with  brick 
veneer  and  cement  plaster  on  metal 
lath.      Plans    are    now    being    prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $2,000.  San  Francisco. 
Architect,  J.  C.  Hladik,  Monadnock 
Bldg.,  S.  F.  Owner.  Mrs.  A.  Dorland. 
The  building  is  to  be  erected  on  the 
west  side  of  Valencia  street  north  of 
17th  street,  and  will  cover  an  area  of 
80x78  feet.  Plans  show  a  total  of  14 
suites  arranged  in  two  and  three 
rooms  with  private  baths  and  wall 
beds.  Interior  finish  will  be  of  pine 
thoughout.  Some  hardwood  floors  will 
be  used.  There  will  be  steam  heat 
and  elevator  service.  Bath  rooms  will 
have  composition  floors  and  tile  wain- 
-cot.  Marble  and  tile  will  be  used  in 
the  entrance.  Exterior  of  the  build- 
ing will  be  covered  with  rustic,  ship- 
lap  and  brick  veneer.  Plans  are  now 
being    prepared. 

APART1IEXT  HOUSE— 3  story  and 
base,  frame.  $33,000.  San  Francisco. 
Architect,  none.  Owner,  D.  Curtin, 
I'M"  21  th  street.  S.  F.  The  building- 
has  been  designed  to  contain  twelve 
large  suites,  and  will  be  erected  at  the 
northeast  corner  of  Castro  and  24th 
streets,  covering  an  area  of  30x80  feet. 
Interior  finish  will  be  largely  of  pine 
with  «ome  ,redwood  /and  elm  used'. 
Plans  provide  for  steam  heat,  auto- 
matic elevator,  a  vacuum  cleaning 
plant  and  hot  and  cold  water  system. 
All  suites  will  have  wall  beds  and 
private    bath    rooms.      Bath    rooms    will 

'be     finished     w\ith      composition      il 

and  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  shiplap 
and  brick  veneer.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will    do    the    work   by   Day   Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $15,000.  San  Francisco. 
Architect,  none.  Owner.  A.  W.  Ward, 
405  Columbus  avenue.  S.  F.  The  build- 
ing will  cover  an  area  of  40x60  feet  S 
inches  and  will  be  erected  at  the  south- 
east corner  of  Broadway  and  Leaven- 
worth street-.  The  building'  has  been 
designed  to  contain  nine  suites  of  two 
and  three  rooms,  all  with  private  bath 
rooms  -and  wall  beas.  Interior  finish 
will  be  of  pine  with  some  elm  panels 
and    hardwood    floors.      There    will    be 
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steam  heat  and  a  hot  water  system. 
Rath  rooms  will  have  composition 
floors  and  tite  wainscot.  Tile  and 
will  be  used  in  the  entrance. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
arc    now    being    purchased. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architect,  J.  C.  Hladik,  Monadnock 
Rldg..  S.  F.  Owner's,  D.  Edwards  & 
Sons.  This  building,  designed  to  con- 
tain eight  suites  and  covering  an  area 
of  :;$x73  feet,  will  be  erected  on  the 
west  Bide  of  Gough  street  south  of 
i  ink.  Suites  will  be  arranged  in  two 
and  three  room  apartments  with  bath 
ami  wall  beds.  Interior  finish  will  be 
of  pine  throughout  with  some  hard- 
wood floors.  There  will  be  steam  heat 
and  hot  and  cold  running  water  will 
be  supplied  to  all  rooms.  Entrance 
will  be  finished  in  marble  and  tile. 
Exterior  of  the  building;  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared. 

APARTMENT  HOUSE— 3  story  and" 
l  ase.  frame.  $16,000.  San  Francisco. 
Architects,  Me/Dougall  Bros.,  Russ 
Bldg-.,  S.  F.  Owner,  \V.  F.  Roberts. 
The  building  will  be  erected  on  the 
south  side  of  California  street  east  of 
Broderick.  covering  an  area  of  27%x 
11:  feet.  There  will  be  one  store  on 
the  first  floor  besides  the  entrance 
and  housekeeper's  suite.  Upper  floors 
will  be  arranged  for  ten  apartments 
of  two  and  three  rooms.  All  suites  will 
have  wall  beds  and  private  bath  rooms. 
Interior  finish  will  be  largely  of  pine 
with  some  elm  panels  and  hardwood 
floors.  There  will  be  steam  heat  and 
a  hot  water  system.  Entrance  will 
be  finished  in  marble  and  tile.  Ex- 
terior of  the  building  will  be  faced 
with  rustic,  cement  plaster  on  metal 
lath  and  a  glazed  terra  cotta  tile  base. 
Plans  are  complete  and  figures  are 
being     taken. 

APARTMENT  HOUSE— 3  story  and 
base,  trame,  $10,000.  San  Francisco. 
Architect,  none.  Owner,  C.  S.  Mann. 
::7s  Golden  Gate  avenue.  S.  F.  The 
building  will  be  erected  at  the  south- 
east corner  of  Golden  Gate  Court  and 
Sacramento  street,  and  will  cover  an 
area  of  2Sx6S  feet.  Interior  has  been 
arranged  for  six  suites  of  three  rooms 
and  hath.  Interior  finish  will  be  of 
pine  throughout.  All  suites  will  have 
private  bath  rooms  and  wall  beds. 
Plans  provide  for  a  central  heating 
system  and  hot  water  supply.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Entrance  vestibule  will 
be  wainscoted  with  marble.  Exterior 
of  the  building  will  be  covered  with 
shingles  and  klinker  brick  veneer. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now 
being    purchased. 

CHAPEL — 1  story,  frame.  Cost  not 
stated.  San  Francisco.  Architect.  City 
Department  of  Architecture.  Tempo- 
rare  City  Hall.  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Plans  for  a 
small      frame     chapel,     which     is     to     be 

I    mi    the    Relief  Home  Tract,  have 

impleted.  The  building  will  con- 
tain a  main  assembly  ball,  seating  150 
1..  .'mi  people.  Interior  finish  will  be 
of  pine  and  redwood.  Exterior  of  the 
building    will    be    covered    with    cement 
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plaster  on   metal  lath.     Plans  are  com- 
plete and  figures  will  be  opened  by  the 
Boa     !   of   Public  Works  on  August  20th. 
BREWERY    PLANT — Brick   and   steel 

ii  :  ion,  *  i. '. San  Francis- 
co. Architect,  T.  Wyss  Thalman,  David 
Uewes  Bldg.,  s.  F.  Owner's  name 
withheld.  Preliminary  plans  have 
.pared  for  one  of  the  largest 
plants  in  the  west.  The  name 
of  the  owners  and  the  exact  location 
of  tl  e  property  have  not  been  made 
pu'blic,  although  it  is  understood  that 
one  of  the  largest  of  the  Eastern 
breweries  is  behind  the  project.  Pre- 
liminary plans  show  a  group  of  build- 
i  brick  and  steel  construction 
which  will  cover  over  a  city  block.  A 
location  has  been  partly  settled  upon 
In  t-be  district  south  of  .Market  street 
and  where  spur  track  facilities  are  af- 
forded by  both  the  Southern  Pacific 
and  Western  Pacific  roads.  Further 
mention  will  be  made  of  this  work  as 
plans    progress. 

FLATS — 3    story      and      base,    frame, 
{7,0(10.      San    Francisco.    Architect,  none. 
Owners,    C.    J.    and    W.    J.    Keenan,    300 
Webster    St.,    S.    F.      The    building    will 
nd    at    the    southwest    corner    of 
Grove     and     Central    avenue,     and     will 
considerable   area.      Plans   pro- 
for    six     large    and     modern     flats 
with    all    conveniences.       Interior    finish 
will    be    of    pine    with    some    elm    panels 
and    hardwood    floors.       Each    flat    will 
large  open   fir  e  place  with    brick 
or     tile    mantel.       Bath     rooms    will    be 
d    in    tile    ami    tile    wainscot    will 
also     be     used     in     the     kitchens.       En- 
will   lie  finished  in  tile  and  ter- 
razzo.     Exterior  of  the  building  will  lie 
covered    with   shiplap  and   rustic.     Plans 
the    hands    of    the    owners    and 
:  i     work   will    he  done  by  Day  Labor. 
PLATS — J      story      and      base,    frame, 

%  i San       Francisco.       Architects, 

Rl  odes    &    .Maris!.,    3372    16th    St..    S.    F. 
Patrick     Keene.       The    building- 
will    be    erected    at    the    southeast    cor- 
Rivoli     and     Scbrader     streets, 
ng   an   area   of  30x60   feet.      There 
two    modern    Mats    of    five    and 
1 1 1)        Interior    finish 
will    be    of    pine    throughout    with    some 

I    limns.      Tile    will    be    used    in 

nd    kitchens.       There 

will    lie    an    open    fire    pi-ice    with    brick 

or    tile    mantel     in    each    of    the    living 

Exterior    of    the    building    will 

ith   shingles   and   '     irk    vc- 

I 'i.i  us     are     complete     and 

taken. 

FLAT  I       base,     frame. 

in   1  "ra  ncisco.    Architect,  none. 

i'      Long      109     \    a.lia   St., 

-     i '      'i  w  ill    1. 1    ,'i  ected   "ii 

I.     i,i    25th    streel    wesl    "i 

area   ol    24x5     [eel 

ii  .  :.       ■  i  .i  nged     for    I  h  ree 

rid     .i  ooms   with   ba  i  hs 

in.     ;.   win  be  of  pine  th  i  ough  - 

Ii'.  ing      i  nd     dining 

where   elm    panels    will    l sed. 

Are     places     and 

stock    mantels.      Tile    will    be    used    In 

kil      i  En- 

n   i  i  le  :n'  i  er- 

i     the    building    will 

i  :,,.,,    and 

Plan      are     com 

ol    the    owner 

b         Daj       Labor. 

All  mate  mrch ased 

GAR    □  a  nd         tse     brick 

ranclsco      Ar 

dorffei      Hun 


BUILDING  AND   INDUSTRIAL  NEWS 

I  :ank  iHldg..  S.  F.  Owners,  n.  Samuels 
Realty  Co.  This  building,  which  is  to 
he  erected  on  the  smith  side  of  Post 
street  west  of  Jones,  has  been  men- 
tioned  here  before.  The  Structure  will 
cover  an  area  of  7  7 'vx  i .".? ',j  feet.  Front 
portion  of  the  building  will  be  used  as 
an  office  and  balance  of  the  structure 
for    storage    space       and       repair 

will  be  steel  roof  trusses,  ce- 
ment floor  and  metal  window  sash  and 
fran  i  .  Exterior  of  t lie  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  arc  being 
taken.  Engineer  L.  M.  Hausman,  Ne- 
v  hi  a  Bank  Bldg.,  will  he  in  charge 
of   the   work. 

CONCRETE  ABUTMENTS  —  $8,500. 
ISan  Francesco.  Engineer.  City  i>e- 
partment  of  Engineering.  Temporary 
City  Hall.  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Bids  opened 
by  the  Board  of  Public  Works  for  con- 
structing concrete  abutments  under 
the  Southern  Pacific  Co.'s  (racks  at 
Santa  Rosa  avenue  show  Otto  Rech- 
nogel  low  at  $8,587.  A  complete  list 
of  these  bids  will  be  found  under  the 
heading   of  San    Francisco   in    this   issue. 

MAGAZINE  BUILDINGS—  Reinforced 
concrete  construction,  $120,000.  Pearl 
Harbor,  Hawaii.  Architects.  Bureau  of 
Yard-  and  Locks.  Washington,  I  >.  C. 
Owners,  United  States  Government. 
Plans  for  a  number  of  reinforced  con- 
'  i  ele  magazine  buildings,  which  are 
to  be  erected  at  Pearl  Harbor,  have 
been  completed  and  approved.  Bids 
will  be  opened  by  the  Bureau  of  Yards 
and  Lucks  in  Washington  on  Septem- 
ber 20th.  Plans  can  be  secured  from 
either  the  Bureau  or  from  the  Com- 
mandant at  Pearl  Harbor.  An  official 
proposal    appears    in   another  column    of 

Hi  is     is-  lie 

HOTEL — 5  stjry  and  base,  reinforced 
c rete,  $80,000.  San  Francisco.  Ar- 
chitects, Fabre  &  Bearwald.  Merchants' 
National  Bank  (Bldg.,  S.  F.  Owners, 
Vayssie  Bros.  The  building  will  be 
erected  at  the  corner  of  Seventh  and 
Stevenson  streets,  covering  an  -area  of 
75  feet  square.  There  will  be  five 
stores  besides  the  hotel  entrance  on 
the  first  floor.  Upper  floors  will  be  di- 
vided into  H»)  guest  rooms  and  a  num- 
ber of  public  and  private  baths.  In- 
terior  finish  will  be  of  pine  through- 
out: Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
le,,,  and  hoi  water  supply.  Bath 
rooms  will  have  cement  Moors  and  tile 
wainscot.  There  will  be  metal  window 
sash  and  frames.  Patent  store  fronts 
•and      sidewalk     .tours     and        lights        are 

specified.       Exterior    of      the      building 
win    be    faced    with      cement      plaster, 
Plan     a  re  complete  a  nd   figures  a  re   be- 
aken. 
lb  ITEL — 7   storj    and    base,   brick  and 
■  i.ei     (60  000.      San    Fra  ncisco.      Archi- 
.i     Barnett,    583    California    St., 
-     i  ■      '  i\  ners    Zellerbach   and    Le 
This    building      was      mentioned      here 
go    under      i titer      archi- 
tect's   a  '  me.      The    si  ructure    n  ill      be 
on    Turl       I   eel    eas!    of    Mason 
i  nd    will    enver   a  ii   a ..".    of   '■'■  I    feel     I  '- 

i  ::t  '-,    f.  .d    There   w  in   n. 

to  .    on  tl  '■  pirsl   m ■  besides  the  hotel 

Upper    Moors    will    contain      in 

1 1  .•    neighborhood    of    100    ro s   and    a 

of    public    ami    private    baths. 

Int.  ' .."  I.    will    be    la. 'eel-,    ol    pine 

i        ome   elm    panels  and   ornamental 

el. i    ie,     in There    will    be 

t<  a  a ai ,    eleva  toi     service    and    hoi 
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water    plain.       Lath     rooms     will     hav  J 
cement    floors    and     till  linscot.      Ex  I 

terior  of  I  he  building  will 
with  pressed  brick.  There  will  be  pat  I 
em  store  fronts,  sidewalk  lights  ami 
metal  window  sash  and  frames.  Plan:  I 
tn  complete  and  construction  will  In  I 
carried  out  by  Theo.  Hoin.  1  I  Hi  Hydtl 
street. 

HOTEL    A.\L    STORES— 3    story    ancl' 
base,    brick    and    steel.      Cost    nut    stated  I 
San     Francisco.       Architects,       Shea       &l 
Lofquist,    .7T.li       Montgomery       St..    S.    F.l 
Owners     Mary    C.   -and    Joseph    B.    Ken-1 
nedy.      The    building   will    b.     cr.     ted  at 
i  he   southwest   corner   of   Ellis   and    Lar-HJ 
kin     streets,    covering    an    area    of    489V 
87V£     feet.       There    will    be    stores    On    that 
first     floor    and    a       number      of      single! 
.""in-    ..nd    baths    on    the    upper    floors.^ 
Plans    provide    for    steam    heat    and    ele-' 
vator    service.      Interior    finish     will    be 
id    pine   throughout.      Hot  and  cold   run- 
ning   water    will    be    supplied       in      all 

3.      Path    rooms    will    have    cement 

.1 and     tile    wainscot.       Exterio] 

the   building  will  be   faced    with    pressed 
brick.      Stores    will    have    large    d 
windows    in    patent    fronts.      Plans    are 
being    prepared    and    contracts    will    be 
let   shortly. 

RESIDENCES — 3,  2  story  and  ba 
frame,  $2,500  each.  San  Francisco  Ar- 
chitect, none.  owner.  F.  Nelson,  '10 
Presidio  Terrace.  S.  F.  These  houses 
will  be  erected  on  10th  and  LSth  aval 
lines  north  of  Clement  street.  Each 
house  has  been  designed  to  contain  >ix 
rooms  and  bath.  Interior  finish  will 
be  ..('  pine  throughout  with  some  hard- 
wood floors.  All  living  rooms  Willi 
have  a  large  open  lire  place  with  brick 
or  tile  mantels.  Tile  wain-cot  will  be 
used  in  the  bath  rooms  and  kitchens 
Exteriors  will  be  covered  with  ruisti. 
shingles  and  cement  plaster  on  metal' 
lath.  Plans  are  in  the  bands  of  the 
owner  and  the  work  will  be  done  by 
I  >ny    Labor. 

STORES  AND  OFFICES— 13'0  story 
and  base,  ('las-  a  construction.  Cost 
mil  stated.  San  Francisco.  Architects. 
Reid  Bros..  Califqrnia-Paeific  Bldg.,  S, 
F.  owner.  John  D.  Spreckels.  The 
architects  have  detail  plans  completed 
for  II, e  new  Call  Building  which  is  to 
be  erected  at  the  southeast  corner  of 
I''. i. nib  and  Market  streets.  Probably 
the  moi-t  interesting  announcement  in 
th'is  connection  is  the  statement  that 
these  plane  call  for  a  30-story  struc- 
ture instead  of  25  stories  as  was  first 
announce. I.  Moulds  for  the  terra  cotta 
work  are  now  being  made  and  steel  is 
being  fabricated.  One  lease  on  the 
premises  runs  until  December  1st  of 
this  year  and  actual  construction  will 
start    next    morning. 

SAFETY  STATION  REMOVAL  AND 
RECONSTRUCTION— Cost  not  stated 
San  Francisco.  Architect,  City  Archi- 
tectural Department,  Temporarj  CItj 
Mall  Bldg.,  s.  F.  Owners,  City  and 
i  ounty    of    san     Francisco.       Lids    are 

now    being    called     for    the    removal    and 

reconstruction   of  the   safetj    station   at 

H  e    gor< ruer    of    Market    and     Elli- 

S|  reel  S,  Hid-     Will     In'     n|iene,l      nil       \ll';ll   -I 

27th.         Plans     .1  nd         lei  1  loll  -      '  :i  II      In 

■   .        'II   e    I      on      applICa  linll      In      I  he      Board      o  | 

I'u'd  lc   Wo.  ks.     Aii  oMiii.i  I   propose  i  a  p- 
pears   in   this   issue. 

Contracts  Awarded. 

I  I.  ITEL       7.     StOrj         and         ha     c.         .  oin- 

1 1    i  i  in  i  el,  ,    f  in, nun        San     Franeis- 

.\i  ehiie.  i  s     Ma.  aid      ,\       Kah  ... 

Ibdhrook    Bldg.,  S.    F.      Owner,    II.    linker 
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laser.        Contractors 
(Calm.     Rialto     Bldg..     : 
ri.-e.    $40,000 


MacDonald      & 

F,       C i"'t 


City  Bids  Opened. 


(ills    Opened    bur    Conc-rele    Abuttment 
I  ii.lir    Southern    Paciflc    Track»    at 
Santa    Hiisn    Avenue. 


Bids    opened    by    tlie    Board    of    Public 

Forks    at     their    meeting    on    W'ednes- 

i  \     into    Rechnogel    low    [or    the 

onstruction       of     concrete       abuttment 

Qder   t lie   Southern      Pacific   tracks     at 

Ianta    Rosa    avenue.      The    low      man's 
ill    was   Ini    $s,."s7.    Following  is  a  com- 
pete li.-t   of  all   figures  submitted: 
Concrete    Almttnients. 

Robert    C.    Storie    Co $   8,700 

-     J,.     McLaughlin 10.]  Is 

Monson    Bros H.ss7 

Healy,    Tibbitts    Constr.    Co..    11,780 

T.     W.     McClenahan 9,250 

nil,,     Rechnogel     8,587 

Edw  .  r • . ]    i  I'Malley 1 1.500 

— ♦ 

Building  Contracts  Awarded 
San  Francisco. 


<••<. 


Owner  Contractor 

Scott     Hayes 

B i's     Swa  ii 

Cam]. bell      Brutt 

Windier     Windier 

Ford     For,] 

Bjorfe  man      I  tjorkman 

i  'owers     McAdams 

Juvenile      Federal 

I  ''  ni.i  I, a      Cavaglia 

Gardner     Klahn 

founs      Joung 

Sha  ron      Sharon 

McCarthy     McCarthy 

la  w     Trace 

Harang      Savage 

Lindherg     Iieeler 

Tyson      Dvans 

Hamill      llainill 

I  »nnzel      Moore 

Sexton     II. 

Oyster    Loaf    Doe 

Pope     Talbot 

Cary 

Kildebrand     .  .HUldebra  nd 

Welber     Weber 

en     ranssen 

Keenan     Keenan 

Marslcano     ....  Marslos  no 

McKil'lop     McK  1 1 1., ,  i , 

Ward     Ward 

Hickman     Wehrlie 

'Meads      Glaser 

lljul      Hinl 

Kelly      Kelly 

Curtln     Curtin 

Hind     Butcher 

Same     Van    Emon 

Gherinl     Ra  t  to 

Sa  ndegren     Parkside 

Torre     Cavaglia 

Demattei     Cavaglia 

l  falvorsen     I  >y.bde 
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(-HI  3 1     W    STOCKTON     100     N    Sutter. 
Alter   lobby   and   install   marble   stairs 

Owner Scott      Van      Arsdale      Co., 

Crocker    Bldg.,    S.    F. 
Architect  ...E.   T.    Foulkes,    Ills   Crock- 
er   Bldg.,     San    Francisco. 
Contractor.  .Hayes      &      Schmidt,      Call 
Bldg.,    San    Francisco. 

?OST,   $5000 


(2914)  NO.  660  MARKET,     ^rect  three 
roof    signs. 

Owner Sommers      &      Herts,      362 

i  leary,     Sa  n     Francisco. 

Architect  .  .  .None. 

Contractor     Swan     "The     Painter."     751 
■  olsom.    San    Francisco. 

COST,    $1600 

(2915)  W  NEW  TON  57  7-10  51  S  Rolph 
One-story   and    basement   frame   dwlg. 

Owner Campbell   &   Brutt,  70S  17th 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Liay's  work  COST,  $1500 


(2916)  XYV    HOOPER    AND       EIGHTH. 
Two-story   frame   store   room. 

Owner G.   Windier,  41  South   Park, 

San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $800 

(2917)  NO.     1620    BROADWAY.       Alter 
and   repair   residence. 

Owner Mrs.      A.     B.       Ford,       2513 

Broadway,    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


(2918)  W  WORTH  168  N  22nd.  One 
-and  one-half-story  and  basement 
Irani,,   dwelling;. 

Owner John   Bjorkman,   4071    23rd. 

San    Francisco. 
tect  . .  .None. 
Day's   work,  COST,   $1700 


1      E    VIENNA    50    X    Russia.  One- 
en1    fra  me  dwelling. 

P.       Pq 

Vient    i  Isi  0. 

-None. 
tor. .A.    McAdams,    632      Vienna, 
San  Francisco. 

COST,   $1600 

Ni  i,    130  GRANT  AVE.     Electric 

•    enile,    Pi  emlses. 

Xone. 


Contractor.  .Federal  Klec.  Sign  Co 
-    n    Francisco. 

COST,    $1000 

S  X1XETEENTH  260  E  Dolores 
Three-story  and  basement  frame  (3) 
Hats. 

Owner D.      Dematei.       3671        19th, 

San    Francisco. 
Architect  .  .  .Xone. 

Contractor..  N.     Cavaglia,     946     Green.- 
wich,  San  Francisco. 

COST,    $5800 


I      NO.   1050  BRODERICK.     Add  to 
flats. 

Owner J.      Gardner,    714      Market. 

San    Francisco. 
Architect  .  .  .  A.    Klahn. 

Contractor.  .A.   Klahn,  27  Chenery,  S.  F. 
COST,    $1000 


SE   SAX    BRUNO   AXD   TJI'UtX- 
ton.      Repair   front,   roof   and    floor. 

Owner L.     H.     Young,       259S       San 

Bruno   Ave.,   San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,   $500 

(2924)      N  POPE    341    W    MORSE.      One- 
story    and    basement    frame    dwelling 

Owner Millie    Sharon,    271       Paris, 

San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


(292o) 


THIRTEENTH  AVE  250  S 
Irving.  Two-story  and  basement 
frame    dwelling. 

.  F.  .McCarthy,  670   Xoe,  S.  F. 
.  .None. 

..John    E.    McCarthy,    Anglo 
Bldg.,   San   Francisco. 

COST,  $2750 


( iwner.  .  .  . 
Architect  . 


(2926)  S  BRUCE  50  E  Harold  25x100. 
All    work    for    4-room    frame   cottage. 

Owner Jos.    H.    Brayshaw,    1617-B 

Dolores,    San    Francisco. 
Architect  .  .  .  V.   M.   Trace. 

"tor.. Verne       M.       Trace,        1190 
Haight,   San    Francisco. 
Filtd   Aug.    11,  '13.      Dated   July   31,  '13. 

Frame    up    $375 

Brown    coated    375 

Mouse    done     37.", 

I'sual     35     days 375 

TOTAL  COST,  $1500 
Bond,  none.  Limit,  SO  days.  Forfeit, 
none.      Plans    and   specifications    filed. 

(2927)  E  SAX  BRUNO  AVE  200  X  22nd 
X  L'.'.xE  100.  All  work  for  one  and 
one-half-story    frame    residence. 

Owner John    Harang. 

Architect  ..  .Plans    by   Contractor. 
Contractor..  W.    A.    Savage,     1222     12th 

Ave.,   San    Francisco. 
Filed    Aug,    11,  '13.     Dated   Aug.   9,   '13. 
Frame    up     $.",00 

n    coated    500 

1  lomplei  ed     500 

Usual     35     days $500 

T,  iTAb   Cl  1ST,    %i 

none.      Limit,    75    days.      Forfeit, 
none.      Plans    and    specifications 

(2928)  U  ITS    9    AXD    10    BLK    35    Reis 

200   S    llai  k- 
Al  i   (i  ',i  k  except   outside  paint- 
ing   and    porches    foi     on* 

1  lwn<  i  .  .  Ji  '•.  nnie  S.   Lind- 

herg, 39  Cowden,  S.  F. 

.  .     X I. 

ii  Mont- 

gomery,    San     Fran 

Fill  d    Ana      I  I.   'IS.       :     l  I,   '13. 


22 

Frame    up    $350 

Brown    coated    350 

Completed      350 

Usual    35    days 350 

TOTAL,   COST,    $1400 

Bond,    $700.      Sureties.      A.    Bi>otti,      V. 

Paterng  and   Antone  Pantuleons.  Limit, 

SO    days.      Forfeit,      none.      Plans      and 

specifications  tiled. 


B  </iu:ni-;ry  — ;  Lot  4  Blk  7, 
Fairmount  Tract.  All  work  for  one 
and   one-half-story   frame   residence. 

Owner Jolin  J.  and  Mary  Tyson. 

Architect  ..  .O.   E.    Evans,   2367   Mission, 

San   Francisco. 
Contractor.  .O.    E.    Evans,    2367    Mission, 

San   Francisco. 
Filed  Aug.   11.  '13.     Dated  July  31,  '13. 

Rafters    on    $150 

Brown    coated    150 

Completed    and    accepted 450 

Usual    35    days 450 

Balance   in   monthly    installments 
not    less    than    $14.50    per    month 

secured    by    mortgage    of 900 

TOTAL  COST,  $2700 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.     Plans   and   specification')   filed. 


(2930)  E 
Anza  N 
and   one 

Owner.  .  .  . 


Architect  . 
Contractor 


Bond,    non 

none.       Pla 
NOTE:— 


TWENTY-FIRST  AVE   225  N 
25xE    120.      All    work    for   one 
■half-story    frame   residence. 
..Margaret    Hamill,   26S   25th 

Ave.,    San    Francisco. 
.  .None. 
..Thos.  Hamill,  268  25th    Ave 

San    Francisco. 
11,  '18.     Dated  Aug.  1,  '13. 

TOTAL  COST,  $2700 
e.      Limit,    60    days.      Forfeit, 
ns   and   specifications,   none. 
1st  report  Aug.  9.  No.  2886. 


(2931)  S\V  EMBAUCADERO  &  PACIFIC 
W  146%  S  75  E  :::-:.',  NVV  39-3%. 
All  work  for  two-story  and  base- 
ment reinforced  concrete  store  and 
loft   building. 

Owner A.  .1.   X-    David   Donzel,  19th 

and  Harrison,  S.  F. 
Architect  ...J.    E.    Krafft   &   Sons,   Phe- 

lan  Bldg.,  S.  F. 
Contractor.  .C.    I'.      Moore      Bldg.      Co., 

Sharon  Bldg,  s.  F. 
Filed   Auk.    11,  '13.      Dated  Aug.  4,  '13. 
1st     floor    joists     laid    and     entire 

basement    flour     finished $1717 

Reii  I  nerete      done     and 

roof    laid    2000 

Completed   and    accepted 2000 

:i<;   days    after 2000 

TOTAL   COST,    $7717 
Bond,    $3860.       Surety,    Fidelity    &    De- 
i  i  ri'i.      Limit,   Nov.    19. 

i  Ian     :i  rid      specifica- 
tions : 

(2932)  LOT       44       BLK       "D"       Sunset 
ts    25x80    .125    S    of   S    Parnassus. 

All    work    for    two-story    frame    resi- 

•    .ton,    171   Pa  I 

Ave.,  San   Francisco. 
Archlti    ■  Paff     &   Co.,     Mer- 

Bldgr., 

,'  isco. 

I'.    Hansen. 
Fill  ,]  Aug     1  D         !   Aug.   11,  '13. 

indation    and    retaining    walls 

completed     $937  50 

Enclosed,  i  oofi  6  &  rough   plumb- 
ing In   arn:  oated 987   50 

Completed  !    9*7   50 

987   50 

I.   COST,    $:!75u   oo 
Bond,   $Hi75.      .Sureties,   It.   Glaze   and   N. 
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F.    Nielsen.      Limit,    60    days.      Forfeit, 
$:'.5o.     Plans  and  specifications  filed. 


Wednesday,    Aug.    20,    L913. 

Lay's    work.  COST,   $15,000 


i-i.i      N    MARKET      200    W      Powell. 
Genera]   repairs   to  saloon. 

Owner Oyster    Loaf    Bar    Co.,    927 

Market,    San    Francisco. 
Architect  ...B.      R.      Christensen,       406 

Grant  Bldg.,  S.  F. 
Contractor.  .John  Doe,  406  Grant  Bldg., 
San   Francisco. 

COST,   $750 


(2i9>34)  \»  EMBARCADERO  45-10  N 
Howard.  Install  partitions  and  light 
wells    in   lodgings. 

Owner Pope    &    Talbot    Land    Co., 

Care  Architect. 

Owner O'Brien  &  Werner,  68  Post, 

San   Francisco. 
Day's  work.  COST,  $2500 


(2935)  E  LARKIN  137-6  N  Jackson. 
Three-story  and  basement  frame  (6) 
flats. 

Owner W.   M.   Gary,    930    Chestnut, 

San   Franicsco. 
Architect  . .  .None. 
Day's    work.  COST,    $7000 

(2936)  W  LARKIN  72-6  N  Union. 
Three-story  and  basement  frame  (6) 
flats. 

Owner E.  Hildebrand.  Ills  Crock- 
er  Bldg.,    San    Francisco. 

Architect  ..  . E.  H.  Hildebrond,  Crocker 
Bldg.,  San  Francisco. 

Day's   work.  COST,   $7000 


(2937)  E  CHERRY  225  S  Charles. 
One-story  and  basement  frame  dwlg. 

Owner Marie     Weber,     839     Phelan 

Bldg.,   San   Francisco. 

Architect  ...Arthur  G.  Schloz,  839  Phe- 
lan   Bldg.,    San    Francisco. 

Day's  work.  COST,  $1000 


(2938)  NW  EIGHTEENTH  &  PENN- 
sylvania.  Three-story  and  basement 
frame    (6)    apartments. 

Owner E.   Janssen,   Hearst     Bldg., 

San   Francisco. 
Architect  ...H.     C.     Bauman,     Chronicle 

Bldg.,  San   Francisco. 
Contractor.  .E.      A.      Janssen,       Hearst 
Bldg.,   San    Francisco. 

COST,   $S000 


(2939)  SW  GROVE  AND  CENTRAL 
Ave.  Three-story  and  basement 
flame   (6)   fiats. 

owner C.  J.  and  W.  J.  Keenan,  300 

Webster,  San   Francisco. 

Architect  .  .  .None. 

Day's    work.  COST,    $7000 


1 29101  SW  BROADWAY'  &  GRANT 
Ave.  Three-story  and  basement  brick 
hotel. 

Owner 'Mary  Marsicano,   781   Green 

San   Francisco. 

Architect  . .  .None. 

i  I  .■.oik.  COST,   $75,000 


(2941)      W    TAYLoli   75    N    Clay.      Three 
i  orj      a  mi      basement      frame      (21) 
apartments. 

Owner McKillop     Bros.,     540     Cole, 

Stiii  Francisco. 
Arch  Itecl  .  .  .None. 
Daj       work.  COST,   $24,000 


(2942)      SB     BROADWAY    &    BKAVEN- 
worth      Three-story   frame  (9)  apart- 

iii'  Hi.  * 

...  .A.    W.    Ward,    105    Columbul 
Ave.,    San    Francisco. 
Architect  . .  .Non j. 


(2943)      NO.      3311      FILLMORE.        One- 
story   frame   store. 

Owner B.  Dickman,  3345   Fillmore, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .W.    H.    Wehrlie,    1051    Per- 
alta  Ave.,  Berkeley. 

COST,   $600 


(2944)      NO.    159    THIRD.      Install    brick 
bake   oven. 

Owner Meads    Co.,    510    Stevenson, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .J.    P.    Glaser      &   Co.,      2070 
Union,    San    Francisco. 

Cost,   $750 


12915)      S   SUTTER   206   W   Jones.     Six- 
story  and  basement  brick   (54)  apart- 
ments. 
Owner J.  W.  Hjul,  Merchants'  Ex- 
change Bldg.,  S.   F. 
Architect  ..  .Falch      &      Knoll,      Hearst 

Bldg.,    San    Francisco. 
Day's   work.  COST,   $125,000 


(2946)      NO.    367    FIFTH.   Alter  and    add 
to    lodging   house   and    stores. 

Owner M.    J.    Kelly,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $3000 


12947)  NE  CASTRO  AND  TWENTY- 
fourth.  Three-story  and  basement 
frame    (12)    apartments. 

Owner 'D.    Curtin,    4040    24th,    S.    F. 

Architect  .  .  .None. 

Day's  work.  COST,  $15,000 


(2950)  SW  GUERRERO  &  CUMBER- 
land  S  57-6XIW  76.  All  work  for 
alterations  and  additions  to  three- 
story  frame  Hat  building  into  apart- 
ments. 

Owner A.   Gherini,      306   San     Jose 

Ave.,  San  Francisco. 
Architect  .  ..Oliver    Everett,    1940    Web- 
ster, San  Francisco. 
Contractor.  .Ratto      At     Gianninl,      232 

Hartford,   San    Francisco. 
Filed    Aug.     12,    '18,       Dated    Aug.    11,    '13. 
Ready    for   plaster $1975 


(294S)  N  CALIFORNIA  77-6  W  Front 
W  60-S^xN  127-6.  Granite  (except 
curb)  terra  cotta  and  Ibrick  work  for 
six-story  and  basement  brick  loft 
building. 

Owner The    Hind    Estate    Co.,    310 

California,   San   Francisco. 
Architect  ...John     Reid     Jr.,     Chronicle 

Bldg.,  San  Francisco. 
Contractor.  .Butcher       &       Hadley,     ISO 

Jessie,   San   Francisco. 
Filed  Aug.  12,  '13.     Dated  July  24,  '13. 

On   15th    of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $11,000 
Bond,  $5500.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  40  days 
after  delivery  of  terra  cotta.  Forfeit, 
$10.     Plans   and   specifications,  none. 

(2949)      TWO  WORM  GEAR  ELECTRIC 

passenger  elevators  on  above. 
Contractor.  .Van     Emon     Elevator     Co., 

Inc.,  60  Natoma,  S.  F. 
Filed  Aug.  12,  '13.     Dated  June  3,  '13. 

On    delivery    of    engine Vz 

Engine    in    position V* 

When    completed    Vt 

TOTAL  COST.  $5161 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 


Wednesday,    Aug.    20,    1913 

Inside    linisli    on 

Completed   and   accepted 1975 

Usual    35   days 1975 

TOTAL,    COST,    $7900 

Bond,  $4000.     Sureties,  G.   Ratto  and  E. 

v.    Lacy.      LWit,    SO    days.      Forfeit,    $5. 

Plans   and    specifications   filed. 

(2951)     W    COLE    50-9%     N    Carmel    N 

25-1  xW  100  WA  SS4.  Grading,  foun- 
dations, carpenter.  mill.  plaster, 
painting,  wiring  and  plumbing  for 
two-story    frame   residence. 

Owner Chas.      A.    and      Anna      A. 

Sandegren,      114       Webster, 
San  Francisco. 
Architect  ...J.  M.  Geary,   23rd  and  Fol- 

som,  San  Francisco. 
Contractor.  .Parkside    Home    BIdg.    Co., 

408  Crocker   Bldg..   S.   F. 
Filed  Aug.   12,  '13.     Dated  Aug.  S,  '13. 

As     work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,    $3800 

Bond,    $2000.      Sureties,    Edwin    Schwab, 

Wm.    Trebell    and    L.   V.    Riddle.      Limit, 

70    days.      Forfeit,    none.        Plans      and 

peci  ncations    filed. 

|2952)  N  GREENWICH  137-6  10  Jones 
B  22-KTxN  137-6.  All  work  except 
shades  and  gas  fixtures  for  two-story^ 
and  basement  frame  flats. 

Owner Gioyanni      Battista       Torre, 

648  Guerrero,  San  Francisco 
Architect  . .  .Owner. 

Contractor.  .Norio   Cavaglia,   94-6  Green- 
wich,   San   Francisco. 
Filed  Aug.  12,  '13.     Dated  Aug.  11,  '13. 

Frame    up    $1120 

Brown    coated     1120 

Completed   and   accepted 1120 

Usual    35    days 1120 

TOTAL  COST,  $44S5 
Bond,  none.  Limit,  90  days  from  grant- 
ing permit.  Forfeit,  none.  Plans  and 
specifications   filed. 
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San    Francisco. 
Filed  Aug.  13,  '13.     Dated  Aug.   12.    13. 

On    completion     $S32    50 

Usu  il     35     days _'T7    50 

TOTAL  COST,  $1110  00 
Bond,  $555.  Surety,  National  Surety 
i/ii.  Limit,  forfeit,  .one.  Specifica- 
tions  only  filed. 


(2953)  S  NINETEENTH  260  E  Dolores 
E  25xS  114  -MB  77.  All  work  for  three 
story   and  basement  frame  flats. 

Owner Dtomenico     Demattei,     3671 

19th,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Norio  Cayaglia,  946  Green- 
wich,  San   Francisco. 

Filed  Aug.  12,  '13.     Dated  Aug.  11.  '13. 

Frame   up    $1450 

Brown    coated     1450 

Completed   and   accepted 115" 

Usual    35    days 1450 

TOTAL  COST,  $5SO0 

Bond.    none.      Limit,    90    days.       Forfe*t| 

none.      Plans    and    specification:- 

NOTE:  —  First    report    Aug.    12.    No.    292] 


2.1 


owner Union   Iron   Works,  Potrero 

Architect  ...Chas.      Peter     Weeks.     Mu- 
tual   Bank    Bldg.,    S.    F. 
otor..Thos.    Day's    Sons.    Monad- 
nock    Bldg.,   S.   F. 

COST,    $7500 


(2956)  W  FIFTEENTH  AVE  225  S 
Anza  25x127-6.  All  work  except 
labor  and  materials  for  interior 
finish  painting  and  finish  hard- 
ware for  two-story  and  basement 
frame    residence. 

Owner Robt.  R.  Sherman,  Sll  Bal- 
boa, San  Francisco. 

Architect  .  .  .None 

Contractor.  .Oscar    W.      Thunberg,      67S 
9th  Ave.,  San  Francisco 

Filed  Aug.  13.  '13.     Dated  Aug.  13,  '13. 

Frame    up     $490 

Brown    coated     40" 

Completed   and   accepted 490 

Usual     35     days 490 

TOTAL    COST,    $1960 

Bond,    none.      Limit,    45    days.      Forfeit, 

$2.50.     Plans  and  specifications  filed. 


(2954)  SE  ARLINGTON  125  SW  Mateo 
s\v  2."..\SK  Inn  Ptn  Blk  s.  Fairmount 
Tract,  AM  work  fur  two-story 
frame   residence. 

Owner John    Halvorsen. 

Archil  I'i't  .  .  .  None. 

Contractor.  .John  T.  Dybdal,  202  Ander- 
son, San  Fran. 

i'  |i  ,i    lug.   12.  '12.     Dated  Au- 
Frame      up      $112., 

I :i"'.\  n    coal i-il    *'-■' 

i  !ompleted     ,;-5 

:ti;    ihijH   after 626 

TOTAL    i 'i  )ST,     $2500 

Bond,    none      Limit,    60 

Plana   and   specifications    Hied. 

(2955)  SW  POWELL  &  O'FARRELL. 
Tinting  and   painting  tor  club 

1 1»  ii.t Tii./    Onion     Leagu<     I  Hub. 

Architect  .  .  .Leon    I  I 

Contractor.. A.    C.    Wocker,    1370   Sutter. 


(2957)  W  STOCKTON  137-6  IT  Sutter 
N  59-6x\V  60.  Holding  up  ground  in 
Cue  rear  and  interior  of  Natalia 
Apartments. 

Owner Dr     Julius      Soboslay,      670 

Fulton,   San   Francisco. 

Architect  ..  .Lewis      M,      Gardner,      Tin 
Phelan   Bldg.,   S.   F. 

Agents  ...Rainey   &  Phillips.    ISO  Je.-sie 
San    Francisco. 

Contractor.  .  D.    J.    &    T.    Sullivan,    1942 
Folsom,    San    Francisco. 

Filed  Aug.  13,  '13.  Dated  July  — .  '13. 
Contractors  to  receive  from  own- 
er net  amount  of  all  bills  for 
labor  and  in  addition  to  pay  90% 
of  said  net  amount  as  compensa- 
tion   for    material    furnished    and 

commissions     in     full 

Said  payments  to  be  made  on  1st 

and    15th    of    each    month 

TOTAL  COST   not    to   exceed    $2600 

Bond,  $1950.     Sureties,  Geo.  T.  Gale  and 

.1.  W.  Smith.     Limit,  forfeit,  none.    Plans 

and   specifications   filed. 


(2958)  St:  EDO'S  AND  DEVISADERO 
S  107-6xE  30.  All  work  except 
plumbing,  painting,  shades,  light  fix- 
tures and  mantels  for  two-story  and 
basement  frame  building  and  addi- 
tions to  present  building. 

Owner C.  F.   Kohn,   1203  Turk,  S  F 

Architect  ...!•:.  A.  Neumarkel,  948  Mar- 
ket,   San    Francisco. 

Contractor.. S.  B,  Kress,  2039  Green, 
San    Francisco. 

Filed    AUK.    12.     12        Hated   Aug.    13,  -13. 
Frame    1 1 1 >    and    alterations      done 

for    2nd    store    $975 

White    coated     975 

Completed    and   accepted 975 

FJsual    35   days 1'75 

TOTAL  COST,  $390o 
Bond,  $2111111.  Sureties,  Wm.  Camp  and 
Adolf  Hennings,  Limit,  7:.  days.  For- 
feit,   $5.      I  - 1 .  i  i 


(2961)      E   MOULTRIE   75   N  Powhattan. 
One-story   and   basement   frame   dwlg. 
Owner W.   G.    McDiarmid,    56   Ells- 
worth,   San    Francisco. 
Architect  ...None. 
Hay's    work.  COST,    $600 


NO.     31     MILTON.       Repair    fire 
damage. 

Owner M.    E.    Kopfer,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,    $400 

(2963)  NO.  1140  FAIRFAX  AVE.  Add 
2  rooms,  brick  foundation  &  shingle 
roof. 

Owner Peter  Anderson,  1150  Fair- 
fax   Ave.,   San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $600 


121164)  SW  BUSH  &  MONTGOMERY. 
Concrete    bulkhead. 

owner Crocker      Estate    Co..       525 

Crocker  Bldg.,  S.  F. 
Architect  . .  .None. 
Day's    work    .  COST,    $500 

(2965)  NO.  1159  OAK.  Alter  rear  of 
store,  repair  porch,  paper  hanging 
and  painting. 

Owner Ilex.     Pellet.     739     Laguna, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Jerome       Barneoui.       3364 
Steiner,    San    Fran 

COST,    $400 


(2966)  NO.  3212  INGALLS.  Add  two 
rooms,  new  foundation  and  cement 
floor. 

owner G.    Ramotida.    Premises. 

Architect  . .  .None. 

Contractor.. T.     Seiocchetti,     3315     Jen- 
nings,   San     Francisco. 

COST,  $500 

|2!>67>  NO.  15  PERSIDIO  TERRACE. 
Plaster   front  and   rebuild   veranda. 

Owner J.    E.     Men  it.    Premises. 

Architect  .  .  .None. 

work.  COST,    $500 


(2968)      NOS.    365-67    BAT.      Raise   store 

and   alter  front  . 

|   wm  i- J.    Cuneo. 

Achltect  .  .  .None. 

Contactor.  .B.    Tagano.    4S    Allen.    S.    F. 
COST,    $400 


S      TWENTY-FIFTH    206-6      W 

Oh.       Three-story    and    basement 
frame    (3)    Hats, 

i  iwner Fa  met   F.  Long 

Architect  .  .  .None. 

Hrork.  a  ST,    36000 

MICHIGAN      ANO      20TH      STS. 
One-storj     concrete    gate    lion 
fence. 


(2909)  W  TWENTY-EIGHTH  267  W 
Noe.  One-story  and  basement  frame 
dwelling. 

Owner C.  Anderson,  IStfi  &  San- 
chez,   San    Francl.-co. 

Architect  .  .  .None. 

I  i.ys   work.  COST,  $1000 

1970  i     NO.    233    CUMBERLAND  i.   Raise 
underpin   and     add     concrete 

foundation    to   dwelling. 

Ownei Fames    Notter,    Premises. 

t  .  .  .None. 
Contractor.  .J.     C.     Bi  ow  n,     172     Caselll 

Ave..    San 

COST.   $500 

i2i'7ii  N  BROADWAY  42-6  E  Baker 
i:  50  N  137-6  W  29-3M  st:  1-CV4  W 
21-1%  s  136.  Carpenter,  brick  and 
ornamental  iron  work  for  two-story 
residence. 
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Owner Albert       L.     Ehrnvan,       2710 

Broadway,    San    Francisco. 
Architect  ..  .Willis    Polk    &    Co.,    Mer- 
chants'     Exchange        Bldg., 
San    Francisco. 
< tor.  .Cavanagh     &     Vezina,     180 
Jessie,   San   Francisco. 
Filed   Aug-.   14,  '13.     Dated  Aug.   4,  '13. 

On    l'5th    of   each    month 75% 

Usual    35    days 25% 

TOTAL,  COST,  $18,675 
Bond,  $9500.  Sureties,  D.  O.  Druffel  & 
Fred  H.  Beaver.  Limit.  Jan.  31,  1914. 
Forfeit,  $lu.  Plans  and  specifications 
filed. 


(2972)      LATHING    AND    PLASTERING 

on   above. 
Contractor.  .Lyden    &    Bickel,    2C9    Fell, 

San  Francisco. 
Filed   Aug.    14.  '13.      Dated  Aug.   4,  '13. 

Payments    same    as    above 

TOTAL  COS*,  $6150 
Bond,  $3075.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  Jan.  31, 
1914.  Forfeit,  $10.  Plans  and  specifi- 
tatiuns   filed. 


12973)      PLUMBING   ON  ABOVE. 
i Contractor.  .Petersen-James     Co.,     Inc., 
710  Larkin,   San   Francisco 
Filed   Aug.    14,   '13.      Dated    Aug.    S,   '13. 

Payments    same    as    above 

TOTAL  COST,  $1943 
B(  nd,  $1000.  Surety,  National  Surety 
Co.  Limit,  Jan.  31,  1914.  Forfeit.  $10. 
Plans    and    specifications    Bled. 


HEATING    AND    VENTILATING 
on   above. 
Con  tractor..  John    G.    Sutton      Co.,      243 

-Minna.   San    Francisco. 
Filed   Aug.   14,  '13.     Dated   Aug.   S,  '13. 

Payments    same    as    above 

TOTAL  COS8,  $1580 
Bond,  $800.  Sureties,  John  G.  Sutton 
and  H.  M.  Van  Pelt.  Limit,  Jan.  13, 
1914.  Forfeit,  $lu.  Plan  and  speci- 
Si  ationfi   filed. 


(2975)      PAINTING  ON  ABOVE. 

tor..  Harry    G.    Graper,    50    Far- 
ren    Ave..    San    Francisco. 
\  ug.    14,  '13.      Dated  Aug.  7,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2525 
Bond,  $1275.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  Jan. 
31,  1914.  Forfeit,  $10.  Plans  rnd  speci- 
fications  filed. 


x  GEARY  137-6  E  Larkin  47-6 
M37-6.  Sewering.  plumbing,  gas 
fitting  and  heating  for  six-story 
frame    apartment    building. 

A.    f.    Schleicher. 

Architect  ..  .Dunn    &    Keams,       .Monad- 
nock   Bldg.,   S.   F. 
Contra'  ■  n-James      Co.,      7io 

Larkin,  San   Francisco. 
Filerl   Aug.    11,   '13.      Dated   July    23       I  I 
Plumbing     and     heating    roughed 

'   I     Boor $1983 

Plumbing     and     heating    roughed 

in      L983 

Fnlshed    and  1983 

Usual    35    days 1988 

TOTAL    COST,    $7931 
Bond,    $3970.      Burettes,    R.    W. 

and  J.  H.  Wright.     Limit,  i  I 

:    to    complete    roughing    jj 
felt,   $10.     Specifications   only    i 

GALVANIZED  IRON  OF  BAT 
wlndo 

ral    skylights,      lining   of     dumb 
waiter  hatch,  balcony  In  secomi     tei 
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leaders  and  an  necessary  flashing  on 

above. 
Contractor.  .H.    J.    Hughes,    1500    Guer- 
rero, San   Francisco. 
Filed  Aug.   14,  '13.     Dated  Aug.   6,  '13. 

On   1st   and   15th   of  each   month      7.V:; 

Usual    35    days..... 25% 

TOTAL  COST,  $13011 
Bond,  none.  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications, 
none. 

(2978)  W  SECOND  100  to  150  N  Town- 
send,  Electric  wiring  for  power, 
light,    signal    and    telephone   service. 

Owner Moore    Investment    Co. 

Engineer  .  .  .Leland     S.    Rosener,     Mer- 
chants'      Exchange       Bldg., 
San   Francisco. 
Contractor.  JButte  Eng.  &  Elec.  Co.,  683 

Howard,    San   Francisco. 
Filed  Aug.  14,  '13.     Dated  Aug.  S,  '13. 

On   1st  of  each   month 75% 

Usual     35     days 25% 

TOTAL  COST,  $1834 
Bond,  none.  Limit,  IS  days.  Forfeit, 
none.     Plans  and  specifications   Bled. 


(2979)  NYV  JESSIE  225  SW  Third  SW 
55  NW  80  NE  5  NW  70  NE  50  SE  150. 
Alterations  and  additions  to  old 
garage. 

Owner Pacific  Gas  &  Elec.  Co.,  4  25 

'Sutter,     San     Francisco. 

Architect  .  .  .None   . 

Contractor.  .Kaufman    &    Edwards,    216 
Pine,  San  Francisco. 

Filed   Aug.   14,  '13,      Dated  Aug.   9,  '13. 

Upon   completion    75% 

Usual    35    days 25%, 

TOTAL    COST,     $055 

P.ond,    $327.50.      Surety,      Pacific      Coast 

Casualtj    Co.      Limit,    20    days.      Forfeit, 

none.       Plans    and    specifications    filed. 


(2980)  S  PINE  137-6  E  Leavenworth  E 
37-<;.\S  137-6.  Plumbing,  sewering, 
gas  piping,  water  piping  and  vacuum 
cleaner  piping  for  three-story  frame 
wiith  basement  and  sub  basement 
apartments. 

Owner Clara      K.    and      Adolphine 

Sutro 
Architect  ..  .Frank      S.      Holland,       100 

Haight,   San   Francisco. 
Contractor.  .The  J.   Looney   Co.,   85  City 

Hall    Ave.,    San    Francisco. 
Filed  Aug.  14,  '13.     Dated  Aug.  14,  '13. 
Plumbing      and    piping      roughed 

in    $1022 

Completed   and   accepted 1022 

Usual   35   days 6S2 

TOTAL  COST,  $2726 
Bond,  none.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
Bled, 

(2981)  ALL  WORK  EXCEPT  PLUMB- 
Ing,  sewering,  gas  piping,  water 
piping,  vacuum  cleaner  piping  and 
light    Bxl  ures   on  above. 

''■.nil  act..,.  ..I.   s.   Hannah,   507   Williams 

,    San    Francisco. 
Fill  ■!   Aug       i    '13,      Dated  Aug.   14,  '13. 

1st   story   joists    in   place $5022 

i   rame   up   and   braced   and   rustic 

and    roof    boards    on 5022 

I  li  ■•■...  n    coa  led    5022 

C lieted    and    accepted 5022 

Usual    35    days 6696 

TOTAL    COST,     $26,784 
Bom      none,      Limit,    100   days.      Forfeit, 
P     i      and  i  peclflcations  filed. 

.'!•:    MONTGOMERY    &    GI 
Plai  ■       r,  build    seel  Ion    ol    retaining 
wall. 


Wednesday,    Aug.     20,    L913. 

owner L.      Demartini,      125      Clay, 

San  Francisco. 
Architect  ...Righetti  &  Headman,  Phe- 

lan  Bldg.,  San  Francisco. 
Day's   work.  COST,    $400 


(2983)      N    SILVER    75    W    Barnewald. 
General    repairs   to   dwelling. 

Owner J.    Rosenberg,     1160    Silver 

Ave.,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .J.   C.  Stromswald,   315  Hale 
San  Francisco. 

COST,   $400 


(2984)      NO.   450  TWENTY-FIFTH  AVE 
One-story   frame  stable. 

Owner M.    J.    Kelleher,    Premises. 

Architect  . .  .None. 

Day's    work.  COST,   $400 


(29S5)      NO.      S4S      ARKANSAS.        One- 
story    and    basement    frame    dwlg. 

Owner Flo.  Cardinale. 

Architect  . .  .None. 

Contractor.  .V.       Masarie,       1121      Wis- 
consin,   San    Francisco. 

COST,   $1000 


(29S6)      NO.    325    BRYANT.      Raise,    un- 
derpin and  add   to  flats. 

Owner G.    Cueno,    Premises. 

Architect  .  .  .None. 

Contractor.  .M.     Cavaglia,     946     Green- 
wich, San  Francisco. 

COST,   $500 

(2987)      W    FLORIDA   200   S   21st.      One- 
story    and    basement    frame   dwelling. 

Owner Wm.    Brehm,    934    Florida, 

San   Francisco. 
Architect  . .  .None. 

Contractor.. H.    J.    Ohlsen,    2869    Harri- 
son,   San    Francisco. 

COST,   $500 


(2988)      NO.    364      THIRTIETH.        Alter 
residence. 

Owner Mr.    Veggis,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $400 


(2989)      NO.     205    MONTGOMERY.   Elec- 
tric sign. 

Owner Behlow    Estate    Co.,    Prem. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  1C5 
Eddy,  San    Francisco. 

COST,  $400 


(2990)  N  SLOAT  BOULEVARD  50  E 
49th  Ave.  One-Story  frame  lunch 
room. 

Owner Peter     Antonopoulos,     3265 

19th,  San   Francisco. 
Architect  . .  .None. 

Contractor.  .Peter       Megas,    3676       19th, 
San  Francisco. 

COST,  $500 


(2991)     NO.   1001  LARKIN.     Repair  and 
alter  front. 

Owner M.    B.    Madden,    Premises. 

Architect  . .  .None. 

Contractor.  .S.    H.    Averill,    471    Jessie, 
San  Francisco. 

COST,   $500 


(2992)      SE      PARIS   125      NE      PERISA. 

Raise    and    alter   dwelling, 
owner Guiseppi    &    Molinia    et    al, 

—  Persia  Ave.,  S.  F. 
Architect  ..  .D.    Delueehi,    —    Thornton 

Ave.,    San    Francisco. 
I  '■<  work.  COST,    $400 


(299'S)      NO,    Mil   MONTGOMERY,     Erect 
retaining  wall. 
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laj  -     Lug.    20,    1913. 

•wner A.   Borel   &   Co.,   Premises. 

..    Albert    Pissis,    Flood 
San  Francisco. 
tor.. Grant   Fee.   2440   16th,  S.   F. 
COST,   $500 


1994)      NE     STOCKTON     AND     ELLIS. 
Alter   front   and   extend   floor. 

)wner J.    Dunne,    Premises. 

Architect  .  .  .None. 

lontractor.  .Brunswick,    Balke,    Collen- 
der,  765  Mission,  S.  F. 

COST,    $150 


N<  i.    906    MARKET.      Alter  front 

Iwner C.    J.    Collins,    Premises. 

Architect  .  .  .None. 

tor..L.  J.  Dutton,   904   O'Farrell, 
San    Francisco. 

COST.   $4  00 


2996)      NE     POWELL,    &     O'FARUELl, 
Electric   sign. 

)wner \.     Guzendorfer,     Pi  ■ 

i  itect  .  .  .  None. 

fracto'r.  .Brumfield     Elec.    Sign    Co., 
lx    Ttli.    San    Francisco. 

COST,   $.",iiii 
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on   1st   of  each   month 

U.-ual    35    days.    25% $3500 

TOTAL  COST,  $14,000 
Bond,  no  amount  stated.  Sureties  A. 
Rudgear  and  James  F.  Leahy.  Limit, 
10  days.  Forfeit.  $25.  Plans  and  speci- 
fications filed. 

(3001)  W  STANFORD  100-3  S  Bran- 
11  111  W  80-lVixS  100.  Concrete,  brick, 
curbs  and  cement  work  for  two-story 
and   basement   warehouse. 

1  »wner Crane  Co.,  2nd  and  Howard. 

San  Francisco. 
Architect  ..  .Lewis    P.    Hobart.    Crocker 

Bldg.,   San    Francisco. 
Contractor.  .Farrell  &  Reed,  M,  A.  Gunst 

Bldg.,  San  Francisco. 
Filed   Aug.    15,  '13.   Dated   July    23,   '13. 

Work     'A     completed 37^4% 

All     work    completed 37%% 

TOTAL  COST,  $.-,l_00 
Bond,  $2550.  Su  -eties,  R.  Herring  and 
E.  S.  Howard.  .^imit,  4  weeks.  For- 
feit, none.  Plans  and  specifications 
filed. 


(3002)      ROUGH    AND      FINISH      CAR- 

12997)     s   GREEN    77-6   E    Montgomery  n  Pe,nter,    W"k.    on    above' 

|  Three-tory  and  baseme ame  (12)  Contractor.  .W.       A.    Goericke.       Postal 

apartments.  Telegraph    Bldg.,    S.    F. 

bwner A.       Penziner,       29S1       20th  ^  Aug.  K,  '13.     Dated  July  23,  '13. 

San  Francisco.  Payments    same    as   above 

Architect..    None  TOTAL  COST.    $6500 

bontra.-n,.-.. Johnson    &     Hatland      1 :,  1 ::  ^°nd'   $3250'     Surety,  Equitable  Surety 

Church,   San   Francisco.  Limit.    4    weeks    after    notification. 

COST    $10000  Forfelt-      none.         Plans      and    specifica- 

lions  filed. 

■98)      S  SACRAMENTO   112-6    W   Wftl-  

I    nut  W  25xS  101).     Alterations  and  ad-  (3003)      N   GREEN    193-334    w   Jones    W 

I    ditions    to    two-story    frame    building.  L",xNT       ISO.       Interior      and       exterior 

[    (Including  new   sidewalk  and  survey-  Plastering    for    apartment    house. 

I   ing  lot,   lighting  fixtures  excluded).  owner The     George     A.     Bos     Co., 

Pwner Catherine      B.       Lippincott,  Crocker    Bldg.,    S.    F. 

3431    Sacramento,   S.    F.  Architect  ..  .Lewis.  P.    Hobart,    Crocker 

Architect  ...J.  M.  Ploeger.  Bldg.,  San   Francisco. 

Contractor.  .J.     M.     Ploeger,     3265     26th,  Contractor ..  Herman    Bosch,    4420    20th. 

San   Francisco.  San    Francisco. 

hied  Aug.  15.  '13.     Dated  July  IS,  '13.  Filed  A"S.   15,  '13.     Dated  Aug.   4.  '13. 

New    frame    up $655  °n    15<h    of   each    month 75% 

Brown     coated      655  Usual    35    days 25% 

Completed    and    accepted 655  TOTAL  COST,    $2100 

Usual    35    days 655  B°nd,     $1050.         Surety.       Massachusetts 

TOTAL  COST,  $2620  Bonding   &   Insurance   Co.      Limit,  Sept. 

Bond,    none.      Limit,    60    days.      Forfeit.  15-     Forfeit,  none.     Plans  and  specifiea- 

none.     Plans   and   specifications   filed.  'ions  filed. 


I  SW  POST  AND  POWELL  W 
I  137-6  S  63-6  E  69-7  N  66-6  E  67-11  N 
67-0  to  commencement.  Tin,  copper, 
iron  work  skylights,  cornices,  louvres 
marquise,  iron  frame  and  copper 
work  on  bridges  connecting  buildings 
ng  boxes,  store  fronts,  except 
Van  Kannel  doors,  the  4  sash  on  the 
side  of  said  doors   for  building. 

Owner Crocker  Hotel  Co.  cpn..  1st 

National    Bank    Bldg.,   S.    F. 
Architect  ..  .Bliss      &      Faville.      I 
Bldg.,   San   Francisco. 
ior..Conlin   &   Roberts,    110   Na- 
toma,    San    Francisco. 
Filed  Aug.  15,  '13.     Dated  Aug.  12,  '13. 

One    1st   of   each    month 75% 

Usual   35   days,  25% $4969 

T<  iTAL   COST.    $19,876 
Bond,    $993  ty,    The   Aetna   Acci- 

dent &   Liability   Co.      Limit,   as    fast   as 
Squired.   Forfeit,   $25.   Plans    ind 
flcations   filed. 

(3000)      STA1K    WORK.    EXCEPT    I'.AL- 

ustrades   on   above. 
Contractor.  .  P.udgear-Merle    Co., 
Stockton,  San  Fra  n 
Filed  Aug.  15,  '13.     Dated  Aug.  12,  '13. 


(3004)      NO.    3070    SEENTEENTH.      Add 
to    building. 

Owner 'Metropolitan    Laundry    Co., 

1148   Harrison.   S.    F. 
Architect  . .  .None. 

work.  cost.   $850 


(2006)      SE    CLAY    AND    LARKIN.      Add 
porch   and  garage  in  basement. 

"w,"'r Dudley    F.    Tait,    Premises 

Architect  . .  .None. 

Con  tractor,.  A.  Olson,  289  Fell.  S.  F. 

COST,    $700 

(SOOS)      N\\-    GRAFTON    &    GRANADA. 
One-story  and  basement  frame  store. 

Owner c.eorge    Smith.    422    Grafton 

Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $700 

E   LEVANT   50   S  States.      One- 
story   and   basement   frame   dwelling. 

"wner B.     Caru,     49     Chulo     Lane, 

San   Francisco. 
Architect  . .  .None. 

v"rk-  COST,    $1000 


25 

"wner J.     Donovan,     1703     Church. 

San  Francisco. 
Architect  .  .  .None. 
Days    work.  COST,   $4U0 


V S  TWENTY-FIFTH  85  \V  Home- 
stead. One-story  and  basement 
frame  dwelling. 

"wner A.    T.     Marsh,       4463       25th, 

San    Francisco. 
A.r<  h  itect  . .  .None. 

Contractor.  .Louis    McAbee,    4537     25th, 
S.   F.  COST,    $1000 


1  NO.     633     CLEMENT.       General 

repairs    to    building. 

"wner J.    R.    Billington.    499    11th 

Ave.,  San  Francisco. 

An  h  il  n't  .  .  .  None. 

1       ■.  1      1  .     .',;, 

San  Francisco. 

C(  'ST.   $600 


(3011)  NOS.   39-41    MERCHANT.      Alter 
front. 

Owner Pockwitz   Rebmann   Co..    111 

Embarcadero,  S.   F. 

Arch  il  eci  .  .  .  None. 

Contractor.  .James    L    McLaughlin,   244 
Kearny,    San    Francisco 

COST,    (500 

(3012)  NO.    3203    PACIFIC    AVE.      New 
garage    and    minor    repairs    to   dwlg. 

1 '«  ner Robt.      C.       Porter,        1  700 

Spreckels    Bldg.,  S.   F. 

Architect  ...H.    C.      Smith.      Humboldt 
Bank   Bldg..  S.   F. 

Contractor..  W.       Martin,      110       Jessie, 
San    Franicsco. 

COST,    $600 


(3013)  S   ANZA   S5   E    13th    Ave.      Two 
story    and    basement    frame    residence. 

Owner Pockman    &    Co..    13th    Ave 

and   Balboa,   S.   F. 

Architect  ..  .Theo.  S.  Boehm,  Hewes 
Bldg.,   San   Francisco. 

Days  work.  COST,  $3000 

(3014)  SW  RAILROAD  &  FAIRFAX 
Aves  (6th  Ave)  S  26-7  !4  W  100-5  N 
25  E  91-4.  All  work  for  three-story 
frame  stores  and  lodging  house. 

Owner J.    F.    Mohr. 

Architect  .  .  .0.   E.  Evans.   2367    \ 

San  Francisco. 
Contractor.    A.     Sarraille.     2115     Powell, 

San    Francisco. 
Filed    Aug.    16,    '13.      Dated    Aug.    13.    'IS, 

Raft  ers    on     $21175 

Brow  ii  coated    21175 

Finished    and    accepted 2117:, 

Usual    35    days 2075 

TOTAL  COST,  $8300 
Bond,  $4150.  surety,  Massachusetts 
Bonding  X-  Insurance  Co.  Limit,  T5 
days  Forfeit,  $5.  Plans  and  specifica- 
tion"  tiled. 


(3008)      NO.    1709   CHURCH.      One-story 
frame  stable. 


W    GRANT    AVE    97-6    S   Green- 
wich   20x60.      All  work  for  threi 
and   basement   frame   fiats. 
Owner  Giovanni    and    Angelo    fiu- 

telli,   119  Broadway,  s.  F. 
None. 
Contractor.  .Louis     N.    Devincenzi,      415 

I  d,  San   Fran 
Filed  Aug.  16.  '13.     Dated  Aug.   14.  '13. 

Frame   up    

Brown    coated    152.*, 

Compl  1  cepted 1625 

Usual    35   days 1525 

TOTAL  COST,   $610(1 
<:iM5n.     Surety,  G.   Talerl.     Limit. 
:ni  days  from  Aug.  20.  '13.     Forfeit,  none 
Plans   and    specifications   filed. 


COMPLETION  NOTICES. 


San  Francisco. 


Aug.  9.  1913— W  DRU.M-M  59-1  S 
Washington  \V  75xS  32-6.  Jacobs, 
Malcolm  &  Burtt  to  Brandon  & 
Lawson July    25,    1913 

Aug.  9.  1913— E  .MISSION  &  SECOND 
NE  70xSE  100.  The  Phillips  Estate 
Co  to  L  A  Kern Aug.  1,  1913 

Aug.  9.  1913— N  PINE  92-6  W  Front 
W  95  N  91-8  E  50  N  14-7  E  45  S 
106-3.  Bovd  Invst  Co  to  C  P  Moore 
Bldg   Co Aug.    7,    1913 

Aug.    9.     1913— S    MISSION    50    E    4th 

5  170xW    50.       Annie    M    Faxon    to 
Litis    Elevator   Co,   Aug    1;   Matthies 

6  Griffith Aug.    1,    1913 

Aug.     9,     1913— W     DIAMOND     350     N 

Chenery    30xS7-6.      Joseph    N    Reed 
to  whom  it  may  concern. July  1,   1913 

Aug.  9,  1913 — S  SUTTER  62-6  E  Hyde 
E  25xS  S7-6.  D  M  Richards  Realty 
Co  to  H  L  Petersen Aug.  1,  1913 

Aug.  11,  1913— COMG.  77-6  FROM  NE 
Bush  and  Kearny  E  57-6  to  W 
Belden  S  77-6  to  N  Bush  W  57-6  to 
NE  Cor.  Bush  and  Kearny  N  77-6. 
F  A  Hihn  to  whom  it  may  concern 
Aug.     9,     1913 

Aug.  11.  1913— N  DORLAND  80  W 
Guerrero  W  MsX  loo.  Geo  W 
Miller  to  John  J  Binet  Co. Aug.  11,  '13 

Aug.  11,  1913— SE  BRYANT  &  ZOE 
S\V  125xSE  160.  Shreve  &  Co  to 
Mahony    Bros July    29,    1913 

Aug.  11,  1913— E  TWENTIETH  AVE 
175  N  Clement  N  25xE  120.  A.  M 
Brown  to  John  M  Peters. July  26,  1913 

Aug.  11  ,1913— N  O'FARRELL  137-6  E 
Larkin  N  137-6xE  68-9.  Franklin 
Realty  C»  to  Charles  Oberfeld, 
Morrison  &  Co,  California  Mill  Co, 
Otis  Elevator  Co,  Leaf  &  Kaiser, 
Gus  May,  Peterson-James  Co,  Na- 
tional Elec  Co,  Musto-Keenan  Co, 
Fee=  System  Co Aug.  6,  1913 

Aug.  11.  1913— NE  COLE  AND  CARL 
E  70xN  37-6.  '  George  Breck  to  J  J 
Harcom July    26,    1913 

Aug.  11.  1913— SIDEWALK  AREA 
along  SW  and  NW  sides  Seawall 
Lot  22.  Western  Pacific  Railway 
Co  to  E  H  Sundberg Aug.  6.  "P13 

Aug.  11,  1913 — NE  CALIFORNIA  & 
Leidesdorft  E  80xN  124  to  a  pt  on  S 
Halleck  30  to  a  pt  formed  by  in- 
tersection of  S  Halleck  and  E 
Leidesdorft  S  to  beg.  John  W  Gunn 
to  Vermont  Marble  Co... Aug.   1,   1913 

Aug.  11.  1913— SW  PTN  SEAWALL 
Lot  22  bded  on  E  by  East,  NE  by 
Fremont,  NW  by  Brannan  and  on 
SW  by  First.  Western  Pacific  Rail- 
way Co  to  E  H  Sundberg. Aug.  6,  1913 

Auk-    12.    1913— LOT    14    BLK    "J"    Mis- 
Terrace      Verne  Merton  Trace 
to  whom  it  may  concern.  .Aug.  1,  1913 

Aug.      12,     1913— SW     SUTTER     AND 
Powell.        Fork      Realty      Co      to   R 
isky     June    24,    1913 

Any.    12.    1913 — E  TWELFTH  AVE  100 

No.    270-278    12th 

Ave.      l>aniel    W   Baylor   to   whom  It 

may   concern Aug.   12.   1913 

1913— N   Bl  Jones 

E    L    Hueter    to    J    Looney    Co 

Aug.    6,    1913 

Aug.   12.  1913    -W  TWELFTH  AVE  275 
ary    N    25xW    120.      Elizabeth 
Peter  on    to   whom    It   may   concern 
Aug.    11,    1913 

Auk.     12.     1913    -NE     BOSWORTH     & 
1. 1    NE    lOOxfiE    25.     A    M    and 
Annie  Kelly  i"  0  E  Evans. Aug  7,  '13 

Auk.   13,   1913     S  UNION  820   W   Brod- 


LDING   AM)   INDUSTRIAL  NEWS 

ciic-k  w  27-iix.s  137-6.  ll  R  Oliver 
to    W    W    Rednal) Aug.    12,    1913 

Aug.  12,  1913— SW  POWELL  AND 
Sutter  W  100  S  75  —  100-0'i  N 
76-10.  York  Realty  Co  to  Butte 
Eng  &  Elec  Co,  Aug.  5;  General 
Engineering    Co Aug.     5,     1913 

Aug.  12,  1913— NE  CLEMENTINA  & 
Third  S  30xE  SO.  Walter  H  Sulli- 
van   to    McLeran    &    Peterson 

Aug.    7,    1913 

Aug.  12,  1913— SE  LONDON  250  SW 
Excelsior  SW  25x100.  Fred  Warden 
to  whom  it  may  concern. Aug.  12,  1913 

Aug.  12,  1913— SE  LONDON  250  SW 
Excelsior  Ave  25x100.  Fred  Warden 
to   whom  it  may  concern  .Aug. 12,  1913 

Aug.  13,  1913— SW  CLAY  AND  FILL- 
more  E  60-8%  W  112-9  N  60-8% 
E  118-9.  Mutual  Amusement  &  In- 
vestment Co  and  M  C  Fattell  to  L 
A    Rose Aug.    7,    1913 

Aug.  13,  1913— NE  MISSION  &  4TH 
N  SOxE  80.  The  Voorman  Co  by 
P  J  Walker  Co  to  Vermont  Marble 
Co,  Aug.  1;  Wittman  Lyman  Co.. 
Aug.     12,     1913 

Aug.  13,  1913— NW  BUSH  &  SAN- 
some  N  137-6xW  67-6.  Standard 
Oil  Co  to  American  Marble  &  Mo- 
saic   Co,     Aug.     11;    Rudgear-Merle 

Co,    Aug.    11;    W   P   Fuller   &   Co 

Aug.     11,     1913 

Aug.  13,  1913— NE  SECOND  225  NW 
Brannan  NW  25xNE  80.  Lena 
Vosti   to  C  Rosina   &   Co.. Aug.    11,  '13 

Aug.  14,  1913 — E  HATTIE  125  N  18th 
25x75.  James  and  Margaret  Kelley 
to   Geo   D  Gilmour Aug.   14,    1913 

Aug.  14,  1913 — E  DOLORES  76  S  21st 
S  2".xE  90.  Annie  M  Conniff  to  O 
B    Hedstrom Aug.    12,   1913 

Aug.  14,  1913— SW  SECOND  100  NW 
Townsend  NW  50xSW  160.  Moore 
Inv  Co  to  California  Constr  Co, 
July  28;  Capitol  Sheet  Metal  Wks. 
Aug.    4,    1913 

Aug.  14,  1913— SW  SIXTH  72  NW 
Howard  NW  4S  SW  75  NW  45  SW 
50  SE  75  NE  50  SE  18  NE  75.  R  D 
McElroy  to  »\'estern  Furnace  & 
Cornice   Co Aug.    11,    1913 

Aug.  15,  1913 — S  BROADWAY  6S-9  E 
Mason  E  43-9xS  75.  Eugenia  Danerl 
Guglielmo     and     Emilia    Daneri     to 

S    Montani    and    G   Stefanini 

Aug.    9,    1913 

Aug  15,  1913 — Bj_,K  BDED  BY  CALI- 
fornia,  Jones,  Sacramento  and 
Taylor.  Grace  Cathedral  Cpn  to 
Herman    Bosch Aug.    7,    1913 

Aug.  15,  1913— E  BATTERY  100  S 
Broadway  S  37-6  E  137-6  N  00  \V 
29-6  S  28-6  W  108.  Elma  C  S  C  & 
E  M  Farnliam  to  R  Glaze.. Aug  12,  '13 

Aug.  15,  1913— SW  SIXTH  72  NW 
Howard  NW  48  SW  75  NW  45  SW 
50   SE   75   NE   50  SE   IS   NE   75.      R  D 

McElroy    to    Herring    Mill    Inc 

Aug.     15,     1913 

Aug.  15,  1913— N  SACRAMENTO 
102-6  E  Baker  K  35xN  127-8  Vi- 
Mrs  A  F  Cochrane  to  Fred  Miller 
Aug.     14,     1913 

LIENS  FILED. 


San  Francisco. 


Aug.  1,  1913— LOT  134  Demartlni  Tct 
N  i)  Nelson  Mfg  Co  vs  Julia  A 
Brown    and    John    Shears $236.44 

Aug  2.  1913— NE  GEARY  &  VAN 
Ness  Ave  E  109xN  120.  Wm  F 
on  Co  vs  Chas  L  Tllden  Co, 
Peterson,    Rupp   *   Co $1371.50 

Aug.  4.  1913  SE  POWHATTAN  & 
Nebraska  Ave   S   2.".xE    loo.      Thos   A 


Wednesday.    Aug.    211.    1913, 

Clai  k    vs    W  illiam    Helbing $35.S(j 

Aug.  6,  1913— NW  SACRAMENTO  & 
Powell  N  52xW  91-6.  Golden  Gate 
Structural  &  Ornamental  Iron  Wks 
vs  Clay  M,  William,  Frances  M 
Greene  and  Ursula  Greene  Sawyer 
*'436 

Aug.  9,  1913— N  EDDY  6S-9  E  Mason 
E  68-9  N  S9-6  E  75  N  96  W  75  S 
10-6  W  6S-9  S  175.  Martin  Fennell 
&  Thos  L  Wand  (Fennell  &  Wand) 
vs  Ernestine,  Wm  H  and  Jas  Leahy, 
Joseph  Kreling  ("Tivoli  Opera 
House"    cpn)     $16,547.73 

Aug.  11,  1913— E  STANYAN  100  m  or 
1  S  Rivoli  S  35x100  m  or  1;  No.  1210 
Stanyan.  Callaghan  Bros  vs  Jas 
Michael    $139.75 

Aug.  13,  1913 — NE  VAN  NESS  AVE  & 
Geary  N  120xE  109.  Gladding.  Mc- 
Bean  &  Co,  $41.76;  W  P  Fuller  & 
Co,  $2626.50  vs  Charles  L  Tilden 
and   Peterson,   Rupp   &   Co 

Aug.  13,  1913 — NE  VAN  NESS  AVE  & 
Geary  N  120xE  109.  Gladding,  Mc- 
Bean  &  Co  vs  Charles  L  Tilden,  J 
W  Johnson  and  Peterson-Rupp  & 
Co      $547.35 

Aug.  13,  1913 — W  EMBARCADERO 
137-6  S  Howard  S  45-10xW  137-6. 
Charles  J  Morrison  vs  Joseph 
Magner   and   Theo   S   Hoin $1375 

Aug.  14,  1913 — NE  VAN  NESS  AND 
Geary  N  120xE  109.  J  W  Johnson 
vs  Peterson-Kupp  Co  and  Chas  L 
Tilden      $780 

Aug.  14,  1913— N  PACIFIC  AVE  68-9 
W  Grant  Ave  W  32-9  N  65  E  20  N 
72  E  81-6  S  40  W  72  S  55-6  E  3  S 
12.  W  H  Healy  and  Charles  C 
Horton  (as  Standard  Crushed  Rock 
Co)  vs  Lucie  Marchebout  and  G  W 
Boxton  and  Stanquist  &  Taylor.... 
$302.55 

Aug.  14,  1913— NE  VAN  NESS  AVE 
and  Geary  E  100  m  or  IxN  100  m  or 
1.  F  J  W  Andersen  and  C  Larsen 
(as  Pacific  Structural  Iron  Works) 
vs  Petersen-Rupp  &  Co  and  C  L 
Tilden     $135 

Aug.  14,  1913— NE  VAN  NESS  AVE 
and  Geary  N  120  E  109  S120  W  to 
beg.  Bay  Development  Co  vs  Chas 
Peterson  and  John  Doe  Rupp  (as 
Peterson-Rupp  &  Co  or  Peterson 
Rupp   Co)    $514.70 

Aug.  14,  1913 — NE  VAN  NESS  AVE 
and  Geary  N  120xE  109.  Fibrestone 
&  Roofing  Co  vs  Chas  L  Tilden  and 
Peterson-Rupp     Co $109.75 

Aug.  14,  1913— NE  GEARY  AND  VAN 
Ness  Ave  N  120xE  109.  Andrew 
Olson  vs  Chas  L  Tilden.  Peterson- 
Rupp  Co  and  Charles  L  Tilden  Co 
$151?  U. 

Aug.  15.  1913— NE  GEARY  &  VAN 
Ness  Ave  N  120xE  109.  Levy  Elec 
Co  vs  Peterson-Rupp  Co,  Chas  L 
Tilden    $497.43 

Aug.  15,  1913— NE  GEARY  &  VAN 
Ness  Ave  N  120xE  109.  Western 
Hydrated  Lime  Co  vs  Charles  L 
Tilden  Co  and  Peterson  &  Rupp 
Co     $S5.96 

Aug.  15,  1913— NE  GEARY  AND  VAN 
Ness  Ave  N  120xE  parallel  with  N 
Geary  109.  Santa  Fe  Lumber  Co 
vs  Charles  L  Peterson  and  John  Doe 
Rupp   (Peterson-Rupp  &  Co). $1053.50 

Aug.  15,  1913 — W  EMBARCADERO 
'37-0  S  Howard  S  46-10xW  137-6. 
Horace  J  Perazzi  vs  Theodore  S 
Holn  and   Joseph   Magner $4871 

Aug     15,    1918— NE   SEARS'  AND  VAN 

Nesa  Ave  w  120x10  109.    w  w  Mon- 
tagu   a  i'm  \ ::  Petei  son  Rupp  &  Co 

and  ■'has  L  Tilden   $205 

An.;.   15.    1918— NOB  QEART  AND  VAN 


M'eilnostlay.     Aug.     L'o,    1913. 

Ive  N  120xK  109  rilan. lard 
Portland  Cement  cpn,  $240:  Santa 
I'ruz  Portland  Cement.  $2641.74;  C 
ii  en  &  Co,  $91.25;  Woods  & 
Huddert,  $3455;  City  Supply  Co. 
$119.40    vs   Chas    L  Tllden  and    Pet- 

erson-Uupp    &    Co 

Aug.  15,  1013— NE  GEARY  AND  VAN 
We  109x120.  S  D  Le  Clair  vs 
"ii     &     Rupp $33.75 


OAKLAND  AND  ALAMEDA 
COUNTY. 


BUNGALOW   —    I      Mm'.       mil      base, 

i $2,000.      Berkelej  .    Ala  mi  da    I  !o., 

Cal.  Architect,  Hiram  K.  Lovell,  South 
Berkeley  Bank  Bldg.,  Berkeley.  Own- 
lira.  Schiller.  The  dwelling,  which 
been  designed  for  a  four-room 
house  with  bath  and  sleeping  porch, 
will  lie  erected  on  Alcatraz  avenue. 
Interior  will  be  finished  in  pine  with 
some  hardwood  floors.  There  will  lie 
a  large  open  lire  place  in  the  living 
room  with  luick  mantel.  Tile  will  he 
psed  in  the  hath  room  and  kitchen. 
Exterior  of  the  bungalow  will  he  cov- 
ered witli  rustic.  Plans  are  complete 
|  mi    figures   arc   being    to  ken. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  Oakland,  Cal  Archi- 
tect, ('.  J.  Slruhy.  owner,  Mis.  N. 
Connelly.  606  Jones  street,  Oakland. 
The  house  will  he  erected  at  the  cor- 
ner of  Wiekson  street  and  Walker  ave- 
nue and  will  contain  seven  rooms  and 
hath.  Interior  finish  will  he  of  pine, 
redwood  and  tome  elm.  Hardjwood 
floors  will  lie  used  in  tin-  living  room, 
dining  room  and  reception  hall.  There 
will  tie  furnace  heat  ami  open  tire 
places,  .Mantels  will  In-  of  luick  and 
tile.  Bath  room  will  have  tile  wain- 
scot and  tile  will  also  be  used  in  the 
kitchen.  Exterior  of  the  dwelling 
will  he  covered  with  rustic  and  shin- 
gles. Plans  are  complete  and  figured 
are    now    being   taken. 

BCNGALOW — 1%  story  and  base, 
frame.  $3,000.  Oakland,  Cal.  Archi- 
tect, none.  Owner,  P.  H.  Franl 
McGee  avenue.  Berkeley.  The  house 
will  he  erected  at  the  southeast  cor- 
ner of  Lawton  -and  Clifton  streets,  and 
has  been  designed  to  contain  seven 
i  ""in-  and  bath.  Interior  will  !■--  fin- 
ished in  pine  with  hardwood  floors  in 
the  principal  rooms.  There  will  he 
furnace  heat  and  open  Are  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
"      covered     with     cement    plaster    on 

metal   lath.     Plans  are   c lete   and   in 

the  hands  of  the  owner  who  will  do 
Hie  u.iik  by  Day  Labor  All  materials 
aic.    now    being    purchased. 

RESIDENCE  —   2     story     and      base, 
frame.    $4,300.       Oakland,    Cal. 
tect,  C.   W.   McCall,  Cent]  tl    Bank    Bids., 
Oakland.      Owner,    Joseph     C.     Hlcklng. 

Sfi     will     in 

on    Walla    Vista    and    will    i tain    seven 

rooms,    bath    and       eepli  ch,      In- 

tel   'I     will    he    finished     in    pine    with 

some      white      ena 1      and      elm 

Hardwood    floors    will    be    used    in    the 

principal     rooms.       There     will 
ii".  it    ami    open    fire    places.      Man- 

tels will  tie  of  brick  ami  tib-  An  au- 
tomatic  water  heater  w  111   be   ii 

Tile      will      be     used      in      11 Il      mom. 

Exterior   of   the   dwelling    v. 

ered     with     cemei        n       metal 

lath.        Plans     I np 

are   now   being   taken. 


BUILDING   AND   INDUSTRIAL  NEWS 

HOTEL — 7    story    and    base,      i 
construction.      $100,000.      Oakland,      Cal, 
Architect,      Henry      H.      Meyers,      Kohl 
Hldg.,   S.    F.      Owner.    M.    Friedmai 
Post   Si..   S.   F.      Preliminary   plans   have 
been    prepared    for    a     large    stoic    and 
hotel     building    which     will     be     erected 
on    the   property    at    the    south  w. 
ner  of   16th    and   Clay   streets,   only   pre- 
liminary  plans-  have   been   prepared   and 
details    of    the      construction      are      not 
available.     The  lot  to  be   improved  cov- 
er.-,   a    large    area.       First    11 -    of    the 

new  building  will  be  arranged  for 
stores  ond  upper  ilooi,-  will  contain  in 
the  neighborhood  of  150  rooms.  Inte- 
rior finish  will  probably  be  of  pine 
throughout.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  There 
will  lie  steam  heat,  elevator  service 
and  a  hot  water  plant.  Exterior  will 
rly  lie  faced  with  pressed  brick. 
BUNGALOW— 1V4  story  and  base, 
frame.  $3,1)00.  Oakland.  Cal.  Archi- 
tect. Harvey  Partridge  Smith,  Blake 
Bldg.,  Oakland.  Owner.  M.  P.  Nichols. 
The  house  will  be  erected  in  the  Dia- 
mond Vista  Tract  and  has  been  de- 
signed to  contain  six  room',  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  with  hardwood  floors  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  he 
of  tile,  the  sum  of  $60  being  allowed. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the  bun- 
galow will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures    ate    being    taken. 

RESIDENCE  —  2  story  and  ba-e. 
frame.  Cost  not  stated.  Berkeley, 
Alameda  Co.,  Cal.  Architect,  Hands 
Allen.  2T.1I  Hillegass  avenue,  Berkeley. 
Owner,  Dudley  Baird.  The  house  will 
he  erected  at  the  corner  of  Dwighi 
Way  and  Prospect  avenue,  and  is  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  redwood  with 
hardwood  Boons  in  the  principal  rooms. 
There  will  lie  furnace  heat  and  open 
hie    places.      Mantels    will    be    of    tile. 

Bath      r a     will     have     a     composition 

floor  and  tile  wainscot.  Tile  will  also 
be  used  in  the  kitchen.  An  automatic 
water  heater  will  be  installed.  Ex- 
t'erior  of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

RESIDENCE  —  2  story  and  base. 
$■"1,000.  Alameda.  Alameda  Co., 
Cal.  Architect,  E.  B.  Hurt,  521  Cottage 
St.,  Oakland.  Owner,  Leo  A.  Cocker- 
ton.  The  house  will  be  erected  on 
Rand  avenue  near  Cottage  street,  and 
has  been  designed  to  contain  seven 
1 "  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood  with  hard- 
wood floors  in  the  principal  rooms. 
There  will  be  furnace  heal  and  open 
fire  places.  Mantels  will  be  of  brick. 
Tile  will  be  used  in  the  bath  loom  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  wild  cement 
plaster  on  metal  lath,  i'1-i ns  a i  .•  com 
plete  in,!  flguri  are  being  taken. 
BUNGALOW    —    1    story      and      base. 

$2.3110.       Oakland.     Cal.       Archi- 

rank    s     p ster,    i  1 17   Arch   si.. 

Berkeley.  Owner.  W.  K.  Klink.  The 
bungalow   will    he   erected    on 

i  mi    h  is    in  ,  ,i    ,i...  [gned    to   con- 

r is    and    bath.      All    interior 

finish  will  be  of  pine  or  redwood.  Hard- 
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w i   floors   win   be   used   in   the   living 

room,    dining    r i    and    reception    hall. 

There    will    be    a    large    open    r i 
wiia    brick    mantel    in    the    living    room. 
Tile   wainscot    will    be    used    in    the    bath 
room     and     kitchen.       Exterior     of     the 

bungalow      Will      be      COVered      Willi      shin- 
gles.      Plans    are    complete    and     figures 


ig    taken. 


Building  Contracts  Awarded 


No. 

2364 
2365 

2384 
23S9 
190 
2(391 
2302 
2393 
2394 
2395 


2399 
2401 
2404 
2405 
2406 
2407 
2408 
2  109 

2  I  I  M 

2111 
24  12 

2113 
21  II 

2 1 1 :, 
2117 

24  IS 
2  1 1  a 

2  1211 

2  121 

2422 

212:: 


„'  I  2  I 


Oakland. 


Owner  G'cnlrm-cor 

tfayder     May  dor 

Pleasants      Gitty 

Holmes     Holmes 

Biggi      <  r.iw 

Mc  Williams     Owner 

Klein      Kennedy- 
Hunter    Hunter 

Gray     Doss 

Evens     Doss 

Mi  'in      McCoy 

1  >ieh]     Hopper 

Hollow  a  v      ilollowav 

Mills     Hagert 

W  1  ign  t      ...  .P.!  lelontaine 

Invsl     owner 

Franks      Franks 

1  loiiowa  y     Hollo  way 

Ingram      Wheeler 

Clarke     Sorensen 

Powell      Clark 

Hayes    Gaspard 

Morse     Bullock 

Wurts     Cook 

w  halen     Whaler 

Sheridan       SI  I 

Bullock      Bullock 

Taylor      Stanley 

Nichols      Yi'i'tii  k 

Lauren      Ander.  "ii 

Bell      Stewart 

Shattuck     Shattuck 

('"it      Coit 

Oakland     Mil     .  ..Klee    Con 

Same      - I  loell 

Htoward      Mt&pGregor 

'  'arroll      Johnson 

Williamson     Sammon 

Ka  rl     Vorce 

Bi  - Murd'ock 

Durst     I  mm  -1 

Hi  ion       Prion 

1  Ii  iin  wood      1  ilsi.u 

Etchegory    .  .  .  .Wood  worth 
Nickolson    Nickolson 


107:, 
2000 



500 

4011 

1800 

2112.7 

500 

1 

2450 

1200 

3000 

500 

400 

C  4  5  r. 

2  inn 
i;,n 

- 

1000 

2500 

I  Mill 

2000 

.7011 

2500 

2.7111. 

2200 
2000 
3500 
4800 

211122 
HUH 
I. 7ii 
600 
550 
400 
500 
,'400 
72111 
2000 
2000 


(2364)      S    ARKANSAS      100    E      Maple, 
Oakland.     One-story   5-roora  dwlg. 

Owner I.    W.   Mayder,   Premises. 

Arch  iteel   .  .  .  None. 

Hay's  work  .  COST.  $1250 


'      ..I      S    SAN    .HIAN    30(1    R    30th    Ave., 
Oakland.     One-story   5-room  dwelling 

owner S.     A.     Pleasants,     21107     San 

Juan,  Oakland. 
Architect  . .  .None. 

I.M..N.    \V.   Gitty,    1965    list   Ave 
Oakland. 

COST,   $1475 


1  22S  I  1      S    1;  1:1  H  UNO    2  1n    W   Maple  Ave.. 
Oakland.      One-story    4-room    dwlg. 

owner T.  P.  Holmes.    11.71    Bedding. 

Oakland. 
Architect  .  .  .None. 
I  laj  s    work   .  COCST,   $1000 


(2389)      s    FIFTY-SIXTH    100    W    Tele- 

1    Ave.,   Oakland.      Tank   frame. 

Owner 1.    Biggi.      .7.7311      Telegraph 

Ave..    Oakland. 
1   .  .  .  None. 

tor,  ..1.  W,  Crow,  51 1  56th,  Okd. 
COST,   $500 

S\V     R-TWRNTV-FIUST     320     K 
\\  •'.,     '  Ml, 1.1  in!         1  I]  ■     -lory     5- 
'""iii    dwelling. 

owner I:.    A.    McWilliams,  Security 

Pink    Bldg.,  Oakland. 
Architect  .  .  .None. 

work.  COST,   $1975 


(2391)  NO.  1001  WASHINGTON,  Oak- 
land.     Alterations. 

Owner M.  Klein,  Adams  Hotel,  Okd 

Architect  ■  •  .None. 

Contractor.  .F.    T.    Kennedy,    954    Hose 
Ave.,   Piedmont. 

COST,   $2000 

W     FIFTY-FIRST    AVE     135     S 

E-14th.    Oakland.       One-story    5-room 

dwelling-. 

Owner I.    O.    Hunter,    5015    E-14th, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   (1000 

NO.  604  JEAN.  Oakland.  Alter- 
ations. 

Owner Mrs.  H.  P.  Gray,  Premises. 

Architect  .  .  .None. 

Contractor. .C.    A.      Doss,    2028      E-15th, 
Oakland.  COST,   $500 

NO.  5-10  SIXTY-SECOND,  Oak- 
land.    Alterations. 

owner Mrs.   C.   O.   Evens,  Premises 

Architect  . .  .None. 

Contractor. -C    A.      Doss.    202S      E-15th, 
Oakland. 

COST,  $400 

E  MANILA  AVE  129  N  Clifton, 
Oakland.      One-story   .".-room   dwlg. 

Owner C.  H.  McCoy,  2903  Shattuck 

Ave..  Berkeley. 
Architect  .  .  .None. 

work.  COST,    $1800 

E  WEST  80  N  34 til  SE  116xNE 
45,  Oakland.  All  work  except  plumb- 
ing, painting,  cement  sidewalks,  finish 
hardwaie,  electric  fixtures,  mantels 
and  window  shades  for  one-story  and 
basement  dwelling. 

owner F.   W.   Diehl,  347   11th,  Okd. 

Architect  .  ..F.      D.    Voorhees,      Central 

Bank    Bldg.,    Oakland. 
Contractor.  .'M.  E.  Hopper,  90  Glen  Ave., 

Alameda. 
Filed  Auk.   12.  '13.     Dated  Aug.  11.  '13. 

On    1st  of  each    month 75% 

.     35     day.- 25% 

TOTAL  COST,  $2625 
Bond,  $1400.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  60  days.  Forfeii 
none.       Plans    and    specifications    filed. 

W  FORTY-FIFTH  AYE  170  N 
Melrose  Ave.,  Oakland.  One-story  5" 
room  dwelling. 

G.    K.    Holloway,    2115    45th 

Ave..  Oakland. 
ect  •  •  .None. 
I  ays   work.  COST,    $500 

(2398)  W  LAUREL  AVE  150  S  Hop- 
kins, Oakland.  One-story  5-room 
dwelling. 

Owner A.    .Mills,    3555    Laurel   Ave., 

Oakland. 
■    t  .  .  .None. 
Contractor.  .A.    Hagerl,    1759    Sth,    Okd. 
''OST,    $1000 

ELM  Alt  ST. .   Oakland.  All 

work  for  one-sstory  6-room  dwlg. 

I',    .1.     \\  right,    9833    Elmer 

Ave..    Oakland. 
Architect  .  .  .None. 

tor..Angu-       .1.       Bellefontaine, 
.    Flora,   Oakland. 
Filed    Auk.    13.    '13.       Dated    Aug.    12,    '13. 

Frame     up     V* 

White   coated    Vt 

Completed     V* 

35    days Vi 

TOTAL  COST,  $2070 
Bond,  limit,  forfeit,  none  Plans  and 
specifications  Hied. 


BUILDING   AM)   INDUSTRIAL  NEWS 
NOTE: — S  Elniar   200   E   98th    Ave.,   Okd. 

(2401)  W  HIGHLAND  AVE  55  S  B- 
Thirty-sixth,  Oakland.  One-story  4- 
room   dwelling. 

Owner Roberts     Invst.      Co.,      1617 

Telegraph    Ave.,    Oakland. 

Architect  .  .  .None. 

Day's   work.  COST,   $1200 

I  24n4  i  SE  LAWTON  AND  CLIFTON, 
Oakland.  One  and  one-half-story  7- 
room   dwelling. 

owner P.    H.    Franks,    2709    McGee 

Ave.,    Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,  $3000 

(2405)  W  FORTY-FIFTH  AVE  170  N 
Melrose  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner G.    K.    Holloway,    2115    45th 

Ave.,   Oakland. 
Architect  .  .  .None. 
Day's   work   .  COST,  $500 

(2406)  NO.  718  LERIDA  AVE.,  Oak- 
land.    Alterations. 

Owner H.    C.    Ingram,    Premises. 

Architect  .  .  .None. 

Contractor.  .S.    A.    Wheeler,      231       13th. 
Oakland. 

COST,    $10" 

(2407)  LOT  7  BLK  22  Lakeside  Tract, 
Oakland.  All  work  for  two-story  and 
basement  dwelling. 

Owner J.    W.    Clarke,    Livermore. 

Architect  .  .  .  W.   H.   Ratcliff  Jr.,    1st   Na- 
tional  Bank    Bldg.,    Bkly. 

Contractor.  .Walter        Sorensen,        3219 
Ellis,   Berkeley. 

Filed  Aug.  13,  '13.     Dated  Aug.   9,  '13. 
Frame   up   and   roof   boards   on...      Vi 
Rough    coat    plaster    on    interior 

and    exterior     % 

Completed    and    accepted Vi 

Usual   35    days % 

TOTAL  COST,   $6455 

Bond,    $3225.      Surety,    American  .Surety 

Co.       Limit,    85    days.        Forfeit,    none. 

Plans   and   specifications    filed 

(2408)  NE  THIRTEENTH  &  FRANK- 
lin  E  lOOxN  50,  Oakland.  Terra  cotta 
for  seven-story  and  basement  brick 
and   steel   hotel. 

Owner H.    A.    Powell,    Oakland. 

Architect  ..  .F.      D.    Voorhees,      Central 

Bank   Bldg.,  Oakland. 
Contractor.  .N.    Clark    &    Sons,    116    Na- 

toma,     San     Francisco. 
Filed  Aug.  13,  '13.     Dated  Aug.  7,  '13. 

1st   day   of  each    month 75% 

Usual     35     days 25% 

TOTAL  COST,  $3100 
Bond,  none.  Limit,  55  days.  Forfeit, 
$25   per  day.      Plans  only  filed. 

(2409)  SE  EIGHTH  AND  CLAY,  Oak- 
land.     Alterations. 

Owner Mrs.    Hayes,       Brush.       bet. 

21st   and    22nd,    Oakland. 
Architect  . .  .None. 
Contractor..  Gaspard     &       Sharp,       2603 

San  Pablo  Ave.,  Oakland. 

COST.   $I5ii 

(2410)  N  SEQUOIA  240  E  Arroyuello. 
Oakland,      One-story    5-room    dwlg. 

Owner C.    S.    Morse,      1525      Broad- 
way,  Oakland. 
Architect  . .  .None. 

tor..O.    M     Bullock,    1952   Broad- 
way, Oakland. 

COST,    $2000 

(2411)  E    FOURTEENTH    AVE    125    N 


Wednesday,    Any      jo.    m:: 

E-88rd,    Oakland.      One-story    4-room 
dwelling. 
Owner M.    L.    Wurts,      3024      Tele- 
graph   'Ave.,     Oakland. 
Architect  . .  .None. 

Contractor.  .L.  T.  Cook,  543  30th,  Okd. 
COST,   $1000 

(2412)  S  FORTY-FOURTH  100  W  Web- 
ster, Oakland.  One-story  5-room  dwlg 

owner J.   F.    Whalen,    1542    Broad- 
way, Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $2500 

(2413)  E  SIXTY-FOURTH  AVE  opp. 
Virginia,  Oakland.  One-story  five- 
room   dwelling. 

Owner K.  M.  Sheridan,  1020  Broad- 
way, Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $1800 

(2314)  S  EIGHTH  100  E  Webster  E 
25xS  100,  Oakland.  All  work  for 
two-story  brick  store  and  rooming 
house. 

Owner James     Kenney,    596     38th, 

Oakland. 
Architect  ..  .A.      Roust,   6508      Raymond 

Oakland. 
Contractor.. Harry  McCloy  Jr.,  623  33rd, 

Oakland. 
Filed    Aug.    5,   '13.      Dated   Aug.    5,   '13. 

1st    story    of    brick    up $1200 

Brick    work    completed 1000 

Roof  on,  rough  plumbing  install- 
ed, electric  wiring  roughed  in, 
cornice  work   on  and  floor  of  2nd 

story    completed    1525 

Completed   and   accepted 1525 

Usual   35   days 1750 

TOTAL  COST.  $7000 
Bond,  $3500.  Surety,  Henry  ond  Cath- 
erine McCloy.  Limit,  60  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 

(2415  1  NO.  15»7  FIFTIETH  AVE., 
Oakland.      Addition. 

Owner W.  H.  Taylor,  NE  50th   Ave 

and    Bond,    Oakland. 
Art  htect  .  .  .None. 

Contractor.  .  C.  B.  Stanley,  1507  50th 
Ave.,    Oakland. 

COST,   $500 

.2417  1  N  VISTA  120  E  Everett  Ave., 
Oakland.      One-story    5-room    dwlg. 

■Owner M.  B.  Nickols,  2406  College 

Ave.,   Oakland. 
Architect  .  .  .None. 

Contractor.  .A.  J.  Yerrick,  Bacon  Blk.. 
Oakland. 

COST,   $2500 

(2418)  SW  WAKEN  50  NW  Gray.  Oak- 
land.     Two-story    6-room    dwlg. 

Owner Carl    Laursen,    5545   Lawton 

Ave.,   Oakland. 

Architect  ..  .Geo.  Anderson,  5456  Col- 
lege Ave.,   Oakland. 

Day's    work.  COST,    $2500 

(2419)  N  THIRTY-NINTH  500  W 
Market.  Oakland.  One-story  5-room 
dwelling. 

owner G.  R.  Bell,   616  41st,   Okd. 

Architect  . .  .None. 

Contractor. ?B,  A.  Stewart,  616  41st. 
Oakland. 

COST,    $2200 

(2420)  S      THIRTY-EIGHTH       160      W 

Lusk,    Oakland.         One-story      6-room 

dwelling. 

Owner P.   W,   Shattuck,   3216   West. 

<  ia  kland 
Ai  chltcei  .  •  .  None 
Day's  work.  COST,  $2000 


Wednesday,    Aug.    20,   1913. 

(2421)  N  WALK..I;  AVE  150  N  Cot- 
tage, Oakland.  Two-story  6--room 
dwelling. 

Ownei C.    B.   Coit,    1522    Broadway, 

i  >. i  Hiii  mi. 
Architect  .  .  .None. 

Contractor.  .  Roger     Coit      1522     Bi  oad 
way,  i  lakland. 

Ci  'ST.   |3500 


f2422)  BLK  KDED  BY  THIRTEENTH, 
Harrison,  lltli  and  Alice,  Oakland, 
Electric  work  for  alterations  and 
completion  of  6th,  7th,  8th  and  mez- 
zanine  Moors   for   Class   "A"    hotel. 

Owner Oakland     lintel    Co.,    by    P. 

J.    Walker    Co..    Agents. 
Architecl  .  .  .  B],iss      &       Faville,      Bal- 

boa    Bldg  ,    San    Francisco. 
Contractor.  .  J.     Gensler     (under     1 1 ..  i  r  1 1 , 
Electrical    Constr.    Co.)    408 
10th,    Oakland. 
Filed   Aug.   15,  '13.     Dated   Aug.   14,  '13. 

Semi     monthly     payments 75% 

:tfl    (lilyu    alter 25% 

TOTAL,  COST,  $480T) 
Bond,  $2400.  Surety,  Aetna  Accident 
tV-  Liability  C".  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  -and  speci- 
fications    filed. 

(2422)      PLUMBING    ON    ABOVE. 
Contractor.  .Carl     T.     Doell,     467     22«d, 

Oakland. 
Filed    Aug.    15,    '18.      Dated   Aug.    13,    '13. 

Payments    same    as    above 

TOTAL  COST,  $21,933 
Bond,  $10,907.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  as  soon  -as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications tiled, 


(2424)      NO.    37    LINCOLN    AVE.,    Pied- 
mont.     Alterations    and    additions. 
Owner Nelson     A.     Howard,     Pied- 
mont. 
Architect  ..  .Houghton    Sawyer,    Sbreve 

Bldg.,     San     Francisco. 
Contractor.. C.  M.  MacGregor,  470  13th, 

Oakland. 
Filed   Aug.   15,  '13.     Dated  April  30,  '13. 
i-i     and    15th    of    each    month..      7b% 

Usual    35    days 26$ 

Total  COST,  $1046 
Bond,  (523.  Surety,  American  Surety 
Co.  Limit,  as  soon  as  possible.  For- 
feit, $'0.     Plans  and   sp—'ificatiors   tiled 


(2425)      N,..       3341    DLMG.mD,      Oakland. 
ai  tera  tions  . 

Owner J.    M.    Carroll,    Premises. 

Architect  .  ■  .  None. 

Contractor.  .H,     L     Johnson,     3643     Di- 
iiiuiui   Ave.,  '  la  kland. 

COST,   $450 

6)      NO,     1784       ALCATRAZ       AVE., 

I  la  I-.  I  a  ml.      Alteration 

owner L.     Williamson. 

Architect  .  .  .None. 

Contractor.  .C.   F.  gammon,   1835  Hearst 
Ave.,    Oakland. 

Ci  1ST,  8800 


(2427)  N  PENNIMAN  AVE  154  W  38th 
Ave.,  Oakland.  One-storj  4-room 
iy  eliing. 

1  iv\  net Max    Karl,    I  'iedmont. 

An  i  Iteel  .     None 

Contractor.  .  West    &      v 860     -'7th 

Ave.,    '  iak  land 

r.    (550 


BUILDING  AND   INDUSTRIAL  NEWS 

Contractor.  .L    W.    Murdock,    131"   Web- 
ster,   Oakland. 

COST,    $400 

(2429)  N   FOOTHILL  BLVD.   near  Dut- 
(Jon     Ave.,     Oakland.       One|-story     3- 

r n   dwelling. 

owner M.    II.    Durst,    1715    Central 

Ave.,  Alameda. 
Architect  . .  .None. 
I  lay's    work.  COST,    $500 

(2430)  NO.  1024  FIFTY-SIXTH,  Oak- 
hind.      Alterations. 

Owner P.    A.    Brion.    Oakland. 

Architect  .  .  .None. 

Hay's    work.  COST,    $400 

12132'  SW  MESA  AVE  150  N\V  Park 
Way  NW  50xSW  130,  Piedmont.  All 
work  for  two-story  and  basement 
dwelling. 

Owner Lucy   C.  &  Emma  P.  Grim- 
wood,   Oakland. 

Architect  ..  .Chas.    w.    McCall,    Central 
Bank    Bldg.,    Oakland. 

Contractor.  .Alfred   Olson,   1116    Myrtle, 
Oakland. 

Filed  Aug.  16,  '13.     Dated  Aug.  11,  '13. 
Frame    completed,    roof   sheathed 

and    chimney    built $1300   00 

Plumbing  &  electric  work  rough- 
ed in,  exterior  mill  work  in 
place,     1st     coat     exterior     brown 

eoal     on     1300   00 

Completed,     accepted     and     notice 

filed     1300   00 

Usual   35   days 1301   50 

TOTAL  COST,  $5201    50 

Bond,     $2001.       Sureties,     Daniel     Geary 

and     H.     J.       Quinn.       Limit,       65     days. 

Forfeit,  none.     Plans  and   specifications 

filed. 

(2438)  S  SIXTY-FIRST  150  W  Baker, 
Oaklad.      One-story    5-room    dwlg. 

owner Victor   Etchegory,    1198    03d 

Oakland. 
Architect  . .  .None. 

Contractor.  .Percy  W.   Woodworth,   102S 
61st,    Oakland. 

COST,   $2001) 

(2434)  W  FORTY-SIXTH  535  W  West 
Oakland.      One-story    5-room    dwlg. 

Owner Albert        Nickolson,        4610 

Grove,  Oak'-nd. 
Architect  .  .  .None. 
I 'ays   work.  COST,  $2000 


(2428)      NO.    1923    E-FIFTEENT1  I,    '  lak- 
land       Tank    I     i  mi 

1  '<>.  tier Frank    Blspo,    Preml  e 

Architect  .  .  .None. 


.building  Contracts  Awarded 
Berkeley. 

^.?-  Owner                   Contractor  Ami. 

2361      Roth      Roth  1800 

-';i;-     "rang    Pfrang  2600 

2363     .McKelvy     McKelvy  400 

-'30  0      Koudhouse     Peterson  1640 

,;'..      Wolbold     Kollmer  5125 

:v'     Boss     Hauxhurst  1800 

2386  Berkeley     Munh.ek  9."." 

2387  Daniels     Skaggs  2000 

Lamb     Warlin  mini 

2IIUI      Grainger     Kineade        3500 

'"-     Welsh     Scott       1850 

;4?8      Crosby      Crosby  r.Vui 

2416      W'n    Union    Owner        2700 

(2861)      N    MONTANA    216    W    Fruitvale 
Ive.,    Berkeley.        One-story     5-room 

>l\\  eliing. 

Owner Conrad     Roth,    2117    Pacific 

Ave.,  Alomeda. 

Architect  .  .  .None. 

1  ork.  ci  ist,  $isiui 

-  !S6  ■>     s    Asmiy    AVE    7"    W    Califor- 
Rerkeley.        One-story      5-room 
dwelling:. 
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1  iwner H.   C.    Pfrani      53  19   Bhaftei 

Ave..  1  Oakland, 
Architect  .  •  .  None. 
1  'aj  s   work.  COST,  $2600 

(236!  N'i.  lull  FRESNO  AVE.,  Ber- 
keley.     Oarage. 

owner T.    B,    McKelvy,     Premises 

Architect  .  .  .None. 

Day's    work.  oust,   $11111 

(2366)  LOT  22  BLK  6  Wheeler  Tract, 
Berkeley.  All  work  for  two-story 
a  11,1   basement  dwelling. 

Owner Chester  L,   Roadhouse,  2531 

Buena   Vista  Way,  Berkeley 
Architect  . .  .Frank     S.      Forster,      1117 

Arch,  Berkeley. 
Contractor.  .Alfred   Peterson,   1201   l»th, 

Oakland. 
Filed  Aug.  11,  '13.     Dated  July  29.  '13. 

Rough    frame    up    $113.7 

Rough       interior       and       exterior 

plaster    on    1133 

Completed   and   accepted 1133 

Usual    33    days 1135 

TOTAL  COST.  $.4540 
Bond,  $2270.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  90  days.  Forfeit. 
none.     Plans  and  specifications  filed. 

(2367)  Lot  6  BLK  4  Claremont  Park, 
Berkeley.  All  work  for  two-story 
dwelling. 

Owner Caroline    Wolbold,    San    Le- 
an dro. 
Architect  .  .  .None. 
Contractor.  .Jacob   Kollmer.  2S11  Stuart 

Berkeley. 
Filed  Aug.  11,  '13.     Dated  Aug.  11,  '13. 

Frame    up    $1281    35 

1st   coat  plaster  on 1281    25 

Completed     and     accepted....    12S.1    25 

Usual    33    days 12S1    25 

TOTAL  COST,  $5123  1111 
Pond.  none.  Limit,  75  days.  Forfeit, 
none.      Plans   and    specifications,    none. 

(2285)  W  COR.  OXFORD  &  VINE,  Ber- 
keley.     Alterations. 

Owner O.    R,    Goss,    2119   Channing 

Way,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .1;.   II.   Hauxhurst,  2009   11th 
Ave.,   Oakland. 

COST,  $1800 

(23S6)  S  LINCOLN  50  E  Milvia.  Ber- 
keley. Two  one-story  1 -room  port- 
able  school   houses. 

owner City  nf  Berkeley. 

Architect  . .  .None. 

Contractor.. Frank         Murdock,         21211 
Emerson,   Berkeley. 

COST,    $950 

(2387)  WHEELEH  131  N  Ashby,  Ber- 
keley.     Addition. 

owner .Mrs.   \.  Hani  el-,  2527  G 

Oakland, 
Arch  ileet  .  .  .None. 

Contractor.  .J.    W.    Skaggs,      569      32nd. 
Oakland. 

COST.  $2000 

<2388)W    CI  ILLLEGE    AVE    15    N    Hal    ■ 
•    ki  Icy.      Alterations. 

owner E.     I:.     I.nnib,     2183    Center. 

Berkeley. 
h    !  Itecl  .  .  .None. 
Contractor.  .('.  A.   Warlin. 

COST,   $111011 

1  '■ N    NAPA    560    E     Uameda,    Ber- 

kelej      Two-story  7-room  dw . 

Ow  ner 1.    1..   Grainger,      5  !6      66th. 

1  'akland. 
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Get  it  from  Bacon. 

The  Blocks  now  being 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMLNT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F. 


eel  . . .  None, 
tor. .J.    C.    Kincade,    6604    Dana, 
Berkeley. 

C(  1ST,    $3500 

(2402)      S    EUNICE    100    E    Walnut,    Ber- 
kley.     One-story    .".-room    dwelling. 
Owner .Mrs.    E.   J.    Welsh,    140S   Ox- 
ford.   Bei  lv 
Ai  chitect  . .  .None. 

Contractor.  .James  Scott,   2401    Hillgard 
Ave.,  Berkeley. 

COST,    $1850 

W  DOHR  ISO  S  Ward,  Ber- 
keley. Two-story  3-room  shop,  lab- 
oratory and   garage. 

....P.    A.    Crosby,      2710      Dohr, 
keley. 
Architect  . .  .None. 

work.  COST,   $500 

(2416)      S  JOSEPH  AVE  67   W  Monterey 
eley.     Two-story    6- room   dwlg. 

Owni  r Western        tin. on        Home 

'.it   Telegi  aph  Ave. 
I  ah 

Day's    w ork.  I     1 3T,    J2700 

♦ 

rsuilding  Contracts  Awarded. 
Alameda. 

Wo.       Owner                   Contractor  tint. 

''il     Smith  6S0 

Same     '  ■  ,,■■  500 

2370      Hooper      Sti  ing        2 

■     ei      

Strang  3500 

H:ll.-n     

Same  2000 

2375      I.-    Boyd    Le    Boyd  1500 

3ame     Same  1000 

-  'me     Same       i 


2378  Cole      Cole  1750 

2379  Cole      Cole  1750 

:3S0     Stand    Bldg     Kollmer  500 

23S1      Hillen     Hillen  3000 

2382  Hooper     Strang  2000 

2383  Hooper     Strang  22..<i 

2431      McClure     Clark  400 

(2368)  S.     P.     PROPERTY,     \Vest    Ala- 
meda.     Loading   sned. 

Owner Associated    Oil    Co.,    Sharon 

Bldg.,    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .H.     F.     Smith,     52     Garland 
Ave.,    Alameda. 

COST,    $650 

(2369)  S.     P.     PROPERTY,     West     Ala- 
meda.    Oarage. 

Owner Associated    Oil    Co.,    Sharon 

Bldg.,    San    Francisco. 

Architect  .  .  .None. 

C i.i.tor..H.     F.     Smith,     52     Garland 

Ave.,    Alameda. 

COST,    $500 

(23701      Mi.     1378    BURBANK,    All la, 

I  Mi.  -    lory    dwelling. 

Owner C.   A.  Hooper  &  Co.,  Balboa 

Bldg.,   San   Francis.. >. 
Architect  ..  .V.      N.    Strang,    1319      Bur- 
bank,  Alameda. 
Contractor.  .Strang      Bros.,    1330      Bur- 
bank,   Alameda. 

COST,    $2000 

(2371)      NO.    1600    SHERMAN,    Alameda. 
Alter  hake  shop. 

Owner Chas.   Moeller,   Premises. 

Architect  ■  •    None. 

Conrad    Roth,    2117    Pacific 
Ave..   Alan... 1 

Cl  1ST,    $1500 


Wednesday,     Aug      20,    1919. 

(2372)    SE    MONTE    VISTA    AND   FERN- 
side,    Alameda.      Two-story    duelling. 
.  w.   H.    How  e,   Alarm 
.  None. 

.F.    N.       Strang,     1330      Uur- 
liank,  Alameda. 

COST,    $3500 


I  1; 


W  1 

l-.-l 

on 

er. . . 
itei  t 
racto 

11      N 

A 

.lined. 

\\  1 
rd 

er .  .  . 
itect 

lay 

s  woi 

k 

1600      FERNSIDE      BLVD., 

Tvi  o-ston      ' in 

It.     C.     Hillen,     Fern   Ide    .v 
Liberty  Ave.,  Alameda. 
.  W.     W.     Land 
side   and    Li  iei  1  j    Ave.,   Ala. 
COST,    $J 1 


(2374)      NO.       1822       WOOD,       Alamed 
1  ine-story  dwelling. 

Owner K     C.    Hillen,    Fernside   ai 

1 .1  berty     A\  e  .     Alameda. 

Ari  ct  .  .  .None. 

Day's    work.  COST,    121 


(2375)      NO.        1408     FIFTH,       Alameda 
1  ine-story   dwelling. 

'v.  ner W.  G.  Le  Boj  .1,  1340  Brood 

way,    Alameda. 
Architect  .  .  .None. 
Daj  's   work.  COST,  $1500 


2376)      NO.     1409      CENTRAL      COURT, 

Alameda.      One-story    1-room   dwlg. 
Iwner W.  G.  Le  Boyd,   1340  Broad- 
wax-.    Alameda. 

Architect  . .  .  N 

Day's    work.  COST,    $looo 


(2377)  NO.       2210       CLEMENT       AVE., 
Alameda.     One-story  4 -room  dwlg. 

Owner W.  G.  Le  Boyd,  1340  Broad- 
way,  Alameda. 
Architect  .  .  .None. 
I  las  's   work.  COST,   $1000 

(2378)  NO.    763    EAGLE  AVE..  Alameda 
One-story  dwelling. 

Owner M.    T.  Cole,    7":;    Syndicate 

Bldg.,  Oakland. 
Architect  .  .  .None. 

Day's    work.  COST,    $1750 


(2379)  NO.     7  12    BUENA    VISTA    AVE.. 
Alameda.      One-story    dwelling. 

Owner M.    T.    Cole,    7a:;    Syndicate 

Bldg.,    Oakland. 
A.i. itect  . .  .None. 
Day's    work.  COST,    $1750 

(2380)  NO.    2»12    LINCOLN    AVE.,    Ala- 
meda.     Repairs. 

Owner Standard    Home    Bldg.    Co., 

1st    National      Bank      Bldg., 
Oakland. 

Architect  ■  ■  ■  None. 

Contractor.  .Jacdb    Kollmer,   2753   Pied- 
mont   Ave.,    Berkeley. 

COST,   $500 


(2381  1      E    FERNSIDE    la  lULEVARD 
S  Gai  field  oni  -story  dwlg 

Owni       R.   C.    Hillen,    Fernside   and 

Libertj     Ave.,    Alameda. 
Architect  .  .  .  None. 
Day's    work.  COST,    $3000 

(2382)     NO.    827    PORT  ILA   AVE..   Ala- 
meda,     One-story    dwelling. 

Owner C.   A.   Hooper  &  Co.,  Balboa 

Bldg.,    S  in     l'i  in.-isco. 
I   •  -    V.       N.    SI  rang,    1319      Bur- 

l.ank.      Alan 

Contractoi      Sti  ang      Bro    .    1830      Bur- 
bank,    Alameda. 

COST,    $2000 


Wednesday,    Aug.    20,   1913. 

(2383)      NO.    1357    BURBANK,    Alameda. 
One-story   6-room   dwelling. 

Owner C.  A.  Hooper  &  Co.,  Balboa 

Bldg..    San    Francisco. 
set  . .  .V.      N.   Strang,    1319      Bur- 
bank,    Alameda. 
Contractor.  .Strang      Bros.,    1330      Bur- 
bank,    Alameda. 

COST,    $2250 

[1431)      NO.    1525      BROADWAY,      Ala- 
meda.    Alterations. 

Owner C.    It.    McClure,    Premises. 

Architect  .  .  .None. 

Contractor.  .R.    P.    Clark,    2214%    Santa 
Cla.-a    Ave.,    Alameda. 

COST,   $400 


NOTICE      OF      NON-RESPONSIBILITY. 

Aug.  13.  1913— W  M;  and  W  '/2  of  E 
Vi  Sec  15  Tp  3  S  Range  E  MX. 
Diablo  Base  and  .Meridian,  Ala. 
Ella  C  William.-,  May  W  Upson  and 
R  Reid  as  to  improvements  on 
leased    property 


ABANDONMENT     OF     HOMESTEAD. 


Alls.  13,  1913— LOTS  9  AND  10  BLK 
"N"  Map  Hsl'dvn  of  Kinsell  Tract, 
Okd.      .Maria   and   Louie   Cboney.... 


Completion  Notices. 


ALAMEDA    COUNTY. 


KECORDEB  ACCEPTED 

Aug.  9,  1913 — S  37.14  LOT  11  BLK  C 
-Map  Northbrae  Business  Ppty, 
Bkly.  Berkeley  Development  Co 
to  whom  it  may  concern. Aug.   1,   1913 

Aug.  9,  1913 — N  2.S6  LOT  11  and  S 
34.28  Lot  12  Blk  C  Map  Northbrae 
Busine;s  Ppty,  Bkly.  Berkeley 
Development  Co  to  whom  it  may 
concern Aug.     1.     1913 

Aug.  9,  1913— LOT  59  Map  Higgins 
Tract,  Bkly.  Edward  J  Roehl  to 
whom    it    may    concern ..  Aug.    S,    1913 

Aug.  9,  1913 — LOT  16  and  N  12%  Lot 
15  Blk  D  Fail-view  Tract,  Piedmont 
Josephine  R  and  Geo  J  Wagner  to 
H  E   Sullivan Aug.   7,    1913 

Aug.  9,  1913 — LOT  10  BLK  2  Map  Mc- 
Kee  Tract  in  Plot  46  V  &  D  Peralta 
Rancho,  Okd.  Edward  D  Askquith 
to    II    E   Sullivan Aug-.   8,   1913 

Aug.  11,  1913— LOT  8  BLK  "M"  Map 
lib      Avenue     Terrace,     Okd.       Wm 

Jongeneel    to    J    W    Munroe 

Aug.     9,     1913 

A"  ■;.  11.  1913— W  TELEGRAPH  AVE 
100  S  10th  S  130  NW  103.95  SW 
102.44  N  130  NE  90  SW  5.72  NE 
112.89  SE  84  SW  100  SE  100,  Okd. 
Kahn  Realty  Co  to  Mangrum  & 
Otter Aug.   6,   1913 

Aug.  12,  1913— LOT  10  BLK  "E" 
Northbrae  Terrace.  Bkly.  Anna  H 
Gordon   to  Leo  L  Nichols. Aug.  5,  1913 

Aug.  12,  1913 — LOT  30  BLK  4,  Oak- 
ridge  Claremont,  Bkly.  Robert  B 
Baird   to  Walter  Sorensen.Aug  S,  1913 

Aug.  12.  1913— NE  CEDAR  &  JAYNES 
N  lOOxE  40,  Bkly.  Besse  R  Smith 
and  J  Adelaide  Smith  Sanborn  to  J 
II    Phillips Aug—,    1913 

Aug.  12,  1913— PTN  NE  V4  LOT  11 
Bib  "T"  Revised  Map  n.kland 
Heights,  Okd.  Frank- J  Eichler  to 
Oscar   L   Burrltt Aug.    12,    1913 

Aug.  13.  1913— W  TELEGRAPH  AVE 
100  S  Kith  S  130  NW  103  95  SW 
102.44  N  130  NE  90  NW  '..72  NE 
I  I-  89  SE  7  1  SW  100  SE  1"".  Okd. 
Kalin     Realty     Co     to     Guernsey     ft 
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Wheeler Aug.     6,     1913 

Aug.  13,  1913— E  11.50  LOT  5  and  W 
28.50  Lot  6  -Map  McMillan  Tract, 
Okd.  Joseph  Coward  to  whom  it 
may    concern Aug.    7,    1913 

Aug.  14,  1913— LUT  1  BLK  14  .Map 
Oakridge,  Claremont,  Bkly.  Dr  F 
W  llamden  to  whom  it  may  con- 
cern  Aug.     9,     1913 

Aim  14,  1913— LOTS  22  AND  23  BLK 
8  Map  Key  Route  Heights,  Okd. 
Elizabeth  H  Pals  to  whom  it  may 
concern Aug.    12,    1913 

Aug.  14,  1913 — LOT  23  BLK  1  Ar- 
lington Heights.  Bkly.  G  P  Adams 
to    Junk-Riddell Aug.    14,   1913 

Aug.  15  1913 — S  SIXTY-THIRD 
MS. 04  E  Racine  E  40xS  100,  Okd. 
W  S  Young  to  whom  it  may  con- 
cern     Aug.    11,    1913 

Aug.  15,  1913 — W  ADELINE  115  N 
41- 1    72x105,    Okd.        L    D    Feil       to 

Adolph    Morgensen Aug.    14,    1913 

Aug.  15,  1913— NE  MARKET  &  32ND 
E  115xN  50,  Okd.  E  B  Hoegemann 
to    R   Glaze Aug.    13,    1913 

LIENS  FILED. 


ALAMEDA    COUNTY. 

Aug.  7,  1913 — N\,  SEVENTH  AND 
Campbell  W  25xN  100,  Okd.  L  N 
Cobbledick  Glass  Co  vs  H  J  West- 
dorf  and   Clark   &   Ward $50 

Aug.  11,  1913 — LOT  6  BLK  IS  Map 
.Melrose  Heights  Tract,  Okd.  Mel- 
rose Lumber  &  Supply  Co  vs  J 
Baltor      $254.17 

Aug.  11,  1913 — LOT  12  BLK  'A'  Map 
Kenwood  Park,  Okd.  Cooper  & 
Son  vs  W  M  &  Annie  L  Morris. $22. 50 

Aug.  11,  1913 — LOT  10  BLK  "A"  Map 
Kenwood  Park,  Okd.  Cooper  & 
Son    vs    J    W    Jones $23.50 

Aug.  11,  1913— LOT  22  BLK  "E"  Map 
Kenwood  Park,  Okd.  Cooper  & 
Son  vs  R  S  McHenry,  W  B  McCoy 
and   J   W   Jones $34 

Aug.  12,  1913 — LOT  47  BLK  6  Map 
Berkeley  Heights,  Bkly.  John 
Laamanen   vs    David   L   Levy $702 

Aug.  12,  1913— LOT  30  BLK  "D"  Map 
Toler  Heights  Okd.  Hogan  Lum- 
ber Co   vs  E   F  Ferrell  and  John   H 

Platner     *30.40 

« _ 

SAN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 


CULVERTS  —  Reinforced  concrete. 
Cost  not  stated.  San  .Mateo.  San 
Mateo  Co..  Cal.  Engineer.  County  En- 
gineer Neuman,  Redwood  City.  Own- 
ers,  San  .Mateo  County.  Plans  for  two 
reinforced  concrete  culverts  with  end 
walls  have  been  completed  and  ap- 
Blds  are  now  being  called  for 
■  Board  of  Supervisors  and  will 
I  e  opened  on  September  2nd.  Plans 
can  re  secured  from  the  Clerk  of  the 
Board  of  Supervisor-.  Official  pro- 
posals appear  in  another  column  of 
^ ue.  Rids  were  opened  on  Mon- 
0"  list  by  the  San  Mateo  Board  of 
Supervisors  for  two  bridges,  one  a  re- 
inforced concrete  structure  and  the 
other  a  frame  bridge.  Bids  will  ap- 
pi   ir   Id   tiie   next    isue. 

BUNGALOW    —    1      stmv      and      base, 
$2,300.      San    Jose,    Santa    I  !la  1 
Co.,    Cal.      Architect,    s.    G.    Pel  ton,    ii" 
South  3rd  St.,  San  .Jo,  e.     Owner,  Mable 
Pelton.      The    dwelling     h  1  -     been    de- 
lve  ■  ooms    

Interior       will       be      finished       in       pine 
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throughout    with    some    hardwood    floors 
in    the    living    room    and    dining    room. 

Tile    will    be    used     ill     I  be    ha  I  h    r 1  in 

kitchen.       Exterior    of    tit-     house     will 
be    covered    with    cement    plaster.      The 
same    architect    is    also    preparing    plans 
foi       1    sa  mi'  owner  tot     1   sei  t>nd  dwell- 
ing, similar  in  design  to  the  one  above 
d.   and   will   shortly    take   figures 
1    buildings. 
BUNGALOW    —    1      story      and      base. 
frame.       $3. (inn.        Redw i       City,       San 

i'       ■     Co.,     Cal.       Architects,     National 
Architectural       and       Engineering 
First    National    Hank    Bldg.,    S.    F.    Own- 
er.   G.    L.    'Breeze.    Redwood    City.      The 

oues  i  ai  1  ecu  designed  to  contain 
six  rooms,  bath  and  sleeping  porch. 
Interior  Hnish  and  floors  will  be  of 
pine.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  brick 
mantel.  An  automatic  water  heater 
will  be  installed.  Tile  will  be  used  ir 
the  bath  room.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and 
shingles.  Plans  are  complete  and  the 
work    will    be    done    by   Day    Labor. 


Building  Contracts. 


SANTA    CLARA    COUNTY. 


Ni'    77   PLESANT.  San  Jose      Five-room 
cottage. 

Owner T.   Moso,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,   $S00 


NW   SAN   PEDRO  &  ACACIA.  San  .Jose. 
Five-room   cottage. 

Owner J.      R.    Ousley,   —      Lucrita 

Ave.,   San   Jrse. 
Architect  . .  .None. 
Day's    work.  COST,     $1S25 


1.' iTS  20  AND  21  BLK  1-  Hanchett 
Park,  San  Jose.  All  work  for  six- 
room    bungalow. 

Owner B.   H.   Praeger,   San   Jose. 

Deigner...A.     P.     Hill     Jr.,     220     Bank 

of    San    Jose    Bldg.,    S.   J. 
Contractor.. P.    T.    Jorgenson,    517     \v- 

Sari    Carlos.   San    Jose. 
I   1  -    !    Aug.    1,    '13.      Dated    Aug.    1,   -13. 

F.ime    up    and    roof   on $1475 

Plaster     half    on 1475 

House    finished    1475 

Usual     35     days 1475 

TOTAL  COST,  $5900 
Bond,  $3000.  Sureties,  F.  W.  Wehner 
am!  F.  H.  Figel.  Limit,  90  days.  For- 
feit, none  Plans  and  specifications 
tiled. 


LOT    6    BLK    5    RANGE    4    on   South    3rd 
St..     San     Jose.       All     work     for     one- 
6-room    bungalow. 

J.    T.     Cole. 

Architect  .  ..Xe     Plan       Shop,       Theatre 
Bldg..    Sin    Jose. 
lor. .P.   J.    Schmidt.    1222   Delmas 
San  Jose. 
lug,    1.  '12.     Dated  Aug.  5.  '13. 

Frame     up      $0112 

I'la   ter     on      662 

1  inns./    .  ompleted     002 

1    35    daj  s Remainder 

Tl  >T.\I>  i.'i  1ST.    12648 
$1324.      Surety,     w.     M.    Stalker. 
Limit,    60    days.      Forfeit,    none.      Plans 
..... 


LEVIN    A  VIC    l\i    miles    SIC    of    Mountain 
.   •  u      All   work   fur   two-story   frame 
1    exterior). 


c  i    ner    .      .  .Ci  .1--        Escolle,      Mountain 
View,   Cal. 

I,    1 1.    Wolfe,    lsl    National 
Bank   Bldg.,  S  in  Jose, 
tor    .W       11.     Bates,      Mountain 

View,   Cal. 
ug.    8.  'IS.     i  ■  ited   Aug.  4.  '13. 

e     up     $1300 

Brow  ii    coated    1300 

l  Hi  d  ea     1300 

Usual   35   days 13000 

TOTAL     COST,     $5200 

1  ond,    none.      Sureties,   Lester   Swall    ,v- 

Parkin  on.      Limit,    90   days.      For- 

none.       Plans     and     specifications 

ed . 


WALSH    RESIDENCE    TRACT    LOT    41, 
Sim     Jose.       All     work     for    one-story 
frame    residence, 
ne        ...  .A     J.    Gerlach,    Los    Gatos. 
eel  ...  F.    1 1.   Woolfe,   1st  National 
Bank    Bldg-.,   San   Jo.-e. 
tor.    II.    Waltz.    San   Jose. 
!  i  . •  !    Vug    11.  '13.      Dated  Aug.   9,  '13. 

Frame    up     $170 

P!  ister    on     170 

wi  en    completed    ...    470 

Usual     35     days 170 

TOTAL  COST,  $1880 
I  mid.  $940.  Sureties,  G.  limit  and  F. 
I  >.  Woolfe.  Limit.  90  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


FIRST  60  FEET  S  OF  JULIAN  ON  E 
■ide  of  lirst  Street,  San  Jose.  All 
work  except  cement  and  floor  for 
1  rick  a,.d  frame  garage  and  store 
building. 

Owner II.  Hoiver,   132   E-St.  James 

San  Jose. 
eel      .  .  F.    I).    YVin.UV,    1st    National 
Bank    Bids..    San    Jose. 
;.r.. K.    n.    Summers.    17    N-lst, 
San   .l..se. 
Filed    Aug.    S.   '13.      Dated    Aug.    5.   '13. 

Fr  .  me     up      $921    50 

Blaster    on     921    50 

Building     flni.-hed     92]    50 

lays 921    50 

Ti  iTAl,  CdST.  $3886  00 
Bond  $1843.  Surety.  Title  Guarantee 
^  Security  Co.  Limit,  60  days.  For- 
feit, none  Plans  and  specifications 
filed. 


i  N     PINE    A\  iC.    San    Jose.       All     work 
for    one-story     five-room     frame    cot- 
- 

Owner \.    E.    Margison. 

I '••    ;-ihi    .       i'.    S.    Collins,    San    Jose. 
!  -     I  '.illins,   San    .lose. 

lug.    ii.     13      Dated    May    29.   '13. 

Fra  me     up     

Plaster    on    

Building    completed     

:«>    >i a >  m    afU-r 

TOTAL  COST,  1968.41 
Bond,  none,  Sureties.  Wm.  .Martin  and 
1  auk  Cox,  Limit.  7.",  .lavs.  Forfeit, 
?i  per  day.  Plans  and  specifications, 
none, 

S     FRANKLIN    ST.,    Santa     Clara,       All 

j     brick      lore 

V.  A.  Scheller,   '   i   National 

Bank    Bldg,.    San    Jose. 
i     t  ...F.    I».    Woolfe.    1st    National 
Bank    Bldg.,   San   Jose. 
Contractor. .Morrison        Bros..        Santa 

Filed   Aug.    I.   '13.      let,, i   .ini:.    go,    13. 

'       ho $nsn 

n    morta  r    on 1 1  so 

Buiidii  l  ISO 

1'n,]  1  |  fj  0 

T.    $4720 
I  ond,    $2860.  retii  A.    Morrison 


BUILDING   AND   INDUSTRIAL   NEWS 

and     O      N.        Wallace.       Limit,       7.".     days. 

Forfeit,    $2.      Plans    and    specifications 
filed. 


NO,      BIT.     N-6IXTEENTH,       San       .lose. 

Five-room  collage. 
Owner Mable    Pelton,.445    S-Third, 

San    Jose. 
Architect   ...S.    G.    Pelton,    146    S-Third, 

San    Jose. 
Day's    work.  COST,   $2300 

NO.     784     N-TH1RTEENTH,     San     Jose, 
i  Hie-    lory    frame    house. 

Owner S.   Gardino,   Premises. 

Architect  .  .  .None. 

Day's   work.  COST.    $400 


NO.     79     W-SANTA    CLARA,     San    Jose. 
Repair     brick     building. 

Owner Popp   &    Hogan.   Premises. 

Architect  .  .  .None. 

Contractor../..    O.     Field,       i07       S-14th, 
San  Jose. 

COST,    $6dI 


NO.      145       N-SIXTEENTH,      San       Jose. 

Five-room    cottage. 
Owner Mable    Pelton,    415   S-Third, 

San  Jose. 
Architect  ..  .S.    G.    Pelton.    115    S-Third, 

San   Jose. 
Day's    work.  COST,    $2300 

Building-  Contracts. 

SAN     MATEO     COUNTV. 

(Correction     in     Owner's     Name.) 

LOT  36  BLK  20  Crocker  Estate  Tract 
Sub.  No.  1,  San  Mateo.  One-story  and 
basement   frame   dwelling. 

Owner A,  H.  &  Emma  A.  Cohleigh. 

Ill    Collingwood,   S.   F. 

Architect  .  .  .O.    E.    Evans. 

Contractor.  .O.   E.    Evans,    2367   Mission, 
Sun   Francisco. 

Filed    Aug.    2,  '13.      Dated   July   30,  '13. 
Loan    negotiated    at    7%    on    sign- 
ing   of    agreement $500 

Frame    up    >4 

Brown    mortor    on % 

Finished    and    accepted V4 

Usual     :::,    days 14 

Balance  due  to   lie  paid  in  month- 
ly    installments    of    $22.50    at    7% 

per    annum    

TOTAL  COST,   $2.-,0e 

Bond.    none.      Limit.    75    working    days ' 

after    date.      Forfeit,    none.      Plans    and 

specilicalio-s.    filed. 


COMPLETION  NOTICES. 


SANTA   CLARA  COUNTY. 


BKi'i  IRDB1  '  ACCEPTED 

Aug.  1.  1913— TWELFTH  near  Jack- 
son.   San    Jose.       M    L   Tealmann    to 

C    F   Jorgenson luly    30,    1913 

Aug.     2.     10i::-    BEING    PTN    OF    I'AB- 

son  Ranch— 500  acres — No.  61,  near 
Sin  Jose.  Matilda  Godfry  to  A  A 
Church Aug.     l,     1918 

Aug.      I.      B'B'.       NEAR     KLKVIONT  II     * 

Julian,    Cor.,    San      Jo  e.        Frank 

Peres    tO    whom    it    may    con.  el'tl  .... 

Aug.     I.     1913 

Aug.     I.     19BJ—    NOS.     149-150-151     So 

I'll     I.     Sail     Jose.        John     Stork     to     I' 

T    Jorgenson luly    28,    bib: 

Aug.  :,.  bib:-  SW  VILLA  &  CASTRO 
Mom, tain        View.        First        National 

Bank'    to     Win     Bales tills      29.     BIB: 

Vug  1913  COR  m  RST  &  ST 
John,  San  Jose.  Elks'  Club  lo 
Morrl  on    bio   Aug.    6,    i:i  i ;: 


Wednesday,      Aug.      20.    1913. 

Aug.  .  1913-  WEHNER  ROAD  near 
Evergreen.  Peter  Thompson  to  E 
■I     Mnks Aug.    x.    ion 

Aug,    8,    1913— ROOF    ON    MEMORIAL 
arc  t,     si. i  nford        Bni\  nsity,       Cal. 
Stanford    University    to    E    A    Hett«^ 
Inger    \ug.    5,    1913 

Aug.  8,  I'll::— FIRST  &  ST.  JOHN, 
San  Jose.  Elks'  Club  to  11  S 
Faser Aug.    (i,    I91g 

Aug.  :i,  1913  COR.  FIRST  &  SAN 
S  ill  a. lor. a  San  Jo  e.  Julius  Wes- 
nit/.er  to  whom  it  may  concern.. 
Vug.     9,     BUS 

Aug.  :i.  1913— FOURTEENTH  AND 
Santa   Clara,   San   Jose,      S  G   Pelton 

to   S   G   Pelton Aug.    8,    1913 

* 

FRESNO,    MODESTO,    STANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 

CITY  HALL  ALTERATIONS— 2  story 
an. I  base,  brick  and  steel,  $15,000.  Bak 
ersfield,  Kern  Co..  Cal.  Architect 
Thomas  B.  Wi  eman.  Producers'  Bank 
Bi.ig..  Bakersfield.  Owners,  City 
Bakersfield.  The  old  County  Court 
House  will  he  remodeled  int..  a  Cits 
Hall.  Plans  for  this  work  are  now 
being  prepared.  The  work  will  in- 
clude new  interior  finish,  plastering, 
electric  work,  plumbing  and  painting. 
There  will  also  he  a  large  amount  of 
cabinet  wank,  office  fixtures,  etc.  Ex- 
terior of  the  building  will  not  be 
changed.      Plans    are    being    prepared. 

DETENTION  HOME— 2  story  and 
base,  brick  ami  steel.  $35,000.  Fresno. 
Fresno  Co.,  Cal.  Architects,  Swart/.. 
Hotchkin  &  Swartz,  Rowell  Bldg., 
Fre  no.  Owners,  Fresno  County.  This 
work  has  been  mentioned  here  before 
when  the  architects  were  first  commis- 
sioned to  prepare  plans.  The  building 
will  contain  class  rooms,  dormitories 
foi'  males  and  females,  dining  rooms 
and  manual  and  domestic  science  de- 
partments. Interior  finish  will  be  of 
pine  witli  some  maple  doors.  There 
will  be  a  central  heating  system.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick,  Plans  are  complete 
and  figures  are  being  taken.  Bids  will 
le  opened  by  the  Board  of  Supervisors 
mi  September  8th.  Plans  can  be  se- 
cured from  the  architects  or  from  D. 
M.    Barnwell.   County   Clerk. 

Ounfiracts  Awarded. 

SCHOOL-  i  storj  and  base,  frame. 
$13,000.  Baker- held,  Kern  Co„  Cal.  Ar- 
chitect, .1.  M.  Saffell,  B.kersfield.  Own- 
ers, B..-i  r.lsl.',\  Scl I  District.  Contrac- 
tors. Dupes  ,V-  Hansen,  Bakersfield. 
Contract    price,    $13,000. 


MARIN,   CONTRA   COSTA  AND 
SONOMA  COUNTIES 

Building  Contracts. 

MARIN     COUNTV. 


ANSELMO.  Excavating,  concrete 
indations,  area  way,  brick  work. 
rpenter    n ork,    plumbing    nece:  sarj 

two   toilet:    a  H. I    pa  inl  Ing   for  one- 

n-y   scl 1    building, 

er The    Presbj  tei  Ian    I  irphan- 


igi 


I  lid       Fa 


In. 


Sa 


Arch 

.  '..hi 


Anselmo. 

Tine.    O'Connor. 

Fred    II      Field. 
7,    '33.      Dated    Aim      I.   '13. 

.line      ill.      $IIIS.7."i 

iclo   8<J      618.75 


tei  i  . 
actor 

Ana 


Wednesday,    Aug      20,    1913. 

eted    s  rid     iccepted 618.75 

Usual    35    days 618.75 

TOTAL  COST,    (2 
llon.l,    none.      Limit,    45    days.      Forfeit, 
$.">.      Plans    and    specifications    tiled. 


BUILDING   AND    INDUSTRIAL  NEWS 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


COMPLETION  NOTICES. 


MARIN    COUNTY. 

RECORDED  ACCEPTED 

Aug.    2,    1913— PTX    SUB.    NO.    3    LOT 

in    Map  Tamalpals   Land   i-   Water 

\ I ; 1 1 ,   No.    5,    Mill   Vallf-y.      John    Earl 

Baker   to   Higginson   Co..  Aug.    1.    1913 

Aug.    5.    1913 — LOT    271    Map    Tamal- 

Park    Tct,    Mill    Valley.       First 

Methodist     Church     of     Mill     Valley 

to   J    T    lianagh    and   T   A   Cuthbert- 

son July    1*.    1913 

♦ 

Building  Contracts. 

CONTRA     COSTA     COUNTY. 

W  JIT,  DIABLO  X  SILVIA,  containing 
a  Frontage  of  1  _' 7  > -  feet.  All  work 
for    two-story    brick    building. 

Owner W.    W.    Bacon,    Concord. 

Architect  ...Francis    W.    Reid,   Concord. 

Contractor.  .D.    II.    MacQuiddy,   Concord 

Filed  Aug.  13,  '13.     Dated  July  IT,  '13. 

Lumber     on     ground $2340 

1st    story    walls    up 2340 

2nd    story    walls    up 2340 

Plastering    done    2340 

Building    completed     2340 

Usual    3.",    days 3900 

TOTAL    COST,    $15,600 

Bond,   $7800.      Sureties,  John   nit.   Frank 

II,    W.    N.    Finney,  —  Jackson    and    Dan 
Malheson.       Limit,     90     working     days. 

Forfeit,   none.     Plans  and   specifications 

Hied. 

LOT   22   and   S    M>    LOT   21    Blk    134,  City 
of    Richmond.      Concrete   work,    brick 
work,     plastering,     lumber     and     mill 
work,     sashes     and     doors,     hardware, 
plumbing    and    tinning    for    five-room 
cottage, 
owner Madge      A.      Ripley.      Rich- 
mond. 
Architect  .  .  .None. 

Contractor.  .J.   A.    Eastman,   Oakland. 
Filed  Aug.  12,  '13.     Dated  Aug.   S,  '13. 

Rough     frame    up $532   50 

Biown    coat    mortar    on 532    50 

Finished     and    accepted 532   50 

Usual     35     days 532    50 

TOTAL  COST.  $2130  00 
Bond,  limit,  forfeit,  none.  Plans  and 
pei  Ideations  filed. 

♦ 

COMPLETION  NOTICES. 

CONTRA      COSTA      COUNTY. 

UKCOHDED  ACCEPTED 

Aug.  11.  1913— LOT  32  BLK  2  Rich- 
mond Villa  Ti-act.  M  Widrin  to 
Paul    Glaser July    9.    1913 

Aug,  11.  11113— LOT  IS  BLK  115.  City 
01  Richmond.  Hoyt  &  Greene  Inc 
t,i    c    11    Knolty Aug.    7,    1913 

Aug.  II.  1913— LOT  17  BLK  115,  City 
.,,'    Richmond.      Hoyt    &    Greene    Inc 

li    Knolty Aug.   7,   1913 

+ 

Release  of  Liens>. 

CONTRA     COSTA     COUNTY. 

RECORDED                                         AMni-NT 
A11L4.    1  I.    1913— LOT   38    BLK    [I 
of     Richmond,       Richmond     Lumber 
Co   to  A  U  McCow $2» 


BRIDGE — steel    and    reinforced    con- 
crete.   $M;.:'.."'t.       Sacramento,    Cal.       En- 
gineer,   County    Surveyor,    Sacramento. 
0    County.      Due    to 
1     that    the    Ross    Construction 

Company    was    awarded    a    1 tn 

,  onstrui  1    1  he    concrete 

1    ,,    \  merli  ■<  n   i:i\  ei    under  tlie  old  law. 

which     allowed     County     Supi 

only  $50,000  in  any  one  tiseal 
.  .  ,  1 01  .my  one  purpose,  and  the  fad 
that  the  new  law  removing  this  re- 
striction went  into  effect  Monday,  the 
Board  of  Supervisors  rescinded  the 
action  awarding  the  contract  and  will 
readvertise   for   bids.      The   bid-    will   be 

tied     September     12th.       On    tht    ad- 

vli  .  of  the  District  Attorney  and  with 
the  consent  of  attorneys  for  the  Ross 
Construction  Company  the  action  was 
rescinded,  because  it  was  feared  some 
person  might  enjoin  the  county  when 
the  second  payment  on  the  contract 
was  made.  According  to  t'  e  original 
plan  the  Ross  Construction  Company 
was  10  have  been  paid  $50,000  in  ont 
fiscal  year  after  the  completion  on  the 
bridge  and  the  remaining  $:;::. :ir,7  in 
the  following  fiscal  year.  This  would 
have  avoided  the  law.  but  would  have 
left  a  loop-hole  for  an  injunction  re- 
straining the  county  from  paying  the 
second     installment. 

GARAGE — 1  story,  brick.  Cost  not 
staled.  Stockton,  San  Joaquin  Co.,  Cal. 
Arc ict,  Ralph  P.  Morrell,  Odd  Fel- 
lows Bids.,  Stockton.  Owner,  F.  W. 
Rothenbush,  The  garage  will  be 
erected  on  a  lot  adjoining  the  Imperial 
Hotel,  and  will  cover  an  area  of  50x75 
feet.  There  will  be  a  cement  floor, 
pine  interior  finish,  steel  oil  tanks  and 
a  vacuum  cleaning  system.  Metal 
■window  sash  and  frames  are  specified. 
Exterior  of  the  building  will  be  faced 
With  pressed  brick.  Plans  are  com- 
plete   and    figures    are   being    taken. 

RESIDENCES — 1  and  2  story  and 
base,  frame.  Cort  not  stated.  Stock- 
ton, San  Joaquin  Co.,  Cal.  Architect. 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
Stockton:  William  T.  Weber,  1032 
South  Aurora  St..  1  story  frame  cot- 
tage, $1,500;  D.  Burgess,  1643  South 
Sin  Joaquin  street,  1  story  frame  cot- 
tage, $1,500;  L.  Lagoria,  California  and 
North  streets,  1  story  frame  cottage, 
$1,900,  and  Volunteers  of  America, 
Stockton.  1  story  frame  dwelling.  $2.- 
000. 

BUNGALOW  —  1  story  and  base, 
1  nne.  $1,200.  Stockton,  San  Joaquin 
Co.,  Cal.  Architect,  Ralph  P.  Morrell, 
Odd  Fellows  Bldg.,  Stockton.  Owner, 
Dr.  Mapas.  The  dwelling  has  been  de- 
Blgned  for  a  five-room  house  with 
bath.  Interior  finish  will  be  of  pine 
1  ,,,111.  Some  hardwood  floors  will 
be  used.  There  will  be  an  open  fire 
place  in  the  living  room  with  tile  or 
brick  mantel.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
welling  will  be  covered  witli  rus- 
tic,    shingles     and     shlplap.        Plans     are 

> phi,    and    figures    are   being  taken. 

RESIDENCE  —  2  story  and  base, 
$1.0011.  Stockton,  San  Joaquin 
Co.,  Ca]  kr<  !■  •  1.  Ralph  P  Kori 
Odd  1  11  as  Bldg.,  Stockton.  Owner. 
Mi ■  ..  Mclnness.  The  dwelling  i 
designed  for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fln- 
irh     will    be    of    pine      and       hardwood. 
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[00  11     Le     used     in     the 

living    room,    dining     room    and    recep- 
il.        Plans     provide     for     steam 
heat     and     open     fire     places.       Mantels 
will    be    of    tile    and    brick.      Tile    wain- 
scot     will     be     used     in     the    bath     room 
11,  I    kitchen.    An   automatic   water   heat- 
er   will    be    installed.      Exterior    of    the 
dwelling    will    be    covered    with    rustic. 
1  ,■    now    being    prepared. 
RESIDENCES— 1    and    2    story,    frame. 
i',,-,    ,imi    stated      Sacramento,  Cal.     Ar- 
chitect,    mine.       The       following       Day 
Iota-     are    reported    as    about    to 
ted    in    Sacramento:      D.   J.   Jen- 
kins,     Elmhmst.     Sacramento.     1     story 

Ottage,    $2. :    E.       A.       Pierce. 

3525  Park  Ave..  1  story  frame  cottage, 
$2. sun;  P.  F.  Reed.  2613  2Sth  street.  1 
storj  frame  dwelling,  $2,000;  E.  Ball. 
■  Hi,,  avenue,  l  story  frame  cottage. 
$1,500;  M.  B.  Coresnla,  521  T  street,  1 
storj  frame  dwelling.  $1,800-;  Manuel 
Azevedo,  2"2o  4th  street,  alteration  to 
dwelling.  $1,000,  and  J.  H.  Dischler. 
4018  G  street.  1  Story  frame  dwelling. 
$1,500. 

RESIDENCE  —  2  story  and  base. 
and  terra  cotta  tile.  $20,000, 
Sacramento.  Cal.  Architect.  A.  D. 
Nicholson,  Whittell  Bldg..  S.  F.  Own- 
er. J.  B.  Edwards.  The  dwelling  will 
contain  in  the  neighborhood  of  12 
rooms,  several  baths  and  sleeping 
porches.  Interior  finish  will  be  of  pine 
nil  hardwoods.  There  will  be  a  cen- 
tral heating  system,  probably  hot 
water,  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  Hardwood 
II, 1. us  will  be  used  in  the  principal 
ro  in-.  Plans  include  tile  bath  room 
floors  and  wainscot  in  the  baths  and 
kitchen.  An  automatic  water  heater 
and  vacuum  cleaning  system.  Exterior 
of  the  dwelling  will  be  faced  with 
terra  cotta.  Plans  are  complete  and 
figures  are  being  taken  for  the  work. 
Contracts   Awarded. 

HOTEL — 2  story  and  base.  brick, 
$23,000,  Stockton,  San  Joaquin  Co.,  Cal. 
Architect,  Ralph  P.  Morrell.  Odd  Fel- 
low, Bldg.,  Stockton.  Owner.  Mr. 
Contractor,  Frank  Tucker. 
North  Sierra  Nevada  street.  Stockton. 
I', mil. ut  price.  $23,000.  Note:  The 
building  will  cover  an  area  of  mi  feet 
square. 


Building  Contracts, 


SACRAMENTO    COUNTY. 


E    '.    LOT  2.  W.  X.  6TH  AND  CTH,  Sac- 
ramento.     Erect   dwelling. 

Owner M.    B.    Coresnia.    521    T    St., 

Sacramento. 
Architect  .  .  .None. 
Day's  work  COST.  $1800 


S    %   OF  N    V4   LOT  5  T.  U,   3RD  ft   4TH 

Sts..    Sacramento.      Alter   dwelling. 

Owner Manuel    Azevedo.    2020    4th. 

Sacramento. 
Architect  . .  .None. 

Contractor.  .V.    Valine,    1215    D  St.,   Sac- 
ramento. 

COST,    $1000 


N    '.,    LOT    4,    W,   X.   23RD     AND      24TH 

sis,   Sacramento.     Erect  dwelling. 
Owner B.    Gallup.    1815    15th,    Sac- 
ramento. 
Architect  .  •  .None. 

Contractor.. W.    P.    Cippa,    341    21st   St., 
Sacramento. 

COST,  $2200 


LOT    43    BIT.    CLAIR   TCT,    Sacramento, 
Erect   dwelling. 

Owner I.    II.    Dlschler,    4018   G   St., 

Sacramento. 
Architect  .  .  .  None. 

ork.  COST.  $1500 


Lot    6    S,    T.    i'.TII    AND    7TH    STS.,   Sac- 
ramento.     Alteration?. 

Owner rohn    Patterson,   023   T   St.. 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .B.   E.   Hart.   2921    I  St.,  Sac- 
mento. 

COST,    $500 


Li  it   14  BLK  5  Maple  Park.  Sacramento. 
Barn. 

Owner C.   Edward   Pease. 

Architect  . .  .None. 

Contractor.  .J.    S.    Connel,    708    People's 
Bank    Bldg.,    Sacramento. 

COST,   $1000 


W    (4    LOT   5,    H,   I,   NTH  AND  9T1I    STS.. 
Sacramento.      Erect   brick   building. 

Owner Nellie     and     Nora     Davoux, 

912    -M    St.,   Sacramento. 
Arch  itect  . .  .None. 

Contractor.  .W,    C.    Keating.    327   Forum 
Bldg.,    Sacramento. 

COST,    $3100 

VV    b.    LOT    7,    O,    P,    12TH      AND      13TH 
sis.,    Sacramento.      Erect    garage. 

'    »  n.     Mrs.   C.  S~-hwllk,   1227  P  St., 

Sacramento. 
An  hit*  ct  .  .    \""ii<-. 

Contractor.  .C.    Vanina,      2022      M      St., 
Sa  era  mento. 

COST,    $400 


N  90  FEET  OF  E  60  FEET  LOT  4,  K, 
L,  5th  and  6th  Sts.,  Sacramento. 
Alter  building. 

Owner Masonic   Temple   A.-s'n. 

Arch  itect  .  .  .None. 

Contractor.. G.    A.    Wendt,    2130    M    St.. 
Sacramento. 

COST,    $1S00 


Li  >T   ::   SUB   2,   Boxler  Tct.,  Sacramento 
I  'welling. 

Owner E.       A.    Pierce,    352G       Park 

Ave.,    Sacramento. 
Arch  itect  .  .  .None. 

Day's    work.  I !(  lesT,    $3 

. * 

COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCENTED 

Aug.    11.    1913— LOT    119    SEC    6    East ' 

Lawn       Cemetery,       S  a  c  ra  m  e  n  to. 

Adolph     Scheld     to     I     I.    Delano    & 

Sons July     31,     1913 

A.ug.  x.  1913 — N  %  LOT  5  and  E  30 
n(  X  ',  Lot  jj  K.  L,  lOth  and  11th 
Sts.,     Sacramento.       Miss     Annie     C 

M    isen    in   Campbell   &   Turner 

Aug.     G,     1913 


B  .'.ildirig  Contracts. 

SONOMA    COUNTY. 

HUMBOLDT  STREET,  Santa  Rosa,     In- 
side tinting  ami  outside  painting  for 
Rosa    High    S 

|  iwner I  >r.    !•'.    i  i.    Prj  n,    Secret  arj 

nf    i  oard    or    Education. 

eel    .  .  .  Nun.-, 
tor.    I     Ruderman,   27n:;-A   Bush. 
San   Francisco. 
No  I    Bled. 

iiii    1st    and    15th    nf    each    month      75% 


WILDING    ami    INDUSTRIAL  NEWS 

Usual    35    days Balance 

TOTAL  COST,  $1095 
Bond,  $550  (cash  bond).  Limit,  Aug.  18 
for  inside  work  and  Sept.  28  for  out- 
side work.  Forfeit,  none.  Plans  and 
specification.-,    none. 

"LIENjfriLED 

SACRAMENTO    COUNTY. 


RECORDED                                         AMOUNT 
Aug    12,  1913— LOT  13  BLK  1  Richard 
Turner     Sub.,    Sacramento.       Scott, 
Lyman   &    Stack    vs   H   II  and    Ethel 
Mull      $27.50 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Li.s  Angeles,  Cal.  Architects,  .1.  Mar- 
tyr Haenke  and  \V.  J.  Dodd,  Story 
Bldg.,  L.  A.  Owner.  Dr.  Bosworth. 
The  building  will  be  erected  at  the 
corner  of  Shatto  and  Lucas  streets, 
covering  an  area    "f   100x175   feet.   Plans 

provide  for  a  total  of  I3r,   

will  he  arranged  in  two  and  three 
r ii  suites  with  wall  beds  aid  pri- 
vate hath  rooms.  There  will  he  steam 
heat,  elevator  service,  -a  vacuum  clean- 
ing system  and  hot  and  cold 
supply  Interior  finish  will  he  of 
pine,  birch  and  iome  hardwood  floors. 
Bath  rooms  will  have  tile  floors  ami 
wainscot.  Metal  window  sash  -and 
frames  are  specified.  Marble  and  tile 
Hill  he  used  in  the  lobby  and  entrance. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  $65,000.  Hollywood.  I.i.s 
Angeles  Co.,  Cal.  Architect.  Rudolph 
F.  Schering,  529  West  8th  street.  L.  A. 
owners,  ("oast  Utilities  Investment  Co. 
Tiic  building  will  be  erected  at  the 
corner  of  Garfield  Place  and  Holly- 
wood street,  covering  an  area  of  88x 
Is:,  feet.  Besides  the  lobby,  sun  par- 
lor and  -amusement  rooms  the  building 
will  contain  a  total  of  210  rooms, 
Which  will  lie  arranged  in  two.  three 
and  four  room  suites.  Interior  finish 
will  he  of  pine  throughout.  All  apart- 
ments will  have  private  bath  rooms 
and  will  he  equipped  with  wall  beds. 
Bath  rooms  will  have  cement  floors  and 
tile  wainscot.  Plans  provide  for  steam 
heat  and  a  vacuum  cleaning  system. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal 
lath .      Plans  are  being  prepared. 

HOTEL — 4  story  and  base.  Clar.s  B 
construction.  Cost  not  stated.  Los 
Angeles,  Cal.  Architect.  Anton  Relf, 
Higgins  Bldg.,  L.  A.  Owners.  John  G. 
Orth,  Susan  B.  Campbell  and  Benj. 
Weingert.  The  building  will  be  erect- 
ed on  an  inside  lot  with  a  street  front- 
age of  07  feet  and  a  depth  of  117  feet. 
Upper  floors  of  the  building  wTill  con- 
tain a  total  c,f  202  gue  t  rooms.  a 
large  per  cent  of  which  will  have  con- 
g  baths.  Interior  finish  will  he 
of  pine  and  hardwoods  with  orna- 
mental plaster  in  the  lobby  and  offices. 
There  will  be  steam  heat.  elevator 
......  mini     cleaning     system     and 

o!     w.i  hi      suppl  >.         1  la  I  Ii     r ns     will 

ave  cement  doors  ami  tile  wainscot. 
Metal  lath  and  plaster  interior  parti- 
tions will  be  used  and  metal  window 
sash     and     frames.       Exterior     will      be 


Wednesday.     Any.      20,    1913, 

face!    v i        i  ■ 

■•  in-    figured. 

LOFTS  Class    H 

-on  1 1  ii  tion  Cost  not  stated.  Los 
Angeles,  Cal.  Achitect,  A.  F.  Rosen- 
I  elm,   ii.   W.  ii.  lim  in   in  ,l     i.. 

The    building    will 

ted     "ii     l.i,      Angel.    ■ 

designed    for   a    high 

....  .... 

a  ml   f]  ....  .'    .1 >  and  a  steam 

-■    system.  Interior      finish      and  ' 

floors    win    i  e    of  pine.       Patent 

::  lied,        Extei 

the  building   will    be  faced   with 

brick    aid    terra    cotta        Plans   are  com- j 

plete  and    figures   are   being   i  iken. 

APARTMENT     HOUSE— 3     story     and' 

base,    frame.    $22. I.o-    Angel. 

Architect.    P.    A.    .v..  difornli 

Bldg.,  L  A.  Owner,  Dr.  L.  E.  Wyekoff. 
T   e  building   will  cover  an  area 

I'm    feet,    a  11. 1 

Mill    53  f    two 

and    three    rooms.      Interior    will    be   fin- 1 
with   some  elm  panels  and  j 
hardwood    floor,*.      There    will    be 

nd    an    automatic    elevator.       Bath 

will    have   cement    floors  and   tile  | 

wainscot.      All    suites    will    he   eq 

witii    wall    beds    and    will    have    private 

ins.      Exterior    of   the    building] 
will   he  covered    with    cement  plastei    on 

lath.       Plans     an-     complete    and] 
work    will    be    started    at    once. 

MUSIC    HALL— 2    story  and    base,    re- 

inforce.l  Claremont.l 

Co.,   Cal.   Architect.   My  rod 
Hunt.    Hibernian    Bldg.,    L.    A.      Owners.  ' 

i       College.      The      building      has 
been    designed    in    the   shape   of  a    letter 
V.     ami     will    have    a     total     frontage    of 
260    teet     ind  re    width    of    451 
feet.       The    main    auditorium    will    seat] 
is    room    plans] 
provide    for    8    studios    and     16    p 
rooms.    Interior    will    be   finished   in   pine  I 
and    hardwoods.       There    will    he    steam 
beat,    hollow    tile       interior      partitions] 
and  metal   window   sash  and  frames.     A] 
clay  tile  roof  will   be  used.      Exterior  of 
Ming   will  be  faced   with   cement 
plaster.       Plans    will     he    complete    and 
1    for    witiiin   a  month. 
SCHOOL — -.    store     in. I      base,      brick. 
$45, Brawley.    Imperial   Co..  Cal.   Ar- 
chitect.   Norman    F.    Marsh.      Broadway 
Central    Bldg.,    L.    A.      Owners,    Brawled 
High    School    District.      This   is   the    first 
of    a    group    of    buildings      which      will 
eventually   comprise   the   Brawley   High 
The    building    has      been       de- 
signed   as     in    administration    building. 
and   will   cover  an   area   of   101x145   feet, 
containing    ten    elas.?       rooms.      audito- 
rium,   domestic       science      departments, 
physical   and   chemical    laboratories,   of- 
fice and   rest   ns.     Interior  finish  will 

be  of  pine  with  some  maple  floors. 
Plans  provide  for  steam  heat  and  a 
vacuum  cleanig  sy  tern.  Exterior  of 
the  building  will  be  faced  with  sand 
lime  biack.  Plans  are  being  pr< 
BRIDGE — Steel     an  1     concrete 

Indian    Reservation, 
New    Mexico.       Engine  i    ,    U     S.    Indian 
tment,    Washington,    D.    C.      own- 
ers.  United    States   Government.      Plans 

ha\  e    b, .  -     will    be 

opened  on   Septem  ber   1 5th   for  the  coi  - 
struction  of  a  steel  and  concrete 
over    the    Sin    Juan    River.      Plans 

■     ured    from    the    Commissi. 
Indian    Affairs    in    Washington.    D.    C. 

IhisPITAL — 2    story    and    base,    brick 
and      concrete,      $25, Out).        Santa      Ana, 


Wednesday,    Aug.    20,    1913. 

Orange  Co.,  Cal.  Architect,  Frederick 
il.  Ely,  Hervey-Finley  Bldg.,  Santa 
Ana.  Owners,  Orange  County.  All  bids 
received  on  August  5th  for  the  con- 
struction of  this  building  have  been 
rejected.  Plans  are  now  out  for  new 
and  bids  will  he  opened  by  the 
'il  of  Supervisors  on  August  2Sth. 
Flans  can  be  secured  from  the  archi- 
tect. 

Contracts  Awarded. 

HOTEL — 4  story  and  base.  Class  C 
Construction,  $41,187.  Los  Angeles,  Cal. 
Architect,  Robert  M.  Taylor,  Douglas 
Bldg.,  L.  A.  Owner.  Jacob  Joseph. 
Contractors,  Alta  Planing  Mill  Co..  S30 
WcGarrj  St.,  L.  A.,  general  construc- 
tion only.  Contract  price,  $41,187.  This 
contract  does  not  include  plumbing. 
beating,  vacuum  cleaning,  elevator 
woik.    painting    or    stole    fronts. 

HOTEL — 4  story  and  base,  brick  and 
.'tone.  $35,000.  Los  Angeles,  Cal.  Ar- 
chitects. RicuardSrNeustadt  Construc- 
tion Co..  Wright  and  Callender  Bldg., 
L.  A.  Owner,  N.  C.  Cramer.  Contrac- 
tors, Riehard|=-Neustadt  Construction 
Co.,  Wright  and  Callender  Bldg.,  L.  A. 
Contract    price,   $::".. 

APARTMENT  HOUSE— 3  story  and 
base.  Cla-,-  C  construction,  $60,000. 
Los  Angeles,  Cal.  Architect,  Fernand 
Parmentier,  Byrne  Bldg.,  L  A.  Owner, 
Mts.  Harvey  Ingerson.  Contractor, 
Milton  A.  Fly,  Los  Angeles  Investment 
Bldg.,  L  A.  Contract  price  rod  stated. 
Note:  The  contract  has  been  taken  on 
ii    pei  rentage   basis. 

ATART.MEXT     HOUSE— 3     story     and 

lia-e.    frame.    $2<>. Los   Angeles,   Cal. 

Architect,  A.  ,S.  Heineman,  Sin  Fer- 
nand., Bldg.,  L.  A.  Owners,  Architec- 
tural Construction  Co.  Contractors 
Architectural  Construction  Co.,  Story 
Bldg..   L.    A,      Contract   price,    $-0.1(00. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $43,000.  Los  Angeles,  Cal. 
Architect's  name  not  given.  Owner, 
Charles  H.  Louis.  Contractors,  E.  H. 
HacG-ibbon  Co.,  Los  Angeles  Invest- 
ment  Bldg.,   L  A.      Contract    price,   $43,- 

HIIO. 

APARTMENT  HOUS10 — J  story  and 
base,  brick  a'.d  steel,  $66,750.  Los  An- 
geles, Cal.  Architects.  M.  S.  Yeager  & 
Co.,  Trust  and  Savings  Bldg.,  L  A. 
Owner.  Howard  W.  Squires.  Contrac- 
tors, Pacific  States  Investment  Co.,  125 
South  Broadway,  L.  A.  Contract  price. 
$66,750'. 

CHURCH — 2  story  and  base,  rein- 
Cprced  concrete,  $25,000.  Glendora,  Los 
Angeles  Co.,  Cal.  Architect,  H.  M.  Pat- 
terson, O.  T.  Johnson  Bldg.,  L.  A. 
Owners.  Methodist  Episcopal  Church  of 
Glendora.  Contractor,  H.  G.  Baker, 
Glendora.  Contract  has  been  taken  on 
.i    percentage  basis. 

FACTORY — 1  story  and  base,  brick, 
$32,500.  Van  Nuys,  Lo,-  Angeles  Co., 
Cal  Architect's  name  not  given.  Own- 
ers. Johnston  Piano  and  Organ  Manu- 
facturing Co.  Contractors,  F.  O.  Eng- 
strum  Co.,  5th  and  Seaton  Sts.,  L.  A., 
general    construction.    $32,500. 

HOTEL — 3    story    and    base.      Class    C 

construction,    $90,1 Los    Angeles,   Cal. 

Architect's  name  not  given.  owner. 
Walter  H.  Fisher.  Union  Oil  Bldg..  L. 
A.  Contractor,  Alex.  Grant,  L.  A.  The 
Contract  has  been  taken  on  a  percent- 
age ha.  is.  Building-  will  cover  an  area 
of   liiiixiso  feet. 

HOTEL — 4    story    and    base,   brick  and 

steel,    $55, i Los    Armeies,    Cal.      Ar- 

ehitects,  Milwaukee  Building  Co., 
Wright    and      Callender      Bldg.,      L.      A. 


B    !       I.\G   AND   INuUST    IAL  NEWS 

owner.  Sydney  Goldman.  Contractors, 
.Milwaukee  Building  Co.,  Wright  and 
Callender  Bldg.,  L.  A.  Contract  price. 
$55, 

LIBRARY — 1  story  and  base,  brick 
and  steel,  $26.4*5.  Alhambra,  Los  An- 
geles Co.,  Cal.  Architect,  Frederick  L. 
Roehrig.  American  Bank  Bldg.,  L.  A. 
Owners,  City  of  Alhambra.  Contractor, 
H.  F.  Roberts,  203  North  Marguerite 
street,  Alhambra.  Contract  price,  $26,- 
i85. 

ROUND  HOUSE— 1  story,  reinforced 
concrete,  $35,000.  Redondo  Junction, 
Los  Angeles  Co.,  Cal.  Engineer,  Engi- 
neering Department  Santa  Fe  R.  R.  Co. 
Owners,  Santa  Fe  R.  R.  Co.  Contrac- 
tors Van  Sant-Houghton  Co..  Oakland. 
Contract     price,     $35, 

SCHOOL — 2  story  and  base,  brick, 
$30,000.  Los  Angeles,  Cal.  Architect, 
H.  M.  Patterson,  O.  T.  Johnson  Bldg..  L. 
A.  Owners,  Woman's  Board  of  Home 
Missions  of  the  Presbyterian  Church. 
Contractor,  E.  Gardner,  469  East  4th 
street,  L   A.     Contract  price.   $30,000. 


PORTLAND  AND  OREGON. 


BANK— 2  story  and  base,  brick  and 
tile.  Cost  not  stated.  Sheridan,  Ore. 
Architects,  L.  R.  Bailey  Co.,  Abington 
Bldg..  Portland.  Owners.  Sheridan 
State  Bank.  The  structure  will  cover 
an  area  of  25x90  feet  and  will  lie  mod- 
ern in  every  respect.  The  first  floor 
will  lie  arranged  for  banking  quarters, 
directors'  room,  cloak  rooms  and  lav- 
atories. Interior  finish  will  be  of  ma- 
hogany. Upper  floor  will  lie  arranged 
for  offices  and  will  be  finished  in  hard- 
woods. There  will  be  a  special  fire- 
proof vault,  metal  window  sash  and 
frames  and  steam  heat.  Some  orna- 
mental bronze  will  be  used.  Exte- 
rior of  the  building  will  he  faced  with 
pressed  brick.  Plan-  are  complete  and 
figures   are   being   taken. 

BANK  ALTERATION  AND  ADDI- 
TION— 2  story  and  base,  brick  and 
steel.  Cost  not  stated.  Roseburg,  Ore. 
Architects,  J.  H.  Vogt  and  Frank  T. 
Griffith,  Portland.  Owners,  Douglas 
National  Bank.  The  first  work  to  lie 
undertaken  will  he  the  rearrangement 
of  the  present  hanking  quarter.-  and 
installation  of  new  interior  finish. 
Italian  marble  and  mahogany  will  he 
used.  New  electric  work,  plumbing 
and  vaults  will  also  be  installed. 
After  this  work  has  been  completed 
the  directors  will  authorize  the  con- 
struction of  two  additional  stories, 
making  the  building  four  stories  high. 
Plans    are    being    prepared. 

CHURCH — 2%  story  and  base,  brick 
ami  reinforced  concrete.  Cost  not  stat- 
ed. Portland,  Ore.  Architects.  Tour- 
tellette  &  Hummel.  Rothcbild  Bldg., 
Portland.  Owners.  Bethel  African 
Methodist  Church  The  new  church 
will  he  erected  at  the  corner  of  litth 
and  Davis  streets,  and  will  cover  an 
area  of  25x100  feet.  The  main  floor 
will  contain  the  pastor's  residence, 
study  and  Sunday  school  rooms.  Sec- 
ond Boor  will  be  arranged  for  the  main 
auditorium  and  lecture  halls.  Interior 
finish  will  be  of  pine  throughout. 
There  will  he  a  central  heating  system. 
Ornamental  plaster  will  he  used  in  the 
auditorium.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figure-  will  be  called 
for   at    once. 

STORES—1  story  and  base.  brick. 
Cost  not  stated.     Portland,  Ore.     Archi- 


tect, Earl  A.  Roberts,  Selling  Bldg., 
Portland.  Owners.  William  Mall  et  al. 
Tie  building  will  he  erected  on  a  cor- 
ner site,  covering  an  area  of  50x100 
feet.  There  will  he  ix  stores.  Inte- 
rior finish  will  he  of  pine  throughout. 
Patent  store  fronts  and  plate  glass 
windows  are  specified.  Exterior  of  the 
building  will  be  faced  with  white 
glazed  terra  cotta.  Plans  are  complete 
and    figures  are   being  taken. 

FACTORY — 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Portland. 
Ore.  Architects.  L.  R.  Bailey  Co.. 
Abington  Bldg..  Portland.  Owners 
Puritan  Manufacturing  Co.  The  build- 
ing will  ;.e  erected  at  the  corner  of 
East  8th  street  -and  Oak,  and  will 
cover  an  area  of  50x100  feet.  A  portion 
of  tl  e  first  floor  will  he  used  for  offices 
and  will  he  finished  in  pine.  Balance 
of  tl  is  floor  will  be  occupied  by  the 
shipping  department  and  storage 
■pace.  Upper  floor  will  contain  the 
manufacturing  space  and  machinery. 
There  will  be  metal  window  sash  and 
frames.  Exterior  of  the  building  will 
he  faced  with  stock  brick.  Plans  are 
complete  and  segregated  figures  are 
heing  taken  on  the  various  parts  of 
the   work. 

Contracts  Awarded. 

SCHOOI :    story    and       base.       brick 

and  steel.  Cost  not  stated.  Portland. 
Ore.  Architect,  F.  A.  Baramore,  Til- 
ford  Bldg..  Portland.  Owners,  City  of 
Portland.  Contractors.  The  Litherland- 
Aluey  Co.,  Heck  Bldg..  Portland.  Con- 
tract  price   not   stated. 

LAUNDiRT — 2  story  and  base,  brick. 
Cost  nol  stated.  Salem,  ore.  Archi- 
tect's name  not  given.  Owners,  Cas- 
a  undrj  I  !o,  Contractors,  Hur- 
ley-Mason Co.,  Board  of  Trade  Bldg.. 
Portland.     Contract   price   not  given. 

MAUSOLEUM — Stone  and  reinforced 
concrete,  $35,000.  Portland.  Ore.  Ar- 
chitects, Ellis  F.  Lawrence  and  Will- 
iam C.  Holford,  Chamber  of  Commerce 
Bldg..  Portland.  Owners.  Portland 
Mausoleum  Co.  Contractors,  Burgoyne 
Stone  Co.,  Westminster  Church.  East 
Side,    Portland.      Contract   price,    $35,000. 


SCHOOL — 2  story  and  base,  brick, 
$26,! Cottage  Grove,  Ore.  Archi- 
tects, Tourtellotte  &  Hummel,  Roth- 
child  Bldg.,  Portland.  Owner-,  Cottage 
Grove  School  District.  Contractor,  W. 
O.  Heckart,  Eugene.  C'.itract  price. 
%  !6  900 


SEATTLE  AND  WASHINGTON 


PASSENGER  STATION— 2  and  3 
story  and  base,  -teel  and  reinforced 
concrete,  $500,000.  Spokane.  Wash.  Ar- 
chitect's name  not  given.  Owners, 
Oregon-Washington  Railway  and  Nav- 
iga  "ii  Co.  Mr.  J.  R.  Holman,  repre- 
senting the  O.-W.  P.  and  N.  Co..  Spo- 
kane, states  that  the  opening  date  for 
bids  on  this  work  has  been  postponed 
from  August  20th  to  September  9th. 
Tl  e  building  has  been  fully  described 
in  these  columns  before.  Plans  can  he 
■•■■  "i'd  by  applying  to  Mr.  Holman,  in 
care    of    the    owners   at    Spokane. 

ARMORY — 2  story  and  base,  rein- 
ed  concrete,  $65. ami.  North  Yak- 
ima, Wash.  Architect's  name  not 
given.  owners,  state  of  Washington. 
Plans  for  the  new  armory  building 
which  is  to  be  erected  at  North  Yak- 
ima have  been  completed.  These  plans 
are  now  on  file  in  the  office  of  Adj. 
General    Leewellyn,    Armory    Bldg.,    Se- 


AND    INDUSTRIAL  MOWS 


Wednesday,    Aus 


Veneered  Panels  th  .t 
ARE  good-— order 
today  from 


Wybro  Quality 

Wybro  Panels  insure  lasting  quality  and 
smooth  finish.  They  are  "quality"  panels 
through  and  through 

Particular  people  always  insist  upon 
"Wybro"  Panels— they  have  always  stood 
the  test. 

168  vaiieties. 


Wfrite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


lik 


ill 


re   bei 
ned   on   September    16th. 

Contracts  Awarded. 

THEATRE      REMODELING   —    Brick 

nii.l     teel    construction,    {50, I.    Seattle, 

Wash.       Architect,     Francis     W.    Grant. 

i:Ms;..      Seattle       Owners,      star 

i  lontractor,    James    Murdock, 

,   a    ,i  !i       -  !onl  ract   price, 

<-.,,   ,i.ii       Note:     Tl.e  eontrai  tot    is    noti 

-  ure.-:    on    all    parts   of   this 

work. 

GRAIN    ELEVATOR— 8    story,      rein- 

te   .,  -   i    3ti  el,   $25,000.     Se- 

\i  .;-■         Archlti  'i''       name      not 

i.  is.    Charles     It.    Lilly    Co. 

ctons,     Brayton     Eng.    Co..    Port- 

i  'mil  ract    prii  •■.    $-'•",. - 

i  1 1  i:_\  i:v-  -l    story   an  l    ba  =e.     Clas 

on,   $30, Beattle,   Wash. 

t.      W.      Marbury      Sommervell, 
Si   it  lie       '  i«  hits.   City    "I' 
Seattle      Con!    u    ors,  Sh  epha  rd   i-  War- 
Seattle,      general 
construction,    $24, 915.25;      Ne    Page-Mc- 
Kenny    Co  .    Prefontame    Bldg.,    i 
u     ,  ina.    $285;    Simpson-Pepper   Co.,   314 
■  ii  eet,   plumbing-,   $96  I.   and   T,   .1. 
m,    I  Ilneklej     Bldg  .   heating,  $1,- 
561. 

mi|.     GROUP      Wei    .hi  ca  I      arts, 

'ml    t  wo    minor    buildings. 

Class   A   construction.     Cost    not   stated. 

■  "■ ■  i '  -    na  me    nol 

□  ners,  Washington  state  Col- 
tor,  J.  B  Sweat  t,  Spo- 
kane, '  ruction,    $19!  5   0 

WAREHi  IUSE     2      stoi  j      and      base, 
brick.     Cost   not  stated.     Seattle.   Wash. 

inders  &    Lawl Via   ka 

5,  ,,i  1 1,.       i  ivi  ners,    Schw  ibachi 
1. 1  mi    i  -,,       -  Pearson    Con- 

struction  Co.,    New    Fork    Bldg.,   Seattle 
.     not    s 'a ted. 


■100;  northern  portion  Coahuila,  1000 
Americans,  property  loss  $10,000,000, 
and  northern  portion  Nuevo  Leon,  700 
Americans,  with  a  property  loss  of 
about   $500,000. 

The  loss  in  Northern  Durango  is 
negligible, 

immediately  south  of  parallel  2G  lie 
the  greater  portion  of  Sinaloa,  Duran- 
go. Nuevo  Leon,  Tamaulipas  and  a 
small  part  of  Coahuila.  In  Sinaloa 
there  are  about  500  Americans,  and  the 
property  damage  is  figured  at  $100,000; 
in  Southern  Durango,  175  Americans, 
property  damage  $80,000;  Southern 
Coahuila,  75  Americans,  property  loss 
$10,000;  Southern  Nuevo  Leon.  123 
Americans,  property  loss  $15,000,  and 
In  Tamaulipas  there  are  about  7511 
Americans,  who  have  sustained  a  prop- 
erty  loss  of  $50,000. 

It  is  in  the:e  portions  of  Mexico  thai 
11  ,  most  strenuous  fighting  has  taken 
place.  Statistics  show  that  there  are 
al  out  7 t  Americans  protecting  prop- 
erty in  this  region  at  the  present  time, 
and  the  damage  done  to  American 
holdings    amounts    to    $42,255,000. 

South  of  this  lie  the  eighteen  remain- 
in-  states  of  the  Mexican  republic.  In 
tl  is  territory  are  about  1400  American 
citizens,  who  have  sustained  a  prop- 
erty   loss    of    approximately    $60,000,000. 

The  largest  number  of  Americans  in 
a  restricted  territory  are  in  the  Fed- 
,  al  district  surrounding  the  City  of 
\t,  ico  Property  losses  here  aggre- 
■■,,,.     ,il  out     $35. 000. 000.  There     were 

3045  Americans  in  that  territory,  ac- 
cording  to  the  last  report. — New  York 
American, 

WISCONSIN'S    LAND    TAX    PROPOSAL. 


IMERICAN     l.ossi>     IN     MEXICO. 

Stat,  ,i     the     latest 

'  'on   ular    repo 

.  n    20  000   of    i    e    10.000    Ameri- 
,  ount  ry   In    191 :.'  a  re   there 

today,    and     that     the    $i ol 

America  n    Invi  iuth      ol      the 

■:.  pi  eclated   opproxl- 

50   per   cent.        <>f     this    nearly 

trlhutahle    to    t  he    rai  i  ges    of    I    i 
g   factions. 

Noi  th  ,i,i, 

or    Lower    California,    Coahuila,    Nuevo 

in    sonora  are  al  out 

tmerii  ai 

001 0     In 

.  .  .  i  ,  ,  .. 
er  California, 
$1,600,- 


Wisconsin    at    the   last    se  sion    of    Its 

i,  gislatut  e     adopted      i nstil  m  lonal 

amendment    which    Is    Intended    to   pro- 

\  lil,.    for    t  he   single   lax. 

Tl  e  text   of  i  he  amendment  Is  a     fol- 
lows: 
••The  legislature  shall   have  power  to 
,1,    ,,i  ii,     •  ounties,    towns,    cities    and 
,    ,   i,,    ,  ote  of  the  electors   I  here 

ii  to  '"  empl  iv taxation,  in  whole  or 

in     part,    de  ignaieii    classes    of    prop- 
erty;   bul    the    value    of    Buch    propertj 
empted    by    any    county    shall    bi     In 
,iii, i,  ,i   in   the  n   :  ■      i, i, ait   anil  equallza- 

oi i.i  im    ta:  et .   an, I   the   va  i  ue   ol 

-  ii , ■  1 1    property   exempted    by    am    town, 

lllage     i be  Included  in  tin' 

hi     ami    equalization    for    city 

■ 

■ ;    .      met  ,,    , 1 1 ■. i  n  1 1     i      to 

,.,  ,  , ,  i  lonarj    power  In   the   legl 

lai  ure  as  In  the  case  of  t  he  Inc t  ta  ■ 

i  it  in  im i  hi  Islon. 

The     i  '    torj      of     i  he     amendment     Is 


E.  H.  Williams 


Chalmer  Mundiy 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Pholan  Building,        San  Pranolsoo 


politically  interesting  in  a  (arming 
country  which  regularly  gave  500 
republican  majority.  A  democratic 
farmer   who   was   a    homesteader   there, 

in platform  which  consisted  solely 

of    his   amend nt.      On    it    he   won   the 

democratic  primary  nomination  ared 
carried  the  election  in  the  county  by 
700   majority,  making  a  change  of  1,300 

i,  Tis   amendment    in    the   assemb- 

ly was  fathered  by  a  republican  com- 
mit tee  ami  pass,,, I  the  assembly  by  a 
vote  of  68  to  20.  In  the  senate  the 
vote  first  taken  was  a  tie,  but  on  re- 
onsideration  it  carried  by   20  to  10. 

The  question  of  exempting  improve- 
ments from  taxation  i  now  the  chief 
political  issue  in  Wisconsin  and  one 
effect  of  passing  the  amendment  al- 
ready has  been  that  big  land  specula- 
tor, who  have  been  holding  for  a 
rise  arc  now  trying  to  sell  to  actual 
settlers. 

The  progress  of  the  Wisconsin  cam- 
paign is  bound  to  attract  national  at- 
tention. Single  taxation  ha,  been  ex- 
perimented with  in  four  American 
cities  but  Wisconsin  is  the  lirst  com- 
monwealth in  which  it  is  to  be  a  state 
issue,  The  result,  if  the  amendment 
•  airies  and  should  he  successful,  will 
be  even  more  far  reaching  than  any 
other  of  Wisconsin's   reforms. 


l\\  KSf  MICVr     CrtMI'ASlES     ACT. 


The  Investment  Companies  Act.  bet- 
;,  i  known  as  the  blue  sky  law.  ag-ainst 
which  referendum  petitions  have  been 
filed,  will  be  voted  upon  by  th e  elector- 
ale  at  the  State  election  in  November, 
1914.      It    was    to   have   gene   into   effect 

Xovemh    r     1.     I  0  1  3 

Aii  "Investment  company,"  under  the 
Act,  Includes  every  private  cot  pora 
tion,  association,  co-partnership  and 
company,  which  fells,  offers  for  sale, 
negotiates  for  the  sale  of  or  takes  sub- 
scriptions    for     any     slink,     certificates, 

bonds  or  other  evidence  of  Indebted- 
ness. The  Art  appiios  to  all  Invest- 
ment enterprise-  except  where  the 
Railroad  Commission  already  has  con- 
trol. 

The  investment  company  shall  file 
with  the  Commissioner  of  Corpora- 
tions an  applieal  ion  tor  permission  to 
sell  its  securities,  accompanied  by  an 
Itemized    statement    of    financial   condi- 

t  ion,  in  I'm  in  a  mi  del  all  as  i  he  t ' mis 

sioner    may    prescribe, 

The  Commissioner  Is  given  plenary 
poweri  of  examination  and  Investiga- 
tion If  he  finds  thai  the  proposed 
plan  of  business  is  not  unfair,  unjust 
in      i 1 1 1  i  I . :  1,1c,     he    shall     issue    a    cer- 

I  1  lira  I,,     a  Ml  loo  i:.-.i    ii;      sale     of     seruril  les. 

This  cerl  Ifica  te  Is  perml  sua-  on ly  a nd 
I,,,       noi    constitute   Indorsement  of  the 


Wednesday,    Aug.    20,   1913. 

may   un- 
lit  and   from 
time    i"    time    may    amend     tin 

Brokei  -      a  nd      a  gents      she  I! 
authorization     from     the     Commi 

being  permitted  to  sell  securi- 
ties  authorized    by    him. 

Issioner    m  :: 

supervision  and  control  over  invest- 
ment companies  and  brokers,  and  they 
s  all  it  ill  times  be  ubjeel  to  in- 
vestigation  by   him. 

No    company    shall    give    out    any    ail- 
ment,    pampli  let.     pi 

statement    without    the    Cot issioner's 

approval. 

The   c ■  inie;    must   tile  deta  i  I 

ports  as  to  sales  of  securities  and  dis- 
position  of  proi 

Companies  created  under  the  law  of 
another  state,  territory  ur  government 
must  1 1 1 « -  a  written  instrument  ap- 
pointing the  Commissioner  its  true  and 
lawful  attorney,  upon  whom  pri 
may   be  served. 

The  Ael  creates  a   "Stal 

n.nt."  lit  which  the  chief  shall 
he  the  Commissioner  of  Corporations. 
He  is  to  be  appointed  by  the  Governor 
and  serve  at  his  pleasure.  The  salary 
is   axed   at   $.",11110  a   year. 

The  Acl  is  so  designed  that  a 
legitimate  bu  iness  will  not  be  hamper- 
ed by  red  tape.  The  Commission! 
allow  it  to  proceed  forthwith.  He  is. 
on  the  other  hand,  equipped  with  sum- 
mary power  to  act  promptly  and 
effectively  as  regards  unfair  and  lis- 
honesl  companies.  The  commissioner's 
authority  corresponds  to  that  of  the 
iad  Commission  over  public 
utilities. 


GREAT    oi  TPIT    OF    LIlMEi. 


Production    f»r    1812    More    Than    Three 
■nd   a   Half   Million   Ton*. 


Pig  mi-      "Main., I      by      tl  e      United 

.  Ii  a  I   Sui  vey   from    I 

of  lime   throughout    the   country 

1912    the  demand    for   lime 

fore    i  ml   that 

-    production    wa  •    i  he   larg- 

industry.   The 

total   production  of  lime  in   1912   was  ?,.- 

at  tl  3,970  1 1  1 

■ 

1  M3, 5  I     in     1911,    on     in- 

16,54' 

I  '    I     6 value. 

Tl  •■  total  number  of  plants  opi 

In    1912  0  mpared    with 

1.189      a     1911.       Thl  In    the 

num    'i    of   producer:    was   due   in   large 

pari     ,•■    the    inactivity    of    small    kilns 

operated    b      farmer     hu-   burning   lime 

soil  sweetener  and  in 

pari    to    the   I  i   lustry 

ng  plants  Into  fewer 

ii  i    largei     unit!         T   e  i  -t     de- 

crea   •    In   the  num1  er  of  pro  lu  en   was 

nsylvania,     i     Stati     In    which    it 

I  as  beei many 

own     farms     i,,  n(J     this. 

•  nylng 
tr-el 

Tl  e   m  •■   le  iding 

in     n  .      i 

and  .Mam.'       Mail 

sourl,    whlcl cupied    fifth    p 


BUILDING   AND    INDUSTRIAL   NEWS 

Pennsylvania,     which     has     Ions 
.    in  both  the  quantity  arid 
ilue    of    lime    produced,    in     1911; 
total    output    of    849,159 
ton  .   valued  at  $2,679, 120. 

The    uses    to    which    lime    is    put    are 

many.      The    quantity    of    building    lime 

u-ed    in    1912    was    1,556,446    short    tons. 

which   exceeded   that   of   1911    bj 

.1    that   the  value.  $6,571, 1 1 

|    le  s    than      the    value    in       [91 1. 

as   a    slight    increase   in   the   use 

■  if  lime  hy  chemical   works,  paper  mills, 

and    tanneries,    but    a    decrease    in    its 

u  e    in    sugar     factories.      The    use     }f 

lime    in    fertilizers    also    increased,    the 

ligures  for  1!H2  being  604,607.  valued  at 

10,   compared    with    596,664    short 

Inns,   valued  at  $1,714,386,  in   1911.     This 

e   in  the  use  of  lime  on   the  land 

maj    perhaps    he   attributed    in    part    to 

the    tendency    in    recent    years    of    city 

people    to    go    hark    to    the    farm    or    to 

take    up    agricultural    pursuits      on      a 

scientific  basis. 

Lime  is  also  used  as  a  plant  food:  it 
lias  been  the  common  practice  for 
farmers  in  some  part  of  the  country 
I  it  upon  the  fields  and  plow  it 
under  in  order  to  sweeten  the  soil.  The 
nine  renders  available  the  plant 
food  already  contained  in  the  soil. 


ISLAND    OF    MAI  I. 


Tl  e     island     of     Maui     has     an     area 

if  TJv  square  miles  and  it  is  the  second 

Of     the     Hawaiian     group.       Its 

-1    length    is    about   47    miles   from 

northwest     to    southeast.     The    greatest 

in    25    miles    and    the    least 

1      ,     across     the     isthumus    conneet- 

I     .mil     West     Maui,    is    U    or    7 

miles. 

Erosion  has  produced  some  picture- 
sque  valleys  and  canyons  on  the  is- 
land    that     are     probably     unsui 

ere   else   in   the   Hawaiian   group. 

ost  notable  of  these  is  lao  Valley. 

w  i  ose    broad    amphitheatre   at   the   head 

1    feet   below    the   summit    of   Puu 

Kukui     overlooking     it.     West     Maui     Is 

•    older  of  the  two   Maui  moun- 

No    irace    of    the    original    crater 

"list     have     formed     is     seem-     to 

From    the    summit,    at    an    eleva- 

1  I    it.,    many  sharp  ridgi 
■•"    worn    almost    to  knife-edges 
"i    nearly    every    direction. 
Easl     Maui     is    .in.     ..f    the    younger 
of    I         group        i 
'     the    summit.     10,001 
i    level,    is    the    largest    ex- 
tlnct  crater  in   the  world  and  is  as   we'd 
If    its     tire-     v.  ere    extin- 
day;    The    crater    is 
circumference     arc; 

ml  i ins     many     cinder 
"f     which     rise     700     feet 
a    ove   its  floor. 

Ine    of    Maui    is    fairly    re- 
gular,  there  being  no  prominent  points 
I   on   the   northeast- 
ern  coa  are    not   very   high. 
the    south    side    of    tl 

ay.    The    only 
Is    Kahului,    on    the    north    side 
of    the    Isthmus. 

1 '"  rainfall  varies  greatly  in  dif- 
ferent | 

in  I   sou  I    ranges   from   no  to 

i  ..p. li- 
en    100 

in     S00     iii.ii. 

•'is     .in     the  and 

Bast    .Maui,    but    the 

ms  are 


on     West     Maui,     Prai  tically     all       the 
stream  fate   cane  ami 

taro.   T  ip  of  the 

south   Pacific  Islands,  is  grown  in  some 
i  a  lleys    and    a      mall    quantity 

■  IjUiring 

■  ion. 
An   interesting  description   of  the   is- 
lan  I   an  am   and   ditch 

flow    gathered    during    the    an    inve-li- 
- 
■ii    with    the   Terri- 
lliw.ui.  are  contained    In    Water 
Supply   Paper  818,  a  copy  of  will. 
be  obtained   on  application   lo   the    Dlr- 
ei  tor    -  ■  Wash  Ing  ton. 


TEltritisi;. 

T   e    -•  .  ites,    enterprise   ever    under- 
taken   by    liriii  h    irrigation    engineers 

as   just    reac.cl    its   completion.        The 

i  rial    in   the   Punjab, 

-•   :tion  of  the  "Triple 

t,"    has    been    finished,    and 

■  is   in   the  Punjab  are  receiving 
:  ion. 

Lower    Bari    Doab    canal    is    un- 
usual  In  its  construction,  for  it  actually 
upon     a    level    the      important 
Ravi.      The    canal    has   cost    about 
00  and   it  is  expected  that  it  will 
0      acres    of     crops. 
is      another 
Ti  iple    Project,    alone 
irea     equivalent    to    two- 
rif tli    of    the    whole    cultivable    area    of 
Egypt.  Punjab    canals    have 

done     more,     for     they     have     liberally 
i    the   desert    wastes.      The   culti- 
vators    lave     heen     e   tablished     in    dis- 
tricts   which    were   formerly   quite    use- 
illages   are   thriving,   their 
-      .'    ng  in   value,  and   for  them 
ave    indeed    proved 
golden. 

T  e  Triple 
hut    it    yields    to    the    government    a    re- 
turn    upon    capital     outlay   of   1M      per 
ret     it     means    affluence    to    the 

■  v    al   o.    and    life    in    the    canal 

inong   the  stalwart 

hat    the    de- 

i  ion  is  seriously  af- 

-      for     ti    -     Indian 

-ram. 

THE     OBSTRUCTIVE     KOPHEII  . 


ntendent    of      the      State 
i    Nebraska   rec- 
ommends   concentrated     l>e    a-     a    de- 
stroyer   .'f    pi  With     a 
small    iron    rod    he    finds    the    runway    of 
down  into  it. 
little    dry    powdered    lye 
Ighway.     The 
•      m  his   feet,  licks  it 
.iff.    and    thus    is    poisoned.      If   this   will 
work   with   pocket  gophers,  there  would 
•  hi    why    it    will    not 
round      qulrrels,    prairie   dogs, 
moles,    woodchucks   and   other 
I  mi  o»                              ".nt     n  is  t    we    must 
•     the    extent    of    the    evil. 
Few    persons    realize    the    millions    of 
dollars                                        by  these  lit- 
mals,    in    meadows,    lawns,    or- 
•   I   fields.     There  are 
many     •                                      'hem.  none  of 
1       ill    ..f    the    time,    but 
■ 
•"i   all.   and    make    the   conditions 
y       for       the       borrowers       all 
The    evil    may    be 
■  ut    down,    if    not    abolished. 
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Frank    Neidick 

Carpenter   and    Builder 

Phone  MisMon  5126 


Z669A  Howard  St ,  Bet.  22  nd  and  23  d 

San    Francisi  o 

As  a  carpenter  and  builder,  Mr.  Ntidick  has  h;id  twenly- 
two  jears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  ah  its  details  :  nd  has  establi- 
shed an  excellent  reputation  for  the  hi  h  character  of  his 
work.  This  stntement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  w  hich  were  erected  in 
the  most  sat'Sfactory  manner  Not  only  is  the  woik  of 
Mr  Ntidic  of  the  highest  standard,  bui  his  business  re- 
1  itions  with  the  public  are  characterized  by  the  str  ctest 
integrity.  Mr  Neidick  has  brought  t  >  a  successful  issue 
many  contracts  throughout  f  is  ti  y,  which  s'and  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  Genera!  Contractors'  Assi  ciation. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1758 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire     Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


A    reversible 
J5  cents   more 
hung. 

window    that    cost    only 
!mn  the  common  double 

Common  Sense  Window 

Invented       ami       manufactured       by 
L.    II.    BERTH,    19th    and    Carolina   sts., 

also    1  10   Jessie   St. 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supp'y  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
218-     1   Pacific  Bldg.    447-49  E.  3rd  St.    33  1 -339  Cypress     t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


JAMES  CAHILL  &  CO. 

lncorporata-1 

—    I'  E  ALEKS    IN  

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372  374   Twelfth  Street 

Ket.  Kroailway  and  Fianklin.                               Tel.  Oakland  1113 

DRALVIN  L'LUMMEB 

HOME  TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

-HONK    M  UIKBT  5184 

SAN  FRANCISCO,  CALIFORNIA 


Diebold&Sons 

Manufacturer!  of 
PLAIN  AND  BEVELED 

Mirrors 

BEVELING 

GLASS  GRINDING 

POLISHING    EDGES 

DRILLING   OF   HOLES 


tital  Sand  Blasting'  and  Chipping. 

Resilvering  of   Damaged 
Mirrors  at  >Short  N.  tice. 

68  Julian  Ave. 

Bet.  14th  &  15th,  Million  £>  Valencia  Sts 
PHONE  PARK  1280,  San  Francisco 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


RG 


Now 
Made  in   San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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JOEL 
JOHNSON 

GENFRAL 
CONTRACTOR 

Off  ce 

110  Jessie  St 

Residence 

1139  Kansas  St. 

San  Fra.  ci>.co 


G.H.  CUNNINGHAM,  Man 


ii;  ,:<B%#fagt  <& w*fyp&$ 


SPOT. 


'  Tilevh.es.BB 

Harlot  2BS 

TMst2B7 
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3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


Rind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  In  securing  a  really  practical  binder. 
The  Build'ng  and  lndu  t  rial  News  contains  a  great  deal  of  technical  and 
statistical  information   that  many  of   our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  p  eserving  it  than  using'  the 
"BIG   BEN"   BINDER 
Which    preserves   the   magazine   in   permanent   book   form.      This   binder   is    handsome    and    durable,    and    makes 
the    permanent    filing   of    magazines  as  easy  as   filing  ordinary  papers.      Itopens   flat   like  a  regular   book,    ana 
in   fine  art  cloth    with   the   name  of  our  Journal  stamped  in  gold   on    the    front    cover    and    back,      t  oi 
persons  who  desire  to 

•».  ve  These  Valuable  Article 
1 1, is  binder  is  just  the  thing,  as  it  holds  several   numbers  of  our  Journal   and    can    be    used   again    indefinitely 
vear  after   year,   simply   by   taking  out    the    old   Journals   and    inserting    the  new  ones  as  they  come  to  you. 

Rv     making    specia'l    arrange  neni    with    the   manufacturers  of   this   best   binder   that   has  ever   been    put   on 

the    market,    we    are    able    to    furnish    f  em    to    you    for    ONLY  Sl.OO  EACH,  .,„„.,         ,  ■,, 

Merely   send   us   vour  name   and   address   and    say:      "Send    us   your    binder.      I   enclose    J1.00,      and    we    win 

send  the  binder  promptly  all   charges   prepaid. 

Send  in  your  orders  now  and   begin    saving   the  statistical   and    technical    information. 
able  data,   that   will   be   published   in   The    Building   and    Industrial    News   this  year. 


and    valu- 


BCTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building'  specialties,  every 
accesssory  that  go  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  r  ew  building  and  enstru  tion  reports  giving  the 
names  and  addresses  of  b^th  the  owner  and  the  architects.  Both  the  owner  find 
architect  receives  a  copy  of  the  Bui'din<*  and  Indust  ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  ot  their  particular  project,  but 
also  the  announcements  and  the  advert  sements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  co  struct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Walter  14.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  594 1 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT    1900 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 
Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      V\  e  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
Sale  By  All  Druggists,   or    will  be  sent 


by     mail     postpaid     by     the    m&nufactu 

CLOVER-LFAF  PHARMACY,  Inc. 


CLOVERDALE 


CALIFORNIA 


it  Is  Almost  Human" 


Phone  Kearny    740 


"The  Improved 

Norton" 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      A#-ni;l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sii-  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Oover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  at  -  Beauty  10  s hi:  Skin  so  desired 
l»y  the  Ladies  and  admired  by  the  Gent  e- 
men.     Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

'.Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 
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A  heater  of  any  size 
price  of  the  masses 
at  the  turn  of  the 

Sold  on  30  days  tr 
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It  is  worth  more  to  you 
than  the  oost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Oakland.   Cal , 

PAINTERS,     PAPER     HANGERS,     ETC. 

Schafer.     Fred     i  House      and       fresco 
Painter)    145  one  Park 

1197.         Shop,       lil       Franklin        s.m 
Francisco     

PANELS. 

White    Bros.,    5th    an.i     Brannan,    San 
Francisco     r 

PATENTS. 

Scientific     American,     3ill     Broadway, 

N    r. Page    3t 

PATENT    WINDOWS. 

S.   F.   Cornice  Co.,   525   Market ..  Page  39 
Simplex    Window   Co..   525    Market    St., 
s.i  n   Fni  ncisco   Page  f 

PAVING    BRICK. 

Hidecker.    G.    C,    95S    6Uth    St.;    Phone 
Piedmont    507.    Oakland    

PHOTOGRAPHER. 

Scott,   Walter  A.,    558   Market    Si.,    Sun 
Francisco    Page     il 


PLANING     MILLS     AND      W  OOH 
WORKERS. 

Builders'    Supply    Depot,    3s    8th.    San 

Francisco      I'ime     40 

Ii.il7.el.  F.  E.,  2014  University  Ave. 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames.  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lllley  &  Thurston  Co..  Rialto  Bldg., 
San    Francisco    Page    s 

PLUMBERS. 

Low  &  Anderson,  Plumbing,  Tinning 
and  Gas  Fitting;  Jobbing  R  special 
ty;  814  Broadway:  Phone  Oakland 
3839     

PORTABLE   HOUSES. 

Metal   Shelter  Co.   of  Cal.,   4S7   Golden 

Gate    Ave.,   S.    F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  525  Market  St., 
San    Francisco     Page    4 

SAND. 

Niles   Sand.   Gravel   and   Rock   Co..    704 

Market  St..  San  Francisco Page   1 

SANDSTONE  BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal..  and  235  First  St., 
San    Francisco    Page    39 

SHEET   METAL   WORKS. 

S  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery   St Page    48 

STEEL  ROLLING  DOORS  AND 

SHUTTERS. 

Lllley   &   Thurston   Co.,    Rialto   Bldg., 

San    Francisco    Page    8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER     HEATERS. 

Thleben    &    Co.,    Jos..    667    Mission    St.. 

San   Franoisco    Page   4  2 

Wood     Mfg.,     Co.,     John     218     Pacific 

Bldg.,  San  Francisco    Page    37 

VENEERED     PANELS. 
White    Br09.,    5th    and    Brannan.    San 

Francisco     Page    36 

WALL  FINISHING. 

Imperial  Co.,    183   Stevenson   St.. Page   J 
WATER    PROOFING. 

Dwan   &  Co.,  J.   E.,   445  Turk...  Page  42 
M   Co..    1S3   Stevenson   St.. Page    3 
Parrott  &  Co.,   320  California  St.,  San 
Francisco     Page — Back    cover 

WHEELII  \KHOW  *. 
Langford,   Bacon   &   Myers.   215   Rialto 

Bldg.    S.  F..Page — Inside  front   coy.  r 
Parrott'  &  Co..  320   California  St.,  San 

Francisco    Page— Back   cover 

WINDOWS — PATENT. 
Simplex    Window    Co..    Crocker    Bldg.. 

Sui     Francisco Page     4 

WINDOW   SHADES. 
Cahlll      *      Co..     James,      372      12th      St 
Oakland,   Cal Page  37 


liUILDINiJ   AND    INDUSTRIAL  MOW; 


''■  i  i ihiy.    Aug.    20,    mm::. 


Specialty  Contractors'  Protective  Assoctation, 

OFFICIAL.  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION'  OF  CALIFORNIA.  OFFICE 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  p.  M.  AT  THE  BUILDERS 
EXCHANGE 


President.    JOSEPH    AHLBACH 

MasterPlu:nbers'  Ass'n. 
Vice-President.   W.  F.   CLUTE 

Contracting  Plasterers'   Ass'n 
Treasurer:      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them.'' 


S.   SCOTT 
Masons'    and    Builders'    As 
Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


MEMIIBHS. 


Office     101     Gough 

John   L.   E.   Firmin 

Secretary. 

Ahlbach     &    Mayer 
Anderson     &     Bai- 
ley 

Balling.     E.    A. 
Baerne.     Louis 
Beck.    Jos. 
Belknap.    V.    J. 
Bernard,    Geo.    F. 
Bernstein.     Louis 
Blackman.     M.     J. 
Brennan.    J.    F. 
Breslin.     Clias. 
(iornstein      *      Le 

Blanc 
Boscus    Bros, 
liowen.     J.     L     & 

Son 
Brook.       J.       H.    & 

Son 
Bryan.      J.      M.      & 

Son 
Bryan,    S.    D. 
Buick.    Wm. 
Burke.    PI.    Co. 
Burnham.     PI.     Co. 
Butler.    D.    S. 
Cohen.     M. 
Coleman.    Alex 
Collins.     T.     M. 
Cook,    J.    A. 
Coughlan.    Jas.    F. 
Cronin.    J. 
Curran.    A 
Curtis.    Edw. 

Daglow.    L 

Dallamore.    G.    C. 

Dalziel.     Robt,    Jr. 

I  'avis.    A. 

lieas.    John 

De    Lano    Bros. 

Demers      &      Dag- 
neau 

Dl    Vecchlo.    S.    J. 

Deventhal.    E.    M. 

Dockery,    Wm. 

Doherty.    J.    P. 

Dowtng.    W.    J.    & 

Sort 

Eastman.    T.    W. 
Egan.    T.    J. 
Eisner.     P. 
Ernst.    H.   &   Son 
Ertola.    B. 

Fisher    &    Wolfe 
Fitzpatrlck.    J. 
Flood       &       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,    W.   C. 
Franklin.   C.    P. 

Qlbbs,     David 
Olbba.   J.    &   Son 

mi,;    Co. 
Qlemser,    F. 
Oomersal,    F. 

Wm. 
Grady.  H. 
Grundy.     E. 

A.    J. 
Haul. 
Hays. 

Heinz 

Mnnemty,     A.     E. 
HlgslnH.    Chas. 
Hlldel.ran.J 
Hobro. 
Honda t,   J. 
Hoffman    A 

Hooper.     F      M. 


Houston,    J.   J. 
Kane.    Jas.    I. 
Kara.    F.     E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm.     Frank     J. 
Kiernan    & 

O'Brien 

Knoles,     F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz.    O. 
La    Chapelle,    W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,     Herman 
Leiser    Bros. 
Lettich.    .1.    M. 
Lew,     M. 
Leu.    M. 
Looney,    J. 
Lubliner,  C     W.   Co 

Mackle,    R.    W. 
McCarthy,     Chas.T 
MacDonald      A.  W. 
McEnhill,   Leo 
McLeod.    J.    J. 
Meehan,    P. 
Mentor.     G.     W.  Co 
Meyer.     S. 
Mitchell.     M.     A. 
Mnenning     &     Co.     • 
Moller.    W.    D. 
Mollis,     Herbert  L 
Mollis.    A.    I. 
Morrice.    T.    B. 
Morrison    .Si    Bevi- 

loekwav 
Mulholland.     J       V 
Murray,    Roy 
Murray     Bros 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara.    J.    E. 

Peiazzi,    H.    J. 

Petersen,     S. 

Plevin     &     Morrice 

Power   &    Pike 

Raische,     Fred 

Rehn.    C. 

Richardson.     J      * 
Son 

Rohr.    Jos. 

Ryan.    T.    J. 

Sasso,    Fr.ink 

Schallch.    J.    A. 

Schleve.    Theo. 

Schwarz.     Chas.  Co 

Shepard     Bros. 

Slhgewald,    J. 

Skeliy,   Thos. 

Slattery.     M. 

Snook.     W.     S.       & 
Son 

Spencer        Plumb- 
ing Co. 

1 ■l.nktl- 

..  IB.    F. 
Strohmier   &   Koe- 

nlg 
Sthur    C.   G. 
n    Co. 
v.     S. 
Taylor     &     Pntch- 
ard 

J.    C. 

Treztee,     A      O. 

Turner   Co. 

Pagan  •*  Viol- 

Ward.    Hugh 


Watson.     Chas. 
Week    &    Co. 
Westphal.    H.   N. 
Wetzel    &   Grass 
Whitley,    H.    T. 
Whitman      -      Ly- 
man  Co. 
Williamson.    H.   Co 
Wilson.    W.   F.   Co. 
Williams.   O.   F. 
Wiesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'     ASSN. 


W      T.     Beck,     Sec. 

Anderson.     C.     H. 

Anderson&Bros.  E. 

Axt.    H.    J. 

Ankers,    H. 

Anderson    Bros. 

Beck,   W.   T. 

Bacigalupi.     P. 

Black.    E.    H. 

Burns,     Joseph 

Becher,    H. 

Bernstein.    Wm. 

Byrne.    J.    F. 

Brickley,    P.   J. 

Blum,    L. 

Coonej,    W.    H. 

Colin,    M. 

Clarke    &    Dickson 

Christ,    Ferd 

Cramer    Bros. 

Donovan,    V.    J. 

Daniels,    G.    V. 

Domenleoni,    S. 

Oahl.    F     H, 

Eaton,     W.    R. 

Eckart,    H. 

Foley,    D. 

Fick    Bros. 

Guenzel,    O.    C. 

Goetze,    F.    W. 

Gercke      &      Fell- 
bach 

i.    Harry    G. 

Oriffln.     F. 

Gewirtz,  Joseph 

Grimes.     John 

Gordon.    C.    E. 

Huffman.     Jno. 

Hansen,    P.    H. 

Johnson.    P. 

Jablonskl,    A. 

Kern.    Henry 

Klesel,    Fred 

Kroder.   Gus. 

Koenlg,    Otto 

Lorenzen.     Fred 

Lucas,    Ed.    J. 

Manning,     Jno 

Maundrell,     H. 

Norrls,     Chas. 

Orsi,    G. 

E. 
ml,  John   L. 
I:     A    Suns 

Pastler.  Robert. 

Quadl,     lu- 
ll.    A. 
I.  r,    Fred 
.    fer,     mi  .in 

.   l.-i.      Wm. 

iherd,     Win 
Schultz,    0.    fi    Bon 


Sorensen.    R. 
Sovig,    C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer     Co. 
Weinmann,     Chas. 
Wendt,  O.   W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.    B. 
Zelinskl.    R. 


Thos.    W.    Butcher 

President 
Allen,    C.    J. 
Arlett,     Arthur 
Anderson.    N. 
Alexander.     Rol.t. 
Butcher,     Thus.  W 
Brady.    M.    V. 
Butler.    Thos. 
Butler.     W.     A 
Brady.    O.    E. 
Beck,    Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan.    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins.    R.    J. 
Collin,    Jean 
Carnahan.    E.    E. 
Downey,    John 
Drake,    H.    E. 
Fennell.    Jas.    S. 
Fennell.    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gilbertson.     Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardiser.    F. 
Gladding.    McBean 

&   Co. 
Hock.    Chas.    H. 
Hadlev.    Chas. 
Hibhins,    Geo.         I 
Hogberg,    Emil 
Koldenstrodt.     F. 
Larsen,    N. 
Larsen.    H.    H. 
Larsen.    L.    C. 
Lawson,    A.    W 
Ltndgren,   C.   J. 
Ludwlg.  John 
Mealy,    M.    J. 
McWhlrter,     W.     .1 
McCall,     Wm. 
McCall.    Elvln 
McCowan.     M.     B. 
MUIex,   J.    W. 
MuTcahev.   Thos.    F 
Mlllerick.      P 
Murray,    w.    C. 
McSherry,     M.      F\ 
Mowbray,    M,    V. 
Nagel.    W      I.. 
Nagel.    R     H. 
O'Connor.    J.    .1. 
O'Rourke.    T.     F 

I'd  ii ro 

PrlnKlf.      I 
Rlngru 

Ralney.   w.   a 


ICeed,    Waker 
Siradllng,     U  .     C. 
SCOLI,     W  .    S. 
Watson,    Sage 
V\  atsun,    Sidney 
White,    J.    M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.    Clute,    Pres. 

Brennan,  Jas. 
Burt,  Chas. 
Burke,  G.  W. 
Coppellotti,  L. 
Connell,  J.  E. 
Clarke,  D.  Ross 
Callaghan    &    Ma- 

netta 
Campbell,    Chas. 
Crichton,    J.    L. 
Carriok,    M.    H. 
Cline,   T.  J. 
Carter,    Chas. 
Conner,    I.    C. 
Coghlan,    Frank 
Chalmers,     H.     A. 
Dunlop.    Robt. 
D'Arcy,    W.    H. 
Daly,    Jas.    H. 
Damico,    Tony 
Fry,    A. 
Felt,    R.    D. 
Fraser,     Simon 
Fay.    J. 
Floodberg    &     Mc- 

Caffery 
Greeley.    T.    H. 
Gilmour.    Wm.    G. 
Gregg    &    Clute 
Holohan.    M.    E. 
Hanley.    H.    W. 
Jacohsen,    N. 
Jensen,    Louis 
Knowles,    A. 
Kaiser,    Joe 
Lesure.    E.    T. 
Leahy,    D. 
Lyden,     Martin 
Muriale,    Nic. 
Mowat,   Donald 
MacGruer.    Geo. 
Martinelll.    Wm. 
Morehouse.    C.    C. 
Mannlx,    Thos..    Sr. 
Mannlx,   Thos.,   Jr. 
Mennie.    Alex. 
Nagel   &   Nagel 
O'Sullivan    &    Bow 

ler 
O'Kane.    C.    T. 
Orford.  J.  A. 
Powers,    J.    J. 
Philhin,    J.    J. 
Rosenberg,    F.    A. 
Sullivan.    D.    F. 
Steere,   J.    E. 
Sherman,    A.    N. 
Smythe  Bros. 
Spring.    H. 
Smith     &     Johnson 
Terranova,   M.  J. 
Wagner,  J.  A. 
Witts,    A.    D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.     S.     Hanbrldge. 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen   Elec.  Con.  Co. 

Hanbrldge.     W.    S. 

Eppsteln     Elec.  Co. 

Lew    Elec.    Co. 

Klrsten.     W.     H. 

Marine     Elec.    Co. 

McFell     Elec.    Co. 

National    Elec.   Co. 

Newberry  -  Bend- 
helm 


Pac.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton,    John    G. 
Turner    Co. 
Elec.      Motor     and 

Machine    Co. 
Wedel    &    Co. 


PIASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender  J  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,    John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkln  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co 

Malott  &  Peter 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite     Co. 

Western  Felt  anf. 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson.    C.    &    Co 

McAbee,    E.    T. 

McLelland.    R. 

Hayden.  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,     Wm. 

Roebling    Con.    Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.   Co. 

Dalziel.    Robt.,    Jr. 

Gen.    Eng.    Co. 

Gilley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner     Co..     The 

Walsh,     F.     P. 

Williamson    Co.,  H 

Wlttman.  Lyman 
ft    Co. 

Williams,   E.   D. 


Wednesday,    Aug.    20,   1913. 


Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,  Chas 
Vlce-Pres.,  A 

li.   w.  Beach 

A.   H.   bergstrom 

John   Biller 

i '    a.  Day 
Flour    Manager 
Geo.    A.    Maas 


(.Stockho'ders) 

Ackerson     &     Son, 

U.    B. 
Amweg,   Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John    E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis   G. 
Biller,   John 
Blotch,    E.   C. 
Bluxome   &   Co. 
Born,    P.    H. 
Boyd   &   Ken- 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &    Serna 
Caine,   Thos.    W. 
Caldwell    A    Co. 
Carlson,    Elmer 
Casty,   John 
c  lavanagh   &  Vezi- 


W.   Gomperiz  Treasurer,  Chas.  A.   Day 

H.   Bergstrom     Secretary.   Wm.    E.    Haeue 
Board    of    Directors,    1012-13. 


ii  a 


Ira       W. 


Coll 


Coburn. 
(Inc.) 

Cobby,    J 

Cole,    P. 

Coll  man 
man 

Commary    -    Peter- 
son   Co.    (Inc.) 

Hox     Brothers 

Craemer,   O.   A. 

Day's  Sons.  T.   H 

Farquharson.    D.B. 

Fee.    Grant 

Ferrolite    Co. 

Finlavson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,    James  P. 

Ginley.    Ed. 

Glaze,    Robert 

Gleeson,   James 

Gnmpertz,  C.  W. 

Gntlehen    Bros. 

Hailing,    Li.    R. 

Hamerton    A    Son. 
Wm.    C. 

Hamilton.    Peter 


sen,  C.  W. 
J.    J. 


I  lareom. 
Healing.   George 
FI  e  a  1  v  -  Tibbitts 

Con  sir.  Co. 
Heaphy,  .1.  J. 
I  l.-.kenroth  A 

Schell 
Hennlngs,   Adolf 
Kenning,    w.   H. 
Hill,   J.    A. 
Holt,    O.   C. 
Johanson,    .1.    Eric 
Johnson,    Joel 
:  'red  C. 
Kern  ft  Son.  F.  W. 
i\  lenck, 


Harvt 

c.  j,  fj. 


A. 
nig, 

Koenlg,    I..    B.    G. 
Kress.    S.    B. 
Knvkendall,    J.    O 
l.ange       A       Berg 

<3{  rom 
I  8  nsl  ri'-C.    Frank    P. 
I.arsen,  Chris 

ii.    William 

n    Co 
ay,    Chas.    M 
Lindsay,     Frank 
Lynch,    P.     i. 

R.B.K 

VtacDonald    A 

Ka    n 


Mn 


i  ■.,.,11 


\lnrtin.    William 


Ed.    Gin 

Chas.   W.  I  lompertz 

Gr.uit    Fee 

I.  ran 
Bookkeeper 
Co.   A.    Watson 
MEMBEES 
Bldg.     Co., 

&     Burlin- 


M 


Moore 

.McLaughlin.  Jas. 
L. 

McLeran  &  Peter- 
son 

.Monk,    J. 

.Mutism,,      I:    0 

Mi,,,.- i 


ho], It 


Born- 


Neal,     ' 

Neidiek.    Frank 
ii.     Wm. 
N.    F. 
O'Brien.   J.    .1. 


OlS 


And! 


Owsley,    Burt   T. 

i     W.    O 

['•  tterson   A   Per 

son 
•Pratt,   .1.   J. 
Quinn, 


Ha 


,',, 


ime  ' ', 


i,. 


"ednall.    W     W 
Reese  *    Rountree 

.1      1'.. 
Rickon    -     Khrharl 

F.ne.    ,n    , ■■,. 
Rolandi.    F. 
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Co.,   M. 
Loonev    Co..    M. 
Ma  j 


Gus 


McEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzl,   H.  J. 
Skelly,   Thomos 
S    •   i  i  -.    John 

0  k        ft        Co.. 
Fred    W. 
Stewart.   James   E. 
Tippett,    J.    C. 
Turner   Co.,   The 
Wetzel.    Theo. 

I  'In  rt  liters    supplies 

Mark-Lally     Co. 
Nelson    Mtg    Co 
Itailrond        A'.'fnl. 
Frelgbt     &    Pns- 
senaer. 
Kent.  James   B. 

Kallws)    Materials 

-I.     Felts  ft 
Myers. 
Oreiistein      -      Ar- 
thur   Koppel   Co 
Ileal   Estate. 
Ludwig.    J.    C. 
KiKSrlnS. 
Lamburth.    C.    E. 
Marklej .    James  K 

Routing,   Gravel    A 
toinposltlun.i 

Andes   Kuonug  Co.. 

B.     F. 
Bender    Hoofing    ,v 

Paving    Co. 
Cal.    Roofing   Co. 
Cantley    ft    Co.,   J. 
Enterprise      Roof- 
ing  Co. 
Fibresone     & 

Roofing    Co. 
Flaherty.    R.   H. 
Goodmanson.    A.  K 
Lank  In        Asphalt 

Co. 
Lawson        Roofing 

Co 
i.ovett    Bros 
Malott,       Peterson 

&    Adams 
Parry    ft    Co.,H.  M. 
Rapheld       Rootins 

Co. 
Samuel    Co..    H.    D 
Tibbetts       Rooting 

Co. 
Western     Asbestos 

Magnesia  Co 
\\  estern    Felt   and 

Refining    Co. 

limiting      i  .slate     .V 

Tile.. 
C.ri.hani.    R.    G. 
White.     Ed.     A. 
Rooting     Materials 
Johns     -     Manvllle 

Co..  II    w 
Paraffin.    P  ilnl  ('•• 
Waterhouse  ft 

Prlce 
Western     Vat.estos 

Magnesia   Co 
Western     Builders' 

Supple   CO 
Whittier    -    Cohnrn 

Co 

>nnd.  Gravel.   Etc. 

Bay    De\  slop    '  " 

Cal     Building    Ma- 
Materl 

Holland.  J.  P. 
MeMnllln  Bros 
SMone    Co..    K     B     ft 

A     1. 
Western     Bulldlne 

terial     ''• 

Western     Dl  '■  •  lop 

■     -'-  nd  eati 


Sanitary     t.arloigr 

tliu.n. 
BUI   n   Jacobsen 


Sheet    Metal    Wks. 

Appman        Cornice 

u  oiks 
A  Hits     Heating     & 

Ventilating    Wks 
Bartn  Cornice 

Works 
Capitol       Sneet 

Metal    Works 
Comyns  ft  Nygren 
C  i  o  u  n       Cornice 

'.\  oiks 
Forderer      Cornice 

Works 
G.     ft     M.    Sheet 

-Metal     Works. 
Guilfoy         Cornice 
Hihernia      Sheet 

Metal     Works 
Heipner       Sheet 

.Metal    Works 
Hughes,    H.    J. 
Hurabeille   Bros. 
Ideal  Cornice  Wks 
Korell  ft  Co.,  J.  A. 
Modem  Sheet  Met- 
al Works. 
Morrison   ft  Co. 
S.    F.    Metal   Slant- 
ing   ft    Corr.    Co. 
United        Metal 

Products    Co 
Wei  tern     F 

ft   Cornice  Co. 


Mdev 

Berg 


ilk       Lights. 


Mfg.   Co. 
uwau   &  Co..  J.   E. 
"McGuigan     ft     Co.. 
John 

I ' nix    Sidewalk 

Light    Co 
Waleihouse  ft 

Price 

Stair  Builders. 
Bishop    ..v    Peralno 
Boiler.  John 
Jacobsen.    J. 
Johnson.    C.    \\  m. 
Long.    K.    w. 
Potter,    W.    F. 
Stewart.   J.    K. 

Stationery. 

Foster   &   Short 
Wright,    J.    H. 


Dawson    &    Noyes 
»  uuds       .v-        Hud- 
Steel    Erector. 
Williams        Co  n  - 
strnction    Co 

Stenography    and 

Typewriting. 
Waterson,      Elliott 


si. .re   i  ....... 

ICawneer   Mfg.   Co 
Waterhouse  K 

Price 
Western     Builders 

Supply     C. 


Structural  Steel 

Contractor!!. 

Judson    Mtg     Co 
Schraeder's        iron 

Works. 
Western  Iron  Sup- 
ple Co. 
tVnnds  ft  Ho.hlart 
steel  Contractor. 
Connlhan  ft  El- 
liott. 

Steves. 


Structural         Steel 
Contractors. 

Brn.le     Iron     Wks. 
Diver     Bros. 
Golden     Gate     Iron 

Works 
S  n  ii  F  ranclsco 

Iron      Works 
i.'ii    ton     iron  Wks 
s.i.iiuei      Fred    C. 
Vul     i  n     Iron     Wks. 
Zi  nith     Iron     Wks 


Wednesday,    Aug.    20,   1913. 
Surveyors. 
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E.    V. 
Sanborn  &    Corin- 
son 


Branick.    J     P. 
Button.    I.    V. 
Devencenzl   &   Co., 

L. 
Dillon    Teaming 

Co. 
I  ill.  11   &   Oarlln 
Hartnett,   J.    D. 

[,    J.    P. 
Lennon    To..    J.    E. 
Leftler,   Fred 


busgen.    Ernest 
McUiinchey  ft 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,  D. 
Powers.  Chas.  .1. 
Sibley   Te  imii 

Grading    Co. 
Sell  mid,    A. 
Star      Contracting 

Co. 
Wright  Co..  .1.   H 

Tiling. 

Ginsberg    Bros. 
Ginsberg  &   Co..  8. 
Hulse  Tile  Co. 
Kirwan    &    Dor.- 

van 
Mangrum    &    Otto* 


Agend- 


Bill   A    J>i. •■•>■- 
Sherman.    Kimball 


Wall     lied*. 

Marshall  -  Steai 


Whltenrnshlim 

Brickley,    P.    J. 
Relgle  &  Jam-is, ,n 
Taylor.    L.    A 

window   Cleaning. 

American    Window 
Cleaning    Co. 

City  House  &  Win 
dow  Cleaning  Co 

Progressive     Win- 
dow      Cleaning 


Wlndom 

Birth   Co 
Simplex 


tent. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 
President,  James  A.   Wilson  Financial  Secretary,  S.  A.   D.  Schenck 

Vice-President,    Richard    Herring.  Ass't   Secretary,    W.    J.   Carberry 

Treasurer,   C.    W.    Witnington  Doorkeeper.    B.    R.    Wolcott 

Secretary.   R.  J.   H.   Forbes 


DIRECTORS 
James   A.    Wilson   Robt.   Dewar 
Alexander  Mennie  H.    Maundrell 
C.   W.   Witnington  M.    F.   Gale 
R.  J.  H.   Forbes       J.    J.    Phillips 

MEMBERS 


R.    A.   Chlsholm 
O.    E.    Brady 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron   Works. 
Bay        City        Iron 

Works. 
Brode  Iron    Works 
Central    Iron   Wits. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W-ilk* 
Hillard.   C.   J.  Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels     &     Pfef- 

fer 
'^hoenix    Iron  Wk> 
lalston  Iron   Wks 
•chrader  'r- 

Works 
St.      Francis      Orn. 

Iron    Works 
ttelger      ft       <Cerr 

Stove    *      r'oun- 

d  -y    f  ■>. 
/ul:s.n    Iron    Wks 
Western    Iron  Wks 
Withlngton.  C.    W. 

Art   Glass. 
r-al.    Art   Glass   Co 
Ingerson   ft-  Glaser 

Co. 

Blacksmith. 

Paul    Klelber 

II. Mills 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna   Lire  Tns.  Co 

Boole.  F.  W. 

Empire  State  Pur 
etv  Co. 

Fidelity  &  Deposit 
Co.    of  Marvlar.n 

'„,._,      M.      A. 

Hillnian    fc  Snn.J.R 
I.awton,    A.    F. 
Unvd    &    Spengler 
National         Surety 

Co. 
Pacific   Coast    Sas- 

u.ilty    Co. 
Pacific    Surety    Co 
II  nf<r  d       Stated 

Metal     Products 

Co 
V  ni  I  •  id       .-'i  Hi. 

Fidelity        a  n  .1 

Guaranty    Co. 


Pottery   Co 
Carqnlnez  Prick  ft 
Pottery  Cp. 


McNear  Brick   Co., 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

building    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland.   J.    P. 

J.   B.   Lennon. 

Johns-Ma  nville  Co 

'.evy    &    Co..    Robt. 

Lilley  ft  Thurston 

Co. 
Pacific    Refining    A 

Roofing    Co. 
Parrott    &    Co. 
Paracrine    Paint    Co 
Pratt     Building     & 

Matei  ia      i  lo 
Quality    Lime    and 

Cement   Co 
I'nited    MaterlaICo 
Waterhons..   a 

Prii  •     Co 
Western  Bldrr 

Supply    Co. 
Western     Building 

Material  Co. 
Fernald  Co.,  The 

Building  Pnper 


Cement     Dealers 

Balfour,       Guthrie 

Co. 
c<  well   Llmi 

ment    Co. 
Holmes   T.lme   Co 
Holland,    J.    P. 
Leonard.    .1     J. 
Mavnar.l.  Jr.,  .1.   L 
Pacific         Portland 

Cement   Co. 

,  ,     l.ime    and 

Cement    Co. 
Western     Bi 

Materials     Co 
Standard    Portland 

Cemerj 


Concrete. 

Chase,   Silas   A. 

Camp  &   Carillon. 

Duneanson.      Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman        Ariifi- 
clal   Stone  Co. 

Haun,   C.   C.   W. 

Keatlnge    ftSons.R 

Leonard.  J.  J. 

Leonard,   J.   P. 

Lynch,  A. 

Pasqualetti,  J. 

Stanquist    ft    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.  L.   M. 
Concrete       Rein- 
forcement. 

Lilley   &   TTlurston 
Co. 


Contractors   & 
Builders. 

Allen.    _■.'->.£.    M. 
Andeisoi.,    W.    W. 
\rthnr,   L. 
Bateman,  J.  C. 
Boring,    F.    H. 
Born  &  Son.  S.  A. 
Brady,  C.   A. 
Braunton   Bros. 
Burdlck.    V7m.    A. 
Caldwell   &  Co. 
Cameron     &     Diss- 

ton. 
Cavanaugh    &    Ve 

zlna. 
Chlsholm.     R.     A. 
Cobby.   J.    W. 
Concannon,   W.   N. 
Conrad.    H. 

Ino     &     Son, 

I  .i  u  Is 

Days'  sons.  T.  H. 
Dewar.  R.  &  Son. 
Elam.  Thos.  &  Sot 
Elliott.    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz.   Val. 
Ernst.    T.    P. 
Gillespie,   G.   G. 
Gallagher,     Frank 
Gardlser,     Florent 
Grelg,    Robt. 
Flansorough    Bros 
Healey     -     Tibbit* 

("'on    Co. 
Hlnson     L.     \ 
Hill,    J.     A. 
II. .In,     ft     Snn 

Howkins.    A 
ilnvt    Bros. 

on     C.    A 
lacks.  H. 

W.    G. 


Kent.   S.    H. 
Knowles  &  Reich- 
ley. 

Lang  &  Beigstrom 

Leiter,  E.  T.  & 
Sons. 

Lynch,  M.  C. 

Lynch,   p    .1. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.  H.   C. 

McBain,  J. 

McKIlllcan,  R  and 
Wm. 

McLachlan.    Thos. 

Miller,  Adam. 

Moller.    R.    W. 

Morev,   H.    B.ft  Son 

Owsley,  B.  T. 

Penny,   Isaac. 

McLeran  ft  Peter- 
son. 

Robertson.  J.    M 

Robinson  &  Gil- 
lespie. 

Savage,    M.    J. 

Simmen.    John. 

Smith,  J.   W.  &  Son 

Spence,    A.   T. 

Stockholm  ft  M- 
lyn. 

Terrill,   G.    C. 

Walker    Brns.    •  '•> 

Warwick.    H.  C. 

Boiler.    Thos. 

White  Bros  (car- 
penters) 

lor..<cc  Works. 

Amsler,   C.   S. 
Berger   Mfg.    Co. 
Capitol    Sheet     Mil 

Works. 
Comyns    ft     Child 

ers 
Conlln,    J 
Cronan,   Win 
Fonlerer      Cornice 

Works. 
Gullfov         Cornice 

Works 
Appman  :      Corn  lea 

Works. 
Heidt.    W.  sle> 
Morrison   &   Clark 
S.    F.    Cornli  e    Cn 
Western      Furnaco 

ft   Cornice   Wks 


Lvnch,   Richard 
Schnebl) .       Ho 
trawser    ft    Ped- 

erlfl 

Knykendall    J    S 
Mail»y.   Edward. 


Peacock,     John 
Van    Sant-Hough 
ton    Co. 

Glass  and   Glaalns 

Cal.   Plate  g,    Win- 

dow    Uass    Co. 
Cohen,    T. 
Cobbledick      Glass 

Co.,    L.    M. 
Fuller,     W.     P.     ft 

Co. 
Habenlchl    & 

Hovrlett 
Holland.    J.    p. 
Schwarz    ft    Gnti- 

leib    (Inc.  i 

Grading    .V    Team- 
ing. 

Church,    D.    O.,    Co. 
Dillon,    D. 
Fay,   S.    I. 
McCluro.    n     N 

Wilhelm,    A.    H. 
Wilkie  CO.,    A. 
Williams.   F.  A. 
Wright.    Chas. 
Monarch    Teaming 

Co. 
Sibley,    L.    B. 
Mcl.enegan.    S.     B. 

Granite. 

Bradbury.  Thus. 
Cal.  Granite  Co. 
De    Lano   &   Sons, 

C.    L. 
Hunt.  A.   T. 
Raymond     Granite 

Co. 

Hardware. 

Brittaln    ft    Co. 
Kruse,    J.    H. 
Meyer,    A. 
Osborn     Hani  ware 

ft    Tool    Co. 
Palace     Hriw.     Co. 
Wright    Hdw.    Co. 

Ileal      anil      Light. 

Pacific       Gas      and 

Electric     Co. 
House     Muring     A 

liaising. 

Blume   Cont'g  Co. 
Pearson.    E.    K 
Sullivan.    D      I  *T 

Herniate    .V     Venti- 
lating. 

Cronan,    Wm. 
Mangrum    ft    Oner 
Montague.    W.     W. 
ft    Co 

Inlaid     Floors. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding    Co. 


M  o  n  a  r  c  h       iron 

Works. 
Pacific  Hulling 

Mill     Co. 
Pacific     StrUC     Iron 

Works 

Interlo.  He..„n. 

lora.      I.nthers. 

Snell   ft    Dennis 
Lynch,    Richard 
JofMI       Hungers      A 
Posl   Caps. 

Kortick  -  Fulls 

Mfg  Co. 
Ll!le\    ft    Thill  ston 

Co. 

Kll« r      Sin 

Store     Fronts. 

Falls     M  rg       '  ' 
Lillev   ft   Thurston 

Co. 
Light     "nil     I'iiivit 

I'n,'.    Gas    ft    Elec- 
tric   Co. 
I. line.     Cement,  Bt* 

Acme        C  e  in  ►   n  I 

er    Co. 
Vrden    Plaatei    Co. 

California     Lime  ft 
Hydra  i 

i         I. inn-        ft 

Cemenl    Co 

a   j.  p, 

Holmes     Llnr      Co 
Lennon.     lis      K 

I as.     W.     K 

Par    LI S     i"  I* 


4. 

S.     F.    Linn-    CO. 

Raymond,   W.   H. 
Curbing,     Granite. 

McLenegan.    s.    B. 

Door    Openers. 

Rlschmuller,  Geo 
ICIcctrl.nl. 

California   Electri- 
cal   Works. 
Central        Electric 

City    Electric    Co 
I  ii  cker    ElectrlcCti 
Globe    Elec.   Co 

ILinhridge      W      S 

Levy     Elei      Cn 
National    Elec.    Co 
Elevators. 

mis    Elevator    Co. 

Van    Em. >n    Eleva- 


l-ll.re. 
S.   F    Fibre    ft  Cord 
age    Co. 

Fireproof  Doors. 

Gervais.  Henry. 
Norn's.    L.     A. 
Roel.ling    Con.    CO 

Floor    Sanding 
Inlaid    Flooi 
Pacific     Floor 

San. ling   Co. 

Grill    Work. 

Cal      Art    Metal    ft 

Wire  Works. 
Merle  Co..   A. 
Sartorius    c, 
Withlngton,   c     W 

Gen.      Contractor*. 

Brigham.    H.     B. 
Caldwell    &    Co. 

Cereghino    &    Son. 

Louis 
Dempniak    Bros. 
Far>|iiliarsoii.     D.  H 
Fee.    Grant. 
Fluth    &   Morton 
Graham,    D.    E. 
Griffith,     Wm. 
Hannah    ft    C    I  s 
Hayes    &    Schmidt 
Jackson,    A. 
Shasta     l.ime    Pro. 

duels     Co 

Western     Building 

Matt  rin,      Ci 
Western     Lin  -      ft 
Cemeni     Co 

Lumber. 

ii- Lumber   Co. 

Chrlstenson  Lum- 
ber Co. 

Greater  Citv  Lum 
her    Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt    Lumber 

.  :o. 

Flauptman  Lum- 
ber   Co. 

1 1 ....  i ..- 1  Lumber 
Co. 

Ki  use,  J.  H. 

I p   Lumber   Co. 

Macdonald  Lum- 
ber   Co. 

Monro.  R.  B.  Mill 
.<     Lumber    Co 

Olsen  -  Mahnnej 
Lumhei     I '  i 

Pope  ft   Talbot 

-  inta     F"    I.iimb.  i 

Si  liouten 

Tie   nn     .v      Bero 

nio 

Van     Vrsdali  -Har- 
ris   Lumber   Cn 
Wilson     Bros  ft  c. 
Do      Co.,    V     P. 

I  ,. r  i  Hard- 

wood, i 
Oleikmnnn    ft     Co 
Howard     E      \      ft 


Mnchtucr; 

Ha  i  run. 
a     Mel 

ft    Co. 


48 

Mnxonx    V  Hull. I, r, 
Alexander,    U 

mi. ii.  n.  .1. 
Amlerson     &     Ral 

Ai'olt.      \ 

Mi.i.U.     ,\l       V 
iiki.Iv      O      R.XSoti 
i'.  , ,,|..i.      K     I 


Canipl..  II      l«r«w 
nn .  —     .1      \v 
Drake.    Harry    E. 

Fa  Tell'  V    Ree.l 
Fenn»ll.    .fas. 
Cate.    M      F     K  Son 
nilsnn     J      F.. 
Harrison.    A. 
Mil. I. ins    *     H»k?> 
Hoik.    Chas 
Hoffman.    V. 
llogherg     *      Liid 
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I. a 


l' IB 


II     II 


Mob-ahy     Bros. 
Vacel,     W.    L. 
DVohnor      .V-     Col 

litis 
O'Rourke.    T.    F. 
Ralney     A      Phhli 

lips. 
Rlngrose.     R.KSnn 

S-.-nll.      W.     S. 

Walker  P      I 

Watson.  Page 

Watson.  SMne;- 
Whlte.    .1.    M. 

Whitney  &   Davlea 

Wilson,  "ames    ,\ 

WvBant,  J.    H. 

Wnrlile. 

American  Marble 
&   Mosaic   Co. 

Columbia  Marble 
Co. 

'Jervals,    Henry 


Grassl,     Peter,    Co 

Hunt,    Andrew   T. 
Ma  inn.    V.  1,.    *    Co. 
Mnsto   &    Sons.  Jos 
Keenan  Co. 
Vermont        Marble 
Co 


ManBrnm  *  One- 
Montague  &Co.,W 
Peerless     ."  -micio 

Metal      FurrlnK     * 


Lvnch.    H.    T. 

National      Lathing 

;nd     Furring 

Metnl    \\  Inilini 

Work*. 

Dwan.  J.  E. 


Hateman.    Wm. 
Forbes    &    Son, A.J. 
Fink    &    Schindler 

Co. 
Simmen,    John 


Fraser.    .1     P 
Kuss.    P.    N. 
Lewellyn.    J. 
Maundrell.    H. 
Norris,  C.   W. 
Spark.    J.    H.    . 
Tucker.   W.   W.  Co 
Neal,   L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   E. 


I'.-il  ■■  <-.      IIIN 


I      '   •  r    &    Cv'..  W.P. 
Kuss      P.    N. 
Maundrell,    H 


Ri 


u. 


lib 


I 'a  1 1 


I'a 
Wliilti 

Patent     Chimney* 

Clawson    &   Co..    L 

Dun'levy    *    Genie 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 

Planing  Mlll». 

Anderson    Bros. 

Bueli    Co.,    Guy    a. 

Burnham    -    Stan- 
ford Co. 

Ca  .    Door   Co. 

Cal.   Milling   Co. 

Central    Luvber  & 
Milling  Co. 

ElklngUon       & 
Hucke 

Herring    Mill(lnc) 

Kendall.    A. 

Kruse,    .1.     H. 

Lorden  Mill  Co  .  J. 
P. 

Moore        Mill         & 
Lumber    Co. 

National      Mill       & 
Lumber    Co. 

Pacific    Mfg.    Co. 

K.illv.    P.    F. 

Santa     Clara      Mill 
&    Lumber  Co. 

Si...      uaiH,     Plan- 
ing   Mill. 

Searle    &    Hay  man 

Taylov    &   Co. 
Plnxler"/.. 

Binner,    Theo. 

Warrick,    M.    H. 

Chalmers,      H.      A 
(Inc.) 


Clark,    Ii     l;nss 
Crlchton,   J.    I. 
I  ;oghlan,    Frai 
Connolly,   J.    i 
Connell,   .1.    K 
Fay,    Jobp 
Felt.    K.    I 
Floodbers    K 

Caftery". 
Frast  r,   Simon 
Greg*   &    Cluti 


en,    N. 
/les    A. 


mi 


J  a 
Knov 

Leal" 
Lyden    &    Bickei 
MacGruer    &    Co. 
Mennie.    Alex. 
MeCleod.  J-  C. 
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Wire    Works, 
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Spring  Vallev 
Water    Co. 
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fin  Estimating  Form  f  r  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  «tem.  Con- 
veinent.      Saves  money  and  time.     See  it. 


Telepho.  e  Kearny  720 


White  &  Karnswor  ti 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  Calitornia  Sire«t 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369    14th  Ave 


This  s  the  HOTEL  ROiS  YN,  S  P. 

J.  K.  KiafllfjS.m.  Architect!.  O.  C.  Holt,  Bldr 
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New  Half  Million  Dollar  Orpheum  Which 
Will  Be  Erected  At  Once  In  Kansas  City, 
Mo.  Designed  By  Architect  G.  Albert 
Lansburgh,  San  Francisco. 

New  Edifice  For  First  Hebrew  Congrega- 
tion Of  Oakland.  Designed  By  Architect 
G.  Albert  Lansburgh,  San  Francisco. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


*• 

Steam  Shovels 
Locomotives 

HE 

. 

Locomotives 

■ 

Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 

|K»^r     - 

r^^ajp«g 

WQ^^jL^ 

Sgj§ 

I    Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  5  Ton 

Motor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ion  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rralto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 
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NILES  SAND  GRAVEL  and  ROCK  CO, 

MainJOffice 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 

Washed  Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -to    U  inch 

Gravel  and  Crushed  Boulders      y  inch  to  1  inch 

1  inch  to  \]/2  inch 
"       I*/*  inch  to  2 %  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 

With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Ascension  of  Cities  Skylines, 


Most  of  the  great  skyscrapers  distinguishing  American 
cities  that  have  sprung  up  during  the  last  few  decades, 
owe  their  very  existence  to 


Otis  Elevators 


These  are  the  Elevators  that  have  removed  the  limit  from 
the  height  ofbuildingssofar  as  the  speedy  and  safe  trans- 
portation of  passengers  is  concerned.' 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 
vators that  meet  e^'ery  condition  of  passenger  and  freight 
transportation,  write  to  us.  We  will  cheerfully  supply 
you  with  full  information. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  principal  CoasT:  cities. 
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OFFICE    PACIFIC    TEL.    &    TEL    CO. 

Basement  wallf  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


Benj.   G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH.     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Righetti   &  Headman.   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


TEMPORARY  CITY   HALL.   San   Francisco 

Wright.    Rushford   &   Cahlll,   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Im 
pigments. 


BROS.     DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey.    Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  wi 
Imperial 


GERMAN     HOUSE,    San    Francsco 
Frederick  H    Meyer,  Architect 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATERPROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  ,83  STEsva?PS°^cT0REET 
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Wiring 

Supplies 

Coneracts 

Jobs 

Engineering 

SERVICE 


Levy  Eledtric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


We 
want 

Business 
Give 
Us  A 

Chance 
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ORBIN 


^ 


The 

Corbin 
Unit 
Lockset 

Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 


BUILDING  AND   INDUSTRIAL.  NEWS 


Wednesday,    Aug.    27     191! 


BIRD'S 


NEponsET 

FLORIAN" 

SOUND  DEADENER 


<fl  The  ONLY  scientific  sound  deadener  is  dead  air  and  this  is 
the  principle  "Florian"  utilizes. 

<]f  "Florian"  is  sanitary,  vermin  proof  and  easily  laid. 


Used  in  these  Buildings: 


II   'TEL,    THE    MARYMOUNT N.    W.   Jones   and    O'Farrell    Sts 

PRESS    CLUB    S.  W.  Sutter  and   Powell  si 

NAPTHALY    RESIDENCE    Broadway  St 

HOTEL     WASHINGTON Bus!)    and   Grant  Ave. 

LANDSEER    APARTMENTS    Bush  and  Mason  Sts. 

MARLBOROUGH    HALL    1060    Bush    Street 

HOTEL    ALCAZAR     32C    O'Farrell    Street 

SAX    MAURICE    APARTMENTS Sutter  and    Jones  Sts. 

HOTEL   LUXEMBURG 429  Kearny  Street 

CHISMORE    APARTMENTS     Hush   and   Jones  Sts. 

STEINHART    APARTMENTS     S52   Sutter  Street 

HOTEL    HACIENDA     580  O'Farrell  Street 

LASALLE    APARTMENTS    Pine  and  Leavenworth   Sts. 

MACBETH    APARTMENTS    715  Geary  Street 

HOTEL    BAKER    S.   E.   Polk   and  Pine  Sts. 

BURLINGAME    COUNTRY    CLUB Burlingame,  Cal. 

G      H.    LENT,    RESIDENCE Woodside,  Cal. 

IRTER   ASHE,    RESIDENCE San    Rafael.    Cal. 

ARTHUR     BROWN,    RESIDENCE Berkeley,   Cal. 

II     C.    CAPWHLL   CO.    BLDG Uth   and   Clay   Sts.,   Oakland 

HOTEL    GILSEY     -12 It   Ellis  Street 


L.    B.    Dutton, 
Fred.    H.    Meyer. 
Willis    Polk   &    Co., 
Fred.    II.    Meyer, 
Bugbee    &    Bugbee, 
C.    H.    Barrett, 
Nathaniel   Blaisdell, 
J.    R.   Miller, 
H.    H.    Meyers, 
Fred.    H.    Meyer, 
McDougall    Bros., 
Chas.    Peter    Weeks, 
Chas.    M.    Rousseau, 
Chas.    Peter    Weeks. 
Julius    Krafft    &   Son, 
Bakewell   &   Brown, 
Bakewell    &    Brown, 
Bakewell    &    Brown. 
Bakewell    &    Brown. 
('.    W.    Dickey, 
O'Brien    Bros 


Architect 

Architects 
Architect 
Architects 

Architect 


Architects 
Architect 


Architects 


Architect 

Architects 


Ask  Us  for  a  Booklet 

—ON— 

"FLORIAN" 


The  Li  I  ley  &  Thurston  Co. 
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The  question  of  the  billboard  adver- 
tising of  San  Francisco  has  become  a 
question  of  present  interest.  The  reg- 
ulation of  the  poster  advertising  is 
now  up  to  the  supervisors.  The  news- 
papers are  in  favor  of  the  regulation. 
The  bill  posting  concerns  claim  that 
this  is  for  their  personal  interest. 

But  the  question  that  concerns  the 
public  is  whether  or  not  the  billboard 
in  its  present  form  i.s  a  public  nui- 
sance. The  plea  of  the  bill  posters 
that  they  give  employment  to  labor 
should  have  little  to  do  with  the  case.  It 
is  similar  to  the  cry  against  labor  sav- 
ing machinery  or  that  might  be  ad- 
vanced in  defence  of  any  nuisance. 
Saloons  and  dance  halls  give  employ- 
ment to  people.  They  might  erect 
electric  .signs  or  paint  advertisements 
on  every  bit  of  scenery  on  the  penin- 
sula and   still   have   the   same  plea. 

There  must  be  a  limit  somewhere  on 
the  billboard,  and  the  question  is  where 
to  put  it.  One  thing  that  the  high  bill- 
board does  which  in  some  cases  has 
been  a  benefit  to  San  Francisco,  but  in 
mo.-t  cases  a  detriment,  is  that  it  con- 
ceals the  vacancy  of  the  lot  behind  it. 
Since  the  fire  in  the  downtown  dis- 
trict there  has  been  legitimate  excuse 
for  not  rebuilding.  But  that  excuse 
no  longer  holds.  If  the  billboards  were 
removed  the  vacant  lot  would  show 
more  ugly  and  there  would  be  more  of 
civic  pressure  for  building  on  the  va- 
cant lots. 

The  billboards  have  helped  property 
oh  nens  to  pay  taxes  on  the  downtown 
prcperty  when  the  owners  were  un- 
able to  build.  But  they  are  just  is 
often  used  by  speculators  to  get  a  rev- 
enui  on  land  and  compel  other  peo  i  - 
to  advance  the  price  of  their  properly 
by   building  on  adjacent  lots. 

Single  taxers  have  proposed  a   tax  on 
land    which    would    make    it    impossible 
foi     .my    person    to    hold      land      unim- 
I  ri  veil    and    unused.      There    is    an    un- 
earned   increment    tax    on    t  ica  nl    prop 
ei  tj    now   in  opera  i  n  n  in   London  whl 
seeks   to  accomplish    the   same   purpose. 
So   i     ii    the  billboard     luestion   presents 
many  different  angles  and   the  qui 
is  whether  or   nol   .  as  at   present   cm 
ducted,  it   Is  a   nuisance  a  nd   in   I 
tie   limit    should    be    plai  e  I 

Rudolph    Sprockets    has      refused      to 

-  n  bscriptl :.■■    Exposll  'on 

■'    ause   lie  says  he  has  no  faith  in  two 

0      the    dii. -s.       That     is    ha  rdlj      i     Ii 

g:timate  ground   of  objection   for  if  he 

wa-   allowed    to   prevail    on    such    a   con- 
tenl  Ion    >a  erj  bods     e]  e    cot  Id    pel  lap 
advance    the    same    thing      and      there 
would   be   no  exposition.     The   thing  for 

him  to  do  I     to  gi ii 


thing  to  say  in  the  management  if 
le,  and  it'  not  keep  such  a  close 
watch  that  his  own  and  other  stock- 
holders' money  will  lie  safeguarded.  If 
s  position  depended  upon  the  per- 
sonal estimate  of  the  directors  by  ill 
the  subscribers  there  would  perhaps  be 
exposition    at  all. 


The  cnronlcli  laments  the  fact  that 
some  of  our  wild  eyed  supervisors  re- 
n  offer  of  settlement  of  the  tel- 
ephone merger.  It  then  goes  on  to 
state  that  the  telephone  business  is  a 
natural  monopoly  and  that  there 
hould  be  but  one  telephone  and  tele- 
graph  company  in  the  United  States. 
Ii  may  he  true  that  a  monopoly  in  this 
line    of    public    service    is    the    best    and 

si    economical    way    of   administering 

it.  But  if  it  is  so  it  is  very  clear  that 
it  should  be  owned  and  administered 
by  the  government  itself.  For  in  no 
other  way  can  the  people  get  satis- 
factory  service  unless  the  rates  are  so 
controlled  by  industrial  commissions 
and  the  service  under  such  supervision 
practically  amounts  to  government 
control. 

The  merger  of  the  San  Francisco  tel- 
ephone    companies    was    effected    by  the 

unlawful  and  indirect  methods 
evei  attempted  or  executed  by  any  cor- 
poi  it  i.  ii  The  Home  Telephone  com- 
pany's plant  has  been  practically  tlis- 
l  Its  plant  was  the  best  in 
the  world.  Its  service  could  easily 
have  been  made  the  best.  In  the  faci 
direct  written  contract  with  the 
city  to  the  contrary,  in  the  face  of  the 
express  terms  of  the  franchise,  and  in 
I  oe    of    two    popular    elections    to 

i    e      ontrary    the    merger   was    effected 

••  Pacific  States  Telephone  Com- 
I'.iiii  is  now  in  possession  of  all  the 
property   of  the  Home  Company. 

'inly    in    the    face    of    these    facts 
ans  bodj   has  a  right  in  "suspect"  some- 
thing.      It    has    been      calculated       that 
under  the  present  service  the  clt]    lo  • 
sixty   years  of   I  ime   i\  ei  \    day    in 
numbers    that     the    would     nol 
•  re    there    an     up-to-date    auto- 
i  stem   such    as    i  he    Home  Tele- 

II    i  i  Ion.         And      .  .'I      | I. 

who   'io    not   sia  nd    Eoi  er  an 

ed  the  i  Jh  i  onii  le    a      "wild- 

T   e    most    effective    id    of    Mm    Postal 

one  I     ii 
tiom  ;  v    and  printed  on   the   windo-wi    ol 

officei  i !  i     i isentatlon 

el ii. ,  . 

.i  erywhere,  to  the  effect   to  con- 
legraphii    rati      i    rw     li 
Telegrap 
v.  (mm-  of  lin'  expres     con 

telegi  aph    Ii     1 1  ue   of  thi 

phone.       A     n opol  y    ol 

|3  ail   right,  but   it  depends  on   who  has 

I ; 
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Landscape  Gardening. 


The  Art  and  Science  of  Landscape 
Gardening,  for  here  we  have  both  art 
and  science  combined,  is  of  paramount 
importance  to  every  kind  owner 
whether  limited  to  a  humble  city  of 
town  lot.  large  estate,  or  the  farm. 
The  home  surroundings  can  be  vastly 
improved  and  values  greatly  enhanced 
by  a  judicious  expenditure  in  landscape 
work,  yielding  a  hundred  fold  in  act- 
ual value  besides  affording  a  pleasure 
to  the  possessor  and  the  public  gener- 
ally that  can  not  be  estimated  in  dol- 
lars and  cents.  Every  beautifler  of  his 
grounds  is  a  public  benefactor. 

The  buildings  may  be  ever  so  plain 
and  even  homely,  yet  with  the  grounds 
surrounding  them  nicely  laid  out  and 
cared  for,  they  are  made  charming;  on 
the  other  hand  a  building  ever  so  fine, 
if  surrounded  by  illy  designed  and  kept 
ground-,  the  effect  is  most  unpleasant. 
It  is  manifest  therefore,  that  if  we 
would  have  a  really  beautiful  home  we 
must  pay  attention  to  its  environ- 
ment by  a  correct  application  of  the 
i  1 1  called  for  in  the 
art  of  laying  out  grounds,  and  while 
this  fact  is  so  obvious,  yet  how  often 
do  we  see  this  important  work  en- 
trusted to  those  without  taste  and  hav- 
ing little,  if  any.  experience  in  this 
mportant  work  of  land-cape  gar- 
dening. 

It  is  not  every  one  who  is  possessed 
nf  the  necessary  qualifications  for  this 
branch  of  work,  for,  to  meet  success, 
artistic  taste  must  be  combined  witli 
practical  knowledge  and  experience. 
1  i  irdinary  gardener  may  plant  and 
prune  and  cultivate,  yet  be  ignorant 
of  tiie  art  of  combining,  blending  and 
tin-  most  out  of  what  nature 
has    pro 

In   landscape    work    no  hard  and  fast 

rules    can    be    laid    down,    as    every    place 

peculiar    to    itself. 

requiring       special      and       independent 

•  'iit.       As     well     at  tempt      to      lay 

!■     ign   for  the  land- 

:ept     it    may    be    said 

i  ■■       ip<  is      divided 

es.        The     old 

Formal,   sometimei     called    the 

•  rica  I.  and    the  e   or  Nat- 
ural      Tl  e  •■  ancient   and   modern   styles 

and   each   has 
i     In  1    i      i     emi    ol    bea  utifying, 
1   i  1 1 1 1 i 1  i  1 1 .  i  n     and   w  1 1  a  i 
th  ■ 

entially   1ml- 

iiv    and    repro- 

ui  ted    t '  ■   the 
place,  tid   covet 

enl  beautli       ■ 

■  its     a  nd 

mo:  i    pleasing 

ii.  '  cape  ar- 
il i  roundlngs  In 
relation    to    building        eh     itions     and 

If    there    Is 

ii  i  obtain        e    bei  I 

LtiOl  ' 

i       iral   lake  at   a 
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so,  as  it  always  adds  vastly  to  the 
beauty  and  interest  of  the  landscape. 
Roads  and  walks  are  important  ad- 
juncts and  should  be  laid  out  with  re- 
gard to  utility  as  well  as  beauty.  By 
utility  we  mean  they  should  always 
lead  to  some  object  or  for  some  pur- 
pose and  not  run  at  random,  as  is  too 
often  the  case,  and  should  follow  easy, 
graceful  curves  without  being  too 
roundabout. 

We  now  come  to  the  most  important 
feature  of  landscaping,  the  point  re- 
MUiring  the  greatest  judgment  and 
knowledge,  and  wherein  most  signal 
failures  are  made.  either  through 
want  of  experience  or  the  fact  that 
stock  is  purchased  without  reference 
to  the  requirements  of  the  situation, 
and  that  is  the  proper  selection  of  the 
nursery  stock  to  be  planted,  for  here 
the  architect  has  to  consider  not  the 
present  but  the  future.  He  is  not 
building  for  today  only  but  for  coming 
generations.  The  tree  he  plants  today 
is  growing  in  stateliness  and  b'eauty 
from  year  to  year,  becoming  more  and 
more  "a  thing  of  beauty  and  a  joy  for- 
ever." 

Tlie  most  important  element  in  pro- 
ducing a  pleasing  landscape  is  a  proper 
blending  of  trees,  shrubs,  vines  and 
plants,  and  here  the  greatest  care  has 
to  be  exercised  both  in  the  selection 
and  the  placing,  as  this  is  the  finish- 
ing touch  of  the  artist  and  makes  or 
mar.-    it    as    a    finished    picture. 

The  house  being  the  main  feature,  all 
planting  must  be  done  with  reference 
in  lis  character  and  position,  care  be- 
ing exercised  not  to  obstruct  sightly 
views,  unsightly  objects  must  be 
screened,  and  principal  masses  show- 
ing irregular  outlines  so  placed  as  to 
stretch  along  rising  ground  if  possi- 
ble, and  so  arranged  that  they  will 
harmonize  with  Ibe  surrounding  prop- 
erty. 

The  i.e  i  effect  of  water  in  the  land- 
cap,  depends  on  trees  and  shrubbery 
i  in  accompaniment,  witli  its  re- 
flected forms,  shady  recesses  and 
scintillating   lights    and   shadows. 

Planting  should  be  generally  in 
rroup  in,]  masses,  with  here  and 
there  individual  specimens,  but  with 
plenty   "i    "pen    lawn    for   light,   air  and 

view. 

i '  ojeeti      ei       irban     li  omes    would 

do    well    to    consult    the    landscape    en- 

neei  before  the  erection  of  build- 
ings, as   i  heir   loi  at  Ion   has   much    to  do 

I  lie       •  Heel  i  vein--  S       of        t  lie        flit  lll'C 

embelllsl nt    of    their     surroundings, 

i  ii  i    I      v.  niiiii    be    ga  i  neii      in     every 

way,  for  then  exposures,  soils,  drain- 
age, walks,  roads,  etc.,  could  be  taken 
Into    considers  tion,    giving    result  s    no1 

otherwise    possible    to    obtain   and    

erally   al    much    less  expense. 

It    Is   a    !"  <  uliai    tact    i  hal    arch  II  eel  a, 
in  .    i     ■:.  II  liiiul    except  Ion,    ignore    land- 
sen  pe      i    II  e.    I       .      I,-.,   I,  iih      -lii         h      1"      ell  - 

the    iiea  ui  y    of    their    work,    and 

rare]      take  this  fea tun     nl m  Idera  - 

t  ion   in    local  in |    buildings;   but    we   be- 

■  i  mi  i  mil  distant  when  I  hey 
win    recognize    Its    value  and    will    first 


seek  the  advice  of  the  landscape  archi- 
tect,   before  determining   these   matters. 

Where  possible  the  main  building 
should  be  located  near  the  northern 
boundary  of  the  plot,  giving  all  prin- 
cipal rooms  a  southern  and  eastern  ex- 
posure, with  massed  plantings  on  the 
northern  and  western  boundaries,  thus 
affording  protection  from  the  prevail- 
ing northwest  wintry  winds  and 
shielding  more  sensitive  and  choicer 
plants  and  trees  that  grace  the  lawn. 

Driveway,  also  used  as  a  walk  from 
the  street  or  road,  should  approach  the 
house  and  stable  or  garage  beyond, 
with  a  graceful  curve,  from  which  may 
branch  narrow  walks  among  the 
shrubbery,  etc..  to  the  several  points 
of  interest,  affording  opportunity  for 
plantings  in  the  way  of  borders  of 
perennials  and  annuals  according  to 
the   individual   taste. 

For  divisions  between  properties  or 
separation  from  the  highway  there  is 
nothing  more  economical  and  beauti- 
ful than  a  well  kept  hedge,  which  na- 
ture keeps  freshly  painted  from  year  to 
year  without  cost,  and  is  not  subject  to 
decay.  For  this  purpose  there  are 
many  beautiful  and  useful  plants,  but 
all  things  considered.  California  Privet 
il.igustrum     ovalifolium)     is     probably 
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the  best,  as  it  is  almost  evergreen,  re- 
taining its  shiny  green  foliage  late  in 
the  winter,  bears  shearing  well,  may 
be  trimmed  to  any  form  or  size  and  is 
a  rapid  grower,  forming  a  good  close 
fiedge  in  a  short  time,  and  where  this 
is  not  found  sufficiently  hardy  one  of 
tlie  more  hardy  varieties  of  this  family 
may  be  substituted  and  will  be  found 
almost  equally  desirable.  A  close  sec- 
ond to  the  Privet  is  tlie  Tbunberg  Bar- 
berry  (Berberis  Thunbergii),  a  dense, 
low  growing  shrub  forming  an  im- 
penetrable hedge,  being  armed  with 
sharp  spines  and  bearing  a  profusion 
of  brilliant  red  berries  which  remain 
all  winter.  This  is  preferred  by  many 
for  the  reason  that  it  requires  little  or 
mi  trimming  and  also  for  the  beauty 
of  its  autumnal  foliage,  which  is  most 
brilliant.  There  are  many  other  use- 
ful and  beautiful  plants  suitable  for 
hedging,  giving  a  wide  range  for  in- 
dividual    taste-. 

Where  there  is  plenty  of  room,  some 
of  I  In-  evergreens  are  both  useful  and 
beautiful;  giving  protection  from  the 
winter  winds  ami  break  the  monotony 
uf  the  winter  landscape. 

Where    II    Is    possible    to   do   so    it    is 

I  lines    niiisl     effect  Ive    to    eoinplelelv 

screen  the  Interior  from  the  highway, 
arranging  ii  so  thai  a  sudden  turn  in 
the   drive    brings    11    into   view    with   all 

i  i  en  ui  y.  We  have  in  mind  places 
ni  this  kind  where  strangers  coming 
upon  it  for  i  lie  first  time  w  in  i  op  In 
open-moul  hed  as  tonl  Ii  ment  a  ml  gh  e 
in  i  aion  In  such  terms  a  -  "i  ih,  isn't 
ibis      beautiful What       a       lovelj 

ii  in  "'  etc  .  all  of  which  make  t  he 
owner  feel  well  repaid  foi  the  rare 
ami    e pa  ri  i  i  vi  i  \     li  ■•  ii  i    ex] 

penile. I     UPOn     If 

Where    space    Is    limited,    as     In     the 
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CMee  of  an  ordinary  city  or  village  lot, 
Sfty  50x120  feet,  the  problem  of  beau- 
tifying that  confronts  the  ambitious 
inner  is  one  requiring  careful  consid- 
eration and  judicious  handling,  espe- 
cially where  co-operation  of  neighbors 
Id  not  possible  with  a  view  to  a  har- 
monious whole,  as  surroundings  must 
he  t.iken  into  consideration,  and 
are  often  sucli  as  to  tax  the  igenuity 
of  the  most  skilled  designer:  and  yet 
landscape  gardening  .should  be  used, 
and  is  quite  a;  valuable,  in  connection 
with  the  humble  home  as  with  the  lay- 
ing out  of  grounds  of  a  park  or  vast 
and  its  moral  and  elevating  in- 
Buence  is  even  more  pronounced  and 
valu.tMe  for  the  reason  that  it  comes 
Bore  in  touch  with  the  masses,  and  its 
influence  is  contagious.  Let  one  lot 
owner     "fix     up"     and     immediately     his 

lors  begin  to  "spruce  up" 
unless,  perchance,  he  be  so  unfortunate 
K  to  have  utterly  lost  all  isense  of 
pride  and  ambition.  Thus  the  move  on 
the  part  of  one  to  improve  the  exterior 
of  his  home,  however  humble,  will 
often  improve  the  tone  of  the  neigh- 
borhood, with  a  corresponding  im- 
tovement  in  its  sanitary  condition. 
And  let  it  be  borne  in  mind  that  no 
improvement  is  complete  unless  it 
takes  in  the  back  yard  as  well  as  the 
front,  for  this  is  quite  as  important 
and  will  afford  quite  as  much  satisfac- 
tion and  pleasure,  and  what  is  more. 
max  be  made  profitable,  for  here 
beauty  may  be  combined  with  the  prac- 
tical, and  the  ground  made  to  produce 
both  luscious  fruit  and  fragrant 
tl.nvi  ■!•  in  company  of  the  succulent 
vegetable,  besides  affording  healthful 
and  pleasurable  exercise  in  caring  for 
them,  and  no  home  is  truly  perfect 
it  all  these  things. 
Such  a  home  will  probably  average 
|  i  $1.11011     for    lot     and     $2,500     for 

Building).  One  hundred  dollars  ex- 
pended for  stock  and  planting  is  less 
than  3  per  cent,  of  the  above  amount. 
and  if  judiciously  expended,  will  in 
two  years'  time  increase  the  value 
from  10  to  23  per  cent,  and  ii 
each  year  thereafter  as  trees  and 
shrubbery  increase  in  size  and  beauty. 
No  other  investment  yields  so  great 
a  return  in  value  and  satisfaction. 
I  — From  publication  "Landscape  Gar- 
dening."    Copyright    by    Vredenburg    & 
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have  gone  to  the  making  of  these 
massive  reefs  that  now  form  one  of 
the  new  monuments  to  Galveston's  ma- 
terial  progress. 

The  owners  of  the  building  met  with 
much  technical  opposition  in  their 
plan,  but  are  still  firm  in  the  belief 
that  they  have  produced  a  building  ma- 
terial of  remarkable  strength  and 
cheapness.  There  is  but  approximately 
10.000  pounds  of  metal  reinforcement 
in  the  building,  and  -Mr.  Bonn,  one  of 
the  proprietors,  argues  that  the  build- 
ing could  have  been  constructed  with 
perfect  safety  with  nothing  but  the 
oyster  shell  concrete  in  the  walls.  The 
concrete  skeleton  of  the  building  con- 
tains about  26.123  cubic  feet  of  mate- 
rial formed  of  one  part  cement,  two 
parts  sharp  sand  and  four  parts  shell. 
An  estimate  based  on  the  weight  of 
the  average  common  shell  shows  that 
approximately  .-..-,1111.1111,,  bivalves  sacri- 
ficed their  outer  garments  that  the 
five-story  structure  might  rise  in  the 
Galveston    business    district. 

Ka-ting  on  a  shell  concrete  founda- 
tion four  feet  wide,  the  walls  of  the 
first  three  stories  are  fourteen  inches 
thick  with  18-inch  pilasters  at  fre- 
quent intervals  to  strengthen  and  sup- 
port the  walls  of  the  five  floors.  After 
the  third  story  the  wall  is  reduced  to 
12  inches  with  16-inch  pilasters  for 
one  story,  and  for  the  fourth  and 
fifth  floors  a  still  further  reduction  is 
made  to  ID-inch  wall  and  16-inch 
pilasters. 

Expressing  complete  confidence  in 
his  plan  of  construction  and  the 
strength  of  the  material  used.  Mr. 
Bohn   says    that   he   could,    with    perfect 
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OjMer    Sheila    Replace    tirnvcl    in    < 
erete   n-ulldlne. 


ling    out     from      the      fields      of 
stews,   frys,    cocktails,  and   othei 
delicacies    in    which    it    has    long    I 
supreme,     the     humble 
nervous    system   has   of  lati 
Wiley    so    much    concern,    lias    entered 
1    .       ,  enuous  life  as  a  chief  con 
fa      1    concrete    from    which    a    now 
Bess   structure  is  to  lie  built   at   G 
I. ip..    Texas. 

A  five-story  building,  designed  for 
mercantile  and  office  purposes  and  oc- 
cupying a  space  of  120x43  feet  in  the 
heart  of  the  Galveston  business  dis- 
trict adjoining  the  City  Hall 
Bast    side,    has    nearly  comple- 

tion       T    •      taci        1  1  ete     on 

which   the   framework   of    the    building 
.1     tructed    is   shell    taken    from   the 
Baj        '  ;•  nera  tlons 
of    oysters    for    hundl  ■ 
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safety,    add    three    more    stories    to    the 
building, 

M.     Bohn     first     used    concrete    mixed 
1     in    1882,    when    he     built     a 
orbing  and  foundation   three 
feet  high  and  336  feet  long.     Two  years 
later    a     conflagration    'swept    over    this 
pan    of    the    city    and    against    the    wall 
hi     1    1       urbing    there    was    piled    23,000 
lumber.     This  was  entirely  con- 
out  a  particle  of  damage  re- 
sulting   to    the    wall    or    the     curbing. 

in  ail    has    si 1    the    test    of 

,  nd  water  since  that  time,  and 
today  it  is  as  firm  and  apparently  a,< 
the  day  it  was  constructed. 
In  isss  -Mr.  Bohn  built  a  cistern  and 
foundation  for  a  two-story  building. 
which  are  standing  today,  firm 
and  solid,  without  a  crack  or  evidence 
of  decomposition. 

Shell  is  delivered  in  Galveston  by 
.  at  the  wharf.  After  it  has 
been  picked  up  and  loaded  by  suction 
dredges  at  the  wharf,  hopper  dredges 
are  used  to  transfer  the  materials 
from  the  barges  to  the  wagons  on 
cars  waiting  for  it.  and  it  is  delivered 
about  the  city  at  a  cost  of  approxi- 
mately 75  cents  a  cubic  yard.  Gravel 
coses,  delivered,  about  81  cents  a  yard. 
Shell  from  Galveston  Bay  has  long 
been  used  as  surfacing  for  streets, 
a  railroad  beds.  There  is  now 
within  the  city  limits  approximately 
;.-,  miles  of  shell  street-  which  have 
improved  and  given  prac- 
isphalt  finish  by  the  use  of 
crude  oil.  Four  big  concerns  with 
equipment  valued  at  over  $1,500,000  are 
now  exclusively  engaged  in  the  shell 
business  at  Galveston. — Dealers  Build- 
ing Material  Record. 
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APARTMENT  HOUSES. 


SAX  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  $15,000.  Ar- 
chitects. Righetti  and  Headman.  Phe- 
kin  Bldg.,  S.  F.  Owner.  Mr.  Faville 
The  building  will  be  erected  on  prop- 
erty at  the  corner  of  Green  and  Mont- 
gomery street,  covering  a  considerable 
ground  area.  There  will  be  stores  on 
the  first  floor  and  a  number  of  two- 
and  three-room  suite;  on  the  upper 
doors  Interior  finish  will  1 f  pine- 
throughout.  All  suites  will  have  wall 
beds  and  private  lath  rooms.  Plans 
-  for  steam  heat.  Bath  rooms 
will  have  cement  floors  and  tile  wains- 
cot. Entrance  will  be  finis]  ed  in  mar- 
bit  and  tile.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  on 
in. iii  [ath  Plans  are  complete  and 
are   i>eing  taken. 

PAX    FRANCISCO      Apartment    house. 
in.!  1         brick      and       steel. 

\.  nltei  t.     Fed       11. 
hankers'    Investment    Bldg.,    S.    F.     Own- 
es,    Starr    and    Larsen.      This    building 
v,  iii   be  .a  ected  al   the  soul    ea   1   corner 
of    Sutter    an     ion. 

in ,    of   :i    feet    9    hi.  I  es    bj 

'.1    indies       interior    has    been    arranged 
tor    1 8    large    suites    !-,  -  Idi  -    ston 
lobby    on    the    first    floor.       Interior    fin- 
ksh     will     be    of    pine     with      some     elm 


panels    and      hardwood     doors.         There 

earn    heat,    vacuum    cl( 

system,     elevator      service     and     a      hot 

v.  supply.      Bath    rooms    will    have 

and     tile     wainscot.       All 

apartments   will   be   equipped    with    wall 

.<■  ill   have  private  bath  rooms, 

I    •     ■   Aiding   will    be   faced 

1   1    brick,      1 'nil' ruts    tor    the 

steel    work    and    foundations    have    been 

-    are    now    being    taken    on    all 

other  puis  of  the  work.  Contracts  will 

be  segi 

SAX     FRANCISCO — Apartment     house 

I  story    brick    and    frame. 
:  1  teni  ■      11 

Ko    I  S     F.      Owners,    Goldberg- 

Bow  1  1  '"      The   building    now    occu- 

e    owners    at   tin 
corner  Haigfhl    and    M  1  sonic    avenue 

will    be     idded    to    and    two    ad  I 

1  •noted.      Upper    floors    will 
Into    modern   apa  rtments 
of   two        d  Interior   fin- 

ish   will    be    of    pine    wil 

irdwood      lb,  oil-.  \ 

I       Tile 
ed   in   the  bath   rooms.     Pres- 

II  be  unchanged.     Exterior 

building  will 

with   brick   veneei-  and   terra 
cotta.  re  complet,  i    figures 

SAN 

' 
Frank    s.    11 


street,    S.    F.      Owner's    name    withheld. 
Tin      building    lias    been    mentioned    in 

i iumns    befoi  e    u  hen   plans  were 

tarted.  The  building  will  cover 
a  considerable  ground  area  and  will  be 
arranged  with  a  store  on  the  first  floor 
and  suites  of  two  and  three  rooms 
above.  Interior  finish  will  be  of  pine 
throughout.  All  suites  will  have  wall 
nd  private  bath  rooms.  A  cen- 
tral heating  system,  probably  steam, 
will    be    installed.  Bath    rooms    will 

omposition  floors  and  tile  wains- 
cot. Exterior  of  the  building  will  be 
covered  with  cement  plaster  and  brick 
veneer  base.  Plans  are  complete  and 
figures    are    being    taken, 

LOS  ANGELES,  CAL— Apartment 
house,  3  story  and  base,  brick  and 
steel.  $40,000.  Architect,  L.  L.  Jones, 
I.  W.  llellman  Bldg..  L  A.  Owner,  C. 
W.  Howard.  The  building  will  be 
I  on  Pico  >treet.  having  a  front- 
age of  43  feet  and  a  depth  of  125  feet. 
Interior  h-as  been  arranged  to  contain 
65  rooms  which  will  be  divided  into 
two  and  three  room  suites.  All  apart- 
ments will  have  private  bath  rooms 
and  wall  beds  Interior  finish  will  be 
Of  pine  with  cement  Hours  in  the  bath 
in  and  tile  wainscot.  Plans  pro- 
vide lor  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Marble 
and  till-  will  be  used  in  the  entrance 
tie.  Exterior  of  the  building 
will  be  faced  witli  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

Contracts  Awarded. 

LOS       ANGELES.       CAL.— Apartment 

j    a  n, I    ba  -e.     i  'in  s-    A   con- 
.n.       J40, 000,       Architect,      C.     F. 
Borton   Co..   Hibernian   Bldg..   L.  A.  Con- 

■  i  ii  e,  $1". 

LOS       ANGELES,       CAL— Apartment 
-    and   base,   frame.   $36,000. 
i  luilding  and   Invest- 
rhorpe   1  lldg      L.    A.      Owner, 
R.   P.   Smith.     Contractors,   Maine   Build- 
Co      Thorpe   Bldg., 
I.     A.      Contract    price,    $36,000. 

BANKS" 

BANDON,     ORE.— Bank,     _     story    and 
i,i,i,  i  'ost     not 

'  isl  lind,    First 
National   Bank   Bldj  Owners, 

First    National    Bank    of    Bandon.      This 
n  ork  ere    before 

were   I  tarted       Work- 

ing drawii  een  i  ompleted  and 

i   building  the   Rrsl    floor  of  which 
i     oted    to    the    exclusive    use 
,     lank.      Upper   floor   will   be   sub- 
Interior 

linish     will     : t     pine     and     hardwood 

with  ornamental  plaster 
and  deposit 
vault  will  be  installed.  There  will 
the  build- 
ing  will   i,e   faced   with 

are     be- 

i  will     be    opened     on 

Si  pi 

BRIDGES  AND  DAMS. 
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and  specifications  can  be  secured  from 
the  Countx  Engineer  or  from  County 
Clerk    B.    M.    Barnwell,    Fresno. 

NESIKA,  WASH. — Bridge,  steel  and 
concrete,  $25,000.  Engineers,  Bower- 
man  and  McCloy,  .Mutual  Life  Bldg., 
Seattle.  Owners,  Lewis  County.  The 
bridge  is  to  be  erected  over  the  Cow- 
litz river  and  will  con-ist  of  a  steel 
span  280  feet  long  with  abuttments. 
Plans  are  now  being  prepared  and  bids 
will  shortly  be  called  for  by  the  State 
Highway  Commission.  Full  particu- 
lars can   be  secured   from  the  engineers. 

.    Contracts  Awarded. 

VISALIA,  TULARE  CO.,  CAL. — 
Bridge,  steel  and  concrete.  Cost  not 
stated.  Engineers,  Engineering  De- 
partment Santa  Fe  R.  R.  Co.,  L.  A. 
Owners,  Santa  Fe  Railway  Co.  Con- 
tractors,  Shattuck-Effinger  Cons't.  Co., 
L.   A.      Contract  price  not  stated. 


Wednesday,    Aug.     27     1913. 
COURT  HOUSES. 


BIG    SANDY     CREEK,     FRESNO    CO., 

Birdg'  :ii  i : 

not  stati  nl      Engineer, 

,  ,  ■     ,  County.  1 

ompli 
i    ,■  approva  I  of 

.,    concrete   a  nd    wooden    bi  Idge 
,     Big       .  ,..\  eel  ■■■ 

.iken    for    the    const] 
nnd   will   be  opened  on   Sept.   :'nd.  Plans 


OHURCHES. 

SAN  ,  FRANCISCO  — Relief  Home 
Chapel,  1  story  and  base,  frame, 
$12,000.  Architect,  City  Department 
of  Architecture,  Temporary  City  Hall 
Bldg..  .S.  F.  Owners,  City  and  County 
ut  San  Francisco.  Bids  were  opened 
at  the  hut  meeting  of  the  Board  of 
Public  Works  for  the  construction  of 
i  Chapel  at  the  Relief  Home  Tract. 
The  lowest  figures  wen  presented  by 
.1.  W.  Carr  at  $9,482.  A  complete  list 
of  these  bids  appear  under  the  head- 
ing  of   .San    Francisco,    in    this    issue. 

FRESNO,  FRESNO  CO.,  CAL. — 
Church,  1  story  and  base,  reinforced 
concrete,  $20,000.  Architect's  name  not 
given.  Owners,  Gregorian  Catholic 
Church.  Plans  for  a  new  church  edi- 
fice which  will  be  erected  at  the  corner 
of  Ventura  and  M  Istreets  have  been 
accepted.  Construction  will  be  of  the 
reinforced  concrete  type  throughout. 
Further  particulars  will  be  given  in 
tlie  next  issue  of  the  Building  and  In- 
dustrial   News. 

I.i  is  ANGELES,  CAL— Church,  1 
Sim  v  and  base,  frame.  JU.'.ihih  Archi- 
tect, Robert  H.  Orr,  Van  Nuys  Bldg., 
I..  A.  Owners,  Boyle  Heights  Christian 
Church.  The  building  will  be  erected 
at  the  coiner  of  Second  and  Breed 
treets  and  will  cover  an  area  of  60x 
120  feet.  Besides  the  main  auditorium, 
which  will  have  i  seating  capacity  of 
600    people,    plans    provide    for    13    class 

i ns,      Interior    finish    will    be   of   pine 

with  maple  floors.  There  will  be  a 
plenum  system  of  heating.  Art  glas's 
windows  are  specified.  Exterior  of  the 
building  will  be  •  ■•<.  ered  with  cement 
plaster  on  metal  lath.  A  clay  tile  roof 
will  be  used.  Plans  .ire  complete  and 
figures    will    be    caled    for    eary    m    Sep- 

1  .   nihil 

Contracts  Awarded. 

ROSBBURG,  (lit  10.— Church.  2  story 
and  base,  flame.  $15,437;  An  I  ite.  U 
Tourtelotte  and  Hummel,  Rothchild 
Bldg  .  I'm  I  land.  I  Iwners,  First  .Metho- 
dist Church  of  Roseburg.  Contractoi 
If,  i).  Koeppem,  482  15th  street,  Port- 
land.     Contract    price,    $1 

LONG  BEACH,  I,'  >S  ANGELES  CO., 
CAL. — Church,  1  storj  and  ba  e,  brick 
and  steel,  $80,000.  Architect,  II.  M. 
Pattei  on,  ii  T  Johnson  Bldg.,  I..  A. 
Owners.  Long  Beach  Congregational 
i  Ihurcli  Contractoi  i  C  B<  ei .  Long 
,i  a  ml     K  lin«    i'o.    Union     League 

Bide  ■  L  A.  Contract  prici  $80,000, 
Note — Ho  mm  Mi  in-  v.  i  Ii  ,,,,,i  an  area 
,1    i  mix  1.", a    feet. 


SAN    FANCISCO — City    hall,    t       toi 
and        base.  Class        A         construction. 

Architects,  Blakewell  and  Brown,  2.",1 
bei  in.  street.  S,  F.  (iwners.  City  and 
County  of  s.iu  Francisco  Plans  and 
specifications  for  the  architectural 
i.i  in  cotta  and  masonry  work  on  the 
new  City  Hall  have  been  completed 
iiul  have  received  the  approval  of  the 
Hoard  of  Public  Works.  Bids  are  now 
being  called  for  on  this  work.  Fig- 
ures will  be  opened  on  September  3  by 
the  Board  of  Public  Works.  Plans  and 
specifications  can  be  obtained  from  the 
City  Department  of  Architecture.  Tem- 
porary City  Hall  Bldg.  An  official  pro- 
posal for  this  work  appears  under  the 
heading    of   official    Advertising    in    this 


FACTORIES  &  WAREHOUSES 


OAKLAND,  CAL.  —  Warehouse,  1 
story  brick  construction.  Cost  not 
stated.  Architect,  Alvin  J.  Stern.  1  ."■-:: 
Broadway,  Oakland.  Owner  F.  T.  Mc- 
Henry.  The  building  will  be  erected 
at  the  corner  of  19th  street  and  Broad- 
way  .iiul  ha-  been  designed  for  a  large 
warehouse.  Construction  will  >i  of 
the  heavy  mill  type.  No  interior  fin- 
ish is  specified.  There  will  be  metal 
window  sash  and  frames  and  fireproof 
doors.  Exterior  of  the  building  will 
be  faced  with  stock  brick.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers, who  will  shortly  take  figures  for 
the    general    construction. 

PORTLAND,  ORE.  —  Warehouse,  2 
story  and  base,  brick.  Cost  not  stated. 
Architects,  Emil  Schact  and  Sons, 
Commonwealth  Bldg.,  Portland.  Own- 
ers, D.  P.  Thompson  Estate.  The  build- 
ing will  be  erected  on  the  East  Side 
and  will  cover  an  area  of  100x200  feet. 
Construction  will  he  of  the  heavy  mill 
type.  There  will  be  elevator  service, 
spiral  chutes  and  an  automatic  sprink- 
ler system.  Metal  window  sash  and 
t'rames  and  fireproof  doors  are  also 
spei  nd.  No  interior  finish  will  be 
ii  eel.  Exterior  of  the  building  will  be 
laced  with  stock  brick.  Plans  are 
now   being   prepared. 

Contracts  Awarded. 

PORTLAND,  ORE. — Warehouse,  2 
story  and  base,  brick.  $40,000.  Archi- 
tect. Anion  Gould,  Worcester  Bldg.. 
Portland.  Owners  National  Cold  Stor- 
age Co.  Contractors,  Bingham  and 
McClelland,  Lumberman's  Bldg..  Port- 
land.     Contract    price.    $40,000. 

PORTLAND,  ORE.— Brewery  addi- 
tion, '1  story  and  base,  brick  and  steel. 
Cost  not  -fated.  Architect.  Joseph 
Jacobberger,  Portland.  owners.  Gam- 
hrinus  Brewerj  Co.  Contractors,  The 
Fi  id"  :  g  Cons'f  i ',,  .  i  iregoni'an  Bldg.. 
Portland.       Contract     price    not     stated 

PORTLAND,      ORE         Warehouse 
story    and    tins,'      reinforced     concrete 
$60,000.      Architects,    Emil    Si  hai 
Son-,    Commonwealth     Kbit;..     Portland. 
Owners,    star    Sand     i'o        Contractors, 

lln    lev     \l  inn      i  10  Hon  il        of       Trade 

i  lldg  .    Portland    Oonti  ai  I    pi  lei  .    < 


FIRE  HOUSES. 


SANTA  ROSA,  SONOMA  CO.,  CAL— 
.lail.  i  story  and  iii  .  leu.!,,  ,  con- 
crete '  JOSI  li"t  stale  I  \,rc  Me,  t,  I 
\\  i  loliivor.  Royal  I  ir 
s.  F.  Owners,  CItj  "t"  Santa  Rosa, 
Preliminary  plans  for  this  building 
have    been    prepared    by    the    an       • 


Wednesday,    Aug.     -7     1913. 

and  approved  by  the  City  Council. 
There  will  be  a  cement  floor,  pine  trim 
and  a  central  heating  system  A  num- 
ber of  steel  cages  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Bids  will  be 
called    for   shortly. 


FLATS. 

SAX  FRANCISCO— Flats,  2  story  and 
base,  frame,  $4,S00.  Architect,  none. 
Owner.  J.  Harold  Johnson,  7:::'  9th  ave- 
nue. S.  F.  The  building,  which  has 
been  designed  to  contain  two  modern 
flats,  will  be  erected  on  the  east  side 
of  9th  avenue  south  of  Cabrillo,  cover- 
ing an  area  of  24  feet  10  inches  by  57 
feet.  Interior  will  be  finished  in  pine 
with  some  hardwood  floors.  There  will 
lie  an  open  fire  place  with  brick  man- 
tel in  each  of  the  living  rooms.  Some 
hardwood  floors  will  be  used.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Terrazzo  will  be  used  in  the 
ve-tit'iile.  Exterior  of  the  building 
will  be  covered  with  rustic,  cement 
plaster  on  metal  lath  and  brick  veneer 
base.  Plans  are  complete  ond  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

SAX  FRANCISCO  —  Flats,  2  story 
and  base,  frame,  $4,000.  An  i  t. 
none.  Owners.     Leigh     and      Schultz, 

330  Sth  avenue,  S.  F.  The  building  will 
be  erected  on  the  east  side  of  loth 
avenue  near  Anza  street  and  will  cover 
an  area  of  2Sx52  feet.  Interior  has 
been  arranged  to  contain  two  flats  of 
(our  and  five  rooms  each  witli  bath; 
Interior   finish    will  be  of  pine  and   red- 

w i    with   some   hardwood    floors     Bad) 

living  room  will  have  an  open  fire 
place  with  brick  or  tile  mantel.  Bath 
rooms  will  have  cement  floors  and  tile 
wain-cot.  Tile  will  also  be  used  in 
the  kitchens.  Entrance  vestibule  will 
be  finished  in  terrazzo.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic, cement  plaster  on  metal  lath  and 
an  artificial  stone  base.  Plans  are 
complete  and  in  the  hands  of  the  own- 
ers .who  will  do  tiie  work  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

OAKLAND,  CAL.-  Flats.  :'.  story 
and  base,  frame.  $5,000.  Architect,  J. 
Henry  Boehrer.  Delger  Bldg..  Oakland. 
Owner  F.  G.  Troy.  The  building  will 
be  erected  on  41st  street  near  Broad- 
way, and  has  been  designed  to  con- 
tain three  and  four  room  flats.  Inter- 
ior finish  will  be  of  pine  with  some 
elm  panels  and  hardwood  floors.  There 
will  be  an  open  fire  place  in  each  of 
the  living  rooms.  Mantels  will  be  of 
brick.'  Tile  will  be  used  in  the  bath 
rooms  and  kitcnens.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
md  in  the  hands  of  the  owner, 
wl  o   will   do  the   work   by  Day  Labor. 
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-Metal  window  sash  and  frames  and 
special  gasoline  storage  tanks  will  be 
installed.  Exterior  of  the  building 
will  he  faced  with  cement  plaster. 
Plans  are    being   prepared. 

OAKLAND,  CAL. — Garage  alterations 
1  story  frame.  Cost  not  stated.  Archi- 
tect, none.  Owners,  Myers  and  While. 
The  present  frame  building  at  the 
corner  of  25th  street  and  Broadwaj 
will  be  altered  into  a  modern  commer- 
cial garage.  Plans  provide  for  a  ce- 
ment floor.  Exterior  of  the  building 
will  be  covered  with  cement 
on  metal  lath.  Considerable  machin- 
ery will  be  purchased.  Plans  are  com- 
plete and  in  the  hands  of  the  owners. 
Work    is    now   out    for    figures. 


<  ITOHN 


rms. 


■  hit. 


1?. 


etc*j   Hoise    Proj- 


GARAGES. 


SAX      FRANCISCl  I      Garagi        I      story 
and   base.    Class   A  construi 
Architect,    O'Brien    Bros.,    Cluni< 
S.     F.       Owner's     name     withheld.       The 
building    will    be    erected    in    th<  "- 

town     district    and    lias     been      • 
for   one    of    the    largest    commen  '- 

rages  in   the  city.    Construction    will   be 
fireproof;      The    structure    will 
storage    area     of     28,000     square      leet. 
Plans    provide     for     a      complete      steel 
frame,  reinforced  concrete 
crete     floor     and      steel      roof      trusses. 


GOVERNMENT  WORK  AND 
SUPPLIES. 

PROSPECTIVE    BIDDERS. 
Supervising    Architect. 

Specifications  for  work  under  the  of- 
fice of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in   these  columns: 

Pasadena,    Cal.,    Construction  ,     Septem- 
ber   11. 

King  Lumber  Co.,  Charlottesville.  Va. 

Hiram   Lloyd    Building  and    Con 
tion    Co..    St.    Louis.    Mo. 

J.  E.  &  A.  L.  Pennock.  1003  Land 
Title    Building,    Philadelphia.    Pa. 

M.   Yeager   &  Son,   Danville,    111. 

Dieter  &  Wenzel  Conrtruction  Co., 
Wichita,    Kan. 

J.  W.  Wiese.  130-1  City  National  Bank 
Building.  Omaha.  Neb. 

Wise   Granite   Co..    Richmond.    Va. 

Sound  Construction  and  Engineering 
Co.,   Central   Building,  Los  Angele-.   Cal 

Southwest  Contractor  and  Manufac- 
turing Co..  506  Douglas  Building.  Los 
Angeles.    Cal. 

J.  W.  Atkinson,  Colorado  Springs. 
Colo. 

E.  Schulter,   Santa    Barbara.   Cal. 
Sound       Construction       Co..       Seattle. 

Wash. 

F.  J.  Anweg.  244  Kearny  street,  San 
Francisco,    Cal. 

Campbell  Building  Co..  Salt  Lake 
City,    Utah. 

San     Francisco,     CM,     Vault     Construc- 
tion.   September    2. 

Diebold  Safe  and  Lock  Co.,  Canton. 
Ohio. 

B.  F.  Sturtevant  Co.,  Washington, 
D.    C. 

Skinker  &  Garrett.  417  Evans  Build- 
ing,   Washington,   D.    C. 

David  Construction  Co..  Union  Trust 
Building.    Washington.    D.    C. 

Wells  Construction  Co..  619  Wit  er- 
spoon   Building.   Philadelphia,   Pa. 

Hygeis  Contracting  Co..  11:;:;  Broad- 
way,  Xew    York   City. 

Duplex  Electric  Co..  516  W.  57th 
ftreet.    Xew    York    city. 

P.  F.  Cormley  Co.,  Union  Trust 
Building.    Washington.    D.    C. 

''arl.on  Steel  Co..  foot  of  32d  street. 
Pittsburgh,    Pa. 

E.  A,  Ohmer  Co..  3  W.  29th  street. 
New-    York    city. 

York    Safe   and    Lock   Co.,   York     i 

Hall's  Safe  Co.,  Spring  Grove  avenui 
Cincinnati,    Ohio 

lleiiing-llall-Marvin  Safe  Co.,  100 
1 IdWay,    Xew    York    City. 

Mingato-  e  Steel  Safe  Co..  253  Broad- 
way.   Xew    York    City. 

Mosier    Safe   Co..    Hamilton.    Ohio. 

Remington  &  Sherman  Co..  636  Ricl 
niond    street,    Philadelphia,    Pa. 


The  following  bids  were  opened  at 
the  U.  S.  Reclamation  Service,  Los 
Angeles,  Cal..  for  furnishing  cross- 
arms,  insulators,  etc..  for  the  Boiise 
project,   Idaho: 

Item    1,    530    crossarms;    2    galv.    arm 

i      -      3,    1,600    insulator    pins;    4,    1,600 

insulators:    5,    90    strain    insulatorts;    fi 

ilv.   two   bolt   guy    wire   clamps;   7, 

50  galv.  guy  anchors. 

Pacific  State  Electric  Co.,  Los  Ange- 
:•  s,    i  \il..    item    1,   $121.90;    2.    $1  r 

I.    $th'  1":    5,    $6.75;    6.    $15.30;    7. 
$77.50. 

B.  F.  Kieruff,  Jr.,  &  Co.,  Los  Angeles. 

Cal.,     item     1.     $180.20;      2.      $125.SS;      3, 

1.    $52;    5.    $7.2":    6,    $23.65;    7    $74. 

n     I; ling     Co.,     Los     Angeles. 

Cal.,     item     1.     $2u».xs:      2.      $ls9.7u:      2. 
t.    $41.90;    5,    $6.53;    6,    $23.46;    7, 


50. 


Electric  Appliance  Co.,  San  Fran- 
cisco. Cal..  item  1,  $233. 2a;  2.  $112.04; 
:'..  $27.20;  4.  $41.06;  :>.  $6.75;  ''..  $11.94: 
7.    $82.05. 


Port  To«nseud,    Wash.,    Boiler 

The  contract  for  installing  two  new 
heating  boilers  in  the  U.  S.  public 
building  at  Port  Townsend,  Wash.,  has 
been  awarded  to  the  Rautman  Plumb- 
ing &  Heating  Co.,  Seattle,  Wash.,  at 
$2,290. 


Karth   Work  and  Structures,  Rec.   Serv- 
ice. 

The  following  bids  were  opened 
Vug  ist  6  at  Malta.  Mont.,  for  earth 
work  and  structures,  second  unit,  Dod- 
son-North  Canal.  Milk  River  project, 
Mont.: 

Item  1.  excavation;  2.  excavation;  3, 
st:  uctures,   etc. 

llau   er   &   Sim.    Dooley    Building,    Salt 

City,     Utah,     item     1,     $20,415;      2, 

i  ■"      3.    $23,329.60. 

.1.     E.     Hilton    Threet    Bros.    &     Jolly. 

Billings.     Mont.,      item      1,      $21,795;       2, 

$23   170;    3.   $24,649.80. 

Hayden      Bros.,      Spalding'       Building, 
d,    Oreg.,     item      1.      $23,S75;       2. 
3.    $29,161.10. 
Nelson    &    O'Neill     Yankton,    S.    Dak., 

$23,196.50;    2.    J23.48J..50. 
Tebbs  &  Taggart.  Cowley,  Wyo.,  item 
1.    $25,270;    2.    $23,47fi. 

les   Wilhite   *    Co.,    Malta,   Mont., 
item   1.  $25,275;   2,   $21 

Lamoreaux    Bros.    Co..    Omaha.    Nebr., 

S2N.!H7.:.»:    2.   $::n.ls7. :.n. 
Denning,  Congleton  .1-   Monison,  Malta. 

item    2.    $26,610. 
.lames    Burton,    Delhi,     Iowa,     item     3, 
- 

John  S.  Hanson,  Williston,  N.  Dak., 
item    ::.    $30,651.70. 


v,,,, 


hi, is 
strn 


en  m 

$23, 


anil    Side   Track.    Fort    1).    A.    Hus- 
sell. 

following  i-  a  schedule  of  the 
received  at  the  office  of  the  con- 
ting  Q.  M..  Fort  D.  A.  Russell, 
for  the  reconstruction  of  spur 
side  track.-  at  this  post: 
X.  La  Fonts  Ine,  C  eyer  no.  Wyo., 
oximately   6.517    lin    ft.    80-lb.   steel. 

16-lb.    st, -el,    $23, 

i  ;  irvej       &       Bartlel         C  teyenne, 
6,547    ho    ft,     S0-1  $21,900; 

i    -teel.    $1! 

orison     Contracting     &      M  ■  . 
er.    Colo..    6,547    lin    ft.    -," 

56-lb.    steel.    $20,532.21. 
-tings,     Young     &      Dumm,     Chey- 
.     Wyo.,    6.547    lin    ft.     80-lb.     steel, 
00;    56-lb.    steel,    $22,000. 


u 


Hastings,  Young  .V  Uumm,  Chey- 
enne, Wyo.,  "standard  railroad  cross- 
ing" is  steel,  $:'3,875:  56-lh 
steel,   $22, 100 


FOUR-Aug.   20th— BERRY 

Motor  Truck,    I  .   v    Marine  Corps. 
Specifications    are    new    in    course    of 
preparation    at    Hie    office    of    the    U.    S. 
Marin,      I  ring     t  lie     purchase 

of    .i    S, lb     ■    otor    truck    for    use    at 

the  marine  barracks,  Naval  Station, 
Pearl  Harbor,  T.  II  It  has  not  yet 
been  definitely  decided  at  what  sea- 
port delivery  is  o  be  made  or  the  exact 
date    when    hid      will    i pened. 


Building;   .".!».    Puget    Sound.    Wash. 

The  advertisement  calling-  for  bids 
to  be  opened  September  li  at  the  bureau 
of  yards  and  docks  for  particular  con- 
struction and  tire  proofing  building 
No  59,  at  the  navy  yard,  Puget  Sound, 
has  been  withdrawn  ami  the  work  in- 
definitely  postponed. 


—HALLS  &  SOCIETY  BLDGS. 


SAN      FRANCISCO     Lodge       hall,       3 

k  and  steel,  $35,000. 
Architect,  Charles  raff.  Merchants'  Ex- 
e  Bldg.,  S.  F.  Owners,  Carpen- 
ters' all  Association.  Working  draw- 
ings for  this  building  have  been  com- 
pleted and  bidis  are  now  being  taken 
on  the  general  contract.  The  structure 
lias  been  designed  with  stores  on  the 
first  floor  ami  lodge  halls  and  offices 
on  the  upper  two  floors.  There  will  be 
a  central  heating  system  and  elevator 
service.  Stores  will  have  patent  fronts 
and  plate  glass  windows.  Modern 
plumbing  and  electric  work  will  be 
installed.  Exterior  of  the  building  will 
i  with  pressed  brick.  The  build- 
ing will  be  erected  at  the  corner  of 
■  in  and  Valenci  i  streets.  In- 
<•  largely  of  pine, 
witii  some  hardwood.  Plans  and  ispeci- 
fications  can  be  secured  from  the  Sec- 
•  liters'  Hall  Associa- 
tion at  804  Mission  street.  Two  propo- 
sitions are  being  figured:  Proposition 
A  ealling  for  a  figure  on  the  entire 
work  and  Proposition  B  calling  for  all 
work    •  ii  n try. 

OAKLAND,     CAL— Lodge      hall      and 
stores,    4    stoi  ,    brick,    steel 

and     reinforced    concrete.      $65,000.      Ar- 
I.  Henry  Boehrer,  Delger  Bldg., 
Oakland.      Owners,    I.    O.    O.    F.    Hall   As- 
on.     This  building   has  been  men- 
i     plans    were 
red.       The     structure 
will    bi ie    northwest    cor- 

ner   of    llth    and    Franklin    streets    cov- 

ble      ground      e  1 1 
There    will    be    a    number    of    stores    on 
the    first     floor    and    offii  •        and     lodge 
looi         Plans  pro- 
•  rotor  serv- 
i      will     be     of     nine 
and      hardwood      with      some      marble 
ill    be   a   large   open 
i    brick    mantel.      Stores 
will    ha  play    windows 

•  lerior  of  the 
building    will     be     faced     with     p 
brick,      P  impleti    and    Q 

are    being   taken.      Bids   are    to    be    sub- 

e   worl 
segregated     coi  i  Bids       will      be 

er   1st. 
BERKELEY,    A  LAM1    DA    pO      CAL 

and     base,     rein- 
.     . 

William     RatelifT      i  -,       National 

Bank   Bldg.,    Berk*  .  ners,  Berke- 
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ley  Elks'  Hall  Association.  Prelimi- 
nary plans  only  ha  i  e 
for  this  work  and  details  of  construc- 
tion are  not  available  at  this  lime.  The 
organization  has  secured  its  site  and 
as  soon  as  all  requirements  of  the 
building  have  been  fully  settled  upon, 
working  drawings  will  be  started  and 
contract's  let.  Further  mention  will 
be  made  of  the  work  in  these  columns. 
BURLINGAME,  SAN  MATEO .  CO., 
CAL — City  Hall.  2  story  and  base, 
brick  and  steel.  Cost  not  stated.  Archi- 
tect, Charles  Peter  Weeks,  .Mutual 
Bank  Bldg.,  S.  F.  Owners,  City  of  Bur- 
iingame.  This  building  has  been  men- 
Honed  here  before  when  the  architect 
was  first  commissioned  to  prepare 
plans.  The  building  will  cover  a  con- 
siderable ground  area.  Provision  lias 
been  made  in  the  plans  for  housing  all 
of  tlie  city  officials,  fire  and  police  de- 
partments and  for  a  large  council 
chamber.  There  will  be  steam  heat 
and  a  fireproof  vault.  Interior  finish 
will  be  o  fpine  and  hardwood  with 
some  hardwood  floors.  Metal  window 
sash  and  frames  will  be  used.  Exter- 
ior of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  figures  are  now  be- 
ing called.  Bid-  will  be  opened  on 
September  2nd.  Plans  can  be  secured 
from  the  architect  or  from  the  City 
Clerk.  An  official  proposal  appears 
under  the  heading  of  Official  Advertis- 
ing in  this  issue. 

Contracts   Awarded. 

McMIMXYlLLlv  OKI-:.  — Lodge  ,hall, 
3  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect  C.  C.  Robins, 
Ainsworth  Bldg.,  Portland.  Owners, 
McMinnville  Masonic  Hall  Association. 
Contractor  Robert  Shelley,  Gerlinger 
Bldg..  Portland.  Contract  prios  not 
slated. 


HOSPITALS. 


SAN  RAFAEL.  .MARIN  CO.,  CAL  — 
County  Infirmary,  2  story  and  base,  re- 
inforced concrete.  $40,000.  Architect. 
Thomas  O'Connor.  104  D  street,  San 
Rafael.  Owners,  Marin  County.  The 
building  has  been  designed  in  the  Mis- 
sion style  and  will  be  erected  in  the 
Lucas  Valley,  a  short  distance  out  of 
San  Rafael.  There  will  be  a  general 
•administration  section,  two  wards,  din- 
ing rooms,  kitchens  and  dormitories. 
Provision  has  also  been  made  for  a 
modern  operating  room.  Interior  fin- 
ish   will    be    of    pine    and    redwood    with 

siderable     marble    and     tile.        Plans 

provide  for  steam  heat,  a  vacuum 
cleaning  system  and  hot  water  sup- 
lily.  Exterior  of  the  building  will  be 
tared  with  cement  plaster  and  a  clay 
tile  roof  will  he  used.  Plans  are  com- 
plete  and  now  out  for  figures.  Bids 
will  hi-  opened  by  the  Board  of  Super- 
visor- on  September  2nd.  An  official 
i|    appears    in   another   column    of 

this     )  i 

LOS  ANGELES,  CAL— Hospital,  4 
story  and  base,  reinforced  concrete. 
i'ost  not  stated.  Architects.  Garrett 
and  Faireii.  Currier  Bldg.,  I.  A.  Own- 
ers. Methodist  Hospital  Association. 
i  i  lilding  will  be  erected  on  South 
Hope    street     near    Jefferson     and     wiiT 

in    area    of    ill  x60    feet.       Plans 

arranged    that     two     additional 
tout       torli       i  ii   height   and 
155x137    feet,   may    be  adde.l   later.    Con- 
struction   will    bi     fireproof    throughout 
n forced   com  rete   flooi  s.   hollow- 
tile    Interior     partitions     and     concrete 
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toof  slabs.  Interior  finish  will  be 
of  pine  and  white  enamel.  Tile  will 
be  used  in  the  bath  rooms  and  operat- 
ing rooms.  Plans  provide  for  steam 
heat,  two  elevators,  dumb  waiters, 
hot  and  cold  water  supply,  and  vacuum 
cleaning.  Exterior  of  the  building 
will  lie  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 


HOTELS. 

SAN  FANCISCO— Hotel,  6  story  and 
base,  reinforced  brick.  $65,000.  Archi- 
tect, G.  Albert  Lansburgh,  70S  Mission 
street,  S.  F.  Owner,  A.  Eisenberg. 
This  work  was  mentioned  here  when 
the  architect  was  first  commissioned 
to  prepare  the  plans.  Working  draw- 
ings are  nearly  complete  and  figures 
will  be  called  for  about  the  first  of 
the  month.  The  structure  will  be 
erected  on  the  north  side  of  Sutter 
street  between  Jones  and  Leavenworth 
streets,  covering  a  considerable  ground 
area.  There  will  be  a  store  besides  the 
hotel  lobby  on  the  ground  floor  and  in 
the  neighborhood  of  100  rooms  on  the 
upper  floors.  A  large  percentage  of 
the  rooms  will  have  private  baths.  In- 
terior finish  will  be  of  pine  with  some 
hardwood  veneer.  Ornamental  piaster! 
will  be  used  in  the  lobby.  Plans  pro-' 
vide  for  steam  heat,  a  hot  and  cold] 
water  supply,  elevator  service  and  a] 
vacuum  cleaning  system.  Bath  room 
will  have  cement  floors  and  tile  wain: 
cot.  Exterior  of  the  building  will  I 
faced  with  pressed  brick.  Bids  will  b 
called   for  early   in  September. 

SAX   FRANCISCO— Hotel,  6  story  an 
base.       Class    C    construction.       $40,004 
Architects,    O'Brien    and    Werner,    Fox 
croft    Bldg.,    S.     F.        Owner,     Thoma: 
O'Day.      The    building    will    be    erectei 
on    the    south    side    of   O'Farrell     stree 
east  of  Larkin  street,  covering  an  area 
of  49x90   feet.      There    will    be   stores  on 
the    first    floor    and    the    entrance    to    th 
hotel   lobby,    which    will    be   on    the   sec 
ond     floor.       Upper    floors    will    contain 
in    the    neighborhood    of   90    rooms    with 
several    baths    on    each    floor.       Interio 
finish     will     be    largely    of    pine.        Bath 
rooms  will  have  composition  floors  an 
tile    wainscot.      Hot    and    cold     runnin, 
water    will    be    supplied    to     all     rooms 
Plans   provide   for  steam  heat,   elevato 
service  and   a    vacuum   cleaning  systen 
Exterior    of    the   building   will    be    face 
with    pressed    brick.       Plans    are    bein 
prepared. 

OAKLAND,  CAL— Hotel.  7  story  an 
base,  brick  and  steel.  Cost  not  stated, 
Architect.  F.  D.  Voorhees  Central  Bank 
Bldg.,  Oakland.  Owner.  H.  A.  Powell 
Tin-  building  has  been  mentioned 
these  columns  before.  Plans  for  thj 
brick  and  carpentry  work  are  now  o: 
the  market  for  figures.  There  will  I. 
stores  on  the  first  floor  and  in  the, 
neighborhood  of  110  guest  rooms 
the  upper  floors.  Interior  finish  will 
he  of  pine  throughout.  Steam  heat, 
elevators  and  :,  vacuum  cleaning  sys- 
tem will  be  installed.  Exterior  of  th 
building  will  be  faced  with  pressei 
brick. 

LOS  ANGELES,  CAL — Hotel.  4  stor: 
and  base,  brick  and  steel  Cosl  no 
stated  Architects      Eisen       and       Son 

Wilcox  Bldg.,  L.  A.  Owner.  Roj 
Blumenthal.  This  building  is  to 
elected  at  the  -outhwest  corner  of  3rd 
and  Figueroa  streets  covering  an  area 
ot    50x70  feet.     There  will  be  two  stores 
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besides  the  hotel  lobb>  tin]  .likes  on 
the  tir^t  Boor.  Upper  floors  will  be 
subdivided  into  45  guest  rooms  and  ■' 
number  of  baths.  Interior  finish  will 
be  of  pine  and  elm  panels.  Plans  pro- 
vide for  steam  heat.  ele\  itor  service 
and  a  hot  water  supply.  Bath  rooms 
will  have  cement  floor?  and  tile  wains- 
cot. Exterior  of  the  building  will  he 
faced  with  pressed  brick.  Stores  will 
have  plate  glasi-  display  windows  in 
patent  store  fronts.  Plans  are  com- 
plete   and    figures    are    being    taken. 

LOS  ANGELES,  CAL.  —  Hotel,  4 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect.  I,.  L.  Jones.  I. 
W.  Hellman  Bldg..  L  A.  Owner,  D.  F. 
Hill.  The  building  will  be  erected  at 
the  corner  of  6th  and  Wall  street  and 
will  cover  an  area  of  7;i\1_"  feet.  There 
will  he  four  store-  on  the  first  floor, 
the  hotel  lobby  and  office.  Upper 
floors  will  contain  a  total  of  120  guest 
rooms  and  a  number  of  baths.  Bath 
rooms  will  have  cement  doors  and  tile 
wainscot.  Plans  provide  for  steam 
heat,  elevator  service,  vacuum  clean- 
ing system  and  hot  water  system.  In- 
terior finish  will  be  largely  of  pine. 
Patent  store  fronts  will  be  used.  Ex- 
terior of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete   and    now    out    for    figures. 

ALKI  POINT.  WASH— Hotel.  3  or  4 
story  and  base,  reinforced  concrete, 
0  Architects,  Bebb  and  Mendel, 
Denny  Bldg.,  Seattle.  Owner,  Ferdi- 
nand Schmitz.  Construction  will  not 
be  started  before  early  in  the  spring 
and  the  site  ha3  not  been  fully  deter- 
mined. Construction  will  be  fireproof 
with  reinforced  concrete  walls,  floors 
■and  roof  slabs.  Interior  partitions  will 
be  of  metal  lath  and  plaster.  Interior 
finish  will  lie  of  pine  with  -ome  hard- 
wood veneer.  There  will  he  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  Hot  and  .oil  running 
water  will  he  supplied  to  all  rooms. 
Exterior   of   the   building    ■  faced 

with  cement  plaster.  Plan-  are  now 
being    prepared. 

WATTS.  la  S  ANGELES  CO..  CAL.— 
Library,  1  story  and  base.  >i  k,  (10,000. 
Architect,  Elmore  R.  Jeffery,  Citizens' 
National  Bank  Bldg.,  L.  A.  Owners, 
Town  of  Watts.  The  building  will  be 
designed  in  the  classic  style  and  will 
cover  an  area  of  70x30  feet.  Plans  pro- 
vide for  one  large  reading  room,  li- 
brarian'- office  and  stack  room  .Metal 
shelves  will  be  specified.  Interior  fin- 
ish will  be  of  pine  with  some  !  aid  wood. 
Maple  floors  will  be  used.  A  central 
heating  system,  probably  furnace  heat, 
will  be  in.  tailed.  Exterior  of  the 
building  will  be  faced  with  p-essed 
brick.  Plans  are  now  being  prepared. 
Contracts  Awarded. 
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fore  when  plans  were  first  started. 
Kids  will  he  opened  on  August  27th. 
A  i  omplete  list  of  these  figures  will 
appear  in  the  next  issue  of  '  ■  Biuld- 
ing  and   Industrial   News. 


SAN  FRANCISCO— Hotel,  S 
I  ase,  brick  and  steel.  $50,00 
let  .  MacDonald  and  MacDo 
brook  Bldg.,  s.  F.  Ownei 
Lloyd.  Contractors,  MacDo 
Kahn,    Rialto    Bldg..     s.      F 

price.    $50, Note     I    • 

are   now   taking  subfigur 
ous    parts    of    the    woi  i. 


story  and 

I.       Archi- 

1,    Hol- 

Ueuben 

ia  Id      and 

i  ontract 

contractors 

e  vari- 


RAILROAD  CONSTRUCTION— 
AND  EQUIPMENT. 

SAN  FRANCISCO — Passenger  sta- 
tion, 1  story,  brick  and  steel.  Cost  not 
Stated.  Architect's  name  withheld. 
Owners.  Ocean  Shore  Railway  Co.,  11th 
street.  S.  F.  Plans  have  been  prepared 
for  a  modern  station  which  will  he 
erected  on  the  company's  property  on 
the  west  side  of  11th  street  between 
Market  and  Mission  streets.  A  peti- 
tion is  now  before  the  Street  Commit- 
tee of  the  Supervisors  for  permission 
to  cro  s  Mission  street  with  tie 
pany  tracks.  Construction  will  1  e 
started  as  soon  as  this  permi- 
granted.  Further  mention  will  he 
made  of     he  work  when  bids  are  calle  i. 


LD3RARIES. 

BAKBRSFIELD,     KERN    CO.,    CAL.— 
Library,    1    story    and    base,     n     k.    Cost 

not     stated.       Architect,     o       1.       Clark. 
Brower     Bldg        Baki    sfii  i  >wners, 

City    of    Bakersfteld.      The    building    has 
been    mentioned    in    these    columns    be- 


RESIDENCES. 

SAN  FRANCISCO — Residence, 
and  base,  frame.  $3,000.  Architect. 
Theo.  S.  Boehm.  David  Hewes  Bldg  - 
F.  Owners.  Pockman  &  Co.  The 
dwelling  has  been  designed  to  contain 
■seven  rooms  and  bath  and  will  be 
erected  on  the  south  side  of  Anza 
street  near  13th  avenue.  Interior  fin- 
ish will  be  of  pine  throughout  with 
hardwood  floors  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  large  open 
fire  places.  Mantels  will  be  of  brick. 
Tile  will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  lie  installed.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
brick  veneer  base.  Plans  are  complete 
and  the  work  will  be  done  by  day  labor. 
SAN  FRANCISCO— Rei  idence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects, Righetti  and  Headman,  Phe- 
lan  Bldg..  S.  F.  Owner.  Mr.  Rossi.  This 
house  will  be  erected  on  Union  street 
and  ha-  been  designed  for  an  eight- 
room  dwelling  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
with  i  ome  hardwood.  Hardwood  floors 
will  he  used  in  the  principal  rooms. 
Plans  provide  for  a  central  heating 
system,  probably  hot  air.  and  open  fire 
place.  Mantel  will  lie  of  brick  or  tile. 
Tile  will  lie  used  in  the  bath  orom  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Some  brick  veneer  will 
also  be  used.  Plans  are  comph 
figures    are    now    being   taken. 

SAN  FRANCISCO— Residence,  2  story 
and  boi  e.  frame.  $5,000.  Architect. 
William  H.  Ratcliff,  dr..  First  National 
Bank  Bldg..  Berkeley.  Owners.  West- 
gate  Park  Co.  and  A.  S.  Cunningham. 
The    dwelling    will    lie    erected      in      St. 

Francis     Wood     and     has     been     designed 

for  an  eight  room  house  witli  two 
baths  and  sleeping  porch.     Interior  will 

be     finished     in     pine      and       l.-arew 

There  will  be  furnace  heat  and  open 
Ue  places.  Mantels  will  he  of  birck 
and  tile.  Hardwood  floors  will  be  tired 
in  the  living  room,  dining  room  and  re- 
ception hall.  Tile  will  he  used  in  the 
bath  looms.  An  automatic  water 
1  eater     will    he    installed.       Ext, 

ouse   will   be  covered   wit 
plaster   on   metal   lath.      Plans  ore  com- 
plete   and    figures    are    being    taken. 


;r. 


SAN  FRANCISCO-  Residence  2,  2 
story   and  base,   frame.   $3..",ini  each.    Ar- 

itect,  D.  Olsen.  44U  29th  avenue.  S. 
l-\  Owner.  George  C.  Todhunter,  440 
29th  avenue.  These  houses  will  be 
e  ected  on  the  east  side  of  Ashbury 
street  north  of  17th.  Each  housi 
been  designed  to  contain  seven  rooms 
and  bath.  Interiors  will  be  finished  in 
pine    with    some    elm    veneer    and    hard- 

n .1    tloons.      There    will     he     furnace 

eat  and  open  fire  places  Mantels  will 
be  of  brick.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Tile  will  also  lie  used  in  the  kitchens. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
I 'luis  are  complete  and  in  the  hand*: 
of  the  owner,  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

OAKLAND,  CAL.  —  Bungalow.  1% 
-lory  and  base,  frame.  $3,000.  Archi- 
tect, Kiank  M.  May.  214a  Center  street. 
Berkeley.  Owner,  G.  H  Harding.  The 
Mouse  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch 
and  will  be  erected  on  the  south  side  of 
Keith  avenue.  All  interior  finish  will 
be  of  pine.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  Are  place.  Matel 
will    be   of   brick.      Tile    will    lie    used    in 

•  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  lie  installed. 
Exterior  of  the  bungalow  will  lie  cov- 
ered    with      cement      plaster      on     metal 

Plans    are    complete    and    figures 

•  •    now    being    taken. 
PIEDMONT,    ALAMEDA    i ''  '  .    CAL 

Residence,     2    story     and      base,      frame. 
Architects,   United    Home   Build- 
en  ,    1762    Broadway,    Oakland.      Owner, 
Dr.    Moyer.      This  dwelling    will   contain 
eight    rooms,     two     baths    and    sleeping 
porch.     One  of  the  most*  beautiful  home 
sites  in  Piedmont  has   been   selected   for 
'    e    residence    and    construction    will    be 
undertaken   at   once.    Interior   finish   will 
.    of  pine,  hardwood  and   white  enamel. 
Hardwood     floors     will     be     ui  ed     in     the 
principal  rooms.     There  will  be  furnace 
eat  and  open   fire  places.     Mantels  will 

he   of  brick   and    tile.      Bath    r ns    will 

have    tile    floors   and    wainscot.      An    au- 
tomatic  water   heatei    will    he   Installed. 
Exterior    of    the    house    will    be    covered 
i  elllent     plaster    and     tii-1  iC.      Plans 
are    complete    and     work     will     bi      d  me 
Day     Labor    undei     the    direction    of 
e    architects.      All    materials    are    now 

purchased. 
BERKELEY,  ALAMEDA  CO.,  CAL.— 
[Residence,  2  story  and  base,  frame. 
|'ost  not  stated.  Achitect  John  Hudson 
i  Omar,  First  National  Bank  Bldg.. 
Berkeley.      Owner.    Mrs.    H.    C    Newman. 

T      e      dwelling     Will      be      el  I 

mont    Park    and    has    been    designed    to 

contain   seven   rooms,   bath   and   sleeping 

Interior    finish     will     be 

of    pine    with    some  I    and 

irdwood.       Hardwood     floors     will      be 
used    in    the    living    room,    dining    room, 
option   hall.     There  will   be 
e    i.eat   an   open    file   place.     Man- 
tel   will    be   of   brick.      Tile    w  ill 
in    the   bath    room   and    kitchen.      Exter- 
ior   of    the    house    will    be    covered    with 
■  ment     plaster    on    metal     lath 
e   complete   and    now    out    for   figures. 
i  lAKLAND,   CAL       Bung  i  low      i    storj 

frame,     $2,500  \ 

A  in  .1.  stern.  1522  Broadway.  Oak- 
land. Owner.  J.  F.  Chambers.  The 
house    will    contain    iseven      ooms     and 
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hath  and  will  be  erected  at  the  south- 
erner of  61st  street  and  Colby 
avenue.  Interior  finish  will  be  en- 
tirely pine.  Hardwood  doors  will  be 
used  in  the  two  principal  oroms.  Plans 
provide  to)  a  large  open  fire  place  in 
tii,-  living  loom  with  tile  or  brick  man- 
tel. Tile  will  he  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath,  nans  are  complete  and 
the  work  will  I  e  done  by  Day  Labor. 
All  materials  ar  now  being  purchased. 
ALAMEDA,  ALAMEDA  CO.,  CAL.— 
Bungalow,  1  story  ami  base,  frame, 
$3,000.  Achitect,  William  Dufour,  2326 
Santa  Clara  avenue,  Alameda.  Owner's 
name  withheld.  The  dwelling  will  be 
erected  on  Encinal  avenue  near  Union 
street  ami  has  been  designed  to  eon- 
tain  six  rooms  and  bath.  Interior  will 
he  finished  with  pine  and  elm  panels. 
Hardwood  floors  will  be  m-ed  in  the 
pincipal  rooms.  There  will  he  furnace 
heat  and  open  fie  place.  Mantel  will 
be  of  brick.  Tile  will  he  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  house  will  be  covered  with  rustic. 
Plans  are  complete  and  Agues  are  be- 
ing  taken. 

OAKLAND,  CAiL. — Bungalows.  S.  1 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect Alvin  J.  Stern.  1522  Broadway. 
Oakland.  Owner,  Roger  Coit,  1522 
Broadway,  Oakland.  These  houses  will 
be  erected  at  the  corner  of  52d  and 
Shattuck  avenue.  Each  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interiors  will  be  finisned  in  pine  with 
some    redwood    and    elm    panels.      Hard 

.... i     doors    will    lie    used    in    the    two 

principal  rooms.  All  living  rooms  will 
have  open  fire  places  and  tile  or  brick 
3.  Tile  will  aliso  be  used  in  the 
bath  rooms  and  kitchens.  Exteriors 
will  l.e  covered  with  cement  plaster  on 
metal  lath,  rustic  and  shingles.  Plans 
are  complete  and  in  the  hands  of  the 
owner,  who  is  a  well  known  Oakland 
builder,  and  will  do  the  work  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

.-'AX  FRANCISCO— Residence,  2  story 
.  .  frame,  $2,500.  Architect, 
none.  Owner,  .1.  E.  Kothe,  2578  23rd 
avenue,  S.  F.  The  dwelling  has  been 
designed  for  a  six  room  house  with 
ii:.  Interior  finish  will  he  of  pine 
^hout.       There     will     he     a     large 

fire   place   in   the  living   room  with 

brick  ome    hardwood    floors 

will    I,.  .1    in    the 

bath  room  and  kitchen.  Exterior  of 
welling  will  l.e  covered  with  rus- 
tic and  shingles.  Plans  ire  complete 
(mil  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  All 
materials    are    now    being    purchased. 

ALVARADO,    ALAMEDA    CO.,    CAL  — 

frame, 

$5,000.        Architect,     Hem        B      Myers, 

Ki.h)     l:  Mr.     A.    May. 

Tin:   d  welling  '.'']    i"i    a 

count  i  tin  in  the 

ii.  .     baths 

iii  erior    will    be 
finish,  a  ilne'a  nd   hardwood.     Hard- 

will    he    use. I     in     I     .       |u  i  i 
clpal     rooms.       There     will     he    furnace 
Wantels    will 

i    i,i  irk    and    I.'         i ' ma    will 

ii..-    ii  le     w:i  i  nsi  ..I     ;.  ii. I     tile    will 

.    be   used   in   ti  .  \n   auto 

math-  ■  iter    will    be    Installed 

will    be   covered 

with     cement    plaster,    on     metal       lath 
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plans  are  complete  and  figures  are  now 
being   taken. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $3,000.  Architect, 
none.  Owner,  C.  J.  Pfrang,  5489  Clare- 
mont  avenue,  Oakland.  The  house  will 
be  erected  on  Kales  avenue  near  Col- 
lege avenue  and  will  contain  seven 
rooms  and  bath.  Interior  finish  will 
be  largely  of  pine  although  some  lind- 
wood  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  hardwood 
floors,  brick  or  tile  mantels  and  furnace 
heat.  Open  fire  places  will  also  be  in- 
stalled. Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in  the 
hands  of  the  owner  and  the  work  will 
be  done  by  Day  Labor.  All  material 
is    now    being   purchased   . 

BERKELEi,  ALAMEDA  CO.,  CAL. — 
Bungalow,  1%  story  and  base,  frame, 
$3,000.  Architect,  none.  Owners,  F. 
R.  Peake  Co.,  2127  University  avenue, 
Berkeley.  The  dwelling  has  been  de- 
signed for  a  seven  room  house  with 
lath  and  sleeping  porch  and  will  he 
erected  on  Yolo  street  near  Bonita 
avenue.  Interior  finteh  will  be  of  pine 
with  some  elm  panels  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  bungalow 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Bungalow,  1  story  and  base,  frame, 
$1,200.  Architect,  none.  Owner,  F. 
Sanfillippo,  129S  Orchard  street,  San 
Jose.       The     house     will     contain      five 

in      and    bath.      Interior     finish     will 

be  of  pine  and  redwood.  There  will 
be  an  open  fire  place  in  the  living  room 
with  tile  mantel.  Exterior  of  the  dwell- 
ing will  be  covered  with  rustic  and 
shingles.  Plans  are  complete  and 
work    will    be    done    by    Day    Labor. 

LINDSAY,  TULARE  CO.,  CAL — Resi- 
I.  ii.  .  j  story  and  base,  frame,  $12,000. 
Architect,  J.  Carl  Thayer,  Fresno. 
Owner,  Mrs.  George  Gibson.  The  dwell- 
ing will  contain  14  rooms,  baths  and 
sleeping  porchee.  Interior  finish  will 
he  ..!'  pine,  hardwood  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Bath  rooms  will  have 
composition  floors  and  file  wainscot. 
Plans  provide  for  a  central  heating 
system,  probably  furnace  heat,  and 
open  tire  places.  Mantels  will  be  of 
brick  and  tile.  Tile  will  be  used  in  the 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plane  are  now 
being   prepared. 

Contracts  Awarded. 

1 1<  ii  J. Y  WOOD,  LOS  ANGELES  CO.. 
i\l.  Residence,  1  story  and  base, 
Frame  and  concrete,  $.".5,000.  Archi- 
tect Walter  Webber,  Fcrgurson  Bldg., 
I.  A  Owner,  Adolph  L.  Bernheimer, 
Ww  York,  Contractor,  E.  D.  Tyler, 
Pasadena,  carpentry  work  only.  All 
..i  |  ,.,  pal  is  ni  Mo-  work  will  be  sub- 
i,  i  pia  m  are  complete  and  figures 
are    being    taken 

SEATTLE,       wash.  —  Residence,      2 

torj     an. I    ba   •'.    terra    ootta    and    con- 

crete.    $100,000.     Architects,   Cutter   and 

,n,      Spokane.         Owner      C.       D. 

Stlmpson.      Contractors,   Johnson   Bros., 
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1315  Thackeray  Place,  Seattle.  Con- 
ii  act  price,  $100,000.  Note — Sub-figures 
are  now  being  taken  on  all  parts  of 
the   work. 

SAN  FRANCISCO — Residences,  4  2- 
story  and  base,  frame,  $35,000.  Archi- 
tect, C.  F.  Whittlesey,  555  Clayton 
street,  S.  F.  Owner,  H.  P.  Livermore. 
Merchants'  National  Bank  Bldg.,  S.  F. 
Contractor,  Marcus  Marcussen,  16  Di- 
visadero  street.  S.  F.  Contract  price. 
$35,000. 

BURLINGAME,  SAN  MATEO  CO., 
CAL. — Residence,  2  story  and  base,  re- 
inforced concrete  and  steel.  Cost  not 
stated.  Architects  Howard  and  White, 
Lick  Bldg.,  S.  F.  Owner,  Charles 
Frederick..  Contractor,  John  MacBain, 
Kedwood  City.  Contract  price  not 
stated.  Note — It  is  reported  that  this 
house  will  cost  in  the  neighborhood  of 
$150,000. 


SCHOOLS. 


OAKLAND.  CAL. — School,  1  story, 
frame,  $12,500.  Architect,  City  Archi- 
tect John  J.  J.  Donovan,  Security  Bank 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land. Bids  opened  for  the  construc- 
tion of  the  Fruitvale  School  No.  3  show 
Tieslau  Bros,  low  at  $12,935.  Three 
other  sets  of  figures  were  submitted 
for  the  work.  A  complete  list  of  these 
bids  will  be  found  under  the  heading 
of  Oakland  and  Alameda  in  this  issue. 
SANTA  PAULA,  VENTURA  CO.,  CAL. 
— School,  2  story  and  base,  reinforced 
concrete.  $75,000.  Architects,  Allison 
and  Allison,  Hibernian  Bldg.,  L.  A. 
Owners,  Santa  Paula  School  District. 
The  building  has  been  designed  for  a 
High  School  and  will  cover  a  consider- 
able ground  area.  Plans  provide  for 
domestic  science  and  manual  training 
departments  in  addition  to  a  number 
nf  class  rooms  ad  a  large  auditorium. 
The  structure  is  so  designed  that  ad- 
ditions can  be  readily  made  in  the 
future.  Interior  will  be  finished  in 
pine  with  maple  floors.  There  will  be 
a  central  heating  system,  programme 
clocks  and  a  vacuum  cleaning  system.' 
Exterior  will  be  faced  with  cement 
plaster.  A  clay  tile  roof  will  be  used. 
Plans  are  now  being  prepared. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
School,  2  istory  and  base,  brick.  Cost 
not  stated.  Architect,  O  L.  Clark, 
Broker  Bldg.,  Bakersfield.  Owners. 
City  of  Bakersfield.  This  building  will 
be  erected  at  the  corner  of  18th  and  A 
streets  and  has  been  designed  to  con- 
tain nine  standard  sized  class  rooms 
and  an  auditorium.  Plans  have  been 
completed  and  approved  by  the  Board 
..I  Education.  Interior  will  be  finished 
in  pine  with  maple  floors.  There  will 
be  steam  heat  and  a  modern  system 
of  ventilation.  Plans  include  pro- 
gram clocks  and  vacuum  cleaning  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Bids  are 
now  being  taken  and  will  be  opened 
by  the  Board  of  Education  on  Sept.  2nd. 
BERKELEY,  ALAMEDA  CO..  CAL  — 
Convent,  2  story  and  base,  frame, 
$35,000.  Architect  John  J.  Foley,  46 
Kearney  street,  s.  F  Owners,  St. 
Joseph's  Convent.  The  building  has 
been  arranged  to  contain  a  number  of 
,  las.-  rooms,  Studios  and  music  rooms. 
Interior  finish  will  he  entirely  of  pine. 
There  wild  I"-  furnace  heat.  Exterior 
uf  building  will  he  covered  with  ship- 
lap  and  sanded.  Plans  are  complete 
and   figures  are  now   being   taken. 


Wednesday.    Aug.     27     1913. 
Contracts  Awarded. 

PORTLAND,  ORE.— Gymnasium.  2 
story  and  base,  frame.  Cost  not  slated. 
Architects,  Doyle  and  Patterson,  Wor- 
cester Bldg.,  Portland.  Owners,  Reed 
College.  Contractor,  John  A!  meter, 
Builders'  Exchange  Bldg  .  Portland. 
Contract    price    not    stated. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

Contracts   Awarded. 

CHICO.  BUTTE  CO.,  CAL.-  Septic 
tank.  reinforced  concrete.  $3,557.60. 
Engineer,  City  Engineer,  Chico.  Own- 
ers, City  of  Chico.  Contractor,  E.  F. 
G-raessler,  Chico.  Contract  price, 
$3,557.60.  A  complete  list  of  the  bids 
opened  for  this  work  appears  under 
the  heading  of  Sacramento.  Stockton 
and    Northern    California    in    this    issue. 


STORE. 

SAN  FRANCISCO — Cafe  decorations. 
Cost  not  stated.  Architects.  Righetti 
and  Headman,  Phelan  Bldg.,  S.  F. 
Owners,  Solari's  Cafe.  Mr.  Solari.  one 
of  San  Francisco's  best  known  cafe 
men.  will  open  a  new  cafe  in  the 
building  at  the  southwest  corner  of 
Geary  and  Mason  streets.  Plan-  are 
now  heing  prepared  for  the  interior 
decorations.  Ornamental  plaster,  hard- 
woods and  special  light  effects  will  be 
used.  Plans  will  shortly  be  ready  for 
figures. 

SAN  FRANCISCO — Stores  and  offices, 
2  story  and  base,  brick  and  steel, 
$10,000.  Architects,        Heiman        and 

Schwartz.  Nevada  Bank  Bldg..  S.  F. 
Owner,  J.  P.  Sweeney.  The  building 
will  be  erected  on  the  north  side  of 
Geary  street  just  east  of  Van  Ness 
avenue  and  has  been  designed  for  use 
by  the  New  World,  a  Japanese  news- 
paper. Upper  floor  will  be  used  as  of- 
fice. Interior  finish  will  be  of  pine 
throughout.  A  cement  floor  will  be 
used  on  the  ground  floor.  There  will 
be  modern  plumbing  and  electric 
work.  Patent  store  fronts  are  -peci- 
fied.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  have  been  taken. 
A   contract   will    be   awarded   at    once. 

SAX  FRANCISCO — Saloon.  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects. O'Brien  Bros..  Clunie  Bldg., 
S.  F.  Owners.  Waterfront  Realty  Co. 
The  building  will  be  erected  at  the 
corner  of  Ea-t  and  Oregon  strei  and 
will  cover  an  area  of  60X-1S  feet.  In- 
terior finish  will  he  of  pine  through- 
out. There  will  be  patent  store  fronts 
and  plate  glass  windows.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being   taken. 

OAKLAND  CAL.— Stores  and  offices, 
12    story    and    bajse.      Class     \  ■•■■- 

tion.  $250,000.  Architect,  Benj.  G.  Mc- 
Dougall.  Sheldon  Bldg..  S.  F.  Owners, 
J.  F.  Carlston  and  A.  J.  Snyder.  The 
building  will  be  erected  at  the  gore  of 
Uroadway  and  Telegraph,  covering  a 
considerable  ground  area.  There  will 
be  a  number  of  stores  on  the  first  floor 
and  a  large  number  of  modern  .Hires 
on  the  upper  floors.  Offices  will  be  ar- 
ranged for  occupancy  either  as  -b- 
offices  or  en-uite.  Interior  will  ■  of 
hardwood,  metal  trim  and  tile  and 
marble  wainscot.  Plans  provide  for 
steam  heat,  freight  and  passenger  ele- 
vators,   a    vacuum    cleaning    system    and 
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mail  chutes.  There  will  lie  a  complete 
steel  frame  and  exterior  walls  of  brick, 
faced  with  terra  cotta  and  presised 
brick.  Metal  window  sash  and  frames 
are       specified.  Contracts       for       the 

foundation  work  and  structural  steel 
have  been  awarded.  Segregated  fig- 
ures on  all  other  parts  of  the  work 
are    now    being    taken. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Stores,  1  story,  frame,  $10,000.  Archi- 
tect. Albert  Farr,  Foxcroft  Bids..  S. 
F.  Owners,  Piedmont  Church  Asso- 
ciation. The  building  will  be  erected 
on  the  property  closely  adjoining  the 
residential  part  of  Piedmont  and  will 
be  arranged  for  a  number  of  stores. 
Interior  finish  Will  be  of  pine  through- 
out. All  stores  will  have  large  plate 
glass  windows.  Exterior  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
Plans  are  complete  and  figures  are  be- 
ing taken. 

PORTLAND.  ORE— Stores.  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects, MacNaughton  and  Raymond. 
Concord  Bldg..  Portland.  Owners. 
Gile  Investment  Co.  The  building  will 
be  erected  at  the  corner  of  West  Park 
and  Oak  streets,  containing  five  large 
stores.  Interior  finish  will  be  of  pine 
with  some  hardwood.  There  will  be  a 
cement  floor  and  a  central  heating  sys- 
tem. Patent  store  fronts  and  plate 
glass  windows  are  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures   are   being    taken. 

SEATTLE.  WASH— Stores  and  offices, 
7  story  and  base,  reinforced  concrete, 
$100,000.  Architects,  Saunders  and 
Law-ton.  Alaska  Bldg.,  Seattle.  Owner. 
A.  Hambach.  The  building  will  be 
erected  at  the  corner  of  1st  avenue  and 
King  street,  and  will  cover  an  area  of 
Mixlls  feet.  Construction  will  be  fire- 
proof throughout.  Several  stores  will 
occupy  the  first  floor  and  upper  floors 
will  be  subdivided  into  a  large  number 
of  offices.  Plans  provide  for  steam 
heat,  two  elevators,  hollow  tile  inter- 
ior partitions  and  some  metal  trim. 
Metal  window  sash  and  frames  will  be 
used.  Vacuum  cleaning  system  and 
mail  chutes  will  he  installed.  Exterior 
of  the  building  will  be  faced  with  terra 
cotta.  .Marble  and  tile  wainscot  will 
also  be  used  in  the  halls.  Plans  are 
complete  and  figures  are  now  being 
taken.  Segregated  contracts  will  he 
let. 

Contracts  Awarded. 

RIVERSIDE.  RIVERSIDE  CO..  CAL. 
—Offices,  2  story  and  base,  reinforced 
concrete,  $27,7-11.  Architects,  Kysor 
and  Biggar.  Wright  and  Callender 
Bldg.,  L.  A.  Owners,  Riverside  Ab- 
stract Co.  Contractors,  Cre-mer  Manu- 
facturing Co.,  Riverside.  Contract 
price,    $27,741. 


SEALED  PROPOSALS. 


PROPOSALS     FOR     IUILDING. 

BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  One  Set  of 
Double  Quarters"  will  be  received  at 
the  bureau  of  yanli-  and  docks,  Navy 
Department.  Washington.  D.  C.  until 
11  o'clock  a.  m.  September  27.  UH3,  ami 
then  publicly  opened,  for  one  set  of 
double  quarters.  marine  barracks, 
naval  station.  Pearl  Harbor,  Hawaii. 
Amount  available.  $17,000.  Plans  and 
specifications  can  he  obtained  on  ap- 
plication to  the  bureau  or  to  the  com 
mandant  of  t lie  naval  station  named. 
H.    R.    STANFORD,    chief    of    bureau. 


PROPOSALS     FOR    BUILDING. 

Id'JLDING    —    Sealed     proposals     in- 

-'  d    "Proposals    for    Buildings"    will 

be  received  at  the  bureau  of  yards  and 
docks,  Navy  Department,  Washington, 
I1  C,  until  11  o'clock  a.  in.  September 
IS,  l!>13,  and  then  and  there  publiclv 
opened,  for  constructing  buildings  for 
shipfitters'  shop,  mold  loft,  boiler  shop 
and  structural  steel  storage  buildings, 
navy  yard.  Puget  Sound.  Wash.  Esti- 
mated cost,  $265,000.  Plans  and  speci- 
fications  can  be  obtained  on  applica- 
tion to  the  bureau  or  to  the  command- 
ant of  the  navy  yard  named.  H.  R. 
STANFORD,  chief  of  bureau. 


PROPOSALS    FOR    Bl  ILDING. 

Hl'ILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Bag  Factory  and 
Storehouse"  will  be  received  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, Washington,  D.  C,  until  11 
o'elock  a.  in.  September  27,  1013,  and 
then  and  there  publicly  opened,  for  bag 
factory  and  storehouse  at  the  U.  S. 
naval  magazine.  Puget  Sound.  Wash. 
Amount  available.  $15,000.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  the  navv  yard,  Bremerton. 
Wash.  H.  R.  STANFORD,  chief  of 
bureau. 


PROPOSALS    FOR    ROAD    WORK. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Contra  Costa  county,  at  his  office  in 
the  Courthouse  in  the  town  of  Mar- 
tinez, until  11  o'clock  a.  m.  on  Tuesday, 
September  2,  1JM3.  for  guttering,  drain- 
ing and  macadamizing  with  bitumi- 
nated  concrete  pavement  and  also  for 
an  oil  macadam  pavement,  a  portion  of 
tli.-  County  Road  leading  from  Oakland 
to  Lafayette  and  known  as  the  Tunnel 
Road,  and  beginning  at  the  County  line 
in  the  Tunnel  and  running  easterly  for 
a    distance   of   15,845    feet,    more   or'less. 

Specifications  for  this  work  are  on 
file  in  the  office  of  the  said  Board,  to 
which    bidders   are    hereby    referred. 

All  bids  or  proposals  must  be  accom- 
panied by  a  cash  deposit  or  a  certified 
check  in  a  sum  not  less  than  ten  per 
cent,  of  the  amount  bid.  Said  deposit 
or  check  to  be  forfeited  to-the  Countj 
of  Contra  Costa  if  the  successful  bidder 
does  not,  within  five  days  after  re- 
ceiving notice  that  the  contract  has 
been  awarded  to  him.  enter  into  a  con- 
tract with  the  County  of  Contra  Costa, 
ami  give  a  good  and  sufficient  bond  in 
such  sum  as  the  Board  of  Supervisors 
may  deem  adequate,  and  conditioned 
•  ■  faithful  performance  of  said 
contract.  Said  bond  and  contract  to 
be  executed  to  the  satisfaction  of  and 
subject  to  acceptance  of  the  Board  of 
Supervisors  of  the  County  of  Contra 
Costa 

T  Board    of    Supervisors      of     said 

County     reserves     the     right      to      reject 

any    and    all    bids    as    the    public     g I 

may  require.     The  contract  to  be  let   to 
th e    lowest   and   best   bidder. 

By  order  of  the  Board  of  Supervisors 
of    contra    Costa    County. 

Dated:    August    13th.    1913 

J.    H.    WELLS. 

Clerk   of  the   Board   of  Supervisors   of 
Contra  Costa   County. 


PROPOSALS  FOR   HIGHWAY  BRIDGK. 

STEEL  HIGHWAY  BRIDGE  —  De- 
patinent  of  the  Interior.  Office  of  In- 
dian Affairs.  Washington  D  C  Sealed 
proposals    plainly    marked    on    the    out- 

'    tit'   sealed    envelope   "Propo 
for    Steel    Highway    Bridge    Across    the 
San    Juan    River.    Navajo    Indian    Reset- 
New     Mexico."     and     addl  essi  u 
to        the       Commissioners       of       Indian 
Washington,      D.      C,      will      ho 
ed     at     the      Indian      office      until 
2     o'clock     p.      m.     September    IS,     Mil::, 
tor    furnishing    materials  a  ml    i.i    ■ 

eel  ion   of  a    steel    h  igh  wa  y   bridge 
the   San    Juan    1 1 i \  er.    Nava  io    In- 
nervation, New   Mexico,   in  strict 
iii'  e     with      the     pla  in-,     so. 
tions      and      instructions       to  Lddei 

which    may    be    examined    at    this    ofllce, 
the    office    of    the    supervisor     of     con- 
oi.    Denver,    Colo.;    the   U.    S.    In- 

1    u        a  i  e! v,,   .,  t    Sin    ii  :i  ncisco,   i  !a  I 

t  lie    San    .Iiia  ii    Scl   OOl         Cor    fur- 

'""I   itioi i'.    to  t  he  superin- 

ol'   the  San  Juan     Indian 
■  k     New     Mexico       '  ATi  i    SELLS, 
commissioner. 
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PROPOSALS    FOR    TERRA    COTTA 

M  IMlMI  V    WORK. 
OFFICE    OF    THE    HOARD    OF    PUB- 
LIC WORKS  of  the  City   and  County  of 
San    Fran 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  '1 
o'clock  p.  in.  imil  -i  "'cluck  i>.  m..  on 
Wednesday,  the  :Srd  day  of  September, 
l!»i:t.  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  neces- 
sary  labor  and  materials  therefor,  to- 
w  i  t : 

The  architectural  terra  cutta  and  ma- 
sonry  work   for    the   City    Hall. 

Progressive    payments    will    be    made. 
Said    work    mm  t    be    done    in    accord- 
ance   with    the    specifications    on    file    in 
the  office  of  the   Board  of  Public  Works, 
to  which  reference   i  ade,  and 

mu-t  be  commenced  within  live  (oi 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works,  and  completed  within  five  hun- 
dred (500)  calendar  days  thereafter. 
The  ana. unt  of  bond  for  faithful  per- 
formance  of  contract   has   been    fixed   at 

J30,( .00.  .    . 

.  All  proposals  must  be  accompanied 
by  a  check  certified  by  a  responsible 
hank,  pavahle  to  the  order  of  the  clerk 
of  the  Supervisors,  for  an  amount  not 
less  than  ten  per  cent  of  the  aggregate 
of   the  proposal.  .,,,_.. 

Print •  forms    will   be    fur- 

nished gratuitously  upon  application  at 
tl  .-  office  of  the  Architect,  -and  all  pro- 
posals must  be  made  upon  such  forms. 
The  Board  of  Public  Works  reserves 
the  right   to   reject   any   and   all   bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.    CHURCHILL, 

Secretary. 


PROPOS  \l> 
For   Furnishing.   Constructing;     and     In- 
-talling    a    Complete    Electric    Starter 
and    Lighting    Sytftem    for    Vntomoblle 

\o.  !l  of   the   san    Francisco    Fire   De- 
partment. 

OFFICE    I  IF    THE    Bi  IARD    OF    FIRE 
COMMISSIONERS.     San     Francisco. 
In    ac  Hi    a    resolution    ol 

Fire  Commissioners  duly 
iled  proposals 
will  be  received  in  nimi  s.-s-don  of  the 
r  Friday,  Mignst  ::!>.  i!»i:t,  be- 
tween the  hours  of  s::!0  and  !>  o'clock 
a.  m..  for  furnishing,  constructing  and 
installing    a    i  -     trie      starter 

m      for     Automobile 
incisco  Fire   Depart- 
no  in      a,    sti  ii  t     accordance     with     the 
onditions    contained 
„     1 1   blanks  prepared   by   the 
on    file. 
and    co  "     obtained 

1231    .Market 
0     Cal 

[SSH  INERS 
FRANK   T    KENNEDY,  Secretary. 

♦ 

PROPOS  \l> 

Fur  furnishing  three  I  :i  I  eaeli  ol  85- 
i.,,.t  and  50-foot  trussed  extension 
ladders  each  In  raining  device  ami 
equipment,    for     the     *»ini     FYandseo 

li'r    Depart HI. 

OFFICE    OF    THE    BOARD    OF    FIRE 
COMMISSIONERS,     San     Francis   o    Cal 
0 

pi  opo    ll 
or   oi    the 
Friday,    lujrunt   M.    l»l&    »e- 
rvreei boars   of   8i30   and   !•   o'clock 

:.      in.  ■    I    deliv- 

. 



■    ■.    ;ii    t    e 

1231    Marki  I 

BOAR  I  '  WSSIONERS 

FRANK   T    KENNEDY,  Secretary. 


M,'|  |l  e     to     i  on  I  it  \i   runs. 

Wednesday,    tbe    :; r.l    daj    of    -<'pt her, 

itn:-.     oi>    to    the    r   oi    2   o'e k    p.    ni. 

bids    will     bi 

■ 
...     to     bi      known    as     Marin      lii- 
rm    m    Lucas 
unty. 

1 
.    work  and   I 

and    im- 
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plements  necessary  for  the  construc- 
tion and  completion  of  said  "Marin 
County  Infirmary"  in  strii  t  ai  i  ordance 
with  the  plans  and  specifications  there- 
for adopted  bv  this  Board  on  the  13th 
day    of   August.    1913. 

Bach  bid  must  be  accompanied  by  a 
certified  check  for  ten  per  centum  of 
the    amount    hid. 

The  successful  bidder  must  be  pre- 
pared to  execute  a  bond  in  a  sum  equal 
to  one-half  of  the  -amount  bid  to  be 
approved  by  this  Board  for  the  faithful 
performance  of  such  contract,  and  a 
bond  for  an  equal  sum  for  the  pay- 
ment for  all  material,  men  and  I  iboi 
furnishing  material  or  labor  for  such 
work. 

The  Board  reserves  the  right  to  re- 
ject    any    and    all    bids. 

The  plans  hereinbefore  referred  to 
can  be  seen  at  the  office  of  the  County 
Clerk    of    Marin    County. 

Dated    August    13th.    1913. 

ROB.     E.    GRAHAM, 
County    Clerk    and    Clerk    of    the    Board 

of    Supervisors    of    Marin    County. 

NOTICE     TO     CONTRACTORS. 

Sealed  bids  will  be  received  at  the 
Office  of  the  Comptroller,  University  of 
California,  Berkeley.  Calif.,  -.it  pi  be- 
fore 111:00  a.  in..  Monday.  September 
15th,  1913,  for  excavating,  laying  tile, 
placing  ilt  boxes,  etc..  and  hack-till- 
ing of  about  21.000  lineal  feet  of  drain- 
age ditches  on  the  Kearnej 
near  Fresno,  California,  as  per  speci- 
fications   on    file    at    said    office. 

No  bids  will  lie  received  unless  ac- 
companied by  a  certified  check  or  bond 
in  favor  of  the  undersigned,  equal  to 
ten  per  cent,  of  the  bid,  to  secure  exe- 
cution of  contract  by  succe  sful  lad- 
der The  right  is  reserved  to  reject 
any  or  all  bids. 
THE   REGENTS  OF  THE  UNIVERSITY 

OF    CALIFORNIA 


Wednesday,   Aug.    27    1913. 

PROPOSALS     I'llll     <\\\l.     SUPPLIES. 

CANAL,  CIRCULAR  785 — BI 
for  furnishing  and  erecting  a  movable 
span  or  bascule  over  the  French  Canal 
at  Cristobal. — Sealed  proposals  will  be 
received  at  the  office  of  the  general 
purchasing  officer.  Isthmian  Canal 
Commission.  Washington,  D.  C,  until 
10:30  a.  m.  September  5,  at  which  time 
they  will  be  opened  in  public,  for  fur- 
nishing and  erecting  the  above  men- 
tioned movable  span,  the  date  of  open- 
ing originally  set  for  this  circular  at 
August  6  being  postponed,  as  stated 
above,  to  September  .">.  For  further  in- 
formation address  F.  C.  HOGGS,  major, 
corps  of  engineers,  U.  S.  army,  general 
purchasing    officer. 

PROPOSALS     FOB     Flit     TIMDEIL 

FIR  TIMBER — U.  S.  Engineer  Of- 
fice. Chicago,  111. — Sealed  proposals  for 
furnishing  fir  timber  for  use  in  Chi- 
cago. Ill,  district,  f.  o.  t>.  cars  at  mills, 
will  be  received  at  this  office  until  Hi 
a.  in.  September  .".,  11113.  and  then  pub- 
licly opened.  Information  on  applica- 
tion to  this  office  or  to  U.  S.  engineer 
office,  Seattle  Wash.  GEO.  A.  ZINX 
Lt.    Col.    Engrs. 


PROPOSALS    FOR    PIER    WORK 

PIER  WORK — Sealed  proposals  in- 
dorsed "Proposals  for  Extension  to 
Pier"  will  be  received  at  the  bureau  of 
vards  and  dorks.  Navy  Department, 
Washington.  I).  C.  until  11  o'clock  a. 
m..  September  13,  1913.  and  then  and 
there  publicly  opened,  for  construction 
of  creosoted  pile  and  timber  exten- 
sion to  Pier  No.  v,  at  the  navy  yard. 
Puget  Sound,  Wash.  Amount  avail- 
able. $10,000.  Plans  and  specifications 
can  be  obtained  on  application  to  the 
bureau  or  to  the  commandant  of  the 
navy  yard  named.  II  R,  STANFORD. 
chief    of    bureau. 


NOTICE   TO   CONTRACTORS. 

Bl'RLINGAME    CITY    HALL. 

s.i],-d  proposals  will  be  received  by 
oard  of  Trustees  of  the  City  of 
Rurlingame.  California,  at  S:IKI  o'clock 
p.  in..  September  2ml.  IMS,  for  all  ma- 
terial and  labor  necessary  for  the  con- 
struction of  the  Burlingame  Citx  H 
in  -accordance  with  the  plans,  specifi- 
i  ii  mi-  and  general  condtions  for  said 
i  "in  Hall  which  mav  be  obtained  from 
.]  R.  Murphy,  City  Clerk,  in  the  Cits 
oi  r.urlingame  or  at  the  office  of 
Charles  Peter  Weeks,  the  architect. 
.Mutual      Savings     Bank     Building.     San 

I  'l   ,l  In    isi'o 

A    bond    satisfactory    to    the    owner    in 
the    sum    of    ten    per    i  enl     of    the    con- 
price    will    be    required     for     the 
[a  ii  id  ni     perfoi  ma  m  e    of    the    contract. 
Progressive    pavment;    will    he    made. 
All    bids    shall    he    on    the    forms    fur- 
nished    with     the    plans    and     spi 
t  ions 

The    right    is    reserved    to    reject    any 
and   all   bids. 

bid    shall    be    i mpai I     bs 

led  check  for  Twenty-five  per 
cut  of  the  amount  bid.  payable  to 
j,  R,  Murphy,  Citj  Clerk  ol  Bui 
i  ingami  which  check  ■  i  ill  bi  for- 
feited to  tbe  Cits  of  Rurlinca  me  'in 
i iss  tul  bidder  if  he  fails  to  cu- 
te     int.,     ,i     contract      for     t Stl  UC 

I  ii    e   work   with   said  Citj    or  fails 

,i  ble      gurets        bonds 
within   Ten    (101   davs  aftei    the   award 

r fulfillment    of    the     1 1  os  ■     i  ondi  - 

i  Ions     the      - -  sful      bidder's       check 

no.        All     other 

i  i  ,i.  ned   to  the   proper 

A    deposit     of     'in  .ni  j  -fivi       '  (25  00  i 

.     made    I el     ol    pla  ns 

and     specifications,     which     Twenty-five 

i  ,<    i  .nihil  s    wll)    be   i  el  unded    upon 

i     .,i,n     and    si..-,  Ifications. 
.1      R     MURPHY,    City    Clerk. 


PROPOSALS    FOB    PIPE. 

pi  pi-;     i  tepa  ■  i  a,. -ni     of     i  he     I  nterioi . 
r     S      Reclam 

■  ,     Sealed  pi  opoi  als  will    ■•    n 
.,,.        .        ,i  luted  States 
Lngeles,  Ca 
,,,i,i   -2.  o'clock   p.   iii.   September  :t.   18-13, 
pipe    for    \i 

,,  oie.  I.       Idaho 

|.-,,r   ,,  i      -■     Ri  -  lama 

,,,,  ,    Pi  ,i.  i  .,i    Building.    Lo 

Angeles.   Cal      or  B  a      Ingl i      J 

INLET,     a.tmg     diro.-loi 


PROPOSALS    FOR    MAGAZINE    BUILD- 
ING. 

BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Magazine  Build- 
ings" will  he  received  at  the  bureau 
,.f  yards  and  docks.  Navy  Department. 
Washington.  D.  C„  until  11  o'clock  n. 
m..  September  20.  1013,  and  then  and 
there  publicly  opened,  for  seven  maga- 
zine buildings  at  the  United  States 
naval  station.  Pearl  Harbor,  Hawaii. 
Estimated  cost,  J126.00O-.  Plans  and 
specifications  can  lie  obtained  on  appli- 
cation to  the  bureau  or  to  the  com- 
mandant of  the  naval  station  named. 
H.  R,   STANFORD,   chief  of  bureau. 


PROPOSALS    FOR    REINFORCED    CON- 
CRETE   CULVERTS. 

NOTICE  is  hereby  given  that  sealed 
lMd?  will  he  received  by  the  Board  of 
Supervisors  of  the  County  of  San 
Mateo.,  Stat.  ,,f  California,  up  to  the 
hour  of  10  o'clock  n.  m.  on  Tuesday. 
September  '1.  1913,  for  constructing  a 
reinforced  concrete  culvert  and  end 
walls  on  county  road  leading  from  San 
Bruno  to  Crystal  Springs,  being  third 
bridge  west  of  Mission  road,  in  the 
First  Road  District,  as  per  plan-  and 
specifications  prepared  by  the  county 
surveyoi  and  adopted  by  the  Board  of 
Supervisors  on  Monday.  August  1.  1913, 
which  said  plans  and  specifications  are 
now  on  file  In  the  office  of  tbe  clerk  of 
said  Board  when-  -aine  mny  be  in- 
spected. 

All  bbls  must  be  addressed  to  the 
I'lerk   ni    sai  i    Boa  i  d    of   Superv  i  - 

Red « i    Cit:      and    eacl     bid    must    be 

p  inied    by    a     i  erl  I  Bed    check    on 
some       reliable        hunk        in       a        sum 

equal       to       a  i       I..'        1 0       p> i  I 

made  pa  yable  to  the  un- 
dersigned i'lerk  of  said  Hoard  of 
Supers  i  ors,  same  to  be  forfeited  to 
,  he  County  of  San  M  iteo  as  liquidated 
damages    in  -         -        - 1  I  j     to    wh om 

ii,,  contract  shall  be  awarded  shall 
fail,  nee  leci  oi  refuse  to  execute  and 
file,  within  ten  days  after  the  award 
, , r  said  con t rac t,  a   bond  ti 

by    the   ' '   ait  mi I    I    I    B 

,,  i    i   -,t  s   of  said   count}    In   an   amou m 
,,,i   ......inc.    the  contract    pi  ici 

enter  Into  a  written  contract  with  said 
counts     in    a  i  ■  ■ '  i i  i    plans 

and    - 1 ii,  .,  i  on     and    I    i     bid    I 

All   hi, i-   1 1  oi 1 1 .,.  I,,.  ^   miisi    spec- 
ify the  time  for  bhi 
iMii-k,     also     i    •      co   i     ol     con 

id:,.,     per  cul  

i  iin.n  in g    the    value    of    extra    v.  ork,    II 
.-.in.',  ■ 

The    right    i-    reserved 
and   all   bids.  .ms    II     NASH 


Wednesday.    Aug. 


BUILDING  AND   INDUSTRIAL  NEWS 


Firms    rf<-»lr|iiR 

news 

fro, 

i  certain 

loealltl 

rs  like  San 

Francl 

■  CO,     1,1.8 

Angeles, 

Portland, 

Seattle, 

etc.. 

•Till 

And 

nil 

snch    Items,   commencing; 

on   tbla 

carefully 

clnsslfled    ax 

t»     1 

oenti 

>n. 

These 

same    linn 

■     are 

repeated 

In     (he 

fore    part 

of    the 

new 

m    depnrtr 

icnl 

.    under 

distinct   headings 

,   such   as   Banks. 

Churches, 

Hotels, 

etc. 

SAN  FRANCISCO. 


APARTMENT  HOUSE— 3  story,,  and 
base.  $15,000.  San  Francisco.  Architects, 
Righetti  and  Headman.  Plielan  Bldg., 
S.  F.  Owner.  Mr.  Faville.  The  build- 
ing will  be  erected  on  property  at  the 
corner  of  Green  and  Montgomery 
streets,  covering  a  considerable  ground 
area.  There  will  be  store-  on  the  firsi 
floor  and  a  number  of  two  and  three 
room  suites  on  the  upper  floors.  In- 
telror  finish  will  be  of  pine  through- 
out. All  suites  will  have  wall  beds 
a  n,l  private  bath  rooms.  Plans  pro- 
vide for  steam  heat.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
Entrance  will  be  finished  in  marble 
and  tile.  Exterior  of  the  building  will 
be  faced  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  Agues 
are   being   taken. 

APARTMENT  HOUSE— 6  story  and 
base,  brick  and  steel.  $100.  dun  San 
FranciECO.  Architect.  Federick  H. 
Meyer,  Bankers'  Investment  Bldg.,  S. 
F.  owners.  Starr  and  Larsen.  This 
building  will  be  erected  at  the  south- 
east corner  of  Sutter  and  Jones  streets, 
covering  an  area  of  71  feet  9  inches 
by  v.i  feet  9  inches.  Interior  has  been 
arranged  for  IS  large  suites  besides 
stores  and  lobby  on  the  first  floor.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels  and  hardwood  floors.  There 
will  be  steam  heat,  vacuum  cleaning 
system,  elevator  service  and  a  hot 
water  supply.  Bath  rooms  will  have 
cement  floons  and  tile  wainscot.  All 
apartments  will  be  equipped  with  wall 
beds  and  will  have  private  bath  rooms. 
Exterior  of  the  building  will  be  faced 
wilh  pressed  brick.  Contracts  for  the 
si  eel    work   and    foundations    have    been 

let.       Bids    are     now    being      tak 

all   other  parts  of   the    work.      Co  i- 

will    he    segregated. 

RESIDENCE—  2      story      aid 

frame.  $3,000.  San  Francisco.  Arclii- 
tect,  Tlieo.  S.  Boeliin.  David  llewes 
Bids..  S.  F.  Owners.  Pockman  and  Co. 
The  dwelling  has  been  designed  to  con- 
tain seven  room-  and  bath  and  will  be 
erected  on  the  south  side  of  Anza 
street  near  13th  avenue.  Interim  lin- 
ish  will  he  of  pint  throughout  with 
hardwood  floors  in  the  living  room, 
dining  room  and  reception  hall.  There 
will    be    furnace    heat    and     largi  ■  n 

In  e     places.        Mantels     will     be     ..I  ii  k. 

Tile   will    be   used  in   the  bath   room  and 

kitchen.       An     automatic     watei 

"ill      be      installed.       Exterioi     of    the 

boo-.'    will    i,c   covered    with    rustic   and 

brick     veneer    base.      Plans    are     i  om- 

plete    and    the    work    win    be    d 

Day   Labor. 

RESIDENCE  —  2  story  and  base. 
1 1  .inic.  i  tost  m. i  - 1. net  Sai 
Architects.  Righettl  nini  Headman,  I'he- 
lan  Bldg  .  S.  F.  '  'wrier.  .Mr.  Ros  DKIs 
house  will  be  erected  on  Union  street 
ami    has    been    designed     for     an     eight 

' i    dwelling    with    bath    and    •  ag 

porch,      interior    finish    «  ill    i f   pine 

with   some  hardw i      Hardn I   doors 

will  be  used  in  the  prim  ipal  i  ooms. 
Plana  provide  fm  .,  ,  ent  ral  eal  Ing 
system,  probablj  hoi  air,  ami  open  tire 
place.      Mantel    will    be    of    brick    or    tile. 


Tile  will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
he  covered  with  cement  plaster  on 
metal  lath.  Some  brick  veneer  will 
also  be  used.  Plans  are  complete  and 
figure.-   are   now    being  taken. 

RESIDENCE  —  2  story  and  base, 
fame.  $5,000.  San  Francisco.  Archi- 
tect. William  H.  Ratcliff.  Jr..  First 
National  Bank  Bldg.,  Berkeley.  Own- 
ers. Westgate  Park  Co.  and  A.  S.  Cun- 
ningham. The  dwelling  will  be  erected 
in  St.  Francis  Wood  and  has  been  de- 
signed for  an  eight  room  house  with 
two  baths  and  sleeping  porch.  Inter- 
ior will  be  finished  in  pine  and  hard- 
wood. There  will  be  furnace  heat  and 
open  fire  places.  -Mantels  will  be  of 
brick  and  tile.  Hardwood  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  Tile  will  be  used 
in  the  bathrooms.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are    being   taken 

RESIDENCES  —  2,  2  story  and  base, 
frame.  $3,500  each.  San  Francisco. 
Architect.  D.  Olsen.  46  29th  avenue,  S. 
F.  Owner,  George  C.  Todhunter,  419 
29th  avenue.  These  houses  will  be 
erected  on  the  east  side  of  Ashbury 
street  north  of  17th.  Each  house  has 
been  designed  to  contain  seven  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  with  some  elm  veneer  and  hard- 
Wood  floors.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick.  Hath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Tile 
will  also  be  used  in  the  kitchens.  Ex- 
teriors will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plan 
me  complete  and  in  the  hands  of  tiie 
ownei  who  will  do  the  work  bj  Daj 
Labor.  All  materials  are  now  being 
purchas  ed. 

APARTMKNT  HOUSE  ALTERA- 
TIONS—  2  story  brick  and  frame, 
$16,000.  San  Francisco.  Architect, 
Henry  H.  Meyer,  Kohl  Bldg..  S.  F. 
Owners,  Gbldberg-Bowen  &  Co.  The 
building  now  occupied  by  the  owners 
:it  the  southwest  corner  of  Haight  and 
Masonic  avenue  will  be  added  to  and 
two  additional  l.-tories  constructed. 
Upper  floors  will  be  subdivided  into 
modei  n  apartments  of  two  and  three 
rooms.      Interior    finish    will    be    of    pine 

with     some     elm     panels     and     haidw 

floors.  A  central  heating  system  will 
be  installed.  Tile  will  be  uised  in  the 
bath  rooms.  Present  store  will  be  un- 
changed EXtei  i.u  of  the  new  portion 
of  the  building  will  be  covered  with 
brick  veneer  and  ten,,  cotta  Plans 
are  complete  and  figures  are 
taken. 

APARTMENT     HOUSE      3     story     and 

base,     frame,    $ir.i San     Francl  i  o 

Architect,  Frank  s,  Holland.  100 
Haight  street,  S  P  Owner's  name 
withheld.  The  building  has  been  men- 
tioned   In    these    columns    before    when 

Pl*-ns    we,-,-    first     started       The    I 

te    will    cover    a    considerable     ground 
•"■oa  ,,nd  will  be  arranged  with 
on  the  first    floor  and  suites  ol    two  and 
three    rooms     above.       Interior      finish 
will   be  of  pine  throughout,     aii 

Will     h.lVe      wall      beds     and      |.ln:i     , 
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rooms.  A  central  heating 
probably  steam,  will  be  installed  Bath 
rooms  will  have  composition  doors 
in  I  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  and  brick  veneei  base.  Plans 
me  complete  and  figures  are  being 
i.iki  ,i. 

RELIEF  HOME  CHAPEL— 1  story 
and  base,  frame,  $12,000.  San  Fran- 
cisco. Architect.  City  Department  of 
ecture,  Temporary  City  Hall 
Bldg.,  S.  F.  Owners.  City  and  County 
ol  Sni  Francisco.  Kids  were  opened 
■  it  the  last  meeting  of  the  Board  of 
Public  Works  for  the  construction  of 
a  Chapel  at  the  Relief  Home  Tract. 
The  lowest  figures  were  presented  by 
J.  VV.  Carr  at  $9,482.  A  complete  list 
of  these  bids  appear  under  the  head- 
ing   of    San    Francisco,   in    this    issue. 

FLATS— 2  story  and  base.  frame. 
$4,800.  San  Francisco.  Architect,  none. 
Owner,  J.  Harold  Johnson.  732  9th  ave- 
"e  S  F.  The  building.  Which  ha-  been 
designed  to  contain  two  modern  Hats 
will  be  erected  on  the  east  side  of  9th 
aveue  south  of  Cabrillo,  covering  an 
area  of  J4  feet  10  inches  by  ."■:  feet.  In- 
terior will  be  finished  in  pine  with 
some  hardwood  floors.  There  will  be 
an  open  fire  place  with  brick  mantel 
in  cub  of  the  living  rooms.  Some 
hardwood  floors  will  be  used.  Tile  will 
be  used  in  the  bathrooms  and  kitchens. 
Terrazzo  will  be  used  in  the  vestibule. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic,  cement  plaster  on 
metal  lath  and  brick  veneer  base, 
plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
1  lay    Labor. 

FLATS — 2  'story  ad  base,  frame. 
$4,000.  San  Francisco.  Architect,  -none. 
Owners,  Leigh  and  Schultz,  330  8th 
avenue,  S.  F.  The  building  will  be 
erected  on  the  east  side  of  i:,th  ave- 
nue near  Anza  street  and  will  cover 
an  area  of  28x52  feet.  Interior  has 
•I  ii  ii  ranged  i.,  conta  in  two  fiats  of 
four  and  live  i-oms  each  with  bath.  In- 
terior   finish    will    be    of    pine    and     red- 

w I    with    some  hardwood    Hours.    Each 

living    room    will    have     an     open     fire 
placi     w  ith    brick    or    tile    mantel.       Bath 

i i     will   have  cement   Hums   and    tile 

ot.      Tile  will  also   be   used    in   the 

■  s.       Entrance     vestibule     w  ill     be 

finished    in    terrazzo.       Exterior    of    the 

-     w  ill     he    ■  ,i\  ered     w  II  h    rustic, 

1  •  i '     plaster    on    metal    lath    and    an 

■" ial    stone    base.      Plans    ar - 

'  ml     ill     the     I). I  ml  -     of     the     "e.  Her 
Who    will    do    the    work     bj     Daj     Labor. 

1  '  rials    are    now     lo-i  nc    i based 

GARAGE — I  storj  and  base.  Class 
\  truction.      $:::.. i.       San     Fran- 

cis   o       Architects.   (  ("Brier    line-  .    i  'li.nio 
S.    F.      ( Iwner's    nami     witl  held 

I  nbling      will      h,       ere,  led        ill       the 

down     tow  ii     dl-li  I-  I      and     has      been       le- 

for  one  i.f  the   largest   commer- 
ces  in   the   cit    .     Con 
fireproof       The    structure    will 

h.n  '■   ,i    storage    1 1  ea    of     '-'v  square 

feet        Lions    ,,,  0\  iii.      tot     a      i  omplete 

1  ■ '.    n  mcrete    walls, 

1   ■      f e t e   1 1 1 1 1 .  i     1 1 1 . ;   steel    I    t r u     i 

w  mdow     sash      .  rid     I 

gasOl  i age   i.mk      r. 

ed      Extei  i       i     luildlng  win 

d     with    cement    plaster.       Plans 
i  re         rig    prepa  i  ed 

..         II   Ml 

"'1     steel.      $::: \, 

Pafl         H. 
F.      Ownei 
.lion.       Workn  [or 
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this  building  havi  been  completed  and 
bids  aie  now  being  taken  on  the  gen- 
eral contract.  The  -nurture  lias  been 
designed  with  stores  on  the  tirst  floor 
and  lodge  halls  and  offices  on  the  up- 
per two  floors.  There  will  he  a  cen- 
iting  system  and  elevator  serv- 
ice, stores  will  have  patent  fronts 
and  plate  glasis  windows.  Modern 
plumbing  and  electric  work  will  he 
installed.  Exterior  of  the  building 
will  he  faeed  with  pressed  brick.  The 
building  will  be  erected  at  the  corner 
of  McCoppin  and  Valencia  streets,  in- 
terior   tinisli    will    he    largely     of     pine 

with      siime      Imr.iw i  I'lan-       and 

itions  can  he  secured  from  the 
secretary  of  the  Carpenters'  Hall  As- 
sociation  at  804  .Mission  street.  Two 
propositions  are  being  figured:  Propo- 
■ilion  A  calling  for  a  figure  on  the  en- 
tire work  and  Proposition  B  calling 
for  all   work  except  cai  pentry. 

'XTV     INFIRMARY— 2    story    and' 

.    mi i    concrete.    $40,000.     San 

Rafael,  Marin  Co..  Cal.  Architect 
]  it.  'minor,     lin     n     street.      San 

Rafael.  Owners,  Marin  County.  The 
building  has  heen  designed  in  the  Mis- 
sion style  and  will  he  erected  in  the 
Lucas  Valley,  a  short  distance  out  of 
San  Rafael.  There  will  he  a  general 
administration  section,  two  wards, 
dining  rooms,  kitchens  and  dormi- 
Provi-ion  has  also  heen  made 
for  a  modern  operating  room.  Interior 
Hnish  will  he  of  pine  and  redwood  with 
considerable  marble  ami  tile.  Plans 
provide  for  si  ea  m  heat,  n  vacuum 
cleaning  system  and  hoi  water  supply. 
or  of  the  building  will  he  faced 
with  cement  plaster  and  a  clay  tile 
ill  he  used.  Plans  are  complete 
and    now   out    for  figures.      Ride  will   be 

in  .1  I    i     Board   "i    Supervisors  on 

September  2nd  An  official  proposal 
appears  in  another  column  of  this 
issue. 

CITY    HALL— 4    story    ami    hase.   Class 
A    construction,    $4, 500, 000.      San    Fran- 
Bakewell  and  Brown, 
251    Kearny    street    s     F.      Owners,   City 
aunty    ■  > f    Sin     Francisco.      Plans 
and   spe  ifii     i  Ions   fo  h  Itectural 

terra    ci  vork    on    the 

i  lit  v     1 1  i  II     ha  \  •■    he tpleted 

■     i  ppi  oval   of   the 

illc    Woi  ks       l:ids   are   now 

being  called   for  mi    this    work.      Figures 

will    i Sepl  ember    Srd     by 

3  of  1  Works.     Plans  and 

itions   cm    he   obtained   from   the 

i  me,   Tem- 

Citj    1 1  i  II    I  >ldg.     An  offlcia  I   pro 

i  under   the 

Advertising   In    this 

Hi  iTKI,      .,  i  ,  ml. ,i.  r,| 

(65,000.      Sa  i     i      ■         co       Archi- 

i  09    Uli    Ion 

S.     F.        I  Iwner     A.       Elsenb.  - 

mk    was    in.  here    when 

ni 

Working  drawings 

figures  will  be 

I  IIHII: 

.     .  .    .  1.1    1,11    1 1.1 
!  between 

1  ■  m  th    street) 

.     ,  Tim i  . 

will  b i  tor.  di  •    i.uiii   ii'i'ii' 

i  , .     1 1 .  i  ■_■ 
mm    mi     the     uppei 

floors.     A  la  i  ■-  ■  i    .,:   the  ms 

will    ha  .  e    pi  ivati       itht       Int.- in 

-.I       pll  -.Hi         nllir       hai  .1 
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BUILDING  AND  INDUSTRIAL  NEWS 

he  used  In  the  lobby.  Plans  provide 
for  steam  heat,  a  hot  and  cold  water 
supply,  elevator  service  and  a  vacuum 
cleaning  system.  Bath  rooms  will  have 
cement  floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  he  faced 
with     pressed     brick.  Bids      will      be 

railed    for    early    in    September. 

.HOTEL — U  story  and  base.  Class  C 
construction.  $40,000.  San  Francisco. 
Architects,  O'Brien  and  Werner,  Fox- 
croft  Bldg.,  S.  F.  Owner,  Thomas 
O'Day.  The  building  will  be  erected 
on  the  south  side  of  O'Farrell  street 
east  of  Larkin  street  covering  an  area 
of  49x90  feet.  There  will  he  stores  on 
the  first  floor  and  the  entrance  to  the 
hotel  lohhy,  which  will  he  on  the  sec- 
ond floor.  Upper  floors  will  contain 
in  the  neighborhood  of  90  rooms  with 
several  baths  on  each  floor.  Interior 
finish  will  he  largely  of  pine.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Hot  and  cold  running 
water  will  be  supplied  to  all  rooms. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
Exterior  of  theMiuilding  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

PASSENGER  STATION — II  story, 
brick  and  steel.  Co:-t  not  stated.  San 
Francisco.  Architect's  name  withheld. 
Owners.  Ocean  Shore  Railway  Co.,  11th 
street,  S.  F.  Plans  have  been  prepared 
[or  a  modern  station  which  will  he 
erected  on  the  company's  property  on 
the  west  side  of  11th  street  between 
Market  and  Misision  streets.  A  peti- 
tion is  now  before  the  Street  Commit- 
tee of  the  Supervisors  for  permission 
to  cross  Mission  street  with  the  com- 
pany's tracks.  Construction  will  be 
started  as  soon  as  this  permission  is 
granted.  Further  mention  will  be  made 
of    the    work    when    bids   are   called. 

RESIDENCE  — 2  story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  .1.  E.  Kothe,  257S 
23rd  avenue,  S.  F.  The  dwelling  has 
been  designed  for  a  six  room  house 
with  bath.  Interior  finish  will  be  of 
pine  throughout.  There  will  be  a  large 
open  tire  place  in  the  living  room  with 
brick  mantel.  Some  hardwood  floors 
will    lie    used.      Tile    will    be    used    in    the 

bath    n i    and    kitchen.      Exterior    of 

the  dwelling  will  be  covered  with  rus- 
tic i  n. I  shingles.  Plans  are  complete 
and  in  the  hand  of  the  owner  who  will 
.in  the  work  by  bay  Labor.  All  mate- 
rials   are    now    being    purchased 

CAFE  DECORATIONS  -Cost  not 
stated.  San  Francisco.  Architects, 
Rlghetti  and  Headman,  Phelan  Bldg.,  S, 
F  1 1«  tiers,  Solari's  Cafe  Mr.  Solari, 
one    ni     San     Francisco's     best     known 

■nil.    will    open    a    new    cafe    ill    the 

building  at  the  southwest  corner  of 
Geary  and  Mais  on  streets.  Plan!  are 
now  being  prepared  for  interior  dec- 
orations. Ornamental  plaster,  hard- 
it Is  and   sprrial    light   effects    will   be 

i  .  .1  Plans  will  shortly  be  ready  for 
figures. 

i  i  ires    AND  OFFICES— 2  story  and 
i.i  i.  k    and     steel,     $10,000        San 
Francisco.       Architect)?,     lleiniau      and 
Schwartz,    Nevada     Bank     Bldg.,     S,     F 
i    irner,    -J     P.    Sweeney.      The    building 
win    be    erected    on    the    north    side    ol 
Gea           treel     just     ea&1     of     Van     Ness 
enui    and    ha      been   designed   for    use 
by    the    New    World,    i    Japanese    news- 
paper,     r I'p.'i'    floor    will    be     used      i 
mm  .■        tiii-  ■  j . . r    inn   h    will    he   of   pine 
.  | It,        A     r,  no  ni      floor     will     he 

used    on    '  he   gi  ound    door.     There   will 
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i  e  i in  ii  plumbing  .-.  ni  sleet  ri<    n  or* 

i'i  lent    r    i :  onts   are   s  peeified       E\- 

lerior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete and  figures  have  heen  taken.  A 
contract    will    he    awarded    at    once. 

SALOON — 1  story  and  base.  hi  irk 
Cost  not  stated.  San  Francisco.  Archi- 
tects, O'Brien  Bros.,  t'lunie  Bldg.,  S. 
F.  Owners.  Waterfront  Realty  Co. 
The  building  will  be  erected  at  the  cor- 
ner of  East  and  Oregon  streets  and 
will  cover  an  area  of  60x4S  feet.  In- 
terim lini  h  will  he  of  pine  through- 
out. There  will  be  patent  store  fronts 
and  plate  glass  windows.  Exterior  of 
the  building  will  he  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being    taken. 

Contracts  Awarded. 

HOTEL—  S  story  and  basement,  brick 
and  steel,  $50,000.  San  Francisco.  Ar- 
chitects,  MacDonald  and  MacDonald. 
Holbrook  Bldg.,  S.  F.  Owner,  Reuben 
Lloyd.  Contractors,  MacDonald  and 
Kahn,  Rialto  Bldg..  S.  F.  Contract 
price.  $50,000.  Note,  the  contractors 
are  now  taking  sub-figures  on  the  vari- 
ous   parts    of    the    work. 

RESIDENCES — 4.  2  story  and  base, 
frame,  $3,1.11011.  San  Francisco.  Archi- 
tect, C.  F.  Whittlesey,  553  Clayton 
'-treet,  S.  F.  Owner.  H.  P.  Livermore. 
Merchants'  National  Bank  Bldg.,  S.  F. 
Contractor.  Marcus  Marcussen,  19  Di- 
visadero  street,  S.  F.  Contract  price, 
$35,000. 


Terra  Cotta  Works 
Visited  by  S.F.AC. 

\.  Clark  A  Sons  Hosts  and  Open  Their 

Alameda    Shops    lo   City   Guests 

on    Saturday. 

Last  Saturday  afternoon  the  mem- 
bers of  the  San  Francisco  Architec- 
tural Club  and  their  friends  paid  a 
visit  to  tli  e  factory  and  pottery  of 
Messrs.   N.   Clark   &   Sons   ill  Alameda. 

It  is  the  desire  of  the  Club  this  year 
to  visit  a  number  of  the  works  of  large 
industrial  concerns  with  a  view  to  fa- 
miliarize its  members  with  the  pro- 
cesses of  manufacture  of  the  various 
materials  connected  and  allied  with 
the  building  trades.  Knowing  of  this 
desire,  Messrs.  N.  Clark  &  Sons  ex- 
tended invitations  to  the  members  to 
visit   their   works. 

About  150  gentlemen  accepted  and 
were  met  at  the  Ferry  Building  by  Mr. 
Gwynn.  the  firm's  manager,  who  es- 
corted the  members  across  the  bay  to 
Alameda.  A  special  S.  P.  Co.  car  was 
reserved  for  the  club  and  thence  run 
right  into  the  works.  Arrived  there, 
the  party  was  welcomed  by  Mr.  A.  V. 
Clark  and  Mr.  Phillips,  the  works  man- 
ager. Before  inspecting  the  various 
departments  connected  with  the  mak- 
ing of  architectural  terra  cotta  and 
other  clay  products,  the  members  were 
gathered  together  in  the  drafting  de- 
partment where  an  mime  ting  lecture 
was  given  by  Mr.  Phillips  and  practi- 
cal methods  of  the  various  stages  of 
manufacture  of  architectural  terra 
rott. i  weie  demonstrated  by  several 
of   the   employees   of   the    firm 

Afterwards     I  hey        disper.-ed        for       a 

couple  of  hours  throughout  the  various 
buildings  aini  viewed  the  plant  ami 
machinery. 

The  party  was  thereafter  hospitably 
entertained    by    the    linn.      After    spend- 
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1913. 


ing   a    pleasant    two   and   a    half    hours, 
the   party   returned   to   the  city. 

Before  leaving  the  works,  the  pres- 
ident of  the  club.  Mr.  Harry  I:  Nye. 
made  a  few  appreciative  remarks  and 
extended  to  Messrs.  X.  Clark  &  .-ons 
a  hearty  vote  of  thanks  for  the  oppor- 
tunity given  to  inspect  the  work-  and 
for  the  instructive  and  entertaining 
afternoon,  which  everyone  thoroughly 
enjoyed. 


City  Bids  Opened. 


Hoard   ii 
Cons 


Public    Works    Opens    Bids    f 
notion   of    Chapel   at    Relief 
Home   Tract. 


Bids  were  opened  by  the  Board  of 
Public  Works  at  their  afternoon  meet- 
ing on  Wednesday  for  the  construction 
of  a  frame  chapel  which  is  to  be  erect- 
ed at  the  Relief  Home  Tract.  Plans 
for  the  building  were  prepared  by  the 
City  Department  of  Architecture.  J. 
W.  Carr  submitted  the  lowest  figure  at 
$9,482.  The  following  bids  were 
opened: 

Relief   Home    Chapel. 

Robert    Trost    $10,541 

Monson     Bros 10.S00 

J.    W.   Carr    9,482 

McSheehy    Bros 11,742 

Otto    Rechmogel     9.S79 

James     McLaughlin     11,48! 

B.    W.    Elliott    11,797 

Graham    &    Jensen    : 

F.    II.    Born    12.^37 


Building  Contracts  Awarded 
San  Francisco. 


\o. 
3016 

::»17 
3018 

• 
3023 

::  ■  >  ^  4 

3025 
3026 
3027 
3028 

3030 
3031 
8032 

3033 

3035 

3039 

3040 
3041 
3042 

■ 

3045 

3046 

3"17 

3050 
3052 


3056 
3057 

3060 
3061 

3065 

3066 

• 
3069 


Owmer  Contractor 

Jensen      Olson 

Lahaney     Lahanev 

Sylvester     Sylvestei 

Spring     Winham 

Lapliam      Lapham 

Leonard      Devencenzi 

Pratt     Barrett 

P.    P.    I.    Ex Flinn 

Ivani     Debenedetti 

Porter     Martin 

Runcallo     Cuneo 

Pilhsbury     Campbell 

Phelan    .  .•. Gen.    Elec. 

Hearst     Megas 

McDonalB     Urt'er 

Ford      Stockholm 

Rideout      Ferguson 

Pfandler     Cairllan 

Suydam     Gillespie 

Prudden      Prudden 

Maita      Malta 

Salomon     Ratto 

Mills      Phoenix 

Mills     Cal.    Constr. 

Honduras      Schwerdt 

Cannats     Grant 

Healy      Tibbitts 

Robinson      Robinson 

Leigh      Schultz 

Sanguinetti     . .  .Sanguinetti 

Foulton 

Johnson      Johnson 

Todhunter      Todhunter 

Todhunter     Todhunter 

Cervieres      Burns 

Conlin      Campbell 

Boyd     .' 

Renault     Bell 

Deuprey     Holden 

Holden 

Holden 

I  'euprey     I 

Quaranta      Sasso 

Hume     - 

Hume      - 

Zfmmerma  n 

Wabh     

Walsh      

Sweeney     Findlayson 

Forester's    Hall     Oi  i -i 

Herlihy      Whitman 

Marks     M 



'Marks     Whitney 


S50 
1000 
450 


U3i>0 
2934 
2767 

400 
450 
500 

700 
100 

iooo 

1000 
100 

6575 

1000 
450 
4  00 

400 
400 

3500 



I 


2  200 
1080 

mo 

480 

7n 

160 
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3070  Marks     Erusl 

3071  Moore      Goericke    10415 

3072  Thome     Ellingson      3630 


(3016)      67    LANDERS.      Add    one    room, 
extend    porch. 

Owner O.    W.    Jensen,    Premises. 

Architect..  .  .Xone. 

Contractor.  .A.  E.  Olson,  125  Jersey,  St., 
San    Francisco. 

ST,    (500 


(3017      1S16    SCOTT.      Alter    (3)    flats. 

Owner G.   F.  Lahaney,  902   Potrero 

Ave..    S.    F. 
Architect.. .  .None. 
Day's    work  COST,    $650 


S    Ql'ESADA.       125       E       T.ANE 
One-story   and   basement   frame   dwlg. 

Owner Ralph  Sylvester,  1232 

Brunswick,    S.    F. 
Architect..  .  .None. 
Day's  work.  COST.   $1000 


(3019)  (GORE)  MARKET  AXD  RES- 
ervoir.  Remove  and  replace  rustic; 
repair   roof. 


Owner G.    H. 

Calif. 
Architect. .  .  .None. 
Contractor.  .H.    G. 


Spring 


Winham,    5S9       62nd 


St.,   Oakland. 


COST,   $15ii 


(3020)  ^  12TH  AVENUE,  223  S  AN2A. 
Two-story  and  basement  frame  resi- 
dence. 

Owner A.    R.    Lapham,    1S53    McAl- 
lister,   S.    '.'. 

Architect..  .  .Xone. 

Contractor.  .R.    E.    Lapham,    1S53    McAl- 
lister,   S.    F. 

COST,    $2500 

(3021)  X    PARNASSUS    AVE.,  86-0%.  W 

4th  Ave..  W  26-0*4,  X  107-6,  E  25.  S 
100-1  H-  Excavating,  concrete,  brick, 
carpenter,  roofing,  hardware,  lath 
and  plaster  for  two-story,  attic  and 
basement   frame   residence. 

Owner Mary    E.   Leonard. 

Architect W.    H.   Crim,  Jr..   425   Kear- 
ny,   S.   F. 
Contractor .  .Devencenzi    Bros.      &      Co., 

1- L'nion,    S.   F. 

Filed   Aug.    IS,   '13.      Dated   Aug.    12,   '13. 

Roof    on     $1312   50 

Rough    coat    on    1312   50 

Completed   and   accepted    ....    1312    50 

Usual    35    days     1312    50 

TOTAL  COST.  $5250 
Bond,  $2625.  Sureties,  Domenica  Deven- 
cenzi and  L.  Peirano.  Forfeit,  $5.00. 
Limit.  SO  days.  Plans  and  specifica- 
tions  filed. 


(3022)  W  SPEAR  AXD  HOWARD.  N 
W  132-6XSW  68-9.  All  work  of  exca- 
vating, piling,  and  concrete  for 
three-.- tory.  mezzanine  and  basement 
mill   construction   grocery   warehouse. 

Owner Orville   C.   Pratt,   Jr.,   Flood 

Bldg..   S.    F. 
Architect. ..  .Bake well     &     Brown,       231 

Kearny,    S.    F. 
Contractor.  .Barrett   &   Hilp. 

Vug.    IS   ,-13.      Dated    Aug.    14.   '13. 

Excavation    completed    $3000 

Piling   completed    3000 

Concrete     work     on     foundation 

completed     4500 

Completed   and   accepted    1356 

Usual    35    days    

TOTAL  i-'  'ST.   .< 
Bond.     $7905.       Sureties,     Massachusetts 
Bonding     and     Insurance     Co.       Forfeit 
120.      r..n;.\    SO     lays.      Plans   and   speci- 
fications  filed. 


21 

KXPOSITION    SITE.      All    work 
for    construction    and    installation    of 
East     roadway     and     Fillmore     street 
entrance. 
1  >wner Panama-Pacific         Interna- 
tional        Exposition         Co.. 
Service   Bldg.,    S.    F. 
•  •t. . .  .None. 
Contractor.  .Flinn    &    Treacy    First    Na- 
tional Bank    Bldg..   S.   F. 
Filed    Aug.    IS,    '13.   Dated   Aug.    9.   '13. 
Twenty    days    after    estimates    of 
work    done    and    material    fur- 

nisSied     

Usual    35    days    25% 

TOTAL  COST,  $4555.14 
Bond,  $3000.  Sureties,  Fidelity  and 
Deposit  Co.  of  Maryland.  Forfeit,  $10. 
Limit,  30  days.  Plans  and  specifica- 
tions   filed. 


13024)  NW  HURON  AND  NAGLEE 
Ave.,  NW  225xNE  100,  portion  West 
End  Map  No.  2.  All  work  for  one- 
story  and   basement   frame  cottage. 

Owner Cesare   Ivani. 

Architect L.    Traverso,      S54      Union, 

San   Francisco. 
Contractor.  .Andrea      Debenedetti      and 

Gaetano   Cuneo. 
Filed   Aug.   18,  '13.     Dated  Aug.   14,  '13. 

Enclosed   and   roof   on    $575 

Brown    coated    573 

Completed    and    accepted    575 

U-ual    35    days     573 

TOTAL   COST,    $23oo 
Sureties,  Forfeit  none.     Limit,  60 
days.     Plans  and  specifications  filed. 


(2025)  S  PACIFIC.  66-9  W  PRESIDIO 
X  52xS  41-M4.  Xo.  3203  Pacific 
Ave.  All  work  for  modifications  and 
additions,  except  plumbing,  painting. 
mantels  and  electric  fixtures  for 
frame  dwelling  to  be  reconstructed 
1  modifying  contract  recorded  July 
20,    '13.) 

Robert       C.       Porter.       1700 

Spreckels    Bldg.,    S.    F. 
Architect..  .  .Henry   C.    Smith.   Humboldt 

Bank    Bldg.,    S.    F. 
Contractor.    William     .Martin.     Ill 
sie,    S.    F. 
\ug.    IS,    '13.      Dated    July 
.ile    walls    and    partitions    in 

lace     $   97s 

[    'and      plaster    work      com- 

-  '1      97S 

of   completion   recorded..      978 

35    days     1000 

TOTAL   COST,    $3934 
Bond.    $1975.    Sureties.    National    Surety 
Plans    and    specifications    filed. 
Co.       Forfeit,    none.       Limit       60       days. 


■      W 


2X1'    AVE..    100    S    Lake,    S 
23x\V    120.      All    work    for    alterations 
'age   (5   rooms  and   bath.) 

Guiseppe        Runcallo,       119 

Second   Ave.,  S.   F. 
t. . .    None. 
tor. .Walter  J.   Cuneo,   686   Capp 

S(  ,    S.   F 
lug     iv,    '13.      Dated    July    26,    '13. 
Building   in  place  and  alter- 

ns    framed    $92 

n  coat  on  alterations.,    n 
leted    and   accepted ....    !> 

Tl  'TAI,    COST,    $2767 
retles      ,  'orfeit,    none.      Limit, 
from  July  3".   1:113.     Plans  and 
tlons   filed. 


NE     PACIFIC  AVE.  AND  BRl  iD- 
ERICK,    137-6x265-2%.      All    work    for 
'■rick,    concrete,    iron.    etc. 
■    ice,    walk,    s?ate    fences.    ■ 
re-idence. 
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Owner E.    S.    Pillsbury,      Standard 

Oil    Bids.,    S.    F. 

Architect J.    E.    Krafft   &   Sons,    Phe- 

lan  Bldg.,  S.   F. 
Contractor.  .Campbell    Bros,    ISO    Jessie 

St.,  S.  F. 
Filed   Aug.   IS,   '13.     Dated  Aug.   16,  '13. 
Concrete    and    brick    work     fin- 
ished      $1000 

Completed    and   accepted    944 

36    days   after    64S 

TOTAL  COST,  $2592 
Bond,  $1300.  Sureties,  Charles  A.  Caril- 
lon and  F.  J.  W.  Anderson.  Forfeit, 
$5.00.  Lim:t,  Oct.  1,  1913.  Plans  and 
specification;    fieled. 


(3028)      W    4TH   AND   JESSIE,    N\V    75a 
SW    TV      All    electrical    work    for    8- 
story  steel   frame  building. 

Owner Mary  L.   Phelan. 

Architect. ...  Win.    Curlett    &    Son,    Phe- 
lan  Bldg.,  S.   F. 
Contractor.  .General       Electrical      Con- 
struction Co,  219  .Minna  St., 
San  Francisco. 
Filed   Aug.    IS,  '13.      Dated   Aug.    12.   '13. 
1st    and    15th    of    each    month    as 

work   progresses    75% 

Usual    35    days    25% 

TOTAL  COST,  $3600 
Bond,  $1S00.  Sureties,  U.  S.  Fidelity 
and  Guaranty  Co.  Forfeit,  none.  Limit, 
30    days.    Plans   and   specifications   filed. 


(3029)      3194     22ND.       .Minor    repairs    in 
restaurant. 

Owner G.    B.   Hearst. 

Architect.. .  .None. 

Contractor.  .Peter    Megas,       3676       19th, 
San    Francisco. 

COST,    $400 


(3030)      1146    Sutter.    Repair    fire    dam- 
age. 

Owner Mrs.    Mary    McDonald,    2472 

Union,    San    Francisco. 
Architect- .  .  .None. 

Contractor.  .Chas.    E.    L'rfer,    2650   Post, 
.-'.in    Francisco. 

COST,    $450 


(3031)      738    STOCKTON.      Brick    under- 
pining   and    grading. 

B.    Ford,   334   Pine,   S.   F. 

Architect. . .  ■  None. 

Stockholm    &   Allyn,    Build- 
Exchange,    S.    F. 

COST,    $500 


N       WASHINGTON,       137-6       E 
Gougti.      Alter  ami    repair   dwelling. 

Owner Mrs.    Phoebe    M.    Hideout. 

Architect....C.  S.  McNally,  57   Post,  San 
Francisco. 

COST,  $700 


KAIGHT.      Excavate    and 
underpin    present    build 

i  i  emlses. 
None, 

Ian.   180   Jessie,  San 
Francisco. 

COST,    $400 


(3084)      Z:     :    DIVISADERO       Minor   re- 
pairs  on    dwelling, 
owner.  ..  ..Mr  .    E.    H.  Suydam, Premises. 
Archite< 

ile,    ISO  Jessie, 
Francisco. 

T,    $1 
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Architect fames    Walsh,    112    Market 

San    Francisco. 
Day's    work.  COST,    $1000 


(3036)      5S3    SUNNYS1DE       AVE.      One- 
story  frame  dwelling. 

Owner P.    Maita,   Premises. 

Architect.. .  .None. 

Day's   work.  COST,    $400 


(3037)     W    TRENTON,    112-6    N    Jack- 
son,— 25,   W  57,  S   25,   E  57.     All  work 
for    two-story    and    basement  Class    C 
building. 
Owner 'Maurice    Salomon    and    Ar- 
thur     Gosliner,      Humboldt 
Bank   Bldg.,  S.   F. 
Architect. ..  .C.       O.       Clausen,       Phelan 

Bldg.,   S.   F. 
Contractor.  .John    S.    Ratto,    24      Ratto 

Bldg.,  S.  F. 
Filed   Aug.   19,   '13.     Dated  Aug.   18,  '13. 

Second    floor   joists    set    $1275 

Brown     coated     1275 

Completed   and   accepted    1275 

Usual   35   days    1275 

TOTAL  COST,  $5100 
Bond,  $2550.  Sureties,  Soutli  western 
Surety  Insurance  Co.  Forfeit,  none. 
Limit,  90  days.  Plans  and  specifica- 
tions   tiled. 


(3038)  N  BUSH,  adjacent  to  east  side 
of  Mills  Bldg,  fronting  on  Bush  68-9. 
Furnish  and  deliver  cast  iron  bases 
for    addition    to    Mills    Bldg. 

owner Ogden    Mills. 

Architect. ...  Willis  Polk  &  Co.,  Mer- 
chants' Exchange  Bldg., 
San    Francisco. 

Contractor.  .The    Phoenix    Iron    Works. 

Filed  Aug.  19,  '13.  Dated  July  31,  '13. 
Installments   as,   work   progresses. 75% 

Usual    35    days    25% 

TOTAL  COST,  $1500 

Bond,  $S00.     Sureties,  W.  B.  Morris  and 

Otto    Schrader.      Forfeit,      $10.      Limit, 

Oct.  1,  '13. 


(3039)      ERECT       ALL      STRUCTURAL 
steel,   set  in  place  all  cast  iron  bases 
on    above. 
Contractor.  .California   Constr.    Co.,    6S1 

Market,    S.    F. 
Filed    Aug.    19,   '13.      Dated   Aug.    1,     13. 
Payments   same   as  above. 

TOTAL  COST,  $6575 
Bond,  $3300.  Sureties,  Pacific  Coast 
Casualty  Co.  Forfeit,  $15.00.  Limit, 
Dec.  31,  1913,  providing  first  shipment 
of  steel  of  upper  story  arrives  Dec.  11, 
1913.      Plans    and    specifications    filed. 


(3035)      I  1 1    VIE    MA       Add    I  ■■  o    rooms 

to    dwelling. 
Owner.. T.   N.  Prudden,  Premises. 


13040)      SW       PORTION       EXPOSITION 
GROUNDS.         All       work      carpenter, 
plumbing,    electric       work,      painting, 
etc,     for     two-story     frame     building 
for   Exposition   purposes. 
Owner The     Government    of    Hon- 
duras, 
t.... Philip     Schwerdt    &    Com- 
pany,   Phelan    Bldg.,  S.    F. 
Contractor.. Philip    Schwerdt    Company, 

Phelan   Bldg.,  S.  F. 
Filed   Aug.   19,  '13.      Dated  Aug.   2,  '13. 
i  [.in    signing    contract    and    de- 
livering  the    required    bond  .  .  .  $36S0 

Rough    fiame    up    3680 

Enclosed,  rough  coat  plaster 
on,  roof  done  and  plumbing 
done    and    1st    story    ready    for 

painter     3680 

■  iomp  ci  epted    3680 

TOTAL   COST,   $11,720 
Bond,  ••      Forfeit,   $5.  Lim- 

it.   ISO   days    frpm    Aug.    14.      Plans   and 
specifications    filed. 


Wednesday,    Aug.     27     1913. 

(3041)  N    SAGAMORE,       50       W       Ply- 
mouth.     One-story,   frame   store. 

Owner Nick     Cannata,     106     Saga- 
more. 
Architect.. .  .None. 

Contractor.  .John  C.   Grant,   553  London 
St.   S.  F. 

COST,    $1000 

(3042)  SW    MASON    &    NORTHPOINT. 
Add    to    blacksmith    shop. 

Owner Healy-Tibbitts        Construc- 
tion  Co.,    9    Main   St.,    S.    F. 
Architect. . .  .None. 
Day's   work.  COST,    $450 


(3043)  449  15TH  AVE.  Minor  repairs 
to   front. 

Owner David    C.    Robinson,    Prem. 

Architect.. .  .None. 

Day's    work.  COST,    $400 

(3044)  E  15TH  AVE.,  30  in  A»za.  Two- 
story  and  basement  frame  (2)  flats, 
28x62. 

Owner Leigh    &   Schultz,    330      8th 

avenue,  S.   F. 
Architect.. .  .None. 
Day's  work.  COST,   $4000 


(3045)  NO.     S39     UNION       ST.       Install 
bay   window. 

Owner Mrs.  G.  Sanguinetti,  Prem- 
ises. 

Architect. ..  .J.  A.  Porporato,  619  \.ash- 
ington,  S.  F. 

Day's    work.  COST,    $400 

(3046)  NO.    1059    MARKET.    Erect    bal- 
cony. 

Owner Boos    Bros.,    Premises. 

Architect. .  .  .None. 

Contractor.  .G.  M.  Foulton,  301  Front, 
San   Francisco'. 

COST,   $400 


(3047)      E    9TH    AVE.,    200    S    Cabrillo. 

Two-story    and    basement    frame    (2) 

flats. 

Owner J.   Harold   Johnson,   732   9th 

avenue,  S.   F. 
Arch  itect. . . .  None. 
Day's  work.  COST,  $4  800 


(30-4S)      E  ASHBURT,   370  N  17th.  Two- 
story   and   basement   frame   residence. 
Owner Geo.       C.       Todhunter,       446 

29th    avenue,   S.   F. 
Architect D.   Olson,   446   29th   avenue, 

San   Francisco. 
Hay's    work.  COST,    $3500 


(3049)      E  ASHBURY,  395  N  17th.  Two- 
story    and    basement    frame   residence. 

owner Geo.      C.      Todhunter,       446 

29th    avenue,   S.   F. 
Architect. ..  .  D.   Olson,    446    29th    avenue, 

San   Francisco. 
Hay's    work.  COST,    $3500 


(3050)  NW  McKINNON  AVE.,  and 
Newhall,  N  lOOxW  50.  All  work  for 
excavating,  concrete,  galvanized  iron, 
roofing,  carpenter  and  mill  work, 
glazing,  hardware  and  painting  for 
two-story   stable  and   fence. 

Owner J.   M.   Cervieres. 

Architects.. .  .Fab re    &    Bearwald,    Mer- 
chants'       National        Bank 
Bldg.,    S.    F. 
Contractor.  .J.   M.   Burns,   101  Thornton, 

S:i  ii    Francisco. 
Filed   Aug.   19.   '13.     Dated   Aug.   18,   '13. 

i  lomplel  'ii    ■'  nd    accepted     $.".7n 

Usual   ::.".   days    190 

TOTAL   COST,    $760 


Wednesday,    Aug. 


1913 


Bond.  Sureties,  none.  Forfeit.  $5. 
Limit.  Sept.  20,  1913.  Plans  and  speci- 
fications  filed. 

Note:       Specifications    read     W     NVw- 
hall.    S3    N   McKennon. 


X  NATOMA,   125  W  5th.  W    !O0x 
SO.      All    brickwork    for    warehouse. 

Owner James    Conlin,    414    Xato- 

ma,   S.   F. 
Superintendent  .  Mahoney    Bros.,    Crock- 
er  Bldg\,    S.    F. 
Contractor.  .Campbell     Bros.,     ISO     Jes- 
sie,  S.   F. 
Filed    Aug-.    20,   '13.      Dated    Aug.    14,   '13. 
Progress   on    1st   of   each   month 

Usual    35    days    $1500 

TOTAL  COST.  $6000 
Bond.  $3,000.  Sureties,  Massachusetts 
Bonding  and  Insurance  Co.  Forfeit, 
$:"..  Limit,  40  days.  Plans  and  speci- 
tions   filed. 

Note:       First    report    Aug.     4th,    No. 
27S1;    3-story   and    basement. 
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K  35TH  AVE..  175  X  Fulton,  N 
25xE  12ii.  All  work  for  two-story 
frame   residence. 

Owner Hillyer    Deuprey.    126    Otis, 

San    Francisco. 
Architect. . .  .  Xone. 
Contractor.  .Holden      &      Deuprey,      126 

Otis,    San    Francisco. 
Filed  Aug.   21,  'IS.     Dated  Aug.   1,  '13. 

Frame    up    % 

Brown    coated     Vi 

Completed     ', 

Usual    35    days     % 

TOTAL  COST.  $2750 
Bond.  $1375.  Sureties,  Munson  Deuprey 
and  Philip  King  Brown.  Forfeit,  $5. 
Limit.  90  days.  Xo  plans  and  specifi- 
tions   filed. 


Co.       Forfeit,    none.      Limit. 

ind   specifications   filed. 


days. 


(3052)  W  4TH,  75  S  Minna,  S  34-4%x 
137-6.  All  work  except  plumbing, 
electric  wiring  and  sidewalk  doors 
for    two-story    brick    stores. 

Owner Boyd   Investment  Co. 

Architect..  .  .Xone. 

Contractor.  .Sidney     Watson     &     A.     W. 

Bryant.     ISO     Jessi.       -      F 

Filed   Aug.    20,   '13.      Dated   Aug.    1,   '13. 

Progressive   each   week    

Usual    35    days     25% 

TOTAL  COST,  $9169 
Bond,  $2615  for  Sydney  Watson.  Sure- 
ties. Frank  H.  Gardner  and  M.  B.  Mc- 
Gowan.  Bond,  $2000  for  A.  W.  Bryant. 
Sureties,  Frank  H.  Gardner  and  Titos'. 
Dungan.       Forfeit,     none.         Limit,       60 

iter   Aug.    4.      Plans    and 
cations    filed. 


X  19TH.  1S5  W  Church,  W  23x 
X  114.  All  work  except  plumbing 
and  gas  fitting  for  two-story  and 
basement    frame   building    (4    flats). 

Owner Mary       T.       Renault.       4  67 

Church.    S.    F. 
Superintendent. Robt.   E.   Nelson. 
Contractor.  .Bell    &    Rosslow,     550     N'oe. 

San   Francisco. 
Filed    Aug.    21.    '13.      Dated   Aug.    19.   '13. 
Foundation      completed,    frame 
up,      including      rafters      for 

roof     

Ready    for    plastering    824.26 

Plastering  finished.  exterior 
woodwork  completed  and 
painted,    all    sash    hung    and 

glazed     ^4.25 

Completed     : 1 099.00 

TOTAL  COST.    $4396 
Bond,  $2193.  Sureties,  J.  B.  Gurman  and 
M.    C.    Harrison.      Forfeit,   none       Limit. 
7".   days    from   Aug.    19.   1913.   PI- 
-pecifieations   filed. 


(3054)       E     ;5TH   AVE..   223    X   F  X 

J.'.xE    120.      All    work    for    t  ■- 
frame  residence. 

Owner Hillyer    Deuprey.    126    i  'tis. 

San    Francisco. 
Architect.. .  .Xone. 
Contractor.  .Holden      &      Deuprey,      126 

i  it  is,    San    Fran. 
Filed  Aug.   21,  '13.     Dated  Aug.    !.     13. 

Frame   up    y 

Brown    coated    % 

■  leted     hi 

Usual    35    days    Vi 

TOTAL  COST,    32750 
llond,    $1375.    Sureties.    Muni 
and     Philip    King    Brown.       Forf  S" 

Limit.    90    days.      Xo    plans    and    specifl- 
tions   filed. 


1056)  E  35TH  AVE..  150  X  Fulton,  X 
25xE  120.  All  work  for  two-story 
frame  residence. 

Owner Hillyer    Deuprey.    120    Otis, 

San    Francisco. 
Architect.. .  .Xone. 
Contractor ..  Holden     &     Deuprey.      126 

Otis,    San    Francisco. 
Filed  Aug.   21,    13.     Dated  Aug.   1,  "13. 

Frame   up    % 

Brown   coated    % 

Completed     V4 

Usual    35    days     ', 

TOTAL  COST.  $2750 
Bond,  $1375.  Sureties,  Munson  Deuprey 
and  Philip  King  Brown.  Forfeit,  J" 
Limit.  90  days.  Xo  plans  and  specifi- 
tions   filed. 

(3057)  E  35TH  AVE.,  200  X  Fulton.  X 
25xE  12".  All  work  for  two-story 
frame  residence. 

Owner Hillyer    Deuprey.    126    Otis, 

san    Francisco. 

Architect..  .  .Xone. 

Contractor.  .Holden      &      Deuprey.      120 
Otis,    San    Francisco. 

Filed  Aug.  21,  '13.     Dated  Aug.    1.  '13. 

Frame    up    14 

Brown    coated     ■ , 

Completed     ' , 

["sua]     35    days     14 

TOTAL   COST.    $2750 

Bond.    $1375.    Sureties,    Munson    Deuprey 

and    Philip    King    Brown.       Forfeit,    $5. 

Limit.    9u    days.      Xo    plains    and    speeifi- 

tions    filed. 


(305S)  S  UNION,  114-10  E  Grant  Ave. 
E  22-6xS  6S-9.  All  work  for  three- 
story    and    basement    frame    (5)    Hats. 

1  'wner Antonio    Quaranta. 

Architect. .  .  .Xone. 

Contractor..!..   Dioguardi  and   A.  Sasso. 

Filed    A-,:g.   21.   '13.     Dated   Aug.   19,   '13. 

Frame   up    and    roof    on    $15nn 

n     coated      1500 

Acceptance    recorded     1500 

Usual    35    .lays    i;,u,, 

TOTAL  COST.    $0inoi 

Bond,    $3000.      Sureties,   J.   Biller   and    X 

Capurro.  Forfeit.  none.  Limit.  $90 
pecifieations   filed. 


(3059)  X  CHESTXUT.  137-6  E  Hyde, 
E  68-9,  X  i:::-i;.  All  work  for  plumb- 
ing', gas  and  water  service  for  two- 
story.    attic   no!    basement    residence. 

1  'unci .Mary    A.    Hume. 

Architect W.   I..   Schmolle.   16J>   G 

San    Francisco. 
Contractor.    Spencer    Plumbing    Co,    251 
Stevenson,   S.   F. 
!2,    '13.      Dated    Aug.    13,   '13. 
On    1  - 1  ((0.1    1  r.tii   of  each   moi  1 

Usual    35    days    25% 

TOTAL  COST,  $1080 
Bond,    $540.      Sureties,    Royal    Indemnity 


Same     AS     ABOVE.       All     work 

for    concrete      foundations,    retaining 

wills   and   concrete   walks   and   steps. 

Contractor.  .John    Spargo,    926    Presidio 

Ave.,    S.    F. 

Aug.    22,  '13.      Dated   Aug.    13,   '13. 

Payments   same  as   above 

T(  ITAL  COST.    $2200 

Bond,     $1100.       Sureties.     Fidelity       and 

Co.   of  Maryland.    Forfeit,   none. 

Limit.   30  days   from  Aug.    IS.   Plans  and 

specifications   filed. 


SW  OLIVE  and  Larkin.  S  60x 
\V  100.  All  work  for  removing  pres- 
ent buildings  and  grading,  concrete 
foundations,  area  walls,  basement 
floor,  reinforced  concrete  sidewalk. 
for  three-story  and  basement  class  C 
building    (stores   and   lodging  house.) 

Owner Mette    Hacke. 

Architect Arthur   T.    Ehrenpfort.    251 

Kearny,    S.    F. 
tor..L.      M.      Zimmerman,      3017 
Buchanan.    S.    F. 
\ng.    22.   '13.      Dated    Aug.    20,    '13. 
Cribbing    up     ready     to     deposit 

concrete     $   750 

Walls  stripped,  cribbing  re- 
moved and  ground  filled  hack 
of   walk  and  basement  leveled 

off     1500 

Completed   and   accepted    S10 

laj  s    after    1020 

T'  iTA       COST,    $40S0 
Guaranty   Bond   in   favor  of  own- 
er.      Sureties.    Charles    A.    Carillon    and 
-    iiraeder.       Forfeit.     $10.       Limit, 
-    after  filing      Plans  and   specifi- 
tiled. 


N     GOLDEN    GATE    AVE..    62-6 
W    Central     Ave.,    W    25xX     110.      All 
work  except  plumbing,  light  fixtures, 
es,    finish    hardware      and      wall 
paper    for    two-story    and      basement 
frame    dwelling. 
Owner Edna   A.   Walsh,   2116   Gold- 
en Gate     Ave.,  S.  F. 

Architect Albert   Schroepf^r,   68   Post. 

San    Francisco. 
Contractor.  .John    Burns. 
Filed    Aug.    22,   '13.      Dated    Aug.    20.   '13. 

iic    up    $    7(11' 

Enclosed     7"" 

ivn  coated  interior  and  exte- 
rior           800 

•leted    and    accepted     14S» 

Usual     35     days     1230 

TOTAL    COST,    $4910 

12435.       Sureties,    Joseph     Burns 

111. 1   J.  L.   Hoover.     Forfeit,  none.  Limit, 

mi   .lays.      Plans   and   specifications   filed. 

SAME     AS     ABOVE.        All     work 
for    plumbing    work,    gas,    writer    and 
!■    services. 

A    Davis.   155s   Dolores  St., 
San    Francisco. 
-    .    '13.      Dated    Aug. 

tied    hi    $iso 

accepted   

lays   .' !2n 

Total  0  >ST,  $480 
i,  .1    II.   Wrighl  noil 
('    as     Lauffer.      Forfeit,    none.      Limit. 
Plans   and   specification 

N  GEARY,  13S  E  Van  Xess 
E    -1  \.\"    !.".      All    work    except 

tor,  Kawneer  bars,  excavating, 
hardware     and     light      fixtures 

wo-stoi  -cment    stores 

ewsrp  (per   room-. 


24 

Owner James    P.    Sweenej  ,    Nevada 

Bank    Bldg.,    S.    F. 
Architect Heiman    &      Schwarz,    Ne- 
vada  Bank   Bids.,   S.    F. 
Contractor.  .M.   M.    Finlayson,   2429   Val- 

lejo,  S.  F. 
Filed    Aug.    22,    '13.      Dated   Aug.    IS,   '13. 

2nd   flood   joists   on    $1S50.62 

Roof     on      1S50.63 

Brown    coated     1850.62 

Completed     1S50.63 

Usual    33    a    ys    2467.50 

TOTAL,  COST,  $9870 
Bond,  $4935.  Sureties,  Mass.  Bonding 
and  Insurance  Co.  Forfeit,  none.  Lira- 
it,  50  days  from  filing.  Plans  and  spe- 
. -iiications   tiled. 


(3065)      W     10TH    AVE.,    375    S    Irving, 
50*120.       All    work    except    plumbing, 
electrical    work    and    fire    escapes    for 
alterations    and    additions      to      two- 
,    frame    building, 
owner Foresters'      Hall      Associa- 
tion. 
Architect Theo.    W.    Lenzen,       Hum- 
boldt Bank  Bldg.,  S.  F. 
Contractor..  G.     Orri,     2033     22nd,     S.     F. 
and     F.    IMjarschaiteck,     172 
14th    S.    F. 
Filed    Aug.    23,   '13.      Dated   Aug.    13,   '13. 
New     frame     up     and     2nd     floor 

joists    set    in    old    bldg $1000 

Roof       completed       and       brown 

coated    inside    and    outside....    1500 

Completed    and    accepted     1250 

Usual     35     days     1250 

TOTAL,  COST,  $5000 
Bond,  $2500.  Sureties,  Guardian  Caus- 
ualty  Co.  Forfeit,  none.  Limit,  75 
days  from  recording.  Plans  and  speci- 
fications   filed. 


i,;  i  E  35TH  A.VS.,  2U0  N  Anza,  25x 
120  All  work  for  one-story  frame 
dwelling    (four    rooms    and    bath.) 

Owner A.  P.  Herlihy,  1325  Broad- 
way,   S.   F. 

Architect.. .  .None. 

Contractor.  .Albert  Whitman,  2321 
Anza.    S.    F. 

Piled    Aug.    23,  '13.      Dated    Aug.    22,   '13. 

Frame     up     $450 

I'.rov.  i  450 

Completed     450 

250 

TOTAL   COST,    $1600 

t  felt,    none.      Limit, 

Clans    and     specifications 
filed. 


BUILDING  AND   INDUSTRIAL  NEWS 

(306S)  EXCAVATING,         GRADING, 

concrete,    artificial    stone    work,    etc., 
on  above. 
Contractor.  .C.   C.   Sayre,   541    26th   Ave., 

San    Francisco. 
Filed  Aug.   23,  '13.     Dated  Aug.   19,  '13. 
Excavating     and     gradjng     done, 
concrete    foundations    complet- 
ed      $750 

Completed    and    accepted     270 

Usual    35    days     340 

TOTAL  COST,  $1360 
Bond,  $680.  Sureties,  Leon  Marchand 
and  J.  H.  Beards  ley.  Forfeit,  $5.00. 
Limit  30  days  from  recording.  Plans 
and   specifications   filed. 


'0I6I     LZ     '^llV    'AiipsatilWjVV 

COMPLETION  NOTICES. 


San  Francisco. 


McAllister,     30-1,     w 

.    W    34-llxN    100.   .      All    rough 
and    finish    carpenter     work,    marble, 
flooring  and   wain- 
scoting,   stairs,    glass,    hardware,    etc., 
for  i  Cla  b  ■   ■  I     building. 

n 
:      !  Bros.    I  lorporatlon, 

[arket,  S.    F. 

i  1st    Na- 

,     S.     !•'. 
OOfliih,     IS.', 
S     P. 
Dated   Aug.   19,  '13. 
2nd  ci    ling     Joists 

and     roof     rafters       set,       roof 
■  d,     bearing       partitions 
rid     floor    lair,    etc., 

tig    $1200 

■  lomp  eti  i     H70 

890 

TOTAL  COST,   $3560 

I    |  .-         I'enliell 

i  in       Forfeit,      jr.. no. 

Limit,    .  ''' ■'" 

in 


(3069)      ALL    WORK      COMMON      AND 
face     brick,    cementing       fire      walls, 
sills,    flue   linings,   iron   work   etc.,   on 
above. 
Contractor.  .Whitney   &   Davies. 
Filed   Aug.    23,  '13.      Dated    Aug.    19,   '13. 
Brick    walls    to    2nd    floor    joists 
and   1st  story  iron   work   set..$100S 

Completed    and    accepted    100S 

Usual    35    days    672 

TOTAL  COST,  $2688 
Bond.  $1360.  Sureties,  The  Aetna  Ac- 
cident and  Liability  Co.  Forfeit,  $5.00. 
Limit  30  days  from  recording.  Plans 
and    specifications    filed. 


(3070)  ALL  WORK  FOR  PLUMBING, 
sewering,  gas  fitting,  including 
water   heater,  etc.,  on   above. 

Contractor.  .Henry  Ernst  &  Sons,  633 
Hayes,   S.  F. 

Filed   Aug.    23,  '13.      Dated    Aug.    19,   '13. 

Roughing    in    completed    $375 

Completed    and    accepted     374 

Usual    35    days    250 

TOTAL  COST,   $999 

Bond,  $500.     Sureties,  Geo.  W.  Springer 

and     .Matthew       E'bner.     Forfeit,       $5.00. 

Limit,    50   days   from   recording.      Plans 

and   specifications   filed. 


(3071)  NO.  3100  WASHINGTON.  All 
work  for  alterations  to  three-story 
and     basement     frame     residence. 

Owner Chas.    C.    Moore,    Premises. 

Architect.. .  .Louis    P.    Hobart,    Crocker 

31dg.,    S.    F. 
Contractor.  .  W.      A.      Goericke,     Postal 

Telegraph    Bldg.,   S.    F. 
Filed    Aug.    23,   '13.      Dated   Aug.    22,   '13. 
35   days   after   completion,   the   con- 
tractor    is1     to     receive     profit     of 
$800  and    15%   of   sum   saved   below 
estimated   cost. 

COST  NOT  TO  EXCEED  $10,415 
Bond,  Sureties,  Forfeit,  Limit,  none. 
Plans   and   specifications   filed. 


(3072)  NO.  539-37  FILLMORE.  All 
work  for  alterations  and  additions  of 
two-story  and  baisement  frame  into 
four   apartments. 

Owner Margaret    H.   Thorne. 

Architect.  ...Dunn     &     Kearns,    Monad- 
nock   Bldg.,  S.  F. 
Contractor.  .  Elllngson   &    Holt, 
Plied   Aug.   23,  '13.     Dated   Aug.   21,  'IS. 

Pramiinig     done     $907 

White    coated     907 

'  "ompleti  'i    and    accepted     oils 

Usual     86    days     908 

TOT  A  I,   COST,    $3630 
Bond,   $I181'6.     Sureties,   A.   .1     Bone  and 

i.    B in      K'n  I'll,  $6.     Limit,  60  days, 

ci..  ii  .-•    :.  nd    -'■!"  una  I  Ions    tiled. 


NOTICE    op    non-h.fsponsibii.ity. 

I,     11113— W    OCTAVIA       100     N 

i     1 1, hi     N     25xW     HO.      A    F    Ma- 

i  i      i  nd    Jo      W    Coleman   as    to 

Improvements  on  leased  property.. 


Aug.  16,  1913— NE  CLEMENTINA  & 
Third  S  30xE  80.  Walter  H  Sul- 
livan to  Jno  G  Sutton  Co.. Aug.  4,  '13 
Aug.  16,  1913— N  BROADWAY  65  W 
Broderick  W  60xN  137-6.  Samuel 
H  Boardman  to  Stockholm  &  Allyn 

Aug,     12,     1913 

Aug.  16,  1913— SW  GUERRERO  & 
28th  26x70.  Geo  A  and  Edith  K 
Maslahlnich    to    Geo   V   McCashland 

Aug.    15,    1913 

Aug.  16,  1913— SE  LONDON  275  S  vv 
Excelsior  Ave  SW  25x100.  Edward 
C  and  Marguerite  Froeschle  to 
whom  it  may  concern.  .Aug.  15,  1913 
Aug.  16,  1913 — S  SUTTER  62-6  E 
Hyde  E  25xS  87-6.  D  M  Richards 
Realty  Co  to  John  G  Sutton  Co, 
Aug.   7;   General    Eng   Co,    Aug.    12; 

J   B   Reite Aug.    8,   1913 

Aug.  18.  1913— N  VALLEJO,  99  W 
Laguna,   W   106xN   137-6.   Mrs.  Alma 

Spreckels    to    E.    K.    Pearson 

Aug.    4,    1913 

Aug.  18,  1913 — N  4TH  AND  JESSIE, 
NE  81-9xNW  155.  Investors'  Re- 
alty Co.   to  Ward  &  Goodwin 

Aug      16,     1913 

Aug.  18,  1913— SE  ELLIS  AND  JONES 
55  on  EllisxS7-6  on  Jones.  The 
Board  Realty  Co.  to  Brandt  &  Ste- 
vens     Aug.    14,    1913 

Aug.  18,  1913— NW  KING,  220-9  SW 
2nd,  SW  120xNW  130.  Warehouse 
Investment    Co.      to      Anderson      & 

Rainey    Aug.   9,   1913 

Aug.  18,  1913— N  AMAZON  AVE.,  50- 
1V4  W  London,  W  50-1%,  N  100,  E 
50  S  100,  more  or  less.  Amedo 
Maschio  and  Santo  Bottini  to  Jo- 
seph   Perasso    and    Gaetano   Moret- 

ton     Aug.    15,    1913 

Aug.  19,  1913— E  13TH  AVE,  125  N 
"K"  or  Kirkham.  John  Bjorkman 
and     Oscar     Swanson     to    whom    it 

may    concern Aug.    18,    1913 

Aug.    19,    1913— N   GEARY,    70    E    20th 

Ave.,      120   N    Geary,      25x120.        J.    C. 

Thomas    to    whom    it    may    concern 

Aug.    1,    1913. 

Aug.  19,  1913 — SE  MARKET  AND 
ECKBR.       Crocker    Estate    Co.     to 

W.  P.  Fuller  &  Co Aug.  15,  1913 

Aug.  19,  1913 — LOTS  240  and  241 
Spring  Valley  Homestead  Associa- 
tion, No.  107  Springdale  St.  Louis 
C.  Fontanier  to  Jacques  Narbe- 
Aug.  20,  1913 — N  BROADWAY,  68-9 
W  Webster,  W  148-9xN-275.  James 
L.  Flood  to     Clinton  Fireproofing  Co. 

Aug.    18,    1913 

Aug.  20,  1913— N  BROADWAY,  68-9 
W  Webster,  W  148-9xN  275.  James 
L  Flood  to     Clinton  Fireproofing  Co. 

Aug.    18,   1913 

Any.  20,  1913— SE  19TH  and  Valen- 
cia, E  80xS  00,  M  B  67.  Claude  E. 
and    Kenneth    (lillis    to      whom      it 

may   concern    Aug.    18,   1913 

Any.  20,  1913— SW  GRANT  AVE,  and 
Harlan  Place.  O.  D.  Baldwin  to 
James   Brennan,  Aug.   16,   1913;  and 

C.  C.  W.   Haun    Aug.   16,  1913 

Any.  20,  1913— NE  CORTLAND  and 
Andover  Avcs.,  E  48-1%,  N  81-3, 
W  48,  S  78-6%,  lots  208,  209,  ptn 
210,   (lift    Map    1.      Emelle   Tlsn«    to 

Frank    Schmidt     Aug.    16,    1913 

Any.  20,  1913— SE  CALIFORNIA  and 
l.ei.lei  iloi  IT.  fronting  N  on  Califor- 
nia and  at  rear  end  107-6,  extend- 
ing on  east  and  west  sides  137-6. 
The    Insurance    Exchange,    Inc.,    to 
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Kansas  City,  Mo. 
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SYNAGOGUE  FOR  FIRST  HEBREW*  CONGREGATION. 
Oakland,  Cal, 


G.  Albert  Lansburgh,  Architect 
San  Francisco 


Building  and  Industrial  News. 
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Wednesday,    Aug.     21     191:!. 

C.    C.   Morehouse Aug.    16,    1913 

Aug-.  20,  1913 — LOT  1,  block  29, 
Crocker  Amazon  Tract,  SE  Munich 
and  Drake.  Arthur  G.  Duncan  to 
L.   L.   Allen Aug.   20,   1913 

Aug-.  20,  1913 — LOT  1,  block  30, 
Crocker  Amazon  Tract,  SE  Naples 
and  Munich.  Arthur  G.  Duncan  to' 
L.    L.    Allen Aug.    20,    1913 

Aug.  20,  1913 — SE  MARKET  and 
Ecker.  Crocker  Estate  Co.  to  Cal- 
ifornia Construction  Co. Aug.   19,   1913 

Aug-.  20,  1913— N  GREEN,  164-6  W 
Pierce,  W  26-l%x  N  127.  Peter 
Caubu  to  Henry  Conrad. Aug.  12,  1913 

Aug.  20,  1913— SE  CALIFORNIA  and 
Leidesdorff,  fronting  on  California 
at  rear  end  107-6,  extending  on  E 
and  W  sides  137-6.  The  Insurance 
Exchange,  Inc.,  to  Forderer  Cor- 
nice   Works Aug.    16,    1913 

Aug.  21,  1913— E  TREAT  AVE.,  246 
S  23rd  St.,  S  40xE  122-6.  Patrick 
M.  and  Elizabeth  McDonald  to 
whom   it   may   concern.  .Aug.   16,   1913 

Aug.  21,  1913— S  26TH,  105  E  Noe.  30x 
114.  Ralph  J.  Button  to  whom  it 
may    concern    Aug.    21,    1913 

Aug.  21,  1913 — S  WASHINGTON.  177-6 
W  Sansome,  S  122xW  30-5%.  A. 
Paladini  to  L  Cereghino  &  Son.. 
Aug.    16,   1913 

Aug.  21,  1913— W  WORTH,  168  N 
22nd,  N  24xW  125.  John  Bjork- 
man  to  whom  it  may  concern.... 
Aug.    19.    1913 

Aug.  21,  1913 — S  CLARA,  300  E  6th, 
E  25x80.  David  and  wf.  Ida  A. 
Hiner  to  George  V.  McCausland.  .  . 
Aug.    15,    1913.. 

Aug.  21,  1913— S  FRANCISCO,  70  E 
Grant  Ave.,  E  30xS  122-6.  F.  Ped- 
rini  Matteucci  and  Vaimucci  Co. 
and  E.  Gianilastiani  to  A.  De  Ben- 
edetti   and   G.    Cuneo.  .  .  .  Aug.    20.    1913 

Aug.  22,  1913— SE  GEARY  and  Jones, 
E  28-9xS  68-9.  Isaac  Mensor  to 
Vitt  Electrical  Co.,  Guilfoy  Cor- 
nice Works,  H.  A.  Chalmers  Co., 
Peterson-James  Co.,  Camp  &  Car- 
illon     Aug.    22,    1913 

Aug.  22,  1913— SE  GEARY  and  Jones, 
E  2S-9xS  68-9.  Isaac  Mensor  to 
whom  it  may  concern   ..Aug.  22.  1913 

Aug.  22,  1913 — N  ANZA,  107-6  E  23rd, 
25x100.  Albert  Whitman  to  whom 
it    may    concern      Aug   22.    1913 


LIENS  FILED. 


San  Francisco. 


Aur;.  15,  1913— ME  GEARY  AND  VAN 
Ness  Ave  N  120xE  109.  Standard 
Portland  Cement  cpn,  $210;  Santa 
Cruz  Portland  Cement,  $2641.71;  C 
Jorgensen  &  Co,  $91.25;  Wood!  & 
Huddert.  $3455;  City  Supply  Co, 
$119.40  vs  Chas  L  Tilden  -and  Pet- 
erson-Rupp     &    Co 

Aug,  15,  1913— NE  GEARY  AND  VAN 
Ness  Ave  109x120.  S  D  Le  Clair  vs 
Peterson     &     Rupp $33.75 

Aug.  15,  1913 — NE  GEARY  ,<i  VAN 
Ness  Ave  N  120xE  109.  Levy  Elec 
Co  vs  Peterson-Rupp  Co,  Chas  I, 
Tilden    / $ -i : 1 7  l r? 

Aug.  15.  1913 — NE  GEARY  &  VAN 
Ness  Ave  N  120xE  109.  Western 
Hydrated  Lime  Co  vs  Charles  L 
Tilden  Co  and  Peterson  &  Rupp 
Co     $s:,96 

Aug.    15,    1913— NE  GEARY  AND   VAN 
Ness   Ave   N    120xE   parallel    with    N 
Geary    109.      Santa    Fe    Lumber 
vs  Charles  L  Peterson  and  John  Doe 
Rupp   (Peterson-Rupp  &  Co). $1053. 50 
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Aug.  15,  1913— W  EMBARCADERO 
137-6  S  Howard  S  46-10xW  137-6. 
Horace  J  Perazzi  vs  Theodore  S 
Hoin  and  Joseph   Magner $4S71 

Aug.  15,  1913— NE  GEARY  AND  VAN 
Ness  Ave  W  120xE  109.  W  W  Mon- 
tague &  Co  vs  Peterson-Rupp  &  Co 
and  Chas  L  Tilden    $205 

Aug.  16,  1913 — W  EMBARCADERO 
(East)  137-6  S  Howard  S  45-10xW 
137-6.  Magner  vs  Theo  S  Hoin  and 
Joseph    Magner     $427. 8S 

Aug.  16,  1913— W  EMBARCADERO 
(East)  137-0  S  Howard,  S  45-10x 
W  137-6.  Globe  Electric  Works, 
$1,159;  J.  E.  Connell,  $2,933  vs.  Jo- 
seph  Magner  and  Theo  S.   Hoin 

Aug.  16,  1913— SW  EMBARCADERO 
(East)  137-6  SE  Howard  SE  45-10 
xSW  137-6.  Pope  &  Talbot,  $6816.58 
H  L  Petersen,  $8122.53;  Pacific 
Mfg  Co.  $1653.30  vs  Joseph  Magner 
and  Theo  S   Hoin 

Aug.  18,  1913— W  EMBARCADERO 
(East)  between  Howard  and  Fol- 
som.  Malott,  Peterson  &  Adams 
vs.    Joseph    Magner...  $600 

Aug.  IS.  1913— W  EMBARCADERO, 
137-6  S  Howard,  S  45-10xW  137-6. 
Habenicht  &  Howlett  vs.  Joseph 
Magner   and   Theo   S.    Hoin.  ..  .$955.27 

Aug.  19,  1913— N  16TH,  180  W  Cas'ro, 
N  134-5xW  40.  A.  Bin  vs.  Jos.  M. 
and  Susanna  Couture  and  J.  S. 
Ourieh      $122.45 

Aug.  20,  1913— SW  6TH,  25  SE  Mis- 
sion, SE  60xSW  75.  The  Berger 
Mfg.  Co.  vs.  Edward  H.  Mitchell, 
Bishop    &    Duarte     $424.82 

Aug.  21,  1913— S  JACKSON,  S2-6  W 
Jones,  W  25xS  S7-6.  The  Mission 
Marble  Works   vs.   A.   Penziner  and 

Johnson     &     Hatland     $160 

Aug.  21,  1913 — NE  POWHATTAN  and 
Banks,  E  70xN  25.  Redwood  Man- 
ufacturers Co.  vs.  Jos.  C.  Stroms- 
wold     $48.60 

Aug.  20,  1913— W  6TH,  S  Mission,  S 
60xW  75.  National  Mill  and  Lum- 
ber Co.,  $1067.70;  Pacific  Tank  and 
Pipe  Co.,  $1500;  James  H.  Hardy, 
$1300. SS;  the  Watson  Mantel  and 
Tile  Co.,  $24S.63  vs.  Edward  H. 
Mitchell   and   Bishop   and   Duarte 

Aug.  22,  1913 — NW  LISBON,  125  NE 
Persia  Ave.,  NE  25xNW  100.  Co- 
lumbia  Lumber  Co.,  $442.39;  A. 
Seghieri  &  Bro.,  $114.50;  Eureka 
Sash  Door  and  Moulding  Mills, 
$565.55    vs.   Atlas   Home    Makers 

Aug.  22,  1913— NW  LISBON,  175  NE 
Persia  Ave..  NE  25xNW  100:  NW 
Lisbon,  150  NE  Persia  Ave.,  NE 
25xNW  100;  NW  Lisbon,  200  NE 
Persia  Ave.,  NE  25xNW  100;  NW 
Lisbon,  125  NE  Persia  Ave.,  NE  25x 
NW  100.  J  E.  Ward  vs.  Atlas 
Home  Makers,  Inc.,  and  L.  R. 
French     $104.30 

Aug.  2  2.  1013— NW  LISBON,  125  NE 
Persia,  NE  25xNW  100;  NW  Lisbon 
175  NE  Persia,  NE  25xNW  100;  NW 
Lisbon,  200  \'I0  Persia,  NE  25xNW 
100;  NW  Lisbon,  150  NE  Persia,  NE 
25xNW  100.  Nelson  Mfg.  Co.  vs. 
Atlas  Plum,  Makers  and  Martin 
Nihil]     $320.51 

Aug.  22,  1913— W  UBSON,  125  N  Per- 
sia Ave.,  N  25xW  100;  W  Llbaoo, 
150  N  Persia  Ave.,  N  25xNW  100; 
W  III.hoii,  175  N  Persia  Ave..  N  25x 
W  100;  W  l.iiix.iii,  200  N  Persia 
Ave.,  N  25xW  100.  Elmer  C.  Nelson 
and  John  Holmlund  as  Laurel 
Sheei    Metal  Works  vs.  Atlas  Home 

Makers    $145 

Morris   Stulsaft   Co.    vs    Atlas  Home 
Makers,      same      except      street      Is 


25 

spelled    Lisbon     $385 

Aug.  22,  1913— NW  LISBON,  200  NE 
Persia  Ave.,  NE  25xNW  100.  A. 
Seghieri  &  Bro.,  $114.50;  Columbia 
Lumber  Co.,  $451.94  vs.  Atlas  Home 
Makers     

Aug.  22,  1913— NW  LISBON,  150  NE 
Persia  Ave.,  NE  25x  NW  100.  A. 
Seghieri  &  Bros.  $114.50;  Columbia 
Lumber  Co.  $534,43  vs.  Atlas  Home 
Makers      

Aug.  22,  1913 — NW  LISBON,  175  NE 
Persia  Ave.,  NE  25xNW  100.  Co- 
lumbia Lumber  Co.  $410.65;  A.  Se- 
ghieri &  Bro.  $114.50  vs.  Atlas 
Home    Makers    

Aug.  22,  1913— W  HAMILTON  and 
Silliman,  NW  SlxSW  50.  The 
Greater  City  Lumber  Co.  vs.  Sam- 
uel   and    Mollie    Schweitzer.  ..  .$340.45 

Aug.  22,  1913 — W  LISBON,  125  N  Per- 
sia Ave.,  N  lOOxW  100.  Basch  Elec- 
tric Company  vs.  Atlas  Honiemuk- 
ers    Company    $7G 

♦ 

NOTICE      OP      NON-RESPONSIBILITY. 


Aug.  19,  1913— S  POST,  30  W  Laguna, 
27-6x137-6.  Nathalie  A.  Witt  to  as 
to    improvements    on    leased    prop- 


BUILDING    OPERATIONS. 


Private  building  activities  through- 
out the  city  from  August  8th  to  Au- 
gust 15th,  inclusive,  as  reported  by 
the  Bureau  of  Building  Inspection  of 
the  Board  of  Public  Works,  John  P. 
Horgan.  Chief  Building  Inspector, 
shows  a  total  of  nearly  half  a  million 
dollars. 

Complete   report   as    follows: 
No.    of 

Class  Bldgs.     Amount. 

"C"  7      $225,960.00 

Frames  46        151,411.00 

Alterations  61         59,937.00 


Total 


Hi      $437,30S.OO 


STATE    BUYS    HARBOR    BONDS. 


SACRAMENTO,  Aug.  18.— The  State 
Board  of  Control  bought  $500,000  of 
San  Francisco  harbor  bonds  today. 
This   step   was   taken   to   save   the  State 

$50, 1    in    commission,    or    bonus,    that 

had    been    appropriated    by    the    legisla- 
ture   to    stimulate    sale    of    low    interest 

bonds 


GEARY   ROAD   RECEIPTS. 


Receipts  of  the  Geary  street  road  for 
17  days  of  August  were  $27,583.70,  an 
average  of  $1,622.55  .:  day,  which  isan 
lncrea.se  over  the  daily  average  In  July 
of   $1 1 1.65. 


NOTICE       OP       NON-KESPONSIBII.ITY. 


L918—  W  BKuDEKICK,  68-9 
N    Jefferson,    N    GS-9xW    137-6.     Lo- 

enz  and  wife,  Mary  Nelson,  to  as  to 
Improvements  on   leased   property. 

\"  1913— S   TONQUIN,    137-6    W 

Broderick,  W  50xS  137-6;  Lorenz 
and     wife,    'Mary    Nelson,    to    as    to 

Improvements    on    Leaser1    property. 


NOTICE       OK        NO-RESPONSIBILITY. 


Aug  22,  1013—  S  1ST  and  Market, 
SW  30xSE  80.  Western  Real  Es- 
tate Co.  to  as  to  improvements  on 
leased    property     


OAKLAND  AND  ALAMEDA 
COUNTY. 


BUNGALOW— 1  Vi  storj  and  base. 
frame.  $3.(100.  Oakland,  Cal.  Archi- 
tect Frank  M.  May.  2145  Center  street, 
Berkeley.  Owner.  G.  H.  Harding.  The 
house  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch 
and  will  he  erected  on  the  south  side 
of  Keith  avenue.  All  interior  finish 
Will  lie  of  pine.  Hardwood  floors  will 
be  ured  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  place. 
Mantel  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  bungalow 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures   are    now    being   taken. 

RESIDENCE — 2       story       and       base, 

frame.    $7,C Piedmont,    Alameda    Co., 

Cal.  Architects,  United  Home  Build- 
ers 1762  Broadway,  Oakland.  Owner. 
Dr.  Moyer.  This  dwelling  will  contain 
eight  rooms,  two  baths  and  sleeping 
porch.  One  of  the  mot  t  beautiful 
home  sites  in  Piedmont  has  been  sel- 
ected for  the  residence  and  construc- 
tion will  be  undertaken  at  once.  In- 
terior finish  will  be  of  pine,  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  be  of  brick 
and  tile.  Bath  rooms  will  have  tile 
Moon  and  wainscot.  An  automatic 
leater  will  be  installed.  Ex- 
terior  of  the  house  will  he  covered 
with  cement  plaster  and  rustic.  Plans 
ire  complete  and  work  will  be  done  by 
I  civ  Labor  under  the  direction  of  the 
architects.  All  materials  are  now  be- 
ing   purchased. 

RESIDENCE — 2       story       and        ha  •  e, 
frame.    Cost   not   stated.     Berkeley.    Ala- 
meda   Co..    Cal.      Architect.    John    Hud- 
son Thomas,   First  National   Hank  Bldg.. 
Berkeley.      Owner.    Mrs.    H.    C.    Newman. 
The   dwelling   will    be   erected    in   Crag- 
mont    Park    and    has    been    designed    to 
ii   seven  rooms,  bath  and  sleeping 
nlsh    will    be    largely 
of    pine    with    .-onie    white    enamel    and 
hardwood.      Hardwood    floors     will     be 
used    in    the   living   room,   dining   room, 
hall.      There    will    be 
e  heat  and   open   fie  place.     Man- 
tel  will  Tile   will   : d 

len.     Exterior 
ouse     win     be     covered     with 
cemenl    plactCi    on    metal    lath.      Plans 
tow    oul    foi    figures. 
BUNGALOW— 1       story        md       base, 
(2,500.     '  lakland,   i  "al.      '•■•■ 
Alvin    J.    Stern,    15  iy,     Oak- 

land,     owner.    .1      i       ■  The 

ns     arid 

bath    and    wii  '' 

eel    and    Colbj 
,,    . 
Hardwood   (i.  on     will  bi     isei 
In  the  t  wo  pi  Incipa  I  roon         P 
vide  for  a   large  open   Bre   place   In   un- 
living room    with    tile   or    brick 

Tile  will  be  " 

kiiiin.  ou  ■    will   be 

.  i   with    cemenl    pla   tei    6i 

lath.       I' 

will  m-  done,  ■  Vll  mate- 

rials  a  ■  • 

BUNGALOW 

$3,000.       Alameda.    Alameda    Co.. 
Cal.      Architect,    William    Duf 
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nt    «  ithheld.      'I'll.-   ii«  elling    wi 

erecti  I  on  Encinal  a\  enue  in  ai  Union 
streel  and  has  been  designed  i  o  contain 

>i\    i s    and    bath.      Interior    will    be 

finished     with     pine    and      elm      panels. 

Hardw I    floors    will    be    used    in    the 

pincipal  rooms.  There  will  be  furnace 
heal  and  open  fire  place.  M  i  ntel  will 
he  of  brick.  Tile  will  be  used  in  the 
'  bath  room  and  kitchen.  Exterior  of 
the  bourse  will  be  covered  with  rustic. 
Plana :omplete  and  figures  are  be- 
ing   taken. 

BUNGALOWS  — 8,  I  Story  and  hose. 
frame.  $2,500  each,  i  lakland,  Cal  Ar- 
chitect, Al\  in  .1  Stern,  1 522  Broadway, 
Oakland.  Owner,  Roger  Coit,  1522 
Broadway,  Oakland.  Those  houses  will 
e  ted  at  the  corner  of  52d  and 
Shattuck  avenue.  Each  has  been  de- 
signed to  contain  six  rooms  and  bath 
Interiors  will  be  finished  in  pine  with 
some  redwood  and  elm  paels.  Hard- 
wood   floors    will    he    used    in     the     two 

principal      re is.  All      living      i ! 

will  have  open  fire  places  and  tile  or 
brick  mantels.  Tile  will  also  he  used 
in  the  bath  rooms  and  kitchens.  Ex- 
teriors will  he  covered  with  cement 
pla-te  roii  metal  lath,  rustic  -and  shin- 
tiles.  Plans  are  complete  and  in  the 
hands  of  the  owner,  who  is  a  well 
known  Oakland  builder,  and  will  do 
the  work  by  Day  Labor.  All  materials 
are    now    being   purch  ised 

WAREHOUSE — 1    istory,    brick      con- 
struction.     Cost    not    stated.      Oakland. 
Cal.       Architect.     Alvin    J.     Stern,      1522 
Broadway,    Oakland.      Owner,   F.   T.    lie- 
!  The    building    will    be    erected 

at  the  corner  of  19th  street  and  Broad- 
waj  and  has  been  designed  for  a  large 
commercial  warehouse.  I  Construction 
will  he  of  the  heavy  mill  type.  No  in- 
terior Hnisli  is  specified.  There  will  be 
metal  window  a-h  and  frames  and 
fireproof       .lours.  Exterior       of       the 

building  will  be  faced  with  stock  brick. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  sihortly  take 
figures    for    He    general    construction. 

GARAGE      ALTERATIONS — 1       story 
frame.      Cost    not   stated.      Oakland,   Cal. 

Arehi  tect,     n ■       I  iwners,    M\  era      i  mi 

White.  The  pre  eni  fiame  building  at 
:  ,  corner  of  25th  street  and  Broad- 
way will  he  altered  into  a  modern  com- 
mi  eia]  garage.  Plans  provide  for  a 
cemenl  floor.  Exterior  of  the  building 
will  be  covered  with  cemenl  pla 
ni.i  1 1    lath  de     machinery 

will  In-  purcha  ed  Plans  are.  com- 
plete  ami  iii  ii.-  hands  of  the  owners. 
Work    i-    now    oul     lor    figures. 

I.i  1 1  all-:       HALL       AND       STORES — 4 
i  -        ,iel.      steel    and    rein- 

I 1      i  oil.  I  ele.  $65,000.  I  lakland. 

Cai.  Architect,  .1.  enry  Boehrei  Del- 
ger  Bldg  Oah  la  nd  c  Iw  ners,  I.  O.  I  >. 
F     II  ill    Association.     This    building    has 

been  mentioned     i i  vyh en  plans 

were    drsl    being    prepared      Thi      truc- 

i     i    .      .  a    a  i    the    norl  h  w  esl 

cornei     ol     llth    a  nd     Fra  nklin    streets, 

id    a  rea 

Then  I  be  a    number   of   si n 

1 1  ,•  iii  si  floor  a  nd  office  a  nd  lodge 
room     on    th<    uppei    Boon-       Pla  ns  pro- 

■    serv- 

i !  ■ .  will  b e  of  p Ine  and 

m i '     ...  1 1 

- 1        i     will    be    i      i  •  ■  - -ii    ' 1 1 '     placi 

bi  iik    mantel  -ill     have 

w  In  do  ws    in    patent 

...     1 1 i     terl i    the   building 

faced  irlck     Plans 
npli  '•       i  '      fig  un        ii.       being 


\\  .       II        .1.1  j  \ll. 


i9i: 


taken.  Bids  are  to  be  submitted  on 
"Hi     the    entire    work    and    segregated 

contracts.  Phis  will  he  opened  on  Sep- 
tember   1st. 

FLATS — 2     story     and      base.      frame. 

$5,1 Oakland.    Cal,        Architect,     J. 

Henry  Boehrer  Delgei  Bldg.,  Oakland, 
owner,  F.  G.  Troy.  The  building  will 
be  erected  on  -list  street  near  Broad- 
was  and  has  been  designed  to  contain 
three  and  four  room  flats.  Interior 
finish  wall  he  of  pine  with  some  elm 
inels  and  hardwood  floors.  There 
will  be  an  open  fire  place  in  each  of 
the  living  rooms.  Mantels  will  be  of 
brick.  Tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Exterior  of  the 
building  Will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner, 
who  will   do   the  work    by    Day   Labor. 

LODGE  HALL — 3  story  ond  base,  re- 
inforced concrete.  $120,000.  Berkeley. 
Alameda  Co.,  Cal.  Architect,  William 
II.  Ratcliff.  Jr.,  First  National  Bank 
Bldg.,  Berkeley.  Owners,  Berkeley- 
Elks'  Hall  Association.  Preliminary 
Plans  only  have  been  prepared  for  this 
work  and  details  of  construction  are 
not  available  at  this  time.  The  organ- 
ization has  secured  their  site  and  -as 
soon  as  all  requirements  of  the  build- 
ing have  been  fully  settled  upon  work- 
ing drawings  will  be  started  and  con- 
tracts let.  Further  mention  will  be 
ma  h-    of    the    work    in    these   columns. 

HOTEL — ?  story  and  base,  brick  and 
steel.  Cost  inn  stated.  Oakland.  Cal. 
Architect.  F.  D.  Vocrhees,  Central  Bank 
Bldg.,  Oakland,  owner.  H.  A.  Powell. 
The  building  has  been  mentioned  in 
these  columns  before.  Plans  for  the 
brick  and  carpentry  work  are  now  on 
the  market  for  figures.  There  will  he 
stores  on  the  first  floor  and  in  the 
neighborhood  of  110  guest  rooms  on 
the  upper  floors.  Interior  finish  will 
be  of  pine  throughout.  steam  heat, 
elevators  and  a  vacuum  cleaning  sys- 
icni  will  be  installed.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick. 

RESIDENCE — 2        story        and       base, 

frame,       $5, Alvarado,       Alameda 

Co.,  Cal.  Architect,  Henry  H.  Meyerls, 
Kohl  Bldg.,  S.  F.  Owner,  Mr.  A. 
May.  The  dwelling  has  been  de- 
signed for  a  country  home  and  will 
contain  in  the  neigh bor,hpod  of  eight 
rooms,  baths  and  sleeping  porch.  In- 
terior will  be  finished  in  pine  and  hard- 

w I        Hardwood    floors    will    be    used 

in    the    principal    rooms.      There  will    be 

I  iirnace  ln-:i  1  .1  n  ..pen  lire  places.  Man- 
tels will  be  Of  Inick  and  tile.  Bath 
rooms  will  have  tile  wainscot  and  tile 
will  -also  be  used  in  the  kitchen.  An 
automatic  water  heater  will  he  in- 
land Exterior  of  the  house  will  be 
■  overed  with  cemenl  plaster  on  metal 
lath.  Plans  an  complete  and  figures 
are   now    being   taken, 

RESIDENCE  storj       and         base, 

frame,  $3,000.  Oakland,  Cal.  Archi- 
tect,   none.      owner,    c     .1.    Pfrang,    5489 

i  'i.i  re ii    a  venui     I  la  kla  nd    The   house 

will  hi-  erected  on  Kales  avenue  near 
College   avenue   and    will   contain   seven 

i s  and  bal  h,     Interior  finish  will  be 

, .  -.  i ,  of  pine  all  bough  some  ba  rd 
wood  will  he  used  ill  the  living  anil 
dining  rooms  There  will  be  hardwood 
floors,  brick  or  i  i  fe  ma  ntels  e  nd  in  r- 
nace  i.'-a  i  i  ipen  in  e  places  will  also 
,.,     in   i  i  ii.  ,i      Tile    \\  ill   be   used    In   the 

bath    r ii    ami    kitchen.      Exterior    of 

the  dwelling  will  be  covei  ed  w  Ith 
cemenl    plaster    on    metal    lath.     Plans 


Weduesda.% 


Aug.     27 


1913. 


are  in  the  hands  of  the  owner  and  the 
work  will  be  done  by  Day  Labor.  All 
material    is    now    being    purchased. 

BUNGALOW — 1%  story  and  base. 
frame.  $3,000.  Berkeley,  Alameda  Co.. 
Cal.  Architect,  none.  Owners,  F.  R. 
Peake  Co..  2127  University  avenue, 
Berkeley.  The  dwelling  has  been  de- 
signed for  a  seven  room  house  with 
bath  and  sleeping  porch  and  will  be 
erected  on  Yolo  street  near  Bonita  ave- 
nue. Interior  finish  will  be  of  pine 
with  some  elm  panels.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  bungalow 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the    work    will    be   done    by    Day    Labor. 

CONVENT — 2  story  and  base,  frame. 
$35,000.  Berkeley.  Alameda  Co..  Cal. 
Architect.  John  J.  Foley.  46  Kearny 
street.  S.  F.  Owners,  St.  Joseph's  Con- 
vent. The  building  has  been  arranged 
to  contain  a  number  of  class  rooms; 
studios  and  music  rooms.  Interior  fin- 
ish will  be  entirely  of  pine.  There 
will  be  furnace  heat.  Exterior  of  the 
building  will  be  covered  with  shiplap 
and  sanded.  Plans  are  complet.-  and 
figures    are    now    being    taken. 

SCHOOL— 1  Story,  frame,  $12,500. 
Oakland.  Cal.  Architect.  City  Architect 
John  J.  Donovan.  Security  Bank  Bldg., 
Oakland.  Owners.  City  of  Oakland. 
Bids  opened  for  the  construction  of  the 
Fruitvale  School  No.  3  show  Tieslau 
Bros,  low  at  $12,935.  Three  other  sets 
of  figures  were  submitted  for  the  work. 
A  complete  list  of  these  bids  will  be 
found  under  the  heading  of  Oakland 
and   Alameda    in   this    issue. 

STORES  AND  OFFICES — 12  story 
and  base.  Class  A  construction. 
$250,000.  Oakland.  Cal.  Architect, 
Benj.  McDougall,  Sheldon  Bldg.,  S.  F. 
Owners,  J.  F.  Carlston  and  A.  J.  Sny- 
der. The  building  will  be  erected  at 
the  gore  corner  of  Broadway  and 
Telegraph,  covering  a  considerable 
ground  area.  There  will  be  a  number 
of  stores  on  the  first  floor  and  a  large 
number  of  modern  offices  on  the  upper 
floors.  Offices  will  be  arrange!  for 
occupancy  either  as  single  offices  or 
en    suite.      Interior    finish    will  f 

hard  wood,  metal  trim  and  tile  and 
marble  wainscot.  Plans  provide  tot* 
steam  heat,  freight  and  passenger  ele- 
vatons,  a  vacuum  cleaning  system  and 
mail  chutes.  There  will  be  a  complete 
steel  frame  and  exterior  walls  of  brick, 
faced  with  terra  eotta  and  pressed 
brick.  Metal  window  sash  and  frames 
are  specified.  Contractors  for  the 
foundation  work  and  structural  steel 
have  been  awarded.  Segregated  fig- 
ures on  all  other  parts  of  the  work  are 
now   being  taken. 

STORES — 1  story.  frame.  $10,000. 
Piedmont.  Alameda  Co..  Cal.  Archi- 
tect. Albert  Farr,  Foxcroft  Bldg..  S.  F. 
Owners.  Piedmont  Church  Association. 
The  building  will  be  erected  on  prop- 
erty closely  adjoining  the  residential 
part  of  Piedmont  and  will  be  arranged 
for  a  number  of  stores.  Interior  fin- 
ish will  be  of  pine  throughout.  All 
stores  will  have  large  plat. 
dows.  Exterior  will  be 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 


BUILDING   AND    INDUSTRIAL   NEWS 

Bids  Opened  For 
Oalkand  School. 


Sureties,    Forfeit,    none.       Limit, 
s.      Plans  and   specifications   filed. 


Four    Bids     Only     Were     Submitted     for 

Construction   of   Fruitvale    School 

No.    :i — Tieslau    Low. 

Four  sets  of  bids  were  received  on 
Monday  evening  by  the  Oakland  Board 
of  Education  for  the  construction  of 
me  school  buiiding  known  as 
Fruitvale  School  No.  3.  Tieslau  Bros. 
submitted  the  lowest  figures  at  • 
The  following  is  a  list  of  the  figures 
received: 

Fruitvale   School   Xo.  3. 

Tieslau      Bros $12,935 

Alfred    Olson     15,100 

O.   B.  Ackerman   &   Son    14.339 

C.    Christensen    13 

♦ 

Building  Contracts  Awarded 
Oakland. 


No. 

2435 

- 

2437 
2438 

2139 
2  4  40 
2412 
2442 
24  4'.) 
2450 
245] 
2  4. '.2 
2453 
24.",  4 

2  4.-.:, 
2456 
2  4  3  7 
2458 
2465 
2459 
2460 
2  4  6  1 
2462 
2463 
2466 
2469 
2470 
24  71 

2  474 
2476 

2477 
247s 
2  4  7'." 

24S1 
2  4  V' 
2483 
-4-t 
2485 
2486 
2487 
2491 
2492 
2493 
2  4  94 
2495 

2497 
249S 
24gg 
2503 

2510 

2.7  1  1 


Owner  Contractor 

Noble    Van    Sant 

Mfg Rasmussen 

Peacock  Peacock 

Strang     Strang 

Strang     Strang 

Strang     Strang 

Howell     Howell 

Carr      Larsen 

Gibson     Gibson 

Fallen      Fallen 

Orion    Hall    Sehrensen 

Holcomb     Van    Horn 

Hoffne:      Hoffner 

Youngberg     Dingwell 

Nelson     Nelson 

Bain      Flittner 

Baird     Lundberg 

Huddleson      Huddleson 

Mag.    Land     Hvde 

Trimlett     Trimlett 

Davis      Davis 

Broadwell      Broadwell 

Skee     Skee 

Hilbard      Harris 

Prefontaine      United 

Whittaker    Jackson 

Barrett      Lindsay 

Liemer     Eber 

Everett      Everett        7" 

Holcomb     Van    Horn      1250 

Hoffman      Bacons      27oo 

Worrall     Lewis        500 

Toung  Young 

Young  Young 

Malley     Malley 

Jungck     Weitzel 

Settles     Settles 

Pf  rang     Pf  rang 

Pfrang     Pfrang 

Blvd.    Land     Rolf 

Genochio      Brown 

Pfrang      Pfrang 

Crossley     Schnebly 

Kinney      United 

Kohler     Kohler 

Chapman      Chapman 

Wieben     Wieben 

Laufer     Pinkham 

dinger     dinger 

Sandelin     H 

Rogers      Rogers 

Mulvihill      Nel.-on 

Bruguiere      ludson    11500 

Roller     Knight 

Randall      Anderson      2097 


Anil. 
4000 

4  9  S ''. 
2000 
2000 
2000 
2000 


400 

1310 

400 


7000 
1600 
1560 

1S00 
600 
3000 
1500 
1800 


2 

2000 

2500 
1000 

1 

3 

25011 

400 

?. I 

1799 

500 

200 

2100 

400 

1800 

400 


:i.'  "'K  II.  GRAND 
Avenue  Heights,  N\V  corner  Ver- 
mont and  Weldon  streets,  Oakland. 
All  work  for  two-story  and  base- 
ment   dwelling. 

Owner S  Berkeley. 

Architect Hutchinson   Bros..   470   13th 

ikland. 
Contractor.  .11.    II.    Van    Sant.    Fir.-t    Na- 
tional   Bank    Bldg.,    Okd. 
\ng.    IS.   '13.      Dated    Aug.    15.   '13. 

Frame     up      

Interior     brown     coated      

Usual    ::.".    days    % 

TOTAL  COST.    $4,000 


PTN  PLOT  G  OF  SC  B]  di- 
vision of  Rancho  Las  Positas.  Mur- 
ray township.  All  work  for  one- 
story     dwelling. 

Owner Coast     Mfg.       and       Supply 

Co„    1022    66th    Ave.,    okd. 
ect. . .  .None. 
Contractor.  .C.     H.     I :                         Liver- 
more. 
vug    IS,    '13.      Dated    Aug.    5.    '13. 
Foundation    and    excavation    com- 
pleted          Vi 

Interior  plaster   completed    % 

Completed  i    & 

ays   after   notice   filed    V4 

Tl  ITAL   COST,    $J9S6 

Bond,    $2493.      Sureties.    Title    Guaranty 

Co.      Forfeit,    none.      Limit. 

I"    ns   an  1   specifical  ions   filed. 


S    WENTWORM    AVE.,    170    E 
:     St..    Oakland.       One-Story,     five- 
room    dwelling. 

Owner John     Peacock.    2512    Ches- 

- 1  .    Alameda. 
ect. . .  .None. 
•     work.  COST,    $2000 


N       KIPLING       AVE..       150       W 
out      St..      Oakland.      One-story, 
five-room    dwelling. 

owner F.   N   Strang,    1319    Burbank 

St..   Alameda. 
None. 
Day's    work.  I  9  1ST,    $2 i 


E       KIPLING       AVE.,     125         S 
nut      St.,      Oakland.      One-story, 
five-room    dwelling. 

Owner- F.   N  Strang,    1319   Burbank 

St.,   Alameda. 
Architect. . .  .None. 
Days    work.  COST,    $2000 


S        KIPLING       AVE..        75  S 

tnut      St.,      Oakland.      One-story, 
five-room    dwelling. 

Owner F.   N   Strang,    1319    Burbank 

St..   Alameda. 
Architect..  .  .None. 
Day's    work.  COST,    $2000 


124  12)      1243    76TH    AVE.,    Oakland.    Ad- 
dition. 

i  iwner L.   E.   Howell. 

None. 
Days    work.  COST,    $500 


(24  13)      2249   E-14TH  St..   Oakland.      Al- 
terations. 

Owner W.    H.    Carr.    1617    3th    Ave.. 

Oakland. 
Architect..  .  .None. 

lor.R.    K.    Larsen.    3342      Elm- 
wood    Ave.,    Oakland. 

COST,  $400 


i:  CR<  ISBY   AVE.,   100   s  Harper 
S        Oakland.      One-story,    four-room 

ing. 
....  W.   A.   Gibson, 
St.,   Oakland. 

......  None. 

...irk.  I'.    $1600 


;-:  LAWTON  AVE..  103  N  Clif- 
ton. Oakland.  One-story,  five-room 
dwelling. 

Owner \.    II.     Pollen 

Oakland 
None. 
»  ork.  COST,  $2500 


2S 


.  _•  4 5 1 )      1111    E-12TH   ST.,   Oakland.   Re- 
shingling. 

Owner Orion       Hall       Association, 

Premie  es. 
Architect..  .  .None. 

Contractor.  .R.    Sehrensen.    2517    Foot- 
liill    Blvd.    Oakland. 

I  !i  1ST,    $400 


BUILDING    AND   INDUSTRIAL  NEWS 

Piles   in   place    $1000 

Completed    and    accepted     4250 

Usual     3,",     days      1750 

TOTAL,  COST,  $7000 
Bond;  $3500.  Sureties,  Massachusetts 
Bonding  and  Insurance  Co.  Forfeit, 
Limit,  none.  Plans  and  specifications 
died. 


NO    727   54TH   ST.,     Oakland.  All 
wort  for  one-story,  three-room  dwlg. 

owner W.     E;     Holcomb,     737     54th 

ikland. 
Architect..  .  .None. 
Contractor.  .  \V.    A.       Van      Horn,       2020 

Locksley     Ave.,     Oakland. 
Filed   Aug.    19,   '13.      Dated    Aug.    IS,  '13. 

Frame     up      V4 

First    coat    plaster    on    % 

Completed    and    accepted     Yi 

Usual    35    flays     >4 

TOTAL,  COST,  $1310 
Bond,  Sureties,  Forfeit,  none.  Limit, 
hi  days.  No  plans  or  specifications 
tiled. 


i2453)    W   ;;TH  AVE.,   J97  S  E-14th   St., 
Oakland.      One-stor;  ,   two-room   dwlg. 

owner R.    Hoffner,    1269    70th    Ave., 

Oakland. 
Architect. . .  .None. 
Day's    work.  COST.    $400 


(2454)      253    BERRY  ST.,    Oakland.      Al- 
terations. 
Owner C.    H.    Youngberg,    251    Per- 
ry   St.,    Oakland. 
•  ct. .  .  .None. 
t'O.  .J.    F.    Dingwell,    2021    West 
St.,    Oakland. 


COST,    $500 

X    54TH    ST..    xx    E    Market    St., 

Oakland.       Two-story,     5-room     dwlg. 

Owner E.    W.    Nelson.    545    51th    St., 

Oakland. 
Architect.. .  .None. 
Day's  work.  COST,  $2000 


SE  COR.  90TH  AVE  and  Birch 
St.,  Oakland.  One-story  four-room 
dwelling. 

Owner R.  B.  Bain,  311X   E-14th  St.. 

Oakland. 
i    t. . .  .None. 
Contractor..  Jos.      Flittner,      1700      35th 
Ave.,    Oakland. 

COST     $1600 


(2457)      E   14TH  AVE.,  00  S  Hopkins  St., 
ind.      One    and    one-half      story, 
six-room  dwelling. 

P      B.     Balrd,       1715      Tele- 

!    'and. 

None. 

f->U]    I    erg       &       Courtright, 
595     17ti,     St.,    "akland. 

COST,   11575 


LIN,. A       AND       KINGSTON. 
nont.      Apartment      house    1 6    3 
room   apartments.) 
|  Iwner .  G  H  tddleson,      249 

None, 
tor.  .  E     E,    Huddleson,    249    41st 
kland, 

]  ,    $:i 


Oakl  -nd.     All 
v  oik    for   pile   an  wharf  a  nd 

ind    Land 

i     t..  .  .None. 

;  &     Co.,     110 

Market     SI   ,  S.     P. 

J  •  ed    July    29,    '13. 


(2459)  S  64TH  AVE.,   6S0  N   E-14th   St., 
Oakland.     One-story,     four-room  d  u  lg. 

Owner Rolit.     Trimlett,     1834     64th 

avenue,   Oakland. 
Architect..  .  .None. 
Day',s    work.  COST,    $1600 

(2460)  N   E-22ND   ST.,   60  W   11th   Ave., 
o  ikland.      One-story,    five-room    dwlg. 

Owner A.     F.     Davis,     461     E-2Sth 

St  ,    i  lakland. 
Architect. . .  .None. 
I  lay's   work.  COST       $1560 


(2461)      W    BITH   AVE,   78  N  E-22nd  St., 
Oakland.    ( ine-story,    five-room    dwlg. 

Owner M.    L.    Broadwell.    2211"     I'M) 

Ave.,    Oakland. 
Architect. .  .  .None. 
Day's  work.  COST,  $1800 


(2462)  E   SUNSET  AVE.,    100   N   Lynde, 
Oakland.      One-story,    five-room    dwlg. 

Owner A.    Y.      Skee,      911      Tulare, 

Berkeley. 
Architect. .  .  .None. 
Day's   work.  COST,   $1S00 

(2463)  NE    E-16TH   ST.    and    2Sth    Ave., 
Oakland.      Repairs. 

Owner Capt.    J.    N.    Hilbard,    Prem. 

Architect..  .  .None. 

Contractor.  .Harris    &    Hudson,    1957   E- 
3Sth    St.,   Oakland. 

COST,    $000 


(2466)  S  GARLAND  AVE.,  174  W 
Walswortli  Ave.,  Oakland.  One-story, 
six-room    dwelling. 

Owner C.      H.      Prefontaine,      1762 

Broadway,    Oakland. 
Architect. .  .  .  None. 

Contractor.  .United       Home       Builders, 
17H2    Broadway,    Oakland. 

COST,    $3000 


(24C9)      S       MARION      AVE.,      Oakland. 
One-story,    five-room    dwelling. 

Owner May    J.    Whittaker,    440    E- 

llth    .St.,    Oakland. 
Architect. .  .  .None. 

Contractor.  .C.    A.    Jackson,    2913    Viola 
St.,   Oakland. 

COST,   $1500 

(2470)      E   Elizabeth,   125  W  Mabel  Ave., 
Oakland.       One-Story,    five-room  dwlg. 
•'v. Mi-.    I..    Barrett,  381   Broad- 
way,   San    Francisco. 
Arch  Itect, .  .  .None. 

<  ontractor.  .W.    L.    Lindsay,    1244    Eliz- 
a  bi  1  li,    Oakland. 

COST,    $1S00 


(2171)      N    1-T11   ST.,   98    W    Washington. 
1  lak  1.1  nd.      Repal: 

Owner 11     Llemer. 

Arch  itect.  ■  ■  .  None. 

Contractor.  .J.    w.    Eber,    852    32nd    St., 

1  lak  land. 

COST,    $.-,1111 

(2173)      No    2715     BiTII     AVE.,    Oakland. 
Alteration 

Owner E.  T    Everett,   Premises. 

a  1  chltect. .  .  .  None, 

Da  work.  COST,    $700 


Wednesday,   Aug.    27    l'JVi. 

(2474)  NO.  737  54TH  ST.,  Oakland. 
One-story,   three-room   dwelling. 

Owner W.    E.    Holcomb,    737    54th 

St.,   Oakland. 
Architect.. .  .None. 

Contractor.  .W.      A.      Van      Horn,      5420 
Locksley    Ave.,    Oakland. 

COST,    $1250 

(2176)  NW  COR.  15TH  AND  WASH- 
INGTON, N  69.58,  W  59.34,  S  30.92,  E 
44.98,  Oakland.  All  rough  and  finish 
carpenter  work,  plaster  work,  glaz- 
ing, millwork,  etc.,  on  3rd,  4th,  5th 
and  6th  floors  for  six-story  and  base- 
ment Class  C  office  building. 
Owner.. Chas.    L.    Hoffman    and   Chas.   J. 

Heeseman,   Oakland. 
Architect.. .  .O'Brien  &  Werner,  68  Post, 

San    Francisco. 
Contractor.  .Wm.  J.   Baccus,  721   Frank- 
lin,   Oakland. 
Filed   Aug.    20,    '13.      Dated   Aug.    18,   '13. 

1st  and   15th   each    month    75% 

35   days   after   completed   and   ac- 
cepted      25% 

TOTAL,  COST,  $270(> 
Bond,  $1350.  Sureties,  Southwestern 
Surety  Insurance  Co.  Forfeit,  $20. 
Limit,  37  days.  Plans  filed.  No  specifi- 
cations. 

12477)  N  QUIGLEY,  60  E  38th  Ave., 
Oakland.     One-story,   two-room  dwlg. 

Owner Worrall,    Oakland. 

Architect..  .  .None. 

Contractor.  .G.    H.    Lewis,    3756    Frank- 
lin,   Oakland. 

COST,   $500 

(24  7S)  N  55TH  ST.,  232  E  Grove,  Oak- 
land.     One-story,    six-room    dwlg. 

Owner James    H.    Young,    702    Ai- 

leen,    Oakland. 
Architect. .  .  .  None. 
Day's   work.  COST,    $2000 

(2479)  N  55TH  ST.,  230  E  Dover,  Oak- 
land.     One-story,    six-room    dwelling. 

Owner James    H.    Young,    702    Ai- 

leen,    Oakland. 
Architect. .  .  .None. 
Day's   work.  COST,    $2000 

(2480)  S  APGAR,  300  E  Grove.  Oak- 
land.     One-story,    six-room    dwelling. 

Owner F.    T.    Malley,    3001    Grove, 

Oakland. 
Architect.. .  .None. 
I  uy's    work.  COST,   $2500 

(2481)  E  COLLEGE,  280  N  Derby, 
Oakland.       Alterations     and     addition. 

Owner Addie       D.       Jungck,       3025 

Dana,   Berkeley. 
Architect. .  .  .None. 
Contractor.  .John    Weitzel,    1519    Grant, 

Berkeley. 

COST,   $1000 

(2482)  S  WALNUT,  240  W  Renwick. 
Oakland.      One-story,    six-room    dwlg. 

Owner I.    E.    Settles,  1514    Br I 

way,   Oakland. 
A  rch Itect. .  .  .None. 

Day's    work.  COST,   (1600 

(2483  E  VALLA  VISTA,  320  N  Elm- 
wood,  Oakland.  Two-story,  six- 
mom    dwelling. 

Owner C.    J.    Pfrang,    51X7    Clare- 

nl.    Oakland. 

Architect..  .  .None 

Hay's    work.  I  a  1ST.    $30(1(1 

(2484)      NW    CLAREMONT    AVE.    and 
Miranda,    Oakland,       one-story,     five- 
room    dwelling. 


Wfdnesday.    Aug.     27     1913. 

Owner    «'      l      I'frang.    31-7    Clare- 

mont,    Oakland. 
Architect.  .  .None. 
I  lay's    work.  i  '•  1ST,   $2500 

(2485)  N  HOPKINS,  opp  end  Liese 
Ave.,  Oakland.  One-story,  three- 
room  dwelling. 

owner Boulevard    Land    Co.,    Hop- 
kins   St.    and    Liese    Ave. 

Architect. . .  .None. 

Contractor.  .L.    R.    Rolf      &      Co.,      3031 
Brown   Ave.,   Oakland, 

COST    $13(1 

(2486)  N  45TII  ST..  75  W Oak- 
land.     Tank   frame. 

i  Iwncr Genochio. 

Architect, . .  .None. 

Contractor.  .J.    R.      Brown.       1903       12th 
Ave.,   Oakland. 

COST.    $10U 


i. 'I^T  i      X   KALES  AVE.,    400    B  College, 
Oakland.      Two^story,   six-room    dwlg. 

Owner C.    J.    Pfrang,    31ST    Clare- 

mont,    Oakland. 
Architect. . .  .None. 
Daj  'a    work.  COST.   $3000 


(2491)      XO      132S-30      WASHlXGTON 
St.,    Oakland.      All    work    for    altering 
and   rebuilding  store, 
i  inner Nat    C.    Crossley,    501    Chi- 
cago  Ave.,   Oakland. 

Architect C.       W.      Dickey,      Central 

Bank    Bldg.,    Oakland. 
Contractor.  .Schnebly,      Hostrawser      & 
Pedgrift.         1st         National 
Bank     Bldg.,     Oakland. 
Filed    Aug.    22,   '13.      Dated    Aug.    20,    '13. 

Completed  and  accepted   "5% 

Usual     33     days     25% 

TOTAL  COST,  $1799.03 
Bond,  Sureties  Forfeit,  none.  Limit, 
15  days  after  start  on  first  floor  Plans 
and    specifications    filed 


(2492)      SE    10TH    AND    WASHINGTON, 
Oakland.      Alterations. 

Owner It.    w.      Kinney.      9th      and 

Franklin,   Oakland 
Architect. .  .  .  None 

Contractor.  .United        Home       I'.uilders. 
1782    Broadway,   Oakland 

I  'i  1ST     $500 


(2493)      E   RANSOME   AVE.,  N   Car- 

rington,    Oakland.      One-story,      tive- 
ruom   dwelling. 

I  Iwner Chas.    Kohler, 

Ave.,  Oakland. 

Architect. .  .  .None. 

Day's   work.  COST,  $2000 


I  2494  i      E   WILLIAMS.    S  '  Oak- 

land.    One-story,   five-room   dwlg. 
Owner H.     P.     Chapman.     6152     Do- 
ver.  Oakland. 
..rchitect. .  .  .None. 
Day's    work.  O  1ST     $2100 

(2  195)      S  HERA,   100   W    10th  A\       i  ' ak- 

land.      One-story,    Hve-r i    dwlg. 

i  in  ner Alex.  C.   W  le  k 

Ave,    Oakland. 
Architect. .  .  .None. 
Day's   work.  C(  'ST.   $1500 


I  2496)      N<  I.    I  v7   1 IT11  ST.,   i  •  Al- 

terations. 

F.    YV.   Laufer.    Pren 

Architect Erwln        Schaefi  Bacon 

Bldg.,  Oakland 
Contractor.  .J.    A.    Pinkham,    -' 
verly,  Oakland. 

COST.    $400 


BUILDING   AND   INDUSTRIAL  NEWS 

(2197)      NO.    1312    S1ST    AVE.,    Oakland. 
Addition, 

Owner Mary    olingcr,    Premises. 

Architect. .  .    None. 

Contractor.  .F.    X".    Olinger.    Premises. 

COST,    $400 

I    I      E     51ST     AVE..     130     N"     E^12th 
St.,    Oakland.    One   and    one-half  storj 
six-room    dwelling. 
Owner F.    Sandelin,    12:"    51st    Ax- 
Oakland 
Architect..  .  .None. 

Contractor...!.     Hackman.       1309       52nd 
Ave.,    Oakland. 

COST.     $180 


(24 S   ARLINGTON,    100    E    Los    An- 
geles.     Oakland.        One-story,      four- 
room   dwelling. 
Owner B.    F.    Rogers,     1220    Black- 
stone,    Oakland. 
it...  Xone. 
Contractor.. H.   C.   Rogers,   330   49th    St., 
Oakland. 

Cost,  $5;." 

(2503)  NO.  531S  TELEOi:  "■'!.  Oak- 
land.     Alterations. 

owner M.     J.     Mulvihill,     3  I 

Si  .    I  >akland. 
An     itect..      Xone. 
Contractor..!'.    Nelson,    5247    TV 
Oakland 

OST,    $lni' 

(25i0)  NW  COR  12TH  AND  GROVE 
Sts,.  30x112,  Oakland.  All  work  for 
structural  steel  for  six-etory  and 
basement  brick  and  .-teel  apartment 
house. 

Owner The    Bruguiere    Co. 

\  ect Chas.    W.     McCall,    Central 

Bank    Bldg.,    Oakland. 
Contractor.  .Judson    ilfg.    Co.,    S19    Fol- 

som,   S.    F. 
Filed    Aug.    22,   '13.      Dated    Aug.    14.    '13. 
Frame     completed     to     2nd     floor 

level      $2150 

Frame    completed     to     ith     Boor 

level     2150 

Frame    completed     to     6th     Boor 

level     2150 

Completed     md    accepted     2150 

Usual     33     days      

Ti  ITAL  cost.   $1  1,5 

Bond,     $5750.       Sureties,     Paynes       Boll 
Work"     and     John     Finn     Metal     uoiks. 
Bonus,    $10.00    a    day.      Forfeit.    $10  01 
day.      Limit,   65   days.      Plans   and    speci- 
fications   filed. 

(2511)  WAVERLY  ST.,  150  YV  23rd 
St.,  Oakland.  All  work  for  two-story 
six-room    dwelling.. 

Owner Chas.    Rolli  I 

Architect. .  .  .  Xone. 

'  '"hi    ictoi      i  tarry      C.      Knight,      1 72.. 

B Iway,    '  lakla  nd 

Filed    Aug.    22.   '13.      Ii  ited    Aug,       . 

Percentage  job  owner  pays  all  lolls. 
Bond,  Sureties,  Forfeit.  Limit,  noni 
Plans    and    sj ificatlons    Hied. 

(2512)  LOT     9     AND    S     12'...     LOT 
nik    ' '  ibdivl   ion    ol 
Twenty-third    Ave.,    Tract,      Oakland 

ah     work     for     one-story,     five  

dwelling. 

owner Ubert  Randall,    2215    Sun- 

nyside  Ave.    Oakland. 
\  rchil    .  '         Xone. 

I  tontrai  toi       I.    P.  Anderson,    Oakland 

Filed    Aug.    23,   '13.  Dated    Aug.    22,  '13. 

I    i    '""'      UP      $549.50 

Brown    coated     

Completed 


29 

I '   ual    33    days     

Ti  ITAL    Ci  1ST,    $2idi7 
Sureties,     none.      Forfeit.     $1.0,0. 
Limit,     7n     days.       Plans    and     sne,  ilica- 
li  lea. 

♦ 

.building  Contracts  Awarded 
Berkeley. 

2  1)1      Berkeley     Berkeley  5310 

Marshall      Marshall  5$>0 

2446     Brothers    Laamanen  1400 

211,      Peacock     Peacock  1  utm 

2lis     Fontaine     Bli n  25B0 

2461      Boech      Porter  Hi" 

Hi',7      Morris     Spitler      3 

246S      Barber     Spitler  1)090 

2472      Patrick     Neleon  500 

21,3      Casciani      Bagnoli  25im 

24SS      Wliiting     Betts 

'   lark     Gompertz  80p0 

249U     Peake     Johanson      - 

Leake      P,ak, 

2501      Hiteman     Dwyer      I 

23»2     Peake     Peake     3 

2501      John     Okd.    Bldg  M! 

(2444)  X  ALSTOX  WAV  100  E  Shdft- 
tuck    Ave.,    Berkeley.      Alterations 

owner Board    of    Education. 

.t. .  .  .Xone. 
I '  ly's    work.  Ci  1ST,    $aj)l) 

(2445)  NW  COR.  TELEGRAPH  and 
Bancroft,    Berkeley.      Alterations. 

owner J.  A.   Marshall,   2961   Avalen 

Ave.,    Berkeley. 
Architect. .  .  .  Xone. 

work.  COST.   $500 

(2146)  X  BRISTOL.  250  E  San  Pal. In. 
Berkeley.       One-story,     5-room    dwlg. 

owner Mrs.    Lucy    Brothers. 

ect..  .  .Xone. 

.tor..  John  Laamanen,    1032  Carl- 
ton  St.,   Berkeley. 

COST,    $111)11 

21  17  l  E  STA.MAGE  AVE.,  273  X  Oil- 
man. Berkeley.  One-£tory,  three- 
room  store. 

Owner Mima    Peacock,    S12    Talbot 

Ave.,   Albany. 
ect.. .  .Xone. 
«   ok.  CI  1ST,  $1111111 

X    Pi  iSEN    AVE  .    500    E    Monte- 
Ave,   Berkeley.     One-story,     slx- 

ii    dwelling. 

E.   B.   Fontaine,   c  II  egOl 

Grove,    Berkeley. 
i   ect. .  .  .Xone. 

tor..C    M     Bl  .    or   Co      162  I     i 
cent    St.,    Oakland. 

COST.    $23"" 

lot    34,    bio  k    ::.      Northbrae, 

ley.      All      \\  "ik      for 

of   dwelling. 

Hi  my    Bosch  .  Jr.,   and    Mrs. 

Edna  Almira  Bosch,  Jr.. 
1326  Jo  ephine,  Berkeley. 
i..  '  Hudson  Thomas,  1st 
National  Link  Bldg.,  Ber- 
keley, 

toi  I'm  i,  Bros>„  1914  Vine, 
Berkele 

.      \ne.     2(1,     '13         | |      | 

ii    and        cepte  I,   deed   to   lot 
i.  k   x.   Case   Ti  n  I     Bei  kelej 

Ti  ITAL   COST,    ? 

Suretii    .    Forfeit,    none.      Limit, 
No    plans    and 

I :     \l  1 1.\  I  V     280       S       IL.pkins, 
eley.     Two-story,   six-room  dwlg. 
Owner M.    1.    I".    Morris,    3016    Ben- 
venue   Ave,   Berkeley. 
i         Xone. 
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Get  it  from  Bacon. 

The  Blocks  now  being 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1 675 


38-40  NATOMA  ST.,  S.  F. 


tor.  -  B.    B.    Spitler,    2]  5  1    Ashby 
Ave.,    Berkeley. 

COST,    $3000 

\\     l.c  is    ANGELES    AVE.,    150   S 
keley.       Two-story,     six- 
room    J  willing. 

A.    A.    Barber,    Hayward. 

Architect. . .    N 

Ashby 
Ave., 

COST,    |3000 

(2472)     SW   ROSE  ami    i.  1-..--T.   Berke- 

torj    planing  mill. 
'  iwner P  :  ■_■      Co., 

201  1    Snattuck    Avi 

ley. 

work.  i    r,    $500 

(2475)      \V    9TH   ST  ,242 

Berki  ,,,  dm  Ig 

Owncj  G. 

and. 

G     Imperial 

tor      L     Bagnoii    S 
kland. 

COST,    $2500 

E    I  »>l  Ik     iin    N    i 

1  iwner Homei  W"hll  ing, 

Baten  Berkeley. 

None. 

■  Harem  i     Bett  -,    1536 

wan      Bi 

r     $1350 

N   90,    LOT 
Berkeley.         Two-  elg  it-room 

dwelling. 


Owner W.    A.      Clark,      Cluremont 

Ma  nor,    Berkelej 
,i   ...  All. !  rt    Parr,    OS    Post     St., 
San    Francisco. 

W.    Gompertz,    503 
.Market.   San   Francisco. 

O  iST,   $8000 

(24 S     WARD    ST.,     302.50     B     Ells- 

H  ortli   St.,    K  37  50    S    13  I  50,   Bei  kelej 

All   work    r ne  and   i-half  story 

.ii    dwelling, 

Ownei    r    i:    Peake  Co.,   2127    Uni- 

A\  '■  .     Bi  i  keley. 

Oct None 

i  or.  -i  (ustal        J"  i. in  son,        1811 
Rose,    Berkeli 
i 

Frame     up     '1 

Rough   coal    plaster  on    <4 

|  " lei  ed    a  nd    nol  Ii  e   filed    '  i 

.  .  Usual     35    days     % 

TOTAL    i 'i 'ST.    $2600 
1 1300        Suretiel  .     South  s> 
Surety    [ns.    i  !o  ,      Forfeit,    $1.00.    Limit, 

i     S    Vi  ii.'  i    AVE.     52  50    w     Bonita 
Ave.,     Berkeley.       One    and     o   i 
x-room    dwi 

.  I'     l:     ]  17    I'ni- 

\.  »ne. 
work,  i,    $3000 

ELL     !20      N      Gilman, 

Bei  keh  Cou 

dwlg. 

i       i       Hlteman      I      9    Coi 
in  1 1  keli 


Wednesday,    Aue     27    1913. 

Contractor.  .W.    J.     Dwyer,    1219    Kains 
Ave.,    Berkeley. 

COST.    $lniin 
12502)      SW    rOLO    AND    BONITA    AVS.. 
Berkeley.  TWo-story,  six-room 

dwelling. 

..    F.    I:     l'eake   Co.,   2127  Uni- 
versity    Ave.,    Berkeley. 
A  rch  itect  .  .  .None. 
i  >  i  s  'S    work.  COST.   $3000 

(2504)  NO.  L927  PRINOE  ST.,  Berke- 
ley.  All  work  lor  alterations  and 
addition    to    two-story    Hat    building. 

Owner H.    John,     1929    Prince    St., 

Berkeley. 
A  1 1  ii  itect..  .  .None. 

Contractor.  .Oakland    Building    and    In- 
vestment   Co.,    Bacon    Bldg.. 
Oakland, 
Filed   Aug.    22,   '13.      Dated   Aug.    18,   '13. 
Framed    ready    tor    plaster. ..  .$720.00 
All    plaster    completed  'and    1-st 

coat    paint    on    720.00 

Completed    and    accepted     ....    700.00 

Usual     35     days     704.50 

TOTAL  COST,  $2844.50 
Bond,  Sureties,  none.  Forfeit,  $1.00. 
Limit,  Sin  days.  Plans  and  specifica- 
tions  filed, 

♦ 

Building  Contracts  Awarded. 
Alameda. 

2441     Camicia     BradhoH  650 

2505  Croll     Aitchison  500 

2506  Goldbaum     Goldbaum  450 

2507  Strang     Strang  2000 

..Mis      Muller     Rolff  500 

2509      Hillen     Hillen  3000 

121411  lull  VERSAILLES  AVE.,  Ala- 
meda.     Repair  and   underpin. 

i  iwner I.    Camaicia,    Premises. 

Architect.. .  .None. 

Contractor.  .C.    C.    Bradhoff,    6502    -Mar- 
ket,  Oakland. 

COST.    $C50 

!505)      Ml  i      f03    i    i:\TRAL   AVE.,    Ala- 
meda.     Alterations. 

wmi I.     G.    Croll,    Premises. 

\  rch  itect, .  .  .  None 

Contractor.  .Aitchison   &   Son.    624    Tay- 
lor  Ave.,   Alameda. 

COST,    $508 

( 2506)  NO.  1311  PARK  ST.,  Alami  da 
Brick    candy    room. 

Owner .Mr-.    Julia    Goldbaum,    2141 

Santa    Clara    Ave,    Ala. 
Architect. .  .  .None. 
i  iaj        xv  ork.  COST,    ( I  .0 

-  :507)  NO.  3217  FAIRVIEW,  Alame- 
da     On m  d wig. 

■  i«  nei F     x.     Strang,     !330     Bur- 

bank,    Alameda 
Architect. .  .  .  None. 
Day's    woi  k.  Cl  1ST,    $2000 

■  !  10!  i      NO.    WEBSTER,    Alarm  da 

.\ddii  Ion 

Owner M.     A     .Mullir,    Premises. 

Architect. .  .    None. 

i  fonti  actor,    i:     Rolff,    BIS    Lincoln    Ave  . 

COST,     $500 

i     i09)      NO.      1506     FERNSIDE     BLVD., 

ine-story    dwelling. 
1       i            .  .  i:    C.    Hillen,    fern  side  and 
I    ,  .    Alameda. 
teel  ...  None. 
I  i.i.v  's    n  ork,  i  'i  1ST,    $31 


Wednesday,   Aug.    27    1913. 
Completion  Notices. 


ALAMEDA    COUNTY. 


RECORDED  Ai  JCEPTED 

Ans.  16,  1913— LOT  37  BLK  13  North- 
brae,    Bkly.      C    W    Gandy    to    II    II 

Gastman    Aug.    13    1913 

Aug.  iv.  1913— DOT  IT.  BLOCK  15, 
Northbrae,  Berkeley.  Patrick  Nel- 
son   Building    Co.    to    whom    it    may 

concern    Aug.    IS,    1913 

Aug.  18,  1913— LOT  7.  BLOCK  13, 
Northbrae,  Berkeley.  Patrick  Nel- 
son Building  Co.  to  whom  it  may 
concern     Aug.     IS,     1913 

Aug.  IS,  1913— PORTION  LOT  16, 
Block  C  of  that  portion  Bruma- 
quin  Tract,  lying  W  Shattuck 
Ave.,    Oakland    township       Mrs.    M. 

Brudlewsky    to    L.    G.    Geary 

Aug.     is      1J13 

Aug.  IS,  1913— 71S  E  22ND  ST..  OAK- 
land.  Margaret  Cosgroye  to  \Ym. 
H.    Davis    &   Son    Aug.    12,    1913 

Aug.  IS,  1913— N  CHANNING  WAV, 
100  E  College  Ave.,  N  101.5,  E  50, 
Berkeley.  Pi  Beta  Phi  House  Cor- 
poration to  Van  .Sant-Houghton 
Co Aug.     15,     1913. 

Aug.  19,  1913— LOT  16,  BLOCK  17, 
Northbrae,  50x100  E  Ventura  St.  or 
Ave.,  130  N  .Marin  Ave.,  Berkeley. 
Howard  P.  Sheridan  and  D.  E. 
Amann  to  whom  it  may  concern.. 
Aug.    11,    1913 

Aug.  19,  1913— PORTION  LOTS  13 
and  11.  Block  1.  .Map  Berkeley 
Square.  Berkeley.  Mary  I.  Gast- 
man to  whom  it  may  concern.... 
Aug.     9.     1913 

Aug.  19,  1913 — Bounded  by  proper- 
ty of  C.  P.  R.  R.  Co.,  Market  St., 
.Market  St.  extended  S,  Castro  St. 
extended  S  and  property  of  City  of 
Oakland,  Oakland.  Pacific  Gas  & 
Electric  Co.  to  Kaufman  X-  Ed- 
wards     Aug.    12,    1913 

Aug.  19,  1913— LOT  40,  ELMWOOD 
PARK,  Oakland.  Horace  Cochran 
to  Alex.   C.   Wieben \ug.    12,    1913 

Amu  L9,  1913.  —  37  LINCOLN  AVE., 
Piedmont.  Nelson  A.  Howard  to 
C.    M.    MacGregor    Aug.    15,    1913 

Aug.  19,  1913— LOT  11,  BLOCK  12, 
Broadmoor,  San  Leandro.  II  .1. 
Clare   to   Edwin   C.    Graff. Aug.  11'.  1913 

Aug  19.  H913— N  FAIR  OAKS  AVE., 
300    E    i'. .inline    St.,    E    -16.93.    N     100, 

Alameda.      O.    P.   McFeron    to    ..     

it    may    concern    Aug.    19       913 

Aug  19.  1913— W  TELEGRAPH  AVE, 
100  S  16th  St.,  S  130,  NW  10  I, 
SW  mi'.  |  i,  x  130,  NE  90.  NW 
MO  I  12.89,  SE  71.  SW  100,  31  100, 
1  i  ikl.unl.  Kahn  Realty  Co  to 
Simonds  Machinery  Co.;  Aug  3. 
1913;    Robert    Dalziel,    Jr.,    At  i, 

L913;    Robert    Dalziel,    Jr..     V. 
1913;    Maxwell    Hardware    Co..    Aug, 
13,    1913;    Robert    Dalziel,    Jr., 
I'      1913 

Aug     20.    1913      |.;    SUNNYSID]  .     \  \  E., 
Portion    lots    22    and    23,    block    C, 
amended       map      Flairview        I 
Oakland    Township.    Western  1 
Home    Builder:    to   \v.   B.    Roberts.. 

\llg.        IS         1913 

Aug.   20,    1913     SvV   COR    8RD  ST     i  rid 
University     Ave.     Berkele: 
s     P    I',,    ii,  Jones  &   3b  Goi  •  rn .... 
Vug.    IG,    1913 

Aug     20,    1913— LOT    O,    block    8,    map 
re  ubdh  ision    blocks    3.    6,     ■'.    a  nd 
8,    Northbrae    Ti  ai  t   No     I,    Bet 
ley.      l.    s.    Lew  is    to    whom    II    may 

l  "M   .ii     \i,u 
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Aug.     20,     1913  —  W     GROVE     ST.     and 

5  In  Land  Pac.  Was  and  Elec.  Co., 
N  100,  W  123.  S  to  said  lands.  E  to 
pt  beginning,  Oakland.  Pacific 
o.is   ami    Electric    Co.    to    Kaufman 

6  Edwards     Aug.     13,     1913 

Aug.  20,  1913— LOT  22,  block    I,  North 

Cragmont,  Berkeley.  I.indel  M. 
Hoskins   to    Porter   Bros.. Aug.  15,  1913 

Aug.  21.  1913— W  TELEGRAPH  AVE, 
100  S  16th  St.,  S  130,  NW  103.95, 
SW  lii2.ll.  N  130,  NE  90,  NW  5.72, 
NE  112.S9,  SE  7  1.  SW  loo,  SE  100, 
Oakland.  Kahn  Realtj  Co.  to 
American  Marble  and  Mosaic  Co.. 
Aug.  is.  1912.;  Roebling  Construc- 
tion Co..  Aug  IS.  1913;  II.  Alaun- 
drell Aug.      19,     1913 

Aug  21.  1913-  S  63RD  ST.,  103.01  E 
Racine,  10  15,  s  urn,  i  lakland.  W. 
S.  Young  to  whom  it  may  concern 
Aug.     2d.     91  13 


LIENS  FILED. 


ALAMEDA    COUNTY. 

Aug.  IG,  1913— S  DWIGHT  WA9Y  '20 
E  Ellsworth  E  60.5xS  134.5,  Bkly. 
Pacific  Mfg  Co  vs  Elizabeth  Good- 
ing Witter    $3S7.S3 

Aug.  IS,  1913— S  50  LOTS  I,  J  AND 
K.  block  11.  Map  'own  of  San  Le- 
andro. San  Lciiiuio.  San  Leandro 
rilta    and    R.    31.    Holland $141.90 

Aug  20,  1913— S  DWIGHT  WAY,  120 
10  Ellsworth,  E  60.5xS  134.5.  Berke- 
b>  .Morris  Stulsoft  Co.  vs.  Eliza- 
beth    Gooding    Witter    and    George 

S.     Perkins     (259.69 

♦ - 

SAN  JOSE  &  SANTA  OLARA 
CLARA  VALLEY. 


CITY  HALL— 2  story  and  base,  bi  ii  k 
and  steel.  Cost  not  stated.  Burling. no, 
San  Mateo  Co.,  Cal,  Architect,  Charles 
Peter  Weeks.  Mutual  Lank  Bldg.,  S,  F 
i  wners,  City  of  Burlingame.  This 
building    has    been    mentioned    here   be- 

fot  e   w  hen   the    Lrchitecl    was   first   c - 

missioned  to  prepare  plans  The  build- 
ing   will    cover    a    considerable    ground 

area,      Pro-\  ision    has    bei tade   in   the 

plans  for  housing  all  of  tin'  citj  offi- 
cials, lire  and  police  dep  i  tments  and 
bo-  a  large  council  chamber  There 
v.  ill     I  e    steam    heat     and    .i       firepi  oof 

1  ■'  nit        Interior    finish     will    I f    pine 

1  nd  id  i  ii  n  ""ii  with  some  hardwood 
(I  ioi  Met  1 1  w  iii, i,.w  sash  .i  ii  i  frames 
will     .    used.     Exterior  of   t  lie   building 

"ill      be      laced      with      pressed      brick      .mil 

i  e  i  ,    cotta        Plan      me    complete    and 

■    re:      are     new     being     o  1 1  led         Bids 

n  ill  be  opened  on  September  2nd    Pla  rts 

ca  n    be    secured    I i    i  he    arch  Iti 

from    t  be   fit  v    i  ■i,i  k.      An      lb   Mi    

posal    appears     under    tie    heading    of 
•  'lb    ill    Advertising    In    thii     i      ue 
BUNGALOW         I       storj        in  i       ba   - 

i  i.i {1,200.      San    Jose,    Santa    Clara 

Co.,  i  '.ii.  \i  ch  Itei  i.  none  i  u  nei  b 
Sanfillippo,  i  29  i  i  ircha  rd  iti  eet,  San 
Fose       Thi        mi  .■      will      .  "in  tin      five 

oom      and     bath        riot     finish     will 

be  el   pine  and   I  edw I      Ten    will   be 

i  ii  open  Are  place  In  the  li\  Ing  room 
with  tile  mantel  Exterior  oi  the 
dwelling     will     be    i  o\  ered     with     I  ui  n 

■  ■-■],-       plan      ii.    i  omplete  and 
"  "ik    will    i  .    done    bj     be     I. r 

Contracts  Awarded. 

RES!  I  iI0\i  IE       !      i iii     nasi 

Inforced  conci  ete  and  steel  Cost  noi 
stated.      Burlingame,     San     ai  u, 
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Cal.  Architects,  Howard  and  White. 
Lick  Bldg.,  S.  F.  Owner,  Charles 
lb-  tlerick.      Conl  racl  or,    John    MacBa  in, 

ib.iw i     City,       Contract      price      nol 

i       Note  —  it    is    reported    that    this 

house   will   cost   in   the   neighbor!) I   of 

$  I  50,000 


Building  Contract:;. 

SANTA    CLARA    COUNTY. 

NO.  1298  ORCHARD  ST..  San  .lose 
Five-room   cottage. 

1  wnei i<\    s..intilippo.    Premise's. 

V    li  Itect. .  .  .None. 

Ions     work.  I 'I  1ST.     $1  200 

10  SIDE  OF  1GTII  ST..  between  Empire 
and  Washington  Sts.,  San  Jose. 
Four-room   cottage. 

owner Walter    H.    Rata,    53    N    9th. 

San    Jose. 
Architect. .  .  .None. 

Contractor.  ,S    G.    Pelton,    I  13  S  3rd,  San 
Jose. 

COST,    JITiiii 


NO.    171    N   STH,   San   Jose.      Repairs   on 
deuce. 

owner L.   Sepulvia.    Premises. 

Architect..  .  .None. 

C i  actor.  ,L.      A.      McDaniels,      Santa 

Clara 

COST,    $500 

NEAR  PARK  AVE.,  on  Locust  St..  San 
lose.  Cal.  All  work  for  two-story 
;  i  i  me    building. 

Owner W.    II.    Culligan,    San    Jose. 

Architect C.    S.     McKenzie,    Bank    of 

San  Jose   Bldg.,  San  Jose. 
Contractor.  .P.    T.    Jorgensen,    317       W 

San   Carlos,   San   Jose. 
I'ibd    Aug    21,    '13.      Dated    Aug.    19,    '13. 
House    moved    and    frame  up  .  .$  1  79  1.73 

First    coat  of  plaster  on    1791.73 

building    is    completed     1794.73 

Usual     33     days     179  1.73 

TOTAL  COST.    $7179 

I'll     $: Sureties,    F.    Figel   and   F. 

W.     Welmer,     San     Jose,     Cal.       Forfeit, 
none        Limit,     loo     days.       Plans      and 
ations   filed. 

l\  THE  O'CONNOR  SANITARIUM 
GROUNDS,  San  Jose.  All  work  lor 
two-story    frame,    plastered    building. 

Owner Mr-     ,\     \i     O'Connor,   Race, 

San  Jose. 
Architect.  ..  .  L.    T.    T.cnzen.    lln    So,    Sec- 
ond,  San   Jose. 
Contractor.  .J.    II.    .Miller.    San    Jose. 
Fill  d    Vug.   ig.  •in.     Dated    \uu     13.  'b; 
Frame     up  and  rout  boards  en. $3390.50 
Roof     :i  n. I     i lies     all     com- 
plete,    windows    in,     doors 
hung,      inside      plaster      all 
linished,    outside   one    cm  it .  .    22911  50 
Building    is    completed     8390.  iO 

I       nil     33     days      32.911  ..Ml 

TOTAL  COST,  $13.3711 
Bond,  $07S3.  Suretie  .  T  B,  mid  A.  L 
1  in  ■'   1  ol.  San  .lose,  1  la  1      Forfeit,   none 

1  1 ho  s       Plane    .1  nd    spi 

tions   hi.  d 


EMi   lv   &   CHESTNUT   sts  .   San   Jose. 

A   II       W   "Ik        lei        c     1  i      1        . 

1         Ol        He, I        Oil        I'm.         113        N 

Firsl   st  .  s  ,11   Jose 
■  1      .    A.     F.    I.     Bell    Co.,     I  13    N 

Firsl     St.,    San    .lose. 

Contractor.  .J,   C.   Thorpe,   Sn 1    Bldg., 

Bldg.,  San  Jose, 

bib  ii   Aug.   1.3.  '13.     Dated  Aug    1,  '13. 

i"i     1 ■    pei  1  oi  1 1 1  ■  .  1    11 11.1    111. 1 1  e  - 
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rial     I  ought     the    I'm  I     each 

month     T570 

15     i  i  j       after    acceptance    25' , 

TOTAL  COST,  $1020 
Eond,  $350  S s,  Fidelity  and  De- 
posit Co.  of  Maryland.  Forfeit,  Limit, 
none.      Plans    and    specifications    filed. 


FREMONT  between  Lafayette  &  Har- 
rison. Santa  Clara.  All  work  for  six- 
: n    1  ungalow. 

Owner Mrs.     M.     Corpstein,     Santa 

Clara. 

Architect.  ...C.   W.  Koenig,  Santa  Clara. 

Contractor.  .J.    Warren,    Santa    Clara. 

Filed  Aug.  Jo.  '13  1  iated  Aug.  1  9.  '13. 
Rafters     up,    sheathing    on. . .  . $474.25 

Insole    brown   coated    474.25 

Building    is    completed     94S.5I) 

TOTAL    COST,    $1897 

Bond,     Sureties,     Forfeit,    none.       Limit, 

90   day..     Plans  and   specifications   filed. 


Building  Contracts. 


"AN     MATEO    COUNTY. 


MEXLO    PARK.      Pointing  and   cleaning 
down    of   brick    south    wing    addition. 

Owner Academy     of       the       Sacred 

Heart. 

Architect Chas.    J.    I.    Devlin,    Pacific 

Bldg.,  S.  F. 
Contractor.  .D.    J.       Byron,    Lick     Bldg., 

San    Francisco. 
I'il.d    Aug.    II.   '13.      Dated   Aug.   7,  '13. 

Entire    work    is    completed    $375 

Usual    35    days     125 

TOTAL  COST,  $500 
Bond.  $250.  Sureties,  D.  0.  Druffel  and 
G  C  Singletary.  Forfeit,  $25.  Limit, 
20  working  days  after  notification. 
Plans   and   specifications   filed. 


BRICK    WORK,    STONE    WORK,    ETC., 
South    Wing  addition  anil    West   Wing 
on   above. 
Contractor.  ,D.    J.    Byron,      Lick    Bldg., 

San    Francisco. 

Filed   Aug.    14,  '13.      Dated  Aug.  7,  '13. 

erits    to   he    made    in    in- 

Iments    as      the       work 

progresses   on   the   1st   and 

I5th    of    each      month      of 

75%     $15,117.75 

Usual     35    days     6,039.25 

Ti  PTAL  COST,  $24,157 
Pond.  $12.10".  Sureties,  D.  O.  Druffel 
and  G  L  Singletary.  Forfeit,  $25. 
Limit,  75  days  after  completion  of 
steel    fi  orations 

filed. 


i;    '_•    U  IT    13   &    E    Vi    LOT    1  I.    HLK    24, 
dd    to     Burllnga  me     No.      2. 
Four    room    bungalow    and    fence. 
Owner  H     McVey  and    id- 

die    Mi 

11     McVey. 
Contractor     W.      C.    Barrii  1        Building 
Inc. 
'.  ig.   12,  '13.      Dated   Aug.   9,  '13 

Wall     up     $783 

Flrsl  785 

Completed   and   ac<  •  pted    783 

U   a  .1    35    da;  -     

1,  1 'i  1ST,   $31  I" 
Bond,    Sun     ■        Forfeit,    none       I. iron. 

■ 
10  ..lions    filed. 


SAN    PEDRO    3CHOOL    DISTRICT.      All 
work    nec<  to      completion      01 

public    school 

Owner Ti  Iro   School 

District. 
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Architect I      W.    Dolliver,    Roj  al    In- 

surani  1     Bldg  .   S.    F. 
Contractor.  .H.   1-1.   Smith. 

Filed     Aug.     13,    '13.        Hated     Aug.     12.    '13 

i; rafters  all    on    $1  181.60 

Rough    plaster   on I  181.60 

Building    i     completed    i  181.60 

Usual    33    days     1481  60 

TOTAL    COST,    $5926.40 

Bond.     $3000.      Sureties,    .lames      Callan 

and     W.      .1.      Savage.      Forfeit,       none. 

Limit.    90   days  alter   tiling.      Plans   and 

specifications    filed. 


Wednesday.    Aug.     27     1913. 
Liens  Filed. 


COMPLETION  NOTICES. 


SAN    MATEO    COUNTY. 


Aug.  21,  1913— LOT  NO.  9.  Block  No. 
7.  Burlingame  Map  No.  2.  Samuel 
M.i 'lore  to  whom  it  may  concern 
Aug.     16,     1913 

Aug.  21,  1913— ATHERTON.  Clara 
II.  Heller  to  Donnelly  .v:  Walsh.. 
Aug.     19,     1913 

Aug.     20.     1913— HILLSBOROUGH.       J. 

1).    Grant    to   J.    H.   Keefe   Co 

Aug.     15.     1913 

Aug.  19,  1913— LOT  IS,  Block  19,  Re- 
sub  of  Dingee  Park.  L.  E.  Mullen 
Donnelly    &    Waller ....  Aug.    12,    1913 

Aug.  19,  1913— WOODSIDE.  Elise  A. 
Drexler   to   F.   H.   Boring. Aug.  18,1913 

Aug.  13,  1913— DOT  13,  Block  8, 
Crocker  Estate  Tract.  Arthur  G. 
Duncan    to    L.    L.    Allen. Aug.    12.    1913 

Aug.  S,  1913— LOTS  16  and  17.  block 
— ,  Crocker  Estate  Track,  sub  No. 
1,      Otto   Brause   and    Loujsa    Brause 

(wf)    to    William    F.    Dreyer 

Aug.     1,     1913 

Aug.  7,  1913— ONE  .MILE  FROM 
Menlo    Park.       James    L.    Flood     to 

Harry   B.   Mooney    &   Sons 

Aug.     1,     1913 

+ 

rOMPLETION  NOTICES. 


KAN    MATEO    COUNTY. 


Aug      13,    1913 — BURLINGAME.      J.    D. 

Grant     in    Thomais    W.    Alton 

Aug.     7,     1913 

Aug.  13,  1913— COUNTY  ROAD  nr  2d 
Ave..  San  Mate...  St.  Matthews 
Red  Cross  Hospital  to  C.  J.  llillard 
Co Aug.    7,     lit]  3 

Aug.  13,  1913-  BURLINGAME.  .1.  D. 
Gi  ant     in    Tim-      W.    Alton.  Aug.  7,  1913 

Aug.    12.   1913—  DIVISION  ST..   So.   Pa- 

clfii     Rig i    Way   and   San   Bruno 

i  ...id        Bntei  pri   e     Foundi  j     Co.    to 
F.   K.    Peel   Co Aug.   8,    1913 

Aug,  11,  1913— PORTION  OF  BURI 
i:i  i:l  Km.  ho.  known  as  1330.28 
"  ii     tract.       Ansell    M.    Easton      to 

Fred    Leffler Aug     9.    1913 

♦ 

MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES 

JAIL     I     story    and     ! Enforced 

i  om  rete.       Cost      no)       sta  ted         Santa 

R  in a    Co.,    Cal.      Architect .    J. 

W.    I  miih  er,    Roj  al    insui  a  m  e    I  lldg.,   s 

F      Owners,   Citj    of  Santa    Rosa.      Pre- 

foi     ii      building    have 

been     i ared     by     the    a  rch  Iteci     and 

i  thi     Cll       i  touncll.      There 

■  in.  nt    ii'Hi! ,    pine    i  rim   and 

.  ni  i  a  i    in-. 1 1  ing    sj    i  em.      A    n  umbei 

«  ill    be    in  -i  tlh  ii.      Fx- 

ii  I"-    building    will     be     faced 

with    cement    plaster,       Bids     will      be 
■     i i  : 


CONTRA    COSTA   COUNTY. 


RECORDED  AMOUNT 

Aug.  IN.  1913— LOTS  1.  2,  3.  4,  5,  6, 
7.  8,  9,  block  91.  City  of  Richmond. 
Ed,    M.    Maloney    \s    Pacific    Carbon 

.Manufacturing     Co $213.05 

Aug.  IS,  1913 — LOTS  36  and  37,  block 
58,  City  of  Richmond.  R.  L.  Gru- 
enhagers  vs.  Mary  S.  Bedvvell,  I. 
M.    Perrin    and    A.    Perrin $106.30 

COMPLETION  NOTICES. 

CONTRA    COSTA    COUNTY. 

Aug.    IS.    1913— LOT    IN    TOWN    OF 

RODEO,       Four-room    brick    school. 

Rodeo    School    District    to    Geo.    W. 

Boxton     Aug.    6,    1913 

Aug.    18,    1913 — LOT      19.      block      75, 

City    of    Richmond.      Mrs.    E.    Ricca 
to    Shelhorse   &   Scollard.  .Aug.    16,    1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


LIBRARY — 1  story  and  base,  brick. 
Cost  not  stated.  Bakersfield.  Kern 
Co..  Cal.  Architect,  O  .L.  Clark.  Brower 
I. big..  Bakersfield.  Owners,  City  of 
Bakersfield.  The  building  has  been 
mentioned  in  these  columns  before 
when  plans  were  first  started.  Bids 
will  lie  opened  on  August  27th.  A  com- 
plete list  of  these  figures  will  appear 
in  the  next  issue  of  the  Building  and 
Industrial    News. 

RESIDENCE  —  2  story  and  base, 
frame.  $12,000.  Lindsay,  Tulare  Co., 
Cal.  Architect,  J.  Carl  Thayer,  Fresno, 
i  u\  net.  Mrs.  George  Gibson.  The  dwell- 
ing will  contain  14  rooms,  baths  and 
sleeping  porelie-.  Interior  finish  will 
be  of  pine,  hardwood  and  white  enamel. 

Il.itiiw i     floors    will    be    used    in     the 

principal  rooms.  Bath  rooms  will  have 
.nii|.. .sition  floors  and  tile  wainscot. 
Plans  provide  for  a  central  heating 
system,  probably  furnace  heat,  and 
open  tire  places.  Mantels  will  be  of 
brick  and  tile.  Tile  will  be  tied  in  the 
kitchen.  An  automatic  water  heater 
will  be  in-lalled.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
..n  metal  lath.  Plans  are  now 
being  prepared. 

SI  'in  a  iL-  2  stoi  \  and  base,  brick. 
i'.isl    nut    staled        Rikctslii  Id,    Kern    Co., 

Cal.  Architect,  O.  L.  Clark,  Brower 
Bldg.,  Bakersfield.  Owners,  City  of 
Bakersfield.  Thi  building  will  be 
,  |  ecte  I     at      I  he     .'urn. a-     Of     1  8th     -and     A 

streets  and  has  been  designed  to  con- 
tain nine  standard  sized  class  rooms 
and  an  auditorium.  Plans  have  been 
completed  and  approved  by  the  Board 
of  Education,  interior  will  be  finished 
in    pine   with    maple   Hours.     There    will 

'  '  in    liea  i    a  ml    a    i tern    system 

ol    ventilation.      Plans   include   program 

'links     and      vacu leaning      system 

Exterior  of  the  building  will  be  faced 
u  it h  pressed  brick.  Bid'3  an-  now  be- 
ing taken  and  will  be  opened  by  the 
i  loai  it  of  Educa  t  Ion  on  September  2nd 
BRIDGE  Con  trete  and  frame.  Cost 
not  stated  Big  Sandy  Creek,  Fresno 
Co.,  I  'ai  Eng  in.  ei ,  i  Jounty  Engineer, 
i'-..-  no.  '  "'  a.  i  Fresno  I  iounty.  Pla  us 
have  been  completed  and  have  received 
1 1...  ,.  |, in  ....  a  i  of  i  in  i  :••  i  ni  nt  Super- 
visors Cor  a  concrete  and  wooden  bridge 


Wednesday.    Aug.     27     1913. 

over  the  Big  Sandy  Creek.  Bids  are 
now  being  taken  for  the  construction 
and  will  be  opened  on  September  2nd. 
Plans  and  specifications  can  be  secured 
from  the  County  Engineer  or  from 
County  Clerk  B.  M.  Barnwell,  Fresno. 
CHURCH--1  Istory  and  ba  ,  ,; 

concrete,  $20,000.  Fresno.  Fresno  Co!] 
Cal.  Architect's  name  not  given.  Owrij 
ers.  Gregorian  Catholic  Church.  Plans 
for  a  new  church  edifice  which  will  be 
erected  at  tile  corner  of  Ventura  and 
M  streets  have  been  accepted.  Con- 
struction will  be  of  the  reinforci 
crete  type  throughout.  Further  par- 
ticulars will  be  given  in  the  next  issue 
of   the   Building  and   Industrial     . 

Contracts  Awarded. 

BRIDGE— Steel  and  concrete.  Cost 
not  stated.  Vi.-alia.  Tulare  Co.,  Cal. 
Engineers,  Engineering  Department 
Santa  Fe  R.  R.  Co..  L.  A.  Owners. 
Santa  Fe  Railway  Co,  Contractors 
Shattuck-Effinger  Cons  t,  Co.,  I.  A.  Con- 
tract  price  not  stated. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

Contracts  Awarded. 

SEPTIC    TANK— reinforced    concrete' 

J3.557.60.  Chico.  Butte  Co..  Cal.  En- 
gineer. City  Engineer,  Chico.  Owners, 
City  of  Chico.  Contractor.  E.  F.  Graess- 
ler,  Chico.  Contract  price,  $3,557.60. 
A  complete  list  of  the  bids  opened  for 
this  work  appears  under  the  heading 
of  Sacramento,  Stockton  and  Northern 
California    in    this   isisue. 


Bids  For  Septic  Tank. 

Chico   Trustees    Opened    Bids   for    *e 
Tank  and  Award  Contract   to 
E.  F.   Graessler,   Chico. 


Bids  were  opened  on  August  19th  by 
the  City  Trustees  of  Chico  for  the  con- 
struction of  a  Septic  Tank  at  the 
Sewer  Farm.  Three  bids  were  re- 
ceived, the  lowest  figures  being  sub- 
mitted by  E.  F.  Graessler  of  Chico  at 
$3,557.60.  Plana  for  the  work  were 
prepared  by  the  City  Engineer, 
complete    list   of    bidders   follows: 

Septic  Tank,  Chico. 
George    W.    Martin    &   Son,    Sac- 


The 


ramento 


Chico    Constr.    Co 

E.   F.   Graessler,   Chico    

A    contract    for    the    work 
awarded   to   E.   F.   Graessler 


[5,200.00 
00 

r; .  -,  r.  t  .  g  o 


Building  Contracts. 


SACRAMENTO    COUNTY. 

LOTS   7   AND  8,   BLK   I,.   Highland    Park, 
Sa,  i  amento.      Erect   building. 

1  Iwner Wet    Wash     Laundi  !51{j 

24th,    Sacramento. 
Architect. .  .  .None. 

1  '"iitia.tnr.  .  Harry     Wygart,     122         I". 
Sacramento. 

Cl  1ST.    $3000 

MILLS.      Carpentry,    etc..    on     building. 
(1    rooms  and    bath.) 

Owner Gen.    F.    McDonell. 

Architect. .  .  .  None. 

1  '"'-i  ractor.  .G.     E.     Harvle,     2212       T, ' 

mento. 
Filed   Aug.    10,   '13       Mated   Aug.    11.   '13. 
COST,    $1725 


BUILDING  AND   INDUSTRIAL  NEWS 

H.  G.  GOETHE  SUDD  M,  Sacramento. 
Carpentry,  etc.,  for  building  (four 
rooms    a  n.l    bath.  I 

Owner Mrs.  Teckla  Holstrom. 

Architect..  .  .  None. 

'•on!  ractor.  a;      E      Han  ie,       ::  I :        r: 

Sacramento. 
Filed    Aug,    19,   '13.      Dated    Aim.    17.   '13. 
COST,    $17.-," 

EOT   37,   GOLF  TERRACE,   Sacramento. 

E  Id  Welling. 

Owner F.    Gabrielli.    37th    and    "J/' 

Saia  amento. 
Architect. .  .  .  None. 
Contractor.  .C.    Boothroyd,      32nd      and 

"K."    Sacramento. 

COST,    $600 


S  V2   OF  N    ,4   OF  LOT  S,  N,  O,  27th   and 
28th    Sis.,    Sacramento.      Erect    dwlg. 
Owner 1.  G.   Houston,  2705  O,  Sac- 
ramento. 
Architect.. .  .None. 
I  > a\  's    work.  COST,    $2000 

LOT   617,    W   and    K    Tract,  Sacramento. 

Erect   dwelling. 
Owner A.    Tognoth,    27n9    n,    Sac- 
ramento. 

Architect. .  .  .None. 

Day's    work.  COST,    $4  00 


\V     iL.    OF    LOT    7,    F,    G.    Suth    ami    31    I 
Sts.,  Sacramento.     Erect  dwelling. 

Owner .Mrs.    E.    R.    Anater.    3011    G, 

Sacramento. 
Architect..  .  .None. 
Contractor.  .W.    R.    Saunders. 

COST,    $2300 


s    ',    i  iF  LOT  1,  G,  H,  19th  and  20th  Sts., 
Sacramento.      Alter   building. 

Owner Mrs.    Mabel    Merrill. 

Architect. . .  .None. 

Contractor.  .J.    Doty,    Courtland. 

COST,    $350 


LOT    66,    DEWEY    PLACE,    Sacramento. 

I ■'. t    dwelling. 

Owner H.    A.    Langley,    1317     18th, 

Socramento. 
Architect. .  .  .None. 
Day's  work.  COST,  $1500 


NEAR    BRIGHTON      on      Largomarsino 

Tract,    Sacramento.      Erect    residence. 

Owner L,  Largomarsino,   East  side. 

Architect. .  .  .  None. 

Day's    work.  COST,    $2000 

LOT    1.   X.   O,    12th    and    13th   Sts..   Sacra- 
mento.     Alter    building. 

Owner I,    w.    Demmellan,    1204    N, 

Saci  amento. 

Architect None. 

Contractor.  .F.    McKenzie,    1120   T,   Sac- 
ra mento. 

COST.     $300 

LOT    23,    SUNSET      ADD.      Sacramento. 
Erect   dwelling. 

'  Iwner I  >    Lamorue,    4219    Stanford 

Aye,    Saci  amento. 
\|  i  hitect. .  .  .  None. 

.n  ork.  COST,   $1800 


S    \i    OF    N     V4    OF    LOT    5,    J-K,    27TH 

and   28th,   Sacramento.     Alter   Bids. 
"»  "":' I     B,    Wright,    121  <&   .1,   Sac 

I     l  HI.    Illo 

ec(  . . .  None. 
Contractor.  .H.  A.  Hendren,  2:11.7  I  St., 

Sacra  no  tltO 

COST,  $3400 
LOT      a.    BLOCK    \1.   OAK    GR(  IVE   TCT  . 
Sacramento.     Erect   Building. 
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Owner J.     A.     Filcner,       3020       4th, 

Sacra  men  to. 
An     itcct. . .  .None. 

tor.  ,R.    H.    Rieter,       2715         2nd 
Ave.,    Sacramento. 

COST,    $20011 


X    35   FT.   DOTS   15    AND   16,    BLOCK   44, 
Oak    Park,    Sacramento.       Dwelling. 

Owner W.     T.     Foster,     Oak     Park. 

Sacramento. 
\i  >  hitect..  .  .None. 

Contractor.. C.  E.  Mendenhall,  2720    II    1 
St.,   Sacramento 

COST.    $13.70 


LOTS  1,  3  &  4,  B,  C,  10TH  &  11TH,  Sac- 
ramento.     Erect    two    buildings. 

Owner McGilvray    Constr.    C.    1007 

7th.    Sacramento. 
Architect.. .  .None. 
Day's    work.  COST,    $11,500 

N     '_.    LOT    S,    D,E,    11TH    &    12TH,    Sac- 
ramento.    Alterations   to   building. 

Owner Geo.     Bryte,     4-11     11th     St., 

Sacramento. 
Architect..  .  .None. 

■lor. .J.    Pausback,    1025    25th    St., 
Sacramento. 

COST,    $1000 


LOT    312,    W.    &    R.    TRACT    14.      Sacra- 
mento.     Erect    dwelling. 

Owner D.    L.    Campbell    and    R.    B. 

Plate,     4S     Stanley    Avenue, 
Sacramento. 
Architect.. .  .None. 

work.  COST,   $1000 


LOT    29,    URBAN    COURT.    Sacramento. 
ect    dwelling. 

Owner Ferris    E.    Ruhe,      2527      L. 

Sacramento. 
Arch  itect. . .  .None. 

Contractor.. H.    M.    Earle,    302S    Magno- 
lia   Ave.,    Sacramento. 

COST,    $1500 


Building  Contracts. 

SAN   JOAQUIN    COUNTY 


LOT  11,  Blk  5,  East,  Stockton.  Con- 
struct three-story  addition  to  four- 
story    building. 

Owner Fitzgerald      Bros..      222      E 

Channel,    Stockton. 
Architect..  .  .None. 

work.  COST.    $24,000 


LOT    3,    BLK    62,    East.    Stockton.    Erect 
frame    building. 

Ownei .Mrs.  Goodman,  Budd 

House,    Stockton. 
ect.. .  .None. 
I  '  work.  COST,   $201111 


BLK    122.    S      M      C,      Stockton, 
frame    building. 

''bail.--     \v      Prey,     714     E 
Clay,    Stockton. 
ect. .  .None. 

ork.  COST,    $1750 


Li  ITS  9  &  r.  BLK   1  is,  s  M  C,  Stockton. 
Erect     frame    building. 

<  Iwner \7olunteei      of    America. 

1  ii...  .None. 

I  work.  cost.   $2000 


LAFAYETTE    between     American       and 
la  us.      Stockton,        Bred 
building. 

1  iwner B.    Hamnnitl. 

Architect..  .  .None. 

Day's    work.  COST,    $4000 


BUILDING    AND    INDUSTRIAL  NtfWS 


We  Inesday     An: 


191! 


LOT   9,    BLK    52,    S    M,    Stockton.    Erect 
one-story    frame    building, 

Owner Chester    Belknap,      Km      S 

Hunter.   Stockton. 
Architect. .  .  .  Xone. 
Day's    work  Ci  'ST.  $1800 

LOT    14.    BLK     211,     Stockton.       Corru- 
gated   iron    building    (foundry.) 

Owner Stockton         Iron         Works, 

Lindsay        and  Harison, 

Stockton. 
Architect..  .  .Owner. 
Day's    work.  COST,    $4000 


I  .Mini,    Sure!  ie       I ■'.,.  fe  t,    none. 
7n  days.     Plans  a  nd  spec!  Hi  atii 


Li  IT    5,    r.l.K    1  15,    East,    Stockton.      Re- 
model    frame    building. 

Owner Airs.     Louisa    Hies,     1214     E 

Sonora    St.,    Stockton. 
Architect .. .  .Xone. 

work.  COST.  $?iin 

LOT   15,    ELK    136,    East,   Stockton.     Ad- 
dition  and    repair."    to    frame   building. 

Owner A.    J.    Rothenbush,    1025    X 

Call  f  o  rnia ,    Stock  ton. 
An  iiit.rt. .  .  .Xone. 
Day'      work.  COST,    $500 


LOT    7,    BLK    "A,"    E,    Stockton.      Erect 
corrugated    iron    building. 

i  inner Ellis    Tower,     129    W    Fiord, 

Stoi  kton. 
Architect. .  .  .Xone. 
Day's    v,  ni'k.  COST,    $500 


I,'  IT    1-'.    !d.K    71.    East,    Stoi  kton.      Re- 
model   brick    building. 

Owner laeob    Simon,  129    W    Oak, 

Stork  ton. 

t Walter    K   ng,  Elks'    Bldg., 

Stockton. 

■  ork  Ci  'ST,    $.7i 

LOTS    •'    .v     11,    BLK    ::,      \Y,      Sockton. 
i     frame    building. 

Owner Eugene    ( too, I  win,      336       E 

Ro  e,  Stockton. 
■    :   .  .  .  Win.   Thomas,   San    Joaqui  n 
Stockton. 

Powell,    Sacramen- 

I     Lindsay..  Stockton. 

COST,    $3000 


LOT      .     BLK     is.    E,      Stockton.       Erect 
frame  building 

Owner .Mis     M      A.    Murphy,    30.7    X 

Eldorado,    Stockton. 
C t . .  .    -Vhii' 
work.  COST,    $400 

CORNER    SAX    JOAQUIN     &     TAYLOR, 
Stockton,       Remodel     frame    building. 

emier,    115     Flora, 

Sto,  kton. 
•     t. .  .  ..None. 
work.  '  a  igT,   $|iniii 

Building  Contracts. 

BAN   J<i  \<ii  I  •        OUNTY. 


'  P    LOTS    9    AND    11    IX    Bl 

ikton.      All    work 

.      I      I  I  io  i   um. 
'..  .  .  Win.    I:,     Thon 

ockton. 

ockton. 

it,    '13 

| 

I-  .  02   25 



T-  ITAL  COST,    *  :  ■■ 


X  17 


Fliu 


SEVEN    AND    ONE-HALF      MILES 

of    .Stockton.       All     work     for    a 
story     frame    dwelling. 

« Iwner A.    E.      Mapes, 

Stockton 
Architect,. .  .Ralph    P.    Morrell,    I.  .O. 

F.   Bid-.,    Stoi  ktor 
Contractor.  .V.   Bray,   Stockton. 
Filed   Aug.    14.    '13.    Dated    Aug.    11, 
All    interior    woodwork    i: 
i  !ompl<  tod    a  ml   accepted    .... 

Tl  iTAL  COST,  $1056 
Bond,  $77,v  Sun ■U.S.  William  J.  Scott 
and    77    Brandt.      Forfeit,    none.      Limit, 

60    working   days.      Plans   and    spi a- 

tions    filed. 

» 

Release  ol  Liens. 


.$528 


SACRAMENTO    COUNTY. 

Aug.     in.     1H13— S    U     OF    LOT    .7,    R,    S. 
11th    and    15th       Sts.,       Sacramento. 
Clark     .V     Henery    Concrete    Co.    to 
R.    X.    Ferrel     $88.80 

Aug,    in.   1913     x   t;   i  if  Li  its  :.  and 

6,    R,   S.    14th    and    15th,    Sacramento. 
Clark     &     Henery     Concrete    Co.    to 

Airs.    E.    Ferrell    $59.20 

Aug  19,  1913— S  ':,  OF  U  IT  5,  R,  S. 
I  Itb  and  15th  Sts.,  Sacramento. 
Clark  &  Henery  Concrete  Co  to 
It     X.    Ferrell    $7  7.7 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


APARTMENT  HOUSE— 3  story  and 
rick  and  steel,  $40,000.  Los 
Angeles.  Architect.  L,  L.  Jones.  I.  W. 
Hi  llman  I  big..  L.  A.  Owner,  C  W. 
1 1  ow  '  i  d.  The  building  will  be  erei  id 
on  Pi.o  street,  having  a  frontage  of 
4.7  feet  ami  a  depth  nt  125  feet.  Inter- 
im    lias     been    at  <  <  nged    to    contain    05 

r ns    which    will    in-   divided    into   two 

an  i  three  room  suites.  All  apart- 
ments will  have  pi  Iva  i  e  ba  i  h  rooms 
and  wall  beds.  Interior  finish  will  be 
of  nine  witb  cement  floors  in  the  bath 
rooms  and  tile  wainscot.  Plans  pro- 
vide ,  ,n  ste  i  in  heat,  elevator  service 
■ii,i  ,  vac n  elea  n  ing  system,  Mar- 
ie and  tile  will  be  used  in  the  en- 
trance ami  vestibule.  Exterior  of  tbe 
,  in :, 1 1 1,,,  ci  ill  ,  faced  with 
brick.      Plans    ai  e    complel  e    a  nd    fig  i   - 

,     l)i  ing    la  ken. 

I  [(  SPITAL      I    story    and    base,    rein- 

i'. i   concn  ,  e,      Cost    not    sta  ted.     Los 

Angeles,    Cai        Vrchltects,    Garrett    and 

F  hi  ell,    i  'mi  i.       i.i,      .    i .     A       i  iwners, 

'  |,  i  .,,  I ;:  i      Hospital      \    loeia  i  ton.       The 

mid,  ■  i  :■    si  ill   be  ei  ected  on  Soul  h   I  [ope 

tree!    nea  r  Ji  ffi  i  s nd   w!  n   cover  an 

.i    of    in  m;h   feel .      i  •!  i  ii     are   so   ar- 

,  i     tWO      "Mil  ional     H  in-     .    .    LCh 

( ;    oriei       ii     , a        and      155    131 

added     I lonstruc- 

,,,,     ■    ii    be    fireproof    throughout    with 

■  mi I     cot i  ,     hollow    tile 

,     ■      iot        i  nd    ,,,,i,,  ete    r 

■  ,  11   be   of   pine 

enamel       Tl  Ie    will    be    used 

ni    ,    bat mi  opera  ting  as; 

i , ,  ,  i .   two  ele- 

■     ,  i ,  hoi     a  in i     cold 

n  ,n.       supply     and      vacuum      cli 

'    ■    ■     i ng    v. 

..  ■  i      cement    plaste         Plai 

n,  i    figure      an     being    taken 
in  ITE1       I  ,,,,,     brick   and 

',i         ited       i  ..      Angeles, 

Ca]        Vrch Cisen    and    Son,    Wil- 


cox ]  lldg  .  I.  a  i  iw  ma.  Roy  Blumen- 
tb.il.  This  building  is  to  be  erected  at 
i  te     -  mi !  I,  ■,..  i  si       corner      "l"      3r<3      <i  nil 

Figueroa       I severing    an    area    of 

.711x711  feet.  There  will  be  two  stores 
,  ni.  -  the  hotel  lobby  and  offices  on 
the  first  floor.  Upper  floors  will  be 
subdivided  into  15  guest  rooms  and  a 
number  of  baths.  Interior  finish  will 
l  .■  of  pine  and  elm  panels.  Plans  pro- 
vide  for  steam  heat,  elevator  service 
and    a    bot    water    supply.      Bath    roomsl 

will   have  cement   II -s  and   tile   wains-. 

cot.  Exterior  of  the  building  will  be 
faced  with  pressed  btack.  Stores  will! 
have  plate  glass  display  windows  inl 
patent  store  fronts.  Plans  are  com -I 
plete  and   figures  are  being  taken. 

HOTE1  I  ii  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles 
Cat.  Architect,  L.  L.  Jones.  I.  W.  Hell- 
man  Bldg.,  L.  A.  Owner.  D.  F.  Hill.  The 
building  will  be  erected  at  the  cornet 
of  6th  and  Wall  .streets  and  will  covet 
an  area  of  79x120  feet.  There  will  be 
lour  stores  on  the  first  floor,  the  hotel 
lobby  and  office.  Upper  floors  will  con- 
tain a  total  of  120  guest  rooms  and  a 
number     of     baths.        Bath      rooms     wil' 

iv.  cement  floors  and  tile  wainscot 
Plans  provide  for  steam  heat,  elevator 
service,  vacuum  cleaning  system  an. 
ho!  water  system.  Interior  finish  wil 
1  e  largely  of  pine.  Patent  store  front! 
will  te  used.  Exterior  of  the  building 
will  1  e  faced  with  pressed  br 
Plans  are  complete  and  now  out 
figures. 

SCHOOL — 2  story  and  has,e.  rein 
forced  concrete.  $75,000.  Santa  Paula 
Ventura  Co..  Cal.  Architects,  Allis 
and  Allison,  Hibernian  Bldg.,  L. 
Ownei  .  Santa  Paula  School  District 
The  building  lias  been  designed  for 
High  Scl I  -ami  will  cover  a  consider- 
able ground  area.  Plans  provide  fo 
domestic  science  and  manual  traininj 
departments  in  addition  to  a  numbe 
of  class  looms  and  a  large  auditorial 
The  structure  is  so  designed  that  ad 
ditions  can  be  readily  made  in  the  fu 
ture.  Interior  will  be  finished  in  pint 
with  maple  floors.  There  will  bi 
central  heating  system.  progranK 
clock;  ami  a  vacuum  cleaning  system 
Exterior  will  be  faced  with  cemen 
plaster.  A  clay  tile  roof  will  be  used 
Plans    are    mm     being    prepared. 

CHURCH— i     story    and    base,    frame 

$22, Los    Angele  .    Cal.      Architect 

I  mi  .it  II.  Orr,  Van  Nuys  Bldg..  L 
Owners,  Boyle  Heights  Christian 
Church.  The  building  will  be  erecte 
at  the  corner  of  Second  and  Breei 
streets  and  will  cover  an  area  of  60] 
120  feet.  Besides  the  main  auditorium 
which    will   have   a    seating   capacity   c 

600    i pie,    idans    provide    for    13    elas 

m  Inlei  i. ir    finish    will    be    of   pine 

witli     maple    Boors.      There    will     In 

plenum    syste t'   heating.     Art   glasi 

windows  are   specified.     Exterior  of  th 
building    will    be    covered    with    cement! 
plaster  on   mel  1 1   la!  h      A  clay  tile  rool 

will     he    n    ed         I'la  n  -    are    complete    a  ml 

figure     will   I.,-  .a  lied    tor  early   in  Sep-' 

I  end,,  r. 

LIBRARY      i     itorj     ai ase,    brickl 

$10  'inn       Watti      i...      Vngeles   Co.,    Cal 

Ar.ii  i  ie,  i ,     i.i I;      Jefferj  .    I  'iti/.etis'l 

'.  mi. m  .1  Bank  Bldg.,  I,.  A.  1 1»  mis. 
T..u  ii    ol     \\  ai  IS.      Tlie    building    will    bi;J 

-I,         Ig   IO'    I        I,,        I  he       CIS    ii'  S  I  V  1  C       Ullll        will) 

covei     in  area   ..i   70s  30  Let,     Plans  pro-! 

,  nle      tor     one      la     g|       |  Bad  ing        room.       ll-l 

brarian's  ..line  and  stack  room  Vleta] 
shelves    will    I,,     specified.       Interior    flnl 


w  ednei  da] ,  Aug 

ish    will    he    of    pirn 

» I        Map] i     ii s    will      ie    ust  d.      A 

centra]  heating  s-,  dy  fur- 
nace heat,  will  be  in  Exterior 
"i"  the  building  «  il  .1  with 
i  brick.  Pla  1  ,  being 
prepared. 

Contracts  Awarded. 

APARTMENT    HOI    51  ory     and 

C      Co  $10,000. 

Los  Angeles.  Cal.     Ai  P.   Bor- 

ton,  Hibernian  Bldg  ,  L  \.  1  m  nei  \ 
Y.    Robertson.      Cohl     ictoi  c.    Bor- 

t . •  n    i'u..    Hibernian    Bldg  \ 

tl   ICl     pi  me.     Jin. nun 

APARTMENT     HOUSE  tory    and 

Frame,    (36,000.    Los    Angeles,    Cal. 
Arris  itects,   Maine  Buildii 
ment   Co.,    Tl  orpe  \       m  ner 

R.  P.  Smith.  Contrai  to  Main  Build- 
ing and  Investment  Co.,  Thorpe  Bldg., 
U  A.     Contract   price,   $3i 

CHURCB  I  to  ek  find 
steel.  ISO, 1  Long  I  •  Ange- 
les Co.,  Cal,  \i  1  1  1  i  \\  Patter- 
son. O.  T.  Johnson.  Bldg  I  \  own- 
ers. Long  Beach  Congregational 
Church.  Contra, lor.  J.  C  Beer,  Long 
Beach,  and  Kling  Co.,  Union 
Bldg..  L.  A.  Conn  acl 
Note — the  building  will  cover  an  area 
of    xl50    feet. 

RESIDENCE  —  1  story  ai 
frame  and  concrete,  $55, .Holly- 
wood, Los  Angeles  Co.,  Co  Architect, 
Walter  Webber,  Fergurson  Bldg.,  L.  A. 
Owner,  Adolph  Bernheimer,  New  York. 
Contractor,   E.   D,   Tj  lei .    P 

work  only,  ah  otliei  pa  rts  of 
the  work  will  be  sublet.  Plans  are 
complete    and    figure!     >  taken. 

OFFICES    -2    storj      and  e,     rein- 

Forced  concrete.  $27,741.  Riverside, 
Riverside  Co.,  Cal.  Architects,  ECysoi 
and  Biggar.  Wright  and  Callender 
Bldg.,  L.  A.  Owners.  Riverside  Ab- 
stract Co.  Contractor-  C 
facturing  Co.,  Riverside 
price,  J-7.7H. 


M-.uiu- 
1  'ontract 


SE/VTTLE  AND  WASHINGTON. 


Contracts  Awarded. 

RES]  1  •!■:  N"  c  !E-    2   storj 
cotta    and     concrete,     $100,'  Seattle, 

Wash.      Architi  Maltn- 

gren,  Spokane.     Owner,  C    1      -     mpson. 
1  '"Mi  1  actors,    1  diai  k- 

eray    Place,    Seattle.       C01  price, 

J100, Note     Subfigu  now 

i     ken    up    all    111    : 

ST'  IRES    AM  1   1  IFFN  •!:- 

reed  te.       $100,000. 

Wash.        Ai ,  unders 

and     Lawton,     Alaska       Bldg         Seattle. 
1  iwner,   A.   H  imbai   i      T    ■  ling  will 

cover    an    area    of    80xllS  Con- 

structlon    will    he    Brepro  1 
Several    stores    will    occup:      the     tirst 
"iirs    will  subdi- 

nun    - 
I'll"     provide    1 ivo  ele- 

vator s     hollow    tile    Intel 
and    some    metal    trim.      M 
sash    and    frames    will    be 

nd   ma  e s   will 

be    Installed       Exterior   of 
will    be    faced    with    terra    cotl  Marble 

and   tile  wainscot    will 

.         . 
contracts    will    he    let. 
1.1:1 1  ii  :•:     Steel    im 
Nesika,     Wash.       Engineers,     H 
and   McCloy,  Mutual    1     1  Seattle. 

Owners,    Lew       Counts        1 
to  be  erected  over  the  Cowlitz  river  and 


i:.    !         ING     \M'    INi'l   SI      i  \l.    NEWS 

will    consibi      .  ,  :so    feet 

.   ■:  ;     1 1 1 1 1 1 1 . 1 1  •  1 1 1         Pla  I 
being    prip. no. 1    and    1  "is    will    shortly 
be    called    fo  the      3tat<      B 

1  Commission.      Full    part  Ii  u 

HOTEL-  3  or    1   si, i,  ]    a 
forced    concrete,    $100,000.      Aiki    Point, 
w  1  Arc  .ue.  is.    1  (ebb    .1  nd     Mendel, 

Bldg.,    Seattle.      Owm 
n.uiii    s    .inn  .       '  Construction    will    not 
be    started    1 In    the    spring 

e   site   has    not    been    fullj 
mined.      <  lonst  rui  1  ion    wil 

.  inforeed    concrete    «  alls 
and  1  mil   sla  bs.     Interior  pa  rtil  1 
.•   .if    m.  1  1 1    : 

Will    I  '.■    Of    pill"    wil  ..... 

wood     vene   r.      There    will     be     steam 
I1e.1t,    eleva 

cleaning   sysl  em      1 1",      nd  cold  running 
water    will    be    supplied    to    all     room 
Exterior   of  thi 
with    cement    pla  -tor       Plai 

prepa  red. 


POKTLAND  AND  OREGON. 


WAREHOUSE— 2  storj  and 
brick.  Cost  not  stated.  Portland, 
On  Urchil  eel  s,  Emil  Si 
Commonwealth  Bldg..  Portland,  Own- 
ers, D  P  Thompson  Estate.  The  build- 
ing will  be  erected  on  the  East  Side 
and  will  cover  an  area  of  100x200  feel 
Construction  will  be  of  the  heavy  mill 
;  s  !'".  There  will  he  elev  ator 
spiral  chutes  and  an  automatic  sprink- 
ler system.  .Metal  window  sash  and 
frames  and  fireproof  doors  are  also 
specified.  N'u  Interior  finish  will  be 
u .  ed.  Exterior  of  the  building  will  be 
faced  with  stock  bi  ick.  Pla  ns  are 
ii"\\    being   prepared. 

BANK — 2    story    and    basi 
concrete.      Cost    not      stated 
Ore.      Architect,     Benj.     Ostlind 
National    Hank    Bldg.,    Bandon.      1 
First    National    Hank    of    Bandon.     This 
work    has    been    mentioned    here    before 
when    [iiiii      were    first    started.     Work- 
ing drawings  have  been  complel 

.      :is    i     HOOI     Of    whirl' 

is   to    be   devoted    to    the    exclusive    use 
Of   the   hank.      Upper    floor    will    bi 

modi  1  11    offices.       Interl 
finish    will    be    of   pine     and     hardwood 
■   .-Hi  .1 1    plaster 
and    bronze.      Coin     and     safe     depo  Ii 

.  I  will      " 

steam   heat.      Exterior    of   the    building 
will     be  cement      plaster. 

1 11. 1    flgui  "-    are  be- 
ing    taken.       Bids     w  111    bi 

STORES      1     story     and    has,.,      brick. 
Cost    not    stated.      Portland,    Ore.      Ar- 
ton    and      R.i 
,    cm  1  land      Owm 
1    ..      The   building    >■ 

.       of  Wesl    Park  ami 
containing      five      large 

rdvi 1        There    will    be 

in    floor    and 

glairs    wim 

of    the    building     will     be     fai  1  d 

.  i        1      •  ... 

..ken. 

Contracts   Awarded. 

CHURl    M  -I-.  1       i' ...      .  1      .     frame. 

$16,437.        Rosi 

11.1     Hummel,      Rothchild 
Portland.     Owners,   First 
of  Ro 
n     0     Koeppem,    i\_'    i:,th    street,    Port- 


land.     Com  1  .i"i     pi  i.e.    $1 :,.  137. 
WAREHOUSE       '      stoi 

>> ,    $40, I'm  ti.i  11  1.    1  11  .■       Archi- 

1 ,.  1  on     Gould,      Worce   tei      Bldg., 

.   N'ni  lonal  Cold  Stor- 

.     Co.       '  !onl  racl  ors,     1  Ii  ngl  am      and 

.  1  men's    Bldg.,    Porl  - 

1  '■"  ■     Ice,   $  in. 

BREWER'S      \ TION    -2    sto   )     and 

n  nk   and   steel.     Cos!    not   stated. 
.1         '  ire.  Architect .      Joseph 

Porl  la  tul        1  iw  ner,     I  M  ra 
ewi         ...       Contractors     The 
.         1  Co.,    Oi  egonian     Bldg., 

Portland.     Contract    price   not    stated. 
■I  iQE    11  M.l-     3     story     and 

1..1   steel.     Cost   not   stated.     Mc- 

M  innville,  1  ire.      Vreh  itect,  C.  C.   Rabins, 

1  Mdg       I'm  1  land         1  in  nei  s, 

McMinnville    Mi  !onic    Hill    Assoi  lation 

1 ,  .   .         Shelley,    Gerlingei 

Portland       Contract      prici      nol 

WAREHOUSE— 2   story  and    base,   re- 
ed   1  onci  "i"       $60, >       Portland, 

\i  1  h  ii'i  1  s,      1:111.1      Schacht       and 

Sons,    Commonwealth     Bdlg  .     Porl  land 

,    St  ir    s  in.l     '  hi        Contractors, 

ill Co.,      Boa  r.l       of      Trade 

Portland.  Conti  id        price. 

GYMNASIUM— 2       story       an.       base, 

frame.       Cost      not     stated.       Portland, 

Ore        Vrohitect?.    1 103  le   and    Patterson, 

31  .a     Bldg.,      Portland.       1  >»  nei  s, 

Heed    College.      Contractor,     John     Al- 

Builders'    Exchange    I  lldg  .    Pol  t  - 

lontract    price   nol    .-1 1 


Protecting  The   Edge 
Of  Concrete  Curb. 


By  George  Nelson.  C.  E. 


The     attractiveness     of     a     well     Im- 
proved   and    well    kept    street    is    alwaj 

;  ter     .lass     of     huild- 

.   -i.h   n  :  i.i  I    a  ml    bUSl  Ii"-  -,    that 

line  such  a  street    in   those  of  our  towns 

"    awake    to    the    fact    that    im- 

■'i"iit  -    pay    big   dividends. 

A   well-buill   a  mi   well-kept   con   ret 

1   .    -mil  ii]    in   the   good    looks 

1      anything    else,   mid    too 

much   care   cannot   be   taken   in   the   se- 

1..11    of    tl  "    .1  g  g  rega  1  es    and    In    the 

of   protective    measures   to   keep 

.    1 1  nil   deteriorat  Ing   either   by 

-     .  .  1  ni     fault     or     ,. inside     ag- 

The  early  types  of  curb   made  out   of 

pine  or  ng  dls- 

ind  their  Is   being  taken 

1 r    granite.    Granite 

""■■■ii     1 ■    ii."    strongest     .1  mi 

1  1    ir     favor     in     cities 

1    1  ...■  stonei  ni  1  •  is'  union  is  -1  rong, 

but   its   price    Is    so    high    that    it   more 

Intel  Its     advantages. 

.... 

absolutely    none. 
....... 

ii    -lacked   strength   at  cer- 

10      I        Oil         -    curved    returns    at 

it  will,  owing  to  the 

i.ii    of    the    wheels    of    vehl- 

.    and    in    many    ln- 

.'.  ea  r  out. 

■ 

I.,    attack,    oini    is    usually 

.     the    curb    Is 

finished         n   tgoi         hacking      up 

the     curb     to     unload     are     the 


l\'!l  DING    AND    INDUSTRIAL   MOWS 


Wednesday.    Aug.     27     1911 


Frank    Meidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San   Francisco 

As  d  carpenter  and  builder,  Mr.  Ntidick  has  had  twenty- 
two  )ears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  huh  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidio  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  t!is  cily,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

F*tre     Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


A    reversible    window    that    cost    only 
:'j  tents  more  than  the  common  double 
hung. 

Common  Sense  Window 

Invented       and       manufactured       by 
U    11.    BIRTH,     19th    and    Carolina    Sts., 
also   l  10  Jessie  St. 
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Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustab!e  supp'y  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ol  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
213-?1   P.cific  Bldg.    447-49  E.  3rd  St.    33  1 -339  Cypress     t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


JAMES  CAHILL  &  CO. 


DEALERS   IN 


Wail  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


DR. 

ALVIX  PLUMMEB 

HOME 

TEST  AND  INSTALLMENT 

OPTIC  IAN 

364! 

»  SIXTEENTH  STREET 

r i :  i . i:  i ■ h 

SAN 

FRANCISCO,  i  VLIFORKIA 

For  Sale 


Completely  equipped 

Mirror  Manufacturing  Plant 

FOR  SALE. 

A  Fine  Chance  for  party 
with  some  capital.  Plant 
can  be  seen  at  6^  Julian 
Avenue. 

A.  I  .  DIEBOLD, 

68  Water  Street. 


The  Original 
Metal  Store  Front 

Kawneer  Patents 
Sustained  by  United  States  Court} 


irAwiieef* 

A^  Store  f&om§  ^ 


Now 
Made  in   San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Off  ce 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Frai.cisco 


G.H.CUNNlNGHAM,MSr 


JOHNNl^p^^SPOT. 


3^ 


<jTT\ 


's2sji}ibt.bb 

Msrlcrt  2SS 

Naiht237 


3  8  EIGHTH    ST. 
Satv  Francisco,  Cal,. 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Building'  Mid  Industrial  News  contains  a  great  deal  of  technical  and 
statistical  information   that  many  of   our  readers  find  worth  saving  for 
future  reference.  There  is  no  better  way  of  p  eserving  it  than  using  the 
"BIG  BEN"  BINDER 
Which    preserves   the   magazine   in   permanent   book   form.      This   binder   is   handsome    and    durable,    and    makes 
the    permanent    filing    of    magazine  as   tiling  ordinary  papers.      Itopens   fiat    like   a   regular   book,   and 

ii    line   art    cloth    with    the   name  of  our  Journal   stamped   in  gold   on    the    front    cover    and    back.      For 
perrons  who  desire  to 

Stave  These  Valuable  Article 
this  binder  is  just  the  thing,  as  it  holds  several   numbers  of  our  Journal  and    can    be    used    again    indefinitely 
year  after    year,   simply   by   taking   out    the    old    Journals  and    inserting   the  new  ones  as  they  come  to  you. 

By    making    special    arrangement    with    the   manufacturers  of   this  best   binder  that   has   ever  been   put  on 
the    market,    we   are   able    to   furnish    them    to    you    for    ONLY  $1.00  EACH, 

.Merely   send   us   your  name  and   address    and   say:      "Send    us   your   binder.     I   enclose   J1.00,"   and    we   will 

I    the  binder  promptly  all   charges   prepaid. 
Send   in   your  orders  now  and   begin    saving   the   statistical   and    technical    inform 
able   data,    that    will    be   published    in   The    Building    and    Industrial    Xews   this  year. 


cles    and    valu- 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building'  specialties,  every 
accesssory  that  got  sinto  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  cot  struct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Wi     :      day,    Aug.     27     1913. 
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Walter  A.  Scott 

ARCHITECTURAL 
Photographer 


558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contradtors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contradtors. 

Boxes  S2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.      We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  g'uarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,  or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almosl  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
an?>  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An  Air  Cushion  Check,  working    automatically. 

Simplicity  and   Durability  combined      Applied 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  loiheSkin  so  desired 
by  the  Ladies  and  admired  by  ihe  Gentle- 
men.    Fine  for  the  face  af i  er  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

{Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  BIdg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 


BUILDING   AND    INDUSTRIAL  NEWS 


Index  to  Advertisers 


VVV«rtX\V\V%V% 


ALPHABETICAL     INDEX. 

Artolith   Sanitary   Composition  Floor- 
ing   Co.,    149    Turk    St 41 

Bank  of  Italy,  Market  and  Mason.. 41 
Bacon  &  Co.,  E.  R.,  38-40  Natoma.  .  .30 
Boggs,  lied  H.,  Insurance,  68  Post.. 42 
Builders'  Exchange,  180  Jessie  St... 47 
Builders'  Supply  Depot,  3S  SUi,  S.  F.  .40 
Cahill  i\i  Co.,  James,  372  12th  St  Oak- 
land      .  _3, 

Clover     Leaf     Pharmacy,'  '  Clo'vei'dale, 


Cal. 


42 


Contractors'     and     Dealers'     Associa 

tion,    1S5    Stevenson    St .44 

Dwan   &  Co.,  J.   E.,  445   Turk 42 

Foote    Mixers     (E.    R.    Bacon),    3S-40 

Natoma     3S 

General       Contractors'       Association, 

110    Jessie    St 45 

Golden,    Dow    C,    1515    14th    St.,    Oak- 
land       41 

Hart-Wood      Lumber      Co.,    5th      and 

Berry  and  507  Fife  Bldg 39 

Holt,    O.    C.    Contractor 4S 

Imperial  Co.,    183  Stevenson   St 3 

lis  &  Co.,  John  G.,  Sr.O   Mission  St 41 

Johnson,    Joel,    General       Contractor. 

110    Jessie    St .40 

Kawneer    Mfg.    Co..    420   Turk    St 39 

Kelly  Co.,   J.  F.  723   7th   St.,  Oakland.  ,3S 
Langtord,    Bacon    &    Myers,   Inc.,    215- 

17-19     Rialto     Bldg 

Inside   front   cover 

Levy    Electric    Co.,      539    Market      St. 


Lilley   &   Tnurston   Co.,    Rialto   Bldg..    8 
Metal    Shelter    Co.,    487    Golden    Gate 

Ave 40 

Morrell,    Frank    D.,    278    Natoma 37 

Munday&Williams,    615    Phelan    Bldg. 36 
Neideck,  Frank,  Carpenter  and  Build- 
er,   2669A    Howard    St 3S 

Niles    Sand,    Gravel     and      Rock      Co., 

.04     Market     St 1 

Otis   Elevator   Co.,   Beach   and   Stock- 
ton         2 

Pacific  Mantel  and  Tile  Co..  1727  Tel- 
graph    Ave.,    Oakland 36 

Palace   Hardware   Co.,    581   Market....    7 
Plans    and    Specifications,    Telephones 

S.  F.  Franklin  2907;  Oakland  5941.41 
Pruden      System     of     Portable     Steel 

Buildings,  48  Golden  Gate  Ave.... 40 
Rischmuller,  G.,  852  37th  St.,  Okd...38 
S.   F.  Cornice  Co.,  Bryant  bet.  9th  and 

10th     39 

Sacramento  Sandstone  Brick  Co..  Sac- 
ramento     39 

Scientific     American,     361     Broadway, 

N.    T 36 

Scott,    Walter   A.,    558    Market    St 41 

Simplex   Window  Co..    525   Market....    4 
Specialty        Contractors'        Protective 

Association,    1S5     Stevenson    St 44 

Standard     Fence     Co..     310     12  th     St., 

Oakland      6 

Thieben   &   Co.,   Jos.,  667   Mission   St.. 42 
Van    Emon    Elevator   Co.,    56    Natoma 

St.    Inside  back   cover 

White    &    Farnsworth,    Stationers,    426 

Montgomery     48 

White    Bros.,    5th    and    Brannan    Sts.,36 
Wood    Mfg.    Co.,    John,    21S-21    Pacific 
Bldg 38 


CLASSIFIED     INDEX. 


ASSOCIATIONS        AND        EXCHANGES. 

Contractors'  and  Dealers'  Association 

Page    44 

General   Contractors'    Association.    110 

Jessie  St.,  San  Francisco.  .  .Page  45 
Builders'     Exohange,     180     Jessie     St., 

San   Francisco    Page   47 

Specialty       Contractors'        Protective 

Association,    185    Stevenson    St 44 

ATTORNEYS. 

Munday      &     Williams,      615      Phelan 

Bldg.,    San    Francisco Page    36 

BANKS. 
Bank  of  Italv,  Market  and  Mason  Sts„ 

San   Francisco    Page  41 

BOILERS — KITCHEN. 

Wood     Mfg.     Co.,     John,     218     Pacific 

Bldg.,    San    Francisco Page    38 

BRICK. 

Sacramento  Sandstone  Brick  Co.,  Sac- 
ramento, Cal.,  and  235  First  St., 
San    Francisco    Page    39 

BUILDERS'      HARDWARE. 

Palace  Hardware  Co.,   581  Market  St., 

San   Francisco    Page    7 

BUILDING    SPECIALTIES. 
Dwan  &  Co.,  J.  E.,  445  Turk.  .  .    Page  42 
Lilley  &  Thurston,  Rialto  Bldg.  Page  8 


CONTRACTORS   AND   BUILDERS. 

Abrahamson,    H.    R.,    Ill    Laurel,   Okd 
Aitchison     &     Son,     548     Santa     Clara 

Ave.,     Alameda      

Holt.  O.  C.   110  Jessie  St Page'  4 S 

Neideck,  Frank,  2669A  Howard. Page  3S 

CABINET    MAKERS. 

iiurlingame  Cabinet  Works.  First- 
class  work  of  all  description.  Ern- 
est Held,  Prop.,  509-11  6th  St., 
San    Francisco.      Tel.    Kearny    3562. 

Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hogany, antique  and  all  kinds  of 
furniture;  repairs  and  polishing; 
Telephone    Oakland    3735 

COMPOSITION    FLOORING. 

Artolith  Sonitary  Compoistion  Floor- 
ing Co.,   149   Turk   St.,   S.   F. .  .  Page   41 

CONCRETE     MIXERS. 

Bacon  &  Co.,  E.  R,  38-40  Natoma. .  .30 
Langford,    Bacon  &   Myers,   215   Rialto 

Bldg.,  S.  F..Page — Inside  front  cover 
Parrott  £  Co.,   32u   California  St.,  San 

Francisco    Page — Back   cover 

CONTRACTORS'     MACHINERY. 

Bacon  &  Co.,  E.  R.,  38-40  Natoma 3S 

Langford,  Bacon  &  Myers,  215  Rialto 
Bldg.,  S.  F..Page — Inside  front  cover 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

CORNICE  AND  SHEET  METAL  WKS. 

Golden,  Dow  C,  1616  14th  Ave.,  Oak- 
land,   Cal Page    41 

CRUSHED    ROCK. 

Niles  Sand,  Gravel  and  Rock  Co.  704 
Market  St.,   San   Francisco Page   1 

DOOR    CHECK    AND    SPRING. 

Morrell,  F.  D.,  27S  Natoma,  San  Fran- 
cisco     Page    37 

Rischmuller,  G.,  S52  37th  St.,  Oak- 
land, Cal Page   3S 

DOORS,    SASH,   MOULDINGS. 
Builders'   Supply   Depot,   3S   8th,   S.   F. 

Page     40 

DRUGS. 
Clover     Leaf     Pharmacy,     Cloverdale, 
Cal Page    4  2 

ELECTRICAL       CONTRACTORS       AND 
SUPPLIES. 

Levy  Electric  Co., 539  Market  St. Page  6 

ELEVATORS. 
Van    Emon    Elevator    Co.,    56-60    Na- 
toma  St.,   S  F  Page-Inside   back  cover 
FIRE  INSURANCE. 
Boggs,    Fred    H.,    68    Post Page   42 

FLOORING. 

White    Bros.,    5th    and    Brannan,    San 

Francisco    Page    36 

GARAGES. 

Metal  Shelter  Co.  of  California.  487 
Golden    Gate   Ave Page    40 

GENERAL     CONTRACTORS. 

Johnson,  Joel,  110  Jessie  St.... Page  40 
Holt,   O.  G,    110   Jessie   St Page   4S 

GRATES,    MANTELS     AND    TILES. 

Kelly  Co.,  J.  T.,  723  7th  St.,  Oaklond. 
Cal Page  3S 

GRAVEL. 

Niles  Sand.  Gravel  and  Rock  Co.,   704 

Market  St.,  San  Francisco Page  1 

HARDWOOD    LUMBER, 
Parrott  &  Co.,  320  California  St.,  San 

Francisco    Page — Back    cover 

White    Bros.,    5th    and    Brannan.    San 

Francisco     Page    30 

HOISTING  MACHINERY. 
Langford,    Bacon    &    Myers,    215-17-19, 

Rialto    Bldg Inside    front    cover 

Parrott  &  Co.,  320  California  St.,  San 

Francisco    Page — Back    cover 

KITCHEN     OUTFITS. 
Us   Co.,  John  G.,   839   Mission  St.,   San 

Francisco     Page    41 

LUMBER. 
Hart-Wood      Lumber     Co.,      5th      and 

Berry    Sts Page   39 

Taylor   k  Co.,   2006   Grand.   Alameda.. 

MACHINERY. 
Langford,    Bacon    &    Myers,    215-17-19 

Rialto    Bldg Inside    front    cover 

Parrott  &  Co.,   320   California   St.,  San 

Francisco     Page — Back    cover 

MANTELS   AND  TILES. 
Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
egraph   Ave.,    Oakland Page    36 


4;i 

METAL    LATH. 

farrott  &  Co.,  3zo  California  St.,  San 
Francisco    Page — Back  cover 

Lilley    &    Thurston    Co.,    Rialto    Bldg., 

Sun    Francisco     Page     S 

PAINTERS    AND    DECORATORS. 

Cahill  &  Co.,  James,  372  12th  St., 
1  'akland,   Cal Page    37 

PAINTERS,     PAPER     HANGERS,     ETC. 

Schafer,  Fred  (House  and  Fresco 
I'ainter)  145S  Green.  Phone  Park 
1197.  Shop,  111  Franklin,  San 
Francisco     

PANELS. 

W  bite  Bros.,  5th  and  Brannan.  San 
Francisco     Page    37 

PATENTS. 

Scientific     American,     361     Broadway, 

N    Y Page    31. 

PATENT     WINDOWS. 

S.    F.   Cornice   Co..    525   Market.. Page   39 
Si  uplex   Window    Co..    525    Market    St., 

San    Francisco    Page    4 

PAVING    BRICK. 
Hidecker,    G.    C    958    60th    St.;    Phone 

Piedmont   507.    Oakland    

PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St.,  San 
Francisco     Page    41 

PLANING     MILLS     AND     WOOD 
WORKERS. 

Builders'  Supply  Depot,  3S  Sth,  San 
Francisco     Page    40 

Dalzel,  F.  E.,  2014  University  Ave., 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg., 
San    Francisco    Page    S 

PLUMBERS. 

Low  &  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839     

PORTABLE  HOUSES. 

Metal  Shelter  Co.   of  Cal.,   4S7   Golden 

Gate   Ave.,   S.    F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  52'5  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand,  Gravel   and  Rock  Co..   704 

Market  St.,  San  Francisco Page  1 

SANDSTONE   BRICK. 

Saohamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San   Francisco    Page   39 

SHEET  METAL  WORKS. 

S  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th     Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery  St Page    4S 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 
Lilley   &   Thurston   Co.,    Rialto   Bldg., 

San   Francisco    Page   8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER    HEATERS. 

Thieben  &  Co.,  Jos..  667  Mission  St., 
San   Franoisco    Page   4  2 

Wood  Mfg.,  Co.,  John  218  Pacific 
Bldg.,  San  Francisco    Page   37 

VENEERED     PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    36 

WALL  FINISHING. 

Imperial  Co..   183   Stevenson  St.. Page   3 
WATER   PROOFING. 

hi   &  Co.,  J.  E..  445  Turk... Page  42 
Imperial  Co.,    183   Stevenson   St.. Page   3 
Parrott  &  Co.,   320  California   St.,  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 

Langford,   Bacon  &  Myers.   215   Rialto 

Bldg.,  S.  F..Page — Inside  front  cover 
Parrott  &  Co.,   320   California   St.,  San 

Francisco    Page — Back  cover 

WINDOWS — PATENT. 
Simplex    Window    Co.,    Crocker    Bldg., 

San    Francisco Pagre     4 

WINDOW  SHADES. 
Cahill     *     Co..     James,     372     12th     St 

Oakland,  Cal Pa»e  3T 
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Specialty  Contractors'  Protective  Assoctation, 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
L85  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n 
Treasurer:      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


W.   S.   SCOTT 
Masons'    and    Builders'    Ass'n 
H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them." 


Office     101     Gough 

John   L.  E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 

Balling.     E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackraan,     M.     J. 
Brennan.    J.    F. 
Breslin,     Chas. 
Bornstein      *      Le 

Blanc 
Boscus    Bros. 
Bowen.     J.     L.     & 

Son 
Brook.      J.      H.    & 

Son 
Bryan,      J.     M.     & 

Son 
Bryan.    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,    PI.    Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A 
Coughlan,    Jas.    F. 
Cronin,   J. 
Curran,    A 
Curtis.  Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
Dalziel,     Robt,    Jr. 
Davis.    A. 
Deas,    John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Dl   Vecchlo,   S.   J. 
Deventhal,    E.    M. 
Dockery,    Wm. 
Doherty,    J.    P. 
Dowing.    W.    J.    & 

Son 
Eastman.    T.    W. 
Egan.    T.    J. 
Eisner.    P. 
Ernst.   H.  &  Son 
Ertola,    B. 

Fisher   &   Wolfe 
Fitzpa  trick,    J. 
Flood       fc       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,    W.    C. 
Franklin.    C.    P. 

Glbbs.     David 

J.   &   Son 

Qilley-Sehro.li:    Co. 

Glemser.    F. 

Gomersal.    F. 
Wm. 
H . 

Grundy.     E. 
Halm,    A.    J. 
Haub.    Geo. 
Hays,    E.   L. 
Heinz.    C. 
Hennessey,     A.     E. 
Hlgglns.    Chas. 
Hlldebrand,    C. 
Hol.ro. 
Hondet.    J. 
Hoffman    &    s<-iia- 

Hooper,    F     M 


•  ilO.IIIIKKS. 


Houston.    J.    J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank     J. 
Kiernan   & 

O'Brien 

Knoles,    F.    T. 
Koch,    F.    &.    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu.    M. 
Looney,    J. 
Lubllner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill.   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,     G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning     &     Co. 
Moller,   W.  D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrice,   T.   B. 
Morrison    &    Bevl- 

lockwav 
Mulholland,    J.     V 
Murray,    Roy 
Murray     Bros. 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,     H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Ralsche,     Fred 

Rehn,    C. 

Richardson.     J.     tc 
Son 

Rohr.    Jos. 

Ryan,    T.    J. 

Sasso,    Frank 

Schallch,    J.    A. 

Schleve,     Theo. 

Schwarz.     Chas.  Co 

Shepard      Bros. 

Singewald,    J. 

Skellv.   Tims. 

Slattery.     M. 

Snook.     W.     S.       & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder   &    Hlnkel- 
bein 

i  is.    F. 
nier   &   Koe- 
nlg 

Sthur.    C.   G. 
■     Co. 

K.      S. 

Tavlor     &     Pritch- 

Tlppett.     i 

Tinner  Co. 

T:igen  &  Mol- 

Wnrd.    Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,    H.    N. 
Wetzel   &   Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.   Co 
Wilson,    W.    F.    Co. 
Williams,   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


W.    T.    Beck,    Sec. 

Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,    W.    T. 
Bacigalupi,     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein.    Wm. 
Byrne.    J.    F. 
Briekley,    P.    J. 
Blum.    L. 
Cooney,   W.   H. 
Cohn,   M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domenlconi,    S. 
Oahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gereke      &      Fell- 
bach 
Graper.    Harry   G. 
Griffin,    F. 
Gewlrtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 
Hoffman.     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jahlonskl,    A. 
Kern,    Henry 
Kle?el,    Fred 
Kroder,   Gus. 
Koenig,    Otto 
Lorenzen,    Fred 
Lucas,    Ed.   J. 
Manning,     Jno. 
Maundrell,    H. 
Chas. 
Orsl,    G. 
Olney,    E. 
i  >   '  land,  John  L. 
Pyne.    It.    ti,    Sons 
Pastier,  Robert. 
Quadt,    Jno. 
It,     A. 

.  1 1 : 1  m 
Wm. 
i  i  '1,      Win. 
iltz,    'i.    tii    Son 


Sorensen,    R. 
Sovig,   C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zelinski.    R. 


Thos.    W.    Butcher 

President 
Allen,    C.   J. 
Arlett.    Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady.   M.   V. 
Butler,    Thos. 
Butler,     W.     A 
Brady,    O.    E. 
Beck,    Adam 
Barker,    Geo. 
Byron.    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,    John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gllbertson,    Louis 
Gllson,    J.    E. 
Gale.    M.    F. 
Gardlser,    F. 
Gladding,    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen,   L.   C. 
Lawson,   A.    W. 
Llndgren,    C.    J. 
Ludwig,  John 
Mealy.    M.    J. 
McWhlrter,    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
Mlllex,    J.    W. 
MTiTrfihev,   Thos.  F 
Mlllerick,     Philip 
Murray,    W.    C. 
MoSherry.     M.     F. 
Mowbray,   M.   V. 
Nagel,    W.    I.. 
Nagel.    R.    H. 
O'Connor,    J.    .1. 
O'Rourke.    T.    F. 
Phillips.     Joseph  J. 
Prlngle,     J. 
Rlngrose,    R 
Ralney,    W.    A. 
Ralncy,     K.    S. 


Heed,    Waller 
Stradllng,    W.    C. 
Scott,    W.    S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.   M. 
Walker,  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.  Pres. 

Brennan,  Jas. 
Burt,  Chas. 
Burke,  G.  W. 
Coppellottl,  L. 
Connell,  J.  E. 
Clarke,  D.  Ross 
Callaghan    &    Ma- 

netta 
Campbell,    Chas. 
Crichton,    J.    L. 
Carrlck,    M.    H. 
Cline,  T.  J. 
Carter,   Chas. 
Conner,   I.   C. 
Coghlan,    Frank 
Chalmers,    H.    A. 
Dunlop,    Robt. 
D'Arcy,    W.    H. 
Daly,    Jas.    H. 
Damico,    Tony 
Fry,    A. 
Felt,    R.    D. 
Fraser,     Simon 
Fay,    J. 
Floodberg    &    Mc- 

Caffery 
Greeley,    T.    H. 
Gilmour,   Wm.   G. 
Gregg   &   Clute 
Holohan.    M.    E. 
Hanley,    H.    W. 
Jacobsen,    N. 
Jensen,    Louis 
Knowles,   A. 
Kaiser,    Joe 
Lesure,    E.    T. 
Leahy,   D. 
Lyden,     Martin 
Muriale,    Nic. 
Mowat,   Donald 
MacGruer,    Geo. 
Martinelli.    Wm. 
Morehouse,    C.    C. 
Mannlx,   Thos..   Sr. 
Mannlx,   Thos.,   Jr. 
Mennie,    Alex. 
Nagel   &   Nagel 
O'Sullivan    &    Bow 

ler 
O'Kane,    C.    T. 
Orford,  J.  A. 
Powers,    J.    J. 
Philbln,    J.    J. 
Rosenberg,    F.    A. 
Sullivan,   D.   F. 
Steere,   J.   E. 
Sherman,    A.    N. 
Smythe  Bros. 
Spring,    H. 
Smith    &    Johnson 
Terranova,  M.  J. 
Wagner,  J.  A. 
Witts,    A.    D. 
Walker.    J.    W. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OP 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central   Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge.    W.    S. 

Eppstein     Elec.  Co. 

Levy    Elec.    Co. 

KIrsten,    W.    H. 

Marine    Elec.    Co. 

Mi-Fell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Pac.  Fire  Lxtr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkln. 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manville 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Parafflne    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    k    Dennis 

Streeter,   M. 

Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gilley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner     Co.,     The 

Walsh,     F.    P. 

Williamson    Co.,  H 

Wlttman,  Lyman 
&   Co. 

Williams,  E.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


resident,    Chas-.    W.    Gompcrtz  Treasurer.  Chas.  A.  Day 

Vice-Pres.,   A.    H.    Bergstrom      Secretary.   Wm.    E.    Hague 
Hoard    of    Directors,    l»li-13. 


Coll 


H.    W.    Beach 

A.    H.    Bergstrom 

John   Biller 

C.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 


(Stockho'ders) 

A'  kerson     &     Son, 

O.    B. 
Amweg,   Fred  J. 
Anderson     &     Co., 

W.    \V. 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,    A.    H. 
Bcrgren      &      Son. 

Louis  G. 
Biller,   John 
Bletch,    E.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd  &  Kerr 
Brandt   &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson.   Elmer 
Casty,   John 
Cavanagh   &  Vezi- 

na 
Coburn.       Ira      W. 

(Inc.) 
Cobbv.    J.    W. 
Cole,    P. 
Collman 

man 
Commary   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.    O.    A. 
Day's  Sons.  T.  H 
Farquharson,    D.B. 
Fee,   Grant 
Ferrolite    Co. 
Finlavson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,    James  P. 
Ginley.   Ed. 
Glaze.    Robert 
Gleeson,   James 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing,   B.   R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,    Peter 
Hansen.  C.  W. 
Harcom,    J.    J. 
Healing.   George 
H  e  al  y  -  Tibbitts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennlngs,    Adolf 
Henning,    W.    H. 
Hill,   J.   A. 
Holt,    O.   C. 
.Tohanson,    J.    Eric 
Johnson.    Joel 
Tones.   Fred  C. 
Kern  &  Son,  F.  W. 
Klenck,    F.    J. 
Klvce.    Harvey    A. 
Koenig.  C.  J.  U. 
Koenig,    L.    B.    G. 
[Cress.    S.    B. 
Kuykendall,    J.    O 
I. in-'.'       &       Berg 

strnm 
Lansing,  Frank  P. 
Larsen,  Chris 
Linden,   William 
Lindgren    Co. 
Lindsay.    Chas     M 
Lindsay,    Frank 
Lynch,    P.    J. 

m  Li  Miii.-n.    R.S.K 

M  a  <■  D  n  n  a  1  d     & 
Ka    n 


Ma  kit    Brothers 


McClenahan 


Ed.   Ginley 

Chas.   W.  Gompertz 
Grant   Fee 
Ralph   ML  ran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 
Moore     Bldg.     Co., 


Burlin- 
Jas. 


C.    P. 
Moore     , 

game 
McLaughlin, 

McLeran    &    Peter- 
son 

Monk,    J. 

.Minister    &     Born- 
hold  t 
Neal,    Joseph 
Neidick.    Frank 
Newsom.     Wm.     A. 
Nielsen.    N.    F. 
O'Brien.   J.   J. 
Olson.    Andrew 
Owsley.    Burt   T. 
Peterson.    W.    O. 
Petterson   ,t    Pers- 

son 
•Pratt.   J.   J. 
Quinn.   P.    P. 
Ransome  Concrete 

Co. 
Rednall.   W.    W. 
Reese  &   Rountree 
Keite.    J.    B. 
Rieknn    -    Ehrharl 

Fns:.   &   fon.   Co. 
Rolandi.    F. 
Saner.    Adam 
Savwell.    Sylvester 
Schulz.    J.    K. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    p.    K. 
Stockholm     &     Al- 

Ivn 
Strehlow. 

&    P 
Taylor  &  Go 
Terrill.     W. 

C.    C 
Tessmer.  H 
Thurston      & 

R.    T. 
Trost,    Robe 
Walker,     G 

Seth 
Ward   £  Go. 
Wendcring.    J. 
WItzelberger.   J. 
Bros.    ; 

Henderson 
Wold    & 

Wright 
•Honorary   Mem. 

tdrertising. 


Fieese 


"iwin 


W'nrk«. 

Art     Mi  tal     Works 
Artistic       M  .'tal 

■     rka 
Eureka 

Iron  Works 

Sons,   C. 

i        a  &   Co.,  c. 

1 
i 

■ 

W  0 

Co..L 

Iron 
Works 

Ml 

Si  n-      Iron 

on  Iron 

Works 
Wesl 

,<;•   rron   Works 

Arch.    Sheet    Metal 


p 
Ins   A    Corr.   Co. 


Frank  Lansing 
F.   H. 
Chas.   u 

Clerk 
E.   A.    McCallum 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 
Carnegie    Brick    ,v 

Potterv    Co. 
Diamond    Brick  Co 
Gladding      -      Mc- 

Bean    Co. 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 

Tile    Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art    (.las-. 
Grosslicht    &    Din- 

niene 
Schwarz     &     Gott- 
lieb 
Artlctlc         Plaster 
Decorations. 

Binner    Thin 

I.arson.   O.    F- 
Lipp  &  Co..  I.  P. 
Pioneer     Plate     & 

Windov. 

Co. 
Thomas     &  - 

der      Art      Glass 

Co. 
Asbestos   Materials 
Johns     -     Manville 

Co.,   H.    W. 
-M  i  gne  - 

:ri 

Western  Asbestos 
Magnesia    Co. 

Western  Builders' 
Supply    Co. 

Uphal*    &   Riiiim- 


Pa 


Nugent,     Robinson 

Attorneys. 
Aitken    &    Aitken 

Auto    Delivery. 
Holland.    J.    P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burners.    Fred    W. 
Iloiler  A  Pipe  Cov- 
ering. 
Johns     -     Mai 

Co  .  It.  W. 
Lewis.  W.  S. 
Western     Asbestos 

Magnesi  i    <  '■>. 

Bonds  *v  Insurance 

is    W. 
Company 
letna   Life   i 
■ 

&    Co. 
Gi 


Is 


it.    burn,    Jas.    C. 
Illinois    - 

VlacMeans,    H.    V. 

M  a  r  s  h  a  1  i.         A. 

Friin  I 
Meherin      &      Son, 

Mark  M. 

r  i    ,n 
ualt- 

All- 
Urick     Contractors 

Alexander,     Robt. 
Allen,   •-    .1 
Anderson     &     Ral- 

enn  a  ti 


illl 


i, 


Giloertsen  & 
Johns 

Gilson,    John    E. 

Hansen    &    Co. 

Holding  &  Car- 
man 

Johnson,   J.   W. 

Kober 

Koldenstrodt.   F. 

Mc'W  hirter,     Wm. 

Mealey   ,y   Collins 

Millerick,    Phil.    J. 

Oberfeld,   Chas. 

O'Rourk,    T.    F. 

Reed  &  White 

Tingberg.    John 

Watson    Bros. 

Whitney  &   i 

Brick   Dealers. 

Bay   Develop.   Co. 
Cal.    Pottery    Co. 

igie    Brick    ,>i 

Pottery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -      Mo- 
rn   Co. 
Golden    Gate  Brick 

Mi  Near        B  r  i  c  k 

encv 
Remillard 

Steiger  Terra  Cot- 

ta&Pottery  Wks 

United       Materials 

Vallejo      Brick      & 

Western     Develop 

ment     Syndicate 

Western    Lime      & 

Cemei 
Building     Journals 
Building     and     In- 
dustrial    News. 
Daily  Pa  .   i  ti  . 

Builder 

Building  Materials 
Aigeitinger,    E. 
Alsen's       Portland 
Cement 

Baker  &  Hamil- 
ton 

Bay   Develop.    Co. 

Berger   Mfg.    Co. 

Bird   &  Son.   F.    W. 

Cal.      Blag, 
rial   Co. 

Cal.  Pottery  Co., 
Inc. 

City    Supply    Co. 

Cal  Lima  v  Ily 
drati 

C  ai  negie    Brii  k    .v 
Co. 


w  II    I. 


.-,.1 


Cement  Co., 
1  liamond  Bi  I 
Dwan   Co.,   J.    R. 

Falls    Mfg.    Co. 
Fuller    &    Co. .W.I'. 
Gladding       • 
Beau    Co 

Cuerin  &  Co..  .1.  S. 

-..     T.    P. 
Jo'ins     -     Manville 

Co.,    11     W. 
Jorgensen   & 
Lennon  Co..   J.    F. 
Lilley   &    Thurston 

Co. 
Meyer.    Adolph 
Pac.    P 

ment    Co 

Parrott   &   Co. 
Quality      Lime     & 

Shannon,   M.   T. 

i      ■ i      Pro 

man     -     Kim- 
hall 

r,i    Portland 

i    i  -.. 

•:l 


Rric 


ii 


& 


illers 

Finnala 
holm 


Prlr 

Magm  sla    Co. 
Western     Bu 
Suppl 

\  elop- 


i     Syndicate. 
ni     Lime     <i 


Woods       &       Hud- 
dart 

Cement     Dealers. 

ei      i 
,  oruand 
:it    Co. 
City    Suppl)    Co. 


-ti 


l.n 


& 


Cement  Co. 

I  'v.  an    t\:    Co..   J.   E. 
Guerln    &   Co..   J.   5. 
Holland,   J.    F. 
Quality       Lime      & 

at    Co. 
Lilley   ,ii    Thurston 

Portland 

ni    Co. 
Lime     pro 
ducts    Co 
Standard    Portland 

■ii     Co 
Waternouse  £ 

Price    Co. 

i  n  Lime  ,<i 
Cement  Co. 
Chimneys,  Patent 
Clawson  Co.,  L.  E. 
Dresser  -  McDon- 
nell Co. 
Dunlevy    &    Gettle 

.    H.    J. 
Concrete    Contrac- 
tors. 
Barrett   &    Hilp 
Camp    &    Carrillon 
Chalmers.      H.      A. 

(Inc.) 
Chase,    S.     A. 

Dillon.    H. 
Eggen.    A.    C. 
Flaherty.    W.    N. 
Gass    Bro--.    Co. 

icco,    M.    II. 
Grussel,     Herman 
Hansen     &     lohn- 

son. 
Haun.    C.    C.    W. 
Hurley.    P. 
Leonard.   J.    P. 
McCabe    &    Brown 
McClenahan.    T.W. 

on,    a . 
Mission      Concrete 
&    Mosaic     Wks. 
Xilson   &   Arras 

Era     Marble 
&   Concrete   Co. 
t.     Robinson 
Peter- 

T 

i  ■  i ncisco 
ite    Co. 

,     M.i  \ 
'l     .V     Son.    J 
John 
[Uisl     &    Tay- 
lor. 

Francis 

is    &    Sands 

rlund,    J.    V. 

Zimmerman.   L.   M. 

Concrete       Mnchy. 

&    Co..    E.  R 

Graves      -      Spears 

1 
Lilley    &    Thurston 


Contractors' 

Equipment. 

A      L.     Young    Ma- 
il       Cornice 
W  o  ik  s 
Bacon    &    Co 

■ 

Ar- 
Ko 
(  'nrnlc*      v\  ,,rks 
Atlas     Heating     & 
Ventilating 

Cor     Wks 
i  o  1        Sheet 

Works 
-  n      Ci 


w 


rks 


Coi     Wks. 

■ 

ks. 
-    i  e  e  t 
rks 


Hi 


H.    J. 


Hurabeille  Bros. 
Ideal  Cornice  Co 
Korell  &Co.,  J.  A. 
Modern  Sheel 

;    tal     Works 
Morrison    &    Co. 

Unit  c   1  -Metal 

Products    Co. 

n      Fm  n  Lee 


&    Corni 


Co. 


.Metal   Stamp 
&    Corr.    Co. 
Crude   OH   Burners 

Bill     &     Jacobsen 

Sherman,     Kimball 
&    Co. 
Crushed      Rock. 

Bay    Devel.    Co. 

Cal.    Building    Ma- 
terial    Co. 

a  i  retto,     John 

City    Supply    Co. 

Holland,   J.    P. 

McMullin,    A.    L. 

Simon-Fout    Brick 
Co 

Standard     Crushed 
Rock   Co. 

Stone  Co.,   E.   B.   & 
A.    L. 

Western    Develop- 
ment    Syndicate 
Damp      Proofing. 

Brickley.    P.    J. 

Fox,    John   L. 

Imperial        Water- 
proofing  Co. 

Reiigle     &     Jaitiel 
son 

Tai-lor.    L.    / 

Door     Opene 


inn 


Rischmulier,     Geo. 
BlectrJc     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

'in-  ,ic  Elei  - 
trie    Fixtu   •     i  ii 

P  a  c  i  fl  c     Gas      & 
.  ic   Co. 

I'l.ctric    Light    Co. 

City    Electric    Co. 

S.  F.  Gas  &  Elec- 
tric   Co. 

Electric   Wiring  <S 
ICoiiipuieiit. 

can        Elect. 

Co. 
Elec.    Constr. 
Co 

1 1    Elec.    Co. 
City  Prolectivt 

Electric   Co. 
I  'ecker      Electrical 
Construction    Co 
Farnsworth     Elec- 
i  rical    Works. 
al       Electric 
1 1-.    Co. 
Generol    Ens.    Co. 
Globe        Electric- 
Works 
Hanbribo      w      s 
Hicks    Elect.     Co 
Kirsten,    W.    H 
Levy      Flee.     Co 

it-in       Elec- 
Co. 
Mc  Fell    Flee     Co. 
National      Electric 
Co. 

rry    -    Ben  1 
heim     Elec.     Co 
Fire     Fxtin 
gulsber    Co. 
liidlev      \     F     B 
Rochdale     Flee  c„ 
Schini.-l--cli.--k      M 

Standarl    Elec.  Co 

-        <-,,  The 

w, -i,i.  ni'  al 

liner     Floe       re 

\Y,   1    I    Eleclri  ■  Co 


Otis      Fl.-vntnr     Cn 

S     F.    Fley-i"1-   Co 
Van    Fmon     Eli  vn  - 
tor    Ca 

Kstln»ntor. 

,y-      East- 
ma  n 
Oilloi       ' 

,,n       W.     II. 

II    .1 

E.     -T. 
ton 
J.         M. 

Church 


46 

■''lours.      Composi- 
tion. 
Artolltli     Mfg.    Co. 
Bender    bt  .^  f.    Co., 

J.     \V. 
Dwan    Co.,    .1      E. 
b'lbresione     & 

Roofing   Co. 
Flaherty    R.    &.   P. 

Co..    R.    H. 
Goodma ns.ni.    A.  K 
Malolt.       Pe.erson 

&    Adams. 
Watsonite    Co. 

|.  l„or*.     Unnln I 

Calif     Parquet     F. 

Co. 
Hardwood   Int   Co 
Inlaid    Floor    Co. 
Par.     Floor     Sand- 
ing Co. 
Galvanized         Iron. 
Baker     &    Hamil- 
ton 

r     Mfg.     Co. 
Gas  Fixture. 
American      Gas     .\. 
Blec.    Fixture  Co 
Cal.    Gas    &    Elec- 
tric   Co. 
Day     Co..     Thomas 
Gas    Heating    Sys- 
tems. 
Rector     S 

c,  is     Heat]  rig  Co 
Gasoline    Tanks    * 

Pumps. 
Deming,     E.    R. 
Glass     .v.     Glazing. 
American     I'  1  a  t  e 
and        Window 
s    Co. 
Cal.   Plate  &   Win- 
dow Glass  Co. 
Cohen.    I. 
Fuller    Co..    Y\      P. 
Grosslicht   &   Din- 

niene 
Habeniclit  & 

Howlett 
.Mission      Plato      & 
Window       Glass 
Co. 
Pioneer     Plate       & 
Window       Glass 
Co. 
Schwarz     &     Gott- 
lieb 
United     Glass 
Works     (Inc.) 
Grafting. 
Branlck,    J.    P. 
Button.    I.    V. 
Cassaretto,     John 
lievineenzl    &    Co.. 

L. 
Dillon        Teaming 

Co. 
Gallen   &   Carlin 
Hartnett    J.    D. 
Holland.   J.    P.       „ 
Lennon    Co..    J.    E. 
l.offler.     Fred 
Luggen.    Ernest 
McGltnchey  & 

Monolian 
Montague  Co..  P. 
O'Dav  Co.,  Dan  I 
O'Donnell,  Pliilip 
powers.  Chas,  J. 
Rahlman    &Woods 

Id,     A. 
Sibley    Grading    & 
Lining    Co. 
r   Con.  Co. 
Wright    ''■       I.    H. 
Granite      t'arblnB. 
Graham        Granite 

Co 
Leed    Granite    Co., 

w- 
Pacific  Granite  Co. 


BUILDING   AND  INDUSTRIAL  MOWS 


27     1913. 


I.r 


[■.:,  v       I  I.V.I.       CO. 

Cal     Building   Ma- 
il   Co. 
standard     Crushed 
k    Co. 

Co..    E.   B.  & 
\.    1. 
Hardwood       Deal- 
ers. 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior Co. 

Lumber  Co.. 
B.    K. 
Hd'ware.     Rldrs. 
Baker     *     Hamil- 
ton 

Brlttaln    &   Co. 


Joost    Bros. 
Marshall   -    Newell 

Supply    Co. 
Meyer,    Adoph 
Norman      &     Sons, 

F.   G. 
Palace    Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Hay    &     Grain 
Aigeltinger,     E. 
HeutluK    A    Venti- 
lating. 
Ahlbach    &    Mayer 
Alias     Heating     & 

Ventilating    Co. 
General     Eng.     Co. 
Kiernan    &  O'Brien 
Dawson,    Herman 
Loonev   Co.,   J. 
Mangrum    &    Otter 
Snook       &       Co.. 

Fred    W. 
Turner  Co.,   The 
Houses    Movers    & 

Raisers. 
Hatch.   H.   D. 
Pearson,    N.    H. 
Stratton,  C.  C. 
Sullivan,    D.    J.&T. 

Inlaid    Floors. 

Calif.       Parquet 

Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Inlaid  Floor  Co. 
Pac.     Floor    Sand- 
ing  Co. 
Iron   Foundry. 
Enterprise     Foun- 
dry   Co. 
Steiger      &      Kerr, 
e     &     Foun- 
dry   Co. 
Iroo     A     Steel. 
Baker     &     Hamil- 
ton 
Dawson    &    Xoyes 
.ludson    Mfg.    Co. 
Woods  &   Huddart 

Iron    Works. 
Art    Metal   Works 
Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Folsom     St..      Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard   Co..   C.   J. 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
North      Star     Iron 

Works 
Ralston  Iron 

Works 
S.   F.  Iron  Works 
Sartorius   Co. 
Swnraeder's       Iron 

Works 
Security  Iron  Wks 
Steiger  &  Kerr 
Stove  &  Foun- 
dry Co. 
Vulcan  Iron  Wks. 
West    Coast    Wire 

&   Iron   Works 
Western      Iron 

Works 
Zenith   Iron   Wks. 

Joist      Hungers     & 
Post      (lips. 

Kortick  -  Fulls 
Mfg.    Co. 

Lilley  &  Thurs- 
ton   Co 

Waterhouse  & 

Co. 

i  rn        Bldrs. 

Supply    Co. 

Lathers,    Wood    A 

Metal. 

II 
rlayden,    Fred 
Lynch.   Richard 
B.   T. 
Raymond,   Wm.    II. 
Ward.    .7.     E 
I. line       A       I'lnster 

Dealers. 
Arden    Plaster    Co. 
Lime    &    Hy- 
drate   f'o 

Lime      & 
■it    Co. 
Ruerln   &   Co..   J.  S. 
Holland,    I     P. 

m  Co.,   J.    E. 
irtland 
Cement   Co. 


Quality  Lime  pro- 
ducts Co. 

Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Columbia     Lumber 

Doe  Co.,   Frank   P. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,   J.  H. 

Hooper  Lumber  Co 

II  ggins      Lumber 

i  :o.,  j.  e. 

Loop   Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson     -     Mahony 

Lumber  Co. 
Pope  &  Talbot 
Relnhart    Mill      & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.   Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Van    Arsdale-Har- 

ris   Lumber   Co. 
Wilson    Bros.&  Co. 
Wall.    Jos.    P. 
Wood  Lumber  Co., 

E.   K. 
Yates.  Wm.   F. 
Magneslte     Floor- 
ing. 
Artolltli     Mfg.    Co. 
Bender    R.tP.    Co. 
Dwan    &    Co..    J.  E. 
Fibrestone     & 

Roofing  Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Mallntt     &     Peter- 
son 
Tiernan     &     Bero- 

nio 
Watsonite    Co. 
Mantels.     Tiles     •£ 

Grates 
Ginsberg    Bros. 
Hulse  Tile  Co. 
Kuwait     &     Dono- 
van 
Mangrum    &   Otter 
Peerless    Agencies 

Co. 
Thomson,  J.  W. 
Watson    Mantel    & 

Tile   Co. 
Marble  nnd  Mosaic 

Work. 
Gnecco,   M.   H. 
Grassi    &   Co.,   P. 
Mission       Concrete 

«•    Mosaic  Wks. 
Mis- ion  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

.^•Concrete    Co 
Vermont       Marble 
Co 

Metal    I, nth. 
Atlantic        Fire- 

proofing  Co. 
Rereer   Mfg.   Co. 
Lilley   &    Thurston 

Co. 
Rnebling      Constr. 

Co. 
w  iti  rhouse  * 

Western    Builders' 
Supply  Co. 
M.-iii!     Stntnplne 
s.   F.   Metal  Stamp- 
ing   ft    Corr.    Co. 
tlils     and     Greases. 

i  ird  Oil  Co. 
Ornamental     Plas- 
tering. 
Binm  r,    Theodore 
o.  F. 
&  Co..  J.  P. 
Painters    nod    Dee- 
orators. 
Co  .     W.    T. 
Bernstein.    Wm. 


Plum       I. mils 

Clark    &    Dicks 
Pnoksey      II 


Dahl,  T.   H. 
Donovan,    V.    J. 
Erlcksen,  Win. 
Flynn     &     Mikkel- 

sen. 
Hansen,     Elbing  A 
Jourdain.    Al. 
Lewis.    S. 
.Miller,    L. 
Miller,   J.    A. 
McCubbin,    James 
Manning,    John 
Neal,   L.  J. 
Quandt  &    Son 
Ruderman,    1 
Schafer,  Wm. 
Smith,  J.  S. 
Sovig.   C.   B. 
Storheim  & 

Schroeder 
Spark       &       Sons, 

John   H. 
Swanson,    Peter 
The    Globe    Paint- 
ers. 
Walker,   Mayer 
Wagner,  Fred 
Wagner    Bros. 
Zelinsky,  R. 
Paints,  Oils   Varn- 
ishes, Etc. 
Clark   &   Dickson 
Colin    &    Co.,    Mar- 
ion   D. 
Detroit      Graphite 

Co. 
Fuller   Co..   W.    P. 
O'Brien.   J.   S. 
Parafflne  Paint  Co 
Pratt    &   Lambert 
Wlhittier  -  Coburn 

Co. 
Patent     Chimneys 
Clawson  Co..  L.    E 
Dresser   -   McDon- 
Hughes.    H.    .1. 
Dunlevy    &    Gettb 

Pile      Driving. 
Lamburth,    C.     E. 

Planing   Mills. 

Anderson  Bros. 

Birth   Co.,    L.   H. 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mill 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's   Mill 

Holden  -  Deuprey 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main     St.     Planing 

Moore  Mill  &Lum- 
ber  Co. 

Pac.  Coast  Mill  & 
Lumber  Co. 

Premus  Planing 
Mill 

Relnhart  Lumber 
&  Planing   Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber  Co. 

Spencer  St.  Plan- 
ing Mill 

Tavlor  &  Co. 

Usona  Mfg.  Co 

Western  Planing 
Mill 

Veyhle    &     Collins 

Yates.    Wm.    F. 
Plasterers. 

Bosch.     Herman 

Bradley  &  O'Reilly 

Brennan,    James 

Burt,   Chas.   J. 

Campbell,  Chas 

Cash  man,    M.   J. 

Chalmers.  H.  A. 
fine  1 

dosser.    G.    W. 

Glosser  &-    Kaiser 

f'lino     T.    ,T. 

Fav,    John 

Green  hack.  Joe 

Cnnnel    Co..    J.    E. 

Dalv.   J.   H. 

Duthie,    Chas. 

Fraser.    Simon 

Frv.    A. 

Gllmonr.    W    0 

Jacobsnn,    N. 

Knowl. 

Leaf   &    Kaiser 

MaoGruer    &     Co 

Mowat     Donald 

Orford.   .1      \ 

l  J,     J. 

Sexton,    T     D 

Terranova,     M      J. 

The    Pacltir     Pla 


tering   Co. 
Wagner,  James  A. 
■luii-.i'iii:  and  Gas 

Fitting. 
Ahlbach    &    Mayer 
\iioii.    Thom.    W. 

Bros. 
Bernard,  Geo.  F. 
i 'on, Ion    &    Band 
i  'oniior.     E     J. 
Empire     Plumbing 

Co. 
i  loss.    Wm.    P. 
Grundy.  Bdward 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Kirscbbaum.     W.  F 
Lacey   Bros. 
Lawson,    Herman 
Lettich   Bros. 
Lew         Pluml 

Co.,    M. 
Looney   Co.,   M. 
May,    Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzi,  H.  J. 
Skelly,   Thomos 
S    .    irs,    John 
Snook       &       Co.. 

Fred   W. 
Stewart,  James   E. 
Tippett,    J.    C. 
Turner   Co.,   The 
Wetzel.    Theo. 
Plumbers   Supplies 
Mark-Lolly     Co 
Nelson    Mtg.    Co. 
Itnilroatl         A'ient. 

Freight    A    Pas- 
senger. 
Kent,  James   B. 

Railway  Materials 

Langford,     Felts  & 

Myers. 
Orenstein      -      Ar- 
thur Koppel   Co 
Real  Estate. 
Ludwig,    J.    C. 
Rigging. 
Lamburth,    C.    E. 
Markley,     James  E 

Roofing,   Gravel    <*: 
Composition.  I 

Andes  Rooting  Co.. 


Sanitary     Gurbage 
Chutes. 

Bill    &    Jacubsen 


B.    F. 
Bender   Roofing    & 

Paving   Co. 
Cal.   Roofing  Co. 
Cantley  &  Co..   J 
Enterprise      Roof- 
ing Co. 
Fibresotie     & 

Roofing    Co. 
Flaherty,   R.  H. 
Goodmanson,    A.  K 
Larkin         Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott,      Peterson 

&    Adams 
Parry    &    Co.,H.  M. 
Rapheld       Roofing 

Co. 
Samuel    Co..   H     D 
Tibbetts       Roofing 

Co. 
Western     Asbestos 

Mairnesii    Co 
Western    Felt   and 

Refining    Co. 

Roofing     (  Slate     A 
Tile., 

Graham,  R.  G 
White.  I'M  A 
Routine    Materials 

Johns    -     Mam    lb 

Co..    H     W 
Parafbne  Paint    c 
Waterhonsr  & 

Price 

Western  Vsbestos 
Magnesia    Co 

Western  Builders' 
Supply  Co. 

Whittier  -  Coburn 
Co. 

Sand.   Grnvel.    Etc. 

Bay   Develop     I  a 

Cal.  Building  Ma- 
Mat. -rial     Co. 

Holland.    .1      P 

McMullIn    Bros. 

Stone  Co.,  E.  B.  & 
A     I .. 

Western     Bulldlns 

t.  rial    Co 

Western  Devi  lop 
ment    Syndicati 


Sbeet    Metal    Wks. 
Appman        Cornice 

W  orks 

Atlas     Heating    & 

Ventilating  Wks 

Barth  cornice 

Works 

Capitol       Sheet 
-Metal    Works 

Comyns  &  Nygren 

C  r  o  w  n       Cornice 
Works 

Forderer      Cornice 
Works 

G.     &     M.     Sheet 
.Metal     Works. 

Guilfoy         Cornice 

Hlbernia      Sheet 
Metal     Works 

I  reipner       Sheet 
Hi    al    Wo 

Hughes,    H.    J. 

Hurabeille   Bros. 

Ideal  Cornice  Wks 

Korell  &  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  &  Co. 

S.   F.   Metal   Stain- 
ing  &    Corr.   Co. 

U  n  i  t  e  .1 
Products    *  !o 

Wei  tern     Furnace 
.V-    Cornice  Co. 

Sidewalk       Lights. 

Berger  Mfg.   Co. 
Liwan   ,t   Co..   J.    E. 
McGuigan     &     Co. 
John 

Light    Co. 
Walernouse  & 

Price 

Stair  Uuilders. 
Bishop    &    Peraino 
Boiler.  John 
Jacobsen,    J. 
Johnson.    C.    W  m. 
Long.    E.    W. 
Porter.    W.   F. 
Stewart.   J.    K. 

Stationery. 

Foster   &  Short 
Wright,    J.    H. 


Steel    Erector. 

Williams        C  o  n  - 

struction    Co 

Steuosrrnpliy     and 
Typewriting. 

Waterson,      Elliott 

More    fronts 

Kawneer   Mfg.   Co 
Waterhouse  & 

Price 
Western    Builders' 

Suppl; 

Struetnral  Steel 

Contractors. 

Judson     Mfg.    Co. 
Schraeder's        Iron 

Works. 
Western    Iron  Sup- 
ply  Co 
Woods     e-    Hu.ldarl 
steel      Contractor. 
I  !        &       E 1  - 
io  ' 

Stoves. 
Mangrum     *  Otter 
r    &    Kerr 

Structural        Steel 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 

n     Gate    Iron 
Works 
S  i  n         F  rancisco 

Iron      Works 

OH       I.  on   Wks 
Rchauer     Fred    C 

cai ri    Wks 

Zenith     Iron     Wks 


lay,    Aug 


Morser,    E.    V. 
Sanborn  &    Corin- 
son 


Teaming    A    Grad- 
ing. 

Branick,    J.    P. 
Button.    L    V. 
Devencenzi   &   Co., 

L. 
Dillon    Teaming 

Co. 
Gallen    &    Carlin 
Hartnett,    J.    D. 
Holland,   J.   P. 
Lennon  Co..  J.  E. 
Leffler.   Fred 
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iiussen,    Ernest 
MoGlinchey  & 

Monohan 
Montague    Co  .    P. 
O'Day  Co.,  D. 
Powers.  Chas.  J. 
Sibley     i  & 

Grading    Co. 
Schmid,    A. 
Star      Contracting 

Co. 
Wright  Co..  J.  H. 

Tiling. 

Ginsberg    Bros. 
Ginsberg  &   i         S 
Hulse  Tile  Co. 
Kirwan     &     Dof. 

van 
Mangrum   &   Otte* 
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Peerless    Agencti- 
Co. 


Bill    &    .' 
Sherman,    Ki 
Co. 

Wail    Beds. 


Water       Cnrnpani. 


Whitewashing 

Brickley,    P.    .1. 
Relgle  &  Jameison 
Taylor.    L.    A 

Window    C  leaning. 

American  Window 
Cleaning    Co. 

City  House  &  Win- 
dow Cleaning  Co 

*.-ive     Win- 
dow      Cleaning 


Window 


Patent. 


Co.,   L.    If. 

Simplex      \V. 
Co. 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAX     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND   DIRECTORS. 

President,  James  A.  Wilson  Financial   Secretary,  S.   A.   D.   Schenck 

Vice-President,    Richard   H,  Ass't   Secretary,    W.   J.   Carberry 

Treasurer,   C.   W.   Witnington  Doorkeeper,   B.   R.   Wolcott 
Secretary,   R.  J.   H.   Forbes 


DIRECTORS 
James  A.    Wilson   Robt.    Dewar 
Alexander  MennieH.    Maundrell 
C.  W.   Witnmgton  ii.    F.   Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 


R.   A.   Chisholm 
O.    E.    Brady 
Richard  Herring 


MEMBERS. 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron   Works 
Central  Iron  Whs. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    WoifcA 
Hillard.   C.   J.   Co. 
Judsun    Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'•"'hoenix    Iron  Wks 
talston  Iron  Wks 
ichrader  rr< 

Works. 
St.      Francis      Orn. 

Iron    Works 
Iteiger      &       Kerr 

Stove     &      f'oun- 

d-y    C>. 
/ulrcn    Iron    Wks. 
\Vpstern   Iron  Wks 
Wlthington,   C.    W. 

Art   Glas*. 
Cal.    Art   Glass  Co 
Ingerson   &  Glaser 

Co. 

Blacksmith. 

Paul    Kleiber 
Bonds. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  t.lfe  Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur 
etv  Co. 

Fidelity  &  Deposit 
Co.   of  Marvlanu 

■Hi-.-,    fid.    A. 

Hillman    *  Son.J.R 

Lawton.    A.   F. 

Llnvd    &    Spengler 

National  Surety 
Co. 

Pacific  Coast  Sas- 
ualty    Co. 

Pacific    Surety    Co 

UnUed 

Metal     Products 

Fidelity         and 
Guaranty    Co. 


r» 


.1.    E. 


Carev. 

Carnegie    Brl  k     • 

Pottery   Co 
Carqulnez  Brick  & 

Pottery  Co. 


McNear   Brick   Co.. 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.  Co. 
San    Fran.    Bk.    Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland,  J.   P. 

J.  E.  Lennon. 

Johns-Manville  Co 

'•evy   &   Co..   Robt. 

I.illev   &    Thurston 

Co." 
Pacini 

Roofing    Co. 
Parrott    &    Co. 
Paraffine    Paint    Cn 
Pratt     Buil 

Quality    Lime    and 

Cement  Co. 
United    MaterialCo 
Waterhouse   £ 

Co. 
Western  BldrP* 

Supply    Co. 
Western     Building 

Material  Co. 
Fernald  Co..  The 

Building  Paner 

Moore 
Lilley    ,t    Thurston 


Cement     Dealers 

Balfour,       Guthrie 

Co. 
Cowell 

ment  Co. 
Holmes    Lin 
Holland,    J.    P. 
Leonard.    ■).    J 
Maynard,  Jr.,  J.  L 
Pacific        Portland 

Qu.ilit-.  ai 

Tit     Co. 
Western      Building; 

Mati 
Standard    Portland 

Cement   Co. 


Concrete. 

Chase,   Silas   A. 

Camp  &   Carillon. 

Duncanson.       Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman        Artifi- 
cial  Stone  Co. 

Haun,   C.   C.   W. 

Keatinge    &Sons.R 

Leonard,  J.  J. 

Leonard,  J.   P. 

Lynch.  A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.   L.   M. 
Concrete      Rein- 
forcement. 

Lilley   &   Tnurston 
Co. 


Contractors   & 
Builders. 

Allen,   .U"3X   M. 
Anderson.    W.    W. 
\rthur,   L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,  C.   A. 
Braunton   Bros. 
Burdick.    Wm.    A. 
Caldwell   &   Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &     V. 

zina. 
Chisholm,     R.     A. 

.1.    W. 
Coneannon,    W.    N 
Conrad.    H. 
Creghino     ,v 

Davs'  Sons.  T.  H. 
Dewar.  P..  &  Son. 
Elam.  Thos.  &  Son 

E.    W, 
Fahy.    R. 
Fischer,    Fred. 
Franz.   Val. 
Frost,   T.    P. 

i.ie.    G.   G. 
Gallagher,     Frank 
Gardiser.     Florent. 

Robt. 
Hansbrough    Bros 
Healev     -     Tibbit<- 

Con    Co. 
Hinsnn.  I.     A. 
Hill.    J.     A. 
Holm    .<:•    Smi 
Howkins.   A 
Hovt    Bros, 
fngersnn     C.    A 
Jacks.   H. 
Tones,   W.  G. 


Kent,  s.   h. 
ECnowles  .^    R 
ley. 

Lang  &  Bergstiom 

Leiter,      E.      T.      £- 
Sons. 

Lynch,  M.  C. 

Lynch,   p.   J. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.  H.   C. 

McBain.  J. 

McKillican,   R  an.i 
Wm. 

McLachlan,    Thos. 

Miller.   Adam. 

Moller,    R.    W. 

Morev.    H.    B..\:  Son 

Owsley.   B.  T. 

Penny,   Isaac. 

McLeran   &   Peter- 
son. 

Robertson,  J.   M. 

Robinson     &     Gil- 
lespie. 

Savage.    M.    J. 

Simmen.    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm    &•       \l- 
lvn. 

Terrill.   G.   C. 

Walker   Bros.   Co. 

Warwick.  H.  C. 

3ulier.    Thos. 

White    Bros 
pentersl 

<  orutrc  Work*. 

Amsler,   C.   S. 
Bergcr    Mfg     Co 
Capitol    Sheet    Mtl 

Works. 
Comyns    .<i    Child- 

ers 
Conlin.    J. 
Cronan.   Wm. 

Works. 

Guilfov         D 

Works 
Appn 

Works. 
lb  i-lt.    Wesley 
Morrison    ,<■    Clark 
S.     F.    I 
Western      F 

&    Cornice    Wks 


Lynch,   K 
Schn< 

grift 
Kuvkendnll.    J.    S. 
.   Edward. 


ton    Co. 

<;la-*   :iud   Glazing 
Cal.   Plate  &   Win- 
Gass    Co. 

.   I. 
Cobbledick      Glass 
L.    X. 

W.     P.     & 

Habenicht    & 

Howlett 

J.   P. 
.      Gott- 
leib    dm;.) 

Gradiug    .t    Train- 
ing. 
i,    D.   O.,   Co. 

Dillon.    Ii. 
Fay,    S.    .1. 

Ii.    N 
Wilhelm,    A     H. 
Wilkie  Co.,    A. 
Williams,  F.  A. 
Wright,   Chas. 
Monarch    Teaming 

Sibley,    L.    B. 
McLenegan,    S.    B. 

Granite. 

Bradbury.  Thos. 
Cal.  Granite  Co. 
De   Lano   &   Sons, 

C.    L. 
Hunt.  A.  T. 
Raymond     Granite 

Hardware. 

Brittain    ,*;-    Co 
J.   H. 
A. 
Osborn     Hardware 
iol    Co. 
FTdw.    Co. 
Wright     Hdw.    Co. 

Heat      and      Light. 

(.las      and 
i  c     Co. 
House     Mining     Ji 
Raising. 

Blume  Cont'g  Co. 

h.   K. 

n.    D.     I.XT 


Wm. 
Mangi   mi    S    I  Itiei 
!  le,    w.    W 

Inlaid    Floors.. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 

P  a  c  i  fi  c  Floor 
Sanding    Co. 


fer 
Monarch       Iron 

Works. 

Rolling 

Mill 
Pacific    Stru 


Herb: 


r>cc< 

■  Hie 


i  ii  -  ms 
hard 
.lofsl      llnngcrs     * 
Posl    Caps. 

Kortick  -  Fills 
%  Co. 

Thurston 

Kanncer     S> i 

store     Fronts. 

Thurston 

I.liilit     and     Power 
Co. 

&    Elec- 

l.lmc,    (  ■incut.  Etc 

i '  e  m  <■  n  t 
i     Co. 

Lime  & 
Hydrate    Co. 

Holt! 

'     5.     K 
Vf.    E. 

&     Plas- 
ter   Co 


S.    F.    Lime    Co. 
Raymond.   W.   H. 
Curbing,      Granite. 

McLenegan,     S.     B. 

Door   Openers. 

Bischmuller,  Geo. 

Electrical. 

California  Electri- 
cal   Works. 

Central  Electric 
Co. 

City    Electric    Co. 

D<  cker  Elect]  IcCo 
Elec.   Co. 

Hanbridge.    W.   S. 

Levy    lOlec.    Co. 

National  Elec.  Co. 
Elevators. 

i  Mis     Elevator    Co. 

Van    Emon    Eleva- 


Co 


Fibre. 

S.  F.  Fihre  &  Cord- 
age   Co. 

Fireproof  Doors. 

'  ;•■!  vais,  Henry. 
Norris.    L.    A. 
Roebling   Con.    Co. 

Floor   Sanding 

Inlaid    Floor    Co. 
Pacific     Floor 
Sanding   Co. 

Grill    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle   Co.,   A. 
Sartorius   Cc 
Withington.  C.   W. 

Gen.      Contractors. 

Brigham,    H.    B. 

Caldwell    &   Co. 

Cereghino  &  Son. 
Louis 

Dempniak    Bros. 

Farquharson.     D.  B 

Fee,    Grant. 

Fluth   &   Morton 

Graham,    D.     E. 

Griffith.     Wm. 

Hannah    &    Co.  IS 

Hayes    &    Schmidt 

Jackson,    A. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material     Ci 

Western  Lin  '  & 
Cement    Co. 

Lumber. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Greater  Citv  Lum 
ber   Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Flauptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Ki  use,   J.   H. 

Loop   Lumber  Co. 

Macdonnld  Lum- 
ber   Co 

Moore.     R.     B 

■  list  ii     -     Mahoney 

Lumbi 
Pope  &  Talbot. 

Lumbi  r 

iten      Lumber 
C 

ti     &     Bero- 
nio 
Van    Arsdab  -Har- 

Doe    Co.,    I".    P. 
I  umber  ( llnnl- 

\>  noil    I 

!  liei  kmann    «     Co 
\       K, 

N'lehaus.    Ed.    K    & 

Co 
White    Bros. 
R.    F.    Lumber    Co. 

Machinery. 

Ha  iron.       R 
,v    MeCone 
Parrott    *    Co. 


4S 

Maanna    .«.-  Builders 
viexander,    It 
Mien.    C.    .1. 
Anderson     ft     Rai 

Ar'ett.    A 

i     .  u        » 
Hih.Iv.     M       '•' 

Hih.Iv     '1      K  KSori 
lirandon      K     I 
Mrennan.    .1.    E. 
itritri.am.    II      B 
Butcher.     Thomas 
Butcher     ft  Hadley 
Hn  roll.     I).     .1   SS..I 
Campbell     Uros. 
r-arr      .1       W 
Drake.    Harry    E. 

l>,.\\lleV,     ... 
Farrell    ft     Ree.1 
Fennell.     las. 
riale.    M.     F.    *  Son 
Oilson.    J.    E. 
Harrison.     A. 
Illbhln*   *    Rakii 
Hock.     Chss. 
Hoffman,    V. 
Hogherg     *     Lud 

wig 
l.:.rs-n.     H      II 
l..nvs,,n.     A      XV. 
M. Cowan.     M 
Miller.    J.    W. 
Murray      *      Mow 

bra  v. 
Mtilrnhy    Bros. 
Nagel.    XV.    L. 
O'Connor      ft     Pol 

litis 
ORourkc.    T.    F. 
Rnlnev     ft      Phhil 

lips. 
Rintrrose.     R.ftSon 
Scott.    XV.    s. 
Walker.    P.    .1. 
Watson.    Sage 
Watson.     Sidney 
White.    .1.    M 
Whitney  &  Davlea 
Wilson,    .'ames    ,\ 
Wye-ant.    J.    H. 

Marble. 

American  Marble 
&    Mosaic   Co. 

Colombia  Marble 
Co. 

Gervais.    Henry 
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Grassl,  Petri,  Co 
limit.  Andrew  T. 
Malno,  F.  L.  &  Co. 
Mnsto    ft    Sons.  Jos 


Mantels,     in™ 
Urates. 

Klrwin     &     Dono- 
van. 
Mane-rum    ft    ntte. 
Montague   &Co.,W 
Peerless    A— encies 


Lynch,    H.    T. 

National      Lathing 

rnd    Furring 

Metal   Window 

Works. 

Dunn.  J.   E. 

Mosaic. 

Amer.      Marble      A 

Mosaic    Co. 
Gervais,    H. 
Malno,    F.    L.  &  Co. 

OflU'c   Fix!  urea. 

Bateman,    Wm. 

Forbes    &    Son, A. J. 
Fink    ft    Scblnrller 

Co. 
Simmen,    John 

Painters. 

Daniels.    Gus    V. 
Donovan,   V.    J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn.    J. 
Maundrell,    H. 
Norris,   C.   W. 
Spark.    J.    H.    , 
Tucker,   W.    W.  Co. 
Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   E. 


Piilula,    Olla,     ICtc. 

Bass     •      H  c-  ii  t  c  r 
Fuller  ft    Co.,  VV.P. 
Knss,    P.    N. 
Maundrell,    H. 
Pacific     TCflinins  & 

Roofing 
Paraffine     Palnl  ' '" 
Whlttier    -   Oobutn 

On 
Pnteut      Chlmneya. 

Clawson   &  Co.,   L. 

Dun'levy    ft    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 

Plnnlncr  Mills. 

Anderson    Bros. 

Buell    Co.,    Guy    A. 

Burnham    -    Stan- 
ford Co. 

Ca..    Door   Co. 

CaJ.    Milling    Co. 

Central    Lumber  & 
Milling   Co. 

Elklngiton       ft 
Hucke 

Herring     Mill(lnc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore        Mill         & 
Lumber    Co. 

National      Mill       & 
Lumber    Co. 

Pacific   Mfg.    Co. 

Reillv,  P.   F. 

Santa     Clara     Mill 
&  Lumber  Co. 

San     Mateo     Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &  Co. 
Plasterer*.. 

Blnner,    Theo. 

Carrick,    M.    H. 

Chalmers,      H.      A. 
(Inc.) 


Clark,   D.    Ross. 

Crichton,   J.   L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell,   J.   E. 

Fay,    John 

Felt,    R.   D. 

Flood  berg  &  .»Ic- 
Caffery. 

Fraser,   Simon 

Gregg   &    flute 

.lacobsen,    N. 

Knowles    A. 

Leaf    ft    Kaiser 

Lyden    &    Blckel 

MacGruer    &     Co. 

Mennle,    Alex.' 

McCleod,   J.   C. 

Morehouse.   C.   C. 

O'Kane   &   CO..C.T. 

O'Sullivan  &  Bow- 
ler. 

9mith    ft    Johnson 

I'lnater      <>'     Pnria. 

Lucas.  W.    E. 

Plumbing     &     Gas 
Fitting;. 

Ahlbach    ft    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalzlel,   R„  Jr..  Co 
Grundv,    Edmund 
Gilley-Schmid    Co. 
Levy,   M. 
Looney,       J.,       Co. 

(Inc.) 
Snook       &      Co., 

Frederick    W. 
Sutton,    John    G.Co 
Turner  Co.,  The 

R^nl  Estate. 

Cc. 
Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 

Impt.    Co. 

Riggers. 


<  niHli.il  noi-T.. 

Holland.   J.    P. 

S.  F.  Bay  Imp.  Co. 

Stone,    E.    B.&A.L. 

lt.i4.Hna;      .  ...,,|,,,-l 

tlon. 

Artolith     Mfg.    Co. 

Bender,  J.  W. 
Roof   Co. 

FIbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
W.    Johns 

Meuer   Bros.    Co. 

Pacific  Refining  t 
Roofing  Co. 

Paraffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    Jonn 

Holland,  J.   P. 

Keystone  Sand  Co 
Sanitary   FIoortiiK. 

Stone,    E.    B.    &    A. 

L.,    Co. 
Fibrestone      Roof- 

ine    Co. 

Sidewalk       Lights. 

Jackson,    P.  H.ftCo 
MrGuigan,    John 
stair   It. ill. I. -rs. 
Bishop,    Wm.    T. 
Stewart,   J.   K. 

Roof   Repairing    A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Lilley   &   Thurston 


Stone    t'oiitnictorK. 

De    Lane    «• 

l.    '  . 
Blan   hard,    W.    W. 
Hunt.   Andrew  T. 
McGilvray       Si  os  e 

Co. 


Stone     tluarrlea. 

Bradbury,    Thos. 
Keystone    Sand  '  !o 
Raymond     Granite 


Teaming. 

Dillon,   D. 
Eureka       Teaming 

Co. 
Holland,   J.    P. 
MeClure,    H.   N. 
Monarch    Teamin 

Co. 
McLenegan,  s.  I 

Terra   Cottn. 


Clark   ft   Sons.   N. 
Gladding,    McBean 

ft    Co. 
S  t  e  ig  e  r        Terra 

Cotta   Co. 


Reigle   ft   Jamison 
Brickley,    P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 


■«»■-.  M:  I. M  ;!•■>' 

^J//\\//&li=.:c« 

<a«.-WUM.'M:>as> 

TTTT  ^IT~^ 

An  Estimating  Form  for  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  item.  Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wtiitc  &  Farnsworih 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  St  ret  t 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 
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THIS  WEEK'S  ILLUSTRATIONS: 


New  Church  Edifice  For  Roman  Catholic 
Church  of  Modesto.  Designed  By  Archi- 
tect John  J.  Foley,  San  Francisco. 

Modern  Hotel  Building  For  Board  Realty 
Co.  Now  Under  ConsTxudion  In  San  Fran- 
cisco. Designed  By  Smith  &  Stewart,  Ar- 
chitects, San  Francisco. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


fare 

--■ 

Steam  Shovels 

-flSftg  '    ■' 

Locomotives 

Locomotives 

b'timxf  - 

■jt&J^EU^M 

Cranes 

Dump  Cars 

^ 

' 

Tractors 

Crushers 

r 

Screens 

-  1  \ 

Elevators 

*» 

Bag 

gigm? 

^•--V^g^ri 

^r^ 

Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  VV'est  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  S  Ton 

IVlotoi*  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth  Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rralto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 
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NILES  SAND  GRAVEL  and  ROCK  CO. 


810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to   f£  inch 

(iravel  and  Crushed  Boulders      }/2  inch  to  1  inch 

1  inch  to  1  %  inch 
1%  inch  to  2%  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Ascension  of  Cities  Skylines. 


Most  of  the  great  skyscrapers  distinguishing  American 
cities  that  have  sprung  up  during  the  last  few  decades, 
owe  their  very  existence  to 


Otis  Elevators 


These  arc  the  Elevators  that  have  removed  the  limit  from 
the  height  of  buildings  so  far  as  the  speedy  and  safe  trans- 
portation of  passengers  is  concerned. 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 
vators that  meet  eery  condition  of  passenger  and  fivight 
transportation,  write  to  us.  We  will  cheerfully  supply 
you  with  full  information. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  principal  Coatft  cities. 


ednesday.     Sep' 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  Mastered  on 
inside  against  severe  water  pressure.  Plas*er  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary     nr    Taylor. 
Righetti   &   Headman.   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  ■■.  :h  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
E  ■  gmeats 


Benj.   G.    McDougall,   Architect. 

ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITT   HALL.   San   Francisco 

Wright.    Rushford   &   Cahill,   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


'  *' "I* 


KAHN    BROS.    DEPARTMENT    .-TORE. OAKLAND 
C.    W.    Dickey.    A  ect- 

Seventy-five  thousand  sq.  ft.  basement  floor  ar.i  walls  waterproofed  with 
Imperial 


GERMAN    HOr.-E.    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and  terra cotta  work  treat:  i  with  Imperial  Water  Proofing  for 
preserving  and  t<     revent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATERPROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

IMPERIAL  COMPANY  183  sr^ZTl™*zr 
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IOY  HIGH  SCHOOL 

W.H  WEEKS    AFKHT. 


flUIPPED 

\ly~i  WITH     i> 

^WINDOWS 


Ol'MPLEX 


Sept. 


biul-dim;  and  indi'stki.u,  news 
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Wiring 

Supplies 

Coneracts 

Jobs 

Engineering 

SERVICE 


Levy  Eledtric  Co 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


We 

want 

Business 

Give 

Us  A 
Chance 
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The 

Corbin 
Unit 
Lockset 

Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HABDWAEE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Nailing  Beaver  Board  to  the  wall 
and  ceiling-beams  of  a  new  ro>-m,  vuicbly 
and  without  litter  ur  conjuatun* 


I 
1 


Peaver  Board 

takes  the  place  of  lath,  plaster 
and  wall-paper  for  the  walls  and 
ceilings  of  every  type  of  building, 
new  or  remodeled. 

It  costs  less;  is  more  quickly  and  easily  put  up;  is 
durable,  sanitary  ana  artistic. 

It  will  not  crack,  chip  or  deteriorate  with  age;  it 
deadens  sound,  keeps  out  heat  and  cold,  retards  fire, 
and  withstands  strain  or  vibration. 

Made  entirely  of  selected  woods,  reduced  to  fibrous 
form  and  pressed  into  panels  of  uniform  thickness,  with 
handsome  pebbled  surface. 

We  furnish  all  convenient  sizes  for  every  pur- 
pose,  with  full  directions  for  application.  Can 
also  supply  small  quantities  for  making  many 
useful  and  decorative  household  articles. 


APPLY  TO 


DEAVER 

DOARD 
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Water — Its     Properties     an 
tical    Uses    


The  Examiner  states  that  it  is  about 
time  to  clean  house.  And  starts  in  by 
saying  that  the  whole  police  depart- 
ment is  crooked,  and  that  the  present 
chief  and  the  present  police  commis- 
sion is  incompetent.  And  it  goes  on 
to  say  that  the  public  is  sick  and  tired 
of  the  present  management  of  the  po- 
lice force  as  it  is  at  present  managed 
and  its  apparent  partnership  with 
plunderers  and   panderers. 

This  is  a  broad  statement  and  if  the 
Examiner  is  in  earnest  it  should  set 
about  to  get  specific  facts  sufficient  to 
base  a  charge  upon.  There  was  no 
great  howl  made  by  the  Examiner 
when  Chief  White  was  appointed.  The 
Examiner  has  the  largest  circulation 
of  any  morning  paper.  If  it  is  properly 
in  earnest  and  dealing  in  good  faith 
it  can  accomplish  more  in  influencing 
public  opinion  than  any  other  single 
influence. 

What  is  needed  in  the  police  de- 
partment of  this  and  every  other  city 
is  the  rooting  out  of  the  political  in- 
fluence that  controls  the  appointment 
of  police  chiefs  and  the  officers  gener- 
ally. It  is  altogether  probable  that 
Augustus  White  would  not  have  been 
chief  of  police  had  he  not  been  a  trust- 
ed friend  of  the  Gas  Company — and  so 
on  down  the  line,  the  officers  in  re- 
sposible  positions  are  placed  there  by 
political  powers  that  are  hiden  and 
that  deal  by  indirection.  If  an  ordi- 
nary policeman  deals  out  even-handed 
justice  and  arrests  some  rich  and 
powerful  citizen  for  speeding  or  vio- 
lating the  traffic  ordinance  he  soon 
finds  himself  transferred  to  the  fog 
belt  and  placed  upon  the  most  unde- 
sirable beat  in  the  city.  He  soon  finds 
that  he  must  do  as  the  powers  that  be 
want  him  to  do  and  if  he  does  right 
and  fairly  by  everybody  he  usually 
gets  a  kick  for  his  pains.. 

If  the  Examiner  would  take  up  this 
phase  of  the  question  tad  give  public- 
ity to  such  facts  as  these  it  would  ac- 
complish a  good  service.  Not  only  does 
the  alliance  of  crooks  and  crooked  po- 
licemen want  to  be  broken  up  but  the 
honest  and  fearless  officer  must  be 
protected  in  the  discharge  of  his  duty 
as    well. 


The  Call  has  been  sold  back  to  John 
D.  Spreckels  and  F.  W.  Kellogg  ac- 
-  to  announcements  and  will  be 
run  as  an  evening  paper  hereafter 
with  the  Hearst  news  service  and  the 
ted  Press  franchise  that  de 
Young-  formerly  held.  So  that  about 
the  only  change  that  will  he  effected 
is  that  it  will  be  .-handed  from  a 
morning    to    an    evening    newspa 

So  it  seems  that  .ie  Young  did  not 
buy    the    Call    but    what      amounts      to 


agreement  to  quit  the  morning  field. 
Meanwhile  the  mystery  is  who  the  real 
parties  are  behind  the  new  venture, 
r  it  is  Hearst,  or  Spreckels  or 
Kellogg  or  what  other  person.  Until 
that  mystery  is  raised  there  will  be  a 
oodoo  on  the  paper  which  seems  to 
have  always  existed.  The  ordinary 
person  will  not  stand  for  indirect  pro- 
ceedings in  this  field.  If  responsibility 
i-  to  be  taken  by  a  public  newspaper 
let  the  public  know  who  is  really  re- 
sponsible. 

The  new  paper  will  perhaps  find  a 
held  for  itself.  Its  only  competitor  is 
the  Bulletin.  The  Post  represents  a 
private  interest  that  is  now  discred- 
ited,    and    the    Daily    News    is    hardly    in 

■  same  field.  But  the  success  of  the 
new  paper  will  depend  upon  the  field 
it    attempts   to   fill   and  how   it  fills   it. 

If  the  paper  is  to  live  it  will  have  to 
be  an  individual  and  not  merely  a  col- 
orless merchant  of  the  news. 


The  jury  in  the  Caminetti  case  has 
heen  completed.  So  far  as  newspaper 
comment  is  concerned  it  is  a  represen- 
tative jury.  The  attitude  of  the  pre- 
siding judge  in  his  instructions  seems 
to  leave  Caminetti  without  a  leg  to 
stand  on.  But  it  is  often  said  that 
Hod  Almighty  himself  does  not  know 
what  twelve  men  will  do,  so  in  this 
case  the  verdict  of  the  jury,  as  it  is 
instituted,  is  awaited  with  interest 
by  the  public. 


The      United         States       government 
through    the      navy      department      will 
-    ortly    begin    the    construction    of    the 
largest   radio    station   at    Caimeto,    Pan- 
which   will  be   known  as  the   Da- 
Radio   Station.      It   will   have   three 
towers   arranged   in   the   form   of  a   tri- 
900    feet   apart,    and    each    tower 
will    be    600    feet    in    height.      This    sta- 
tion   will  be  of  the  same  power  as  theone 
at     Arlington.    West    Virginia,    but    the 
towers    at    Arlington   are    only    450    feet 
high  for  two  and  600  feet  for  the  third 
one. 

The    base    of    the    towers    at    the    Da- 
•  ition   will   be   ISO  feet  above   the 
level   and    the   sending  and    receiv- 
iparatus     will    have    about    3,000 
miles   direct   reach,    which    will    include 
I    -     Arlington    station      San    Francisco, 
a.     420     miles    south     of     \ 
0   on    the  Pacific,   and    Buenos   Ay  res 
on  the  Atlantic.     It   will   cover  a  vessel 
•re     on     the     east     coast     of     the 
states    -a, i,i    communicate    with 
Vincent,  500  miles   west  of  the  coast 
of     Africa.       For    sending     the     P 
will   be   used. 


tractor   in  Southeastern    Kansas 

er?    a    contract    to    build   &    con- 

ete    bridge   over  a    stream.      Then   the 

-'  irted   and   he   found   he   had 

aul    water    two    miles    in    order    to 

ix    the   concrete. 


to 
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Water— Its  Properties  and  Practical  Uses. 

The  Principles  of  Heat  and  Circulation.      Some  Simple  Examples  of  Hot  Water 
Heating  for  House  Use.     By  F.  W.  Tower  in  "Domestic  Engineering". 


Hot    Water   Service. 

In  ordinary  language  the  term  heat 
is  used,  not  only  to  express  a  particu- 
lar sensation,  but,  also  to  describe  that 
particular  state  or  condition  of 
weather  which  produces  the  sensa- 
tion. 

Besides  producing  this  sensation, 
heat  acts  variously  on  bodies;  it  melts 
ice,  boils  water,  expands  air,  makes 
metals    red    hot,    and    melts    them,    etc. 

Heat  is  termed  a  "condition  of  mat- 
ter," and  a  condition  which  can  be 
transferred  from  one  body  to  an- 
other. 

Heat    is   termed    a    "form    of   motion." 

A  noticeable  property  of  heat  is  its 
tendency  to  an  equilibrium,  that  is,  its 
disposition  to  pass  from  the  hotter 
body  to  that  which  is  colder,  until 
there    is    equality    of    temperature. 

The  general  action  of  heat  upon 
bodies,  is  to  assume  a  greater  vol- 
ume,   or,    to    expand. 

All  bodies  expand  by  the  action  of 
heat. 

As  a  general  rule,  gases  are  the 
most  expansive,  then  liquids,  and 
lastly    solids. 

The  diffusion  of  heat  among  the 
particles  of  fluids  and  gases  has  been 
termed   convection,    to   carry. 

When  a  liquid  is  heated  from  above, 
the  temperature  rises  slowly,  but,  if 
a  liquid  be  heated  from  below,  it  will 
be  noticed,  at  once,  that  currents  of 
liquid  rise  from  the  bottom  to  the 
top  of  the  vessel  and  the  liquids  ac- 
quire a    uniform    temperature. 

The  layers  of  a  liquid  or  gas  .vhich 
are  nearest  to  the  source  of  heat  are 
expanded,  and.  thus  become  specifl- 
.  al|v  lighter  than  surrounding  por- 
tions, consequently  they  rise,  while 
colder  and  therefore  heavier  portions 
fall,  are  heated  In  their  turn,  then 
rise  to  make  way  for  other  and  colder 
portions. 

In  plumbing,  tins  movement,  when 
applied  to  hoi  water  heating  is  termed 
In  illation,  or,  in  other  words,  "mov- 
ing in  a  course  which  brings  the  mov- 
ing body  to  the  place  where  its  mo- 
tion   began." 

The  degree  of  "expansion"  produced 
I  mi  different  liquids  varies 
consldei 

Water  expands  moi  e  tan  mei  cury; 
and  all  o  ol,  which  i  -  lighter  than 
water,    expands    more    than    water. 

ii-  ra  nsmitted     from     one 

i  i  '.  ii  iniiit  a  Iternal  Ing 
"i      "i     the      Inten  enlng 

radiating,      spreading     or     di- 

immon    center,    such 

as   a    watet    fronl     would    be    the   cause 

:     in.,    boiler 

Latenl  to    lie    behind." 

When   -  a  es  l .  on   I    -     ol  6 

to    the    liquid      ondltlon,    and    from    the 

liquid     to    tin  i   i  thej      absorb 

A    liquid    I.-    a      ..lid    plus    heat. 

A    gas    is   a    liquid    plu       i.il 

The   hi  rbed   doi      not  ap- 

pear  as  sensible  heat,  but   is  consumed 


in  bringing  together  energy  upon  the 
particles  of   matter. 

Specific  or  sensible  heat,  is  the  quan- 
tity of  heat  required  to  raise  the  t,em- 
perature  of  a  body,  or  a  given  weight, 
one  degree,  the  unit  of  measure  being 
the  quantity  required  to  raise  the 
same  weight  of  water  to  the  same 
temperature. 

Water  is  taken  as  the  standard  of 
comparison. 

The  portion  of  heat  which  affects 
the  thermometer  and  is  registered,  is 
called    sensible   heat. 

Heat  not  being  ponderable,  capable 
of  being  weighed,  it  is  estimated  by 
tlie    effects    it    produces. 

Tlie  unit  quantity  ofheat,  is  the 
quantity  required  to  raise  the  tem- 
perature of  a  pound  of  water  from  62 
to  63  degrees,  and  is  termed  the  Brit- 
ish   Thermal  Unit,    or,    B.    t.    u. 

When  a  body  of  water  is  increased 
in  temperature,  it  expands,  therefore 
occupies    more    space. 

When  decreased  .in  temperature,  the 
water  contracts,  and  occupies  less 
space. 

The  density  of  a  body  of  water  be- 
ing uniform  throughout,  there  will  be 
no  movement,  because  the  weight  of 
any  part  of  the  body  is  equalized,  thus, 
one    part    cannot     displace    another. 

If  any  body  of  water  having  a  tem- 
perature above  39  degrees.  F.  (the 
point  of  greatest  density  of  water) 
the  coldest  particles  will  fall  to  the 
bottom,  and  the  others  will  take  their 
respective  positions  throughout  the 
body,  according  to  their  respective 
temperatures,  the  hottest  being  at  tlie 
top. 

How  is  this  principle  practically  ap- 
plied in  heating  water  for  a  house 
supply? 

Currents  can  be  formed  by  heating 
a  part  of  the  water  at  some  central 
point,  such  as  a  water  fronl,  in  a 
range. 

M'  at  Hum  the  lire  being  applied  to 
the  side  of  the  water  front,  which  is 
hollow,  and  being  tilled  witli  water, 
will  cause  the  water  to  become  heated, 
thus  expanding,  becoming  lighter,  and 
make   an   effort    to   rise. 

If  a  tube,  or  pipe,  extending  from 
the  upper  part,  or  end,  of  the  water 
front,  be  connected  to  the  storage 
tank,  or  boiler,  the  warmed  water 
will  move  through  this  passage  to  tlie 
highest    point   oi    tin'   storage   reservoir 

The  boiler  is  intended,  and  Installed, 
lor   tin-    purpose   of   storing   hot   water. 

A  i  he  iii  e  continues,  tin-  water  con- 
tinues to  move  upward,  the  colder 
water  constantly  settles  to  the  lower 
paii  of  the  boiler  ami  water  front, 
thus  establishing  a  return  current,  or 
circulation,  according  to  the  law  of 
ii  hoi    a  iid    heat    transmission. 

Circulation     is     caused     solely     by     the 

ol    ..  i  Ig  I  i    .in.-   i  ii   expansion   by 
i  .'  1 1     i  n. i   .  .mi  mil  Ion    bj    cooling. 

A       the     heated      water     leaves      the 

water    front,    and    rl  es    in    the     boiler, 

tin-    hottest    watei     will    remain    at    the 

i   point,  but,  as  ii   passes  through 

ler    body   present    in   the    boiler, 


it  loses  some  of  its  heat,  and  falls  to 
the  lower  parts  of  the  reservoir,  thus 
starting  a  local  circulation  until  such 
a  time  as  an  equilibrium  is  established. 

It  is  difficult  to  maintain  this  equi- 
librium, as  the  water  is  constantly 
coming  in  contact  with  cooler  parti- 
cles, and  the  shell  of  the  boiler  being 
exposed  to  the  atmosphere  around  it, 
will  constantly  exert  a  cooling  effect, 
and  a  movement  from  tlie  boiler  to  the 
heater  and  return  is  constantly  taking 
place,  being  really  another  circula- 
tion. 

The  circulation  of  water  in  a  sys- 
tem of  hot  water  piping  employing  a 
return  (as  range  boilers),  is  quite 
rapid,  because  of  the  great  difference 
in  temperature  of  the  water  in  the 
rising   and    return    pipes. 

The  matter  of  friction  needs  con- 
sideration; all  sharp  bends  or  con- 
trail ions  in  the  pipe  must  be  avoided; 
abrupt  enlargements'  of  the  pipe,  or 
pockets,  create  friction,  and  impede 
the    flow. 

Water  must  be  heated  from  below 
and  cooled  from  above,  as  it  conducts 
heat  slowly,  depending  very  largely 
upon    circulation. 

The  higher  the  flow  pipe  from  a 
water  front  can  rise,  before  it  enters 
the  boiler,  provided  it  is  not  exposed 
to  the  influence  of  cold  air,  the  more 
rapid  the  circulation,  and  the  more 
water  can  be  warmed  in  a  given  time, 
tlie  water  front  being  equal  in  other 
respects. 

Side  boiler  couplings  are  usually 
too   low. 

The  rapidity  of  circulation  depends 
upon  the  difference  in  weight  of  the 
two  columns,  tlie  longer  these  col- 
umns   are,    the    greater    the    difference. 

Hot  water  rises,  cold  water  falls  in 
vertical  lines,  the  way  of  nature,  and 
in  exact  accord  with  the  laws  of  gravi- 
tation. 

Every  movement  horizontally  cre- 
ates friction  -and  resistance,  thus 
checking  the  velocity  or  momentum 
with  which  the  water  should  leave 
the    boiler. 

The  reason  hoi  water  flows  from  the 
boiler,  is  simply  because  the  water 
pressure  in  the  feed  pipe  forces  the 
hot  water  through  the  pipes  when 
a  hot  water  faucet  is  opened;  the 
quantity  thus  drawn  is  replaced  by 
edd  water  drawn  from  the  street 
main  into  the  bottom  of  the  boiler, 
through  the  tube  provided  for  that 
purpose. 

.\ii  matter  how  much  mil  water  is 
drawn,  it  is  Impossible  in  empty  the 
boiler    in    this    manner. 

It  simply  nils  the  boiler  with  cold 
water  as    it    is   fed   from   the   top. 

When  a  fixture  is  a  long  distance 
from  the  boiler,  the  water  cools,  and 
often  an  undesirable  wait  is  neces- 
sary, beside  wasting  water,  unless  a 
circulating  pipe  is  installed  to  keep 
i  in-   waiir   moving. 

Therel t    I      de  Ii  able    to    install 

a  pipe  connecting  in  the  hoi  water 
How  I'M"-,  aii  extension  at  or  beyond 
Mm    i. ranch    to    ihi-     farthest     fixture 
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Turn    with    3     some1  mailer 

lan   this   main   Ben    pipe   from   tlie 

-    the   water,  coif- 

or  becomes  more  dense,  its  tem- 

ature     lowered,     and     i-equi   es      less 

room. 

Tliu  pipe  should   return  [ei 

without    branches,    to    it-     lowest    con> 
or    througl 

eated,    and  on 

n    was    around   the   circuit. 

Willi    this    circuit    pipe,    the    water    is 

uly    moving',    -and     when    a     fau- 

n    where    on    the    hot    water    flow 

opened,  hot    water  will  he  drawn 

ttely. 

Sometimes      the      How  ed, 

when    tiie    pressure    is    low  - 

opening     of    a     faucet     at      , low 

point    on    the    line,    which    would    allow 

iter   to   flow   to   tlie  point  of  least 

■■'  e. 

Check    values    are    designed    to    allow 

the    How    of    a    liquid    in    one    direction 

onlv.    to    positively    prevent    any    return 

How.     and    are    usually    applied    to    the 

circulation    pipe    for    this    purpose. 

These  are  two  kinds:  the  globe  and 
llf    swing    check. 

Tlie  passage  of  writer  through  the 
swing  check  is  more  direct  and  less 
Eressure  is  required  to  open  or  operate 
it. 

-  do  not  need  circulation  for 
tlie  same  reason  that  a  lavatorj  does, 
Is  only  small  quantities  of  water  are 
needed  at  a  time,  and  it  is  very  an- 
noying to  have  to  waste  time  draw- 
ing out  cold,  or  dead  water,  from  a 
lavatory  faucet,  and  enough  more  to 
warm  the  pipe  line,  before  hot  water 
reaches    the    fixture. 

water    is    pumped    by    hand,    it 
Is     -^till    more    annoying. 

Kitchen  sinks,  being  usually  close 
to  the  boiler,  are  seldom  in  need  of  a 
circulating   pipe. 

Hit    water    for    domestic    purposes    is 

commonly      heated      in      the       c king 

range     by     means     of     a      water      front, 

sometimes,    when    located    In  ick 

tire    pot,    calli    i     .i     •■.  back. 

1       -     water    front    or    back,    is    really 

i    i  iter     heater,     sometimes     termed 

■  ■  i  ter   supplies    this  r, 

usually    taken    from    the 

boiler;    this    pipe    is    called    the 
low    pipe    to    water    front. 

I  upper  pipe  from  the   water  front 

hot      water     to      the      storage 
l     "o'der.    and    is    caller"      .ie    hot 
low    pipe. 

A     wa  ter     fl  ont,     having 
mi     water    inside,    is    subji 
i  ere    strain,    internally,    and    tin  al 

i    i         o    be     much     thicker     to 

[his   double   tension,    water   and 

Water      fronts      an-      usual 

and     i.     i.d     to    resist    . 
-me.     when     cold,     of     700 
inch. 

req 

■ 
doll     is    made     thinner,     which 
ts  ability   to   resist   .1  n   exce  In 

Uld      tl.K  1      dO- 

'l  i.ige. 
T  ie    1  a  pai  il  .     ol     a     watei     1 

i     by     the     hi    ttii  -in 

exposed      to 

quare  i 

•stiniated    as    the    surface    in    the 

ing,   ond    enough    to 
tal.    boiler. 
The    quantity    of    water    heated 
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time     required     for     heating,      and      the 
amount    used,    varies    in    all    cases. 

The  capacity  of  the  heater  depends 
upon  the  requirements  of  a  building. 
ge  water  front  with  a  small 
reservo!"  means  very  hot  water,  with 
steam  causing  snapping  and  cracking 
sounds,  -and  straining  all  piping  con- 
ected  with  the  hot  water  system 
a  small  water  front,  with  a  large  boiler, 
produces    only    luke    warm    water. 

A  coil  of  copper  pipe  wMl  heat  about 
35  gal.  of  water  under  the  same  con- 
ditions   that    the    average    water    front 


11 

will    heat    17    gallons,    with     the    usual 
1  ■'.    Irom    62    to    ISO    degrees,    per    hour. 
This     coil     replaces      the      cast      iron 
water    front,     to     increase     the     heating 
ty,    often    avoiding    tin-    neoessitj 
for    a     new    range    or    front     of     larger 
size,    and    usually    proving   satisfactory. 
Boilers     are     usually     constructed     of 
copper    or    galvanized    iron,    sometimes 
ot    in    a    vertical    or    upright    position, 
111     when    conditions    are    such    that    it 
ecessary      to     install     them      hori- 
zontally  it    is   equally   practical,    the   re- 
sults   being    satisfactory    in    either    ln- 
1  ion. 


Firms     desiring     newi     on     special     classes     u 

t     buildings,     such     as     Bnnks, 

Churches,      Schools,      Hotels,     etc.,     will    find      si 

ich     Items     all     classified     and 

grouped     finder     proper     headings,     commencing 

on     this     page.       These     same 

llenu    are    again    repeated    under    "LOCAL/TIES' 

in   the   last   part   of  our  news 

department. 

APARTMENT  HOUSES. 


SAX  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $25,000.  Ar- 
chitects, Dunn  &  Kearns,  Monadnock 
Bldg.,  S.  F.  Owner,  J.  F.  Dunn.  The 
building  will  be  erected  on  the  north 
side  of  Pine  street  west  of  Leaven- 
worth, covering  an  area  of  25  by  120 
feet.  Interior  has  been  arranged  to 
contain  12  large  suites  of  three  and 
four  rooms.  Interior  finish  will  be  of 
pine  with  elm  panels  and  some  hard- 
wood floors.  All  suites  will  be 
equipped  with  wall  beds  and  private 
bath  rooms.  Plans  provide  for  a  cen- 
tral heating  system  and  hot  water 
supply.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Marble  will  be  used  in  the  entrance 
vestibule.  Plan?  are  being  prepared 
and  will  be  ready  for  figures  within  a 
month. 

SAX  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $15,000.  Ar- 
chitects. Falch  &  Knoll,  Hearst  Bldg., 
S.  F.  Owner,  William  Hencke.  This 
building  was  mentioned  here  when  the 
architects  were  first  commissioned  to 
prepare  plans.  The  structure  will  be 
erected  on  Page  street  east  of  Fill- 
more, covering  an  area  of  25x92  feet. 
There  will  be  a  total  of  six  modern 
suites  of  two  and  three  rooms  with 
private  bath  and  wall  beds.  Interior 
finish  will  lie  of  pine  with  some  elm 
panels.  Plans  provide  for  a  central 
heating  system  and  hot  water  supply. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Exterior  of  the 
building  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and  figures  are  being  taken. 
SAX    FRANCISCO— Apartment    house, 

storj  and  base,  frame.  Cost  not 
stated.  Architect,  none.  Owner,  K. 
Anderson,  Hearst  Bldg.,  S.  F.  The 
building  will  he  erected  on  the  north 
side  of  Highland  avenue  west  of  Holly 
Park,  covering  an  area  of  30x51  feet. 
Plans  provide  tor  a  total  of  six  suites 
of  two,  three  and  four  rooms.  Interior 
lini  h  will  be  entirely  of  pine.  All 
suites  will  have  '.vail  beds  and  private 
bath  rooms.  Bath  rooms  will  have 
composition     (loons     and     tile     wainscot. 

*    water    system    will    be   Installed. 

Exterior  of  the  building  will  he  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath  Plan  are  complete  and 
in  the  hands  of  the  owner  who  will 
do   the   work    by    Day    Labor.      All    mate- 


rials   are    now    being    purchased. 

SAX  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $10,000.  Archi- 
tects,  Dunn  &  Kearns,  Monadnock 
Bldg.,  s.  F.  Owner,  M.  Byrne.  The 
building  will  be  erected  on  the  west 
line  of  Webster  street  102  feet  south 
"f  Pacific,  covering  an  area  of  46% 
feet  by  100  feet.  The  structure  will 
contain  twelve  suites  of  two-  three 
and  four  rooms.  All  apartments  will 
lave  wall  beds  and  private  baths.  In- 
terior  finish  will  be  of  pine,  elm  panels 
and  hardwood  floors.  There  will  be 
steam  .heat  and  a  hot  water  system. 
Math  rooms  will  have  composition 
floors  and  tile  wainscot.  Marble  will 
be  used  in  the  entrance  vestibule.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath  and 
rustic.      Plans    are    being    prepared. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architects,  M. 
S.  Yager  and  Co..  Trust  and  Savings 
Bldg.,  L.  A.  Owner.  C.  C.  Hooper.  The 
building  will  be  erected  on  a  corner 
site  covering  an  area  of  52x150  feet. 
Plans  show  a  total  of  110  rooms  ar- 
ranged  in  two  and  three  room  suites. 
All  apartments  will  have  connecting 
rooms  and  wall  beds.  There  will 
no  heat,  elevator  service,  vac- 
uum cleaning  system  and  hot  water 
plant.      Interior  of  the   building  will    be 

i     in    pine    with     some      i.ndw i 

and     elm    panels.        Bath      rooms 
will  have  cement  floors  and   tile   wains- 
cot      Exterior     will     be      faced      with 
pressed     Prick.       Construction     will     he 
I    on   by   the   II.    s.    rager   Co. 
I.' is     ANGELES,     CAL.    —   Apartment 
■  'use.    3    story    and    base,    brick, 
Architect.    L.    L.    Jones,    I.    W. 
Hellman    Bldg.,    L.    A.        Owner.     J.      P. 
h        The    building     will     .over    an 
ol     53x  1  1 5     feel        T  ie!  e      will     he 
two    stores    on    the    first     floor    and     Id 
arranged  in   two  ami  three  room 
■"I     tlie    upper      floors.        Interior 
will   be   of   pine   throughout.      All 
'-ill    have    wall    beds    and    private 
hi-        There      will      be      steam 
elevator    E«rvice   and    a     vacuum 
-■     system.        Exterior      of      the 
rig     will     be     faced     with     pressed 
brick.      Plans    are    being    prepared. 

BANKS 


ERBANK,        STANISLAUS 
CAL        Bank.     2     stOrj 

eel    1 1 Architect,  C.  H    Ru   - 

1  s    F.    Own- 

er-.   Rlverbank   Land   Co      The   building 


will  be  erected  on  a  corner  site  cover- 
ing an  area  of  50x125  feet,  There  will 
be  stores  on  the  firsi  floor  besides  the 
hank.  Upper  floors  will  he  arranged 
for  offices  and  living  apartments.  In- 
terior finish  will  be  of  pine  except  in 
the  bank  which  will  be  finished  in 
hardwood  and  tile.  Special  fireproof 
vaults  will  he  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  segre- 
gated  figures  are  being   taken. 


BATH  HOUSES. 


ALAMEDA,     ALAMEDA     CO.,     CAL— 

Bath  house,  1  story,  reinforced  con- 
crete. $40,000.  Engineer,  City  En- 
gineer Chapman.  Alameda.  Owners, 
City  of  Alameda.  This  work  has  been 
mentioned  here  before  when  the  en- 
gineer was  first  instructed  to  prepare 
plans.  The  building,  which  is  to  con- 
tain a  large  swimming"  tank  120x200 
feet,  will  be  erected  adjoining  the  city 
power  house.  Hot  water  exhaust  from 
the  power  plant  will  be  used  to  heat 
the  tank.  Special  sail  water  filters 
will  be  installed.  Exterior  of  the 
building  will  be  faced  wtih  ci  mi  n1 
plaster.  A  glass  roof  will  he  used. 
Plans  are  nearly  complete  and  bids 
Will  he  called  for  as  soon  as  funds  can 
he    made   available. 

LONG  BEACH.  LOS  ANGELES  CO., 
CAL.  —  Eath  house  and  auditorium.  2 
Story  brick  and  steel,  $600,000.  Archi- 
tect. Albert  C.  -Marin.  Higgins  Bldg., 
L.  A.  Owners,  A  syndicate  headed  by 
Frank  Strong  of  Long  Beach.  Tin-  city 
of  Long  Beach  has  been  asked  to  grant 
a  franchise  for  the  construction  of  a 
Class  A  building  on  the  Strand  be- 
tween Pine  and  American  avenues  cov- 
ering an  area  of  150x200  feet.  There 
will  be  a  plunge  200  by  100  feet.  200 
bath  rooms  and  an  auditorium  with  a 
eating  capacity  of  10, people.  Pre- 
liminary plans  have  been  prepared. 
Further  mention  will  be  made  of  this 
work   as    "\e   plans  progr< 
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be  of  pine  and  redwood.  Some  art 
glass  will  be  used.  Exterior  of  the 
building  will  be  covered  with  cemeni 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are    being    taken. 

LA  GRANDE,  ORE.— Church,  1  story 
and  base,  brick  and  stone,  $25,000.  Ar- 
chitects, Tourtellotte  &  Hummel,  Roth- 
child  Bldg,.,  Portland.  Owners,  Roman 
Catholic  Church  of  La  Grande.  The 
building  will  cover  «n  area  of  39  by 
90  feet  and  has  been  designed  in  the 
cla-sic  style.  Plan-  provide  for  a  main 
auditorium  seating  about  500  people, 
class  rooms  and  pastor's  study.  Inter- 
ior finish  will  be  of  pine  throughout. 
There  will  be  steam  heat.  Basement 
will  contain  the  heating  system  and  a 
gymnasium.  Some  ornamental  plaster 
work  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  cut  stone.  Plans  are  nearly 
complete  and  figures  will  be  called  for 
shortly. 
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FLATS. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


Contracts  Awarded. 

VANCOUVER,       B.      C      -I  io\  i  i  nmenl 

d^,k.     reinfoi  ci 

•  er's    name    nol       tated       Ott  ners, 
Pro\  incia  1      Govi  Cont  ractors, 

[em  . i    j  .  -        ,  ,       m,  Donald,     White 

rai ce,    $1,500,- 



VALE    TO    ODELL,    ORE    AM  >  WASH. 

nd  steel.     $  l  56,000. 

i    \v.   i: 

and    N.    Co 

ilroad    and  Con- 

Poi        nd.    Con- 
Note — Tin     con 
ti  nt    calls    for    the  i    of    12 


f-HURCHES. 

BERKELEY,    ALAMEDA    CO.     CAL 

and  has.-,   frame,  $5,000. 
Architi    I  lifornl  i 

Berki  ley.      <  iwnei  s, 

ireh.      The    building    will 

of   San   F       a  a    

audltoi  ople  and  Sun- 

sh   will 


COURT  HOUSES. 


SAN    FRANCISCO— City    hall,    4    story 
and     dome.     Class     A     construction,     $4,- 

500, Architects.  Bakewell  &  Brown, 

251  Kearny  street.  S.  F.  Owners,  City 
and  County  of  San  Francieeo  Bids 
opened  at  the  last  meeting  of  the 
Bi  ii  !  of  Public  Works  for  the  granite 
wo  i  on  i  he  new  City  Hall  slum  M,  - 
Gilvary-Raymond  Granite  Co.  of  this 
city  low  at  $991,313.  Three  other  firms 
submitted  figures,  one  Los  Angeles 
firm    being    included.      The    next    lowest 

bid    'mho'    fr the    Raj'mond    Granite 

Co  al  $1,010,588.  Bids  were  reported 
as  being  very  satt  factory  to  the  Board 
of  Pul  lie  Works  and  it  is  stated  that 
i  '  VTcGilvray  figures  were  some  $225,- 
0001  below  the  architects'  estimate.  A 
contract  will  he  awarded  shortly.  A 
complete  list  of  the  bds  appears  under 
eading    of    San    Francisco    in    this 

: 


FACTORIES  &  WAREHOUSES. 


SACRAMENTO,  CAL  —  Warehouses, 
2,  1  story,  frame,  $11,500,  Architect, 
none.  Owners.  McGilvray  Cons't.  Co., 
1007  ith  street,  Sacramento.  These 
buildings  will  be  erected  on  the  com- 
pany's property  bounded  by  10th  and 
11-th  street  and  B  and  C.  There  will 
e  cemen  t    floors.     Exteriors   will   prob- 

ablj     i  '       with    galvanized    iron 

til    s-tock     brick     ma  y     he     used. 

Plan!      '    '       '      i     '        .1  rids    of    the    owners 
and    i  he    work    will    be     don,-     bj      Da 
Labor. 


PIRE  HOUSFS 


HAYWARD,    ALAMEDA    CO.,    CAL— 

Firehou  -      !     to       and   ba  si  .   fra  me  a  nd 

Jol  n      i  laar, 

I  Tow  ii     of     I  lay  ward 

ie  er I   on   Ci 

tween    B   a  nd    i '   sti  eets.      The 

looi     will    i"'    ana  nged    for    three 
ind     thi        econd 

i i '!'■'"      quarter         I 

e   of   pi  ne    i  h  roughout,      A 

cemeni    if will    be    used    over   a    pa  rl 

of  i  ie   Hrsl   flooi       3p<  cial  elei  I  ric   «  ork 

tun      ■■•.  ill   i"'   i  nstalled. 

it    of    the    building    will    be    cov- 

th   i i   brick    i  em  er.     Plans 

lei figures     are     being 


SAN  FRANCISCO— Flats,  3  etory  and 
iise,  frame,  $6,500  Architect,  none.  . 
i  Ivt  ior.  William  R.  I  Ullon,  538  H  I  igh  I 
st  net.  S.  F.  The  building  will  be 
erected  on  the  south  side  or  Page 
street    east    of    Fillmore    and    will    cover 

-a    of   25x105    feet.      Plans   provide 

"i  i  nice  Hats  of  live  rooms  and  bath 
each.  All  interior  finish  will  be  of 
pine  and  redwood.  Some  hardwood 
doors  will  he  used.  There  will  be  an 
open    fire    place    in    each    of    the    living 

n-    with    a    brick     or     tile     mantel. 

Bath  rooms  and  kitchens  will  have  tile 
wainscot.  .Marble  will  be  used  in  the 
entrances.  Exterior  of  the  building 
will  be  covered  with  shiplap  in,] 
cement  plaster.  Plans  are  in  the 
hands  of  the  owner  and  work  will  be 
done  by  Day  Labor.  All  materials  are 
now  being  purchased, 

SAN  FRANCISCO — Flats,  3  story  and 
ba  e,  frame.  Cost  not  stated.  Archi- 
tects, Rousseau  &  Rousseau.  Monad- 
nock  Bldg.,  S.  F.  Owner,  Charles  H. 
Cassasa.  The  building  will  be  erected 
at  1915  Lake  street  and  has  been  de- 
signed to  contain  four  residential  flats. 
Interiors  will  be  handsomely  finished 
in  pine  and  redwood  with  some  hard- 
wood veneer  and  imported  tapestry, 
llaiwood  Hours  will  lie  used  through- 
out. Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  There 
will  be  a  large  open  fire  place  in  each 
of  the  living  room-.  Mantels  will  be 
of  tile  and  brick.  Tile  wainscot  will 
be  u-ed  in  the  bath  rooms.  Exterior 
of  the  building  will  be  covered  with 
shiplap,  rustic  and  brick  veneer.  Plans 
are  complete  and  figures  are  being 
taken. 

STOCKTON,  SAN  JOAQUIN  CO.. 
CAL — Flats,  2  story  and  base,  frame. 
Cost  not  stated  Architect,  Walter 
King,  Elks'  Bldg.,  Stockton.  Owner. 
Joe  Lynch.  The  building  will  be 
erected  on  a  corner  lot  at  the  intersec- 
tion of  Lindsay  and  San  Joaquin  streets 
and  has  been  designed  to  contain  two 
modern  four  room  fiats.  Each  'flat 
will  have  one  hath.  Interior  finish 
will  be  of  pine  and  elm  panels.  Hard- 
wood floors  will  he  used  in'  the  prin- 
cipal rooms.  There  will  be  a  large 
open  lire  place  in  each  of  the  living 
rooms.  -Mantels  will  he  of  t:,e.  Tile- 
will  he  used  in  the  hath  rooms  and 
kitchens.  Exterior  of  the  huildting 
will  he  covered  with  rustic.  I  Ian  an 
complete  and  lie  arcs  are  heigr  taken, 
♦- 

GARAGES. 


SAX  FRANCISCO  —  Garage,  1  story 
i  ii.i  I, aso.  brick  aiol  steel.  Cost  not 
-lair, I  Architects,  .Miller  &  Colnesnil. 
I. irk  Bldg.,  s  I'  i  u\  ners,  Cool  Estate 
Tl  is  building  will  be  erected  at  the 
corner  of  Steiner  and  Ellis  streets  ami 
will  emir  a  lai:','  area.  There  will  lie 
i  concrete  foundation,  brick  walls  -and 
steel  roof  trusses.  Cement  floor  will 
i.,'  used.  The  building  has  been  de- 
i  or  a  lai  ue  commercial  ga  rage 
ami  will  Include  besides  the  storage 
space  an  office  and  completely 
equipped  machine  shop.  Special  gaso- 
line   storage    tanks    and    metal    window 

in,,  and  sash  win  io-  specified 
Exerlor  of  the  building  will  he  face, I 
with  pressed  I. rick.  Plans  are  being 
ii    pared 

sax    FRANCISCO      Garage,    i    storj 

and    base,    reinforced    concrete,    $20,1 

Architect,    Herman      Barth,     12     Geary 
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street.    S.    F.    Owner,   Martin    K 
ner.      Tlie   building-   ha.-    been 
for    a     garage    and      automobile      sales 
-    and  will  be  erected  at      le  south- 
rner    of    Van     N  — 
Pacific     street.       Interior     of     t  front 

portion    of    tlie    building-    will      •        uid- 
somely    finished    in    hardw. 
and   tile.     A  cement   floor   will      e   used 

:'    tlie    building    will 
repair    shop    and    shipping    r<  Ex- 

terior  will   be   faced  with   cement   plas- 
ter.      Metal     window     sasl 
are    specified.       Plans    are  ■_      pre- 

pared. 

OAKLAND.    CAL. — Garage    and      ales 
rooms.     1    story    and     base,      reinforced 
concrete.      Cost    not    stated.       A 
Frederick     H.     Meyer.     Bankers'  -- 

merit   Bldg..   S.   F.      Ownei 
The    building    will    be    erected 
corner   of    24th    and    Broadway 
been    designed    as    the    Oakland        ead- 
quarters    of   the   Kiss  Inter- 

ior of  the   office   space  -and    sales        oms 
will     be    handsomely     finished         Hard- 
woods and  tile  will  be  used.     A 
and    tile    floor    will    be    specified.      Metal 
window    sash    and    frames    and 
machine    equipment    will    be     ii 
Exterior    of   the    building    will    be    faced 
with    cement    plaster.      Plans    an 
prepared. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


PROSPECTIVE     BIDDKIiv 
Supervising:    Architect. 

Specifications  for  work  under  the 
office  of  the  supervising  architect  ave 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in   these  columns: 

Pnsnilena,     Cal.,     Construction.     Septem- 
ber   11. 

King     Lumber      Co..      Chariot 
Va. 

Hiram     Lloyd      Building     and  'Ob- 

struction   Co..    St.    Louis.    Mo. 

J.  E.  &  A.  L.  Pennock.  1003  Land 
Title    Building.    Philadelphia,    Pa. 

M.    Ye-ager    &    Son.    Danville,    111. 

Dieter  &  Wenzel  Construction  Co., 
Wichita.   Kan. 

J.  W.  Wiese.  1301  City  National  Bank 
Building.     Omaha.    Neb. 

Wise    Granite    Co.,    Richmond.    Va. 

Sound    Construction   and    Ens;.  - 

-ntral     Building.      Los 
Cal. 

-    west    Contractor    and    M 
turing    Co..    506    Douglas    Building.    Los 
Angeles.   Cal. 

.1.     W.     Atkinson.      Color 
Colo. 

E.  Schulter.    Santa    Barbara.    Cal. 
Sound     Construction      Co.. 

Wash. 

F.  .1.    Anweg.    244    Kearny    st: 
Francis. 

Campbell     Building     Co 

Utah. 
E.    F.    Burke,    143s    Kll .  - 
Francisco.    C 

W.    F  Si     .limes   Building 

New    York    City. 

vin     Franelaco,    i  ill..      \  nult      Construes 
lii. n.    September    ^. 

fe    and    Lock    •'■       Canton 

B.     F.    Sturtevant    Co.. 
1 1     C. 

Skinkrr    .ii    Garrett.    117    Evai 
ing,    Washington,    1 1 

David  Construction  Co.,  Union  Trust 
Building,    Washington.    D.    C. 
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Wells  Construction  Co.,  619  Wither- 
spoon    Building.    Philadelphia,    Pa. 

-    Contracting   Co.,    1 1  !3 
way.    New    York    city. 

Duplex     Electric     Co.,     516       W 
street.    New    York    City. 

P.  F.  Cormley  Co.,  Union  Trust  build- 
ing.   Washington,    D.    C. 

Carbon  Steel  Co.,  foot   of  12nd 
Pittsburgh.    Pa. 

E.   A.   Ohme  street. 

New  York  city. 

York    Safe    and    Loi-k    Co.,    Yorl 

Hall's    Safe    Co.,    Spring    Grove 
nue,    Cincinnati.    Ohio. 

Herring-Hall-Marvin  Safe  Co.,  100 
Broadway,    New    York    city. 

Manganese  Steel  Safe  Co 
way.   New    York    City. 

Mo-ler    Safe    Co.,    Hamilton.    Ohio. 

Remington  &  Sherman  Co.,  636  Rich- 
mond  street.    Philadelphia,    Pa. 

Charles    Wright,    25    Stockton 
San    Francisco.    Cal. 

Excavation.     I  neompalisre     Project. 

The  following  bids  were  ope: 
the  I".  S.  Reclamation  Service  at 
rose.  Colo.,  for  excavation  of  t 
canal,    Uncompahgre    project.    Colo.: 

Item    1,    schedules    2.    4.    3.    6    and    7: 

2.  schedules    2    and    4. 

Ellsworth -Klaner      Construction      Co.. 
Building,    Pittsburgh.    Kar 
is    or    none,    item     1.     $: 

Sayler       Construction       Co..       Lamar 
Colo.,   team   work    only,   item    1.    ; 
all    schedules    or    none. 

Saler       Cons',  ruction       Co,       Lamar, 
Colo.,   team   work    only,    item    1.    ; 
•all    schedules    or    none. 

Reynolds-Ely  .  Construction  Co. 
Springville.  Utah,  item  1,  $24,992:  all 
schedules   or   none. 

Roylance  &  Bate.  Springville.  Utah, 
item    1.    $4ii.317. 

C.    B.    -  Rocky    Ford,    Colo., 

item    2.    $10,72 
PuRet    Sound    fiiiuners-     Quarters,     etc. 

The  following  bids  were  rec» ■:■.  ■ 
the  chief,  bureau  of  yards  and  docks. 
Navy  Department.  Washington,  D.  C, 
for  gunners'  quarters  and  filling 
house  at  the  naval  magazine.  Puget 
Sound.    Washington: 

Item  1.  Work  complete:  2.  gunners' 
quarters:  3.  filling  house:  4.  add  to 
item  1  for  substituting  asbestos  for 
wood  shingles:  5,  add  to  item  1  if  front 
dormers  and  porch  be  built  as  indi- 
cated  on   drawing. 

Carlson  &  Son.  Seattle.  Wash.,  item 
1,    $7,851;    4.    $221:    j      - 

Ericsson    &    Lerson,     Seattle.     Wash, 
item     1.    t7.3S4.70;    2,     $5,896   15;     3,    $1,- 
- 

Johnson  &  Odin.  Henry  Building. 
Seattle.    Wall.,   item   1,    $7 

3.  $1,424:    4.    $4 v.:    3.    $30. 

Gravel  Cars. 
The  secretary  of  the  interior  has  au- 
thorized tlie  Reclamation  Sei  \ 
purchase  36  gravel  cars  at  not  to  ex- 
it for  use  in  connection 
with  work  on  the  Arrowrock  dam. 
Poise    irrigation     project.     i 

Bridge,   \\  arm    Springs,   Ores. 

The    following   !.:  ned    by 

the   commissioner    of    Indian    affairs    for 

the     construction      of     a      steel      bridge 

,;es    river,    abutting 

Warm    Springs    Indian    reservation: 

'1'  ■  Midland  Bridge  Co..  Kansas 
City,    Mo.— No.    l.    riveted    brldgi 

. 
connected    bridge  rete    abut- 

ui. ni-.    $13,388;     No.     3.     riveted 
with     tubular     abutments,     $12,450,     ac- 
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\',,.      I.      pin-connected       bridge 
alar    abutments,    $11,688;    time 
-   afterward. 
Norl  Co.,    Portland,    Oreg., 

(1  I  985;     2.    J    1,7 3,     $13,706; 

L5C    days, 
i    Structural  Steel   Works.  Oma- 
,     No.     1.    $13,485;     2.     $13. '13m;    3. 
.      $12,499;    '   mi       ■  5       .lays. 
Moore,   31    4th    street,   Portland. 
\        I     $14,050;    2.    $13.1523:    3.    $12,- 
I.    $12,123:    time.    150    days. 

is     Steel     Bridge    Co.     St.      Paul. 
Minn..  $1".12.3    for    pin-connected   bridge 
.    -ft    approaches;    time.     150 
- 


Seattle,    Wash..    Power    Boat. 

following   bids   were   received   by 

ou   e    inspector.    16th   district. 

Wash.,    for    one    service    power 

les     H.     Curry.      Seattle.      Wash.. 

:  oat    only:    100    days:    accepted. 

Bjarne    Pederson.    Seattle.    Wash..    $3.- 

i-    only:    100  days. 
Hairy    Crosby.    Seattle.    Wash.,   $3,000. 
I    scow;    $100    days. 


Material     for    Canal      Fortifications. 

The    Isthmian    Canal    Commissi 

lisil      ii-    for    the    purchase 
of  a   quantity   of   material    required   for 
storehouses  for  the  Panama   Canal   for- 
-  ions 

material    to    be    furnished    under 
:         -     except    the    rivets,   is 
f     standard     commercial     open- 
steel,   subject   to  surface   inspec- 
ly    at    the    point    of    fabrication. 
: I  e   to  be   a   standard    grade 
of   rivet   steel.      The    material    for    con- 
venience   of    reference    is    divided    into 
four   divisions:      The    first   comprises    17 
isses    in    three    parts    each, 
with    anchor     bolts    and     bed      plates, 
ssary    for   field  assembly,   34 
ion    rods,    complete,    with     pins. 
1    washers. 
T    e    second    division    is    intended    for 
Toro    Point,    and    comprises    the    neces- 
sary    girders,     floor      beams,      channels, 
ons.    anchor    bolts,     and     rivets 
to    make    the    suspension    system    of    a 
loot    in   an    eight-panel    build- 
ing. 

The    third    division    is     intended     for 

land    and    comprises    the    neces- 

girders,     floor     beams,      channels. 

ns,  or  bolts,  and   rivets  to 

the    suspension    system    of   a   sec- 

:>     reinforced    concrete    floor    in 

en-pane]    building. 

fourth    division    calls    for    mate- 

.i    lead     traveling    crane 

runway    and    indicates    the    amount     of 

I    to    be    marked    for    each     des- 

T    e   material  called    for   in   the   speci- 
-    follows: 

■i    1.    for    Toro 

3    II  s    steel,    division    1,    for  NaOS 

-    steel,    division    2.   for  Toro 

steel,    division    3,    to 

-teel.    division    4.    for  Toro 

S.SS1  vision     4.    for  N.ios 


>lai.    Island,   Cal.,    Dredging. 

ief    bu- 
of  yards  ttnil  docks.   Navy  Depart- 
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meat,  Washington,  D.  C„  for  dredging 
channel  and  basin  in  Mare  Island 
Strait  and  removing  rocks  and  the 
work  readvertised,  new  bids  to  be 
opened   September   6. 


Bellingluiiii.    Wash.,    Post    Office. 

The  contract  tor  painting  plaster  in 
the  U.  S.  post  office,  Bellingham,  "Wash., 
has  been  awarded  to  Seth  A.  Atwood 
Paint  &  Wall  Paper  Co.,  Bellingham, 
Wash.,    at    $22.77. 
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style  and  will  be  absolutely  Hreprool 
throughout.  There  will  be  a  complete 
steel  frame  with  stone  and  terra  cotta 
facing.  Interior  finish  will  be  of  metal 
and  stone  with  some  hardwood.  Floors 
will  be  of  cement  and  tile.  A  steam 
heating  system  will  be  installed. 
Working  drawings  will  be  complete 
and    bids    will    be    called    for    this    fall. 


w.  .in  i  da  ■      Sept. 


1913. 


Douslnx.    Wyo.    Post    Office. 

Under  bids  opened  for  the  construc- 
tion of  the  Douglas,  Wyo.,  public 
building  all  bids  received  on  that  date 
have    been    rejected. 


Rotnvell,    X.    Met,    Vault    Shelving. 

The  following  bids  were  received 
by  the  supervising  architect,  Treasury 
Department,  Washington,  D.  C,  for  in- 
stalling metal  vault  shelving  for  the 
V  s  post  office  and  court  house,  Ros- 
well.   N.    Mex.: 

Watson  Mfg.  Co.,  Jamestown,  N.  Y., 
$856. 

The  Berger  Mfg.  Co.,  Canton,  Ohio, 
$942. 

The  Canton  Art  Metal  Co.,  Canton, 
Ohio,    $948. 

Art  Metal  Construction  Co.,  James- 
town.   X.    Y.    $1,048. 

General  Pireproofing  Co.,  Youngs- 
town,    Ohio,    $1,218. 

The  Van  Dorn  Iron  Works,  Cleve- 
land.   Ohio,    $1,760. 


Transmission    Line. 

The  secretary  of  the  interior  has 
awarded  contract  to  the  Standard  Un- 
derground Cable  Co.,  of  Los  Angeles, 
Cal.,  for  furnishing  wire  for  trans- 
mission line,-  in  conection  with  the 
Boise  irrigation  project,  Idaho.  The 
contract    amounts    to    $5,834.05. 


Caspar,   Wyo.,   Post   Office. 

All  bidders  for  the  construction  of 
the  l"  S.  post  office,  Caspar,  Wyo.,  will 
be  requested  by  the  supervising  ar- 
chitect to  make  certain  changes  in 
their  bids  in  order  that  the  cost  of 
the  building  may  be  brought  within 
the    amount    appropriated    by    Congress. 


HALLS  &  SOCIETY  BLDGS. 


BURLINGAME,      SAX      MATEO      CO., 

CAL    -Citj    hall,  2   -lory  and  base,  brick 

i    el.       Cost     not    stated.       Archi- 

tect,      Charles     Peter      Weeks,      Mutual 

Bank     Bldg.,    S.    F.       Owners,     City     of 

game.      A   change   has   been   made 

in    the  call    for   bids   on   the   Burlingame 

City    Hall.      The    time    for    figuring    the 

work  ■  nded    to   September 

T    ■      amount     oi     the    bond    has 

i    of   the   con- 

]    must   be  ac- 

certl  Bed    check    of    10 

int    of    the    bid.   An 

proposal       containing        these 
.•bant;.  I      thi      Dall]      Paclfli 

Builder   under   the   head    of   Official    Ad- 
ing. 
SAX    FRANCISCO  —  Soil  net      <t 
1  \'.,    §to  e.    Class   A   construc- 

ts t .   Lewii     P     Ho 
S       IV         owners, 
Park    Trust..  Prellmi- 

fllng,   which     Is 

.    ii  ■      |.l   i.  .       I  n     '  odd.    ii 

I    by   the 
Park      Come  ind      working 

drawings  are  now  being  prepared.  The 

building     Is     designed     In     the     classic 


HOTELS. 


SAX  FRANCISCO — Hotel,  4  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Architect,  Arthur  T.  Ehrenpfort,  2J1 
Kearny  street,  S.  F.  Owner,  Metta 
Hacks.  The  building  will  be  erected 
at  the  southwest  corner  of  Olive  and 
Larkin  streets  on  a  lot  60x100  feet. 
First  floor  will  contain  three  stores 
besides  the  hotel  entrance.  Upper 
floors  have  been  divided  into  60  guest 
rooms,  all  of  which  will  have  private 
baths.  Several  of  the  rooms  will  also 
be  equipped  with  wall  beds.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  steam  heat,  elevator  service 
and  a  .hot  water  supply.  Bath  rooms 
will  have  cement  floors  and  tile  wains- 
cot. Patent  store  fronts  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Contracts 
for  the  excavating  and  foundation 
work  have  been  awarded.  Other  parts 
of  the  work  are  now  being   figured. 

OAKLAND,  CAL — Hotel  alterations,  4 
story,  brick,  $20,000.  Architect,  C.  W. 
Dickey,  Central  Bank  Bldg.,  Oakland, 
Owners,  Abrahamson  Bros.  The  pres- 
ent building  at  the  southeast  corner  of 
1 3th  and  Clay  streets,  and  for  several 
years  occupied  as  a  lodge  ball,  will  be 
remodeled  into  a  modern  hotel.  The 
work  will  include  division  of  the  floors 
into  guest  rooms,  interior  plaster 
work,  electric  work,  plumbing,  new 
interior  finish,  painting,  and  the  in- 
stallation of  a  central  heating  system. 
Exterior  of  the  building  will  not  be 
changed.  Plans  are  nearly  complete 
and  figures  will  be  called  for  shortly. 
LOS  ANGELES,  CAL. — Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  Morgan,  Walls  & 
Morgan,  Van  Nuys  Bldg.,  L.  A.  Owner, 
Victor  Ponet.  The  building  is  to  be 
erected  at  the  corner  of  Pico  and  Hope 
streets.  Interior  will  contain  in  the 
neighborhood  of  120  rooms,  a  large 
per  cent  of  which  will  have  private 
baths.  Interior  finish  will  be  of  pine 
and  hardwood.  Plans  provide  for 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  plant. 
There  will  be  metal  window  sash  and 
frames.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  he  faced  with  pressed 
brick.  Only  preliminary  plans  have 
been    prepared. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel,  $50,000.  Ar- 
chitects, .May  In  ii  \  and  Parker,  Pacific 
ic  Bldg.,  L.  A.  Owners,  Con- 
olidated  Realty  Co.  The  building  will 
be  erected  at  the  corner  of  14th  and 
Hill  strcts  and  will  cover  an  area  of 
mi  n|  i..  i  First  Moor  will  contain  a 
large  lobby,  offices,  dining  room  and 
kitchen.  Upper  doors  will  be  divided 
int.,  60  gue  i  rooms  and  18  baths,  In- 
terior finish  will  be  of  pine  and  hard- 
wood. Bath  rooms  will  be  finished  In 
tile.  There  will  be  steam  heat,  ele- 
vator service,  a  hot  water  system  and 
cleaning  plant.  Exterior  of 
in.  building  will  be  faced  with  pressed 
brick.      Plans    are    out    for    figures. 


Contracts  Awarded. 

PORTLAND,     ORE.  —  Ho  i 

and    base,    brick,    $25,000.      Architect,   A. 
C.  Ewart,    Bea  I.    Bldg  ,    Poi  I  ■  i  rid 
Mr.      Ryan.        Contractor,       G.       Zanello, 
Builders'     Exchange,      Portland. 
tract    price,    $25,000. 

I.MS  ANGELES  CAL.— Hotel, 
and  base,  brick  and  steel,  $43,000.  Ar- 
chitects, Neher  and  Skilling,  Garland 
Bldg.,  L  A.  Owner.  W.  II.  Wagnefl 
Contra,  tors,  Alia  Planing  Mill  Co.,  830, 
McGarry  street,  L  A.,  general  con- 
1 1  a.  i  ion  only.  i  lontract  price,  $13,- 
690. 

LOS  ANGELES,  CAL — Hotel,  3  story 
and  base,  Class  C  constructio  $22,000. 
Architect,  Albert  C.  Martin.  Higgins 
Bldg.,  L.  A.  Owner,  J.  Demozzi.  Con- 
tractor, H.  D.  Sylvester,  Central  Bldg., 
L.    A.      Contract    price,    $22,000. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO — Exposition  audi- 
torium. Class  A  construction,  $1,000,000. 
Architect.  Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Plans 
and  specifications  for  the  plumbing, 
heating,  ventilating  and  electric  work 
on  the  Exposition  Auditorium,  which 
is  to  be  erected  in  the  Civic  Center, 
have  heen  completed.  Bids  will  be 
opened  by  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Co.  on  Septem- 
ber 18th.  Separate  bids  will  be  re- 
ceived on  the  plumbing  and  electric 
work,  and  under  heating,  for  the  sys- 
tem complete  and  for  four  divisions, 
covering  the  following  work:  Direct 
heating  and  vacuum  pumps;  sheet 
metal  work,  fans,  motors  and  air  heat- 
ers and  air  washers.  Plans  can  be  se- 
cured from  the  Director  of  Works, 
Service  Bldg.  An  official  proposal  ap- 
pears under  the  heading  of  Official  Ad- 
vertising  in    this   issue. 

SAN  FRANCISCO — Exhibit  building, 
frame  and  concrete  construction,  $100,- 
niMi.  Architects,  Righetti  &  Headman. 
Phelan  Bldg.,  S.  F.  Owners,  Swiss  So- 
ciety. These  architects  have  just  re- 
ceived a  commission  to  prepare  plans 
for  a  large  building  which  will  be 
erected  on  the  Exhibit  Section  of  the 
Panama-Pacific  International  Exposi- 
tion for  the  Swiss  Society.  Construc- 
tion will  be  of  liame  and  cement  plas- 
ter. 


RESIDENCES. 


SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects, Rousseau  &  Rousseau,  Monad- 
nock  Bldg.,  s.  F.  Owner,  Mr.  Ca  nine 
The  house  has  been  designed  for  a 
seven  room  dwelling  and  will  be 
erected  on  Douglas  street  west  of  17th 
street.       Interior     will     be      finished      in 

pine    with    Mini.'    h.n.lu I     floors    and 

elm  panels.  There  will  be  furnace 
boot  and  "I"  ii  in  .'  place.  Mantels  will 
be  of  brick.  Tile  will  be  used  in  the 
i. atl in  and  kitchen.  An  auto- 
matic water  heater  will  be  in 
Exterior  of  the  house  will  be  covered 
wii  h  .  em.  n  i  plaster  on  meta  i  la  I  h, 
I 'bins   are   being  prepared. 

SAN  FRANCISCO— Resience,  2  story 
:,,i,i  base,  frame,  $2,500.  Architect, 
none.  '  '"  ner,  F,  Nelson,  30  Pi  ei  Idlo 
Terrace,  s,  F.  This  dwelling  will  be 
similar  I"  a  number  of  other  houses 
erected    by    Mr.   Nelson   on   property    on 
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California   street    wes  avenue. 

There  will  be  six  rooms  and  bath. 
Interior  rinish  will  be  of  pine  through- 
out. Hardwood  Boors  will  be  used  in 
the  living-  room,  dining  room  and  re- 
ception hall.  There  will  he  a  large 
open  tire  place  in  the  living  room 
with  tile  or  brick  manti  will  be 

used    in    the   bath    and    kiti  Exter- 

ior  of   the    house    will   be  •   1    with 

rustic    and     cement     plaster      on      metal 
Plans  and    in    the 

hand:  of  the  owner.  Work  will  be 
done   by   Day   Labor. 

SAN  FRANCISCO— Residence,  3  story 
and     base,     frame.      $3,500  Architect, 

none.  Owner,  .lames  Tobin,  :S  Joice 
street.  S.  F.  The  dwelling  will  be 
erected  on  Joice  street  near  Pine  and 
will  contain  seven  rooms  and  bath. 
All  interior  finish  will  be  of  pine. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  furnace 
beat  and  open  Are  place.  Mantel  will 
be  of  brick  or  tile.  Tile  will  lie  used 
in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  ol  ng  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Dans  are  com- 
plete and  work  will  be  done  by  Day 
Labor. 

SAX   FRANCISCO — Residence.  2  story 

and    base,    frame    and       brick,       $12,000. 

0  Brien   &    Werner,  Foxcroft 

S.    F.      Owner.    Abbott    A     Flanks. 

Thi  =   building  will  be  erected  on  Pacific 

avenue    near    Laurel    and    has    been    ue- 

_     .    |    to    contain    10    rooms,    baths    and 
sleeping    porch.      A    garage    will    also 
I    e    lot.      In- 
terior   of    the    dwelling    will    be    hand- 
finished     in      pine,      hardwoods 
and    white    enamel.       Hardwood      floors 
will    1  e    used    in    the    principal     rooms. 
There    will    be    furnace    heat    and    open 
lire  places.      Mantels  will  be   of  tile  and 
brick.      Bath    room-    will    be    finished    in 
An    automatic    watei  ter    will 

tiled.  Exterior  of  the  dwelling 
will  be  covered  with  bri  U  veneer. 
Plans    are    now    being    pr<  1 

sax  FRANCISCO— Residence,  ;  story 
and  base,  brick.  $40,000.  Architects, 
Willis    Polk    ami    Co  ,     Mi  -      Ex- 

change    Bid?.     S      r  Albert 

The   dwelling  will   bi 

Mock    on    Broadway,    eom- 
manding  an   excellent   view  e   city 

and    bay.    and    has   been    des  gned    for   a 
moder    city     home.      There    will    be    in 
ighborhood   of   n    ro  several 

nterior 
finish    will    be    "l     pln< 
white    enamel.       Hardwoo 

:  in  the  principal  rooms.  A  cen- 
tral heating:  system,  either  water 
or  steem,  will  be  Installed  Several 
Of  the  rooms  will  have  places 
and  tile  or  brick  mantels  rooms 
will  be  finished  in  tile  w  imposi- 
tion floors.  Marble  will 
rely.  Exterioi  ol 
will  be  faced  with  presse  1  i  Plans 
are   ro    ,    being   prepi 

SAX   FRANCISCl  I— R> 

and     base,      frame.      $10, 

w,    I.     Schmolle,    Whittell  S,     F 

.\.    Hume       T   •       welling 
will    be    erect,  side     of 

it     street     i  .     ■       :  I  d      will 

.  over  an  area   of  :,  I  \  10   fei 
I  e    in    tbe    neighbor  rooms 

and   several   baths,      [nterior  h   will 

be   on    pine  Hardwood 

floors    will    be    used    in     the     principal 
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rooms.       Plans      provide      for       furnace 

heat     and     open     tire     places.        Mantels 

will    be    of   brick    or    tile.      Tile    will   be 

used    in    the    bath     rooms    and    i 

An     automatic     water     [.eater      will      be 

installed.       Exterior     of     the      dwelling 

will  be  covered  with  cem< 

metal  lath.     Roof  will  bi    ol 

tile,       Ptante    are    complete      and      the 

work  will   be  done  by    Daj 

"sax  FRANCISCO— Residence,   2   storj 

and  base,  frame.  $2,800.  Architect, 
none.  Owner.  Pavid  Houle,  660  Mar- 
ket street.  The  dwelling  has  been 
designed  for  a  six  room  house  with 
bath,  and  will  he  erected  on  the  west 
side  of  '-.",tii  avenue  near  Lincoln  Way. 
Interior  finish  will  be  of  pine  through- 
out. Hardwoo, 1  floors  will  he  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be 
open  fire  place  in  the  living  room  with 
brick  or  tile  mantel.  Tile  will  be  used 
in  the  hath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  hoeue  will  be  covered 
With  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the   work   by   Day   Labor. 

SAX  FRANCISCO— Bungalows,  n.  1% 
story  and  base,  frame.  $2.n>Mi  each.  Ar- 
chitect, Joseph  M.  Geary,  Z5i 
street.  Owner.  J.  H.  Kruss.  These 
will  be  erected  on  the  south 
side  of  College  avenue  between  23rd 
and  Shot  well  streets.  Each  has  been 
designed  to  contain  six  rooms  and 
bath.  Interior  finish  will  he  of  pine 
with  some  hardwood  floors.  Open  fire 
I  in  the  living  rooms 
with  brick  mantel-.  Tile  will  I 
in  the  baths  and  kitchens.  Exteriors 
will  be  covered  with  cement  plaster  on 
metal  lath  and  rustic.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

BERKELEY.  ALAMEDA  CO.,  CAL.— 
Bungalow.  1  >4  story  and  base,  frame. 
Cost  rot  stated.  Architect,  John  Hud- 
son Thomas.  Fir-t  National  Hank  Bldg.. 
Berkeley  Owner,  O.  I.  Punnels.  The 
will  be  erected  in  North  Crag- 
mont  Tract  and  has  been  designed  to 
contain  seven  rooms,  bath  and  sleep- 
ing porch.  Iterior  finish  will  be  of 
pine  with  some  hardwood  In  the  liv- 
ing and  dining  rooms.  Hardwood 
floors  will  he  used  in  the  principal 
room-.  There  will  be  turn 
and  open  tire  places.  Mantels  will  be 
Of  brick  and  tile.  Tile  will  he  used 
In  tiie  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior    of    the    residence    will 

with  cement  plaster  on  metal 
lath.  plans  are  complete  and  figures 
have  'jeen    taken. 

i  >AK.,AXI  i.    CAL.  —Residence, 

and  has,-,  frame  $5, Architect,  none. 

I  !■«  i),  i -.   II    M.   Swalley,  745   Wes; 

nue.    Oakland.      The    dwelling    has    been 

nd  will  be  erected  on  Walker 
near  Cottage  street.  Interior 
finish  will  be  of  pine  with  hardwood 
floors  in  the  principal  rooms.  There 
will  be  furnace  heal  and  open  fire 
Mantel  will  be  of  brick.  Tile 
will    be    used    In    tl  m     and 

Of    the    dwelling    will 
■  -  ter     on 

metal     lath.       Plans     are     c pi,    . 

In  the  hands  Work  will 

be   don,      .      i,i      Labor.     All    m 
are   now   being   purchsed. 
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OAKLAND,   CAL. — Residence,    2   story 
tse,  frame.  Cost  not  stated.  Archi- 
tects,   Milwain     Bros.,      Delger      Bldg., 
Oakland.      Owner,    A.    H.     Dana.        The 
dwelling  will  be  erected   In   Rock  Ridge 
n    designed    to    con- 
tain   eight     rooms,    bath      and      sleeping 
porch.      Interior    finish    will    be    of    pine 
rdwood  a  n,l   w  hue  enamel. 
Hardwood     Floors    will     he    used    in    the 
principal  rooms.     There  will  be  furnace 
eat     and     open     fire      places.        Mantels 
will  be   of   brick    and    tile.      Tile   will   be 
a   ed    in     the    bath    rooms    and    kitchen. 
An   automatic    water   beater    will    be   in- 
stalled.     Exterior   of   the   dwelling   will 
covered    with    shingles.      Plans    are 
omplete    and     figures    are      now     being 
taken. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$6,50.0.  Architect,  ;a.  D.  Nicholsjen, 
Whittell  Bldg..  S.  F.  Owner.  W.  D. 
Tilling!, ost.  This  work  has  been  men- 
tioned here  before  when  plans  were 
ut  for  figures  Some  revisions 
have  lo-en  made  in  the  plans  and  new 
figures  are  now  being  taken.  The 
dwelling  has  been  designed  to  contain 
eight  rooms.  baths  and  sleeping 
Interior  finish  will  be  of  pine 
and  hardwood  with  hardwood  floors  in 
the  principal  rooms.  There  will  he 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  An  au- 
tomatic water  heater  will  he  install,,! 
Bath  rooms  will  be  finished  in  tile  with 
cement  floors.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  out  for 
figures    for    the    second    time. 

OAKLAND,  CAL.  — Residence.  2  story 
and  base,  frame,  $4,000.  Architect, 
none.  Owner,  Jalmer  Millan.  412  Black- 
stone  street,  Oakland.  The  house  has 
been  designed  for  an  eight  room 
dwelling  with  bath  and  sleeping  porch. 
Interior  will  be  finished  in  pine  with 
some  elm  panels  in  the  living  room. 
Hardwood  floors  will  be  used  In  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  Are  places.  .Man- 
tels will  be  of  tile.  Tile  will  he  used 
in  the  bath  room  and  kitchen.  Ex- 
of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner.  Work  will  be  done  by 
■a  Labor  and  all  materials  are  now- 
being   purchased. 

OAKLAND,   CAL. — Residence,   2   storj 

nd     has,-,    frame.    $30, Architects, 

M  Iwaln    Bros  .    r>  Igej     Bldg      I  takland. 
Mrs.    A.   J.   Larkey.      The   dwell- 
ing   will    be    erected     in    Crocker    High- 
lands   and    lias    been    designed    to    con- 
tain     IE     rooms,       hath-      and       sleeping 
\    garage    will    be    erected   on 
■      rear    of    the    lot.       Interior    of    the 
dwelling    will    be   finished    in    pine,   red- 
itu! hard   woods.     There  will   he  a 

k    "I'  syete ipen   fire 

a  nd     \  a,  Hutu      cleaning      system. 

i    floors    will    be    used    in    the 

principal  rooms.  Mantels  will  be  of 
tile  and  brick.  A  garbage  Incinerator 
and  automatic  water  heater  will  be  in- 
ch room-  will  have  com- 
m  floors  and  tile  wainscot.  Tile 
"til   ais,,   be   n  ed   in    i  he   kitchen       Ex  - 

•    dwelling  will   lie 

with   cement   plaster  on   metal   lath.    A 

lay     tile    roof    is    specified.       Plans    are 

riearlj     complete    and     figures    will     be 

■    week   or   ten   days 

SACRAMENTO,    CAL     -Residences,     1 

nol    base,    flame      Cost   not 

stated.      Architect,    none.      The    follow- 
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ing  Lay  Labor  jobs  -are  reported  as 
about  to  be  started  in  Sacramento: 
1  story  frame  dwelling-  for  D.  Lamorue, 
4219  Stanford  avenue,  $1,800;  2  story 
frame  dwelling  for  L.  Largomarsine, 
East  Side.  $2.0011;  1  story  frame  dwell- 
ing for  H.  A.  Langley,  1317  18th  street, 
$1,500  and  a  -  storj  frame  dwelling  for 
.1.    C.    Houston,    2703    O    street,    $2,000. 

PORTLAN'D.  ORE.  —  Residence,  2 
story  and  base,  frame,  $15,000.  Archl- 
tect,  Ellis  F.  Lawrence,  Chamber  of 
Commerce  Bldg..  Portland.  Owner, 
John  Keating.  The  dwelling  has  l.een 
designed  for  a  10  room  house  with 
baths  and  sleeping  porches  and  will  be 
erected  in  St.  Heine's  Court  in  Port- 
land Heights.  Interior  Bnish  will  be 
of  pine  ami  hardwoods  with  hardwood 
floors  in  the  principal  roms.  There 
will  be  a  central  heating  system,  prob- 
ably hot  water,  and  open  fire  places. 
Mantels  will  be  of  tile  end  brick.  Au- 
tomatic water  heater  and  vacuum 
cleaning  system  will  be  installed.  Bath 
rooms  will  have  composition  floors 
and  tile  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  carried  to 
completion  under  the  direction  of  An- 
drew Wilson  by  Day  Labor.  All  ma- 
terials   are    now    being  purchased. 

PORTLAND.  ORE. — Residence,  2% 
•story   and    base,    brick    and   stone,    $35,- 

00  Architect.  Ellis  F.  Lawrence, 
Chamber  of  Commerce  Bldg..  Portland. 
Owner,  Daniel  Kern.  The  house  has 
been  designed  to  contain  in  the  neigh- 
borhood of  15  rooms,  several  bath 
rooms  and  sleeping  porch.  Interior 
finish  will  be  of  pine  and  hardwoods. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  steam 
heat  and  open  fire  places,  a  vacuum 
cleaning  system  and  dumb  waiters. 
Mantels  will  be  of  brick  and  tile.  Bath 
rooms  will  have  composition  floors 
and  tile  wainscot.  A  g-arage  will  be 
erected  on  the  rear  of  the  lot.  Exter- 
ior of  the  dwelling  will  be  faced  with 
cut  stone  and  pressed  brick.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  Excavation  has 
been    completed. 

PASADENA,       LOS       ANGELES      CO., 
CAL, — Residence,     2     story     and     base, 
brick   or   reinforced   concrete.     Cost   not 
Architect.    Frederick    Heinlein, 
Lisner    Bldg.,    L.    A.      Owner,     Baroness 
Rosa    Von    Zimmerman.      The    dwelling, 
which    will    be    designed    in    the   Italian 
Villa    style,    will    contain    in    the    neigh- 
borhood   of   21    rooms.      A    site   has   been 
secured    In    Oak    Knoll.      The     type     of 
construction    which    is    to    be    used    has 
not     been     fully      determined.        Interior 
finish     will    be    largely      of     hardwoods. 
louse     will     probably 
■  l  with  cemei  Further 

mention    of   the    work    will   be   made   as 

CAPESTRANO,     ORANGE    CO.,      CAL. 
Residej    •                        and     base,     hollow 
tile  construction.      Cost    not   stated      Ar- 
I   ,    Walker     ■  llii.er- 

tldg.,  i.    a.     0                   ce  Dolph. 
dwelling      will      contain      twelve 
tour  b                      i  eplng  porches. 
There   will   I  ■  r   par- 

tition! flooi         Plans  pro- 

ud    a     \  .on  ii in 
item.       Interior    finish     will 
:n  t!        irdwoods.      Exterior 
of  the  house  will  be  faced  with  cement 
plaster.     Plan      are    i  omplete   and     fig- 
ures  are   being   taken. 
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BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame, 
$3,500.  Architects,  Smith  and  Stewart. 
244  Kearny  street.  S.  F.  Owner.  I'. 
Gettmey.  The  dwelling  has  been  de- 
signed for  a  seven  room  house  with 
two  baths  and  two  sleeping  porches. 
Interior  finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  a  large 
open  fire  place  and  a  brick  mantel  in 
the  living  room.  Bath  rooms  will  have 
tile  wainscot.  Exterior  of  the  dwell- 
ing will  be  covered  with  shakes.  Plans 
are  nearly  complete  and  figures  will  be 
called    for    shortly. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,500.  Architect, 
none.  Owner,  P.  Lindeblad,  3822  Ran- 
dolph avenue,  Oakland.  The  dwelling 
has  been  designed  for  a  six  room  house 
with  bath  and  will  be  erected  on  Ever- 
ett street.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  open  Are  place 
and  brick  mantel.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner.  Work  will  be  done  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,400.  Architect, 
none.  Owners.  Fedt  Bros.,  S  Warren 
street,  Oakland.  The  dwelling  has  been 
designed  for  a  seven  room  house  with 
bath.  Interior  finish  will  be  of  pine 
with  some  hardwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  place.  Mantel  will  be  of  tile.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Materials  are   now   being   purchased. 

SAN  FRANCISCO — Bungalow,  1  story 
and  base,  frame,  $2,000.  Architect, 
none.  Owner,  C.  S.  Allred,  120  Onon- 
daga avenue,  S.  F.  The  dwelling  will 
contain  six  rooms  and  bath.  Interior 
finish  will  be  of  pine  throughout. 
Hardwood  floors  will  be  used  in  the 
living  and  dining  rooms.  There  will 
be  a  large  open  fire  place  and  brick 
mantels.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  shiplap 
and  rustic.  Plans  are  complete  and 
work   wi!'   be   done  by   Day  Labor. 


STORE. 

SAN  FRANCISCO — Store  addition.  1 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  M.  J.  Lyon,  Ne- 
vada Bank  Bldg.,  S.  F.  Owner,  Dr. 
Buckley.  The  building  on  the  north 
line  of  Market  street  west  of  Marshall 
Sq  ii'  i  .  v.  1 1 1  i, i-  .i.lileil  to  <it  a  cost  of 
approximately  $10,000.  The  addition 
win  contain  stores  and  storage  space. 
Interior  finish  will  lie  of  pine  through- 
out. Modern  plumbing  and  electric 
work  will  he  Included.  Exterior  of  the 
building  will  he  faced  with  pressed 
brick.       rii  11      mi-    being    prepared. 

LOS  ANGELES,  CAL.— Telephone  Ex- 
,  1;  or  12  story  ond  base,  Class 
A  construction.  Cost  not  stated.  Ar- 
chitect,   Architectural    Department    Pa- 
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cine   Telephone   and   Telegraph  Co.,   140 
New   Montgomery   street,  S.  F.     Ol 
Pacific  States  Telephone  and  Telegraph 

Co.  The  building  will  be  ere 
622  South  Hill  street  covering  an  area 
of  7.".  feet  square.  The  entire  building 
will  he  used  by  tin  company.  Plane 
are  being  prepared  for  a  12  story 
structure  but  only  six  stories  will  be 
erected  at  the  present  time.  There 
will  lie  a  complete  sterl  frame,  exter- 
ior walls  of  terra  cotta  and  pressed 
brick.  Hollow  tile  interior  partitions 
and  metal  trim  will  be  used.  There 
will  be  steam  heat  and  elevator  service. 
Bids  will  be  called  for  as  soon  as  plans 
■   1 11    in-   completed. 

Contracts  Awarded. 

LOS  ANGELES,  CAD,— Lofts,  13  story 
and  base.  Class  A  construction,  $78,- 
000.  Architects,  Austin  and  Pennell, 
Wright  and  Callender  Bldg.,  L.  A. 
Owners,  Mason  Estate.  Contractors. 
C.  J.  Kubach  Co.,  Van  Nuys  Bldg.,  L.  A., 
general  construction  only.  Contract 
price,    $78,000. 

THEATRES. 


LOS  ANGELES,  CAL.  —  Theatre,  1 
story  and  base,  brick  and  steel,  $35,000. 
Architects,  Austin  &  Pennell,  Wright 
and  Callender  Bldg.,  L.  A.  Owners,  H. 
L.  McAllister  and  J.  M.  Dobbins.  The 
building  will  he  erected  on  an  irregu- 
lar lot  covering  an  area  of  169xlS3x 
121x36  feet.  The  theatre,  which  will 
he  used  for  moving  pictures,  will  seat 
S50  people.  There  will  be  five  stores 
in  the  building  besides  the  theatre. 
Metal  window  sash  and  frames  will  be 
used.  Interior  finish  will  be  of  pine 
throughout.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans    are    now    being    prepared. 

SAN  FRANCISCO  —  Nickelodeon,  1 
story,  frame.  Cost  not  stated.  Archi- 
tects, Fabre  and  Bearwald,  Merchants' 
National  Bank  Bldg.,  S.  F.  Owner,  Mr 
Louisson.  The  building  will  be  erected 
in  the  Richmond  District  and  will  con- 
tain an  auditorium  seating  200  people. 
Interior  finish  will  he  of  pine  and  or- 
namental plaster.  There  will  be  spe- 
cial electric  work.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
will    be    called    for    at    once. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Theatre  and  pool  room,  1  story  and 
base,  brick  and  frame.  Cost  not  stated. 
Architect,  Edward  T.  Foulkes,  Crocker 
Bldg.,  S.  F.  Owner,  J.  Michel.  The 
building  will  be  erected  on  San  Pablo 
near  67th  street  and  will  contain,  he- 
sides  the  theatre,  a  large  pool  hall. 
Interior  finish  will  lie  of  pine.  Spe- 
cial electric  work  will  be  required.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster.  Plans  are  com- 
plete   and    figures    are    being   taken. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL. 
— Theatre  alterations,  brick  cor 
tion,  $10,000.  Architect,  Walter  King, 
Elks'  Bldg.,  Stockton.  owner,  C.  A. 
Slack.  This  work  will  consist  of  ex- 
terior and  interior  alterations  and  will 
call  for  new  plastering,  painting,  dec- 
oratlng,  electric  work  and  plumbing. 
Exterior  walls  will  be  faced  with 
pn  id  brick.  1  'la  ns  ,i  re  compl  1 
figures    are     «    ng    taken. 

\  n  "I'ultlA.  B.  C— Theatre,  3  toi  I 
and  base,  reinforced  concrete  and  steel, 
$125,000.  Architect,  Jess,-  M.  Warren, 
1  '1  ,1 1  ral  Bldg.,  VIi  1  orla,  1  iwners,  Mc- 
pherson and  Fulerton.  The  building 
will  he  erected  on  tin  .  asl  Ide  of  Gov- 
ernment   street     north     of     Cormorant 
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and  will  be  fireproof  throug       it.  There 
will    he    a   com  rein- 

oncrete    walls,  is    and 

tile    interior  Inter- 

Mi    be    of    pine,  lwoods 

and    metal.       i  mental 

work    will  re   will 

at  and  a   mode        -    -tem  of 
ventilation.      Exterior    of  ailding 

e  faced  with  cement  plaster. 
Plans  are  complete  and  2  ■  -  are 
being    taken. 

PI  IRTLAND,   ORE.— Ice  story. 

reinfoi    • 

A.   J.    MacCIure,   Lew  rtland. 

-.    Portland    Ice    Hippodrome    Co. 
ilding    will  ar   the 

3S    center  and    will  cover    an   area 
eet.      Construction    will   be 
of    reinforced    concrete     wii  steel 

e  rink 
.  :i7  feet.  T:..-;-e  will  be 
rooms  for  ladies  and  gentle- 
men and  a  large  gallery  seating  1500 
people.  The  ice  making  plant  will  oc- 
cupy a  space  40x130.  Details 
ice  machinery  have  not  been  worked 
out.      Exterior   of   the   building   will   be 

with   cement    plasu: 
being    prepared. 
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iron  pipe  and  fittings,  expansion  joints, 
clean-outs,  steam  traps,  copper  gas- 
ket? and  magnesia  pipe  covering.  For 
further  information  address 
BOGGS,  major,  corps  of  engineers,  U. 
S.  army,  general  purchasing  officer. 
♦ 

proposals   rim   building. 

BUILDING — Sealed    proposals    will   be 
received  at  the  office  of  the  light 
inspector.    San    Francisco,    Cal..    until    2 
o'clock    p.    nL.    September    -.     1913, 

then  opened,  for  constructing  a  frame 
addition  to  the  keeper's  dwelling  at 
Trinidad  Head  Light  Station.  Hum- 
boldt County.  Cal.  Blank  proposals 
and  information  may  be  obtained  by 
addressing  the  light  house  inspector, 
San   Francisco.   Cal. 


SEALED  PROPOSALS. 


PROPOSAL     FOR      CANAL     SUPPLIES. 

CANAL      CIRCULAR      790— P 
for    Furr.is'.iing    and      Ereetinsr     Struc- 
tural   Steel    Work      for     Shop  s      Office 
Building    at    Balboa. — Scale":    | 
will    be    received    at    tiie    offiC(  I    •- 

general  purchasing  office  Isthmian] 
Canal  Commission.  Washington.  D.  C, 
until  10:30  a.  m.  September  8,  IMS.  at 
ill  be  opened  in  pub- 
lic, for  furnishing  the  above-men- 
tioned articles  Blanks  and  -t-neral 
information  relating  to  t  is  circular 
I  Xo.    790)    may    be    obtained    fr 

r  from  the  I".  S.  engineer  •ffices. 
1".  C.  BOGGS,  major,  corps  of  e 

rmy.    general    purchasing     igent. 


PROPOSALS     FOB     >l"\l. 

S.     Engineer     Oil 
Bldg..      Portland.       Ore — Sealed 
.    furnishing  stone 
construction    at      mouth      of       Nehalem 
River.     Oreg..     will     be      received      here 
until    11    a.    m.    September    11,    19         and 
ibliclv    opened.      Information    on 
ation.      JAY   J.    MORROW 
- 


PROPOSALS    FOR    DREDGING. 
DREDGIN 

will 
be    received     at     the    bureau     of     wards 
ocks,    Navy    Department-  -    - 

ington,    D.    C.    until    II    o'clock     a.     m. 
September   8     1913. 
publicly    opened,    for    dredging       ■    nnel 

- 
and    specifications    can    be    obta 

bureau    or  the 

commandant    of    the    naw    var  I,    Mare 
Island.    Cal.       H.    R.    STAN 
of    bureau. 


PROPOSALS    FOR     m  ILIUM:. 
BUILDING,     ETC. —  Iflii  ■  •     - 

nth     Light     i 
House,    San     Frai 
■ 

J    P.    in.     September     2. 
1913,  iblicly     op<  i 

- 

-     T 

- 
:  iressing    the 

I  n  k 
- 
keeper   of   T 
- 

>~m    keeper 

- 


PROPOSALS     FOB     CANAL     SUPPLIES. 
CANAL    CIRCULAR     79! 

- 
-         . 

September   1 1.    IMS.  un- 
der    circular     No.     792     for 


PROPOSALS    FOR    LOCK    (i  ATES. 

LOCK  GATES — C.  S.  Engineer  Of- 
fice. Burke  Building.  Seattle.  Wash. — 
Sealed  proposals  for  lock  gates  "will 
be  received  at  this  office  until  12  m.. 
September  2!>.  IMS.  and  then  publicly 
opened.  Information  on  application  at 
the  U.  S.  engineer  office.  Seattle, 
Chicago,  111.,  or  Pittsburgh.  Pa.  J.  E. 
CAVANAUGH,     major,     engineers. 


PROPOSALS  for  (  t\\l,  SUPPLIES. 
CANAL,  CIRCULAR  7S9 — Proposals 
for  Transformers.  Switchboard.  Wires 
and  Cable.  Conduit.  Panel  Boards  and 
Miscellaneous  Electrical  Apparatus. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing 
officer.  Isthmian  Canal  Commission. 
Washington.  D.  C,  until  10:SO  a.  m. 
September  10.  IMS.  at  which  time  they 
will  be  opened  in  public,  for  t  : 
ing  the  above-mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  i  No.  ,S9>  may  be 
obtained  from  this  office  or  the  offices 
of  the  assistant  purchasing  agents. 
North  Point  street.  San  Fran- 
cisco. Cal.:  Also  from  the  U.  S.  en- 
gineer offices  in  the  following  cities: 
Seattle.  Wash.:  Los  Angeles.  Cal.  F. 
C.  BOGGS.  major,  corps  of  engineer-. 
U.    S.    army,    general    purchasing   officer. 


NOTICE    TO    CONTRACTORS. 

TREASURY  DEPARTMENT.  Office 
of  the  Supervising  Architect, 
ington.  D.  C,  Ausrust  20.  1912. — 
SEALED  PROPOSALS  will  be  received 
in  this  office  until  3  o'clock  p.  m.  on 
the  24th  day  of  September.  IMS.  and 
then  opened,  for  interior  pain" 
the  United"  States  Custom  House  at  San 
Francisco.  California.  The  work  con- 
templated is  painting  of  "walls  and 
ceilings  generally  throughout  the 
building,  except  in  public  halls,  corri- 
dors, etc.  Drawings  and  specifications 
may  be  obtained  at  the  office  of  the 
Supervising  Superintendent  of  Con- 
struction. U.  S.  Post  Office.  San  Fran- 
cisco. Cal..  or  at  this  office  in  the  dis- 
cretion of  the  Supervising  Architect. 
O.  WENDEROTH.  Supervising  Archi- 
tect. (*) 


NOTICE    TO    ( "0\TR  \(  TORS. 

SEALED  bids  will  be  received  at 
the  office  of  the  Comptroller.  Univer- 
sity of  California.  Berkeley.  Calif.. 
H  or  before  10:00  n.  m..  Monday.  Sep- 
tember l.'th.  1913,  for  excavating,  lay- 
ing tile,  placing  silt  boxes,  etc..  and 
back-filling  of  about  21.000  lineal  feet 
of  drainage  ditches  on  the  Kearney 
Ranch,  near  Fresno.  California,  as  per 
specifications   on    file  at    said    office. 

No  bids  will  be  received  unles=  ac- 
companied by  a  certified  cheek  or  bond 
in  favor  of  the  undersigned,  equal  to 
ten  per  cent  of  the  bid.  to  secure  exe- 
cution of  contract  by  successful  bid- 
der. The  right  is  reserved  to  reject 
anv  and  all 

THE     REGENTS     OF     THE     UNIVER- 
SITY   OF    CALIFORNIA.  <*> 


I"  \\  \>l  \-P  VCIFIC       INTF.RN  \TIO\  \L 
EXPOSITION. 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  Buildings  and  Ground  - 
Committee  of  the  Panama-Pacific  In- 
ternational Exposition  Company  at 
Room    415.    n    the    K  Euilding. 

Pine    and    Battery    streets,    San 

California,   at    1 1 :30  n.  m.   Tlnir*- 

ilay.    September    1>..    1913,    for    plumbing, 

and     electric 

wiring    for    the  Auditorium. 

in      accords  nee      wil  h     thi 

on     file    in     the    ofl 
the   Director   <.f    Works. 

te    bid-    will    be     received     on 
Plumbing.    Electric    Wiring,    and    under 
Heating    and    Ventilating,    for    ' 
tem    complete    and     for    four     divisions 
covering    the    following    work:      Direct 


n 


Heating  and  Vacuum  Pumps:  Sheet 
Metal  Work:  Fans.  Motors  and  Air 
Heaters:    Air    Washers. 

■id    in    the   sum    of    fifty    I 
rut    of    the    contract    price    will    be    re- 
for    the   faithful    performance   of 
tract;   the  sureties   thereon  must 
ory     to     the     Buildings    and 
Is    Committee    of     the     Panama- 
International     Exposition    Corn- 
Progressive    payments    will    be    made. 
The    right    is    reserved    to    reject    any 
and  all   bids  and  to  waive  technical  de- 
in    the    interest    of   the    Exposi- 
tion  Company. 

Plans  and  specifications  for  the  work 
may     be     obtained     from     the     Director 
Works,     Room     207     Service     Build- 
g,     Fillmore     and      Chestnut 
Francisco,     by     depositing 
which    will    be    refunded    upon    the    re- 
turn    of     the     plans     and     specifications 
id    condition. 
By     order     of      the      Buildingvs       and 
Grounds    Committee. 

WILLIAM    If.    CROCKER, 

Chairman.  (*) 


NOTICE. 

In  the  Call  for  Bids  on  the  Burlin- 
game  City  "Hall,  the  date.  (hour, 
and  amount  of  the  certified  check 
required  has  been  changed  beginning 
with    the    issue    of    Aug.    28th,    1913. 


NOTICE   TO    CONTRACTORS. 

BURLINGAME    CITY    HALL. 

SEALED  proposals  will  be  received 
by  the  Board  of  Trustees  of  the  City 
of  Burlingame,  California,  at  5:00 
•  •"clock  p  m.  September  15th.  IMS.  for 
all  material  and  labor  necessary  for 
the  construction  of  the  Burlingame 
City  Hall  in  accordance  with  the  plans. 
specifications  and  general  conditions 
for  said  City  Hall,  which  may  be  ob- 
tained from  J.  R.  Murphy,  City  Clerk, 
in  the  Citv  of  Burlingame,  or  at  the 
office  of  Charles  Peter  Weeks,  the  Ar- 
Mutual  Savings  Bank  Build- 
ing,   San    Francisco. 

A  bond  satisfactory  to  the  owner 
in  the  sum  of  Fifty  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract. 
Progres-ive  payments  will  be  made. 
All  bids  shall  be  on  the  forms  fur- 
nished with  the  plans  and  spe 
tions. 

The    right    is    reserved    to    reject    any 
and    all    bids. 

Each    bid    shall    be    accompanied     by- 
certified   cheek   for  Ten    per    cent    of 
amount     of     the     bid,    pavable    to 
J     R. Murphy,  City  Clerk  of  Burlingame. 
■  heck    shall    be    forfeited    to    the 
f    Burlingame    by    the    successful 
if   he   fails  to   enter    into   a    con- 
for   the  construction   of  the   work 
said    City    or    fails    to    furni- 
ccptable   surety   bonds    within   Ten    il»i 
fter     the    award.       Upon     fulfill  - 
ment    of   the   above   conditions    the    suc- 
cessful    bidder's     check     shall      be      re- 
turned  to   him.      All   other   checks   shall 
■     returned    to    the    proper    parties. 
A     deposit    of     Twenty-five 

-    must    be    made    for    each    set    of 
md    specifications,    which    Twen- 
ty-five        -  iiars     will      be      re- 

funded   upon    return    of    the    plans    and 
Hcations.         J.     R.     MURPHY, 
(«)  Clerk. 


NOTICE    TO    CONTRACTORS. 

3    will    be    received    for    construc- 
ts   building    for     Carpenter      Hall 
'ion.       Plans    and     specifications 
•  liters'     Headquarters,     No.      Mil 
Mi-sion   street. 

All    bids    must    be   accompanied    by    a 
I    check    of    10    per    cent 
rice,    or    a    good    and     sufficient 
eed     Bond     of     50     per     cent     of 

All    bids    submitted    t.i    consider    two 
'ions:      First    a    general    bid,    in- 
-     the    complete    construction    of 
lding,    according    to    plans    and 
second      proposition,      a 
estimate     with     the    Carpenter 
■  i   to  be  done   bj    C  irpen- 
•ion. 
Ml    bltlj*    to    be    in    on    or    before    Sep- 
tember  6th,    1913,    m    6    p.    in. 
•■■  ■    ved 
H  sci    Mission 

i  *) 


NOTICE  To    \lti  III  lli    I  - 
Notice    Is    here 
nd    specifications    in    detail,    for 
olutely    tire    p  ir    Kern 

tornla,   will   be  recel 
I.    L.    Miller,    County    Clerk    and    Clerk 
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of  the  Board  of  Supervisors  of  Kern 
County,  up  to  l»  o'clock  a.  m.  of  the 
Till  day  of  October,  1013.  Plans,  ele- 
vations and  section's  must   be  drawn   to 

a    scale   of   eight    feet    t le    inch,    and 

lie  executed  in  black  and  white  only. 
Building  site  is  264x26-1  feet.  A  per- 
spei  live   may   be  sabmitted. 

-  «  .  Hi  ations  must  be  complete  and 
contain  a  complete  system  of  heating, 
plumbing  and  ventilation,  and  must 
spei  ifj  kind-  of  material  used  in  con- 
struction. The  plans  must  be  for  a 
building  two  stories  high  -ami  base- 
ment. 

The  successful  competitor  must  tile 
i  good  and  sufficient  bond,  satisfac- 
torj  to  the  Board  of  Supervisors,  in 
tlie  sum  of  $2,500.00  as  a  guarantee 
that   a    boni    fide   bid,    for  a    sum    not    to 

.  xceed     1 I 1 for     the     construe.-1 

turn  of  said  building  as  per  plans  will 
be  received  at  the  time  appointed  for 
such    bids. 

Premiums  will  he  given  to  competi- 
tors   as    follows,    to-wit: 

First  prize,  acceptance  of  plans  and 
-pec!  fioa  tions. 

Second  prize,  two  hundred  and  fifty 
dollars 

Third  prize,  one  hundred  and  twenty- 
live  dollars:  all  of  said  premiums  to  be 
deducted  from  the  commissions  paid 
the   successful  architect. 

The  Board  reserves  the  right  to  ac- 
cept or  reject  any  or  all  plans  and 
specifications. 

Dated    this    13th    day    of  August.    1013. 
I.    I,.    MILLER, 

Clerk   of  the   Board   of  Supervisors. 
By   Geo.    H.    Brundage.    Deputy    Clerk. 

PROPOSALS    FOR    PIER    WORK 

PIER  WORK — Sealed  proposals  in- 
dorsed "Proposals  for  Extension  to 
Pier"  will  be  received  at  the  bureau  of 
vards  and  docks.  Navy  Department, 
Washington,  D.  C.  until  11  o'clock  a. 
in..  September  13,  1013,  and  then  and 
there  publicly  opened,  for  construction 
of  creosoted  pile  and  timber  exten- 
sion to  Pier  No.  S,  at  the  navy  yard. 
Puget  Sound.  Wash.  Amount  avail- 
able. $10,000.  Plans  and  specifications 
can  be  obtained  on  application  to  the 
bureau  or  to  the  commandant  of  the 
navy  yard  named.  II.  R.  STANFORD, 
chief    of    bureau. 


BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Magazine  Build- 
ings" will  he  received  at  the  bureau 
i-  and  docks.  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  a, 
in.,  September  20,  1913,  and  then  and 
there  publicly  opened,  for  seven  maga- 
zine buildings  at  the  United  States 
navai  -tati. id.  Pearl  Harbor,  Hawaii. 
Estimated  cost,  $126,000.  Plans  and 
specifications  can  be  obtained  on  appli- 
cation to  the  bureau  or  to  the  com- 
miiidant  of  the  na\al  station  named. 
II.    it.    STANFORD,   chief  of  bureau. 


NOTICE!     TO     CONTRACTORS. 

Sealed    bids    will    be    received    at    the 

..Hi   .    ,,f   the   Comptroller.   University   of 

California,    Berkeley.    Calif.,   at    or    be- 

10:00    a,    in..     Monday,     September 

ir,tii.    1013,    for    excavating,    laying    tile, 

etc      ami    back-fill- 

1,000     lineal     feet     ,,f    druill- 

Kearney     Ra neb. 
near    Fresno,    California,    as    per    speci- 

i      Said      "line. 

No    bids    will    be   received    mil         ac- 
i.    oi    bond 
,e,i     equal    to 
of  the  bid,  to  sei  ure  exe- 
i  nl     bid- 
der.     Tie    right    is    reserved    bo    rejeel 

Or    all    bids. 

Tin:  kkcknts  >>f  the  university 

L.IFORNIA. 


PROPOSALS    FOR    BUILDING. 

BUILDING    —    Scale, I     proposals  in- 

lur       i  me       Set  ■  ■  T 

I         ' 

■  a..,  ]•: .,  Navy 
Department,  Washington  D  C  until 
ii   o'clock  a.  iii.  September  -7.   1913,  and 

one      el     of 

double      qu  ne      barrack-. 

ttoi      Pearl    Harbor,     1 1  i  .-.  ill 

Amount     rval  (11  Plan      and 

specifications    ca  n  on   ap- 

■      ■    i" 

march,  tit  on   named 

II     R     STANFoIU ',    chief    Of    bureau. 
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PROPOSALS   FOR   HIGHWAY  BRIDGE. 

STEEL  IIHillWAY  BRIDGE  — De- 
patment  of  the  Interior.  Office  of  In- 
dian Affairs,  Washington,  D.  C.  Sealed 
proposals  plainly  marked  on  the  out- 
side ni  the  sealed  envelope  "Proposals 
for  Steel  Highway  Bridge  Across  the 
San  Juan  River,  Navajo  Indian  I 
vation,  New  Mexico,"  and  addressed 
tn  the  Commissioners  of  Indian 
Affairs,  Washington.  D.  C,  will  lie 
received  at  the  Indian  office  until 
3  o'clock  p.  m.  September  15,  1913, 
for  furnishing  materials  and  labor  for 
the  erection  of  a  steel  highway  bridge 
across  the  San  Juan  River,  Navajo  In- 
dian Reservation,  New  Mexico,  in  strict 
accordance  with  the  plants,  specifica- 
tions and  instructions  to  bidders, 
which  may  be  examined  at  this  office, 
the  office  of  the  supervisor  of  con- 
struction, Denver,  Colo.:  the  U.  S.  In- 
dian warehouse  at  San  Francisco,  Cal., 
and  at  the  San  Juan  School.  For  fur- 
ther information  apply  to  the  superin- 
tendent of  the  San  Juan  Indian  School, 
Shiprock,  New  Mexico.  CATO  SELLS, 
commissioner. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Buildings  and  Grounds 
Committee  of  the  Panama -Pacific  In- 
ternational Exposition  Company  at 
Room  415.  in  the  Exposition  Building, 
Pine    and     Battery     Streets.    San    Fran- 
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California,  at   Ui80    \.  M.  Tfcnnr- 
<i»>.   September    is.    1913,   for    plumbing, 

heating    and    ventilating,    and 
wiring   for   the    Exposition    Auditorium, 
in    .ii  cordance    with       i  he      plans      and 
specifications    on    file    in    the    offlci     of 
the    Director   of   Works. 

Separate  bid  will  bi  received  on 
Plumbing,  Electric  Wiring,  and  tindei 
iieiting  and  Ventilating,  fur  the  system 
complete  and  for  four  div  U  ions  cpv- 
cring  the  following  work:  Direct 
Heating  and  Vacuum  Pumps:  Sheet 
Metal  Work,  Fans,  Motors  and  Air 
Heaters:    .\ir    Washers. 

A  bond  in  the  sum  of  fifty  150)  per 
cent  of  the  ,1, nil. ni  price  will  be  re- 
quired for  the  faithful  performance 
of  the  contract:  the  sureties  thereon 
must  be  satisfactory  to  the  Buildings 
and  Grounds  Committee  of  the  Pan- 
■  '  in  i  -Pacific  lutei  n. i  tional  Exposil  Ion 
'  lompany. 

Progressive    payments    will    be   made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tiim    Company. 

Plans  and  specifications  foi  the 
work  may  be  obtained  from  the  Di- 
rector of  Works.  Room  J"7  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$10.00,  which  will  be  refunded  upon 
the  return  of  the  plans  and  specifica- 
tions  in  good   condition. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM    H.    CROCKER, 

Chairman.      <*) 


Firm*  desiring  news 

from  certain  localities  like  San  Francli 

co,  Los  Angeles, 

Portland,   Senttlc,   etc.. 

will   find   all   such    Items,    commencing 
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carefully    classified    ns 
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eppnted     In     the 
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SAN  FRANCISCO. 


APARTMENT  HOUSE  —  3  story  and 
base,  frame.  $25,000.  San  Francisco. 
Architects,  Dunn  &  Kearns.  Monad- 
nock  Bldg.,  S.  F.  Owner,  J.  F.  Dunn. 
The  building  will  be  erected  on  the 
north  side  of  Pine  street  wes't  <>i 
Leavenworth,  covering  an  area  of  25 
by  120  feet.  Interior  has  been  ar- 
ranged to  contain  12  large  suites  of 
three  and  four  rooms.  Interior  finish 
will  be  of  pine  with  elm  panels  and 
some  hardwood  floors.  All  suites  will 
be  equipped  with  wall  beds  and  private 
bath  rooms.  Plans  provde  for  a  central 
heating  system  and  hot  water  supply. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath.  Mar- 
ble will  be  used  in  the  entrance  vesti- 
bule. Plans  are  being  prepared  and 
will  be  ready  for  figures  within  a 
month. 

APARTMENT  HOUSE— 3  story  and 
bai  e,  frame.  $15,000.  San  Francisco.  Ar- 
chitects, l-'al.li  &  Knoll,  Hearst  Bldg., 
S.  F.  Owner  William  Hencke.  This 
building  was  mentioned  here  when  the 
architects  were  first  commissioned  to 
prepare  plans.  The  structure  will  be 
ei  ei  ted  on  I  'age  st  reel  east  of  Fill- 
more, oovering  an  area  of  25x92  feet. 
There  will  be  a  total  of  six  modern 
suites  ef  two  and  three  rooms  with 
private  baths  a  rid  wall  beds  Interior 
ii  ii  i  h  will  be  of  pine  with  some  elm 
Plans  provide  for  a  central 
:  i  i  u  i,  ■  system  and  hot  water  supplj 
I  ni,  rooms  will  liave  cement  floors 
and    tile     wain  col        Exterior     of     i  be 

1  nil. ling    will     I i  it  e,|     with    '  emi  ni 

plaster  on   metal   lath.      Plans  are  com- 
plete a  nil    figui  e     ii  n    being   taken. 

RES]  DEN"  'K  lin  J  and  base. 

ii; ''nsi    in. i      iite. i        s.in     Fran- 

i      isseau    &      Kiius- 


seau.  Monadmock  Bldg.,  S.  F.  Owner, 
Mr.  ('amine.  The  house  has  been  de- 
signed for  a  leven  room  dwelling  and 
will  be  erected  on  Douglas  street  west, 
of  17th  street.  Interior  will  be  finished 
in  pine  with  some  hardwood  floors  and 
elm  panels.  There  will  be  furnace  heat 
and  open  Are  place  Mantels  will  be 
of  brick.  Tile  will  be  used  in  the  hath 
room     and      kitchen.  An       automatic 

water    heater    will    be     installed.       Ex- 
terior   of    the    house    will      be     co 
with     cement     pla.  ter    on      metal      lath. 
plans    are    being    prepared. 

RESIDENCE  story       and       base, 

fiame,  $2,500.  San  Francisco  Archi- 
tect none.  Owner.  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F,  This  dwelling  will 
be  similar  to  a  number  of  other  houses 
erected  bj  Mr  Nelson  on  property  on 
California  street  west  of  15th  avenue. 
There  will  be  six  rooms  and  bath.  In- 
terior finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  in 
tin-  living  loom,  dining  room  and  re- 
ception  hall.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
tile  or  brick  mantel  Tile  will  be  used 
in  the  bath  and  kitchen.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  cement  plaster  on  metal  hull. 
Plans  arc  complete  and  in  the  hands 
of  the  owner.  Work  will  be  done  l,\ 
Daj     Labor. 

Residence  —  ::  story  and  base, 
fra $3,500.  San  Francisco.  Ar- 
chitect, none.  Owner,  James  T 
Tobln,     18      .lone      street,      S.     F.       The 

dwelling        u  ill         be        creeled        on        . I, dee 

street  near  Pine  and  will  contain 
seven     rooms    and    bath.       All     interior 

flnl'-h       Will       be       of       pine  liar, In  

floors  will  be  used  In  the  living  room, 
dining  room  ami  reception  bail.  Plans 
ei  ovide   foi    furnace    heal   a  ml   open   tiro 

place.  Mantel  will  lie  of  brick  01  I  He 
Tile     will     be     ii     ed     ill     III,'     In,  I     ,     i     ,,,,,        i  ml 

l.iii  Ion.       Aii     ,,  iii, nm, ne     water    heater 
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will  he  installed.  Exterior  of  the 
,i  w  elling  will  be  co\  ered  «  it  h  rustic 
and  cemeni  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done    bj     I  >ay     La  bor. 

RESIDENCE  I  storj  and  base, 
frame  and  brick,  $12,1 San  Fran- 
cis o.  Architects,  O'Brien  &  Werner. 
i  o  ofl  Bldg.,  s.  I''.  i  iw  ner,  Abbot) 
A.  II  inks.  This  dwelling  will  be  erected 
mi    I'  icific   avenue   near    Laurel     i  ml    has 

bi  in     designed     I ntain      LO     rooms, 

I  i  nd    slee g     i h        \    garage 

will   also   be   erecte  I   le   i  ear  of  the 

lot.  Interior  of  I  he  d  w  elling  w  ill  be 
handsomely     finished      in      pine,      hard- 

u I-     and     white     enamel       Hardwood 

fioorvs    will     be    used     In      the     principal 

i is.     There  will   he  furnace  heat  and 

open    fire    placesi      Mantels    will    be    of 

tile    .umI    brick.       Bath    i ms     will     be 

finished  in  tile.  An  automatic  water 
ea  ter    will    in-    installe  I.      Exterior    of 

the     dwelling     will     bi rered      with 

brick  veneer.  Plans  ai  now  being 
prepared, 

RESIDENCE— 2  storj  ami  base, 
brick,  $lii.iimi.  San  Francisco.  Archi- 
tects, Willis  Polk  &  ih'.  Merchants' 
Exchange  Bldg.,  s.  F.  Owner,  Albert 
Herman.  The  dwelling-  will  be  erected 
on  the  2800  block  on  Broadway,  com- 
manding an  excellent  view  "I  the  city 
'mi  bay,  ami  lias  been  designed  for  a 
modern  city  In, me.  There  will  be  in 
the  neighborhood  of  1  I  rooms,  several 
baths  and  sleeping  porches.  Interior 
finish    will    he    of    pine,    hardwoods   and 

white    enamel.      Hardwi I     Boors     will 

he  used  in  the  principal  rooms  A  cen- 
ii'al  healing  system,  either  hot  water 
or  steam,  will  he  installed.  Several 
of  the  rooms  will  have  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
wll  be  finished  in  tile  with  composi- 
tion doors.  .Marble  will  also  he  used 
extensively.      Exterior    of    the    dwelling 

will     be     faced     with      pri 1       brick. 

ria  ii-    ,i  i  e    now    being    pri  pa  i  ed. 

RESIDENCE— 2  story  and  base, 
frame.  $10,000.  San  Francisco.  Ar- 
chitect, w,  L.  Schmolle,  Whitteli  Bldg., 
S.  1".  <  iw  m -i  ,  Marj  A  1 1  nine  The 
dwelling  will  he  erected  mi  the  north 
side  uf  Chestnut  street  near  Hyde  and 
will  cover  an  area  of  54x40  feet.  There 
will  he  in  lite  neighborhood  Of  ten 
rooms  ami  :-e\  et  ii  i  i,t  i  its.  Interior 
finish  will  he  of  pine  and  hardwood. 
Hardwood  floors  will  he  used  in  the 
principal     rooms.       Plan  le      for 

furnace  heat  and  open  hie  places. 
Mantels    w  ill    he    of   brick    oi    tile.     Tile 

W  ill       he       II     ed       Hi       t  he       h:i  1  h        rOOmS      aild 

kitchen.  An  automatic  water  heater 
ml!  he  installed.  Exterior  <>f  the 
''.welling  will  he  covered  with  cement 
plastei     ,tn    metal    lath.       Rool     will    be 

'i    terra   cotta    tie.     pia  ns  at mplete 

and     the     work     will     he     do  '      Day 

Labor. 

RESIDENCE  — 2  storj  an. I  base, 
fiame,  $2,800.  Sun  Francis  o,  Archi- 
tect none.  i  '«  ner,  I  >a  t  el  Hr.ule,  660 
Market   street     The  dwell  been 

designed    for   a    -i\    i o  with 

bal  ..lei      will      he     el  eeled     on     the     W6St 

ildl       Of      -    >l     t      ,i  \  ell  lie      lei'  W.i  J 

Interim-  finish  will  he  ,,i  pini  I  rougrh- 
nnt.      Hardwood    Boors    will    be    used   in 

the    living    i'i dining    room    and    re- 

ception    hall.      There    will    he    a    large 

"hen   fire  place  in   the  living   n   with 

irich    i.r   i :  ie   in. i  ti  i  ei       Til.  ie  used 

HI       '  I"'      ha  I  h       I .1      ;i  ml        kit.       '    II.  An 

automa  tie  « .1  ter  hea  ter  will  he  ln- 
■1  1  lied,      Extei  lor   of   the   house   will  be 
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covered    with    rustic   and    cemeni    plas- 
ter  on   metal    lath.      Plans   aia plete 

ami    in    the    hands    of    the    owner,    who 
will    do    the    work    by    Day    Labor, 

BUNGALOWS  ::.  1  y2  story  and  ha  e. 
frame,  $2,600  each.  San  Francisco. 
Architect,  Joseph  M,  Geary,  2681  Post 
street,  S.  F.  Owner,  .1.  II.  Kins.. 
These  houses  will  be  erected  on  the 
south  side  of  College  avenue  between 
2  3  rd  and  Shotwell  streets.  Each  has 
been  designed  to  contain  six  rooms 
and    bath.       Interior    finish     will     h.        ,1 

pine    with    ■.nine    hardwood    floors.     O] 

tire  places  will  be  used  in  the  living 
rooms  with  brick  mantels.  Tile  will 
be  used  in  the  baths  and  kitchen 
Exteriors  w.ill  be  covered  with  cement 
plaster  on  metal  lath  and  rustic  plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  All  materials  are 
now    being    purchased. 

APARTMENT  HOUSE.  3  story  and 
.a  ,  frame.  Cost  not  stated.  San 
Francisco.  Architect,  none.  Owner, 
K.  Anderson,  Hearst  Bldg..  S.  F.  The 
building  will  be  erected  on  the  north 
sie  of  Highland  avenue  west  of  Holly 
Park,  covering  an  area  of  Mux:,  I  feet. 
Plans  provide  for  a  total  of  six  suites 
of  two,  three  and  four  rooms.  Inter- 
ior finish  will  be  entirely  of  pine.  All 
suites  will  have  wall  beds  and  private 
hath  rooms.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
A  hot  water  system  will  be  installed 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
wll  do  the  work  by  Day  Labor.  All 
materials    are    now    being    purchased. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $40,000.  San  Francisco. 
Architects,  Dunn  and  Kearns,  Monad- 
nock  Bldg..  S.  F.  Owner,  M.  Byrne. 
The  building  will  be  erected  on  the 
west  line  of  Webster  street  102  feet 
south  of  Pacific  covering  an  area  of 
46%  feet  by  100  feet.  The  structure 
will  contain  twelve  suites  of  two.  three 
and  four  rooms.  All  apartments  will 
have  wall  beds  and  private  bath  rooms. 
Interior  finish  will  be  of  pine,  elm 
panels  and  hard  wood  floors.  There 
will  he  steam  heat  and  a  hot  watei 
system.  Bath  rooms  will  have  com 
position  floors  and  tile  wainscot.  Mar- 
ble will  be  used  in  the  entrance  ves'tl 
bule.  Exterior  of  the  building  will  he 
covered  with  cement  plaster  on  metal 
lath  and  rustic.  Plans  are  being  pre- 
pared. 

CITY   HALL— 4  story  and  dome,  Clai 
i    cor    1  ruction,    $  I.:, mi, nan,      San    Fran- 
cisco.     Architects,    Bakewell    &    Brown 

251      Ke.i  I  tlj      street.     S.     F.       1  Iwners.    Cltj 

and    County    of    San     Francisco.        Bid 
opened    at     the     last    meeting     of     the 
Board   of   Public   Works  for   the  graniti 
work    on    the    new    City    Hall    slum     \i 
Glivray-Raymond    Granite    Co.    of    this 
cltj    low  at   $991,313.     Three  other  firms 
'submitted    "figures      one     Los     Angeles 
In  in    being    included.      The    next     lowi 
hid    came    from    the    Raymond    Granite 
Co,   at    $1,010,588.      Bids    were    reported 
as     being     verj    (satisfactory      ti«     the 

Board  of  Public  Works  and  It  is  si, i 

thai    the    McGilvray   figures    wen 
$225,000   below   the  architects'  estimate. 
A  complete  list   ,,r  the  bids  appears  tin- 

A   '  on te   list   ,,r  tin-  bds  appears  un- 

'i.'i     the    heading    oi    San    Francisco    in 
I  his    issue, 

FLATS  3  sim,  ..,,,,1  base,  frame 
$6,500  San  Francisco.  Architect, 
none.      Owner,    William    R.    Dillon,    538 
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llaight    street.    S,    F.      The    hnihl 
reeled     on     the     south     side    of     Page 

t  reel    east    of   Fillmore   ami    will   co\  er 

in    area    of    26x105    feet.       Plans     p 
I'm-    three   Hats    of    five    roomis    ami    bath 

each.       All     interior     finish     will     I i 

pine    and     redwood.       Some     hardy, 

Iloors  will  be  used.  There  will  he  mi 
open  lire  place  in  each  of  the  living 
looms  with  a  brick  or  tile  mantel. 
Hath  rooms  an  kitchens  will  have  tile 
wainscot.  Marble  will  be  used  in  the 
entrances.  Exterior  of  the  building 
will  be  covered  with  shiplap  and 
cemeni  piaster.  Plans  arc  in  tin-  hands 
of  the  owner  and  work  will  he  done 
bj  Day  Labor.  All  materials  arc  now 
ieing     purchased. 

I'M. ATS— 3  story  and  base.  frame. 
Cost  not  stated.  Architects,  Rousseau 
&  Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  Charles  H.  Sassasa  The  build- 
ing will  be  erected  at  1915  Lake  street 
and  has  been  designed  to  contain  four 
residential  Hats.  Interiors  will  he 
handsomely  finished  in  pine  and  red- 
si I    with    some    harwnnd    veneer    and 

imported  tapestry.  Hardwood  Moors 
will  be  used  throughout.  Bath  rooms 
will  have  composition  floors  and  tile 
wain-cot.  There  will  be  a  large  open 
tire  place  in  each  of  the  living  rooms. 
Mantels  will  be  of  tile  and  brick.  Tile 
wainscot  will  be  used  in  the  hath 
rooms.  Exterior  of  the  building  will 
be  covered  with  shiplap,  rustic  and 
brick  veneer.  Plans  are  complete  and 
figures    are    being    taken. 

GAJRAGE — 1  story  and  base,  brick 
and  steel.  Cost  not  stated.  San  Fran- 
is.  ,,  Architects,  Miller  and  Colmnesnil. 
Lick  Bldg.,  S.  F.  Owners,  Cool  Estate. 
This  building  will  be  erected  at  the 
corner  of  Steiner  and  Ellis  streets  and 
wil  i  >ver  a  large  area.  There  will  be 
i  e  i, ;te  foundation.  brick  walls 
and  s!e  roof  trusses.  Cement  floor 
will  be  u  i.  The  building-  has  been 
designed  fui  l  large  commercial  ga- 
rage and  will  include  besides  the  stor- 
age space  an  office  and  completely 
equipped  machine  shop.  Special  ..  i  o 
i  i.e  storage  tanks  and  metal  window 
frames  and  sash  will  be  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are 
prepared. 

GARAGE—]     story     ami     base,     rein- 
forced   concrete     $20,000.       San     Fran- 
isen        Archite         lim  man     Barth,     12 
Geat  J    street,   S     • '.      i  >u  ner,    I  n      Martin 

Is  I'.itn-zyner.  e      building      has      hem, 

designed  for  a  i  irage  -and  automobile 
ales  rooms,  a        will  be  erected  al    the 

southeast   cor      i    of    Van    Ness    avei 

m  Pacific  sti  ■  lute,  ior  of  the  fronl 
portion  of  the  building  will  he  hand- 
somely   finished    in    h-.u.iu i-.     marble 

and  tile.  A  cement  floor  will  he  used 
feai  of  i  in-  building  w  ill  emu,,  m  ,  i,,. 
epair  simp  :,  mi  shippin  -.  s.  Ex- 
el  in,       Will      he      l.i,    ,    ,1      -,,          ,      ,    einenl      plaS- 

<  i       Metal    w  imi.iu      ,e  h    a  mi 
are    specified.       Plans     are     '■• 
i  red, 
SCIENCE    MUSEU  M  tor]      and 

1  'las  -    a    construction.      $1  I 

Francisco.  Architect,  Lewis  p. 
Hobart,  Crocker  Bldg.,  s.  F.  Owners, 
Golden    Gate    Park    Ti  ustei  Pi  elirai- 

nary    plans    for    this    building,    w 

' eii|,y  n   promlm  i  i  loldi  n 

hi  ie     Park,     have     been 
.     Park    '  lommissioners 

llll  W'illgS         l,  re         line,  '■,       ■,■■  ,      .     ■ 

'     '  '       I  '  "  '  h  1   I  I  I  '  '        I  ile       '         ,,.       

1   !    h'       ,,  ||,|        „    l||        be         lie    ., In 

hi'niighmit.      There    w  ill    he   a    con 
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steel  frame  with  stone  and  terra  cotta 
facing.  Interior  finish  will  be  of  metal 
and  stone  with  Home  hardwood.  Floors 
will  be  of  cement  and  tile.  A  steam 
heating  system  will  be  installed. 
Working  drawings  will  be  complete 
and    1  > i ils    will    be    called    for     this     fall. 

HOTEL — 4  story  and  base,  brick  and 
steel.  Cost  not  stated.  San  Fran- 
cisco. Architect.  Arthur  T.  Bhrenpfort, 
2.".1  Kearny  street.  .S.  F.  Owner.  Metta 
Hacke.  The  building-  will  be  erected 
at  the  southwest  corner  of  Olive  and 
Larkin  streets  on  a  lot  60x100  feet. 
First  floor  will  contain  three  stores 
besides  the  hotel  entrance.  Upper 
Moors  have  been  divided  into  60  guest 
rooms,  all  of  which  will  have  private 
baths.  Several  of  the  rooms  will  also 
be  equipped  witli  wall  beds.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  steam  heat,  elevator  service 
and  a  hot  water  supply.  Bath  rooms 
will  have  cement  floors  and  tile  wains- 
cot. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  he  faced 
with  pressed  brick.  Contracts  for  the 
excavating  and  foundation  work  have 
been  awarded.  Other  p-arts  of  the 
work   are  now   being  figured. 

STORE  ADDITION — 1  story  and  base, 
brick  and  steel.  Cast  not  stated.  San 
Francisco.  Architect.  M.  J.  Lyon,  Ne- 
vada Bank  Bldg.,  S.  F.  Owner,  Dr. 
Buckley.  The  building  on  the  north 
line  of  Market  street  west  of  Marshall 
Square  will  he  added  to  at  a  cost  of 
approximately  $10,000.  The  addition 
will  contain  stores  and  storage  space. 
Interior  finish  will  he  of  pine  through- 
out. Modern  plumbing  ami  electric 
work  will  be  included.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.       Plans    are    being    prepared. 

EXPOSITION  AUDITORIUM  —  Class 
A  construction.  $1,000,000.  Architect. 
Director  of  Works.  Service  Bldg.,  S. 
F.  Owners,  Panama-Pacific  Interna- 
tional Exposition  Co.  Plans  and  speci- 
fications for  the  plumbing,  heating, 
ventilating  and  electric  work  on  the 
Exposition  Auditorium,  which  is  to  be 
erected  in  the  Civic  Center,  have  been 
completed.  Bids  will  be  opened  by  the 
Buildings  and  Grounds  Committee  of 
the  Panama-Pacific  International  Ex- 
position Co.  on  September  18-th.  Sepa- 
rate bids  will  he  received  on  the  plumb- 
ing and  electric  work,  and  under  heat- 
ing, for  the  system  complete,  and  for 
four    divisions,    covering    the    following 

work:        Direct      heating     and      \ mi 

pumps:  -beet  metal  work,  fans,  motors 
and  air  heaters  and  air  washers.  Plans 
can  lie  secured  from  the  Director  of 
Works,    Service    Bldg.      An    official    pro- 

ndei      thi      hi  mling    of 

'  m       -[    Advertising    In    this    issue. 

BUNGALOW —  1  story  and  base, 
i  .  .  ,  .  co  Arclii- 
C.  S.  Allied.  UN 
Onondac  S.  F.  The  dwelling 
h  ill  '  -Hi  i  ii  >om  a  mi  iiii'  h,  In- 
terior finish  '.'.  .1!  ui  'if  pine  through- 
out.    Hardw I    floors    will    he    i"..i    in 

ving    and     dining    rooms.       There 

will    be    a    large    "fieri     fire     place     and 

brick    manti  >e  u   ed   in   the 

hath    room    and    kitchen.      Exterior     of 

veiling     will       he      covered       with 

'.     and     rusl  I-'         I'l.i  l in 

plete  nod  work  will  be  done  by  Day 
Labor. 

NICKELODEON        I        Btory,        frame. 
"Ar- 
il"     Bearwald,     Mer- 
chants      National      Bank      Bldg.,     S.     F. 


BUILDING  AND   INDUSTRIAL  NEWS 

Owner.  Mr.  Louisson.  The  building  i 
will  he  erected  in  the  Richmond  Dis- 
trict and  will  contain  an  auditorium 
seating  200  people.  Interior  finish  will 
he  of  pine  and  ornamental  plaster. 
There  will  be  special  electric  work. 
Exterior  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  will  be  called  <n  al 
once. 

EXHIBIT      BUILDING  — f  ram  i       and 
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concrete  construction.  $11111,111111.  Ban 
Francisco.  Architei  1  -  Rlghetti  and 
Headman,  phcl.in  Bldg  S  F.  Owners, 
Swis's  Society.  These  architects  have 
just  received  a  comml  ion  t"  prepare 
plan      i"i    a    large    building    which    will 

e    '  1  "i  led    on    the    Exhibit    Sei 
ih"    Pa  nama-Pai  [fie     Inti  rnational    Ex- 
position   for    the    Swiss   Societj        Con- 
struction  will   lie  of   frame  and   cemenl 
plaster. 


Bids  Opened  For  Granite  Work 

On  New  City  Hall  Building. 


Lowest    of   1'iiiir    Hills   Submitted   by   McUilvrny-Rnymond       i.nn 

ami   Are  Reported  »s   llcing  Most   Satisfactory  to  Hoard   of   V 

Nearly   a   Million,   but    Within    Architects    Dsliin.it 


■"" 

Cost 


One    Los    Angeles    firm    Submits   Hid,   but     Ml    Oilier  Figures   Come   from    1  ,.,  11 1 

Men.      Prompt    Action    Promised    on   Awarding   of   Hits    Contract.      Hoard 

of   Works    Also    Open    Bills    for    Removal  of   Safety   Station. 


Granite   Work   for   City   Hall. 

Bids  opened  by  the  Board  of  Public  Works  for  the  granite  work  on  the 
new  City  Hall  show  McGilvray-Raymond  Granite  Co.  low  on  the  main 
proposition  at  about  $991,313,  the  next  lowest  figure  on  the  same  proposition 
being  submitted  by  the  Raymond  Granite  Co.  at  (1,010,588.  Four  firms  bid  on 
the  work,  one  Los  Angeles  firm,  D.  Bly  being  represented.  Mr.  Bly  bid  only 
on  the  granite  for   the  basement. 

Figures  submitted  by  the  -McGilvray-Raymond  Granite  Co.  are  stated  to 
be  very  satisfactory  to  the  Board  of  Public  Works  and  are  said  to  be  below 
the  estimate  for  this  work  prepared  by  the  architects.  No  contract  has  been 
awarded,  but  action  will  probably  be  taken  at  the  next  meeting  of  the  Board 
of  Public   Works. 

Bids  were  opened  at  the  same  meeting  for  removing  the  Safety  Station  at 
the  corner  of  Market  and  Stockton  streets.  J.  P.  M.  Phillips  submitted  the 
lowest    figures   at    $995.      A   complete   list  of  all  bids  received   follows: 


Prop. 


L.    B 


Bly 

\ngeles 


McGilvray- 
Raymond 

Granite  Co. 
$109,000 
643, 7S5 
238,528 
752,785 
991,313 
548,000 
54S.000 
5S9.000 
177..MIU 
177,896 
191,679 
725,896 

7-:,.  896 


Raymond 
Granite  Co. 
$  157,720 
1,010,588 
266, 4SS 
1,168,308 
1,434,706 


Sound   Cons't 
&  Eng  Co. 


215,448 

.'15,448 


769.162 
769,162 


$1.00 
1.50 


leinoving     Safely     station     at     Mnrl 
anil     Stoekton     Streets. 

J.     P.     M.     Phillips $    995 

Church     &     Clark     1.07  1 

Monson     Bros 1,189 


Building;  Contracts  Awarded 
San  Francisco. 


Neal 


3077 

::n7s 
3079 
3080 
3081 
::u^2 
3083 
3084 
3085 
3086 
0 


Hind     Est 

Hind    Est Turner 

Hind     Est Capital 

Hind     Esl Kelts 

Hind     Est Glasser 

Hind    Est Pet 

Hind     Est Musto 

1  '..I  vine     Brockhage 

I  led  u  ;i  \        Si  loci     "III 

1    1    Cong     Ch  W  el  1  r 

Da  1  "hi 

Mel  [rath     McGrath 

\  ui"  ;  hack     Aiii"  1  back 


fj 

30S8 

3089 

3090 

3091 

3092 

3093 

A  int. 

3094 

2  8X11 

3095 

1800 

::i".n; 

1:1011 

3097 

3000 

3098 

9238 

3099 

9420 

31 

2890 

3101 

7306 

3102 

1239 

3103 

5372 

31.04 

1  

31015 

5594 

3106 

100 

3107 

100 

3  1  ox 

050 

8109 

Robertson     ECoenig  600 

Brown     Baskin  4110 

Nicholaise     Nicholaise  400 

Barbat     Callaghan  500 

Princess     Noveltj  500 

Ford      Capitol  1832 

Ford     Mangrum  1987 

Ford    Pac.   Mfg.  122.", 

Ford    Vt.    .Marble  2250 

Foster      McGowan  6894 

Fish     .  .    lacobsen  .... 

Spotorno      Charruan  1665 

Ki'lli"      Kothe  25011 

Ml.     Zlon     Eisenhart  500 

Rank    Cal Eisenharl  500 

Sullivan     Hagberg  100 

Wassii  nianii      Mitchell  500 

Benl  ley     llaun  [900 

Woffatl      Moffat!  5000 

St.    John     Gilchrisl  1750 

1  '"ii.iii     Parry  1600 

Rothchlld     Peterson  1500 
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3110  Nelson     Nelson 

3111  Tobin      Tobin 

3112  Caru     Caru 

3113  Ford      Mulcahy 

3114  McEilane     M.  I'ausland 

31115      Mertens      itatto 

3116  Klinck      Klinck 

3117  Kakehi      Ishii 

31  IS      Washington      Emanuel 

3119  Norton      I'., ..line 

3120  Moni     Moni 

3121  Landean     Landean 

3122  Houle      llonle 

3123  Anderson      Anderson 

3124  Livermore    Marcussen 

3125  Rossi     Williams 

3126  Scaparone     Legrand 

3127  Krotoszyner      Hicks 

312S  Krotoszyner     .  .McClenahan 

3129  Blackman     Kress 

3130  Blackman     Boscus 

3131  Blackman      .Miller 

3132  Blackman     ..Atlas    Heating 

3133  Blackman    Blee.    Motor 

3134  Hind      Moore 

3135  Hind     Withington 

3136  Collins     Nielsen 

3137  Butch     New    Bra 

313S      P.     P.    I.     E Monk 

3139  Klatt      Lamser 

3140  Weber     Cuneo 

3141  Conti    De   Bi  i  .  detti 


2500 

3600 

1900 

3300 

6640 

1226H 

1000 

400 

600 

400 

1090 

1000 

soo 


Correction    In    contractor'*    name. 

(3075)  N  CALIFORNIA,  77-6  W  Front, 
N  OO-S^xE  127-6.  All  work  of  paint- 
ing, staining  and  white  washing  for 
a  six-story  and  basement  building. 

Owner The    Hind    Estate    Co.,      310 

California,  S.  F. 
Architect..  .  .John     Reid.     Jr.,     Chronicle 

Bldg.,    S.    F. 
Contractor.  .L.    J.    Neal.    401    Hayes    St., 

San    Francisco. 
Filed   Aug.    25,  '13.      Dated    Aug.    16,   '13. 

On  15th  of  each  month   75% 

Usual    35    days    25% 

TOTAL  COST,  $1900 
Bond,  $950.  Sureties,  Pacific  Coast 
Casualty  Co.  Forfeit,  $ln.  Limit,  10 
days  after  woodwork  in.  Plans  and 
specifications   filed. 


(3072)  N  HOWARD.  375  E  5th  St..  N 
SO,  W  100,  N  80,  E  125,  S  160,  W  25. 
All  work  of  excavation,  l.rick,  con- 
crete, bitumen,  iron,  etc.,  for  two- 
story    class    C    brick    loft    building. 

Owner Royal    Investment    Co. 

Architect..  .  .O'Brien    Bros..    Inc.,    Clunie 
Bldg.,    S.    F. 

Contractor.  .Brandon     &      Lawson,     ISO 
Jessde   St.,   S.   F. 

Filed    Aug.    25,   '13.      Dated    Aug.    21,   '13. 

Brick    scaffold    around     bldg $3220 

Brick   work   ready   for  roof  raft- 
ers         3220 

Completed    and    accepted     J220 

Usual     35     days     3220 

TOTAL  COST,  $12,880 

Bond,    $6440.      Sureties,    Aetna    Accident 

and   Liability   Co.      Forfeit,    none.   Limit, 

60   days.      Plans   and   specifications  tiled. 


(3073)  SB  MISSION,  153-7  SW  Fair 
Ave.,  SW  25xSE  75.  Ptn  Pt.  lot  360. 
All  work  for  two-story  frame  resi- 
dence. 

Owner Louis    and    Gitlel      Epstein. 

3176 U    Mission. 
Architect.. .  .None. 
Contractor.  . Wm.    F.    Yates.    Lick    Bldg., 

San   Francisco. 
Filed   Aug.   25,   '18.      Dated    Aug.   25.  '13. 

Five    days    after    completion $600 

Remainder     in     monthly     install- 
ments    of     35 

Owner    to    deed    center    lot    on    S    Cle- 
mentina,    4SI-3     SW     4th,     SW    45-10x 
SE    SO,   subject    to    mortgag.     of   $2,000 
and   pay   in  cash    $1800. 
Bond,   Sureties,   none.   Forfeit.  $15.   Lim- 
it,    90     days.        Plans     and     specifications 
filed. 

Note:      Plans    prepared    by    Martin   A. 
Schmldler,    Lick    Bldg. 


LSUILD1NU   AMD   INDUSTRIAL  NEWS 

(3076)  N  CALIFORNIA,  77-6  W  Flout, 
N  60-8%xE  127-6.  All  work  for  elec- 
trical work  for  six-story  and  base- 
ment  building. 

Owner The    Hind    Estate    Co.,    310 

California,    S.    F. 
Architect.. .  .John    Reid,    Jr.,    Chronicle 

Bldg.,   S.   F. 
Contractor.  .The    Turner   Co.,    278    Nato- 
ma,    San    Francisco. 

13.      Dated    Auk.    11.    '13. 

On    15th    of   each    month    75% 

Usual    35    days    25% 

TOTAL  COST,  $3000 
Bond,  $1500.  Sureties,  Fidelity  and 
Deposit  Co.  of  Maryland.  Forfeit,  $10. 
Limit,  5  days  after  painting  done. 
Plans   and   specifications    filed. 


6000       Filed   Aug. 
2  52  IS 
5550 
6670 

969 
14844 
8750 
1450 

600 

490 

358 
5000 
1060 
1607 
2100 
S015 
2100 

975 
S500 


(3077)      ALL       WORK       FOR       METAL 
windows    and    sheet    metal    work    on 
above. 
Contractor.  .The    Capitol      Sheet      Metal 
Works,    1927    .Market,    S.    F. 
Filed    Aug.    25,   '13.      Dated   Aug.    14,   '13. 
Payments  same  as  above. 

TOTAL  COST,  $9238 
Bond,  $4619.  Sureties,  Southwestern 
Surety  Ins.  Co.  Forfeit,  $10.  Limit,  20 
days  after  frame  on  California  street 
ready  for  same.  Plans  and  specifica- 
tions  filed. 


(3078)      ALL    WORK    FOR    LATH    AND 

plaster   on   above. 
Contractor.  .R.    D.   Felt. 
Filed   Aug.   25,   '13.     Dated   Aug.    14,   '13. 

Payments   same  as   above. 

TOTAL  COST,  $9420 
Bond,  $4710.  Sureties,  Aetna  Accident 
and  Liability  Co.  Forfeit.  $10.  Limit, 
30  days  after  sixth  floor  ready  for 
lathing.      Plans   and   specifications   filed. 


(3079)      ALL         WORK      FOR       ORNA- 
mental   iron   work  except  fire  escapes 
on  above. 
Contractor.  .Glasser       &       Kloeres,       67 

Clementina,   S.   F. 
Filed   Aug.    25,    '13.      Dated   Aug.    14,   '13. 
Payments    same  as    above. 

TOTAL  COST,  $2S90 
Bond,  $1445.  Sureties,  United  States 
Fidelity  and  Guaranty  Co.  Forfeit,, 
$10.  Limit,  15  days  after  building 
ready  for  elevator  fronts.  Plans  and 
specifications    filed. 


(30SO)      ALL    WORK    FOR    PLUMBING 

and     plumbing     fixtures,     gas     piping, 

house   pump,   etc,   heating  system  and 

vacuum   sweeping  piping  on   above. 

Contractor.  .Petersen-James        Co,      710 

Larkin,   S.    F. 
Filed   Aug.    25,   '13.      Dated   Aug.    14,   '13. 
Payments   same   as   above. 

TOTAL  COST,  $7306 
Bond,  $3650.  Sureties,  Charles  Lauffer 
and  10.  W.  Morris.  Forfeit,  $10.  Limit. 
20  days  after  building  ready  for  In- 
stalling fixtures.  Plans  and  specifica- 
tions  filed. 


(30S1)      ALL    WORK       FOR       MARBLE 

work   on   above. 
Contractor.  .Joseph      Musto     Sons-Kee- 
nan    Co.,    565    North    Point, 
San   Francisco. 
Filed    Aug.    25,    '13.      Dated    Aug.    20,    '13 
Payments  same  as  above. 

TOTAL  COST,  $4239 
Bond,  Sureties,  none.  Forfeil.  $ln. 
Limit,  30  days  after  rough  plaster  done 
Plans   and   specifications  filed. 


21 

Owner Maria  Corville,  124  Dia- 
mond,  S.    F. 

Architect.. .  .None. 

Contractor.  .Brockhage,  Foley  &  Green, 
1326   Natoma,   S.   F. 

Filed   Aug.    25,  '13.      Dated   Aug.    22,   '13. 

Ready    for    plastering    $1343 

Plastering    completed     1343 

Completed   and   accepted    1343 

Usual    35    days     1313 

TOTAL   COST,    $5372 

Bond,     $2685.       Sureties,    Massachusetts 

Bonding     and     Insurance     Co.       Forfeit, 

none.      Limit,    90    days    from    recording. 

Plans    and    specifications    filed. 


(30S3)  SE  JAMESTOWN  (34th  Ave.) 
and  Jennings,  50x100.  All  work  ex- 
cept foundations,  painting,  plumbing, 
window  shades  and  gas  fixtures,  for 
one-story  and    basement    frame    bldg. 

Owner Solomon     Bedway     and       A. 

Solomon    Bedway    (wife.) 

Architect. . .  .None. 

Contractor.  .T.    Sciocchetti,     3315     Jen- 
nings, S.  F. 

Filed   Aug.   25,  '13.     Dated   Aug.   21,   '13. 

Frame     up      $275 

Brown    coated    275 

Completed   and    accepted    275 

Usual    35    days     275 

TOTAL  COST,    $1100 

Bond,    Sureties,    Forfeit,    none.      Limit, 

90  days   from  Aug.    25,   1913.      Plans  and 

specifications   filed. 

Note:   Specifications    read    Mrs.    Anna 

Solomon. 


(30S4)      SE    POST    &    MASON,    E    HOxS 
137-6.      All  work  for  removal  of  pews 
and    providing    and  placing  in    church 
new    pews    required    in    church    bldg. 
Owner First    Congregational      So- 
ciety of  San   Francisco. 
Architect..  .  .Reid         Bros.,       Cal.   Pacific 

Bldg.,   S.   F. 
Contractor.  .C.     F.     Weber    &    Co.,     365 

Market,  S.  F. 
Filed   Aug.    25,  '13.      Dated    Aug.    22,   '13. 
On    completion    and    acceptance.  .  .75% 

Usual    35    days    25% 

TOTAL  COST,  $5594 
Bond,  $3000.  Sureties,  The  Fidelity  and 
Deposit  Co.,  of  Maryland.  Forfeit  $25. 
Limit,  July  15,  1914.  Plans  and  specifi- 
cations filed. 

Note:  Contractor  also  to  receive  old 
pews  and  15  cents  for  each  wood  num- 
eral  furnished. 


(30S5)      NO    1553    REVERE    AVE.       Add 
one  room;  toilet,  bath  and  hall. 

Owner O.   J.   Davis,    Premises. 

Architect..  .  .None. 

Day's   work.  COST,   $400 


(3086)  W  3RD,  75  N  Natoma.  Alter 
front. 

Owner Ed.    McGrath,    152    3rd    St.. 

San    Francisco. 

Architect..  .  .Heiman  &  Schwartz,  Ne- 
vada   Hank    Bldg..    S.    F. 

Day's   work.  COST,    $400 

(3087     SE    2ND    &    FEDERAL.      Cement 

fronts. 
Owner Mr.    Auberback,    247    Mont- 
gomery,   S.    F. 
Architect.. .  .None. 
Day'      work  COST,    $650 


(S082)  W  DIAMOND,  211  N  19th.  W 
125x3  51,  All  work  for  two-.story 
dwelling. 


(3088)      W     BARTL10TT.      120        S        24th. 
General    repairs    to    dwelling. 

Owner r.   A.    Robertson,    Bdenvale. 

Architect.. .  .None. 

I  'out  ractor.  . Chas.    .1.    U.     Koenlg,        20 
Church,    S.    F. 

COST,    $600 


-NO.     60    COLLEGE     AVE.      Re- 
move and   replace   new   front. 

Owner James    Brown. 

Architect.. .  .None. 

Contractor.  .Baskin  Bros..  Oakland,  Cal. 
C<  'ST.    $400 


(3090)      NOS.     181-S3       PARKER      AVE. 
Repair   and  «lter   fiat. 

Owner Julius    Nlcolaise,    173    23rd 

Ave..  S.  F. 
Architect.. .  .None. 

work.  COST,   $400 


(3091)      NO.     3970     CLAY     ST.,       Repair 
roof,   alter   garage. 

Owner Dr.   H.   Barbat,   145S  Sutter, 

San    Francisco. 
Architect. .  .  .  None. 

Contractor.  .Callaghan    Bros.,    900  Clay- 
ton, San  Francisco. 

COST,    $500 


(3092)     S  ELLIS  between  Fillmore  and 
Steiner.      Electric    sign. 

Owner Princess  Theatre,   Prem. 

Architect.. .  .None. 

Contractor.  .Novelty  Elec.   Sign  Co.,   165 
Eddy,  S.   F. 

COST,    $500 


(3093)  SW  21ST  &  HARRISON.  Sheet 
metal  work  and  kalamine  work  and 
fire  doors,  etc.,  for  a  five-story  and 
basement    class    B    factory    bldg.. 

Owner Ford   Motor  Car  Co.  by  the 

Clinton    Fireproofing    Co. 
Architect.. .  .John      Graham,      100      Van 
N(  ss  Ave.,  S.  F. 
lor.  .Capitol    Sheet    Metal    Wks., 
1927   Market,   S.    F. 
Filed   Aug.    26,   '13.      Dated   Aug.    13,   '13. 

On    15th    of    each    month     75% 

Us  ual    35    days    25% 

TOTAL  COST,  $1832 
Bond,  Sureties,  Forfejt,  none.  Limit, 
as  quickly  as  pos.-jble.  No  plans  or 
specifications    filed. 


CERAMIC    &    WHITE    GLAZED 
tile  on   above. 
Contractor.  .Mangrum  &  Otter,  561  Mis- 
sion. S.  F. 
Filed    Aug.    26.    '13.      Dated   Aug.    18,   '13. 
Payments    same    as    above. 

TOTAL  COST,    $1987.50 
Bond,    Sureties,    Forfeit,    none.      Limit, 
as    quickly    as    possible.      No    plans      or 
iiled. 


WILL   WORK    on   above. 
Contractor.  .Pacific    Manufacturing    Co., 

177  Stevenson,  S.  F. 
Piled   Aug.   26,   '13.     Dated  Aug.    13,  '13. 
ments    same   as   above. 

TOTAL   COST,    $1225 
Hon. I,  rfeit,    none.      Limit, 

5     weeks        No     plans     or    specifications 
filed 


MARBLE   WORK  on  ^bove. 
etor.  .Vermont     Marble    Co.,     244 
Brannan,  S.   F. 
Piled    Aug.   26,   '13.      Dated   Aug.   23,  '13. 

On    LOth   of  each    month    75% 

lal    35    days    25% 

T.  >TAL  COST,  $2250 
les,     Forfeit,    none.       Limit, 

Sept.  .':,  '13.     No  plans  or     i Ications 

filed. 


10   NATOM  \  Hi   and 

6th.      All    work    except    plumbing,    gas 

Swai  e, 

fixtures,      ell 

and   dumb    waiter,   and   cold   room   In 
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basement    for    two   additional    stories  Contractor.  .Hogberg   &   Ludwig,  Build- 

for    a    class    C    building.  ers'   Exchange,  S.   F.' 

Owner Foster  &   Orear   Co.,   Prem.  COST,    $400 

Architect Alfred   H.  Jacobs,   110   Sut-  

ter,  S.   F.  .  I  3104)      NE    24TH   &    POTRERO.    Lower 

Contractor.  .McGowan    &      Butler,      ISO  present   building,    change    front      and 

Jessie,  S.  F.  rat   proof. 

Filed  Aug.   26,  '13.     Dated   Aug.    19,  '13.       Owner H.    Wassermann,      3802    E- 

Brick     wall     up,    windows     in  14th   St.,   Oakland. 

and  glazed  and  roof  on $1000.00  Architect.... None 

Completed     4170.50  Contractor.  .Thos.      F.      Mitchell,      1370 

Usual    35    days    1723.50  Utah,   S.    F. 

TOTAL   COST,    $6894  COST,    $500 

Bond,    $3447.      Sureties,    The   Aetna   Ac-  

cident    and    Liability    Co.      Forfeit,    $5.'  (3105)     S  GREEN,  110  W  Scott.  Change 

Limit,   Oct.    20,    '13.      Plans   and   specifi-  basement    for    garage. 

cations   filed.  Owner R.    Q,    Bentley,    2505   Green, 

San   Francisco. 

(309S)      W     STOCKTON,     235-6     N    Sut-  Architect.. .  .None, 

ter,  the  — 60xS  38-6.     Excavation  and  Contractor.  .C.   C.   W.   Haun,   980  Jessie, 

grading    for    lot.  San    Francisco. 

Owner Dudley   F.,   Eliza   J.,   Harry  COST,    $500 

K.,   and   Geo.  Fish,   205   Cal-  

ifornia,    S.    F.  (3106)      S  GREEN,    137-6  W   Divisadero. 
Engineer. ..  .Leland    S.     Rosener,     Mer-  Three-story  and   basement  frame  res- 
chants'    Ex.    Bldg.,    S.    F.  idence. 

Contractor. .  Jacobsen-Bade    Co.   and    K.       Owner Eugene         Moffat       Invest- 

G.    Lundstrom.  ment   Co.,      525      California, 

Filed   Aug.    26,  '13.      Dated   Aug.    21,   '13.  San    Francisco. 

On    1st   of   each   month    75%       Architect H.    E.    Moffat,    Mill    Valley. 

Usual    35    days    25%  California. 

TOTAL   COST,    $2    per   cubic   yard.  Contractor.. H.    E.    Moffat,    Mill    Valley, 

Bond,    Sureties,    Forfeit,    none.      Limit,  California. 

30    days.      No    plans      or      specifications  COST,    $5000 

filed.  

■ (3107)      SW  1ST  &   LAKE    (rear).     One- 

(3099)  NW    NOREIGA   &   Great   High-  story  frame  school. 

way,   E   192-8,  N   100,   W   100,  S   50,   W       Owner St.      John's        Presbyterian 

95-2%,    S    50-0%.       Interior    and    ex-  Church,    Premises. 

terior    plaster    and    ornamental    -work  Architects  •  -A.    Wag-staff,      110A,      12th 

for    residence.  Ave-   ■$.   F. 

Owner G.    P.    Spotorno,    California  Contractor.  .Jas.      Gilchrist,      124      21st 

Market,   S.   F.  Ave-  s-   F- 

Architect O.    R.    Thayer,      Merchants'  COST,     $1760 

National    Bank    Bldg.,   S.    F.  

Contractor..  E.    M.    Charruau.  (3108)      W    MADRID,      225      S      Russia. 

Filed  Aug.   26,  '13.     Dated  Aug.   20,   '13.  One-story   and   basement   frame   resi- 

All    lath    on    interior    $325  dence. 

First   coat   of   plaster   on   interior  Owner W.   Corbln.      222     Raymond 

and     exterior     335  Ave.,   S.   F. 

All    work    finished    335  Architect.. .  .None. 

Usual    35    days                                         335  Contractor.  .T.   H.   Parry,   222   Raymond 

TOTAL    COST,    $1665  Ave-    S-   F- 

Bond,    Sureties,    Forfeit,     none.       Limit,  COST,    $1600 

35    days.      Specifications    only    filed.  <3109>     NE      BUCHANAN      &      O'FAR- 

RELL.      Cement    yard,    bulkhead    and 
steps,    install       new       drain,       change 

(3100)  E    23RD    AVE.,    90    N   Vincente.  front,    concrete    foundation    and    gen- 
Two-story    and    basement    frame   res-  era]    repairing. 

idenee-  Owner James         Rotchild.  1101 

Owner J.      E.      Kothe,      2578      23rd  Chronicle   Bldg.,   S.   F. 

Ave.,   S.   F.  Architect None. 

Architect...  .None.  Contractor.  .Petterson    &      Persson,     62 

Day's    work.                                 COST,    $2500  Post,   S.   F. 

COST,    $1500 

(3101)  POST   near   Scott.      Erect   garb-  

and    and    refuse    incinerator.  (3110)      N    CALIFORNIA.     115     W     15th 

Owner Mt.    Zion    Hospital   Associa-  Ave.    Two-story    and    basement  frame 

tlon,  S.  F.  residence. 

Architect. ..  .E.     Krafft       &       Sons,       921       Owner F.  Nelson,   30  Presidio  Ter- 

Phelan    Bldg.,    S.    F.  race,   S.    F. 

Contractor..  John      H.      Eisenhart,      921       Architect None. 

Phelan    Bldg.,    S.    F.  Day's   work.                                   COST,    $2:,ini 
COST,    $5(1(1 

(Sill)      E  JOICE,    79-6    N  Pine.      Three- 

I)     SANSOME        &      CALIFORNIA.  storv  and   ^semenl    frame   residence. 

Inc rator.  °wner J;ls    ■'.-  T"M"-  ls  •l"ir''-  Sl" 

Owner Bank    of    California.    Prem.  Francisco. 

Architect,...  Bliss    &      Faville,      Be a  Architect...  .None 

Bla        g    p  Day's   work.                                 OOST,    $3600 

Contractor.  .John    Eisenhart,    921     Phe-  

Ian    Bldg.,   S.    F.  (3112)      E    LEVANT,    between    Juno   anil 

COST,    $500  Slates.        Two-story      and       basement 

frame   dwelling, 

NO.     is    SANSOME    ST.      Erect       Owner B.    Caru,    19      0 a      Lane 

brick    wail   tor   vault.  San    Franci  co 

Owner Sullivan    Estate,    Prem.  Architect...  .None. 

Architect... None.  Day's   work.                             COST,    $.900 


Wednesday,     Sept.     :;    [913. 

13113)  NW  NATOMA,  95  XE  2nd,  NW 
75xNE  20-5%.  All  work  for  one- 
story    brick    horse-shoeing    shop. 

Owner Thos.    Ford,  Natoma, 

San    Francisco. 

Architect..  .  .Welch       &       C    rey,       Mer- 

chants"     Nat.     Bank     Bldg., 

San   Francisco. 

Contractor.  .Mulcahy    Bros..    ISO    Jessie, 

San    Francisco. 
Filed    Aug.    27,   '13.      Dated   Aug.    23.  '13. 

Ready    for    roofing    $1300 

Completed   and    accepted    975 

Usual    35    days     S25 

TOTAL  C<  >ST,  $3300 
Bond,   $1650.     Sureties,  T!  i    Guar- 

anty   i-    Surety  Co.      Forfeit.   $10.    Limit, 
lo   days.     Plans  and  specifications  filed. 


(3114)  W  LYON,  S7-6  S  Sutter,  25x 
120.  All  work  for  a  three-story  and 
basement  frame  bldg  (flat  and 
apartments.) 

Owner Bridget         McErlane,       HI'. 

Lyon,    S.    F. 
Architect..  .  .Xone. 
Contractor.  .Geo.    V.    McCausland,      4173 

23rd,   S.    F. 
Filed   Aug.    27.   '13.      Dated  Aug.    21,   '13. 
Frame    up    and    roof    rafters    in 

place     $1660 

Brown  coated  and  rough  plumb- 
ing   in     1600 

Completed    and    accepted     1660 

Usual    35    days     1660 

TOTAL  COST,  $6640 
Bond,  $3320.  Sureties.  S.  A.  Hoadley 
and  F.  A.  McCausland.  Forfeit,  none. 
Limit,  75  days  after  Aug.  25.  Plans 
and    specifications    filed. 


(3115)      S    l-TLTDX,       82-6      E      Gough, 
27-6x131-3.       All    work     for    a     three- 
uid    basement    frame    apartment 
house. 

Owner Ferdinand        and         Louisa 

Mertens. 
Architect. ..  .Arthur    G.    Scholz,      Phelan 

Bldg.,    S.    F. 
Contractor.  .Ratto      &      Giannini,       232 

Hartford.    S.   F. 
Filed    Aug.    27,   '13.      Dated   Aug.    26,  '13. 

Enclosed    except    roof $3065 

Roof  covered   and   1st  coat   plas- 
ter   on     3065 

Completed    and    accepted     3065 

il   35    days    3065 

TOTAL  COST.  $12,260 
Bond,  $6130.  Sureties,  Louis  S.  Haas 
and  Dave  Ratto.  Forfeit,  $10.  Limit, 
Nov.  25,  1913.  Plans  and  specifications 
filed. 


(3116)      SE    GREENWICH      &      SCOTT. 
Raise    roof   and   repair   rooms. 

Owner F.     H.    Klinck,    Premises. 

ect..  .  .None. 
Contractor.  .M.    M.    Finlays 110    Jes- 
sie,   S.    F. 

C(  1ST,    $1000 


Nl  P.        1615A       POST.         Extend 
front;    minor   repairs. 

Owner A.    Kekehi,    Pre 

Architect. .  .  .None. 

Contractor.  .T.    Ishii,    1675       Post,    San 
Francisco. 

«'<  'ST,    $400 


(3118)      SE     BUSH      is       GRA      C       WE. 
ige   store  to  lobby. 

Owner Washington        hotel       Co.. 

Bush    and  Grant   A    •       S.    F 
ect Fred     Mej  er,     Bankers    In- 
vestment   Bldg.,    S     F. 
ictor.  .  L.     E      Emanuel,     Inc.,      ill 
12th    St.,    S.    F. 

COST,    $600 


BUILDING   .WD   INDUSTRIAL  NBWa 

I  1119)      W     9TH    AVE.,     150     S     I 

Way.      One-story    frame    store    room. 

Owner P.  J.  Morton,  1229  9th  Ave., 

San   Francisco. 
Architect.. .  .None. 

Contractor.  .Bodine    &       Norman,       1021 
Irving,   S.    F. 

COST,    $400 


(3120)      N    GREENWICH,    99      E      Fill- 
more.     Raise,    alter   and    repair   store. 

Owner A.    Moni,       1531      Fillmore, 

San    Francisco. 
Architect..  .  .None. 

Contractor.  .P.    Lombardi,       2109       17th, 
San   Francisco. 

COST,   $1090 


(3121)      SW     KEARNY       &       JACKSON. 

Repair   saloon. 
Owner Chas.    Landean,    861    Kear- 
ny.  S.   F. 
Architect A.    J.    Barnett,    5S3    Cali- 
fornia,   S.    F. 
Day's    work.  COST,   $1000 


(3122)  W  25TH  AVE.  150  S  Lincoln 
Way.  Two-story  (6-room)  frame 
dwelling. 

Owner David    Houle,    660     Market, 

San    Francisco. 

Architect.. .  -None. 

Hay's    work.  COST,    $2800 


(3123)  N  HIGHLAND  AVE.,  113  W 
Holly  Park.  Three-story  and  base- 
ment   frame    (6)    apartments    (31x51.) 

Owner K.    Anderson,    317      Hearst 

Bldg..  San   Francisco. 
Architect..  .  .None. 

Contractor.  .  K.    Anderson.    317       Hearst 
Bldg.,    San    Francisco. 

COST,    $6000 


(3124)  E  JONES.  77-0  N  Broadway.  E 
67-6.  S  7-6,  E  50,  N  67-6,  W  117-6,  S 
60.  All  work  for  masonry,  plaster- 
ing, carpentry,  sheet  metal,  painting, 
electrical  heating  and  plumbing  for 
four    frame   dwelling   houses. 

Owner Horatio  P.  Livermore,  Val- 

lejo  and   Florence,   S.   F. 

Architect Charles    F.    Whittlesey,    55 

Clayton,   S.   F. 

Contractor.  .Marcus  Marcussen,  19  De- 
visadero,  S.  F. 

Filed  Aug.  28,  '13.  Dated  Aug.  19,  '13. 
30  days  after  commencement.  .$150o 
60  days  after  commencement..  1500 
90    days    after    commencement..    9000 

On    completion     6000 

Balance    35    days    after 

TOTAL   COST,    $25,2  is 

Bund,     $12,624.     Sureties,     Fred     Linder- 

man    and    Mitchell    Thompson.      Forfeit, 

$15.       Limit.     Dec.     30,    '13.    Plans    and 

specifications   filed. 


OH-.",  i  N  FXION  96-9  E  Scott,  E  30x 
N  137-6.  All  work  except  painting, 
plumbing,  electrical  work,  shades, 
finish  hardware,  electric  and  gas 
fixtures  for  alterations  and  additions 
to   l.uilding   (residence.) 

Owner Angelo   .1.   Rossi,    123   Kear- 
ny,   S.    F. 

Architect. ..  .Righetti    &   Headma  ■ 
Ian    Bldg.,    S.    F. 

Contractor.  .Howard         S.         Williams, 
Hearst    Bldg..    S.    F. 

Filed  Au-  28,  '13.  Dated  Aug.  26,  '13. 
Present    structure    raised    and 

itions    set     $ 

Vi     ii.      i  oated     1"  10.70 

Inside    finish    completed     1040.60 

Completed    and    accepted    ....    1040.60 
U.-ual     35    days     

TOTAL  COST,    $5550 


Bond,    $2775.      Sureties,   National    Surety 
Co.     Forfeit,   $10.  Limit   70   days;   Plans 
peciflcations   filed. 


(3126)      NW    JONES    &    VAJuLEJO,    -'7-0 
on  Jones  and  70  on  Vallejo.  All  work 
for  a  two-story  and   basement   frame 
building    t    flats.) 
Owner Dr.   E.  G.  Scaparone,   4   Co- 
lumbus   Ave.,    S.    F. 

Architect Louis    Mastropasqua,    580 

Washington,    S.    F. 
Contractor.  .J.    Del    Favero   and    A.   Le- 

grand,    1839    Mason,    S.    F. 
Filed    Aug.    28,   '13.      Dated   Aug.    27,   '13. 

Roof     on      $1667.60 

Brown    coated     1667.50 

Completed    and    accepted    ....    1067. .",0 

Usual    35    days    1607.50 

TOTAL  COST,  $6670 
Bond,  $3335.  Sureties,  G.  Cuneo  and 
N.  Capurro.  Forfeit,  none.  Limit,  90 
days.      Plans   and    specifications   filed. 


1  .      SE   VAX  NESS  &   PACIFIC  AV, 
li'2-SVixE   100.     All   electric  work  for 
one     story     brick     building,       garage 
and  show  rooms. 
Owner M.     Krotoszyner,     997     Sut- 
ter,  S.   F. 
Architect.. .  .Herman    Barth.    12    Geary. 

San    Francisco. 
Contractor.. Hicks    &   Folte.      320     Mar- 
ket, S.  F. 
Filed    Aug.    2S.   '13.      Dated   Aug.    27,   '13. 

Roughed    in     $363 

Completed    and    accepted     363 

Usual    35    days    243 

TOTAL  COST,  $969 
Bond.  Sureties,  none.  Forfeit,  $5.  Lim- 
it, without  delay.  Plans  and  specifica- 
tions filed. 


(3128)      ALL    WORK    EXCEPT    ELEC- 

trical  work  and  heating  on  above. 
Contractor.  .T.    W.    McClenahan    &    Co., 

333    16th    Ave.,   S.    F. 
Filed    Aug.    2S.   '13.      Dated   Aug.    22.   '13. 
Brick    work       done      and       roof 
trusses   in   and   roof  sheathed. $5500 

Completed   and   accepted    5633 

Usual    35   days    3711 

TOTAL    COST,    $14,844 

$7500.       Sureties.     Massachusetts 

Bonding    and     Insurance    Co.,       Forfeit, 

$15.     Limit,   55   days.     Plan«<  a-?l  speci- 

9   filed. 


(3129)      X       [SACRAMENTO,       167-6       E 
Polk,     E       30xX       127-SU.       Carpenter 
work,     etc.,    for     a     three-story       atul 
.in.  nt    frame    apartment    building. 
Ella     Blackman,     10^7     Va- 
lencia,  S.    F. 

Architect Alber    Schroepfer,    0-     Pc 

San    Francisco. 
■  tor..S.    B.    Kress,    2039      Green, 
San   Francisco. 
i    Aug,    28,   '13.      Dated   Aug.    28,   '13. 

Frame   up    $2000 

a  n     coated      2000 

Completed    and    accepted    

Usual    35    days    2190 

TOTAL  COST.  $^7.." 
Bond,  $4200.  Sureties,  Theo.  Binner 
and  Fred  Koldenstroolt.  Forfeit,  none. 
i.iniit.    10"    days.       Plans    and    spi 


PLUMBING,     OAS.     WATER     & 
nrorlc    "ii     i    ovi 
■  Jontrai  toi       B  ,957     Howard. 

San   Francisco. 
J,    '13.      Dated    Auk.    28,    '13. 

hed    in     

Completed    and    accepted    500 


24 

Usual    35    aays    365 

TOTAL  COST,  $1450 
Bond,  $725.  Sureties.  Frank  A.  Hicks 
and  A.  Hermann.  Forfeit,  none.  Limit, 
100  days.  Plans  and  specifieaitons 
filed. 


(3131)  PAINTING,  VARNISH,  PA- 
pering,    etc.,    on    above. 

Contractor.  .J.  A.  Miller,  1113  Scott,  San 
Francisco. 

Filed  Aug.  2S,  '13.  Dated  Aug.  28,  '13. 
Interior  and  exterior  2nd  coated. $200 

Completed    and    accepted     250 

Usual    35   days    150 

TOTAL    COST.    $600 

Bona.     Sureties.    Forfeit,    none.       Limit, 

100   days.  Plans   and  specifications   filed. 


(3132)      HOT    WATER    HEATING    SYS- 

tem   on   above. 
Contractor.  .Atlas    Heating    and    Venti- 
lating   Co.,    1th    and    Free- 
Ion,   S.   F. 
Filed  Aug.   28,   '13.     Dated  Aug.   2S,  '13. 

Piping    roughed    in     $170 

Completed    and    accepted    200 

Usual    35    days     125 

TOTAL  COST,  $490 
Bond,  Sureties,  Forfeit,  none.  Limit, 
100   days.    Plans   and   specifications   filed. 


(3133)      ELECTRICAL  WORK  on 

above. 
Contractor.  .Electric    Motor      and       Ma- 
chine  C,   150   Union   Square 
Ave..   S.   F. 
Filed   Aug.   28,   '13.     Dated   Aug.   28,   '13. 

Roughed     in     $168 

Completed    and    accepted     100 

Usual    35    days     90 

TOTAL  COST,  $358 
Bond,  Sureties,  Forfeit,  none.  Limit, 
I lays.   Plans  and  specifications   filed. 


(3124)  N  CALIFORNIA,  77-6  W  Front, 
W  66-S%xN  127-6.  All  mill  work 
carpentry,  hardware  and  glazing  for 
six   story    and    basement  building. 

Owner The    Hind    Estate    Co.,    310 

California,    S.    F. 
Architect John     Reid,    Jr.,     310     Cali- 
fornia, S.  F. 
Contractor.  .R.    B.    Moore    Mill    &    Lum- 
ber   Co.,    CS7    Bryant,    S.    F. 
Filed    Aug.   29,   '13.      Dated   Aug.    14,   '13. 

On    15th    of  each   month    75% 

Usual     35     days     25% 

TOTAL  COST,  $5000 
F.ond,  $2500.  Sureties,  Fidelity  &  De- 
rosit  Co  of  Maryland.  Forfeit,  $10. 
Limit  7  days  after  notification.  Plans 
and    specifications    filed. 


FIRE    ESCAPES    on    above. 
■  tor..C.       W.       Wilhington.       416 
2nd.    S.    F. 
filed    Aug.    29,    '13.      Dated   Aug.    27.    '13 
nents   same  as    I'mvc. 

TOTAL  COST.  $10o9 
Bond,  Suietles,  none  Forfeit,  $10. 
Lnr.il.  1"  days  .Iter  bri  k  work  done. 
N  i   i  Ian  •    or     pi  cifica  I  ii  as   filed 


;   'HI. AND    AVE.,      301        VV 
Vi<sicn.      All   work  exc,-pt   mill    work, 
lumber    and    glass    for      wo-storj     and 
•  ■  lent    fra  me    res  dence. 

.)v.m.;i <:.    I.    Collins 

■ 

Jos.   M.   I ;■ 

F.      Nielsen,      23>C 
Bryant,   S.   F. 
Filed    Aug.    29,    '13.      Dated    Aug     5,    '13. 

frame    up    % 

Rough    plaster    on     14 

Completed    and    accepted    V4 
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Usual    ;::,    days    'A 

TOTAL  COST,  $loi>7 
Bond,  Sureties,  Forfeit,  none.  •Umit, 
75  days  from  Aug.  11,  1913.  Plans  and 
specifications    filed. 


(3137)  NW  27TH  &  CASTRO,  N  31-6x 
W  100.  All  work  for  a  one-story 
and   basement   frame   residence. 

Owner Andrew     D.     and     Gertrude 

Busch,    325    Clipper,    S.    F. 

Architect..  .  .None. 

Contractor.  .New    Era    Building    Co. 

Filed  Aug.  29,  '13.  Dated  Aug.  23,  '13. 
Rough       frame       up       and       roof   . 

sheathing    on    $525 

1st    coat    of    plaster    on    525 

Completed    and    accepted     525 

Usual     35     days      525 

TOTAL   COST,    $2100 

Bond,     Sureties,     Forfeit,    Limit,     none. 

Plans   and   specifications    filed. 


(3138)      EXPOSITION    SITE.      All    work 

for  warehouses  Nos.   3  and  4. 
Owner Panama-Pacific         Interna- 
tional  Exposition  Co,  Serv- 
ice   Bldg.,    S.    F. 
Architect. .  .  .None. 
Contractor.  .J.    Monk,   Monadnock   Bldg., 

San   Francisco. 
Filed    Aug.    29,    '13.      Dated    Aug    25,    '13. 

As     work     progresses     75% 

Usual    35    days     25% 

TOTAL  COST,  $S015 
Bond,  $4500.  Sureties,  United  States 
Fidelity  and  Guaranty  Co.  Forfeit, 
$50.  Limit  30  days  after  notification. 
Plans   and    specifications    filed. 


(3139)  W  9TH  AVE.,  150  S  Judah,  No. 
1427  9th  Ave.  All  work  for  altera- 
tions and  additions  for  a  two-story 
frame   is  tore    and    flats. 

Owner Gottfred     Klatt,     1427       9th 

Ave.,    S.    F. 

Architect..  .  .L.     M.     Weismann     &     Son, 
Pacific,    S.    F. 

Contractor.  .Lamser    &    Piske. 

Filed  Aug.  29,  '13.  Dated  Aug.  28,  '13. 
House    raised    and    frame    up.... $525 

Brown    coated     525 

Completed    and    accepted     525 

Usual    35    .lays     525 

TOTAL   COST,    $2100 

Bond,     Sureties,    Forfeit,     Limit,     none. 

Plans    and    specifications    filed. 

LIEXS     .of     

Aug.  30,  1913— W  GRANT  AVE.,  97-6 
N  Pacific,  N  40xW  72.  Haupman 
Lumber  Co.,  $9S7.61;  Stanquist  & 
Taylor,  $141.36  vs.  Geo.  W.  Baxter 
and   Lucie   Marchebout    


(3140)  S  CHENERT,  LOT  19,  BLK  16. 
Fairmount  Tract.  Lumber,  mill 
work,  rough  hardware  for  a  one- 
story  frame  cottage. 

Owner Marie   Weber. 

Architect..  .  .Arthur     S.     Scholz,     Phelan 

Bldg.,    S.   F. 
Contractor.  .John    Cuneo,    263    Capp    St., 

San   Francisco. 
Filed    Aug.    ■■',".   '13.      Dated   Aug.    28,  '13. 

Brown    coated    $325 

Completed    325 

i    s    after    325 

TOTAL  COST,  $975 
Bond.  $075.  Sureties,  Jos.  Cuneo.  For- 
feit, Limit,  none.  No  plans  or  specifi- 
cations   filed. 


(3141)      E    MASON,    53-6    S    Broadway.   S 
30xE    CS-9.      All    work    except   fire   es- 
for  a   three-story  and  basement 
frame  building  I  flats  I 

Owner Antonio    Conti    886     1  

way,   S.   F. 


Wednesday,     Sept.     ::    1913. 

Architect Chas   Fantoni,   916   i. 

San    i 
Contractor.  .A.     De     Benedetti     and     G. 

Cuneo,    20    Cotter,    S.    F. 
Filed    Aug.   30,   '13.     Dated  Aug.   30,   '13. 

Building    roofed     $1886 

Brown    coated     1887 

Completed   and   accepted    1887 

Usual   35   days    2840 

Tl  ITAL  COST,  $8500 
Bond,  $4250.  Sureties.  The  Title  Guar- 
anty and  Surety  Co.  Forfeit,  $5.  Lim- 
it, 75  days  after  Sept.  2,  '13.  Prans 
and    specifications    filed. 

♦ 

<    WCKM.A'I'IOX     OP     HlILDIXfc,    COX- 
TRACT. 


Aug.  2S,  1913— S  WASHINGTON.  9S-9 
\V  Front,  \V  30xS  120.  Bianchi 
Poultry  and  Produce  Co.,  owners; 
F.    Rolandi,    contractor;    cancelling 

contract  dated   June   2S,   1913 

Cancelled     Aug.     26,     1913 


COMPLETION  NOTICES 


San  Francisco. 


Aug.  16,  1913— NE  CLEMENTINA  & 
Third  S  30xE  SO.  Walter  H  Sul- 
livan to  Jno  G  Sutton  Co.. Aug.  4,  '13 

Aug.  16,  1913— N  BROADWAY  65  W 
Broderick  W  60xN  137-6.  Samuel 
H  Boardman  to  Stockholm  &  Allyn 
Aug.     12.     1913 

Aug.  16,  1913— SW  GUERRERO  & 
2Sth  26x70.  Geo  A  and  Edith  K 
Maslahinich  to  Geo  V  McCashland 
Aug.   15,   1913 

Aug.  16,  1913— SE  LONDON  275  Su 
Excelsior  Ave  SW  25x100.  Edward 
C  and  Marguerite  Froesehle  to 
whom  it   may    concern.  .Aug.    15,   1913 

Aug.  16,  1913— S  SUTTER  62-6  E 
Hyde  E  25xS  87-6.  D  M  Richards 
Realty  Co  to  John  G  Sutton  Co, 
Aug.  7;  General  Eng  Co,  Aug.  12; 
J   B   Reite Aug.   8,   1913 

Aug.  IS.  1913— N  VALLEJO,  99  W 
Laguna,  W  106xN  137-6.  Mrs.  Alma 
Spreckels    to    E.    K.    Pearson 

Aug.    4.    1913 

Aug.  18,  1913— N  4TH  AND  JESSIE, 
NE  Sl-9-xNW  155.  Investors'  Re- 
alty Co.   to  Ward   &   Goodwin 

Aug      16,     1913 

Aug.  18,1913 — SE  ELLIS  AND  JONES 
55  on  EllisxS7-G  on  Jones.  The 
Board  Realty  Co.  to  Brandt  &  Ste- 
vens     Aug.    14,    1913 

Aug.  18,  1913— NW  KING,  220-9  SW 
2nd,  SW  120'xNW  130.  Warehouse 
Investment  Co.  to  Anderson  & 
Rainey    Aug.    9,   1913 

Aug.  18,  1913— N  AMAZON  AVE.,  50- 
\Vi  W  London,  W  50-1 V4.  N  100,  E 
50  S  100,  more  or  less.  Amedo 
Maschio  and  Santo  Bottini  to  Jo- 
seph Perasso  and  Gaetano  Moret- 
ton    Aug.    15.    1913 

Aug.  19,  1913— E  13TH  AVE,  125  N 
"K"  or  Kirkham.  John  Bjorkman 
and  Oscar  Swanson  to  whom  it 
may    concern Aug.    IS.    1913 

Aug.    19,    1913— N    GEARY,    70    E    20th 

Ave.,  120  N  Geary,  25x120.  J.  C 
Thomas  to  whom  it  may  concern 
Aug.    1,    1913. 

Aug.  19,  1913 — SE  MARKET  AND 
Ei'KER.  Crocker  Estate  Co.  to 
W.  P.  Fuller  &  Co Aug.   15,  1913 

An:;.  19,  1913— LOTS  240  and  241 
Spring  Valley  Homestead  Associa- 
tion,  No.  107  Springdale  St.  Louis 
C.    Fontanler    to    Jacques      Narbe- 

Aug.  20,  1913— N  BROADWAY,  GS-9 
W   Webster,    W    14S-9.\N   275.   James 
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Wednesday,     Sept.     3   1913. 

L.  Flood  to     Clinton  Fireprootii 

Aug.    IS,    1913 

Aug.    20,    1913 — N    BROADWAY 

W    Webster,    W    14S-9xN    275.   James 
L.  Flood  to     Clinton  Fireproofing  Co. 

A'jf     IS,    1913 

1913 — SE    19TH    and    V 
cia.   E    SOxS    60.    M   B    67.   Claude    E. 
and    Kenneth    Gillis    to      whom      it 

may    concern    Aug.    IS,    1913 

Aug.  20,  1913— SW  GRANT  AVE.  and 
Harlan  Place.  O.  D.  Baldwin  to 
James   Brennan,   Aug.   16,    1913;   and 

C.  C.  W.  Haun \  is. 

Aug.  20,  1913 — NE  CORTLAND  and 
Andover  Aves.,  E  48-1%,  N  -3. 
W    48,    S    78-6%,    lots    20!  .    ptn 

210,   Gift    Map    1.      Emelie    Tisr.e    to 

Frank    Schmidt     Aug.    16,    1913 

Aug.    20.    1913 — SE    CALIFORNIA   and 
Leidesdorff,   fronting   N  on   Cal 
nia  and  at  rear  end   107-6,   extend- 
ing  on   east   and    west    sides    137-6. 
The    Insurance    Exchange,    Inc.    to 

C.  C.   Morehouse Aug.   16,    1913 

Aug.  20.  1913 — LOT  1,  block  29, 
Crocker  Amazon  Tract,  SE  Munich 
and   Drake.      Arthur   G.    Duncan    to 

L   L    Allen Aug.    20.    1911 

Aug.  20.  1913— LOT  1.  block  30, 
Crocker  Amazon  Tract.  SE  Naples 
and   Munich.      Arthur  G.    Duncan    to 

L.    L.    Allen Aug.    2    .    -913 

Aug.      20,      1913 — SE      MARKET      and 
Ecker.     Crocker  Estate  Co.   to 
ifornia   Construction  Co. Aug.   19.   1913 
Aug.     20,     1913— N    GREEN.     164-6     W 
Pierce.     W     26-1  %x     N     127.       Peter 
Caubu  to  Henry  Conrad. Aug 
Aug.    20,    1913— SE    CALIFORNIA  and 
Leidesdorff,    fronting   on   California 
at   rear   end   107-6,   extending  on  E 
and  W   sides    137-6.      The  Insurance 
Exchange,    Inc.,    to    Forderer    Cor- 
nice   Works Aug.    16,    1913 

Aug.    21,    1913 — E    TREAT    AVE.    246 
S    23rd    St.,    S    40xE    122-6.      Patrick 
M.    and      Elizabeth      McDonald      to 
whom    it   may   concern.  .Aug. 
Aug.  21,  1913— S  26TH,   103  E  N    -. 
114.      Ralph    J.    Button    to    whom    it 

may    concern    Aug.    . 

Aug.    21,    1913 — S  WASHINGTON 

W    Sansome.    S    122xW    30-5%.      A. 
Paladini    to    L    Cereghino   &    Son.. 

Aug.    16,    1913 

Aug.  21.  1913— W  WORTH,  16S  N" 
22nd,  N  24xW  125.  John  Bjork- 
man    to    whom   it   may    concern.... 

Aug.    19.    1913 

Aug.    21.    1913— S   CLARA,    300    E 

E     25xS0.       David    and    wf.     Ida     A. 
Hiner   to   George   V.   McCausland. . . 

Aug.    15,    1913.. 

Aug.    21.    1913— S    FRANCISC 

Grant   Ave..   E   30xS   122-6.      F.    Ped- 
rini     Matteucci     and     Vaimucci     Co. 
and   E.  Gianilastiani   to  A.   De 
edetti   and   G.   Cuneo.  . .  .  Aug.    - 
Aug.   22.   1913 — SE  GEARS   an,!   3 

>-9.  Isaac  Mensor  to 
Vitt  Electrical  Co.,  Guilfoy  Cor- 
nice Works,  H.  A.  Chalmers  Co., 
Peterson-James  Co.,  Camp  ,*i  Car- 
illon     Aug.     I 

Aug.   22.   1913— SE  GEARY  and 

E    2S-9xS    6S-9.       I-  to 

whom  it  may  concern   ..Aug. 
Aug.   22.   1913 — N  ANZA.   107-6   B 

10.      Albert    Whitman    to    whom 

it   mas-  concern      Aug 

Aug     23,    1913— S  WASHINGTON 
9    E    Battery.    E    37-6xS 
rietta  E.  Clark  to  McGowan  &  But- 
ler      Aug.     - 

Aug.    23.    1913— N   BUSH,    137-6    E 
pont,  N  115.  W   27-6.  N  22-6.  E  27-0. 
N    70.    E    3S-9,   3   70,   E   3S-9,    5 
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3    137-0.    W    TS-9.      Macdonougii 

Estate  Co.  to  J.  J.   Leonard 

Aug.     19.     1913 

Aug.  23.  1913— NE  WASHINGTON 
and     Octavia,     E     137-6xN       127-8%. 

A.  B.  Spreckels   to  O.  S.  Sarsi 

Aug.    15,    1913 

Aug.    23.    1913— W   BKODERICK.    75   3 

sen.   Jr.,   to   L   C.   Wooldridge 

Ellis.   S   25xW    100.    Harry   A.    Thom- 

Aug.     23.    1913 

Aug.  25.  1913— W  MEACHAM  PL.. 
74-.;  S  Post.  W  56xS  40.  Pacific 
Gas  and  Electric  Co.   to  McLaren  & 

Peterson     Aug.     14,     1913 

Aug.  25.  1913 — NE  WASHING!  iN  & 
Octavia.  E  137-6,  N  127-8%,  W 
137-6,  3  127-S'4.  A.  B.  Spreckels 
to  Forderer  Cornice  Co.  .Aug.  16,  1913 
Aug.  215.  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co.  to  Healy-Tibbitts  Con- 
struction   Co    Aug.    20,    1913 

Aug.    25,    1913 — E    1STH   AVE.,    175    N 
Clement.   N  25xl2i>.      Hans   Borge  to 
whom    it    may    concern. Aug.    25,    1913 
Aug.    25.    1913 — W   DIAMOND.    210-6    3 
22nd.    S    25xW    115-9.      J.    S.    Purcell 
to  whom  it  may   concern  .Aug.  19,  1913 
Aug.    25.    1913— W    DIAMOND.    235    S 
22nd,    S    25xW    115-9.      J.    S.    Purcell 
to  whom  it  may  concern. Aug.  19,  1913 
Aug.     25.     1913 — NE     HARTFORD     & 
19th.   E   30x   N  95.      Hazel   E.   Peter- 
son   to    whom    it   may    concern. 

Aug.     25,     1913 

Aug.  25.  1913— NE  COLUMBUS  AVE. 
and  Vallejo.  E  77-8%xN  137-6.  Ro- 
nton Catholic  Archbishop  of  San 
Francisco    to    A.    Curran    and    G.    L. 

Bulotti     (Curran     &     Bulotti) 

Aug.     15,     1913 

Aug.  25.  1913— E  16TH  AVE.,  25  S 
Anza,  —  25,  E  90.  N  25,  W  90,  John 
Gray   to   whom   it  may   concern.... 

Aug.     21,     1913 

Aug.    25,   1913— NW   PINE  and   Middle, 
W    27xN    S7-6.      Israel   Davis   to   Ratto 

&    Giannini     Aug.    19,    1913 

Aug.  26.  1913— NE  CALIFORNIA  and 
Leidesdorff.  E  30,  N  124  to  a  pt  on 
3  Halleck  30  to  a  pt  formed  by  in- 
tersection of  S  Halleck  and  E 
Leidesdorff  S  to  beg.  The  Liver- 
pool and  London  and  Globe  Ins. 
Co.  to  the  Clinton  Fireproofing  Co.. 
Aug.  14:  Vulcan  Iron  Wks..  Aug. 
13.  13.;  California  Plate  and  Win- 
dow Glass  Co..  Aug.  12.  '13:  John 
G  Sutton  Co..  June  13.  '13;  Harry 
G  Graper,  Aug.  13.  '13:  Pacific  Mfg. 
Co..  Aug.  13.  '13;  Mangrum  &  Otter, 
Aug.  14.  '13. 
Aug.  26.  1913— NW  SACRAMENTO  & 
Liguna.  N  !27-8%xW  137-6.  Nel- 
lie   Miller    Nickel    to    E.    T.    Leiter    & 

Sons    Aug.    21,    1913 

Aug.  26.  1913— W  GUERRERO,  183  N 
22nd.  33x117-6.  W.  A.  George  to 
whom  it  may  concern  .  .Aug.  25,  1913 
Aug.  26.  1913— SW  QUESADA  (17th 
Ave.  south)  25,  NW  Jennings  (J 
south  )  XW  BOxSW  100.  P.  W.  Mon- 
trouil    to    whom    it    may    concern.. 

Aug.    22.    1913 

Aug.  26.  1913 — W  BELVEDERE.  25 
N  Alma.  N  23x99-6.  No.  493.  Belve- 
dere: Rudolph  W.  Pedarsen  to 
whom  it  may  concern  ..Aug.  15,  1913 
Aug.  26.  1913 — SLOAT  BLVD  &  COR- 
bett  Ave.  Entrance  to  St.  Francis 
Wood.  Westgate  Park  Company 
to    I.    D.    Bluxome    as    Bluxome    Co 

Aug.     IS.     1913 

Aug.  26,  1913 — S  ROSE  AVE.  137-6 
E  Gough.  S  65-3%,  E  111-3%.  W 
90-7%.  S  and  C  Forbes  to  Theo.  S. 
Hoin    Aug.    23,    1913 


25 

■  ;.  1913— S  CHESTNUT  72  W 
Ta>  lor,  32-S  on  Chestnut  by  a 
uniform  depth  of  145.  Nicola  Cu- 
neo  to   G.    Ferrone   &   Son 

■    ...Aug.     6,     1913 

-  27.  1913— W  ROUSSEAU,  100  S 
Bosworth.  S  25xW  100.  E.  D. 
Swift  and  James  F.  Heffernan  to 
whom  it  may  concern. Aug.  27,  1913 
Aug.  27.  1913NW  POST  &  SCOTT,  N 
165,  W  192-6,  S  55,  E  55,  S  110,  E 
137-6.      Mount    Zion    Hospital    to    P. 

Grassi    &    Co Aug.    23,    1913 

\ug.  27,  1913— W  TAYLOR,  107-6  X 
Clay,  30x165.  McKillop  Bros,  to 
whom  it  may  concern  ..Aug.  26,  1913 
Aug.  27,  1913 — NO.  1529  PINE,  bet 
Polk  and  Van  Nets  Ave.  Mrs.  M. 
Guidet    and    A.    Arlie    to    whom    it 

may    concern    Aug.    20,    1913 

Aug.  27.  1913— SW  LEAVENWORTH 
and  Broadway,  distant  20  from  SW 
Leavenworth  and  Broadway,  S 
37-4,  WT  60.  N  37-4,  E  60.  Walter 
H.   Hoffmann   to  Harry   S.   Warnick 

Completed     — 

Aug.  27,  1913— SE  2ND  AVE  &  Geary, 
distant  therefrom  N  200,  N  25,  E 
120,    3   25,   W    120.    Herman    Alter    to 

Jos   Marcus   &   Hyman   Barnett 

Aug.     23,     1913 

Aug.  27,  1913 — S  24TH,  S5  N  Folsom. 
S  100,  W  25,  N  100,  E  25.     Carl  Emll 

Bendel    to    Jos    Boeddeker 

Ausr.     27.    1913 

Aug.  2S,  1913— NW  BUSH  &  SAN- 
SOME, N  137-exW  67-6.  Stand- 
ard  Oil   Co.    to  United   Electric    Co. 

Aug.     25,     1913 

Aug.  2S,  1913 — SW  NIAGARA  AVE, 
339. 5S  NW  Mission,  NW  25x  SW 
S0.58.  Jno.  B.  Woolfrey  and  Louis 
J.  Roberts  to  whom  it  may  con- 
cern      Aug.    27,    1913 

Aug.  28,  1913 — SW  NIAGARA  AVE 
364. 5S.  NW  Mission.  NW  25xSW 
80.5S.  Jno.  B.  Woolfrey  and  Louis 
J.  Roberts  to  whom  it  may  con- 
cern     Aug.   27,   1913 

Aug.  2S.  1913 — SW  NIAGARA  AVE., 
314. 5S  XW  Mission.  XW  25xSW 
S0.5S.  John  B.  Woolfrey  and 
Louis   J.   Roberts  to   whom    it   may 

concern     Aug.     27,     1913 

Aug.  2S,  1913 — W  21ST  AVE.,  150  S 
Geary,  25x120.  Jeanette  Yates  to 
whom  it  may  concern.  .  .Aug.  26,  1913 
Aug.  28,  1913 — XW  UNION  &  JONES, 
\V  43xN  137-6.  F.  Rolandi  to 
whom  it  may  concern.  .Aug.  21,  1913 
Aug.  29.  1913 — NE  POPE.  30  SE 
Morse,  25x120,  Lot  32,  blk  5,  Syn- 
dicate's    1st    addition.       Felix     and 

Pilar    Castanedo Aug.    30,    1913 

Aug.  29,  1913 — NE  COLUMBUS  AVE. 
and  Vallejo,  E  77-8%xN  137-6.  Ro- 
man   Catholic    Arch,    of    San    Fran- 

to  Wm.  L.  Spencer. Aug.   21,1913 
Aug.    29,    1913— S    CLEMENT.      70      W 
19th  Ave.,  W-25xS  100.  Hugo  Lang- 

paap    to   Leigh    &    Schultz 

Aug.     27,     1913 

Aug.   29,  1913 — W  MISSION,  85  S  ISth, 
W  80.     Charles  Katz  to  whom 

it    may    concern    Aug.    26,    1913 

Aug.  2  9,  1913— E  MASON,  111  N 
Union,  N  26-6xE  97-6.  B.  Lecari 
to  F.  De  Martini  and  G.  Segale. 
Aug.     28,     1913 


LIENS  FILED. 


San  Franciscc. 


AuC-  15.  1913 — N"E  GEARY  AND  VAN 
Ness  Ave  N  120xE  109  Standard 
Portland  Cement  cpn,  f 240:  Santa 
Cruz   Portland   Cement,    |2641.74;    C 


2: 

Jorgensen  &  Co,  $91.25;  Woods  & 
Huddert,  $3455;  City  Supply  Co, 
$119.40  vs  Chas  L  Tilden  and  Pet- 
erson-Rupp     &    Co 

Aug.  15,  1913— NE  GEARY  AND  VAN 
Ness  Ave  109x120.  S  D  Le  Clair  vs 
Peterson    &     Rupp $33.75 

Aug.  15,  1913— NE  G-EARY  &  VAN 
Ness  Ave  N  120xE  109.  Levy  Elec 
Co  vs  Peterson-Rupp  Co,  Chas  D 
Tilden     $497.43 

Aug.  15,  1913— NE  GEARY  &  VAN 
Ness  Ave  N  120xE  109.  Western 
Hydrated  Lime  Co  vs  Charles  L 
Tilden  Co  and  Peterson  &  Rupp 
Co     $S5.96 

Aug.  15,  1913— NE  GEARY  AND  VAN 
Ness  Ave  N  120xE  parallel  with  N 
Geary  109.  Santa  Fe  Lumber  Co 
vs  Charles  L  Peterson  and  John  Doe 
Rupp    (Peterson-Rupp   &  Co). $1053. :0 

Aug.  15,  1913 — W  EMBARCADERO 
137-6  S  Howard  S  46-10xW  137-6. 
Horaoe  J  Perazzi  vs  Theodore  S 
Hoin  and   Joseph   Magner $4871 

Aug.  15,  1913— NE  GEARY  AND  VAN 
Ness  Ave  W  120xE  109.  W  W  Mon- 
tague <fc  Co  vs  Peterson-Rupp  &  Co 
and   Chas  L  Tilden    $205 

Aug.  16,  1913— W  EMBARCADERO 
(East)  137-6  S  Howard  S  45-10xW 
137-6.  Magner  vs  Theo  S  Hoin  and 
Joseph    Magner     $427.88 

Aug.  16,  1913 — W  EMBARCADERO 
(East)  137-6  S  Howard,  S  45-10x 
YV  137-6.  Globe  Electric  Works, 
$1,159;  J.  E.  Connell,  $2,933  vs.  Jo- 
seph  Magner  and  Theo  S.  Hoin 

Aug.  16,  1913— SW  EMBARCADERO 
(East)  137-6  SE  Howard  SE  45-10 
xSW  137-6.  Pope  &  Talbot,  $6816.58 
H  L  Petersen,  $8122.53;  Pacific 
Mfg  Co.  $1653.30  vs  Joseph  Magner 
and  Theo  S  Hoin 

Aug.  18,  1913— W  EMBARCADERO 
(East)  between  Howard  and  Fol- 
som.  Malott,  Peterson  &  Adams 
vs.    Joseph    Magner...  $600 

Aug.  18.  1913 — W  UMbARCADERO, 
137-6  S  Howard.  S  45-10xW  137-6. 
Habenicht  &  Howlett  vs  Joseph 
Magner    and    Theo    S.    Hoir. $955.27 

Aug.  19,  1913— N  16TH,  180  W  Cas'ro. 
X  134-5x\V  40.  A.  Bin  vs.  Jos.  M. 
and  Susanna  Couture  and  J.  S. 
Ourirh      $122.45 

Aug.  20,  1913— SW  6TH,  25  SE  Mis- 
sion, SE  60xSW  75.  The  Berger 
Mfg.  Co.  vs.  Edward  H.  Mitchell, 
Bishop     &     Duarte     $424.82 

Aug.  21,  1913— S  JACKSON.  S2-6  W 
.lories,  W  25xS  87-6.  The  Mission 
Marble    Works   vs.    A.    Pen/.iner   and 

Johnson     &     Hatland      $160 

,   1913 — NE   1-oWIIATTAN  and 
15.     Redwood  Man- 
ufacturers   Co.    vs.    Jos.    C.    Stroms- 
wold     $48.60 

Aug  20,  1913 — W  6TH,  S  Mission,  S 
SOxW  75.  National  Mill  and  Lum- 
ber Co.,  $1067.70;  Pacific  Tank  and 
Plpi  i  '..  .  fi  500  James  H.  Hardy, 
$.1300.88;  the  Watson  Mantel  and 
Tile  i  ird  H. 
Mitchell    and    Bishop   and    Duarte 

Aug.    22,    1913— NW    LISBON,    125    NE 
Persia    Ave.,    NE    -J-.xNW     100.      Co- 
lumbia   Lumber    Co.,       $442.39;       A. 
lerl    &     Bro.,    $114.:.".     Eureka 
Door    and       Moulding       Mill-, 
$565.55    vs.   Atlas    Home   Makers 

Aug.    22.    1913— NW    LISBON,    175    NE 

.   .    NE    LT.xNW     100;    NW 

on,    150    NE  ■    .     NE 

25xNW     100;    NW     Lisbon,     200     NE 

Ave      NE    2.-,xNW    100;    NW 

Lisbon,  12:,  NE  Persia  Ave.,  NE  2.",x 

NW     100.    J       E.       Ward      vs.    Atlas 


LD1NG  AND   INDUSTRIAL  NEWS  Wednesday,      Sept. 

Home       Makers,      Inc.,    and     L.       R.  dwelling     will 

French     $104.30  gles.      Plan,-    arc-    complete    and    figure« 

Aug.    22,    1913— NW   LISBON,    125   NE  ""    >"•'"-    taken. 

Persia.  NE   25xNW   100;   NW   Lisbon  RESIDENCE— 2       storj 

175  NE  Persia,  NE  25xNW  100;  NW  frame,    $6,500.      Piedmont,   Alameda    Co., 

Lisbon,   200   NE   Persia,   NE   25xNW  Cal.      Architect,   A.    D     Nic sen,    Whit* 

100;  NW  Lisbon,  150  NE  Persia,  NE  te»   Bldg..  S.   F.     Owner,   W.   D.   Tilling- 

25xNW     100       Nelson    Mfg.    Co.    vs.  I,ast-      Tnis    work    hi i    mentioned 

Atlas     Home     Makers     and     Martin  lle'e   before    when    plans    were    first    out 

jlihm  $320.51  'or    figures.      Some    revisions   have    been 

Ann    22,  1913— WUBSOII,  125  N  Per-  '»•"''     >"    the    plans   and   new    figures  are 

sia    Ave.,    N    25xW    100;    W    I  .1, now    being     taken.       The    dwelling    has 

150    N    Persia    Ave.,    N    25xNW    100;  "'"'"    designed    to    contain    eight    rooms, 

W   I.II,k„u.  175  N  Persia  Ave.,  N  25x  ,l-"1'     ■"••>     Ble<  '  Interior 

W    100;    W    I.ibson,    200      N      Persia  n,llsh     "'ill     '"'    "'     l"n"    and    hard* 1 

Ave.    N  25xW  100.     Elmer  C.  Nelson  with    hardwood    floors    in    the    pi 

and  '   John      Holmlund      as      Laurel  '' ns-     There  will  be  furnace  heat  anJ 

Sheet   Metal  Works  vs.  Atlas  Home  ODen    flre    places.      Mantels    will    bi     rj 

Makers    ..  $145  brick    and    tile.       An    automatic    water 

Morris   Stulsaft   Co.   vs   Atlas   Home  heater    will    be    installed.      Bath    rooms 

Makers,      same      except      street      is  will    be    finished    in     tile    with    cement 

spelled    Lisbon     $3S5  f1ool's-      Exterior    of    the   house    will    be 

Aug.    22,    1913— NW    LISBON,    200    NE  covered    with    cement    pla-ter    on    metal 

Persia    Ave.,    NE    25xNW    100.      A.  lath-      plalls    a»'e    "«    out    f°r    figure! 

Seghieri   &   Bro.,   $114.50;    Columbia  for   tne   second    time. 

Lumber  Co.,  $451.94  vs.  Atlas  Home  RESIDENCE — 2      story       and       base, 

Makers     frame.     $4,000.       Oakland,    Cal.       Archi- 

Aug.    22,    1913 — NW    LISBON,    150    NE  tect,    none.      Owner,    Jalmer    Millan.    112 

Persia    Ave.,    NE    25x    NW    100.      A.  Blackstone  street.  Oakland.      The  house] 

Seghieri   &    Bros.    $114.50;    Columbia  has    been    designed    for    an    eight    room 

Lumber   Co.    $534,43   vs.   Atlas  Home  dwelling  with   bath   and  sleeping  porch. 

Makers     Interior    will    be    finished    in    pine    with 

Aug.    22,    1913 — NW    LISBON,    175    NE  some    elm    panels    in    the     living     room.] 
Persia    Ave.,    NE    25xNW    100.      Co-  Hardwood    floors    will    be    used    in    the 
lumbia   Lumber    Co.    $410.65;    A.    Se-  principal     rooms.       There    will     be    fur- 
ghieri    &    Bro.      $114.50      vs.      Atlas  nace    beat    and    open    fire    places.      Man- 
Home    Makers    tels   will   be   of   tile.     Tile   will    be    used 

Aug.     22,     1913 — W     HAMILTON    and  in   the  bath   room   and  kitchen.      Exter- 

Silliman,      NW      SlxSW      50.         The  ior    of     the     dwelling    will    be    covered 

Greater    City    Lumber    Co.    vs.    Sam-  with     cement     plaster     on      metal      lath. 

uel    and    Mollie    Schweitzer ....  $340.4 ",  Plans    are    complete    and    in    the    hands 

Aug.  22,  1913 — W  LISBON,  125  N  Per-  of    the    owner.      Work    will    be    done    by 

sia  Ave.,  N   lOOxW   100.   Basch  Elec-  Day    Labor    and    all    materials    are    now 

trie   Company  vs.   Atlas   Honieinak-  being  purchased, 

ers    I'onuinny    $76  RESIDENCE— 2        story       and      base, 

Aug.     27,     1913— NE    CALIFORNIA    &  frame.    $30,000.      Oakland,    Cal.      Archi- 

Van    Ness    Ave.,    N    142-2&XE    100.  tects,      Milwain      Bros.,      Delger      Bldg., 

Santa    Fe    Lumber    Co.    vs.    Chas.    L.  Oakland.       Owner.     Mrs.     A.     J.     Larkey. 

Peterson    and    Jno    Doe    Rupp,    as  The  dwelling  will  be  erected  in  Crocker 

Peterson,    Rupp    &    Co.;    Royal    In-  Highland-     and    has    been    designed     to 

-•-stment     Co ....SSS2.16  contain     15    rooms,    baths    and    sleeping 

Aug.    29.    1913— NE    VAN    NESS    AVE.  porches.      A   garage   will    be    erected    on 

and     California,     N     142-2y2xE     100.  the    rear    of    the    lot.       Interior    of     the 

Chas.    M.    Woods    and    Frederick    T.  dwelling    will    be    finished    in    pine,    red- 

Huddart        i  Woods       &       Huddart)  wood   and   hard    woods.      There    will    be 

$546.50;   J.   P.   Holland,   $251.10;    Bay  a    not    water    system    of    heating,    open 

Dev.     Co.,     $230.80     vs.     Peterson     &  fjre    places    and    vacuum    cleaning    sys- 

Rupp,    Royal    Inv.    Co tem.      Hardwood    floors    will    lie    used    in 

Aug.    2S,    1913— NE    VAN    NESS    AVE.  the    principal    rooms.       Mantel-    will    be 

and    California,    N    142-2%xNE    100.  0f  tile  and    brick.      A   garbage   incinera- 

Ilicks    &    Folte    vs.    Royal    Invest-  t,or    and    automatic    water    heater    will 

nient   Co.:   Wm.    B.   Bradbury;   Brad-  be.    installed.       Bath     rooms     will     have 

bury    Estate    Improvement    Co.;    W.  composition    floors    and     tile     wainscot. 

F.    t'ordes;    H.    C.    Pendelton $18.85  Tile    will    also    be    used    in    the    kitchen. 

Aug.    28,    1913— NE    VAN    NESS   AVE.  Exterior    of    the    dwelling   will    be    cov- 

and     California,    N     142-2V4XE     100.  ered     with     cemenl     plaster     on     metal 

David     Carroll     vs.     Royal     Invest-  iatb.     A  clay  tile  roof  is  specified.  Plans 

ment    Co $44  are    nearly    complete    and    figures    will 

♦ be    called     for     u'hin  week    or    ten 

OAKLAND  AND  ALAMEDA        ■> 

COUNTY.  BATH     HOUSE—]      story,      reinforced 

concrete.     $40,000.       Alameda.     Alameda 

Co..  Cal.  Engineer.  City  Engineer 
Chapman,  Alameda.  Owners,  City  of 
Alameda.  This  work  has  been  men- 
tioned here  before  when  t lie  engineer 
was  Mr  i  instructed  to  preparl  plans. 
The  building,  u  h  ich  is  to  contain  a 
largt  swimming  lank  120x200  feet, 
will    be    erected     adjoining      the      city 

-•       i  bii    watei    exha  usi   i  rom 

the  i>"«  er  pla  nl  will  be  used  to  heal 
the    i'ii  -  '     1 1     .a  ii      wa  ter     filters 

will  be  in  tailed  Ex  tei  loi  of  the 
building     will     be     faced     \\  it  b     i  emen  I 

plastei         \     ■  i  '        i     \\;ii    i"'     used 

Plan      are     nearlj     ipleti     a  nd     bid 

will    be    called    for    as    soon     as     funds 


RESIDENCE— 2       story       and       ba    e 

frame.     Cos!    not   stated,      Oakland,  Cal. 

.-is.   Milwain   Bros.,  Delger  Bldg., 

Oakland       Owner,    A     ll      I 'ana.       The 

■   will  lie  erected  in   Rock  Ridge 

park    and    b.i      been    designed    t"    con- 

i bat  li    ami    sleeping 

interior-    finish    will    be    of    pine 

rdwoi   i  and   white  enamel, 

llardu  •",:     i|,,",        will     to-     used     in     the 

principal     r There     will     be     I'm-. 

eat  a  nd   open    Are    places.      Ma  n- 

telS      will      I f     brick      and     tile.        Tile 

i     in    the    bath    rooms     and 

■   "  An     ant  oioa  In       wale  I        In  &tei 

will     be     installed.         Exterior      of      the 


Wednesday,     Sep 


1913. 


in  lie  made  available. 

l;|-N'.;.\LmV-l>:     ston       and 
ramo.        Cost      not      state. 1.         Bi 
lameda     Co.,     Cal.         Ai  ■meet.      John 
[udson    Thomas,    First    N       i  nk 

ierkeley.     Owner  O.    I.    Punnels. 
'he    house    will    be    erected     in     North 

:    Tract   and   has  been  designed 
in  seven  1  ooms,  bat!    and 
ig    porch.      Interior    finish     will    be    of 
ine  with  .some  hardwood    in   I    e  living 
nd     dining     rooms.       Hardwood 
,-ill    be     use    in    the      principal  ns. 

'here    will    be    furn-aee    he 

ces.      Mantels    will    be  k 

nd     tile.       Tile     will    be    used      in      the 
on    and    kitchen.      An   automatic 
rater  heater  will   be   installed, 
or    of    the    residence    will    be     ■ 
i-  i  tli     cement     plaster    on      metal      lath, 
'lans    are     complete    and     figures 
een    taken. 
RESIDENCE — 2       story       and 

ranie.    $5,1 Oakland,     Cal.        Archi- 

ect.    none.      Owner.    IT.    M.    Swalley,    745 
avenue,  Oakland.     The  .i  welling 
as    been    designed    for    an    eigl  I 
ouse    with    bath,    and    will    be    i 
in   Walker  avenue  near  Cottage 

finish     will    be    of     pine      with 
lardwood  floors  in  the  principal 
mere    will    be    furnace    heat    and 
ire    place.       Mantel    will    be     of 
?ile   will  be  used  in  the  bath   rooi 

Exterior  of  the  dwelling:  will 
le  covered  with  cement  plaster  on 
netal  kith.  Plans  are  complete  and 
n  the  hands  of  the  owner.  Work  will 
>e  done  by  Day  Labor.  All  materials 
ire  now  being  purchased. 

FIREHOUSE — 2  story  and  baee, 
ram,-  and  brick,  $6,000.  Hay  ward. 
Bameda  Co..  Cal.  Architect,  John 
laar.  Ha \  ward,  owners.  Town  of  Hay- 
vard.  The  building  will  be  erected 
no  street  between  B  and  C 
streets.  The  first  floor  will  be  ar- 
ranged for  three  pieces  of  apparatus 
ind  the  second  floor  for  company  Quar- 
ters. Interior  finish  will  be  of  pine 
L'hroug-hout.  A  cement  floor  will  be 
used  over  a  part  of  the  first  flo. 
:ial  electric  work  and  plumbing  fix- 
tun  ■  will  lie  installed.  Exterior  of 
the    building    will     be     covered       with 

brick  veneer.  Plans  are  com- 
plete   and    figures    are    being    taken. 

GARAGE      AND      SALES      ROOMS— 1 
story     and     base,      reinforced      concrete. 
Cost     not     stated.       Oakland.     Cal.      Ar- 
chitect.   Frederick    E.    Meyer,    Hankers' 
Investment    Bid?.,    S.    F.      Ownei 
sel    Car.      The    building    will    be    i 
ai     the     corner     of    24th     and     Br 
and   has  been   designed  as   the  Oakland 
headquarters  of  the  Kissel  Car  Co.    In- 
terior    of    the    office    space    and      sales 

w  ill     he      handsomely       Hi 
Hardwoods    and    tile    will 

an    i  lie    Boor    will    bi 
Metal  window  sash  a  nd  Era  mes 
cial     machine    equipment     will      be      in- 
rior    of    the    building    will 

1  v.  ii  h  cement  plaster.  Plans 
are    being    pie; 

HOTEL       ALTERATIONS      I 
brick.     $20,000.       Oakland.     I 

■ 
Oakland.        owners.     Abrahams! 
The    present    building 

for     sc\ i 
hall,    w 

Tl  •■   h  "ik    w  .11     n<  :;  di 

Inter- 
work,  plumb- 
ing,   new    Interior    finish,    painting   and 
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the     installation     of    a     central 
system.      Exterior    of    the    buildig    will 
sred.       Plan-      are      nearly 
complete  and   figures   will   be  ■  iiied  for 
shortly. 

CHURCH — 1     story    and    base,    frame. 
$5,000.       Berkeley,     Alameda      Co..      Cal. 
Architect.    E.    J.    Aalto,     1531    California 
street.      Berkeley.         Owner-.       S 
Lutheran    Church.       The    building     will 

i  ed    on    University   avenue 
of    San    Pablo.       There    will    be    a    main 

a  inlitoriiiin   seal  ing   300   | pie 

day  School  rooms.  Interior  finish  will 
be  of  pine  and  redwood.  Some  art 
glass  will  he  used.  Exterior  of  the 
building  will  be  covered  w-ith  cement 
plaster  on  metal  lath.  Plans  are  com- 
.  nd  figures  are  being  taken. 
RESIDENCE  —  2  story  and 
frame.  $3,500.  Berkeley.  Alameda  Co., 
Cal.  Architects.  Smith  and  Stew-art. 
244  Kearny  street.  S.  F.  owner  i '. 
Gettmey.  The  dwelling  has  been  de- 
signed for  a  seven  room  house  with 
two  baths  ami  two  sleeping  pa 
Interior  finish  will  be  of  pine  through- 
out. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be  a 
large  open  fire  place  and  a  brick  man- 
tel in  the  living  room.  Bath  rooms 
will  have  tile  wainscot.  Exterior  of 
the  dwelling  will  be  covered  with 
shakes.  Plans  are  nearly  complete 
and    figures    w'ill    be    called    for    shortly. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,500.  Oakland,  Cal.  Architect, 
none.  Owner.  1'.  Lindeblad,  3822  Ran- 
dolph avenue.  Oakland.  The  dwelling 
has  been  designed  for  a  six  room  house 
with  hath  and  will  be  erected  on  Ever- 
ett street.  Interior  finish  will 
lone  and  redwood.  Hardwood  floors 
used  in  the  living  and  dining 
rooms.  There  will  be  open  fire  place 
an  brick  mantel.  Tile  will  be  used  in 
the  Tiath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment   plaster    on     metal      lath.        Plans 

pleted   and    in   the   hands   of   the 

owner.  Work  will  be  done  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

RESIDENCE  — 2      story      and      base, 

frame.  $3,100.  Oakland.  Cal.  Archi- 
tect, none.  Owners.  Fedt  Bros.,  S  War- 
ren street.  Oakland.  The  dwelling  has 
been  designed  for  a  -even  room  house 
with  bath.  Interior  finish  will  be  of 
pine  with  some  hardwood.  Hardwood 
doors    will    he    used    in     the     principal 

r ns.       There     will     he      furnace     beat 

and  open  fire  place.      Mantel   \\ill   he   of 

tile.      Tile    will    he    used    in     the     bath 

nd  kitchen.     An  automatic  water 

heater    will    lie    installed.       Exterior    of 

Iwelling     will     lie      covered      with 

metal      lath.         Plans 

are  complete  and  in  the  hands  of  the 
who  will  'hi  the  work  bj  Da; 
'.'  ire    now   being   pur- 

THEATRE      AND      1 1.      ROOM— 1 

k    and    frame.    Cost 

■  .  led.       Bei  kelej  .      Ma  meda     Co., 

Cal.      Architect,     Edward     T.     Poulkes, 

■     .    S.     F.       I  >w 

The    building    will    be    erected 

tain,    bi 

ball.      Interior    finish     will    be    of    pine. 
electric    work   will  he   required. 
Exterior   of    the   building   will 

w  i tli    cement    plaster.      Plai 
complete   and    figures   are    being   taken. 
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Building  Contracts  Awarded 
Oakland. 


ltrnctor 


And. 


Owner 

Burritt     Burritt      2 

r     Thaxter  2)000 

Settles      n 

Bruecker  1400 

card     Card 

Keys  2400 

.Morris     Muller    I  30, 

Davia     Sim  lair  300 

m     Brown   35! 

i  'aiison     

Rhea     Stevens  800 

Meyer    Nichols  500 

Randal]     Anderson     2 

Keald     Heald  600 

mii    Dingwell     l 

Smith      Brett  I"" 

Horan     Swalley  400 

Ramsay      Ramsay  GOO 

Swim     Sommarstrom  1550 

Swim      Sommarstrom  1600 

ws      Faust  IT?:, 

RinettI     v  alente  i  375 

Myer     Baccii 

Vander     Naillen     

Campomenosi  3400 

Swalley     ., Swalley     .". 

Swalley     Swalley  5000 

Y    W.  C.    A Farquharson  60000 

John    Okd.    Bldg  2850 

Gross      Gross  500 

Bowman     Forbes  400 

Olsen     Hollenbeck  450 

Gighlotti      Crow  5"" 

Elmhst   Bap.   Ch.    ...Wilson  2000 

Ollino     Prasso  1750 

Naunton      Harris  2800 

i        Creighton  4475 

Piedmt     Bldg Olson  4661 

McHenry      Samps. ,n  :."Vi 

mi'     Klal 

Sunset      Sunset  400 

mo     Theile  450 

Millan      Millan  1000 

i  uvi     1  luval   l 10 

0      Castro  1400 

Humphrey      Baughman  3880 

. Fed 

..ii     Toreson  I  100 

McGulness     McGuines  - 

Canning    Canning  1800 

Pleitner    Fergus. m      2 i 

Dhalke     Kulchar  2900 

Lindeblad      Lindeblad  3500 


S   i.rni  ST,   230  E  Sbafter,  Oak- 
land.    One-story,   five-room  dwlg. 

W.    H.    Burritt,      TT0      60th 

iklend. 

t None. 

or.  .0.    L.    Burritt,     127    63d    St  . 
Oakland. 

r.  $2000 


W    MONTH      CRESTA, 
Lin. la.    Ave.,   Oakland.      Two-story.    T- 
n    dwelling. 
Owner W.    H.   Thaxter,    4324   Mont- 
gomery,   Oakland. 
None. 
Day's    work.  COST,    $2500 


(2515)      S    WALNUT,    240    W    Renwick, 

nd.      One-story,    six-room    dwlg. 
Owner J.    E.    S.  i     ■  Broad- 

way.   Oakland. 
Archite.  I  .  .  .None. 

!  .-.   ok.  COST,    $1000 


SE    B5TH   &    1M.VM.  TTII    AVKS 
One     i..iy.    4-room   dwlg. 
Owner loseph    Meyer,    cornel 

Ave.   and    E-lith    St.,    Oak- 
land. 

'■ 

.1        u        Bru 
1  I  tli     Ave       and        I-.-12th        St., 
i  iak  I 

.'.  .ST.    $141111 


(2517)      NW    BROADWAY    &    25TH    ST. 

Oik  hi  ii. 1.      Alterations. 

Owner E    F.  Card,   124   Pel  i 

i  lakland. 
;         Noni 
Day's    work.  COST,    $1900 
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(  _■  o  1  s )      S   GOTH  ST.    ln»   W   Colby,   Oak- 
land.     Two-story,    6-room   dwlg. 

Owner J.    D.    Keys,    5SS    Syndicate 

Bldg.,    Oakland. 
Architect..  .  .None. 
Day's    work.  COST,    $2400 


(2519)  NE  14TH  &  JEFFICRSON,  Oak- 
land.     Seven-story    class    A   hotel. 

Owner Morris  &  Muller,  1601  Tel- 
egraph  Ave.,   Oakland. 

Architect. ..  .Clay  N.  Burrell,  Albany 
Block,   Oakland. 

Day's  work.  COST,   $130,000 


(2520)  N  PALM  AVE.,  CO  W  Euclid 
Ave..  Oakland.  Two-story,  6-room 
dwelling. 

Owner H.    Clay    Davis,    6960      lSth 

St.,   Oakland. 
Architect..  .  .None. 

Contractor.  .C.    E.    Sinclair,    5333    Locks- 
ley    Ave.,    Oakland. 

COST,     $3000 


(2521)  S  COUNTY  ROAD,  between 
Mis-ion  San  Jose  and  Irvington,  % 
mile  W  main  county  road  running 
through  Mission  San  Jose.  All  work 
for   one-story   dwelling. 

Owner A.  Riehr.   Mission  San  Jose. 

Architect. ...  Henry    A.    Minton,    S.    F. 

Contractor.  .Griffin    &    Sons,    Irvington. 

Filed  Aug.  25,  '13.  Dated  Aug.  18,  '13. 
1st  or  last  day  ot  each  month  75% 
35     days     after     completion     and 

accepetance      25% 

TOTAL   COST,    $2500 

Bond,    $1250.      Sureties,   T.   J.   Berge  and 

Edward      Ismert        Specifications      give 

$10     forfeit.       Limit,     75     days.       Plans 

and   specifications   filed. 


(2522)  PT  33.27  FROM  INTERSEC- 
TION. E  line  Telegraph  &  W  Broad- 
way on  1  bearing  SW,  thence  N  along 
1  bearing  SW,  thence  N  10S.83,  NW 
36.86,  S  104,  SE  8.70,  Oakland.  All 
work  for  plain  and  reinforced  con- 
crete, sidewalk  doors,  lights  and 
other  work  pertaining  to  concrete 
work  for  12-story,  basement  and  at- 
tic   cla^s  A    office   building. 

Owner J.    F.    Carlston    and    A.    J. 

Snyder.  1st  National  Bank 
Bldg.,  Oakland. 

Architect Benj.  G.  McDougall,  Shel- 
don   Bldg.,    S.    F. 

Contractor.  .James    L.    Brown,    Inc. 

Filed    Aug.   25.   '13.      Dated    Aug.    12,   '13. 

Twice   a   month    75% 

Usual    35    days     25% 

TOTAL  COST,  $35,900 
Two  bonds  of  $17,950  each.  Sure- 
ties,   Aetna    Accident    and    Liability    Co. 

Forfeit,    $125.      Limit.    SO    days.      Plans 

and    specifications    filed. 


1252:0      EXCAVATION,    basement    floor, 

retaining    walls    and     footings,       pits 

and       pumps,       fire-proofing.       water- 

k    lights,    doors    and 

vents  on  above. 

ictor.  .James   L.   Brown,   Inc. 

■    I    Aug.   12,   '13. 
Pa  above. 

TOTAL   COST.    $9900 

Pond,     Sureties,     Forfeit,    none.       Limit. 

flans  and    specifications   filed. 


(2525)     NE     UST    .v     WEST,     Oakland 
Miv,   four-room   dwelling. 

owner Mis     w.    Rhea,    Premises, 

•    t None. 

Contractor.  .Stevens   &   White. 

COST,    $800 
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(25201       NO.    9318    E-14TH    ST..    Oakland. 
Addition. 

Owner Chas.    Meyer,    Elmhurst. 

Architect. . .  .None. 

Contractor.  .H.    J.    Nichols,      1225      93rd 
Ave.,   Oakland. 

COST,  $500 


Wednesday,     Sept.     ::    mi:: 


x 


(2527)      W     SUNNYS1DE     AVE.,     11 
E-22nd  St..  Oakland.     One-story.  live- 
room   dwelling. 

Owner Albert    Randall,    2215    Sun- 

nyside  Ave.,  Oakland. 
Architect. .  .  .None. 

Contractor.  .A.   F.  Anderson,   2384  E-22d 
St..    Oakland. 

COST,  $2100 


(2528)      COR.  E-17TH  ST  &  13TH  AVE., 

Oakland.     Alterations. 
Owner E.    P.    Heald,      2630      Tele- 
graph,  Oakland. 
Architect.. .  .None. 
Day's  work.  COST,   $600 


(2529)      425    EUCLID      AVE.,      Oakland. 
Alterations. 

Owner E.   Van   Loan,   Premises. 

Architect..  .  .None. 

Contractor.  .J.   F.   Dingwell,   2021    West, 
Oakland. 

COST,  $1000 


(2530)      361  SANTA  CLARA  AVE.,  Oak- 
land.     Add. 

Owner Mrs.   W.   A.   Smith,   Prem. 

Architect.. .  .None. 

Contractor.  .J.    A.    Brett,    727    59th    St., 
Oakland. 

COST,   $400 

(2533)      NO.     731    LAKE    SHORE    AVE., 
Oakland.      Garage. 

Owner W.    J.    Horan,    Premises. 

Architect. .  .  .  None. 

Contractor.. H.   M.   Swalley,   745   Wesley 
Ave.,    Oakland. 

COST,    $400 


(25311      M1DVALE   AVE.,   SO   N   Arizona, 
Oakland.      One-story   four-room   dwlg. 

Owner John    Ramsay,    3257    Logan, 

Oakland. 
Architect. .  .  .None. 
Day's    work.  COST,    $600 


(2535)  107TH  AVE.,  between  Ban- 
croft and  Sunnyside,  Oakland.  One- 
story,    five-room    dwelling. 

Owner N.   D.    Swim. 

Architect. . .  .None. 

Contractor.  .Sommarstrom        Bros.,       35 
Rose    Ave.,    Oakland. 

COST,    $1550 

(2536)  107TH  AVE..  between  Ban- 
croft arvl  Sunnyside,  Oakland.  One- 
story    five-room    dwelling. 

Owner N.    D.    Swim. 

Architect. .  .  .None. 

Contractor.  .Sommarstrom        Bros..       35 
Rose   Ave.,    Oakland. 

COST,   $1600 


(2537)  S  32ND  ST.  90  E  West  St..  Oak- 
land.     One-story    four-room   dwelling. 

Owner W.       S.       Matthews,         2225 

Frultvale    Ave.,    Oakland 

Architect. .  .  .  None. 

Contractor.. A.    H.    Faust,    3884,    Brigh- 
ton   Ave.,    Oakland. 

COST,   $1775 

(2538)  E     84TH     AVE,     186     S     E-lllh 
St.,    Oakland,      One-story      four-room 

dwelling. 

owner Louis    Rlnettl,    716      Broad 

way,   Oakland. 


Architect None. 

Contractor.  .G.   E.   Valente,   5882   Vallej. 
St..    Oakland. 

COST,    $137 


(2539)      NO.       2511       BROADWAY,    Oak- 
land.     Alterations. 

Owner Myer     &     White,     17th    and    . 

Broadway,   Oakland. 
Architect. .  .  .  None. 

Contractor.  .Baccus     &      Kennedy.     954 
Rose  Ave.,  Oakland. 

COST,   $1000 
(2541)      NE       CAVOUR       &       LA.vTON, 
Oakland.      Two-story.    7-room   dwlg. 

owner Mrs.      V.      Vander      Naillen. 

5230    Lawton,   Oakland. 
Architect. .  .  .None. 

Contractor .  .  E.         Campomenosi,  5168' 

Miles    Ave.,    Oakland. 

COST,    $3400 


(2542)  W  WALKER  AVE.,  310  ft 
Cottage,  Oakland.  Two-story,  eight-i 
room  dwelling. 

Owner H.    M.    Swalley.    745    Wesley 

Ave..   Oakland. 

Architect  .  .  .  None. 

Hay'-    work.  COST.    $500*' 


(2543)  W  WALKER  AVE.,  270  3: 
Cottage,  Oakland.  Two-story,  eight-, 
room   dwelling. 

Owner H.    M.   Swalley,   745   Wesletf: 

Ave.,    Oakland. 

Architect..  .  .None. 

Day's   work.  COST.   $5000 


(2544)  W  WEBSTER,  356  N  14th,  I 
150xW  150,  Oakland.  Excavating, 
structural  steel,  reinforced  steel  and> 
poncrete  work  for  four-story  and 
basement    building. 

Owner Young    Women's    Christian' 

Association    of   Oakland.      ] 
Architect. ..  .Julia     Morgan,       Mer.       Ex. 

Bldg.,    S.    F. 
Contractor.  .D.      B.      Farquharson.    17(1 

Ellis,   S.   F. 
Filed   Aug.    27.    '13.      Dated   Aug.    25,   '13.' 

3rd    day    of   each    month     759 

35   days   after   completed   and  ac- 
cepted       25« 

TOTAL  COST,  $60.00«1 
Bond,  Sureties.  Forfeit,  none.  Limit, 
ISO  days,  Plans  and  specifications! 
filed. 


(2550)      N    PRICE,    150      W      Telegrap 
Alteration. 

Owner H.    John. 

Architect.. .  .None. 

Contractor.  .Oakland  Bldg.  and  In- 
vestment Co.,  Bacon  Bldg. 
Oaklard. 

COST,    $2S5 


(2551)      NO.    3323    E-39TH   ST.,   Oakland. 
Addition. 

Owner Phil    G!"OSS,    Premises. 

.\r  ■  h  ,tect. .  .  .None. 

Day's    work.  C(  PT,    $50 


Al- 


(2552)      NO.    117    LAKE.    Oakland 
teration. 

own.  i I>.    o.    Bowman,   5931   1 

Ave.,    Oakland. 
Architect..  .  .None. 

i  tonl  raetoi       Foi    i        ,>.     Armitage,     : 
Trirr    •     i  aklan.l. 

COST.    $4  00 


(  255::  i       NO.     22     NAPIER       AVE., 
land.       Alteration. 

Owner O.   F.  Olsen,  Premise 

Architect. .  .  .None. 

Contractor.  .G.     H.       Hollenbeck, 


i  las 


Wednesday.     Sept.     3   1913. 

Fairfax    Ave.,   Oakland. 

Ci  1ST,   $4  30 

3654)      N\V     55TH       &       TELEGRAPH. 
Sank    frame. 

inner Jolin    Gighlotti,      Premises. 

Architect. .  .  .  None. 

'"iitractor.  . J.     W.     Crow.     11     56th     St.. 
Oak  la  i  d. 

!'.    $500 

55)      NW    )"Th   AVE.    &   HOLLY   ST., 
Oakland.      One-story   church. 
>wner.  .         .Elmhurst    Baptist      C 

Premises. 
Anli  Itcct.. . .  .\'one. 

Contractor.  .  J.     A.     Wilson,     2S39       Ells-- 
\\  -  rlli,   Berkeley. 

COST,   $2000 

i  8556  i      W    BROADWAY,    10    s 

Oakland.      One-story    six-room    dwlg. 

Owner G.    Ollino. 

Architect...   Nona. 
Contractor."      .'i-.is-n.    4996    Bro, 
Oakland. 

CDSP.    ?)750 

i25.,xi  LOT  IT.  Fourth  Avenue  Exten- 
sion. Oakland.  One-story  six-room 
dwelling. 

Owner .Mrs.    Grace      E.       Naunton, 

Oakland. 

Architect. .  .  .None. 

Contra. -tor.  .Harris    &    Hudson,    1957    E- 
83th    St.,    Oakland. 

illed    Aug:.    27,    '1?,.      Dated   Aug 

Frame     up      :4 

Rough    coat    plaster    on    i 

Completed     i 

Usual    35    Jt\s     'A 

TOTAL  COST,    $2801 

f!ond,    $1400.      Sureties,    R.    A.    MaeKer- 

richer    and    Mary    V.    Foster.       Forfeit. 

kimit,    mine       liens    and    specifications 

filed 

[2559)  LOT  t6,  BLK  A,  Map  Central 
Piedmont  Tract,  Piedmont.  Two- 
story  and  basement  eight-room 
dwelling. 

Jwner John   T.    Bennett,    259    13U-, 

Oakland. 
ft  -chitect. .  . .  None. 
Contractor.  .'Walter    H.    Creighton. 
Filed   Aug.   2'-,  '13.     Dated  June  9,     '■' 

Initial    payment     $;pn0 

Signing    con.. act    500 

:  i  i  e  1     

1st  mortgage  and  2nd  deed  trust 
for  balance 

TOTAL  COST.   S  I  I  '•"> 

Bend,    Sureties.    Forfeit,       Limit,     i '. 

So   plans  or  specifications  filed. 

i  2560)      l.i  IT   1,   BLK   2,   Map   Ea 

mont     Heights       Extension,     Oakland. 
All   work   for   two-story   dwelling. 

•wnei Piedmont     Heights 

ing    Co.,    Oakland. 
t. .  .  .None. 
Contractor.  .  Allied    Olson,    1116   ! 
Oakland. 
ug.    28,    '13.      Dated   Aug. 

Frame     up     $ 

Bi  own    coated     

Completed    and    accepted    .... 

i     ual     15    flays    1 166.75 

TOTAL   COST,    $ 
Bond,     $2331.       Sureties,       So 
5ui     I        li         Co.      Forfeit,    $5.       Limit,    70 
:Iays.      Plans    and    specifications    Bled. 

S     I9TH    ST..    100    E    Bi 
I-:    50xS    100,   Oakland.      All    work    for 
pne-Ftory   brick    warehouse 
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Owner F.    T.    McHenry,    225    Hill- 
side   Ave..    Piedmont. 
Architect. ..  .Alvin  J.  Stern,   1522 

way.    Oakland. 
Contractor.  .McCreary    &    Sampson,    593 

Apgar,   Oakland. 
Filed  Aug.   28,   1913.     Dated  Aug  26,  '13. 
Walls  up  ready  for  roof  trusses 
Roof    completed    and    accepted..    1000 

Completed    and    accepted    1000 

Usual    35    days     

TOTAL  COST.  $5089 
Bond.  $2500.  Sureties,  H.  J.  Quinn  -and 
O.  L.  Hawkins.  Forfeit,  $10.  Limit, 
26  days  after  Sept.  1.  Plans  and  speci- 
fications  filed. 

(2561)  W  TELEGRAPH,  60  N  55th  St.. 
Oakland.  Two-story  ten-room  fiats 
and   stores. 

i  inner Laura    B.    and    G.    Graham, 

Ontario,    Canada. 
Architect. . .  .None. 
Contractor.  .A.    Klahn    &    Son.    27    Che- 

nery   St.,   S.    F. 

COST,    $5000 

(2562)  FIRST   &    OAK.    Oakland.    Shed. 

Owner Sunset    Lumber    Co.,    Prem. 

Architect.. .  .None. 

Day's    work.  COST,    $400 

(2563)  NO.  920  KIRKHAM,  Oakland. 
Alteration. 

Owner A.    S.    Pasterine 

Architect.. .  .None. 
Contractor.  .Thiele    &    Lukes. 

COST,    $45  0 

(2564)  S  KEITH  AVE.,  53  W  McMil- 
lan. Oakland.  Two-story  eight-room 
dwelling. 

Owner Jalmer    Millan,    412    Black- 
stone    St..    Oakland. 
ect..  .  . None. 
Day's   work.  COST.    $1 

12565)  SE  14TH  &  WASHINGTON, 
Oakland.       Alteration. 

Owner The     Owl     Drug     Co.,     611 

Mis   -on.    S.    F. 
Architect. . .  .None. 

Contractor.  .Oliver     Duval     &     Son.     1st 

National    Bank    Bldg.    Okd. 

COST,    $10,000 

\V    26TH   AVE.,   between    E-25th 

and    E-26th    Sts..    Oakland.      One    and 
one-half    story    seven-room    dwlg. 

Owner J.    Castro.     1181,       19th    St.. 

Architect..  .  .None. 

Oakland. 

i'.iy's   work.  COST,  $1400 

(2568)  SE  5TH  AVE.,  100  NE  E-15th 
St.,    NE    50xSE    150,   Oakland.      Wreck 

Old    house    and    build     two-story    and 
basement    flat. 

Owner Ellen     M.    Humphrey,     1526 

5th    Ave..    Oakland. 
Architect.. .  .None. 
Contractor.. J.    W.    Baughman,    1627    5th 

Ave..    Oakland. 
Filed    Aug.    30,   '13.      Dated   Aug.    13.   '13. 

Frame    up    & 

Plastering     completed     \ 

Completed   and    accepted    ', 

Usual   35  days    U 

TOTAL  COST,  $3880 
Bond,  Sureties,  none.  Forfeit,  $1.  Lim- 
it. 90  days.  Plans  and  specifications 
filed. 

i:     WALLA     VISTA,    275    N    El- 
WOOd    St.,   Oakland.   Two-story,   seven- 
room  dwelling. 
Owner    Fedt    Bros.     S    Warren    St., 


i  lakland, 
t. .  .  .None. 
n  ork. 
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O  'ST.    $3400 


W    36TH   AV.,  in  N  Boehmer   St.. 

Oakland     One-story    four-room    dwlg. 

Owner \V.  J.   Tun-  on,  7"7  36th    Av, 

Oakland. 

.  None. 
.  ork.  COST.    $1400 


SW    E-17TH   CT   and    37th    Ave., 
i  lakland.      One-story    six-room    dwlg. 

"wner Jus.     McGuinness,     5615     E- 

16th    St.,   Oakland. 
i  .  .  .None. 
work.  COST,   $25011 

12572  1  E  WOODRUFF  AVE.,  100  N 
E-38th  St,  Oakland.  One-story,  live- 
room   dwelling. 

Owner H.    Canning,    2445    Delnier, 

Oakland 

Architect. .  .  .None. 

Day's    work.  COST,    $180(1 


(2573)      SW    LAGUNA    AVE.    &    Delmer 
St.,    i 'akland.       One-story       live-room 
dwelling. 
Owner H.    A.    Pleitner.    954    Fruit- 
vale    Ave.,    Oakland. 
Architect.. .  .None. 
Contractor  .  .A.   L    Ferguson. 

COST,    $200C 

701   BROADWAY,  Oakland.     Al- 
terations. 

Owner A.   A.   Dhalke,   Premises. 

t. .  .  .None. 
Contractor.. S.   Kulchar  &  Co..   51S   14th 
St.,   Oakland. 

COST,    $2900 


(2575)      E    EVERETT   AVE.,    67   S  Vista 
Ave..    Oakland.      Two-story,    six-room 
dwelling. 
Owner P.    Lindeblad,      3822      Ran- 
dolph  Ave.,   Oakland. 
t.. .  .None. 
i  ork.  COST.   $3500 


Building  Contracts  Awarded 
Berkeley. 


nith     Allen  400 

ippage     Thaxter  6000 

if.    Food    Pert.    Food  500 

549      Oiles     Giles  500 

earman     Gurnette  1335 


Correction    in    Location. 

V  BUENA  VISTA,  100  E  Le 
Roy,  being  lot  2,  blk  6,  Wheeler 
Tract.  Berkeley.  All  work  for  two- 
story    and    basement    dwelling. 

Owner Chester  L.   Roadhouse,   2531 

Buena     Vita     Way.  Berkeley. 

i   ...Frank       S.       Forster,      1417 

Arch.    Berkeley. 

Contractor.  .Alfred    Petersen,    1201    19th. 

Oakland. 

ig     11,  "13.      Hated    July    29,    '13. 

frame     up     $1 135 

!,  interior       and      exterior 

plaster    on     1135 

Completed    and     i id    1135 

15    daj  •     1  135 

TOTAL  COST.  $4  5  111 
Bond.  $2270.  Surety,  Aetna  Accident  & 
Liability  Co.  Limit,  90  days.  Forfeit. 
i  Plans   and    specifications    filed 


15   •'    HILLEGASS    AVE..    Ber- 

Add 

Owner E.    M.    Smith.    Premi.-es. 

»■  t. .  .  . None. 
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Get  It  From  Bacon 


foOtt 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST  ,  S.  F 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


Contractor.. P.    E.    Allen,    468    31th    St.. 
Oakland. 

COST,    $400 


ceptanee    _.'»'; 

TOTAL  COST,  $1335 
Bond,  Sureties,  Forfeit,  Limit,  none.  No 
plans.      Specifications    filed. 


131]       W   DANA,  55  N  Tyler.   Berkeley. 
Two-story    12-rocm   apartment  house. 

Owner C.    A.    Cophage,    3014    Dana, 

Berkeley. 
No  ni 
ctor..F.    \V.   Thaxter,   2454   Ashby 
Ave.,   Berkeley. 

n  1ST,   $6000 


Building  Contracts  Awarded. 
Alameda. 


SW    DWIGHT    WAY    &    3RD  St., 
BerKeli  Om     itory    two-room    fac- 

tory. 

Owner Perfection   Food   Cereal  Co. 

Eornia,    HO   Kddy  St., 
s.i  n    Pram 
i    t. .  .  .None. 

COST,    $500 


2532      Knox     Etter  2050 

-  i  ■      ii.  in.       Richard  900 

2546      Her      Her  2000 

254'i      Vergez     MacRae  400 

2548      Ratto     Bradhoff  1700 

Davis     Anderson  3100 


(2549)      NE    OREGON    &    TELEGRAPH 

I  lei  keiey.      Altera!  ion. 
Owner O.   A.   G  Bui  hanan, 

.        I: 

None. 

COST,    $500 


COR   DWIGHT  WAV  and    Piei 
[nti     or  palni 
ing    and    papering    for    two-story   and 
elllng. 

Owner T.    M.    Sherman,    2799 

I,     ! 
Architect..  .  .  w.    II      Rati  lift        Jr.,      1st 
i    . 

i    Her,    San 
Fran< 

Dated   Aug.   27,  '13. 
i 
35    di  iion    and    ac 


(2532)  S  ENCINAL  AVE,  IT:  W 
Union  St.,  S  140xW  4  1,  Alameda.  One- 
story    and    basement    six-room    dwlg. 

Owner Augustus    II.    Knox. 

Architect. .  .  .  Win.     Dufour,     2326     Santa 

Clara,    Alameda. 
i  lontractor.  .  I  >avid    M      Etter,    843    Lau- 

rel,   Alameda. 
Piled     lug      !6,    13       Dated    Aug.    26,   '13. 

i'ii  me     up     '  i 

Brown    coated    'i 

Completed    and    accepted     Vi 

Usual   35   day      % 

TOTAL    i  a  iST.    $2950 

I  (ond,    ?  i  1 75.      Sureties,    Lars    Sw  en   on 

and    H     II.    Etter.      Forfeit,   $2.50.   Limit, 

Plan.!    a  nd    specifica  I  ions   filed. 


(2545)      NO.      1716       GRAND.       Al  I I  I 

All  i  i    i 

ii      Heinsohn     P 

•    i   .  .  .  None. 
Contrai  toi      L     D     Richards,     L614    Bay, 
Alami  6 

Ci  1ST,    $1 

IO.     M]      PACIFIC      W  E  .     Ala 

Erecl    on i    dwi  lling, 


Wednesday.     Sept.     3    1M3. 

i  iwner Evelj  n   M.    ll< 

side    Blvd.,    Ala  meda. 

Architect. .  .  .  Leonard       H.       Ford,      J 1 36 
Ci  ii  er,  Berkeley, 
work.  COST,    $2000 


i  !547)      No.    231  I     LINCOLN    AVE.,    Ala- 
in, da.       T.i  ilk     frame. 

i  i\\  nor Vergez    &    Ma  Hi     ial 

A  ri  hitect..  ■  .  None. 

■  '..nil .    Chat.     W.     MacRae,       239 

Encina]    Ave.,    Alameda. 
Ci  IS1 


(2548)      NO.      IS17       ARBOR,       Al 

i  ine-storj     f\\  e-r n    dwelling. 

.  iv,  ner.  ...       V.     Ratto,       1817%       Arbol 

Alameda. 
A  r   hitect. .  .  .None. 

Contractoi  .    I       O     lirad  loff,    5502    Mar- 
ket,   O.tkls-.nd. 

Ci  1ST,  $1700 


(2557)      NO.    2454    I   ENTRAL   AVE..   Ala- 
in., la.       Two-story     six-room      'wig 

Owner F.   Davis,   2064   Central  Aye, 

Alameda. 

Architect W.      Dufour,      2326      Santa 

Clara   Ave.,    Alameda. 
Contractor.  .  H.   C.   Anderson.    1229   Pearl) 
St.,   Alameda. 

COST.    $310j 


RBLEAiB    OF    III 'I1.1IIMI    CONTRACT! 

Aug.    27.     '.J13—  LOTS    7    &    S,    BLK    31,       j 
South    Sacramento,   Oak   Park.      SW 
cor    Magnolia     Ave.       and     35th     St., 
Sacramento.      E.    O.    Burge   to   J.    P. 
M.  Mahon,     E.     R.     Daly    and     M.     C. 
Jackson,    agents     for    S.    McMahon.     I 
Release   contract    filed.. Sept.    13,    1911 J 
« 

Completion  Notices. 

ALAMEDA    COUNTY. 

RECORDED  •  ACCEPTED 

Aug.  16,  1913— LOT  37  BLK  13  North- 
brae,  Bkly.  C  W  Gandy  to  H  H 
Gastman    Aug.   15    1913 

Aug.  IS,  1913— LOT  17,  BLOCK  15, 
Northbrae,  Berkeley.  Patrick  Nel- 
son Building  Co.  to  whom  it  may 
tin     Aug.    IS.    1913 

Aug.  IS,  1913— DOT  7,  BLOCK  13, 
Northbrae,  Berkeley.  Patrick  Nel- 
son Building  Co.  to  whom  it  may 
concern     Aug.     1  5,     1913 

Aug.  IS,  1913— PORTION  LOT  1G, 
Block  C  of  that  portion  Bruma- 
quin  Tract,  lying  W  Shattuck 
Ave.,    Oakland     township.       Mrs.     M. 

Brudlewsky     to    L.    G.    Geary 

Aug.     IS       'M'. 

Aug.  IS,  1913—718  E  22ND  ST.,  OAK- 
land.  Margaret  Cosgrove  to  Wm. 
II.    Davis    &    Son    Aug.    12,    1913 

«.ug  IS,  1913— N  CIIANNING  WAV, 
100  E  College  Ave.,  N  101.5,  E  50, 
Berkeley.  Pi  Beta  Phi  House  Cor- 
poration     to     Van    iSant-Houghton 

Co Aug.     15,     1913. 

Vll:.       !',       [9  I  .  IT     L6,     BLOCK     17. 

Northbrae,  ■  •"■  00  E  Ventura  St.  or 
Ave.,  150  N  .Marin  Ave..  Berkeley. 
Howard     P,    Sheridan      and      D.    E. 

A mi    to   whom   ii    ma  v   concern.  . 

Aug.    11,    1913 

Aug  19,  1913  PORTION  LOTS  13 
and  14,  Block  i  Map  Berkeley 
Square,    Berkeley.      Mary    I.    Gast- 

in  i  ii     in     Wl i  I     may    concern.  .  .  . 

Aug.     9.     1913 

\ni.  19,  L913  Bounded  bj  proper- 
i      ..i    i'.    P,    R,    K.    Co.,    Market   St., 


Wednesday.     Spp*.     3   191". 

Market    St.    extended    S,    Castr.      St. 
-'  and   property  of  City   of 
Oakland,    Oakland.      Pacific    G        ,\ 
Co.    to    Kaufman    &      Ed- 
war  Is    \Ug.    12,    1913 

3— LOT     40,     ELM 
PARK,    Oakland.      Horace    Co  n 

to  Alex.   C.   Wieben Vug  1913 

Aug.  19,  1913.— 37  LINCOLN  AVE,, 
Piedmont.      Nelson    A.    How  ird    to 

C.    M     Ma   Gregor    Aug.    13,    1913 

A»~-      19,     1913— LOT     11.     BLOCK     12, 
moor,     San     Leandro.       H.     J. 
i     to   Edwin   C.   Graff.  Aug 
Aug.    19,    1013— N    FAIR    OAKS 

iine    St..    E    46.93,    X    100, 
Alameda.      O.    P.    McFeron   to    shorn 

it    may    concern    Aug.    19.    1913 

Aug.  19,  L913— W  TELEGRAPH  AYE. 
31  S  130.  N\Y  103.94, 
S\V  102.4  I,  N  130,  NE  90,  N  w 
NE  112  S9,  SE  71.  SW 
Oakland.  Kahn  Realty  Co.  to 
Simonds  Machinery  Co.;  Aug.  5, 
1913;  Robert  Dalziel,  Jr.,  Aug.  13, 
1913:  Robert  Dalziel.  Jr.,  Aug.  15, 
1913;  .Maxwell  Hardware  Co.,  Aug, 
13,  1913;  Robert  Dalziel.  Jr..  Aug. 
1"     1913 

I  -E    SUNNYSIDE    AVE., 
m     lots     22    and    23,    block    C, 

map       Fairview       T 
nd    Township.    Western  Union 
Home    Builders    to    W.    B.   Roberts.. 

Aug.     IS,     1913 

Aug.  20,  1913— SW  COR.  3RD  ST.  and 
University  Ave.  Berkeley.  200x73. 
S.   P.  Co.   to  Jones   &  McGovern.... 

Aug.    16,    1913 

Aug  20,  1913— LOT  G,  block  S.  map 
re.-ubdivision  blocks  5,  6,  7.  and 
8,  Northbrae  Tract  No.  1.  Berke- 
ley.     L.    S.    Lewis    to    whom    it    may 

concern      Aug.     10,     1913 

Aug.  20,  1913— W  GROVE  ST.  and 
S  In  Land  Pac.  Gas  and  Elec.  Co., 
X  100,  W  125.  S  to  said  lands.  E  to 
pt  beginning.  Oakland.  Pacific 
Gas    and    Electric    Co.    to    Kaufman 

IwardS     Aug.     15,     1913 

1913 — LOT  22.  block  4.  North 
mont,     Berkeley.         Lindel       M. 
Koskins    to   Porter   Bros.  .Aug.  15,  1913 
Aug.    21,    1913— W  TELEGRAPH   AVE, 
St.,    S    130.    N\V    103.95, 
SW    102   i  I,    X    130,    NE    90,    N"S\ 
NE    112.89,    SE    74.    SW    100,    SE    100, 
id.         Kahn      Realty      Co.      to 
American    Marble    and    M 
113;    Roebling 
tion    Co.,    Aug    18.    1913:    H.    Maun- 

drell Aug. 

Aug.    21.    1913 — S    S3RD    ST 

Racine.    E    45.    S    100.    Oakland.      W. 
S     Young   to   whom    it    may    concern 

Aug.     20,     9113 

22,        1913—5142       CORONADO 
AVE  van    Crest    Tract, 

Oakland         H.      L.      Grfewold      to 

!i    rry    C.    Knight Aug.    22,    1913 

Aug.    22.   1913— PORTION  OF  LOT 
and       13,      containing      3.79 
Block    P,    revised      map      Piedmont 
Park,       Piedmont.         Miss      Ransom 
and    Mis    Bridges    School    to    Will- 
iam   I,.    Boldt    \ 

19!:;— W    TELEGRAPH    AV, 
-     130,    X\Y     ■ 
SW    102.11,    N    130,    XE    90,    NW 
NE     112.89,    SE     71,    SW     100,    Oak- 
land.       Kahn     Realty     Co.     to     Otis 
Elevator  Co.,  E.  T.   Letter  &   Sons.. 

Aug.    20,    1913 

Aug.     22.     1913    -LOT 

Amended      Map      Humphrey    Tract, 
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Berkeley.      J.   T.   Owen   to   whom   it 

may    concern    Aug.    22.    1913 

Aug.  22,  1913—1976  AUSEON  AVE., 
Oakland.       H.     Beatrice     Bather    to 

Harry    C.    Knight Aug.    11,    1913 

Aug.    25,    1913— N    PACIFIC   AVE 

E    Concordia    St.,    E    35xxN    146,    Ala- 
meda.     Mark    T.    Cole    to    whom    it 

may    concern    Aug.    23,    1913 

Aug.  25,  1913— LOTS  1,  2,  &  3.  Blk 
2,  Hotel  Claremont  Tract.  Berke- 
ley. H.  H.  Hart  to  (a)  Pacific  Roll- 
ing Mill  Co.;  (b)  Forderer  Cor- 
nice Works;  (e)  R.  Watts;  (d)  Carl 
Doell;  (e)  Fink  &  Shindler  Co;  (f) 
Taylor   &    Co July    1,    imi 

Aug.  26,  1913 — LOT  6,  Key  Route 
Station    Tract.    Berkeley.      William 

J.    Baker    to    Paul    Woodburn 

Aug.     21,    1913 

Aug.  27,  1913— LOT  16,  BLK  A,  Map 
Central  Piedmont  Tract,  Pied- 
mont.       to  Walter  H.  Creigh- 

ton     Aug.    2S,    1913 

Aug.  2S.  1913— LOT  12,  BLK  G.  Stein- 
way   Terrace,   Oakland.      Charles   C. 

Linthurst    to   C.    L.    Decker   Co 

Aug.     2S,     1913 

Aug.  2S,  1913— LOT  31,  BLK  16,  Map 
Havenscourt,  Oakland.  Piedmont 
Heights  Building  Co.  to  W  S. 
Gould Aug.    27,    1913 

Aug.  2S,  1913— NW  BROADWAY  and 
X  -nth  St.,  N  153.63,  N  233.20.  w 
199.94,  S  52.13,  W  1S7,  Oakland. 
First  Presbyterian  Church  of  Oak- 
land   to    William    Makin  .  Aug.  13,  1913 

Aug.  29.  1913— W  TELEGRAPH  AV. 
100  S  16th  St.,  S  130.  NW  103.95, 
SW  lii2.ll.  X  Kin.  XE  90.  NW  "•  72. 
NE  112.S9.  SE  74.  SW  100,  SE  100, 
i.d.  Kahn  Realty  Co.  to  S. 
Kulchar,  Aug.  29,  1913;  The  Lamb- 
son     Co Aug.     29,     1913 

Aug.  29.  1913— LOT  12,  BLK  2-S64. 
East  Piedmont  eights  Extension, 
Oakland  Tp.  A.  M.  Rich  to  C.  M. 
MacGregdr     Aug.     22.     1913 

Aug.  29.   1913— E-9TH  ST.,   130  N  Del- 
aware St..  X  31  feet  2  inches.  E   130. 
Chris    and      Selma      Nicholson 
Whom    it    may    concern    .  .Aug.  27.  1913 

♦ 

LIENS  FILED. 


ALAMEDA    COUXTY, 

Aug.  16,  1913— S  DWIGHT  WA9Y  '20 
E  Ellsworth  E  60.5xS  134.5,  Bkly. 
Pacific  Mfg  Co  vs  Elizabeth  Good- 
ing Witter    $3S7.S3 

Aug.  IS,  1913— S  50  LOTS  I,  J  AND 
K,  Block  11,  Map  'own  of  San  Le- 
andro. San  Leandio.  San  Leandro 
ralta   and    R.    M.    Rolland $141.95 

Aug.  20,  1913— S  DWIGHT  WAY.  120 
E  Ellsworth,  E  60.5xS  134.5.  Berke- 
ley. Morris  Stulsaft  Co.  vs.  Eliza- 
beth Gooding  Witter  and  George 
S.     Perkins      $259.69 

Aug.  23.  1913— PORTION  LOTS  3 
and  5  and  all  lot  4.  blk  F.  and  lot 
6  and  portion  lot  5,  blk  F,  cor- 
1  map  Nicol  Tract.  Oakland. 
John  Souza  vs  W.  M.  Morris  and 
Annie    Morris    and     Russell     Morris 

.    *50 

Aug.    25,    1913— S   DWIGHT   WAY.    120 
E    Ellsworth    St.,    10    60.5x    S       I 
Herbert    Hansen    vs.   George  V.   Per- 
kins   "nd    Elizabeth    Gooding    Wit- 

ter     $324.50 

Aug.  25,  1913— LOT  S.  BLK  A.  Cen- 
tral Piedmont  Tract,  Piedmont. 
James  Anderson  vs.  Alice  M.  Gar- 
rison         | 


31 

Aug.     26.     1913— N     SAN     JOSE        AVE. 
W     Walnut    St..     W     50xN     150. 
Alameda.      Chas.    Lamont    vs.  Thorn- 
Morris     $167.50 

An;;  27,  1913— LOT  16.  Amended 
Map  Alta  Piedmont  Tract.  Pied- 
mont. Bruce  Lumber  and  Mill  Co. 
vs.  H.  E.  Jones  and  E.  J.  Aalto.$822.26 

-  1913— LOT  S.  BLK  A,  Map 
Central  Piedmont  Tract,  Piedmont. 
Bert  T.  Johnson  vs.  Alice  M.  Gar- 
rison          $190 

1913— LOT  6  &  PART  LOT 
5.  Blk  F,  corrected  map  Nicol 
Tract.  Oakltond.  Hogan  Lumber 
Co.     vs    William     M.    and    Nellie    L. 

Morris     $67.:.u 

5,  1913— SE  GILBERT  ST.,  160 
SW  Mather  St.,  SW  40.S0xSE  125. 
Oakland.  Hogan  Lumber  Co.  vs.  W. 
I     Judson    and    Selden    S.    Wright 

$6S6.0ti 

Aug  2S.  1913— LOT  4  &  PART  LOTS 
3  and  5.  blk  F,  corrected  Map  Nicol 
Tract,  Oakland.  Hogan  Lumber 
Co.  vs  Wm.  M.  and  Nellie  L.  Mor- 
ris          $97.SS 

I,  1913— LOT  24,  BLK  E,  Map 
No.  2,  Linda  ista  Terrace.  Oak- 
land.     Borland    &    Lemon    vs.   J.    H. 

Robinson     $506. S4 

!9,  1913— SE  LA  LO.MA  PARK, 
N  305.23,  W  165.1,  SW  174.30,  SE 
and  SW  25  1.25,  E  2ls.s,  Berkeley. 
Wm.  A.  Newman  vs.  Chas.  C.  Boyn- 

ton     $712 

Aug.  29.  1913— LOT  22.  BLK  E.  Map 
Kenwood  Park.  Oakland.  Inlaid 
Floor  Co.  vs.  R.  S.  McHenry,  J.  W. 
Jones  and   Wm.   H.   Morris $7::  27 


SAN   JOSE   AND    THE    SANTA 
CLARA  VALLEY. 


CITY   HALL— 2  story  ..nd    base,   brick 
el        Cost      not       stated.         Bur- 
San     Matt. i     CO.,     Cal.        Archi- 
arle        Peter      Weeks.       Mutual 
!    ink   Bldg..  S.  F.     Owners.  City  of  Bui  - 
lingame.      A   change   has    been    mad.     in 
toi  i      Burlingame 

'  Hall.      The    time    for    figuring    the 

as   been   extended    to"-September 
Tiie    amount    of    the     bond      lias 
sed    at    ."."    per    cent    of    the    con- 
ii  ee,    ,.  nd    each    bid    must   be   ac- 
companii  a    bj     .    i  erl  ified    check    of    lo 
ihi     cent    of    the    amount    bid.      An    offi- 
iposa '.    containing    tl  ese   changes 
i      the      Daila      Pacific     Builder 
e    head   of   Official    Advertising. 


Li.'ilding  Contracts. 


SANTA    CLARA    COUNTY 


COR.    LOCUST   *    PARK    AV.,   San   Jose, 
tel   ng      pol  tion     of     St.        Mary's 

Owner W.    II.    Culligan,    San    Jose. 

I        .C      S.     McKenzie,     Bank     of 

Sin    Jose    Bldg..    Sau    Jose 

tor.  .J.     B.    Lamb.     640    So.     11th 

St..   Sin   Jose. 

•wig.   21.  -13.      Dated    Aug     18,   '13 

As    work    progresses     7.V; 

Usual    :::,    days     

TOTAL   COST..    $113ii 
Sin  el  i.       i:    w  .  aii.i  i  »tto   E 

I,      San        Jose,         Fo 
Limit.     :in     working    days.       Plan 
1 1  i  ons 


1.. 'T    3.     BLK     I.       University       Grounds. 
ing    and    Myrtle    Sts.    about    one 
mile    we  :t    from    San    .lose.      One   and 
one-story    bungalow 
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Owner Mattie      J.       Pearce    White, 

San    Jose. 
Arcl  itect. . .  .H.    Kai    c   San   Jose. 
Contractor.  .'Jo  eph    Souza,    San    Jose. 
Filed    Auu.    23,   '13.      Dated    Aug,    22,   '13 

Fiame     up     1652.50 

First    plaster   is   completed    ...   652.50 

Building    is    completed     652.50 

i  in   demand ;  all   bills   receipted 

and    surrendered    i<>   owner..    652.50 

TOTAL    ( '''ST,    $2610 

Pond.    Sureties,     Forfeit,     none.       Limit, 

75    days.      Plans  and   specilicatiotio   tiled. 


BUILDING   AND   INDUSTRIAL   NEWS 
let.    15,    1913.     Plans   and   specifications 


LOS  ALTOS  on  Freda  O.  Shumate's  Es- 
tate.     Stable    and    garage. 

Owner Mrs.     F.     o,     Shumate,    San 

Francisco. 

Architect \V.       G.       Merchant.       San 

Francisco, 
Contractor.  .J.     B.     Dawson,     Los     Altos, 

Cal. 
Filed    Aug.    22,    '13.       Dated    Aug.    0,    '13. 

Frame     tip     $475. 

Building     plastered     475 

Building    completed     475 

Usual     35     days     475 

TOTAL  COST,,  $1900 
Bond,  $950.  Sureties,  J.  Dudfield,  C.  E. 
Murton,  Palo  Alto,  Cal.  Forfeit,  none. 
Limit.  60  days.  Plans  and  specifica- 
tions tiled. 


ON  GROUNDS  OF  HIGH  SCHOOL, 
Mountain  View,  Cal.  One-story 
school    building. 

Owner Trustees      Mountain      View 

School  District. 
Designer..  .  .A.  P.  ill,  Bank   of  San  Jose 

Bldg.,   San   Jose. 
Architect. . .  .C.  A.  Thomas,  San  Jose. 
Filed    Aug.    20.    '13.      Dated    Aug    7,    '13. 

Frame    up   and    roof   on    $750 

Interior    is    finished     750 

Building    is    completed     750' 

35    days    after    notice    of    comple- 
tion         750 

TOTAL  COST,  $3000 
Bond,  $1500.  Securities,  H.  S.  Thomas 
and  J.  A.  Chase,  .Mountain  View.  For- 
feit, none.  Limit,  36  days.  Plans  and 
specifications   filed. 


NEAR  AZULE,  about  two  miles  from 
Azule,  Santa  Clara  Co.,  Cal.  Two- 
story   frame  residence. 

Owner Fremont    Older.    Cupertino, 

California. 
Architect..  .  .  F.     D.     Wolf,     1st    National 

Bank    Bldg.,   San   Jose. 
Contractor.  .  E.   L.   Wolfe,   San  Jose,  Cal. 
Filed   Aug.   13,  '13.     Dated  Aug.   6.  '12. 
35    days    after      completion       of 

work     $1200 

TOTAL  COST,  $1200 
Bond,  none.  Sureties,  C.  Collins  and  J. 
B.  Wolfe,  San  Jose,  Cal.  Forfeit,  none. 
Limit,  75  days.  Plans  and  specifica- 
tions  Hied. 


Biiilding  Contracts. 


*\\     MATEO    COUNTY. 

BURLINGAME,  San  .Mateo  Co.  Mason- 
ry in  connection  with  the  erection  of 
two   sets  of  gates. 

Owner Mrs.     William     II.     Crocker, 

New     Place,     Burlingame. 
L.       P.       Hobart,       Crocker 
Bldg.,    S.    F. 

•  W.      A,      Goerlcke,      Postal 
Telegraph    Bldg.,   S.   F. 
Filed    Aug.    27,   '13.      Dated   Aug.    20,   '13. 
On    completion    and   acceptance.  .  $1275 

V   iial    35    'lays    425 

TOTAL    COST,    $1 700 
es,     Forfeit,     none.       Limit, 


Architect. 


jntractor. 


Hied, 


IUGHT 
Bay 

26,   '13. 


TWO    GATES    OF    CAST    &     UK 

Iron,  hinges',  etc.,  on  above, 
Conl  ractor.  . Rudgear-Merle      Co 

and    Stockton,    S.    F. 
Filed    Aug.    27,   '13.      Dated    Aug. 

On    acceptam  e    $2812.50 

Usual    35    days     93i 

TOTAL  COST,  $3750 
Bond  Sureties,  Forfeit,  none.  Limit, 
Nov.  l,  1013.  Plans  and  specifications 
iiled. 

THIRTY  r'X  ACRE  TRACT.Easton.  A 
frame  and  brick  vender  dwelling 
house;  brick  work,  stone  work,  lum- 
ber,  carpenter   work,    etc 

Owner C.    Frederick      Kohl,      1022 

Kohl    Bldg..   S.    F 
Architect..  .  .Howard       &       White,    Lick 

Bldg.,    S.    F. 
Contractor.  .John    MacBain. 
Filed   Aug.    21,    '13.      Dated    Aug.    19,    '13. 
Monthly  of  75%  of  labor  and 

materials    used     $50,232.15 

Usual    35    days     16.J44.05 

TOTAL  COST,  $66,976.20 
Bond,  later.  Sureties  Forfeit,  none. 
Limit,  225  working  days  after  filing. 
Plans    and    specifications    filed. 


COMPLETION  NOTICES 


SANTA    CL.AH A    <  ()l   \T1  . 


Aug.  28,  1913 — COR  OF  MAIN  and 
Franklin  Sts.,  City  of  Santa  Clara, 
Cal.  Santa  Clara  Valley  Bank, 
Santa  Clara,  to  R.  Trost,  Santa 
Clara     Aug.    24.    1913 

Aug.  25,  1913— LOTS  8  &  9,  BLK  B-3, 
Palm  Haven  Tract,  San  Jose.  T.  S. 
Thompson,  San  Jose,  to  J.  H.  Mil- 
ler      Aug.     22,     1913 

Aug.  22,  1913— NEAR  COR.  BRYANT 
and  Hawthorne  Sts.,  Palo  Alto.  Cal. 
C.    H.    Jordan,    Palo    Alto,    to    A.    N. 

Mills,    Palo    Alto Aug.    20,    1913 

. + 

LIENS  FILED 


SANTA    CLARA    COUNTY. 


Aug.  27,  1913— COR.  14TH  &  SANTA 
Clara  Sts..  San  Jose.  S.  H.  Chase 
Lumber  Co..  San  Jose,  vs.  Bettie 
Williams,    San    Jose,    Cal $596.20 

Aug.  27,  1913— BEING  %  OF  LOT  S 
in  BIk  3,  Range  8,  North  of  San 
Jose.  S.  H.  Chase  Lumber  Co.,  Son 
Jose,    vs.    S.    F.    Hobler $91.49 

Aug.  26.  1913— BEING  PART  OF  M. 
and  M.  Ta-ife  sub.  1.  lots  33  &  34', 
Santa  Clara  Co.  It.  L.  Pitcher, 
Mayriehl,  vs.  C.  D.  Cranston,  May- 
field    $122.05 

♦ 

COMPLETION  NOTICES. 


SAN    MATEO   COUNTY. 

Aug.  21,  1913— LOT  9,  BLK  7.  Burlin- 
game Land  Company.  Samuel  Mc- 
Clure  to  whom  it  may  concern.... 
Aug.     16,     1913 

Aug.  22,  1  ill  3— "UPLANDS."  llills- 
borough.  Chas.  T.  Crocker  to  The 
Pioneer   Construction    Co.  Aug.  16,  I  91  3 

Aug.  25,  1913— POUT'  >l. A  PROPER- 
TY (parcel  No.  27  of  Hie  All  Par- 
son's   Sub.)      Spring    Valley    Water 

'  !ompa  nj    to    1 1     it-    Prlsbrey 

Aug.     15,     19.13 

Aug.  26,  1913  lot  17,  BLK  D,  "Map 
of    Mission    Street    Tract."      Stephen 


Wednesday.     Sept.     3   1913. 

Sponder  to   Keneallj    &   Son 

Vug.     22,     1913 

Aug    26,  1913      LOT   !.  BLK   I".  Dil 
Park.         Rachel         1>.    Graham         to 
1  e  "i  gi      ii      iieni  ley Vug.    26,     1911 

Aug.  27,  1913  CRYSTAL  SPRINGS 
Reservoir  and  Dam  Site.  Spring 
Valley  Water  Company  to  \V.  B, 
Tourtelotte    Aug.  20,   1913 

FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


BANK  —  2  story  and  base,  brick  and 
.-lecl.  $40j000.  Riverbank,  Stanislaus 
Co.,     Cal.        Architect,     C      II.      Ru     i    I, 

II. i bit    Bank    Bldg.,    s.    F.      Owners, 

IU\  ei  bank   Land   Co.     The   building   will 
n    ted    on    a    corner   site    covering 
in    area    of   50x125    feet.      There   will   be 
tore      on    the    fir;  t    floor     besides     the 
bank.      Upper    floors    will    be    arranged 
for    offices   and    living    apartments.     In- 
tel on-    finish    will    be   of    pine   except    in 
bank     which     will     be     finished      in 
lardwood     and     tile.       Special     fireproof 
vaults    will    be    used.       Exterior    of    the 
i  uilding    will     be    faced      with     pressed 
brick.      Plans    are    complete    and    segre- 
gated    figures    are    being   taken. 


iJuilding  Contracts. 


FRESNO   COUNTY. 

FRESNO.       All     ornamental     iron     work 
except    fire    escapes. 

owner Holland    &    Holland 

Engineer ....  R.   F.    Felchlin.   Fresno. 
Contractor.. C.   J.   Hillard   Co..   Inc.,  19th 

and    Minnesota,   S.   F. 
Conl  ract  not   filed. 

total  cost.  $1';.::, 

Bond,    $1250.   Limit,    30   days. 


SE  J  &  KERN,  BLK  81,  Fresno  City. 
Installation  of  automatic  sprinkler 
equipment  in  two-istory  and  base- 
ment steel  frame  and;  reinforced 
concrete    structure. 

Owner E.    Gottschalk    &    Co..    Inc., 

Fresno. 

Architect. ...  C.     A,     Meussdorffer.     1101 

Humboldt    Bank    Bldg..    San 

Francisco. 

Contractor.  .Pacific     Fire     Extinguisher 

Co.,    307    Montgomery,    S.    F. 

Filed   Aug.    23,    '13.      Dated    Aug.    12,    '13. 

Basement     [piping     installed ....  $1768 

1st    storj     piping    installed 176S 

2nd    story    piping    in- tailed     ....    176S 

Completion    of    work     3000 

Usual     35     day-      2768 

TOTAL  COST,  $11,075 
Bond,  $5137.  Sureties.  Winfield  S. 
Davis  and  Burt  L  Davis.  Forfeit, 
none.  Limit,  shortest  time  possible 
Plans   and   specifications   riled. 

INSTALLATION       OF       2       ELECTRIC 

passenger        elevators,        1        electric 

freight    elevator    and    1    dumb    waiter 

on   above, 

Contrai  tor.  .Otis     Elevator     Co.,     Peach 

and    Stockton,    S.    F. 
Piled    Aug.    23,    '13       Dated   July    24,   '13. 
Paj  tnenti      n   id<     p  a     rata    per 

elevator      

Upon    shipment     of    engine     % 

i  pon    in1  i  a  I  la  i  Ion    of   engine    ....      14 

Upon    complete    Installation     ....      '4 

TOTAL    ci  iST.    $7975 

Pond.    Sun  i  '•        Forfeit,    none.      Limit. 

Dec.     I,    '13.      Plans    and    specifications 

filed, 


Wednesday,     Sept. 
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INSTALLATION    OF       DISAPPEARING 

awning-    on    above 
Contractor.  .W.    A.    Plummer    Mfg.    Co., 

37    Front    St..    S.    F. 
MIed    Aug-.    23,    '13.      Dated    July    24,    '13. 

I'letion     of     work     $090.90 

Usual     35     days     230.35 

TOTAL  COST,  $921.25 
Bond  Sureties,  Forfeit,  none.  Limit, 
j.»  fast  as  possible.  Plans  and  speci- 
fications  filed. 


Painting,    varnishing    and   FIN- 
ishing   on   above. 
Contractor.  .H.     Maundrell,      ,6S     Hayes, 

San    Francisco. 
Filed    Aug     23,    '13.      Dated    July    24,   '13. 
One-half     work     completed. ... $581.25 

Completion    of    work    581.25 

Usual    35    -lays     3S7.50 

TOTAL  COST,  $1550 
Bond,  Sureties,  Forfeit,  none.  Limit, 
soon  as  possible.  Plans  and  specifica- 
tions  filed. 

COMPLETION  NOTICES. 


Pit  KAN  O    COUNTY. 


Ug  25,  1913— LOTS  20.  27,  BLK  16, 
North  Park  Terrace.  Edward 
Menke    to    Ed.   Temple.  .Aug.    25,    1913 


LIENS  FILED 


FRESNO    COUNTY. 


\m;  23.  1913— LOT  23.  BLK  28. 
Hazel-wood  Add,  Fresno.  J.  W. 
.Murray  and  R.  J.  Perez  vs.  F.  P. 
Evangelbo     $2G3 

Vug.  23,  1913 — LOTS  22  23.  BLK  28, 
Hazelwood  Add.  Fresno.  J.  R. 
Montague  vs.  Francisco  Evangelbo 
$76 

Vug.  23.  1913— LOT  23,  BLK  28, 
Hazelwood  Add.  Fresno.  Visalia 
Planing  Mill  vs.  Frank  P.  Evan- 
gelbo          $332.85 

— 4 

MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES 


Building  Contracts. 

CONTRA    COSTA    COUNTY. 


JARTINEZ.       Municipal     wharf,     v.  ire- 
hou    e,    "flice    and    waiting    room. 

>wner City    of    Martinez. 

^ri  hltect.    .  .  W.     J.       Cuthbertson,       328" 

Montgomery,   S.    F. 
Jontractor.  .K.    M.    Nielsen,    Martinez. 

COST,    $3000 


5ACBAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


RESIDENCES  —  ]  and  2  story  .and 
iase,  Crami  Co  I  not  stated  Saera- 
'"•111,1.  Cal.  Architect,  none.  The  fol- 
owing    Day     labor    jobs    are     n  ed 

a   about    to   be   started    in   Sai  ra  o: 

story  frame  dwelling  for   I  i 
!1S    Stanford    avenue,    $1,800 

11 ' welling     foi     l.     l,i  rg  on 

iasl    Side,   $2, I    storj    ft  ami    dwell- 

ng  for  H     \     i.i  ngley,  1317  18th  et, 

500  .'  ."I    i    !     Hi  m,    dwi     '•:--■    for 

1  r.    Hous ,    2705    ii    -i  it'll.    $  1,000. 

FLATS— 2     -lory    and      b 
i    si.,  ted,      Stockton, 
"i"  Co.,  Cal,     A.iiiit,-.  i.   Waltei    King. 
:iks'     Bldg.,     Stockton.       Owner,       Joe 


BUILDING  AND   INDUSTRIAL  NEWS 

Lynch,  The  bulding  will  be  erected 
on  a  corner  lot  at  the  intersection  of 
Lindsay  and  San  Joaquin  streets  and 
has  been  designed  to  contain  two  inod- 
ern  four  room  Hats.  Each  flat  will 
have   one   bath.     Interior   finish    will    be 

of    pine    and    elm     panel'-.        Hardy I 

floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open 
in  i  place  in  each  of  the  living  rooms. 
Mantels  wll  lie  of  tile.  Tile  will  be 
used  in  the  bath  rooms  and  kitchens. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic.  Plans  are  complete 
and    figures    are    being    taken. 

WAREHOUSES — 2,  1  story  frami 
$11,500.  Sacramento.  Cal.  Architect, 
none.  Owners.  McGilvray  Cons't.  Co.. 
Inn?     7th    street.     Sacramento.  These 

buildings  will  be  erected  on  the  com- 
pany's property  bounded  by  10th  and 
11  tli  street  and  B  and  C.  There  will 
be  cement  floors.  Exteriors  will  prob- 
ably be  covered  with  galvanized  iron 
■although  -stock  brick  may  be  used. 
Plans  are  in  the  hands  of  the  owners 
and  the  work  will  bo  done  by  Day 
Labor. 

THEATRE  ALTERATIONS  —  brick 
construction,  $lo.oon.  Stockton.  San 
Joaquin  Co.,  Cal.  Architect,  Walter 
King,  Elks'  Bldg..  Stockton.  Owner, 
C.  A.  Slack.  This  work  will  consist  of 
exterior  and  interior  alterations  and 
will  call  for  new  plastering,  painting, 
decorating,  electric  work  and  plunrb- 
ing.  Exterior  walls  will  be  faced  with 
pressed  brick.  Plans  are  complete 
and    figures    are    being    taken. 


Building  Contracts. 


SACRAMENTO    COUNTY. 


ALONG  "J"  ST  from  12th  to  16th  Sts. 
and  on  10th  St.  in  "J"  St.  to  a  pt  40 
ft  N  of  N  line  of  "K"  St.  on  10th  St., 
Sacramento.  Paving  right  of  way 
by  means'  of  concrete  foundation, 
granite  block  frames  on  each  side  of 
rail  and  asphalt  covering  on  double 
track    street   railway. 

Owner Pacific    Gas    and       Electric 

Co. 

Architect None. 

Con  tractor..  Clark    &      Henery      Constr. 
Co.,     Oehsner     Bldg.,     Sacto 

Filed   Aug.    25,   '13.      Dated   Aug.    22,    "13. 
COST,     $7675 


LOT     32,     T     St.     COURT,     Sacramento. 
Erect    dwelling. 

Owner C.     H.     Chaterton,     3126     T. 

Sacramento. 

Architect None. 

Day's    work.  COST,    $3600 


W    <:■    LOT    6.    N,    O.    29th    &    SOth,    Sac- 
ramento.      Erect     building. 

Owner Lucius       Duval,       2426       L, 

Sacramento. 
Architect..  .  .None. 

Contractor.  .'W.     I  >.     McKoy,     826     17th, 
Sacra  mento. 

COST,    $2500 

LOT    4507,    Goethe    Add'n,    Sacramento. 

Erect    dwelling. 
Owner W.   F.   Tovelle,   2812   P,  Sac- 
ramento. 
Architect..  .  .None. 

Contractor.. K.    11.    Buck,    S10-0    Walnut 
Ave,    Sacramento. 

COST,    $1400 


Building  Contracts. 

SAN    JOAQUIN    COUNTY. 

LOT  i::.  BLK  241,  E  of  Center  St., 
Stockton,  Cal.  All  work  for  garage 
building. 

Owner Mrs.  A.  Rotbenbush.  Stock- 
ton,  Cal. 

Architect R.  P.  Morrell,  12-15  I.  O.  O. 

F.    Bldg.,    Stockton. 

Contractor.  .William    Bolton. 

Filed    Aug.    21,   '13.      Dated   Aug.    20,   '13. 

Corrugated    roof    completed $749 

Building   accepted   by    architect..    749 

36    days    after    500 

TOTAL  COST,    $199S 

Bond,   $1000.     Sureties,   Edward  Mitchell 

and  Stephen   Isenberger.      Forfeit,  none. 

Limit.    30    days    from    Aug.    25.       Plans 

and    specifications    filed. 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel.  Cost  not  stated, 
Los  Angeles,  Cal.  Architects,  M.  S. 
Yager  and  Co..  Trust  and  Savings  Bldg., 
L  A.  Owner,  C.  C.  Hooper.  The 
building  will  be  erected  on  a  corner 
site  covering  an  area  of  52x150  feet. 
Plans  show  a  total  of  110  rooms  ar- 
ranged in  two  and  three  room  suites. 
\ll  apartments  will  have  connecting 
bath  rooms  and  wall  beds.  There  will 
be  steam  heat,  elevator  service,  vac- 
uum cleaning  system  and  hot  water 
plant.  Interior  of  the  building  will  be 
finished  in  pine  with  some  hardwood 
floors  and  elm  panels.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
Exterior  will  be  faced  with  pressed 
brick.  Construction  will  be  carried  on 
by    the    M.    S.    Yager   Co. 

AI'AUTMENT  HOUSE— 3  story  and 
base,  brick,  $30,000.  Los  Angeles,  Cal. 
Architect,  L  L  Jones,  I.  w.  Hellman 
Bldg.,  L.  A.  Owner,  J.  P.  Partch.  The 
building  will  cover  an  area  of  53x115 
feet.  There  will  be  two  stores  on  the 
first  floor  and  40  rooms  arranged  in  two 
and  three  room  suites  on  the  upper 
floors.  Interior  finish  will  be  of  pine 
throughout.  All  suites  will  have  wall 
beds  and  private  bath  rooms.  There 
will  be  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Ex- 
terior of  the  building  will  be  faced 
wth  pressed  brick.  Plans  are  being 
prepa red. 

H«iTEL — '4  „s.tor3-  and(  baise.  brick 
and  steel.  Cost  not  stated.  Los  Ange- 
les, Oal.  Architects,  Morgan,  Walls  & 
Morgan,  Van  Nuys  Bldg.,  L:  A.  Owner 
Victor  I'onet.  The  building  is  to  be 
erected  at  the  corner  of  Pico  and  Hope 
Interior    will    contain     in     the 

orl 1    of    120    rooms,     a     large 

I"  i       '  hi     of    which     will    have     private 
baths.      Interior    finish    will    be    of    pine 
and  hardwood    Plans   provide  for  steam 
heat,  ele\  ator  sen  he,  ■,   yacuuxn  clean- 
em  and  hot   water  plant.    There 
will    "•    metal  window  sasli  and   frames. 
I'-'i  i      looms     will     have     lenient     floors 
ami     tile     wainscot.       Exterior      of      the 
building     will     be     faced     with     pressed 
brick.       Only     preliminary     plans     have 
n  epared. 
HOTEL-  I    storj    and    base,    brink   ami 
steel,    $50,000.       Los     Angeles.        Archi- 
>i'  I  ben  v      and      Pa  rker,     Pacific 
Electric     Bldg.,     L    A.        Owners.      Con- 
solidaled     Realty     Co.         The      building 
will  cover  an  area  of  60x104  feet.  First 


Boor  will  contain  a  la  i  s )  ,   offices, 

dining  room  and  kitchen,  I  pper  floors 
will    be    divided    Into  rooms 

and  18  baths.  Interior  finish  will  he 
of  pine  and  hardwood  Bath  rooms 
will  be  finished  in  tile.  There  will  be 
steam  heat,  elevator  service,  a  hoi 
water  system  and  vacuum  cleaning 
plant.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are    out    for    figures. 

RES]  I  ii:\'i  !E  2  stoi  !  i  nd  base,  brick 
or  reinforce,!  concrete  Cost  not  stated. 
Pasadena,  Los  Angeles  Co.,  Oal.  Archi- 
tect. Frederick  Heinlein,  Lisner  Bldg., 
U  A.  Owner.  Baroness  Rosa  Von  Zim- 
merman. The  dwelling,  which  will  be 
designed  in  the  Italian  Villa  style, 
will    contain    in    the     neighborhood     of 

2)    r is.      A    site    has    been    secured    in 

Oak  Knoll.  The  type  of  construction 
which  is  to  be  used  has  not  been  fully 
determined.  Interior  finish  will  he 
largely  of  hardwoods.  Exterior  of  the 
hou  e  will  prooably  be  faced  with  ce- 
ment plaster.  Further  mention  of  the 
work  will  be  made  as  the  plans  pro- 
gress. 

RESIDENCE— 2  stor;  tnd  base,  hol- 
low  tile  construction.  Cost  not  stated. 
Capistrano,  Orange  Co.,  Cal.  Archi- 
tects, Walker  cfc  Vawter,  Hibernian 
Bldg..  L.  A.  Owner,  Grace  Dolph.  The 
dwelling  will  contain  twelve  rooms, 
four  hath.-  and  sleeping  porches.  There 
will  lie  hollow  tile  interim  partitions 
and  concrete  floors.  Plain  provide  for 
steam  lieat  and  a  vai  mini  cleaning 
system.  Interior  finish  will  he  of  pine 
and  hardwoods.  Exterior  of  the  house 
will  be  laced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

TELEPHONE  EXCHANGE— 6  or  12 
storj  and  base.  Class  A  Construction. 
Cost  not  stated.  Los  Angeles,  Cal  Ar- 
chitect, Architectural  Department  Pa- 
cific   States    Telephone     and     Telegraph 

Co.,    1 4H    New     Monl  g a  .     -t  i  eet,    s.    F 

Owners,  Pacific  States  Telephone  and 
Telegraph  Co.  The  building  will  be 
erected  at  622  South  Hill  street,  >  o^  ei  - 
ing  an  area  of  75  feet  square.  The  en- 
tire building  will  be  used  by  the  com- 
pany. Plans  are  being  prepared  for  a 
structure,  but  only  six  stories 
will  be  erected  at  the  present  time. 
There  will  be  a  complete  -  u-el  frame, 
exterior  walls  of  terra  cotta  and 
'  brick.  Hollow  tile  interior 
partitions  and  metal  trim  will  be  used 
There   will   be  .    and   elevator 

Bids     will     bi      ca  lied     Eoi     a 
soon   as  plai  mplel  ed. 

THEATRE  i    I    base,    brick 

and    steel,    $35,1 I  Angeles,     Cal. 

■     is,   Austin   and    Pennell,   Wright 

I.     \       Owners,  H 

L.    Mi   '■  ns.      The 

building  will  i  ii   a  n   irr'egu- 

uf     I69xl83x 

121x36    feet.      The    theatre,    which     will 

grill  seal 

, 

rames  will  be 

or    finish     will    he    of    pine 

througl  building 

■.ill:. 

■    prepared. 
i:.\'l  H    HOI   -i:     AND     AUDITORIUM 

(6 

i    ch  rig ' 

tldg 

l..    A       Ownei  •  i. led    ii.i 

Frank     Strong    ol     hung     p.  aoh.       T   i 

i.i-d    in 


BUILDING   AND    [NDUSTRIAL  NEW! 

grant  a  franchise  for  the  construction 
of  a  class  A  building  on  I  he  SI  ra  nd   be 

w-'ii    I  hue    a  ml    America  u    a  venUl 

ering  a  n  area  of  450x200  feet.  T  en 
will    be   a    plunge    200   by    100   feet,   200 

hall       rooms     and     all     a  in  I  i  I  1 1 1  n  i  1 1 1 

■  capacitj  hi  1", i  people.  Pre- 
liminary plans  have  been  prepared. 
Further  mention  will  lie  made  of  this 
work    as    the    plans    progress. 

.    Contracts  Awarded. 

BOTE] 1   story   and   basej   brick   and 

1 1  ei       $13,690.      Los    Angeles.    Cal.      Ar- 
chitects.   Nehr    and     Skilling.     G 
Bldg.,    L.    A.      Owner,    W.     II.      ,\ 
Contractors,   Alta   Planing  .Mill   Cc 
McGarry  street,  L.  A.,  general  construc- 
tion   only.      Contract    juice.   $43,690. 

HOTEL — 3  story  and  base,  Cla 
construction,  %22,OC0.  Los  Angeles, 
Cal.  Architect,  Albert  C.  Martin,  Hig- 
gins  Bldg.,  L.  A.  Owner,  J.  Demozzi. 
Contractor,  H.  D.  Salveter,  Central 
Bldg.,    L.    A.      Contract    price,    $22,000. 

LOFTS-    13    storj     and    base,    Cla         \ 

construction,  $78, Los  Angeles,  Cal. 

Architects,  Austin  and  Pennell,  Wright 
and  Cullender  Bldg..  L.  A.  Owners. 
Mason  Estate.  Contractors,  C.  J.  Ku- 
bach  Co.,  Van  Nuys  Bldg.,  L.,  A.  gen- 
eral construction  only.  Contract  price, 
$78,000. 


PORTLAND  AND  OREGON. 


RESIDENCE — 2  story  and  base, 
frame.  $15,000.  Portland,  Ore.  Archi- 
tect. Ellis  F.  Lawrence,  Chamber  of 
Commerce  Bldg,,  Portland.  Owner, 
John  Keating.  The  dwelling  has  been 
designed  for  a  10  room  house  with 
laths  and  sleeping  porches,  and  will 
be  erected  in  St.  Heine's  Court  in 
Portland    Heights.      Interior    finish    will 

be    id    pine   and    hardw Is    with    hard- 

« I     door.,     in     the     principal     rooms. 

There  will  he  a  central  heating  sys- 
tem, probably  hot  water,  and  open  fire 
I'll    *  Mantels    will    he    of    tile     and 

In  ilk         Automatic      water     heater     and 
i      (leaning    system    will    lie     in- 

sl  :i  I  le  i       Path    rooms   will   have   c po 

sition  floors  and  tile  wainscot.  Exter- 
ior of  the  dw-elling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  in  complete  and  the  work  will 
he  carried  to  completion  under  the 
direction     of    Andrew     Wilson     i'\      Daj 


Labor.       '  '\    material      are    no 

purchase  u. 

RESIDENCE— 2V6      story 

brick     and     stone.      $35,000. 

(ire.       Architect,      Ellis      F. 

.      .a    i  lommerce    i  '.Ida 

|    »  ne:       I  i.i  i:  iel    Kern.       The 


being 

1 1 1 1 1      base, 

Portland, 

Lawrence. 

.   Portland. 

house  has 
been  designed  to  contain  in  the  neigh- 
bor!  I    ei     1 5     rooms,     se\  eral      bath 

room  and  slei  pi  ng  porch.  Interior  fln- 
i  -  h  w  i  ii  la-  .if  pine  and  ha  rdwoods, 
Hardwood  floors  will  he  used  in  the 
principal    rooms.     There   will   be   steam 

hea  1       :i  nd       ai       hie       pirn  e:-,     ,,  i       \  a,    u 

'leaning     system     ami      dumb 
\i  mil  ]      will    be   nf    hi  iek    and    tile.    1  l.ll  i 

i  ""in       ■,  I :  i       i  \ .    composition    il ■     and 

t  lie   wainscot.    \   garage   will   be  ei  eel  ed 

On    I  ne    rea  r    of    I  he    lot,        Exterior    llf    the 

dwelling  will  ii  [aced  with  cut  stone 
a  mi  I"'  jed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  bj 
ill,    i.i  : .  :  i  1 1 1  [  i   has  been   com 

i, a  I-, i 

CHURCH      i       tor;      and     base,     brick 

and       i  one,    $25, I.       La     <  Irandi       On 

Tuiii  leiiui  ie  &  Hummel, 
Rothchlld  Bldg,  Portland.  Owners, 
Roman    Catholic    Church    of    La  Grande, 


We, In.    .la  Si  pi         :     I'll,".. 

Tin     building     ivill      ovi       ai         ea    ol  V 
by    90    feet    and    ha 

e   classii       I     h        P            providi 
main     auditorium     si  a  I  ing       abo 
class   in      and    i 

I  HI  ei  I,,,      in,  ,  -  , ,        ,      .,.     pin,      ■ 

: in       Then     n  ill    be   sti  im    heat.     Basel 
ui.-ni     u  ill    i  .a  eating 

and     a     ;■ 

plaster    work    will    he     used.       Exterior 
ol     '    e     building     will     he     faced     with 
i.i    brick    and    en t     stone. 
ie    nearly    complete    ami    figures    will 
a     iiia   i    foi         "idly. 

ICE  RINK  1  story,  reinforced,  cod 
i  ei,-,  $  15  000,  Porl  laud,  •  ire.  Archil 
nil.   A.     I      M  I  re,    Lewis    Bldg.,    Port- 

land.     Ownei  s.      Porl  la  nd      Ice 
.!   mill      i  '"        The       building       v. 
■    -  cted    near    the    '• 

will  cover  an  area  of  175x360  feet  c, in- 
struction will  be  of  reinforced  cold 
crete  with  a  steel  trussed  roof.  3pacJ 
la  the  a.  rink  will  be  m0x347  feet.i 
There  will  be  special  rooms  for  lad  iel 
and  gentlemen  and  a  large  gallery. 
The  ice  making] 
plant  will  occupy  a  space  40x130.  Del 
Mil-  im  the  ice  machinery  have  notl 
been  worked  out.  Exterior  of  the! 
building    will     i  •      faced      with 

Plans    are    being   prepared.     I 
Contracts  Awarded. 

1  Ii  TKI.       I      storj      and     base,      brick, 

$25, Portland,    Ore.      Architect,    A.I 

(Ewarl       '  ..a    I.       Bldg!.,       PoiKlnn.l 
owner.      Mr,       Ryan.         Contractor.       (',. 
Zanello,    Builders'    Exchange,    Portland. 

1  'olltrael      pi  ice,     $2 

BRIDGES— concrete    and    steel.    (156.4 

' Va  le   i  o   i  Idell,   and    Wash,    En- 

.  Engineering  Dept.  O.-W.  R.  and 
x.  C,,.  Owners,  Oregon-Washington 
i:  tilroad  ad  Na  viga  i  ion  i  !o.  I  lontracl  - 
ors,  Oregon  Bridge  and  Construction 
Co.,      Pale-      Bldg  ,      Portland.        Conlrai  t 

price,      $156, Note — The      contract 

calls  for  the  construction  of  12   bi 


SEATTLE  AND  WASHINGTON. 

THEATRE— 3  story  and  base,  rein- 
forced concrete  and  steel.  $125,000.  Vic- 
toria, B.  C.  Architect,  Je-se  M.  War- 
ren, Central  Bldg.,  Victoria.  owners. 
'•i  !'  rson  and  Fulerton.  The  build- 
ing will  be  erected  on  the  east  side  of 
Government  street  north  of  Cormorant 
and  will  lie  fireproof  throughout. 
There  will  be  a  complete  steel  frame. 
reinforced  concrete  walls  and  floors, 
and  hollow  tile  interior  partitions.  In- 
terior finish  will  he  of  pirn,  hardwoods 
ami  metal  Considerable  ornamental 
lla  ter  work  will  be  used.  There  will 
be  steam  hi  ii  and  a  modern  system  of 
ventilation.  Exterior  of  -the  building 
will     be    I  iced     with      cement      plaster. 

Plan  .    a  re    COmplel  e    and    figures    ale    be 

Ing  taken. 

Contracts  Awarded. 

Gi  >\  ERN  WENT     I"  iCK  reinforced 

■  "in a  'i'        $1  ,c , Vancouver,      P. 

• '      Bngij 's   name   not   stated      I  iwn- 

eis.  Provincial  Government.  Contract- 
ors .  I  Ii  an  '  ,  M.I  Ye  a  ml  Mil  i.im.i  1,1 
Wl.il.       I  lldg   .     Se  i  I  I  le.        I  'onll'ai  I       pi  I.  e 

$1,500, 


KOHI1ST    I'lltK    IN    LAKE   COUNTY. 


MIDDLETOWN  (Cal.),  Ann  25  The 
|"i  i  hi  e  broke  ai  i  os  the  backfire 
none,    ind  toi  rea  tenl  na   va  Hey 

le    "  i    i    of   Middletown. 

ai     i ii    the    Helen    mine    and    Spring 

Hill    re   .a  i       ,i,i     ,,     I,,,       eager   for   help. 


Wednesdaj ,      Sep         :    L91  : 

I    i      elephone   is   ki  n  u  cumu- 

kii  ion  of  underbrush  aids  I  pread  of 
the  flames.  J.  D.  Selweller,  state  Are 
warden,  arrived  from  Saci  iniento  to- 
Mght  to  take  charge  of  the  light  to 
check   the  flames. 


FOREIGN  TRAUi;;  OPPORTUNI- 
TIES. 

[Where  addresses  are  omitted  they  may- 
be obtained  from  the  Bureau  of 
Foreign  and  Domestic  Commerce, 
Washington.  D.  C.  In  applying  for 
addresses    refer    to    file    number.] 

Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


No.  11+43.  Office  furniture.— A  bus- 
iness man  has  made  application  to  an 
American  consul  in  Germany  to  lie  plac- 
ed in  communication  with  manufac- 
turers of  office  furniture  in  the  United 
St. lies,  lie  has  Keen  favorably  im- 
pres  eil   with   the  furniture   in  the  office 

of  the  consulate.  Corres] lence  should 

be  in  German. 

No.  11444.  Canal  Locks  anil  Gates. — 
An  American  consul  reports  that  a  bus- 
iness firm  in  his  district  desires  to 
obtain  the  names  of  the  firms  manu- 
facturing the  machinery,  locks,  and 
gates  for  the  Panama  Canal  locks.  The 
firm  desirea  to  obtain  this  information 
at   the   earliest  possible   moment. 

No.  11446.  Galvanlzed-iron  sneets  and 
Kettles. — Tlie  junior  member  and  tra- 
veling representative  of  a  European 
firm  makes  annual  trips  to  foreign 
countries  and  informs  an  American 
consulate  that  he  desires  to  receive 
■catalogued  ad  prices  of  galvanized- 
iron  sheets  and  small  kettles,  with 
which  he  believes  he  can  place  to 
good  advantage.  The  kettles  should  be 
of  common  cast  iron  witli  three  legs, 
a  top,  and  two  ears,  with  wire  or 
iron  handle  attached,  to  hold  from  3  to 
6  quarts  each.  This  firm  il  o  handles 
ill  classes  of  fabrics,  hardware,  soaps, 
and     foodstuffs. 

No  1141B.  Stationery  anil  desk  arti- 
cles.— The  proprietor  of  a  leading  book 
store  in  the  Near  East  has  informed  an 
American  consulate  that  lie  wishes  to 
lie  placed  in  communication  with 
American  firms  manufacturing  strictly 
high-grade  stationery  and  desk  arti- 
cles. Publishers  of  ladies'  fashion  jour- 
nals, weekly  or  monthly  magazines  are 
also  invited  to  correspond.  The  lirm  is 
said  to  'be  of  good  standing. 

No.  11417.  Agricultural  machinery, 
automobiles,  typewriters^  etc.  —  An 
Vmerlcan  consular  officer  in  the  Lat- 
in-American country  reports  that  a 
•  idenl  of  his  .list  rii  I  desin  to  en- 
ter into  commercia  I  rela  tioi  with 
American  manufaci  lirei  ol  rricul- 
tural  machinery,  typewrite]  mtomo- 
biles,    and    chairs.      The    inqu    er    fur- 

nl   lies   imercia]    and    ban!  ii  a    refer- 

■ 

\<i.  iiiist.  seed  drills.—  \n  Ameri- 
can   •  onsu]    re •ta    thai    t  he    pi  incipal 

of    i  n   agi  icultui  al    school    in    if  oreign 

itry    would    like    i >ta 

gues    or   other   descriptive    i r   con- 

•  '■■■  ning  American  drill  .  i pur- 
pose of  purchasing  one  Co  "liege 
:i  found  suitable,  and  al  o 
gi  ii'  i  .i  i  use  of  the  ■  .i  me  am  local 
tai  mers.  i  iorre  pondence  m  i  be  in 
English. 


BTJJ  XING  AND   INDUSTRIAL  MOWS 

No,         114118.      Plumbing     supplies. —  A 

contract  for  sewer  and  water  connec- 
tions in  a  Latin-American  city  has  re- 
cently been  awarded  to  a  local  firm. 
An  American  consular  officer  writes 
that  no  particular  make  of  plumbing 
isupplies  and  sewerage  has  been  speci- 
fied, but  that  all  are  acceptable  so 
long  as  they  meet  the  specification 
requirements.  Correspondence     with 

the  member  of  the  firm  mention., I  maj 
be  in  Spanish  or  English.  The  consul 
adds  that  a  very  considerable  quan- 
tity of  plumbing  supplies  of  all  kinds 
will  be  required  during  the  next  year 
for    tliis    work. 

No.  I  llilll,  Concrete  mixers. —  A  fore- 
ign government  official  informs  an 
American   consul    that   he   would   like   to 

ie    informed    concerning    American 

concrete  mixers  suitable  for  use  in 
forthcoming  Irrigation  projects  of  the 
Government,  and  would  be  pleased  to 
receive  catalogues  and  other  informa- 
tion concerning  the  same  from  Ameri- 
can manufacturers.  Correspondence 
may  be  in   English. 

No.    11473.    Chair   Seats   and    Panels, 

An  American  consular  officer  in  a  Eu- 
ropean country  reports  that  a  business 
man  in  his  district  desires  to  enter 
into  relations  with  an  American  manu- 
facturer of  3-ply  chair  seats  and  panels 
witli  a  view  to  obtaining  the  local 
agency  for  these  goods.  Samples  of  the 
3-ply  wood  required  for  seats  and 
panels,  also  a  series  of  designs  show- 
ing t  lie  seats  most  in  favor  in  the 
country,  accompanied  the  report  and 
may  l.e  obtained  from  the  Bureau  of 
Foreign    and   Domestic   Commerce. 

No.  1 1474.  Iron  Fence  and  Posts. — 
American  country  is  In  the  market, 
according  to  a  communication  to  an 
American  consul,  for  100  meters  of 
iron  fence  to  be  placed  upon  a  base  of 
masonry  75  centimeters  high,  with  a 
ponding  width.  A  gate  the  same 
style  as  the  fence  should  be  furnished 
also.  The  posts  must  be  1%  meters 
high    and   of  the   very   best    material. 

No.  11475.  Motor  Plow.  A  well  known 
European  representative  of  various 
machinery  manufacturers  desires!  to 
secure  |the  agentfy  for  a  first-class 
American  motor  plow,  he  informs  a 
consular  that  lie  wishes  to  correspond 
only  with  manufacturers  who  produce 
upon   a.   large   scale. 

No.    11471.      Motors      for      rowboats. 

Catalogues  and  prices  (f.  o.  b.  New 
Yu.rU>  i,,ii  .small  horsepower  Ifglit- 
weighf  motors  for  attachment  to  row- 
boats  arc  desired  by  a  purchaser  in  the 
Levant.  Full  particulars  of  export 
prices  and  term-,  packing  charges, 
weight,   and   dimensions   packed    for   ex- 

1 should       a  c pa.nj>      ca  talogues 

The  consul  who  forwarded  this  In- 
formation   states    that    two    i -    are 

desired    al    present    and    probablj     mon 

"  i!l    ! 'il  'i'e.1    i:i  ter.      i  idrreapondenci 

maj    be  In   English. 

\o.  11478.  Mining  maclilmTj  and 
i.-iiiroad  equipment.— An  Amer'tcan 
consular  officer  reports  that  certain 
mining  companies  in  his  district  will 
undertake    a    vasl    amount    of   new    de 

w,"> ni       and     .-enstruction       work 

next    two    or    three    years.    To    prepare 

'     °n  I i   ni   output   the  comp  my1 

r&lii  oad    will    be    rel  nil t   and    extendi  d 

new     Ice     breakers     will     be     pi: 1     on 

laki  ii  the  company's  property,  new 
boring  machines  will  be  installed,  the 
power  house  will  be  enlarged,  and  a 
P.ashery    will    be    built.      The    company 


.55 

will  also  build  a  funicular  railroad 
i  »  i  en  two  points.  Manufacturers 
or  railroad  material,  mining  machin- 
ery, and  equipment  should  write  to  a 
director  of  the  company  named  in  the 
i  eport. 

No.  114711.  Lubricating  oils. —  A  bus- 
ine  s  house  in  a  European  city,  in- 
forms  an  American  consul  that  it  de- 
sires to  correspond  with  American 
firms,  manufacturing  lubricating  oils 
of  every  description.  Cylinder  oils  are 
■  pecially  desired.  Correspondence 
should  be  in  either  German  or  French. 
No.  11480.  Maple  mangle-roller  blocks. 
A  report  from  an  American  consular 
officer  states  that  a  local  business  man 
n  in  the  market  for  green,  quartered, 
cleft,  rough  sawn,  and  octagon-cut 
maple  roller  blocks.  These  blocks  are 
seasoned  after  importation  and  then 
turned  and  used  as  rollers  for  mang- 
ling  machines.  The  importer  in  question 
has  frequently  purchased  more  than 
50,000  blocks  of  this  character  per 
in  num.  and  states  that  the  quantity 
could  be  doubled  very  easily  if  he  could 
find  a  manufacturer  in  a  position  to 
make  regular  shipments.  He  also  states 
that  the  concern  u.icn  which  he  has 
been  dependent  for  a  long  time  has 
been  obliged  to  reduce  its  output  to 
such  an  extant  as  to  be  unable  to 
cultivate  export  traae  In  the  future. 
No.  11482.  Wire.-An  importer  of  wire 
i  :<  European  city  desires  American 
connections.  He  now  imports  from 
other  European  couutiie.i  but  believes 
(lie  direct  steamship  .-ailing  between 
'.ne  iea;-,  and  local  poits  should  en- 
able him  to  hake  direct  importations 
from  the  United  States,  The  wire  is 
used  locally  mostly  for  can-opening 
I'.eyis,  and  the  importer  believes  the 
quality  of  copper  Ln  the  American 
wire  makes  the  keys  less  corrosive 
I  an  other  kinds.  The  consul  who  for- 
irded  .he  report  advises  that  the 
sizes  of  wire  used  range  from  3.2  millii- 
meters  to  3.S  millimeters.  English  may 
be  used  i|n  correspondence,  /though 
Norweigian    would    be    preferable. 

~ * . 

VCII.PTIIRE     AT     THE     EXPOSITION. 


Charles  Grady  of  Philadelphia,  one  of 
the  most  distinguished  of  American 
sculptors,  has  been  selected  to  model 
the  statue  of  the  Pioneer  Mother  which 
is  to  be  the  central  exhibit  of  the  Fine 
Arts  Department  of  the  Panama-Pacific 
International  Exposition  and  which  is, 
at  the  close  of  the  Exposition,  to  be 
presented  by  the  Pioneer  Mother  Monu- 
ment Association  of  California  to  the 
City  of  San  Francisco.  It  probably  will 
be  installed  permanently  in  the  Civic 
Center. 

The  selection  of  Mr.  Grafly  was  made 
by  the  Monument  Association  after 
months  of  correspondence  with  many  of 
the  best  known  American  sculptors,  ln- 
luding    Frederick    MacMonnies,    Daniel 

'■mb,  Edgar  Walter,  Paul  Bartlett, 
Ralph  Stackpolo,  Adolph  A.  Weiman. 
Herberi  Adam-,  Hermon  MacNeil  ami 
i  muglas  Tilden. 

was  found  by  the  Monument  Asso- 
ciation    that   the   time   available   for   the 

utlon    of    the    monument      and      its 

'i  ■  in  bronze  u  as  so  short  fhat  a 
number  of  the  sculptors  considered 
would  be  unable  to  complete  so  Im- 
portant a  commission  before  the  open- 
el  t  lie  Exposition.  The  Association, 
therefore,   considered    Itself  fortunate  In 

'  able  to  indue..  Mr,  Grafly  to  post- 
penc   other  work    upon    which    he   is  en- 
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Veneered  Panels  that 
ARE  good— -order 
today  from 


Insist  on  getting 
"Wybro"  Panels 

The:e  are  no  "just  as  good"  Panels  on 
the  market  that  can  lake  the  place  of  the 
WYBRO. 

If  you  want  the  best'paneis  at  the  lowest 
cost,  belter  INSIST  upon  getting  WYBRO 
PANELS. 

They  are  everlastingly  good  and  superior 
to  all  others. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


gaged    in   order   to   undertake   this   com- 
mission. 

Tlie  plans  of  the  Monument  Associa- 
tion and  of  tli e  sculptor  are  for  a  proper 
memorial  to  the  e  men  who,  in  the  early 
endured  both  privation  and  hard- 
ship in  reaching  California  and  in  the 
America  settlement  and  civilization  of 
thi    state. 

In  a  large  temporary  corrugated  iron 
house,  between  the  Army  Transport 
wharves  and  the  big  Palace  of  Machin- 
ery, work  is  progressing  rapidly  upon 
oni  of  the  most  interesting,  most  beau- 
tiful and  most  important  details  of  the 
Panama-Pacific  International  Exposi- 
tion. It  is  the  production  of  the  orna- 
mental statuary,  the  art  of  some  of  the 
li  iding  sculptors  of  the  world,  which 
will  adorn  the  great  exhibit  palaces  of 
tie  Exposition.  So  extensively  is  this 
w.,:k  advancing,  that  A.  Stirling  Cal- 
der.  the  noted  sculptor  who  has  the 
work  in  charge,  has  bad  built  another 
temporary  building  alongside  of  the 
one  now  nearly  filled,  and  this  will 
soon  be  occupied   by  his  corps  of  as.-is- 

In  these  two  buildings  is  being  de- 
•  oped  the  collection  of  groups  and 
figures,  of  heroic  size,  that  will  dec- 
hi  g  eat  palaces  a  nd  courts.  The 
public  is  not  admitted  at  present  to 
i  .  .  studios,  and  the  statuary  will 
i  ..I  b<  een  generally  until  it  is 
mounted    upon    the    buildings. 


DIAMONDS     AM)        OTHER      GEMS 
MINED    IN    THE    I'MTED    STATES. 


i.ii.ni»  siunn  are  Widely  Distributed 
and  of  Vario-llM  Kind- — Aggregate 
Value   "i    Output    Not    Large 


ere  pro- 
n    the   United   dates    In    1912   to 
ng  to  1  loug 
l.,s    B.    Stei  i'ii.    "i     the    i  nlted    states 
jlcal    Survey.    The    kinds    of    pre- 
cious stom  ed   states 
onda    of 
bnc   qu  i  '  es   such 
i  om   the  total 
■  o    really 
large  operations 

The  mined    in 

n    Won- 
i     was   a 
mtput   for  a  e  both   as   gems  and 
in    meeha  nlcal   applh       oi       Thi    great- 
er   pan     of    i  phlres    i  ami 
from     ;  '..only, 
matrix.   The 
ivi      Ihi 


true  sapphire-blue  color.  The  bulk  of 
the  sapphire  for  mechanical  use  came 
from  the  placier  deposits  in  Granite 
•and  Deer  Lodge  counties  and  consists 
of    varicolored    stones. 

Fine    Ounls    from    Nevada. 

The  development  of  the  opal  depo- 
sits of  Humboldt  County  Nev.,  was  at- 
tended with  much  success,  and  a  quan- 
tity of  magnificent  gem  material  was 
obtained. 

The  opal  is  of  unusual  type,  consisting 
of  dark  transluscent  mineral  with  a 
variety  of  rich  colors.  The  deposits  pro 
mise  to  supply  a  gem  equal  if  not 
superior  in  beauty  to  the  opal  from 
Australia. 

Prospecting  ano  mining  at  the  em- 
erald mine  in  North  Carolina  were  at- 
tended with  only  partial  success.  Two 
pockets  or  deposits  of  emrald  were  re- 
moved during  the  year;  other  develop- 
ments consisted  mainly  of  explorat- 
ory work,  which  has  continued  into 
1913. 

The  tourmaline  output  of  southern 
California  was  small,  but  some  magni- 
ficent specimen  sry.-tals  were  obtain- 
ed Especially  fine  gem  crystals  of 
kunzite  were  found  and  brought  good 
prices.  The  production  of  turquoise 
wa-  yery  small  compared  with  some 
previous  years.  Beautiful  emethyst  was 
found  in  Warren  County,  N  C.  and 
some  fine  gems  have  cut  from  sample 
srvstals  A  few  .fine  specimens,  of 
golden  beryl  were  obtained  rfom  pros- 
pects in  Alexander  County,  N.  C.  Bea- 
utiful gems  were  cut  from  some  of 
these.  The  production  of  agate  and  ass- 
ociated rarities  of  jchalcedony  wn.s 
again    large   in   several   Western   States. 

Diamond     Mini's     in     ArknnsllN. 

No  great  advances  are  reported  in 
diamond  mining  in  Arkansas  during 
191? 

s.\..  -.1  dozen  diamonds  were  found 
and  several  diamond- washing  plants 
■   .I,        .ii    tructed    for   operation   in    1913. 

It  has  been  practically  impossible 
to  determine  the  quantity  and  value  of 
the  diamonds  found  in  the  Arkansas 
lui.i  Mine  li,.-  lirsi  di  eovery  in  Aug. 
1906  Mo  i  of  the  stones  are  still  held 
by  the  mining  companies  and  few  have 
i  een  i  old.  11  It  es  i  [mated  from  the 
:  ■  i,  .  i  in  ni  shed  1 he  Survey  and  fi  om 
reports    In    the    press    and    those    furni- 

■   i  prl     tti      persons     t  hat    about 

III ml         H  ■  Ighlng      m-a  rly      a. ill 

.iii'  i    .        een    found     from     August. 

i ;. i  ii    •  mber,   191 :'.  The  I 

,  1 1  in  .  n  .1  i  1 1  ii.  placed  en  iii  Is  outpul 
in    these   reports   amounts   to   $12    " 

Mr.  si' ii' ii      report  is  a  very   Inter- 
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?sting     account     of     the     various    kinds 
if   gems  found   in   the   United   States. 


STATES      THAT      HAVE      IMPEACHED 
GOVERNORS. 

William  Sulzer  is  the  first  Governor 
to  he  impeached  in  the  State  of  New 
York  Eight  Slates  have  impeached 
their  chief  executives,  and  of  this 
number  three  were  removed  from  of- 
fice, one  resigned,  one  was  acquitted, 
and  the  charges  against  three  were 
.1 1  opped.      The    record    follow  »: 

Seth  Sothel,  Colony  of  North  Caro- 
lina,   1689;    removed. 

Charles  Robinson,  Kansas,  1862;  ac- 
quitted. 

Harrison  Reed,  Florida.  1868;  charges 
dropped. 

William  W.  Holden.  North  Carolina, 
1870:    removed. 

Powell  Clayton,  Arkansas,  1S7I; 
charges   dropped 

David  Butler,  Nebraska,  1S71;  re- 
moved. 

Henry  C.  Warmouth,  Louisiana,  1S72; 
term    expired   and    proceedings  dropped. 

A.lelbert  Ames,  Mississippi,  1876;  re- 
signed.— Evening  Post.  New  YorK. 


THE  HALI.OWAY  EXPANDED  METAL, 
COMPANY. 


''.  Ila.'.owny.  Jr.,  for  many  years 
identified  with  tlie  metal  lath  Indus- 
try, San  Francisco  and  Los  .ingeles, 
las  organized  the  Halloway  Expanded 
Metal  Co.,  having  secured  the  coast 
agency  for  the  Consolidated  Expanded 
Vletal  Co.  of  Pittsburgh,  Pa.,  manu- 
facturers of  "Steel  Crete"  Expanded 
.Metal  Lath  and  Steel  Crete  Expanded 
Mesh    for    reinforcing. 

A  large  and  complete  stock  will  be 
carried   here    for   prompt    deliveries. 

The  lath  is  of  excellent  quality  of 
diamond  mesh  type,  and  it  is  claimed 
in  i ...  heavier  in  weight  than  any  other 
lath  of  same  gauge,  put  up  in  sheets 
2  ixiiT.  while  billed  a  2  I  x96,  thus  giv- 
ing the  purchaser  the  benefit  of  an 
inch   tor  laping  put  poses. 

One  of  the  recent  prominent  jobs 
ii  ing  Steel  Creti  is  the  New  York 
post   office  building. 

The  Consolidated  people  are  among 
the  largest  ma  nul  tel  urers  In  i  he  coun- 
i ,  j    of  Slid   Crete   Expanded   Metal. 

The  gteel   Crete     -    tem   oi    reinfoi  ced 
,,,,,  reti     i     pre:  ented    to    the   a  i  chltecl  - 

.  nd  engineers   in  a    i  age   lo 

hand  book,  ei.ni  i  nun"  tables,  stand  - 
.mis  and  useful  Information  apper- 
ta  inlng    to    I  he      s    tem   and    the  use   of 


Wednesday.     Sept.     3   1913. 

.Steel    Crete    in    reinforced    concrete. 
The  Halloway  Companj  have        o  con- 
fer  the  exclusive  selling   rights 
for    t    e    coast    of    tin  Welded 

Studding  Co..  manufacturer-  of  elec- 
tric welded  steel  partitioi  cold 
rolled  channel  iron.  T  ition  as 
I  u  with  the  ease  of 
erecting  same,  is  without  ual  in 
i :  ket.  The  offii  i  (  om- 
pany  are  in  the  lion  :lding. 
i      .                  - 


PACIFIC   (iA>    ATTA(  l\  S    LAW. 

A    suit    in    equity    to    gain    possession 
of  a  strip  of  land  in  the  Tai.ee 
fori  si     reserve    on    wh  ich 
the     Drum     power     plant     and         adults 
was    tiled    yesterday    bj     the   Pacific  Gas 
and    Electric  Company  against   David  F. 

Hoi i.      Secretary      of      Agriculture; 

Henry     S.    Gravi  of     the    forest 

service  of  the  Department  of  Agricul- 
ture, and  others,  in  the  United  States 
District  Court.  The  power  company 
maintains  that    I    e  ler   which  the 

land  was  set  aside  for  fo  e  trj  pur- 
poses  is   unconstitutional. 


-*. 


UTILIZING     TUB     STONE     WW 
NEW    ENGLAND 


Nothing  in  rural  New  England  is 
more  adorable  than  the  outburst  of 
wild  roses  which  begins  about  1  e  mid- 
June  and  in  some  places  lasts 
until  the  end  of  September.  The  wild 
rose  bushes  are  frequently  foun  I  clus- 
tering along  the  old  which 
were  formerly  in  great  abundance  and 
now  are  more  and  more  rarely  found 
dividing  the  hillside  or  seashore  farms 
into  pasture  lots  or  corn  fields  or  or- 
chards. If  there  was  any  one  product 
raagnesite  is  produced  in  com 
which     New     England     generou  - 

even    lavishly   offered    its    n -    when 

they    fir-t    1  egan    to    clear    its  der- 

!  was  the  materials  for  stone 
walls.  They  were  impartially  dis- 
tributed  under  and  over  the  soil.  The 
stones    were    of    every    size    an 

the    lower 
course-     and     e  to 

pile    on     top.       In     many      places      they 
could    be    made    double    thickness,    with 
to    fill    in     with     supei 
ften    failed    to    exhaust    : 
pl\ .      It   is   odd   that   they   H 
more   for  building  houses,  ■  is   they 

found    their    place    in    lining    d    ep    wells 
old 
oaken    bucket.      Of    late 

the     -  ea  hitects 

eyes    on    the        and 

i    artistic    possibilities,    the 

sen  at 

i inly       at 

■   -  -     v.    i 

the  of 

ted    at    such  I    Of 

The 

able     loss    in     the     picturesque- 

ihem 

as     »  e    have    sa  Id,    -  lu    :  <  n  lid 

utter- 

tnce 

Ich 

kept 
- 
stand    [licking    very    well.     They 
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quickly     drop     their      petals      or      fade 
away    when    put    into    vases;    but    if    not 
interfered    with,    they    keep    up    a 
one    may     see     the    jeweled      humming- 
-  aid    poising    over    them,    perfectly    mo- 
tionless   apparently,    though    his 
are   buzzing   like   a   dynamo,    then   darl- 
ing    off    like    a    coal    of    tire.       June    is 
particularly    the    season     of     the      wild 
lu  c  .    and    before    the    summer    drought 
has    yellowed     the    fields,     the     lovi 
sight   that  can   be  seen  at   the  seashore 
is    a    cluster    of      the      dainty.       single- 
petaled    flowers    against    a    background 
of    lush     gra.-s     bounded    by     the     violet 
blue     of      the      sunny        ocean. —  I 
Herald, 


WORLD'S      GREATEST       EXPOSITION 
TWO-THIRDS    COMPLETED. 


'I'll I-;  WEIGHTS    IKD  SIK.tsiilES    \CT. 


At  this  time,  one  and  one-half  years 
efon  its  formal  opening  day,  Febru- 
ary 20,  1915,  the  Panama-Pacific  Inter- 
national Exposition  is  more  than  two- 
thirds  completed.  This  estima 
cased  upon  the  total  amount  of  work 
necessary  in  the  complete  preparation 
of  t;  e  exposition.  Every  department 
of  the  exposition  is  pronounced  by  ex- 
ecutives familiar  with  the  organiza- 
tion of  universal  expositions  to  be  fur- 
ther advanced  than  were  those  of  any 
of  the  greatest  expositions  held  in 
America  at  a  similar  pre-exposition 
period.  Twenty-even  of  the  world's 
nations  have  accepted  the  invitation 
conveyed  through  the  Department  of 
State:  this  record  is  unprecedented  at 
a  time  one  year  and  one-half  before 
the  opening.  Thirty-five  states  have 
selected  sites  for  state  pavilions.  Al- 
most seven  thousand  applications  for 
concession  privileges  have  been  re- 
ceived. The  applications  for  exhibit 
space  would,  if  all  were  granted,  ex- 
haust   the   entire    exhif  ':  area 

Construction  is  far  advanced.  The 
most  difficult  part  in  exposition  build- 
ing i-  past.  An  immense  amount  of 
preparatory  work  has  been 
plished.  Ten  of  the  fourteen  huge  ex- 
hibit palaces  are  now  under  construc- 
tion. One  building,  the  service  build- 
ing is  completed.  Contracts  for  three 
additional  buildings  will  be  let  witl  In 
period. 

All  buildings  are  being  built  un  ler 
time  contracts  with  definite  limits  for 
their  completion.  A  number  of  the 
most    noted    sculptors    in    America 

e  I   far   in    the   preparation     -i    thi 
sculptural    models    to      be      repi 
upon     tl  c     exposition    grounds.       Under 
the   direction    of    -Mr,    A.    Stirling   Calder 

i    st  Important  models  arc 

enlarged   in   the  sculptural 
houses. 

About    ::. )   men    are    now    employed 

upon      the      exposition      grounds       The 

e  planade,    to    lie    before    the    main    ex- 

,    has    been    sown    to   grass, 

the    freight    ferry    slip    at    the    • 

end   of   the  i  e  is  i  ompleted  and 

on    the    passenger   ferry      slip      is 

u  aj  ,     the    j  ach  i 

-    esplanade   is   prac- 
ticallj     nnis    ed;    a 
of   the   ground-    is   under    railwai 
and   wn  period   '  a  rgoes  may 

he  unlo  i  led  al  tl  •  freighi  ferry  slips 
i  id  i  in  nspoi  i'd  by  ra  ii  to  any  part  of 
exposition      grounds.      Thi 

Its   own   railway, 


office   of  State-   Superintendent  of 
.,nd    Measures    was   created    by 

H  I     appro*  ed     .1  un,      6,     1  9  1  '■'■-      Ap- 
pointment   is    by    the    Governor,    and    the 
salary    is    $3,600    a    year.       He    may    ap- 
deputy   at   $150   a    month. 
standard    of    weights    and    mtas- 
lopted  by   tlie  United  States  shall 
!e    the    standard    for    California. 

It    will    be    the    duty    of    the    Supervi- 
sors   to   appoint    a      county      sealer      of 
-    and    inca    ures    at       $5       a       day 
while    actually    employed.       Legislative 
"f  cities  and  towns  may  also  ap- 
point   sealers. 

The    State    Superintendent    shall,      at 
once    in    two   years,    visit    the    va- 
rious   counties    and     cities     anil    inspect 
-     work    of    the    local    sealers.      He    is 
i  red    to      inspect       the      weignts. 
ires,   balances,  etc..  of  any   person, 
firm    or    corporation. 

The    State    Superintendent     shall     in- 
vestigate    conditions     in     the     counties 
and    towns    in    respect    to    weights    and 
measures,  and   to   the  sale   of   merchen- 
commodities    and     foodstuffs       in 
tiers.       His    in   tructions    and    rec- 
ommendations   shall    govern    all      local 
- 
Sale    of    weighing    devices    and    meas- 
ures   without    test   and    official    seal      is 
.fed. 

of   false    or    incorrect   weights    or 
es    is    a    misdemeanor,    and    pos- 
session  of  them  is  prima   facie  evidence 
of    intent    to    violate    the    law. 

Tie   net   container   act.   approved    May 

27,      1013.     applies      to     foodstuffs.        Net 

quantity    of    contents    of    the    container 

plainly      and      conspicuously 

stated. 

The   act   does    not  apply    to   sale   of   a 

commodity    in   a   quantity    for    less   than 

ci  ins    at    retail. 

Unavoidable        leakage.        shrinkage; 

ition     eti  ill    cm    be   regarded 

as   violation  of  the  law. 

A    line    of    not    less    than    $25    or    nine 

t    an    $5lui.    or    imprisonment      for      not 

i  an  six   months,   or  both    line  and 

onment    are    the    penalties. 

T    ,      net    container     act     takes     effect 

Api  il    1,   1914. 


HI  III.KSQIE       ON       T1IK       CITY        OF- 
FICIALS 

ii      tvVeniy-tive     mi-ni    ers     of     the 
V      nin's    Political    1. eigne    of    Califor- 
ill    appear    in    a    vaudeville    enter- 
tainment    at    Scottish     Rite    Temple    on 
fternoon    of    September    3rd    and 
ig    of    September  Itli.    The    plan    of 
how  is         ei  original  one, 

ich  the  members  will  appea 
<  :e  make-up  doubles  of  thi 
-    -the    Supei  See- 

i  'lerk     ,i  inl     ,-'c   ge  i  nt     of     .miu  . 
■  titertainment    is    full    of    humor, 
said  to  i-e  entirely  good  natured 
i    '    vicious    thrusts.       Dr     - 
■   I     mi"    i ;  ,  -    iv.      C  o  ngn 
,   who 

ivery  Soch  an  ad- 

i  ■  1 1 1 1 .  .  o  r    tic    aim 

m    ition      -  - 1    i  o  I    which 

,ic  -  to,        r   ■    two  little 
ters   of   Mr.  and    Mrs    John    Polltti 
onl      ■: 
tickets  is   7.",,  r,n   and 

i        -  -  jii    aria 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd and  23rd 

San    Francisco 

As  a  carpente  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi^h  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Neidic  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  ci'y,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


A    reversible 
23  cents  more 
hung. 

window    that    cost    only 
than  the  common  double 

Common  Sense  Window 

Invented        and        manufactured        by 
U    II.    BIRTH,    19th    and    Carolina    Sts., 
also    110  Jes.«ie  St. 

day,     Sept. 


BUILDING   AND   INDUSTRIAL  NEWS 


Combination 

Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
21  8-     1  Pacific  Bldg.    447-49  E.  3rd  St.    331 -339  Cypress  St. 
SAN   FRANCISCO  LOS  ANGELES  OAKLAND 


JAMES  CAHILL  &  CO. 

Incorporated 

L)E  A  L  E  R  -  I  N 

Wail  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Met.  Broadway  and  Franklin.                             Tel.  Oakland  1113 

1)11. 

ALYIN  PLUMMEB 

BOME 

TEST  AND  INSTALLMENT 

OPTICIAN 

::t'»ll»  SIXTEENTH  STREET 

noNi;    M  iKKEl    5184 

SAN 

FRANCISCO.  CALIFORNIA 

For  Sale 


Completely  equipped 

Mirror  Manufacturing  Plant 

FOR  SALE. 

A  Fine  Chance  for  party 
with  some  capital.  Plant 
can  be  seen  at  6^  Julian 
Avenue. 

A.  L.  DIEBOLD, 

68  Walter  Street. 


The  Original 
Metal  Store  Front 

Kawncer  Patents 

Sustained  hy  United  States  Court] 


>~j 


fftllif 


F&OMt 


Now 
Made  in   San  Francisco 

KAWNEER  MFG.  COMPANY 

420-422  TURK  STREET 
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JOEL 
JOHNSON 

GENIRAL 
CONTRACT  OR 

Offce 

110  Jessie  St 

Residence 

1139  Kansas  St. 

San  1  i  a:  cisco 


G.RCUNNlNGHAM.Mcjr: 


'  Tilsfh.er.BB 

Ksrlcet  2BS 
%arkt237 


38  EIGHTH    ST. 
Sat*  Francisco,  Cal. 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  last  In  securing  a  really  practical  binder. 
The  Building  and  Industrial  Newi  contains  a  great  deal  of  technical  and 
statistical  information   that  many  of   our  readers  find  worth  saving'  for 
future  reference.  There  is  no  better  way  of  p  eserving  it  than  using  the 
"BIG  BEN"  BINDER 
which    preserves  the   magazine   in   permanent   book    form.      This   binder   is   handsome    and    durable,    and    makes 
tie    permanent    filing    of    magazines  as  easy  as   filing  ordinary   papers.      Itopens   flat   like  a  regular  book,   and 
i  rimes    in    fine   art   cloth    with    the   name  of  our  Journal  stamped   in  gold   on    the    front    cover    and    back.      For 
persona  who  desire  to 

Save  These  Valuable  Article 
this  binder  is  just  the  thing,  as  it  holds  several  numbers  of  our  Journal  and   can  be   used   again   indefinitely 
year  after   year,   simply  by   taking   out    the    old    Journals  and    inserting   the  new  ones  as  they  come  to  you. 

By    making    special    arrangement   witli   the   manufacturers  of  this  bet-t   binder   that    has   ever  been   put   on 
the    market,    we   are   able    to   furnish    them    to    you    for    ONLY  $1.00  EACH, 

Merely   send   us   your  name  and  address  and    say:      "Send    us   your   binder.      I   enclose    $1.00,"   and    we    will 
send   the   binder  promptly  all  charges  prepaid. 

Send  in  your  orders  now  and   begin    saving   the   statistical   and    technical    information,    articles    and    valu- 
able  data,    that    will    be    published    in   The    Building    and    Industrial    News   this  year. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  got  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Indust'ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  ihe  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  co.  struct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


day,     Sepi       ::    litis. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phons  at  San  Francisco,     Franklin  2807 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE     MERRITT     1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515  14th  Avenue 

East  Oakland,  Cal. 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 
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Catarrh  can_Be  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,    or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-L*AF  PHARMACY,  Inc. 

C.CVFROALE  CALIFORNIA 


"ll  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
arid  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      A*->u_>l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  siz-  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Ctover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  10  ihe  Skin  so  d  sired 
by  the  Ladies  and  admired  by  the  Cent'e- 
men.     Fine  for  the  face  afier  shaving. 
At  a!l  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Telephone  Douglas  1794  Member 

^Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673       445-447  Turk  St.,  S.  F. 
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REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel  and  Rock  Co..   704 

.Market  St.,  San  Francisco Page   1 

SANDSTONE  BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San    Francisco    Page    39 

SHEET  METAL   WORKS. 

S  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th     Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery  St Page   48 

STEEL  ROLLING  DOORS  AND 

SHUTTERS. 

Lilley    &    Thurston    Co.,    Rialto    Bldg., 

San   Francisco    Page   8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER     HEATERS. 

Thieben  &  Co..  Jos..  667  Mission  St., 
San   Franoisco    Page   42 

Wood  Mfg.,  Co..  John  218  Pacific 
Bldg.,  San  Francisco    Page   37 

VENEERED     PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    36 

WALL  FINISHING. 

■  1  Co.,   183  Stevenson  St.. Page  3 
W  VTER    PROOFING. 

&  Co.,  J.   E..   445  Turk... Page  42 
lal   Co..    1S3    Stevenson   St.. Page    3 
it    &  Co.,   320  California   St.,  San 
Francisco     Page — Back    cover 

WHEELBARROWS. 

Langford.   Bacon  &  Myers,   215   Rialto 

S.  F.Page — Inside  front  cover 
1    &  Co..  320   California  St..  San 

Francisco    Page— Back  cover 

WINDOWS — PATENT. 
Simplex    Window    Co.,    Crocker    Bldg.. 

San     Francisco Page     4 

WINDOW   SHADES. 
Cahill     *•     Co..     James,     372     12  th     St., 
Oakland.   Cal Pase   3T 


BUILDING    AM)    INDUSTRIAL   NEWS 


Wednesdaj ,     Sepl 


L913 


Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
1S5    STEVENSON    ST.       TELEPHONE    SUTTER    995.  MEETS      FIRST       AND 

THIRD  MONDAYS  OF  EACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS' 
EXCHANGE. 


OFFICERS. 


President,    JOSEPH    AHLBACH 

MasterPiumbers'  Ass'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n. 
Treasurer;      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n. 


Secretary.      W.   S.    SCOTT 

Masons'    and    Builders'    Ass 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them." 

MEMBERS. 


M.     & 


Office     101     Gough 

John   L.   E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling.     E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Helknap,     V.    J. 
Bernard,    Geo.    F. 
Bernstein.     Louis 
Blackman.     M.     J. 
Brennan.    J.    F. 
Breslin.     Clias. 
Bornstein       &       L-e 

Blanc 
lioscus    Bros. 
Bowen.      J.      L.      & 

Son 
Brook,       J.       H.    & 

Son 
Bryan, 
Son 
bryan.    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,     PI.     Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman.     Alex 
Collins,     T.     M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronin.    J. 
Curran,    A 
Curtis,   Edw. 

Daglow,    L. 
Dallamore,    G.    C. 

Dalziel,     Roht.    Jr. 

Davis,    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag- 
ntau 

Di    Vecchio,    S.    J. 

Deventhal,    E.    M. 

Dockery.     Wm. 

Doherty.    J.    P. 

Dowing.    W.    J.    & 
3ofl 

Eastman,   T. 

Egan.    T.    J. 

Eisner,    P. 

Ernst,  H.   &  Son 

Ertola,    B. 

Fisher    &    Wolfe 
Fltzpatrlck.    J. 
Flood       fc       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth.    W.    C. 
Franklin.    C.    P. 

Glbbs.     David 
Gllil.s,    J.    &    Son 
Gllley-SchmIC     Co. 
Oleraser.    F. 
Gomersal.    F. 

Wm. 
Grady.     H. 
Grundy.     E. 
Hahn.    A.    J. 
Haub.    Geo. 
Hays,    E.    L. 
Heinz.    C. 
nennessey,     A.     E. 
Hli-glns.    Chas. 
HM'lebrand.    C. 
Mi.t.ro.    \V.    D. 
rlondet.    J. 
Hoffman    *     Scha- 

Hr.U 
Hooper.    F.     M. 


W. 


Houston,   J.   J. 
Kane,   Jas.   I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank     J. 
Kiernan    & 

O'Brien 

Knoles,     F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapolle,    W. 
Lang.    Leonard 
Lauder,    H.     I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    .1.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod.    J.    J. 
Meehan,   P. 
Mensor,    G.     W.  Co 
Meyer,     S. 
Mitchell,     M.     A. 
Moenning    &     Co. 
Moller.   W.   D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrice,    T.    B. 
Morrison    &    Bevi- 

lockway 
Mulholland,     J       V 
Murray,    Roy 
Murray     Bros 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara.    J.    E. 

Peiazz..     H.    J. 

Petersen,    S. 

Plevin     &    Morrice 
i  i    &    Pike 

Raische,     Fred 

Rehn.    C. 

Richardson.     J.     * 
Son 

Rohr,    Jos. 

Ryan.    T.    J. 

Sasso,    Frank 

Sehalich,    J.    A. 

Schieve.    Theo. 

Scb  warz.     Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skellv.    Thos. 

Slattery,     M. 

Snook.     W.     S.       & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder   &    Hinkel- 
beln 

-  ns.    Jas.    F. 

Strohmler  &   Koe- 

nit; 
Sthur.   C.    G. 
Sutton    Co. 
Szanlk.   S. 
Taylor    &     Pritch- 

ard 
Tlppett. 


Watson,    Chas. 
Week    &    Co. 
Westphal,    H.    N. 
Wetzel    &    Grass 
Whitley,    H.   T. 
Whitman      -       Ly- 
man  Co. 
Williamson.   H.   Co 
Wilson.    W.    F.    Co. 
Williams.   O.   F. 
Wiesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson    Bros. 
Beck,    W.   T. 
Bacigalupl,    P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 


Sorensen,    R. 
Sovig,    C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zelinskl,    R. 


Jrickley, 


.1. 


■zl- 


J.   S. 


■zlse, 
Turner  Co. 

V.,n     Tax-n  K, 

Ward.    Hugh 


Blum,    L. 
Cooney,    W.    H. 
Colin,    M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconl,    S. 
V>ahl,    F-    H. 
Eaton.    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,     F.    W. 
Gercke       i       Fell- 
bach 
Graper,    Harry   G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 
Hoffman.     Jno. 
Hansen,   P.   H. 
Johnson.    P. 
Jablonskl,    A. 
Kern,    Henry 
Kiesel,    Fred 
Kroder,   Gus. 
Koenig,    Otto 
Lorenzen,     Fred 
Lucas,    Ed.    J. 
Manning.     Jno. 
Maundrell,    H. 
Norris,     Chas. 
Orsi,    G. 
'ilni-y.     E. 
Ostland,   John  L. 
Pvne.    R.    *    Sons 
Pastier,  Robert. 
Quadt,   Jno. 
Quandt,    A. 
Schaefer,    Fred 
.    fer,     V'l.im 
Schaefdr,     Wm. 
Shepherd,     Wm. 
Sehultz,    O.    Ki    Son 


M.    J.    Mealey, 
President 
Allen,    C.    J. 
Arlett,     Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler,    Thos. 
Butler,    W.    A. 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr.    J.    W. 
Collins,    Jerome 
Campbell.    T.    J. 
Collins,    R.    J. 
Collin,    Jean 
Carnahan,    E.    E. 
Downey,    John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gllbertson,    Louis 
Gilson,    J.    E. 
Gale.    M.    F. 
Gardiser,    F. 
Gladding,     McBean 

&   Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hlbbins.    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt.     F. 
Larsen,    N. 
Larsen,   H.    H. 
Larsen,   L.   C. 
Lawaon,   A.    W. 
Llndgren,    C.    J. 
Ludwlg,  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall,     Wm. 
McCall,    Elvln 
MeCowan,     M.     B. 
MUlfir,    J.    W. 
MliTrTIhey,  Thos.   F 
Mlllerick,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel,    R.    H. 
O'Connor,   J.    J. 
O'Rourke.    T.    F 
Phillips.     Joseph  J. 
Prlngle,    J. 
Rlngrose,    I!. 
Ralney,    W.    A 
Ralney,     E.    S. 


Reed,    Walter 
Stradllng,     W.     C. 
Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.    M. 
Walker,  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.   Pres. 

M  \sTER       1*1.  1S- 
TERERS'       ASSO- 
CIATION. 


Martin  Lyden  Sec. 
Bradley  &  O'Reilly 
Bosch,   Herman 
Brennan,    J-us. 
Burt,    Chas. 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell,     Chas. 
Chalmers,    H.    A. 
Connolly    &    Son 
Dalv,    J.    H. 
Damico,   Tony 
Duthie,    Cnas. 
Felt.    R.    D. 
Eraser.     Simon 
Fay.    J. 
Glosser,  Geo 
Gilmour.     Wm.     G. 
Gri  enback,   Joe 
Jai  obsen,   N 
Knowles,    A. 
Leaf    &    Kaiser 
Lyden  &  Bickel 
Manning,    Tom.    Ji 
Mawot,    Donald 
\l  icl  ii-iier   &   Co. 
Muriale,   Nic. 

Mi  I. 1.    J.    C. 

O'Kane,    C.    T. 
Orford,    J.    A. 
I'll i! bin.    J.    J. 
Sullivan,    D.    F. 
Steere,   J.   E. 
Smith     &    Johnson 
Terranova,  M.   J. 
Wrisner,    J.    A. 
W  m.         Raymond, 

Atlantic  Fire- 

proofinsr  Co. 

Balzke,  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lj  nch,   R. 

Lynch,  J. 

Mniisnn.    C.    &    Co. 

McAbee,   E.   T. 

Havder,   Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing    Co 

R  n  mond,   W  in 

Roebling   i  ton     i  Jo 

Snell   &   Dennis 

Streeter,    M 

Sheehan.      Thomas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.     Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,     W.    S. 

Eppstein     Elec.  Co. 

Levy    Elec.    Co. 

Klrsten.    W.    H. 

Murine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


1'ac.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel    &    Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns     -    Manville 


Asphalt 
Roofing 
Roofing 
As- 


Co. 

Larkin 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      «.=- 
bestos    Sup.    Co. 

Malott     &     Peter- 
son 

Paraffine    Paint  Co 

Rapheld,        J.        L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Wes'tern        Asbes- 
tos   Magnesia  Co 

Watsonite     Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co 

McAbee,    E.    T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,     Wm. 

Roebling    Con.    Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.   Co. 

Dalziel,    Robt.,    Jt. 

Gen.   Eng.   Co. 

Gilley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co.,     The 

Walsh,     F.    P. 

Williamson     Co..  H 

Wittman,  Lyman 
*    Co. 

Williams.   E.   D 


Wednesday,     Sept. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas. 
Vice-Pres.,   A. 

II     W.    Beach 

A.   H.   Bergstrom 

John   Biller 

C.  A.  Day 
Flour   Manager 
Geo.    A.    Maas 


(Stockho'ders) 

Aekerson     &     Son, 

O.    B. 
Amweg.   Fred  J. 
Anderson      &     Co.. 

\V.    W. 
Beach     &     Hefter- 

nan. 
Beck,   John    E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis   G. 
Biller,   John 
Bletch,    E.    C. 
Bluxome  &  Co. 
Born,    F.    H. 
Boyd  &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Rruteher  &   Serna 
Caiue.   Thos.    W. 
Caldwell   &   Co. 
Carlson,    Elmer 
Casty.    John 
Cavanagh  &  Vezi- 


W.   Gompertz  Treasurer.  Chas.  A.  Day 

H.   Bergstrom     Secretary.   Wm.   E.   Haeue 
Board    of    Directors,    191^-13. 


D  a 


Ira      W. 


Coll 


Coburn. 

(Inc.) 
Cobbv.   J.   W. 
Cole.    P. 
Collman 

man 
Commary   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.    O.    A. 
Day's  Sons.  T.   H 
Farquharson,    D.B. 
Fee.    Grant 
Ferrolite    Co. 
Finlavson.    M.    M. 
Flaherty  &  Ogle 
Fleti  her.    James  P. 
Ginley.   Ed. 
Glaze,    Robert 
Gleeson.    James 
Gompertz.  C.   W. 
Gutleben    Bros. 
Hailing,   B.   R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,    Peter 
Hansen,  C.  W. 
Harcom,    J.    J. 
Healing,   George 
H  e  a  1  v  -  Tibbitts 

Constr.  Co. 
Heaphy.  J.  J. 
Heckenroth  & 

Schell 
llennings,    Adolf 
Kenning.    W.    H. 
Hill,   J.   A. 
Holt,    O.   C. 
Johanson.    J.    Eric 
Johnson.    Joel 
lones.  Fred  C. 
Kern  &  Son.  F.  W. 
Klenck,    F.    J. 

Harvey    A. 
Knenig-,  C.  J.  I*. 
Knenig.    L.    B.    G. 
Kress.    S.    B. 
Kttvkendall,    J.    O 
Lange       &       Berg 

strom 
l.ansins.   Frank   P. 

Chris 
Linden.    William 
l.lndgren    Co. 
I.indsnv.    Chas.     M 
[.indsay.    Frar 
I. 


P.    J. 


R.S.K 

!  i  o  n  a  1  d    *• 
Ka    n 
Magor     Rrnth»r< 
Martin,    William 
Masow     &     Morri- 
son 
McClt  ni :  an  & 


Ed.    Li 

Chas.  \V.  "Gompertz 
Grant   Fee 
Ralph    MeLeran 
Bookkeeper 
Geo.  A   Watson 
MEMBERS. 
Bldg.     Co.. 


C.    I 
Moore 

game 
McLaughlin 


Burlin- 
Jas. 


Mel.,  ran    &   Peter- 
son 

Monk,    J. 

Monson 

Munster    &    Born- 
holdt 

N'eal,   Joseph 

Neidick.    Frank 

Wm.     A. 
N.    F. 

O'Brien.   J.   J. 

Olson.    Andrew 

Owsle-      Cart   T. 

Peterson.    W.    O. 

Petterson   ,1    Pers- 
son 

•Pratt.   J.   J. 

Quinn,   P.   P. 

Uansome   Concrete 

Rednall.   W.    W. 
Reese  &   Rountree 
Reite.    J.    B. 
Rickon    -    Khrhart 

Ens.   \-    Con.   Co. 
Rolandi.    F. 
Saner.    Adam 
Ravwell.    Syh 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel.    P.    F. 
Itock1        n     &     Al- 

lyn 

Freese 

&    Peterson. 

Tavlor    &    Goerieke 
Terr;',].      W.      A.     & 

C.   c. 


V..    T. 
T'-ost.    Robert 
Walker.     G     h      t 

Seth 
Ward  &   Goodwin 
Wendcring.   J. 
Wirzeli 

P.ros.     .' 
Henderson 

Kohn 
Chas 
•Honor: 


lilvertlsing. 

0.,   T.  J. 
Xreliileclitrni    Iron 

Work*. 

Art     Mi  '    I     Works 
Metal 

Work- 
Wire  & 
arks 

& 

.   Kloeres 
v     Co.,    C. 


Pfeffer 

-Mr      T-r 
Works 


\rete     «li'i-l     Metal 


Frank  Lansing 
F    H.    Masow 
Ciias.  Wright 

Clerk 

E.    A.    M. Galium 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 
Carnegie    Brick    ,\ 

Pottery    Co. 
Diamond    Brick  Cu 
Gladding      -      Mc- 

Bean    Co. 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick   and 

Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 
Art   Glass, 
icht    ft    Dili- 
Seli  uarz     &     Gott- 
lieb 
Artlctlc  Plaster 

Decorations. 
Banner     Thoudore 
Larson.   O.    F 
Lipp  &  Co..  I.   P. 
Pioneer     Plate     & 

Window        Glass 

Co. 
Thomas     &  Scrnei- 

der      Art      Glass 

Co. 


Co..   H.    W. 

Magnesia      Asbes- 
tos Supply  Co". 

Western     Asbestos 
Magnesia    Co. 

Western    Builders' 
Supply   Co. 

Asphalt    A    Bitum- 
inous   Paviug. 

Nugent,    Robinson 
Ytturneys. 

AJtken   ,t    Aitken 
\t:to    Delivery. 

Holland,    J.    P. 

Star    Con.    Co. 

Automobile 

Supplies. 

Burgers.    Fred    W. 

Boiler  A:  Pipe  Cov- 
ering. 

Johns     -     Manville 
Co.,   H.   W. 

Lewis.    W.    S. 

W,  stern     Asbestos 
Magnesia    Co. 

Bonds  A;  Insurance 

as    W. 
Agencj       Company 
Aetna  Life  Ins.  Co 
Brothers,     Turner 

&    Co 
General  Acc'dt 

Assur 

3  iniuel 
Hay  burn,  Jas.  C. 
Illinois  Suretj  Co 
Lloyd  &  Spengier 
MacMeans,  H.  V. 
Mars  I,  a  1  1.  A. 

Frank     Co. 

irin      &      Son. 
Mark   M. 
Paeitie    Coast    Cas- 
ualty   Co. 
- 
Strong.     Belden     & 

All- 
.-opp    Co. 

ririek    Contractors 
Alexander,     R 

Allen.   G.   J. 
Anderson    ,*i    Ral- 

in,    J.    E. 

Cllin.    Jean 

Drake,     i 

Finnal  i        & 


Giloertsen     & 
Johns 

Gilson,    John    E. 

Hansen    &   Co. 

Holding      &     Car- 
man 

Johnson.    J.    W. 

Koberling,   Jos. 

Koldenstrodt.    F. 

McWhirter,     Wm. 

Mealey   <si   Collins 

Millerick,    Phil.    J. 

Oberfeld,    Chas. 

O'Rourk.    T.    F. 
White 

Tingberg.    John 

Watson    Bros. 

Whitney  &   Davies 

Brick   Dealer*. 

i  i    yelop.   Co. 
Cal.    Pottery    Co. 
Carnegie    Brick    ^ 

Po'tery  Co. 
City    Supply    Co. 

&     Sens.     N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -       Mc- 

Bean   Co. 
Golden    Gate  Brick 

Co 
Mc.Near         Brick 

Agency 

Hard       Brick 

Steiger  Terra  Cot- 

ta&Pottery    Wks 

I       Materials 

Vallejo      Brick      & 
Western     Develop 

ment     Syndicate 
Western    Lime      Sr 

Cement    Co. 
Building    Journals 
Building     and     In- 
dustrial    News. 
Dailv  Pacific 

Builder 

Building  Materials 

AigeTtinger,    E. 

Alsen's       Portland 
Cement  Co. 

Baker     &     Hamil- 
ton 

Bay   Deyelop.   Co. 

Berger   Mfg.   Co. 

Bird  &   Son.   F.   W. 

Cal.     Bldg.     Mate- 
rial   Co. 

Cal.    Pottery      Co.. 
Inc. 

City    Supply    Co. 

Cal     Lime     \-     £fy 
drate    Co. 

Carnegie    Brick    .y; 


,tter 
II    f.ir 


Co. 


Cement   Co..    H 

Diamond    Brick  Co 

Dwan   Co..   J.    E. 

Falls    Mfg.    Co. 

Fuller    &    Co.W.P. 

Gladding      -       51'- 
Bean    Co. 

■    Co.,    Felix 

'  luerm  &  Co..  J.  S. 

Holland.   J.    P. 

Johns     -     Manville 
Co.,    II     W. 

Jorgen-en    &   Co..C 

Lennon  Co..   J.    E. 

Lillev    *    T'i 
Co. 

Mever,   Adolph 

Pac.    Portland    Ce- 
ment  Co. 

Prtraffine    Paint    Co 
Parrott    &    Co. 
Quality      Lime 


Cei 


Roma  i, 
: 

Shannon,   M.   T. 

S'asta    Lime     Pro 
ducts   Co 

Sherman     -     Kim- 
hall    Co. 

Simon-Fout     Brick 
Co 

Standard    Portland 

at     Co. 

Steiger  Terra  Cot- 
pnt'rv  Wk« 
Vallejo      Br 

Tile    Co. 
Waterli.eise  & 

Prl 

W.St.!    II  V-1 

Magnesia    Cn 
Western    Bit 

Supply    Ce. 
Western    Di 


ment    Syndicate. 

Western  Lime  & 
Cement  Co. 

Whittier  -  Coburn 
Co. 

Woods  &  Hud- 
dart 

Cement    Dealers. 

Alceltinger,    E. 

s      jfornand 

Cement    Co. 
Sup]  Ij    Co, 
r       Lime       & 

i  'ement  Co. 
Dwan   &   Co..  J.   E. 
Guerin  &  Co..  J.  S. 
Holland,   J.    P. 
Quality      Lime      & 

Cement  Co. 
Lillev   &    Thurston 

Co. 
Pacific         Portland 
lit   Co. 
Lime     pro 

ducts    Co 
Standard    Portland 

i 'ement     Co. 
Waternuusr  i: 

Price    Co. 
Western     Lime     & 

Cement    Co 
Chimuejrs,     Patrol 
Claw-son  Co..   L.   E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevv    &    Gettle 
Hughes.    H.   J. 
Concrete.    Contrnc- 

Barrett"  &    Hilp 
Camp    &    Carrillon 
Chalmers,      H.      A. 

(Inc.) 
Chase.    S.     A. 

ent    Com  ret  . 

Co. 
Dillon.     H. 
Eggen.    A.    C. 
Flaherty.    W.    N. 
Gass    Bros.    Co. 
Gnecco.    M     H 
Grussel,    Herman 
Hansen     &      lohn- 

son. 
Haun.    C.    C.    W. 
Hurley.    P. 
Leonard.    J.    P. 
McCabe    &    Brown 
McClenahan,    T.W. 
Mattson,    j. 
Mission      Concrete 

Si    Mosaic     Wks. 
Nilson   &    Alias 
Xew     Era     Marble 

&  Concrete  Co. 
Nugent.  Robinson 
Peterson      &      Co.. 

-      T. 
Ra&mussen.    A 
San  Francisco 

Concrete    Co. 
Sehlossi  r,    Mix 
Schmidt   &   Son.   J. 
Spargo,     John 
Stanciuist    &    Tav- 
lor. 
Szoke.    Francis 
Thomas    &    Sands 
^Vesterlund.    J.     V. 
Zimmerman.    L.    M 

Concrete         Mncliy. 

•     &    Co..    E.  R 

Graves      -      Spears 

■  .  i    Maohy.   Co 

Lillev    &    Thurston 


Co. 


B. 


Contractors' 

Equipment. 

A      L.     Young    Ma- 
chinery   Co. 

ti        Cornice 
Works 
Bacon   &   Co..    E.    R 
l.ansfovil.    Fi 

\Iv.-rs 
Oren  =  tein      -      Ar- 
thur  Koppel    Co. 
C'nrnlee      Works. 
\tlas     Heating     & 
Ventilating     Co. 
Wks 
Nil         Sheet 
Metal    Works 
w  n 


Wn 
nilfov 


-  n  - 


Cnr     Wks 
,C    Vverei 


Wo-k-- 
C,        «       M        Sheet 
Metal     Weeks. 

Sheet 
Metal    Works 
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Hjbernia    Sheet 

Metal     Works 
Hughes,    H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Korell    &Co.,    J,    A. 
Modern  Sheet 

Metal      Works 
Morrison    &    Co. 
i  'li\  e   &    I.eary 
L"  n  i  I  e  d  Metal 

Products   Co. 
Western      Fu 

,\    Cornice   Co. 
S.    F.    .Metal   Stamp 

&    Corr.    Co. 
Crude    Oil    Burners 
Bill    &    Jacobsen 
Sherman,     Kimball 

&    Co. 

Crushed     Rock. 
Bay     Devel.    Co. 
Cal     Building    Ma 

terial     Co. 
I 'assat  rettn,      John 
Citv    Supplj    I'... 
Holland.    J     P. 
McMuilin.    A.    I. 
Simon-Fout     Brick 

Staodard     Crushed 
Rock   Co 

Stone  Co.,    E.    B    & 
A.    L. 

Western     Develop 

ment     Syndicate 

Damp      Proofing. 

Brick  ley',     p.     J. 

Fox,    John   L. 

Imperial        Water- 
proofing  Co. 

Relgle     &     Jamei 
son 

Ta;!er.    L.    ,' 


Door     Open 
Closer. 

Rischmulier.     Geo. 
lOleetrie     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Calif.  Gas  &  Elec- 
tric   Fixture    Co. 

Be        i  '.a-        i- 

Electric    Co. 
Ileelrie    Light    Co. 

City    Electric    Co. 
S.    F.   Gas   &    Elec- 
tric  Co. 

Electric   Wiring   « 
Equipment. 

Ami  :  e-iii         Elect. 

Eng.    Co. 
Cal.     Elec.    Constr 

Co 
Central    Elec.    Co. 
City  Proteutlvt 

Klecti 
Decker      Electrical 

Construction    Co 
vorth     Kleo- 

tricai     Woiks. 
General       Electric 

Constr.    Co. 
Generol    Eng.    Co. 
Globe        Electric 

Works 
Hanbridi  e      w.    s 
Hicks    Elect.     Co. 
Kirsten,    W     11 
I  ew     Elec.    Co 
Manhattan       Elec- 
tric   Co. 
Me  Fell    Elee    Co. 
National      E 

Co. 
X.  n  berry    -    Bend 


■  ml 


I, el 


1-1, 


Pic.       Fire      Fvtin 

a-uisher     Co 
RMIev        \       T^      n 
Rochdale       "IwCn 
Sehimetsc>-el<      ^f 
Standa 


Th< 


W.    eL 


We  1    1     I'le.tri-  Co 
Flevntor     llell.ler. 


n  a  -i 


n 


ntiii 


w 


Building  and  industrial  .news   / 


I    191K 


I  luors.      Composi- 
tion. 

,\,i. .tan    Mtg.    Co. 
t>«  n. i.  ,     l;  &  r.    Co., 

J.    VV. 
Uvtaii    Co.,    J.     E. 
L'loreaione     & 

Rooting    Co. 
Flaiiertj    K.    ft.    P. 

Co.,    R.    H. 

i, linauson,    A.  K 

Maloll,        I'c.erson 

ft    Adams. 
Watsonite   Co. 

Cain     Parquet     F. 

Hardwood   Int.   Co 

Inlaid    Floor  Co. 

Pac.  Floor  Sand- 
ing Co. 

Galvanised        Iron. 

Baker  &  Hamil- 
ton 

Berger  Mfg.  Co. 
Gas   Fixture. 

American  Gas  & 
Elec.    Fixture  Co 

Cal.  Gas  &  Elec- 
tric   Co. 

Day     Co..     Thomas 

Gas     llentln-;    Sys- 
tem*. 

H  *  c:  t  o  r  Svstem 
. ;  i  -     lie  iting  Co 

Gasoline   T«nks   * 

I'm  lll|IS. 

l>eming.    E.    R. 
Glum     .V     Glnxlng. 

American  }'  1  a  t  e 
and  Window 
Glass    Co. 

Cal.  Plate  ft  Win- 
dow  Glass  Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

Grossllcht  &  Dln- 
niene 

Habenicht  ft 

Howlett 

Mission  Plate  ft 
Window       Glass 


i'... 


Schwarz  &  Gott- 
lieb 

United  Glass 
Works     (Inc.) 

Granting. 

Branick.    J.    P. 
Button,    I.    V. 
^'u>saretto.     John 
Derlri'cenzl    &    Co., 

L. 
Dillon        Teaming1 

Cn. 
Gallen    &    Carlin 
Hartnett    J.    D. 
Holland.   J.    P. 
Lennon    Co..    J.    E. 
Leffler,    Fred 
Luggen.    Ernest 
McGRnchey  & 

Monohan 
Montague  Co.,  P. 
O'Day  Co.,  Dan'l 
nell,  Philip 
Powers,  Chas.  J. 
Rahlman  ftWoods 
1       A . 

Grading  ft 
Teaming    Co. 

Star   Con.   Co. 

Wrlei  t   r>       T.    H 

Granite      Curbing. 

Graham  Granite 
Co 

Leed     Granite    Co., 


Grnvel. 
Bay    Devel.    Co. 

Cal     Building   Ma- 
terial   Co. 
Bfandn.ru    Crushed 

Ho,  k     Co 
Stone    CO  .    E.    B.    & 

\       I. 
Ilnrdvrood       Deal- 
In  I:,  1. 1     Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Wood   Lumber  Co., 
R      K 
llil'unre.      niflra. 
Hiker     &     Hamll- 

■ 
Brlttaln 


Joost    Bros.  ..-, 

Marshall    -    Newell 

Supply    Co. 
Meyer,    Adopli 
Norman     &     Sons, 

F.   G. 
Bala.e   Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co..    P.    A. 

Hay     A     Grain 
Aigeltinger,     E. 

Healing     «K     Venti- 
lating. 

Ahlbach    &    Mayer 
Alias      Heating      ft 

Ventilating   Co. 
General     Eng.     Co. 
Kiei-nan    &  u'Brien 
Lawson,    Herman 
Loonev   Co.,   J. 
Mangrum    &   Otter 
Snook       &       Co., 

Fred    W. 
Turner   Co.,    The 
Houses     Movers     *v. 

Raisers. 
Hatch.  H.  L. 
t-caison,    .\.    H. 


Inlaid    Floors. 

Calif.       Parquet 
Floor    Co. 

Hardwood        Inte- 
rior  Co. 

Iniaid   Floor   Co. 

Pac.     Floor    Sand- 
ing  Co. 
Iron    Foundry. 

Enterprise     Foun- 


dr 


Ci 


Steiger  &  Kerr, 
Stove  &  Foun- 
t'.-y    Co. 

IrOI.      A       Steel. 

Baker  &  Hamil- 
ton 

Dawson    &    Xoyes 

ludson    Mfg.    Co. 

Woods   &   HucMart 
Iron    Works. 

Art   .Metal   Works 

Brode    Iron    Wks. 

Dyer    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillard    Co.,   C.   J. 

Michel    &    Pfeffer 

Monarch  Iron 
Works 

North  Star  Iron 
Works 

Ra'lstop  Iron 

Works 

S.   F.   Iron   WotSs 

Sartorius    Co. 

ydhraeders  Iron 
Works 

Security   Iron  Wks 

Steiger      &      Kerr 
ive     &     Foun- 
dry  Co. 

Vulcan    Iron    Wks. 

West  Coast  WTire 
&   Iron   Works 

Western  Iron 
Works 

Zenith   Iron   Wks. 

Joist     Hangers     & 
Post     Caps. 
k      -      Fulls 
Mfg.    Co. 

Lilley  &  Thurs- 
ton   Co. 

■ ! 

.■ioii.-e  & 

Price    Co. 

Western         Bldrs. 

Supp! 
Lathers,     Wood     * 
Metal 

II 
Hayden,     Fred 
Lynch.   Richard 

E.    T. 
Raymond,  Wm    II 
Ward    J.   B 
Line      &      Plaster 

I  »■■:.  I.Ts. 

Arden    Plaster   Co. 
Lime    &    Hy- 
dra t.     I  . , 

Lime      & 
Bt    Co. 
Guerln   *   Co..   J.  S. 
Holland.   J.    P. 
Lennon   Co..  J     H 
IPa<-iftc       Portland 
Cement    Co 


v   Lime    pro. 
..ducts  Co. 
Western    Lime      & 


Acme    Lumber    Co. 
Christe'nsoiY    Lum- 
ber Co. 
Columbia    Lumber 

Doe  Co.,    Frank  P. 

Hart -Wood  Lum- 
ber Co. 

tiauptman  Lum- 
ber Co. 

Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

1 1  ggins  Lumber 
Co     J.    E. 

Loop   Lumber  Co. 

M  I.  i  lonaid  Lum- 
ber Co. 

Moure  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

I:  j  in     I  [eo'rge 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.   Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Van  Arsdale-Har- 
ris   Lumber   Co. 

Wilson     Bros.ft  Co. 

Wall,    Jos.    P. 

Wood  Lumber  Co.. 
E.   K. 

Yates.   Wm.  F. 

Mugneslte  Floor- 
ing. 

Artolith     Mfg.    Co. 

Bender    R.&P.    Co. 

I  man    &    Co..    J.  B. 

FIbrestone  ft 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Goodmanson.    A.  K 

Maliott  &  Peter- 
son 

Tiernan  &  Bero- 
nio 

Watsonite    Co. 

Mantels,  Tiles  .V 
Grates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Kirwan  ft  Dono- 
van 


Tl.imson,  J.  W. 
Watson    Mantel    & 

Tile   Co. 
Mnrbie  and  Mosaic 

Work. 
Onecco.   M.   H. 
Grass!   ft   Co..   P. 
Mission       Concrete 

£   Mosaic  Wks 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan   Go. 
New     Era     Marble 

ftConcrete    Co 
Ve'monl        Marbli 

Co 

Metal     Intl.. 

Atlantic        Firt- 

nroofing   Co. 
roV  »er    Mfg.    Co. 
Lille/   *   Thurston 

R.Snlln.        Const'-' 
Co.  o 

v.  iii.  i  heu«t 
Price  ■  „,.,• 

We.  !..,„       RtilJt,        " 

Supply  Co. 
Mela  I      M  :<i,|iKcr 

s.  !■'    Metals 

Ing    ft    I'nrr     (',; 
Oils    and     Greases. 
rd  Oil  Co 

Ornnmellllll      I'lao- 

terlng. 
nlniie,-.    Theodore 
'    '  i  O.    F 

Dipp  &   Co..   J.   P. 
Painters   and   Dec- 
orators, 
Baker    Co  .     W.    T. 
Rernsteln.    Wm. 


Rli 


Clark    ft    Illelcr,,, 

r-onkoev         u 


I  in  hi,   T.   H. 

D    novan,    V.   J. 

Ericksen,   Win. 

Flynn    &     Mil 
sen. 

Hansen,     Fining  A. 

Jourdaln.   Al. 

Lewis,    S. 

Miller,     L. 

Miller,    J.    A. 

McCubbin,    Jams 

Manning,    John. 

Neal,   L.  J. 

Quandt  &   Son 

Ruderman.    1. 

Sohafer,   Wm. 

s  nith,  J.   s. 

Sovig-.   C.    B. 

Storheim  & 

Schroeder 

Spark  ft  Sons,.' 
John   H. 

Swanson,    Peter 

The  Globe  Paint- 
ers. 

Walker,    Mayer 

Wagner,   Fred 

Wagner    Bros. 

Zelinsky,    R. 

Paints,  Oils   Varn- 
ishes, Etc. 

Clark   &   Dickson 

Cohn  &  Co.,  M-a.ii- 
ion    D. 

Detroit       Gi 
Co. 

Fuller  Co.,    W.    P. 

O'Brien,   J.   S. 

Paraffine  Paint  Co 

Pratt   &   Lambert 

Whittier  -  Coburn. 
Co. 

Patent     Chimney!,,. 

Clawson  Co..   L    !•: 

Dresser    -    McDnn- 

Hughes,    H>    J. 

Dunlevy  &  Gettlk- 
Plle      Drlvfnir 

Lamburth,     C:     E: 

Pinning   Mills. 

Anderson   Bros. 

Birth    Co.,    L.    H. 

Builders'  Supply. 
Depot 

Cal.  Door  Co: 

Cal.    Planing    Mil". 

Empire  Planlne; 
Mill 

Hermann.    A. 

Herring's   Mill 

Holden  -  Deuprev 
Co. 

Lorden      Mill      Co 
J.  P. 

Main    St.     Planing 

Moore  Mill  .num- 
ber Co. 

Pac.  Coast  Mill  .V 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
&  Planing   Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber   Co 

Spencer  St.  Plan- 
ing Mill 

Tavlor  ft   Co 

Usona  Mfg.   Co 

Western  Planing 
Mill 

Vevhle     ft     Collins 

Yates.    Win     F. 
Plasterers 

Bosch,     Herman 

Bradley  &  O'ReillT 

Rrennan,    James 

Burt.   Chas     J. 

Campbell.   Chas 

Cash  man.    M.    J. 

Chalmers.      H       A 

flnr  I 

Glosser.    G     W 
Closser   ft    Kaiser 
T     J. 

Fay,    Jo   ' 

Orfenhpek.  Joe 
•       nnel    Co..    J.    E. 
£      •     3     ii 

f">.       v..     .i, 
tivlh.         Simon 

F. ■■■•.     4.  T    (J 

rjllmmir     \ 

,    ....      ••<!.       K. 

A 
Leaf    ft     K.-itlCr-r 

Co. 
Mowal     i  I 

Orf.Td       .1        \ 

I  hilbin,    J.    J. 

T.    D. 

Terra  nm 
The     PaCl 


terlng  Co. 
Wagner,   James  A. 
I'luiitlilug  and  Gas 
Filling. 

h    &    Mayer 
■.II.  'ii.     Thum.     W. 
I:. .sens    Bros. 
■  i  mird,  Geo.   F. 
■ii    ft    Band 
Connor,     E    J. 
Umpire    Plumbing 

Co. 
Gos3,    Wm.    P. 
i :  i  undy.  Edward 
Houston,    J.    J. 

K.    K. 

Klernan   ft  O'Brien 
Kirschbaum,     W.  F 

Bros. 
.n,     Herman 
Lettich   Bros. 
Levy         Plumbing 

Co.,   M. 
Looney    Co.,    M. 
May,    Gus 
McEnhill, 
McLeod.    J.    J. 

i  i. .ii,    .1.    II. 

I'er.i/.zi,    H.    J. 

Skelly.    Thorcos 

.    John 
S  n  o  o  k       &       Co., 

Fred    W. 
Stewart,  James   E. 
Tippett,    J.    C. 
Turner   Co.,   The 
Wetzel.    Theo. 
I'lumliers   »nuplies 
Mark-Dally    Co. 
Nelson    Mtg.    Co. 
Knilroad         Asent, 
Freight    &    Pas- 
senger. 
Kent.   James  B. 

Railway  Materials 

Dangford,     Felts  & 

Orenstein      -      Ar- 
thur Koppel  Co 
Real  Estate. 
Ludwig,    J.    C. 
Rigging. 
Lamburth,    C.    E. 
Markley.    James  E 

Roofing,   Gravel    «V 
Co  mposltlon.  i 

Andes  Roofing  Co.. 

Bender'  Roofing    ft 

Paving   Co. 
Cal.   Roofing  Co. 
Cantley   &  Co.,    J 
Enterprise      Roof- 
ing Co. 
FiuresoDe     & 

Roofing    Co. 
Flaherty.   R.   H. 
Goodmanson,    A.  K 
Larfcin        Asphalt 

Co. 
Lawson       Roofing 

Co. 
Lovett  Bros. 
Malott,      Peterson 

ft    Adams 

ft    Co.,H.  M. 
Rapheld       Roofing 

Co. 
Samuel    Co..    H.    D 
Tibbetts       Roofing 

Co. 
Western     Asbestos 

Magnesia    Co 
Western    Felt    and 

Refining    Co. 

Rooting     |  Sin  1 1-      A 

Tile.l 
Gr;.ham,   R.   G 
White.     Ed.     A 
Roofing    Materials 
Johns     -     Manvill,. 

Co..   H.   W 
Paraffine  Paint  C<- 
Waterhou.se  ft 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittier  -  Cohiirn 


Sand.   Gravel.   Ele. 

Bav    Develop.    Co 
Cal     Building   Ma- 
Material    Co. 
Holland.   J.    P. 
MeMullin    Bros. 
Stone   Co..    K.    B     ft 

A      1 .. 
Western     Bulbil  ne 
l>       '.rial    Co. 

•       <ern     Develop- 

Vt   »  |        Sviei    .:,'• 

I.I  ■>!. 


Snullary     Garbage 

tllU.M. 

Bill   a.   Jacobsen 

Siinil  IJlasilng. 
McLiermott,    W. 

Sheet    Metal    Wks. 

Appman       Cornice 

w  orks 
Atlas     Heating     ft 

Ventilating   Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Ore  w  n       Cornice 

Works 
Forderer      Cornice 

\\orks 
G.     &    M.    Sheet 

Metal     Works. 
Guilfoy         Cornice 
Hlbernla     Sheet 

Metal    Works 
Heipner       Sheet 

Metal    Works 
Hughes,    H.    J. 
Hurabeille  Bros. 
Ideal  Cornice  Wks 
Korell  ft  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &  Co. 
S.    F.    Metal    Stain- 
ing   ft    Corr.    Co. 
United         Metal 

Products    Co 
Wet  tern     Furnace 

ft   Cornice  Co. 

Sidetvnlk       Lights. 

Berger  Mfg.   Co. 
Owan   ft  Co..   J.    E. 
McGuigan     ft     Co.. 
John 

Pl-.oenix     Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 
Bishop    <t    Peraino 
Boiler,  John 
Jacobsen.   J. 
Johnson.    C.    \\  m. 
Long.    E.    W. 
Porter.   W.    F 
Stewart.   J.    K. 

Stationery. 

Foster   &   Short 
Wright,    J.    H. 

Steel    liars. 

Baker  &  Hamil- 
ton 

Dawson    &    Noyes 

Woods  A:  Hud- 
steel    Erector. 

Williams  Con- 
struction    Co 

Stenography  a  n  d 
Typewriting. 

Waterson,     Elliott 


"tore    From. 

Kawneer  Mfg.    Co 
Waterhouse  ft 

Price 
Western    Builders 

Supply    Ci . 


Structural         st,.,.| 
Contractors. 

Judson     Mfg.    Co. 

Schraeder's        Iron 
Works. 

Western    Iron  Sup- 
ply  Co. 

Woods    ft    Hli.I.lurl 

Steel      Contractor. 

Connihan      ft      El- 
liott. 

«t»ves. 

Mangrum     ft  Otter 

Steiger    &    Kerr 

Structural         Steel 
Contra  etors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden     Gate    Iron 

Works 
San         F  ranclsco 

Iron      W..rks 

Ralston     Iron  Wks 

Schauer     Fred    C. 

iron    Wks 

Zenith     Iron     Wks 
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Surveyors. 

Morser,    E.    V. 
Sanborn  &    Corin- 
son 


Branick,    J.    P. 
Button.    L    V. 
Devencenzi   &   Co., 

L. 
Dillon    Tearains 

Co. 
Gallen    &    Carlin 
Hartnett,    J.    D. 
Holland,   J.    P. 
Lennon  Co..  J.   E. 
Leffler,   Fred 


ijuosen,    Ernest 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers.  Chas.  J. 
Sibley   Tean  .v 

S    Co. 
Schmid.    A. 
Star      Contracting 

Co. 
Wright  Co  .    t    H- 

Tiling. 

Ginsberg    Bros. 
Ginsberg  &  S 

Hulse  Tile  Co. 
Kirwan     &     Dod- 

van 
Mangrum    &    Otte» 


Peerless    Agenel* 


Bill   *    Jh.-i  - 
Sherman.    Kimball 
Co. 

Wall     Beds. 


Water        (  '.in  p:' ii. 


WhllevraKhlog 

Brickley,    p.    J. 
Reigle  &  Jameison 
Taylor.    L.    A 

Window    Cleaning. 

American  Window 
Cleaning   Co. 

City  House  &  Win- 
flow  Cleaning  Co 

Progressive  Win- 
dow      Cleaning 

Windows,     Patent. 

Birth    Co..   L.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAX    FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS. 
President.  James  A.  Wilson 
Vice-President,    Richard   Herring 
Treasurer,    c.   TV.    W  itnington 
Secretary,   R.  J.   H.   Forbes 


Financial   Secretary,  S.   A.  D.   Sehenck 
Ass't   Secretary,    W.   J.   Carberry 
Doorkeeper.    B.    R.    Wolcott 


DIRECTORS 
James   A.    Wilson  Robt.   Dewar 
A    -5-an£?r  MennieH.   Maundrell 
£   wvrwU"irston  M.    F.    Gale 
R.  J.  H.  Forbes      j.   j.   Phillips 


R.   A.   Chisholm 
O.    E.    Brady 
Richard  Herring 


MEMBERS. 


Architectural    Iroo 

Works 

Acme  Iron  Works. 

Bay        City        Iron 

Works. 
Brode   Iron    Works 
Centra]    Iron    Wks. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W'.ifc* 
Hillard.   C.    J.   Co. 
Judscn    Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels     &     Pfef- 

fer 
'■"■hoenix    Iron  Wks 
'Jalston  Iron   Wks 
•chrader  rr* 

Works. 
St.      Francis     Orn. 

Iron    Works 
Iteiger      &       Kerr 

Stove     A      r'oun- 

d-v    Cx 
/ul?s.n    Iron    Wks. 
Western    Iron  Wks 
Wit]  ington.   C.    W. 

Art   Glaus. 

Cal.    Art    Glass   Cn 

Ingerson  &  Glaser 


Blacksmith. 

Paul    Kleiher 
Honda. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna   Lire   Ins.  Co 

Boole.  F.  W. 

Empire  State  Sur 
etv   Co. 

Fidelity  &  Deposit 
Co.   of  Marvlanu 

.H1C.     m.     A. 

Hillman    A-  Son.J.R 
Lawton.   A.   F. 
Lloyd    .<;-    Spengler 
National        Surety 

Co. 
Pacific    Coast 

ialtv    Co. 
Pacific    Suretv   Co 

Metal     Products 

United  States 
Fidelity  and 
Guaranty    Co. 


Carnegie    Prkk    .<• 
Potterv    Co 

nez  Rrick   & 
Potterv  Co. 


McNear  Brick  Co. 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.   Bk.   Co. 
San    Jose   Brick  Co 
Steiger    T.    C.    and 

Potterv  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 


etc 


i.uil.lii 


Mat 


California      Build- 
ing   Material 

City   Supplv   Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland.   J.    P. 

J.  E.  Lennon. 

Johns-Ma  n\! 

Leyy    &    Co 

Lilley   ,t   Thurston 
Co. 

Pacific   Refining   ,\; 

Roofing    Co. 
Parrott    &    Co. 
Paraffine    Paint    Co 
Pratt     Build 

Mater:. 
Quality    Lime    and 

foment   Co 
I'nited    MaterialCo 
Waterhouse  K 

Pri 
Western  Bldr?" 

Supply    Co. 
Western     Building 

Material    Co. 
Fernald  Co..  The 

Building  Paper 

Boyd   &    ' 

LI1W   &     '-    urston 


Balfour,       Guthrie 

Co. 
Ccwell  Lime 

ment   Co. 
Holmes   Lime   Co 
Holland.   J    P. 
Leonard.    J.    J. 
Mavnard,  Jr..  J.   L 
Pacific         Pot 

Cement   Co 
Quality    Lime    and 

Cement    Co. 
Western     Building 

Mntei 
Standard    Portland 

Cement  Co. 


Chase.   Silas    A. 

Camp  &  Carillon. 

Duncanson.       Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman        Artifi- 
cial  Stone  Co. 

Haun.   C.   C.   W. 

Keatinge    &Sons.R 

Leonard.  J.  J. 

Leonard.   J.    P. 

Lynch.  A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist   & 

Forbes 

Zimmerman.   L.   M. 

Concrete       Itcin- 

ffireenient. 

Lilley   &   Tnurston 
Co. 


Contractors   & 
Builders. 

Allen,   _i-  «zl.    M 
Andeison,    W.    W 
Arthur,  L. 
Bateman.  J.  C. 
Boring.    F.    H. 
Born  &  Son.  S.  A. 
Brady,  C.   A. 
Brauhton   Bros. 
Burdick.    V7m.    A. 
Caldwell    &   Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve 

zina. 
Chisholm.     R.     A. 
Cobby.    J.    W. 
Concannon,    W.    N 
Conrad.    H. 
Creghino     &     Son. 

Lewis 
Days'  Sons.  T.   H. 
Dewar.  R.  &  Son. 
Elam,  Thos.  &  Son 
Klliott.    E.    W. 
Fahy.   R. 
Fischer,    Fred. 
Franz.   Val. 
Frost.   T.    P. 
Gillespie.   G.   G. 
Gallagher.     Frank. 
Gardiser.     Florent. 
Oreig.    Robt. 
Hansbrough     Bros 
Healey     -     Tlbblte 

Con    Co. 
Hlnson.  L.    A. 
Hill.    J.    A. 
Holm    *    Son 
Howklns.    A 
Hnvt    Bros. 
Tngerson     C.     \ 
Jacks.  H. 
Jones.    W.    G. 


Kent.   S.   H. 
Knowles  &    Reich- 
ley. 

Lang  &  Bergstrom 

Leiler.      E.      T.      & 
Sons. 

Lynch,  M.  C. 

Lynch.    P    .1. 

Masow  &  Morrison 

Mathews    Con.    Co 

Mathies.   H.    C. 

McBain,  J. 

McKillican,    R   and 
Wm. 

McLachlan.    Thos. 

Miller.   Adam. 

Moller.    R.    W 

Morey.   H.    B.&  Son 

Owsley.   B.  T. 

Penny.   Isaac. 

McLeran  &   Peter- 
son. 

Robertson.  J.   M 

Robinson     &      Gil- 
lespie. 

Savage.    M.    J. 

Simmen.    John. 

Smith,  J.   W.  &  Son 

Spence,    A.    T. 

Stockholm    &-       M- 
lvn. 

Terrill.    G.    C. 

Walker   Rre- 

Warwick.   II    c. 

Ruller.    Thos 

White   Bros     (car- 
penters) 

<  or..iee  Work*. 

Amsler.    C     S 

Berger    Mf^-     Co 

Capitol    Sheet    Mtl 
Works. 

Comyns    .t    Child- 
era 

Con  1  In.    J. 

Cronan.    Win. 

Forderer      Coi 
Works. 

Guilfoy         Cornice 
\V..'ks 

Appmans     Cornice 
Works. 

Heldt.    v, 

Morrison    &    Clark. 

S     F.    Cornici      Co 

Western     r   ■ 
,v    Cornice    Wks 


Lynch.    Richard 
Schnebly .        II  0  s- 

trawser    *    P.-.l- 

gfift 
Klivketi  l 
Mail-y.    I 


ton    Co. 

Glass   ami   ciaalne 
■    &   Win- 

1  J:i  ss    Co. 

'lick      Glass 

Fuller,     w      P      £ 

Co. 
Habenicht    & 

Uowlett 
J.   P. 

r.      &      Gott- 

Ieib    (In,-,  i 

(..railing    A    Train- 
ing. 

Church,    D.   O..   Co. 
Dillon,    n. 
Fay.    s.    .1. 
McClure.    H      X 
Wilhelm,   A    H 
Wilkie  Co.,    \ 
Williams.   F.    \ 
Wright,    Chas. 
Monarch    Teaming 
Co. 

L.    B. 
McLenegan.    S.    B. 

Granite. 

Bradburv.    T 
Cal.   Granite   Co. 
De   Lano  &   Sons. 

C.   L. 
Hunt.  A.   T. 
Raymond     Granite 

Co. 

Hardware. 
Brittain  &  Co. 
Kruse,  J.   H. 

Meyer.     A. 

Osborn     Hal 
\-   Too     Co 
Palace     Hdw     Co 
Wright     Hdw.     Co 

Heat      aud      Light. 

Pacific       Gas      an. I 

i  .     Co. 
House     Moving     A 

Uniting. 
Blume  Cont'g  Co. 
Pearson.     15.     K. 
Sullivan      f>      I  *1 

lleallni:     A     Venti- 
lating. 

Cr.man.    Wm 

m    a     I  ii  i.-r 
W      W 
,v    Co 
Inlaid    Floors. 

Hardwood         Inte- 
rior   Co 

Inlaid    Floor    i '  i. 

Pacific      Floor 
Sanding    Co. 

Iron    Works 

MichaeTs     ft     Pfef- 

fer 
M  O  n  a   re  h        I  r..n 
Works. 

Rolling 
Mill 

Struc.  Iron 


Interior  llecrsi 

tnr».      Lathers. 
D<  nnis. 
Richard 
Joist      llnnirrrs     a 

I'ust    Caps. 
Kortick  -  Falls 
Mfg  Co. 

Thurston 
Co. 
KaniioT     Systi-.n 

Slur.     Fronts. 
Falls    M 
Llllev   .v    Thurston 

l.lglil      .-i  ml      Power 
Citv  Co. 

Pac.    Gas    &    Elec- 

l.lme.    Cement,  Kn- 
Acme       C  e  in  r  n  t 

jter   Co. 

California     Lime  & 

Lime       & 
rem.  nt     Co. 
i  LP. 

-      I-' 

i- 


S.    F.    Lime    Co. 
L.i\  mond,   VV.   H. 
Curbing.      Granite. 

Door   Opener*. 

Electrical. 

California    1. 

cal    Works. 
Central         I 

Co. 
City    F.leetric    Co. 
Decker    ElectrlcCo 
Globe    Elec 
Hanhridge     W    a 
Levy    Elec    Co 
National    Flee.   Co. 
rcie\nt<ir-. 

Van     F.mon     Eleva- 
ir.r    Co 

Fibre. 

S.  F.  Fihre    ,v  Cord 
age    Co. 

Fireproof  Doors. 

Gervais.  Henrv 
Xorris.  L.  V  ' 
Roebling    Con.    Co. 

Floor    Sauding 

Inlaid    Floo 
Pacific     Floor 
Sanding   Co. 

Grill    Work. 

Cal     Art    Metal    & 

Wire   Works 
Merle   Co..    \ 
Sartorius   L'i 

Withitigton.    ,\    \v 

Gei 


i  ". 


Brigham.    H      B. 

Cerealiino  Jc  Son. 
Louis 

Dempniak    Bros. 

Farquharsoii.    Ii  it 

Fee.    Gram 

Fluth   &   Morton 

Graham.    I).     IS. 

Griffith.     Win. 

Hannah    A    r,      I  s 

Hayes  &  Schmidt 
n.    A 

Shasta  Lime  Pro- 
ducts 

Western  liu  i  I.I  i  tit; 
Mali  i 

Western  Lin  & 
Cement    o>- 


I. amber. 

Acme    Lumber    Co. 

Christenson     Lum- 
ber Co. 

Greater   Citv    Lum 
her    Co. 

Hart-Wood     Lum- 
ber   i'i. 

HnniboI.lt    Lumber 
Co. 

'louptman       Lum- 
ber   Co. 

r        Lumber 

Kruse,  J.   H. 
Loop    Lumber  Co. 

Lum- 
ber   Co. 

n.    n.  Min 

Mahoney 
Lum  hi 
Pope   ,v    Talbot. 
Santa    Fe    Lumber 

ten     Lumber 

&      Bero- 

ni<. 
Van     Ars.lr.  1 

lis    Lumber   Co. 

Doe    C"..    F.    p. 


11I..T 


Bros. 


Lui 

I- 


&    I  Ml 


4lnWiiis    -X  Itnttil.r-. 

i  i.x.m.r  t .    !: 
Mien,     C       ' 
Ami.  is. ill 

U'Clt.       A, 
/:.  ,k        * 
Brady.    M.    V 
Brady.    O.     E.KSon 
Krandun,    E    .1 
Brennan.    J.    E. 
Brigham.    H.     B 
Butcher,    Thomas 
..       &  H  idles 
Kvi  nil.     I)       I    .v  Sol 
Cn  111  phi  li     Urns. 
Parr      .1       \V 
Drake,     Hairy    E. 


D'i 


ey. 


Farrell    &    Reed 

FennHI.  .las. 
Gale.  M.  F.  »  Son 
Gilson.  J.  E. 
Harrison,  A 
Htlihilia  A  Hak-i 
Hock,  Chas. 
Hoffrrian,  V, 
Hop-berg     *     Lud 

wig 
l.nrsen.    H.    H 
(..iwson.    A.     VY, 
fordo  wah,    M. 
flllfer.   J.    W. 
Murray      Ik      Mow 

1 1  ray. 
Mtlleahy    Bros. 
Nagel,   W.   L. 
O'Connor     *     Col. 

lins 
O'Rourke.    T     F 
Rainev     *      Phhll 

lips. 
Ftlhgrose.     R.&Snn 
Boott,    \V.   S. 
Walker.    P.    J. 
Watson,    Sape 
Watson.    Sidney 
White,    ,T.    M. 
Whitney  &  Davies 
Wilson,    ,'ames    ,\ 
Wygrant.    J.    H. 

Marble. 

American  Marble 
&    Mosaic   Co. 

Columbia  Marble 
Co. 

i  is,     Henry 


Grass!,  Peter,  Co 
llunr.  Andrew  T. 
Maino,  F.  L.  &  Co 
Musto  &  Sons.  Jos 
keenafi  CO. 
Vei  mont  Marble 
CO. 


van. 
Mangrum    A    Otter 
Montague    &Co.,W 
Peerless     .'—  sncies 


Lynch.    H.    T. 

National      Lathing 
:  nd     Furring 
Metal   Window 

AVorks. 

I  iw  ■in.   J.   E. 

Mosaic. 

Ann  if.      Marble      & 

Mosaic   Co. 
Crervais,    H. 
M.iino,    F.    L.  &  Co. 

Ofllee  Fixtures. 

Bateman.    Wm. 
Forbes    ,<t    Son, A.J. 
Fink    &    Schimller 

Co. 
Simmeh,   John 

Pniuters. 

Daniels,    Gus    V. 
Donovan,    V.    J. 
Fi-aser.    J.    v> 
Kuss.    P.    N. 
Lewellyn.    J. 
M.uindrell,    H. 
Norris,   C.   W. 
Spark,    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal,   L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   E. 


:tc. 
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i  .      Ro 

Crlchton,  J.  I.. 
.111,  Frank 
illy,    3.    J. 

Connell,    J      E 

Faj .    -iohp 

Pell     R.    I 

Floodbi  rg  i 

Caffery. 

Fraser,    - 

Gn  SS     &    flute 

Jacohsen,    N. 

Knowles    A 

Leaf    &     Kai& 

Lyden    &    Bickei 

MacGruer    &'    Co. 

Mennie,    Alex. 

VTi  ''1. J.    C. 

Morehouse.   C.   C. 

O-Kane    &-    CO..C.T. 

O'Sullivan    &  Bow- 
ler. 

Smith    £    Johnson 

Plaster     o*     Paris. 

Lucas.    W.    E. 

"I  ii  in  1,1  nir     tt     Gas 

I  ininL 
A  hi  ha  eh    &    Mayer 
Bernard.    G.    F. 
Burnham     Plumb- 
ing   Co.,    Inc. 
•Dalzlel,  It..  Jr..  Co 
Grundy,     Edmund 
Gilley-Schmid    Co 
Levy,    M. 
Loonev.       J.,       Co. 

i  Inc.  i 
Snook       &       Co., 

Frederick     W. 
Sutton.    John    O.Oo 
Turner   Co..   The 

R~<ll   Estate. 


W(  Inesday,     Sept. 


Paints,    oils 

Uass      ■       H  i-  u  t  -  r 
Fuller   .<;    Co..  w.V 
Kuss,    P.    N. 
Maundrcll.    I! 
Pacific     Refining  & 

Roofing 
Paraffine    Paint  Co 
Whittier   -  Cobm  r 

Pntent      Chimneys. 

Clawson   &   Co.,   L 

Dun'levy    &    Get  tie 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 

Planing   Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham     -     Stan- 
ford  Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Central    Lurr.ber  & 
Milling   Co. 

Elliing'ton       & 
Hucke 

Herring    Milltlnc) 

Kendall.    A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

Moore        Mill         & 
Lumber    Co. 

National     Mill      & 
Lumber    Co. 

Pacific    Mfg.   Co. 

Reilly,  P.  F. 

Santa     Clara     Mill 
S   Lumber   Co. 

San      Mateo     Plan- 
ing   Mill. 

Searle    &    Havman 

Taylor   &   Co. 
Plasterei  <.. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,      H.      A. 
(Inc.) 


Cc. 
Williamson    co.,H 
Wittman    -    Lyman 
Cross   &   Co. 
Urban        Realty 

Impt.    Co. 

Riggers. 


Crushed  TtoiT*. 
Holland.   J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone.     E.    B.&A.L. 
ItootlnR      Composi- 
tion. 

Artolith     Mfg.    Co. 
Bender,       J.        W. 

Roof   Co. 
Fibrestone      Roof- 
ing  Co. 
Larkin    Asphalt    & 

Paving    Co. 
Magnesia 

tos  Supply  Co. 
Malott    &  Peterson 
Manville      Co.,     H. 

\V.    Johns 
Meuer   Bros.    Co. 
Pacific   Refining  L 

Roofing  Co. 
Paraffine    Paint  Co 
Samuel    Co.,    H.    D. 
Western     Asbestos 

Mag.   Co. 
Watson        Roofing 

Co. 

Sand.   Gravel,   Etc. 

Cassaretto.     John 
Holland.   J.    P. 

Keystone   Sand  Co 
Sanitary   FioorfuK. 

Stone.    E.    B.    &    A. 

L,..    Co. 
Fibrestone      Roof- 

intr    Co. 

Sidewalk       l.lKhts. 

Jackson,    P.  H.&Co 
McGuigan,    John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart.   J.   K. 

Hoof   Repairing    .V 

Paint. 

Street    Work. 

Fay,   S.   J. 

Steel        Rolling 


Stone    Contractors 

De    Lano    &    Sons 

I.    V. 
Ulan    hard,    W.   W. 
Hunt.    Andrew   T. 
McGilvray       Stor« 

Co. 
Raymond     Granite 

Co. 

Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond    <5ranlt« 


Tenmlne. 

Dillon,   D. 
Eureka       Teaming 

Co. 
Holland.   J.    P. 
McClure.    H.    N.      | 
Monarch    TeamiD 

Co. 
McLenegan.  S.  I    I 

Term  Cottn.      I 

Clark   &   Sons.   N> 
Gladding.    McBeafl 
&   Co. 

S  t  e  is:  e  r        Terrs 
Cotta  Co. 


Ventilators. 


Wliitcivnsliers. 


Wire  Works. 

Acme      Iron      a 
Wire    Works. 

Eureka      Wire 
Iron    Works. 

Water  Co. 

Spring      Valle 


TT n   W 

U  U      II 

An  Estimating  Form  f  jr  Contractors  is  the  latest  addition  to   our  System 

Blanks        Its  use  avoids  danger  of  forgetting  some  important  item.       Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wtiite  &  Farnsworih 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 
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The  Brownlee  Apartments,  San  Francisco. 
Designed  By  Architect  Henry  C.  Smith, 
San  Francisco. 

Modern  Apartment  Flats  Eretfted  In  Sac- 
ramento. Designed  By  Architect  A.  Will- 
oner,  Sacramento. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Lauth-Jurgens 


1,  2,  3  and  5  Ton 


IVfo^or  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,     C/>L. 
Telephone  Douglas  1380 


ferinesday.      Sept.    i 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

MainlOffice 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Chan  River  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulders      ]/2  inch  to  1  inch 

1  inch  to  \x/2  inch 
\y2  inch  to  2l~±  inch 


.i  << 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Tl 

ie  Ascension  of  Cities  Skylines. 

Most  of  the  great  skyscrapers  distinguishing    American 

cities  that  have  sprung  up  during  the  last  few  decades, 

owe  their  very  existence  to 

Otis  Elevators 

These  are  the  Elevators  that  have  removed  the  limit  from 

the  height  of  buildings  so  far  as  the  speedy  and  safe  trans- 

portation of  passengers  is  concerned. 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 

vators that  meet  e^ery  condition  of  passenger  and  freight 

transportation,     write  to  us.       We  will  cheerfully  supply 

you  with  full  information. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices 

in  all  principal  CoasT:  cities. 

ednesday,      Sept.    10    1913. 
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JFES*'  >     > 

JUL 

Hn    t 

: 

OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Righetti   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts, 


TEMPORARY  CITY   HALL.    San   Francisco 

Wright,    Rushford    &    Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperi; 
pigments. 


■ 


■ 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 

C.     W.     Dickey,     Architect- 

Seventy-five  thousand  sq.  ft.  basemen--  I'.:    r  and  walls  waterproofed  with 


GERMAN*    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and  terracotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATERPROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Our  Establishment 

Justifies 

Your  Recommendation 


Levy  Eledtric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


Your  Client 

will  know  where  to  find 

us  when  he  wants  us. 


Jay.      Sept.    10    191j. 
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"Classy"     ^ 
Hardware . 


Homes  of  Refinement 

Corbin  Unit  Locks 


We  Illustrate  the  "ATLAS"  design 
"School"  Colonial 

We  can  show  ]  25  other  designs  from 
19  Schools  and  in  51  finishes. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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aud  wtt/iuut  iUur  or  conjusiun. 


BOARD 


Same  room  finished  in 


Peaver  Board 

takes  the  place  of  lath,  plaster 
and  wall-paper  for  the  walls  and 
ceilings  of  every  type  of  building, 
new  or  remodeled. 


It  costs  less;  is  more  quickly  and  easily  put  up;  is 
durable,  sanitary  and  artistic. 

It  will  not  crack,  chip  or  deteriorate  with  age;  it 
deadens  sound,  keeps  out  heat  and  cold,  retards  fire, 
and  withstands  strain  or  vibration. 

Made  entirely  of  selected  woods,  reduced  to  fibrous 
form  and  pressed  into  panels  of  uniform  thickness,  with 
handsome  pebbled  surface. 

We  furnish  all  convenient  sizes  for  every  pur- 
pose, with  full  directions  for  application.  Can 
also  supply  small  quantities  for  making  many 
useful  and  decorative  household  articles. 

APPLY  TO 


DEAVER 

DOARD 
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Building  operations  for  the  month  of 
Augusc     in    San     Francisco    were     less 
than   for   the   preceding  month   of  July. 
Altogether    titer"     was    a    tot-al    of    re- 
corded   contracts   and   building   permits 
amounting   to    $1,755,666.      This    was   for 
private    con.stracti.vi    on.'.        It    v. 
vided   as   follows:      Brick   and   fireproof 
construction    $S67,321;    frame    buildings, 
17;       alterations      and       additions. 
(144,143;        Panama-Pacific        contracts. 
To    these    may    be    added    city 
work     and    construction    amounting    to 
279    making    in   all   a    grand    total 
it. 945. 
While    A1151U  ,     wa  n    June 

and  July,  a-  a  general  thing  August  is 
lax  in  building  activity.  Comparative 
figures  from  the  files  of  this  paper,  for 
e  construction  outside  of  the 
Panama-Pacific  work  for  the  last  ten 
.    are   as   follows: 

August.    1904     $1,565,568 

August,    1905 .    1.579,514 

August,    1906     5,640,508 

August,     1307     4,030,087 

August,    190S    2,597,110 

1st,    1909     2,5SS,723 

August,    1910     1.743.5S7 

August,    1911     1,6S6,51S 

August,    1912     1,797,408 

August,    1913     1,723,801 

It    will   thus  be   seen   that   the 

e     last     four     years     have    (been 
illy    the    same    for   the   month    of 
So  that  while  things  generally 
have  been  dull  and  a  general  complaint 
ere    is    nothing   doing,    still    the 
fact    ren  contracts    were    let 

somebod;  for  about  the  usual 
amount  of  construction.  No  govern- 
ment wor  was  contracted  for  during 
t!  e  month  of  August  nor  was  there 
any  work  done  by  the  State  within  the 
city  limits.  Generally  speaking  the 
month  has  been  about  an  average  one 
.  prospects  seem  to  be  that  the 
avancing  year  will  bring  better 
!  "Ward  the  eta   e 

■  Her    among    the    German 
"f    the    summer    season    is    "The 
Tunnel."      Like   so   much    in   recent  Ger- 
man  romantic  and   melodramatic  litera- 
ture,    it     deals     with     New     York 

its  name  from  the 
11    rr   Kellerman, 
a   daredevil 

the    gigantic 

and 

of   the 

re    reviewing    "The 

Tunnel"   say    that    il    would 

"me   of 

is   first   hum.  bed   by  Jul.  - 
and    11.    ,;.    \v    lis.    which,    in   the   mean- 
time,   i  every-day    actual- 
ired  out 
1  nel   route  between 
a     Whirl. 1    would    lie 
tin,   or   Brest, 


and   Cape   Charles,      Labrador, 
of   about    2,250   miles. 


sit   of  Franklin   K.   Dane   to  his 
.'.  n     as     Secretary     of     the     In- 
i"  s  at  a  fitting  time  when   the 
l.tchy    measure   has    passed    the 
Dane  was  City  Attorney  of  San 
o    when    the    agitation    for    the 
apply  first  began, 
member  of  the  Interstate  Cora- 
Commission,      Lane      has     done 
work    for    the    government.      In 
sent  capacity  he  has  outlined  his 
-    heing  progressive,  but  at   the 
same    time    thoroughly    practical.         He 
•  ■-    the    development    by    hydro- 
electric companies  of  as  much  power  as 
a  sell,  the  rates  or  royalties  paid 
government    being   regulated    in 
"ii    to    the    price    paid    by    con- 
To    this    the      electric      com- 
panies can  have  no  legitimate  objection 
as    it    means    use    without    monopoly    or 
ive  charges. 
He      advocates       the    building      of    a 
Government  railroad  in  Alaska.     In  this 
isolutely   right.      And   of  course 
he   has   incurred   the   enmity   of 
i"eims    and    their    satellites, 
them   Alaska  is  a  fair  field   to 
to  be   exploited   for   their   own   aggran- 
dizement. 

The    trouble    in    Alaska    has    been,    as 
it     is     in    all    other    places,    not    the    re- 
of    development    due    to    con- 
on,    but    *he    obstruction    of    all 
measures    tending    to    government    de- 
velopment by  the  reactionary  members. 
Secretary    of    the    Interior    can 
t.uild  the  railroad  in  Alaska,  and  every- 
n  mine  on  a  leasing  proposition, 
Alaska     will    go    ahead     by     leaps     and 
in     spite    of    the    Guggenheim- 
.-'    ndicate   and     a   great     deal 
than   if   they     were   given      the 
whole   territory   outright. 


At     I.  t.ie     Heteh-IIetchy     measure 

ed   the    lh.11-,     of    Representa- 

i'  lere   seems   to    be   little    doubt 

that  it    will  also  pass   the  Senate  and   it 

0  saj    thai    before    the    year   is 

1  h  mcisco    w  ill    he   well   on    the 

-  quit  e    a    wat.  r    supply    in    the 
doun  tains.   And  what   .1    stroll. 

1  '     Befogge  1  w  il 
opposition,    unnamed    titles    t" 

lands,  Eng  ine.  irts  that 

nothing,    ob  1  fools 

under  I       name     Of     Hal    1     . 

-mi    attacks   ..1"    1    1 
oth    here   and    in    the    East,    the 
spent    about    fifteen    ye 

'  lousands  of  dollars 
1  thing  which    should    have   been 

'-!■  ng  So  it  is  always 
tl  ing  is  attempted  t"  he  done 
public  good.  The  gTi 
orporations  and  the  insane 
that  still  exists  in  the  minds 
■•■  ■!> v   for  :    e     pecial  interests 

-  He     world      and       political 
neai  er   t  •  yard   socialism  every 
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Electricity  and  the  Architect 


The  Question  of  House  Illumination  and  Kindred  Topics  Discussed  by  C.  S.  Walton, 
District  Agent  Southern  California  Edison  Company. 


It  may  generally  be  said  that  the 
ec!  in  America  i-  alwaj  s  alei  t 
and  ready  to  adopt  any  new  ind  prac- 
ticable   device    which     will    add    to    the 

comfort    and    convenience    of    th •  a- 

pants  of  the  buildings  designed  by 
him. 

In  no  other  country  are  there  so 
many  modern  conveniences  provided 
in  plans  and  specifications,  and  it  is 
due  to  this  fact  that  the  luxury  of 
yesterday  has  become  the  necessity  of 
today,  and  it  i-  true  that  were  it  not 
for  the  watchfulness  of  the  architect 
and   his   ability    to    sei  i  rid   pro- 

vide for  certain  developments  along 
certain  lines  our  house  would  be  out 
of  date  in  some  respect  before  they 
were    fairly    occupied. 

In  Southern  California  the  small 
house  (on  a  large  lot)  has  reached  its 
highest  development.  The  so-called 
bungalow  is  not  a  summer  cottage  for 
temporary  occupancy,  but  is  an  artis- 
tic little  home,  substantially  built,  and 
designed  to  satisfy  the  requirements  of 
people  who  are  used  to  and  must  have 
all  tile  convenience-  and  comforts. 
The  transition  from  the  bungalow  to 
the  palace  is  gradual  ami  runs 
through  a  variety  of  houses,  charm- 
ing in  aspect  and  perfect  in  appoint- 
ment, but  the  bungalow  must  be  so 
planned    that    its    oci  maj     enjoj 

in  a  measure  the  same  comforts  as 
who  dwell  in  more  pretentious 
structures.       1  for     this       is 

found  in  the  fact  that  a  large  portion 
of  our  population  is  made  up  of  well- 
people  who  conn-  here  for  the 
climate  and  for  rest.  They  have  had 
ousei     and     have     struggled    with 

.,      :    ,  ! 

whirl  and  now  ibex-  want  pea,,  and 
quiet,    with     si  flowers    and 

that  freedom  from  care  which  the 
small    home 

The    architect    lias    done    wonders    in 
long    practical 
as   well   as  artistic    lines.      It    is   a    home 
siness    ma  n, 
i  n    on    a 
e  of  th  em 
and  dis  equ  Irements, 

having   in    mil  electric- 

ity is   i  !   may  be  used 

freelj     if   not    wa   1 1  produc- 

rgi     bin   at    the 
end    of   the   month. 

well   in  feel  thai 

if  they   turn   off  en  thi 

ill  waste      is 

stoppi  d                             o    not  k  now    that 

■ 
If  they  and 

to    give 
omlcal    way. 
Improperlj 
tide    glasswari  waste 

ave   his 

■ 

by    this 
i  ical   de- 


vices    which    perform    useful    si 
the     household,     they     use     very     little 
curt  cut.   and   allien  a    com- 

parativelj  short  time,  the  cost  of  run- 
ning them  is  small  compared  with  the 
service     they     render. 

illuminating    engineering    is    a    well- 
eiice.       The    engineer    will 

take    the   dimensions    of   anj     mi  and 

after  learning  the  use  to  which  it  is 
to  e  devoted  and  the  general  color 
scheme  of  ceiling  and  side  will-,  will 
quickly  determine  the  proper  location 
for  the  lights,  their  size  and  the  type 
of  reflecting  glassware  necessary  to 
give  exactlj  tee  right  illumination 
Without  wasting  the  light  where  it  is 
not    needed. 

Con   timers    often    complain    tha 
i'.     in   use  extra  large  lamps   in   order 
to    be    aide    to    see    to    read    and     they 
I  lame    tie    1  ig.hting    compa  n 
Investigation     generally     developes    the 
fact    thai    aii    oi  dinarj     lamp,    if    prop- 

i  aced,    would   supplj    ampli 
lor     reading     tine     print     and     the     con- 
sumer   is    simply    the    victim    of   an    tin- 
.  ins     ari-i  ngement 
From     !•      view  point     of     economii  a  l 
current    for    light,    and    this    is 
ii    that    must    be    met    ever,     day, 
de      walls      that      absorb      light 
wit    out     reflecting  ponsible 

for    doubling     tic    light     bill.      This    is 
an     ultra     conservative    statement     of     :i 
ii    i       in        esides     the    dark 
u     .  i ,     depres  sing    a  rid    a  re    unsuit- 

ed   to   t    ,■   Southern   California   home. 
S   online     papers     frequently     contain 
n  eet     of    strong    light 
op     the     human     eve    and     it     is 
nize  1     that    in    th  is    generation    the    eyi 
■  g     subjecti   !     io     i     strain    many 
line       grea  ter     than      it      was     intended 
:,,    stand.     What   the   ultimate   effeel    of 
this    unnatura  I    condition    will    be    i   is; 
to    predict,    but    it    maj     be    greatly    im- 

umina  ting     • 
nio    always    takes    this    fact    into    con- 
■   deration    when    preparing    a    lighting 
• 

.     oing    i  I     will    i 

,   thai    '  '■     "f    i    if o 

well   being   of   a    household,    a  s    well    as 
,   .     di  penden  t 

.    .i    :u     illumin- 
:    to   con- 
suit    with    one. 

'I     .  30Ul  In  rii        I  'aliform  i         Edison 

Couip  i  ii  ■    era  trade     il- 

liinii  ii    t  He,    eir- ;  inn:        ii      its      i  orces 

,  i  the         posa  i    of 

without 
'i     i    i     men      ave      ol  ved    men'. 
I  i gh  t i  n g     i  in    d i 
ffecti 

i\  we  ■'    g  re  ttl         ppreciati 

m 

i  drive  to  it.  We 

.i    i     :  iMieiili  j    iii    local  ing    it     ie- 

i         I    -       ...   '        1 1  ■     i  lee      ifng 

■     -    it 

ml i     in    I       of       I  be       I 

ed    on,    but    still 

Is    In    '  dace    a  rid    the    light 

ii...       numbers 


■  mil  always  be  located  where  the 
porch  light  will  illuminate  them.  How 
iii  1 1 1 >  times  have  you  had  to  lay  down 
an  interesting  book  or  interrupt  a 
quiet  little  game  to  inform  the  in- 
quiring 'stranger  at  the  front  door 
that  the  number  he  is  looking  for  is 
in    the    next   block. 

Th  epoch  light  is  one  of  the  most 
a  etui  lights  about  the  house.  It 
gives  the  place  i  cheerful  look  and  is 
better  than  a  night  watchman  to  keep 
prowlers  away.  If  all  the  houses  in 
the  block  burned  their  porch  lights  all 
night  robbers  and  thug-  would  select 
some  darker  neighborhood  for  their 
work.  This  idea  has  received  ti  i 
dial  approval  of  the  police  depart-! 
ments  of  many  .ities.  To  burn  a 
porch  light  all  night  costs  much  less 
than  one  would  think.  Let  us  figure 
it: 

Taike  a  twenty-five  watt  lamp,  which 
consumes  twenty-five  watts  an  hour, 
for.  say  twelve  hours,  which  makes 
::iih  watts  a  night.  For  thirty  nights 
it  would  amount  to  9000  watts,  which 
equal  nine  kilowatt-hours  added  to 
tie  monthly  bill  would  be  a  small  ad- 
dition for  the  results  obtained:  much 
.  -  ti.iii  you  would  pay  for  a  watch- 
man. 

I. ei    us    ring    the    door   bell.      We   hear 
its    sound    and    know    that    someone    will 
we         The    architect    has   located    it 
.     it    may    be    heard    in    every    room 
ami    it    is    rung   by    the    lighting    current 
through     a    little     bell     tram  former;    no 
ttteries    to    give    out   and    the   cost 
of    the     transformer     paid     many     times 
rs    to   bells   and   bat- 
teries.      The    amount     of    current     used 
could    baldly    be    measured    and    it    lasts 
forever. 

We  ire  in  the  living  room  which 
is  quite  large.  How  plea,  ant  is  the 
light  from  the  semi-direct  fixture.  It 
is  reflected  from  the  ceiling  against 
the  side  walls  tin, |  shows  the  pictures 
perfectly.  There  Is  not  a  light  in  the 
room  to  glare  into  the  eye-:  you  can 
Paci  lirection    wTI  liout     being 

blinded        On     the     table     is    an     orna- 
mental    lamp    connected    with    a    recep- 
tacle      n     the     Hour,     while    on     the    up- 
i  a  lamp  which  lights  only 

,     music    and    keys,    and    is    coi 

to     i     i iptacle    In     the    baseboard.      A 

well-shaped  standing  lamp  by  a  grand 
piano  will  be  both  ornamental  and  use- 
ful. The  tvase  board  receptacle  will 
be  needed  in  i  he  d  i  s  time  for  con- 
necting   the    portable    vacuum    cleaner 

.'.      i  ■:.     neral    ll  e. 

\\..    p  :  i     o        ■     .Ii  ii  lug    room    where 

I.,     finds    a    .1  i  im  v    use    in    pre- 
niany    things    for    the    table.    The 

supply  of  current   i es   from   tin-  Boor 

an  i    the   'b  ning    table    is 

.%  en  ienl     point    undei     tl 

.     .  eceptaclet     to    whii       ma; 

i.    ed    the   i  offei     percolator,    the 

i i  mm.    .ii   I. ,    tie    gt  iddle 

::,!        I     .  mil!        stove,  i  una  ineuta  1 

.     .oil  .on     of     the     table 

ma      a  i   o  e  attached   I ecepta 

. 

. .     ' ..      ringing   the 

iml.     plug  i  .  i  one ;,     the    rug    the    flooi 
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icle   may   be    locateil   at   t 
of    the    rug    ami     on<  ord    run" 

to     the     table     receptacle.-.       The     iloor 
receptacle    should     then 
that    the    cord    will    run    under 
at     the     head     of     the     table     v 
will    not    be    in    the    way    of    a     person 
moving   around   the   table. 
A    receptacle    in    the    ba 

I    e    current    for    an    electric    fan. 
or  a    luminous   heater   to    take    I 
off    a    cold    room    on    a     cold    morning, 
beside;    being-    useful    foi 
cleaner. 

In    tile   kitchen    th< 
becomes   greater   every  da 
trie   stove  is   now  perfected   an 
•id     is    economical    in     t 
sumption     of    current.       It     will 
the     cooking,     but     is     not     adapted     to 
boiling  large  quantities  of  watt- 
should    be    done    by    gas.      Many 
have    electric    ovens    and    Breless    cook- 
ers   built    into    the    walls,    where    they 
take  up  no  room  and  are  a   great   com- 
fort   and    convenience. 

Over  a  shelf  against  tiie  wall  is  a 
row  of  receptacles  to  which  may  be 
connected  any  or  all  of  the  appliances 
used  in  the  dining  room  and  in  ad- 
dition the  ele.  trtc  iron,  knife  grinder, 
silver  polisher  and  the  ice  cream 
freezer,   as    well    as    the    fan. 

On  the  back  porch  is  a  n 
for  the  electric  iron,  the  washing  ma- 
chine and  the  wringer,  which  are  in 
very  general  use  The  small  electric- 
ally operated  refrigerator,  using  no 
ice.  is  on  the  way  and  must  be  pro- 
vided for. 

Sufficient    thought    is    rarely    given    to 
the    supply    of    eleericlty    ii 
A   well-planned    home   should  have    two 
baseboard   receptacles   in   each   of  these 
rooms,    one   by   the   bed   for   the 
pad.    vibrator    and     milk     warmer,    and 
another   by   the   dresser   for    the   curling 
iron.    fan.    shaving    mug    and    ozonator, 
and    for    the   sewing   machine    motor   if 
there   is   no  sewing  room    ii 
The    vacuum    cleaner    and    possibly    the 
electric     iron     will     be     used     in 
room. 

Sleeping  porches   should   also   be  pro- 
vided   with   a    receptacle   as 
pad    is    indispensable    in    taking    off    the 
chill     of     the     bed     and     driving     away 
dampness. 

The    bathroom    should    have     >ne    re- 
ceptacle  for  the   vibrator   and   luminous 
heater,    the    shaving    mug 
'ii    heater. 
Every  closet  should  contain  one  well- 
ight     and     particular     a: 
should    be   given    to    the   location 

ne    so    that    it    may 
near    at    hand. 

garage    should    be    i 
the    house    by    a    three-wa 
that    the    lights    maj 
on    at    either      point,      and 

■e     located     at     the     eoi  : 
each    building   and    in    sue 
no    dark    places   in    the    yard    wili 
i    hiding    place    for    Oil 
an    arrangement    will 
u>  eful    in    going   to   or   from 
and    in    illuminating    the    yard    :■ 
of   attempted    burglary. 

Appliances    should    never    be  <•  I 
■;ng     fixtures 

on    get    loose    and    out    of 
and    are    not    wired    heavil; 
carry    the      necessary      eurri 

■i-s    in    the   dining    r 1,     . 

en    and    -  n    cjr_ 

■nit  ■     of     extra     heavy       \\  :  ■ 
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from  lighting  circuits,  in  order  to 
carry  ample  current  and  possibly  to 
effect  a  considerable  economy  in  event 
dally  low  rates  being  made  for 
current    used    for    other    purposes    than 

It     is     important     that     recepta- 

lesigned    for    some 

■■■peciSe    purpose,    be    all    of    the    same 

type   and    size,   as    nothing    is    more    an- 

than  to  find  that  a  certain  re- 
ceptacle will  not  ue  ap- 
pliance without  a  change  of  the  plug. 
i  rule  to  follow  in  planning 
a  home  is  that  when  all  the  lights 
are  turned  on  there  will  not  be  found 
a    dark    or    poorly    lighted    place    in    any 

!iie  house.      Providing  an  ample 

supply    of    electricity    does     not    neces- 

-  nit    use   of   it. 

hut     it     means     convenience     and     com- 


11 

fort,    and    if    the    house    is    offered    for 
will    surely    be    a    most    attract- 
ive   feature   to    the    possible    purchaser. 
ample   wiring  of  a   house  should 
>e    considered    of    the    utmost    import- 
rid    it    should    he    done   when    the 
is    being    built,    as    it    be    very    ex- 
unsightly    and    sometimes    al- 
most   impossible    to    add    to    the    wiring 
he  plastering  has  been  done.  The 
ce   in    first   cost   between  a  poor- 
a     well-wired     hou-e     is     small 
iparisoil     witli     the     added     con- 
e     and     attractiveness       of       the 
and    it    is    not    an    exaggeration 
that    insufficiently    wired   houses 
will    soon    be    considered    old-fashioned 
were  the  house=   of  a  few  years 
were    not   piped   for   gas. 
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APARTMENT  HOUSES. 


OAKLAND.    CAL. — Apartment    house. 

and  base,  brick  and  steel.     Cost 

tries    W.    Mc- 

Call.     Central     Bank      Bldg..      Oakland. 

Owners.    Buguiere    Co.      This    work    has 

1  een  mentioned  here  a  number  of  times 

Contracts    for    the    steel    work 

and    foundation    worrf    have    been    let. 

Plans   for    the   carpentry   work   are   cow 

■     figures.      The    building    will    be 

it  the  corner  of  12th  and  Grove 

Bids  are  also  being   taken  for 

t!ie   plumbing    on    the   same   building. 

EUREKA.     HUM'BOBDT     CO..     CAL  — 
Apartment    house.    3     story     and     base, 
frame.       Cost     not    stated.        Architects, 
Ackerman  and  Reese.   Eureka.    Owners. 
W.    S.    Clark    and   G.    P.    Georgeson.    The 
building    will    be    erected    at    tiie    Cornel- 
ls,   covering  a   con- 
futes     will     contain 
from    two    to   four   rooms,    all    with    pri- 
vate    baths    and     wall    beds.       Interior 
of    pine    and    hardwood. 
will   be  a  central  heating  system, 
:n    heat,   and   a   hot    water 
plant.       Bath     room.;     will      have      file 
lUilfling 
will     be     covered     with     rustic.       Plans 
are    now    being    prepared. 

kiNGELES,      CAL    —  Apartment 

I       story    and    base,    brick    and 

A:     litects,     Austin       & 

Pennell.    Wright    and    Callender    Bldg., 

I..    A.      Owners,      Imperial      Apartment 

een  de- 

... 

three    room 
in.!    will    he  Mary- 

land  strei 

Interior     finish     will    be    of    pine 

dwood.       Marble    and    tile    will 

All    suites 

II    beds    and    private    bath 

-team    heat. 

ors,      a 

vacuum  cleaning  sys  water 

plant.       Bath    rooms    will    have    compo- 

lixte- 

bling  will   be   faced    u  ith 

Plans     will      be     ready 

tiie  end  of  this  month. 

tment 
brick. 

ust  and  Sav- 

erine     U  I 


in  area  of  55x5S  feet  and  will 
contain  15  rooms  and  15  baths.  Inte- 
rior finish  will  be  of  pine  and  redwood. 
Some    hardwood    floors    will      >be      used. 

will  he  steam  heat  and  elevator 
A  hot  water  system  and  vac- 
uum   cleaning    plant    will    be    installed. 

-  -  will  have  cement  floors  and 
tile  wainscot  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are    being    prepared. 

SKATTLE.         WASH.     —     Apartment 
-'  story  and  base.     Class  A  con- 
struction.    *600,000.       Architect,     G.       J. 
Nichols.    1932    2nd    Ave.    Seattle.      Own- 
G     McKelvey,    Washington   Apts.. 
A    site   in   the   down   town    dis- 
is    been    secured,    but    the    owner 
will    not    announce    the    exact    location 
for    Mime   time.      The  building  will   cov- 
er an   area   of   12u   feet    by    210   feet,  and 
ntain     in     the     neighborhood     of 
ins.      Apartments    will      be      ar- 
in    suites    of    from    two    to    six 
Construction    will    be    fireproof 
throughout    with    steel    frame,    concrete 
walls,     floors    and    roof.       Interior    par- 
will   be  of  hollow   tile   and  metal 
lath     and     plaster.       Plans     provide     for 
•  ':     •  lei  itors,    i  o  mini  cleaning 
•Mi,-   generating  system   and 
-•      plant.       Interior     will     be 
in    pine    and    hardwoods    with 
special     finish    in    the    larger    suites    to 
e  taste  of  the  tenant-.     Exterior 

:  ling    will    p   olba    I; 
•  '•'•■m     plasti  „„.„. 

-      in  ole    of    tiie    work 
irog 

<  ontracts  Awarded. 

SAN  -Apartment 

1.    *72.- 
and      Carey. 

-  National    Bank    Bldg 

3'   -all     Dol liver.      Contractor, 
ibs,   110   Jessii     streel     S     i ' 
;■■  ii  •■.   J72 
BONG     BEACH,     LOS    ANGELES 
■     -     housi 
I 
calf  and   Davis  v.  e      L    A 

Edward    T.    Hatfield.      Contrac- 
«     Forrest,  2161  Olive  SI  ,   i.    A 


BANKS. 

VNOELES,      CAL     .Bank      addi- 
torj       nd 


■v     Bergstrom,    Si  i  urll  s     Bid  L      a. 

Citizens'    Si  of   Los 

Angeles.  Tli  is  work  has  been  men- 
i  i.in,  ,i   i  ei  e  bel  on  I  eots 

were   first  commissioned   to  iri    the 

plans.  The  entire  first  floor  will  be  re- 
modi  led  for  the  bank  and  upper  Moors 
will  each  contain  sixteen  officer.  Con- 
struction will  be  fireproof  throughout. 
Exterior  walls  will  be  faced  with 
pressed   brick    and    terra    co  Metal 

window    sash    a  rid    frames    will    be    used. 
There    \\  ill    be      steam      hi   i         elevator 
service  and   a    vacuum   cleaning 
Plans  are  complete  and   figures   will     be 
called    foi    ii  i    om  ' 

Contracts  Awarded. 

RIVERBANK,  STANISLAUS  CO., 
CAL. — Bank,  3  storj  and  base,  brick 
ind    steel,    $2  i '      II 

Russell,  Humboldt  Bank  Bldg  S,  F. 
Owners,  First  National  Bank  of  River- 
bank.  Contractor,  II.  A.  Hansen  Fres- 
no. This  contracl  calls  for  the  plain 
and  reinforced  concrete  work,  brick 
work  and  carpentry  work.  owners 
will    furnish    mn-t    of    the    materials. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


Wl  lOl  >S    CREEK,    SAN     MATE 
CAL.  — iBridge,       reinforce,  Crete 

Cost     not     slated.        Engineer,      Countj 
Neuman,       Redwood       City. 

Plans   and 

,    construction    of   a 

reinforced    concrete     road      ,    ver 

W Is  Creek  in  the  Fourth  Road  Dis- 
trict have  l,ecn  completed  and  ap- 
proved    i'i     the     i  loard    of     Supei         n 

re  now  being   i  nd  will 

be  opened  by  the  Supervi  or  on  Sep- 
tember l.'.tl.  Plans  car  n  ecured 
from  the  County  Surveyor  al  Redwood 
Citj 

COLMA,    SAX      MATEO     CO.,      CAL.— 

.  ii    con- 

|  ',,.-t      n,, i      i-i. u  e  ;  Engineer, 

n,',i  m  hi.       Red  >v I 

Ownei        -  i  ii     Hi Plans 

Cor   an  erl    with 

co i  &re    complete    and 

now   oul    for    figuri  T    it    will 

Count:      Road    from 
n    be   se- 
,  hi ed     fro            '                              ej  or     at 
id  i 
SAX     CARLOS      INDIAN      RESERVA- 
TION,   ARI2  ml    - 

i  ,i"  i  neei . 
Wash- 
ington, State 
being 
li                                               i f   t wo 

■  'i'!i    are 
i ,  ■     San 

C  i  rlos    M  ■  •-,       on  Reserva 

■  ■ 

United  I  ,       ,       in      San 

i  ,,    , 
particu 

■  tc,    ca  i, 
i  .    the    Stipt. 

I 

in     Was 

An    official    propi      '  In      this 

CHURCHES. 

PORTLAND  i  i n        i 

ii     i 

■|       i 
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Holman.      The    building    im-    been    de- 
si  g 1 1 e 1 1   i i    ii lassie  style  wi tl 

1 md    exterior    walls    faced    with 

Califoi  ni  i  granite       I  lome   w  ill    bi 
eiad     with     ,  opper.       Interior     will    be 
finished    in    metal    and    stone.       Marble 
i    ii     ii,,    be    used    extensively.      Pla  ns 
ai ,    compl<  te    tnd   i  eadj    for    figures. 

RTEJEDLEY,  FRESNO  CO.,  CAL.— 
Chur,  i  tory,  fi i,  $'5,000  Archi- 
tects, Starbui  k  S  Clark,  Forsyth  Bldg., 
b'resno.  Owners,  First  Mennonite 
Church  of  Reedley.  The  building  will 
occupj  the  sil he  pri  enl  struc- 
ture which  will  be  moved  hack  on  the 
lol  and  used  for  Sunday  school  rooms. 
Main  auditorium  in  the  new  building 
will  have  a  seating  capacity  of  400 
peoiple.      I  ni,  i  in,    finish   will    be   of   pine 

and   redw I       Heating   and   ventilating 

systems   will    be    installed.      Exterior   of 
the  'building   will   be   faced   with   cement 
plaster   on   metal   lath.      Plans  ar, 
plete   and    figures    will    be   called    for   at 
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SAX      FRANCISCO  —  Packing     plant. 

3    story    and    base,    reinforced    concrete 

550,000.        Ari  hitect,       Smith        I  I'Brlen, 

Humboldt    Bank     Bldg.,    S.    F.      Onwers, 

Workmen    Packing   Co.     This   work    has 

been    mentionede   hi  re    I  efore    alien   the 

ii      ii  eel     was     first     commissioned      to 

prepan      plans       Tee     building    will    be 

;    on    the    north    line    of    Harri  son 

street     between     4th     and     5th      streets, 

,  overing   a    la  rge   a  i  •  a       Fir   I    floor   will 

ontain  gem    a  I      offii  e   .     sh  ipping 

ment    a  nd    stoi  a  ge    -  p  ice       Upper 

:  «   '     ii s     will     contain     the     packing 

plant     and     cold-storage     ms.         The 

I,        lab    typi     "      construction    will    be 
n   ,   I.     T    ,  i ,    will  be  a   large  amount   of 
i  ,  .        required        Exterior 
oi    the      i'   Iding   will   be   faced    with    ce- 
ment   plaster.      Plan's    are    ;omplete   and 
figures     ■  ■  ,■    being    taken. 
s.\x        R  '.a.   i.-,'i  •    -i..,u,  dry,    2     =tory 
base    brick,  $2,500.   Architect,   none. 
Pi    ,  i     .1     .  Smith,      739      Fol   om 

s :.    S      K      The     building     will     be 

,  . ,    i ,  d    on    \\  ,    i    Pitch    streel    south    oi 
Folsom   covering   an  area    of  25x70   feet. 

I  ni,  i  .,,      of    the    sei  ond     floor     will      he 

i   ;    in    pine    throughout.       Special 
mi  will    be    in-ii  lied.      Exterior 

ol     i    e    build  ing    will    be    ,  ovei  ed    with 
i  em,  ni     plaste      on     metal    huh.      Plans 

I I  ompete  and   i  he   work    will   he  done 
n-     I ,.,       i .  i '  ,,i        \i  i  i,i  M  i       1 1  ,■    now    l,i- 

i,'     'ii. 

s  M  EM,     ORE       u  a   el  storj 

I  i'         i,  !-.        Cost    not      ;i  led.     Ar- 

i-h  ,  n    I.     Leg,    Am.  «  ,,i  i   ,    ii', Ig 

P    i        Ow  nei       R,     i'      Boise        The 

v.  iii    he   er<  ,  i,', i    ii'  a  ■■   i  he   rail  - 
"     i     tracks    and     will     covei     .mi     an   i 

■1  .,l,,l.        !',,;,     ,,||,1  ion      will 

e  extra      <     >  i  nterior   finish    will   he 

o  i      oul  Metal      window 

a     '.iii    i         ■       will      i     n,i       There 

■..  ill     ;,,      fireproof    floors        Exterior     "i 

i  ■  i  ;  I  ii"     will     be    fai  e  I     wil  h    ce- 

menl    Plan      completi       i. 

i"  i,  ■ , 
PEARL      11  Milan:,       Hawaii 
, ,  . i -  forced   concr e i , ■  con- 

u   1 1, ,n      •''   .,  ■ 'in';  in,-,'!'-.     Bureau 

i     :    Docl        v  Ington,    D.   C, 

'    ■     ■  i   i      ,1  ,  i .  Government. 

Plai       'i  nd    specifica  tioi        plete 

ni"'i    i  ■  i   ■       i :,i    storage 

p1    ni    I,,    be   erected     ,  i    the    Naval    Sta  - 

Pi       >     1 1  1 1  ",,         Pla  n      ■ 

i    an,' n,     ,    ,        i  ■.  1 1  ■ i 
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¥ards  and    Ducks  al    Washington,  D.  C, 

■a    from   the  C  of  the  Naval 

51  ation    ai     Pe   ri     Harbor.      Bids      will 

opened   ,,n   October    18th.     An   official 

i  hi    the   heading   of 

I    Advertising    in    this    issue. 

SEATTLE,  WASH.  —  Warehouse,  7 
'nd  lis,-,  reinforced  concrete, 
:<  I -."i.iiiin.  Architects,  Saunders  &  Lair- 
ton,  Alaska  Bldg.,  Seattle.  (  iwners,  A. 
1  I  i  hi  ach  .^  '  ',,  The  building  will  be 
erected  ai  thi  corner  <,f  First  avenue 
md  King  street  and  will  cover  a  large 
ground  area.  Construction  will  he  fire- 
pi,  ml'    throughout    wtli    reinforced    con- 

ete  wall  ,  doors  and  roof.  Interior 
partitions  will  be  of  hollow  tile  and 
metal     lath       and       plaster.       Fireproof 

is.    metal    window    sash   and    frames 

are  specified,  There  will  be  elevator 
ervice,  steam  heat  and  psreel  chutes. 
First  Hour  will  he  arranged  fur  tne 
',  nerai  offices  of  the  company  and  wil! 
be  handsomely  finished  in  pine  and 
hardwoods.  Exterior  of  the  building 
v.  ill  be  faced  k  ith  i  emenl  plaster.  Bids 
lie  now  being  taken  for  the  genera] 
construction.  Figures  on  the  plumb- 
ing, heating  and  electric  work  will  be 
taken    later. 

SEATTLE,  WASH.  —  Cold  storage 
.  '  i  ■  house,  2  ■  i  ,u  '-  .I  mi  base,  rein- 
forced   concrete,    $1. ,000.      Architect. 

Paul  P.  Whitman,  Central  Bldg.,  Seat- 
tle. Owners,  part  of  Seattle  Commis- 
sion, This  project  is  a  part  of  the  Se- 
attle Port  Commission's  plan  for  the 
East  Water  Terminal.  The  building 
will  he  constructed  in  two  units,  each 
of  which  will  ,nst  about  $500,000.  Plans 
"i  the  first  unit  are  now  underwaj 
When  complete  the  building  will  have 
i  capacitj  ,d  2, :arloads.  I  Inly  pre- 
liminary -ketches  have  been  prepared. 
Further   details    will    In-    given    as    plans 

.  ,  ,  , ' :  I  e  S 


PLATS. 

SAX  FRANCISCO  —  Flats,  ^  story 
and  bas  e,  l  rame  $  1,500.  Ami,  itect, 
None.  Owner,  Conrad  Young,  North 
Point  near  Polk  si  rei  I  Tl  e  i  uilding 
gned  to  contain  two  Hats 
,  n,|  will  covei  in  ii,a  of  23x53  feet. 
Interior  finish  uiil  be  ,,('  pine  and  red- 
v.  ood.  Some  lai  Iwood  Boors  will  he 
.,  e  !  Each  Hat  will  have  a  30  gallon 
oiler  Open  fire  places  will  I  e  used 
in  the  living  room?.  .Mantels  will  be 
i  f  tile.  Tile  wainscot  will  be  u  ed 
in    the    I  ath    rooms     ,  nd    ki  i  Chens        E  s 

-  ,  of  the  house  will  be  covered  »H! 
rustic  and  shi-plap.  Plans  are  cum- 
'  and  in  the  hands  of  the  ow  net 
v,  .   ,,    Mill    do    I  he    work    by    I  Lav    l.alior. 

SAX   FRANCISCi  i    -Flats    2   story   and 

,  ,  .  fr  i  me,  $  1.800  Architect  none 
,  lv  m'  d.  I  I,  Thorup,  il  I-'  I  California 
■  i ,  eel  T  e  building  will  he  i  re  del 
on  t  '■  v,  •  -i  i,le  ,,i  until  avenue  north 
,,f  i  lalifo  nil  1 1  eel  and  has  been  de- 
signed  in  contain  two  modern  Mats  of 
live  rooms  and  bath,  Interior  finish 
v,  ill    he    of    pi  ue    with    some    elm    panels. 

i !  i  rdvt I     lloors     will       ■•    used     in     the 

principal     i Each      living      r 

v.  ill    have   a    I,  rge   open    lire   pla,  ,-   a  nd 

i  rick   mantel      Bath    r ns   will   he  fin- 

,  '  .ii  tile.  Exterior  of  the  building 
will     i  e    co\  '■  ed     wi  th     ru  i  Ic     i  ml    ce- 

meiii     plaster     oi til     lath.       Brick 

>  ,   i   ei     i  a  -e    will    be    u  ed.      Pla  ns    a  re 

ipleti      ami     the     work     a  ill     he    done 

by    Hay    Labor. 

sax  FRANCISCO  Flats,  ::  ttory  and 
base,  frame,  $5,000.      \, ,  hitei  i.   William 
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Kleeman,  tSS  Page  Si  ,  S,  F.  i  iwner, 
Junes  Hasan.  The  building  will  'be 
erected  on  a  lot  19x65  feet  on  the  east 
side  of  Elgin  street  north  of  Dufboce 
avenue.  There  will  he  i  ree  Hats  of 
Bve  rooms  a  nj  bath  each,  i  nl  erior  fin- 
ish will  be  of  pine  with  some  rim  pan- 
els. Hardwood  floors  will  lie  used  in 
the  living  room--.  Each  living  room 
will  have  an  open  fire  place  with  tile 
mantels.  Vestibule  will  be  finished  in 
on  ile  and  mosaic.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
figures    are    being    taken. 

SAX  FRANCISCO — Flats,  2  =to  and 
base,  frame,  $4,500.  \r  itect,  none. 
Owner,  J.  Johnson.  489  9th  Ave.,  S.  F. 
The  building  will  cover  an  area  of  25x 
6  I  feel ,  e  nd  has  been  des  igne  i  to  ion- 
tain  two  modern  live  room  dais.  Inte- 
rior finish  will  he  of  pine  and  elm  pan- 
ids.  Hardwood  floors  will  be  used  in 
tlie  principal  rooms.  There  will  be 
open  tire  places  and  tile  or  brii  rial 
tels.  Bath  rooms  will  have  tile  wain- 
scot. Exterior  of  the  building  will  be 
i  hi  iied  with  rustic  and  cemi  in  plaster 
on  metal  lath.  Plans  are  complete  and 
i  i  work  will  be  done  'by  Day  Labor. 
All    materials  are  now  being   purcl  ased, 

SAX  FRANCISCO— Plats,  alterations 
and  repair,  2  story  frame.  $3,000.  Ar- 
■  G.  A.  Berger.  13S  i  'eta  via  St., 
S.  F.  owner.  J.  P.  M  ira  -  sou .  3031  22nd 
St..  S  E.  This  work  will  consist  of  the 
addition  of  one  story  to  the  present 
building  ami  extensive  alterations. 
1 1  i  .  i  in  the  work  will  be  new 
plumfbing,  painting,  plastering  and 
electric  work  as  well  as  new  interior 
finish.  Exterior  of  the  new  portion  of 
the  building  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  complete 
and  work  will  be  done  by  Day   Labor 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Flats,  2  story  and  base,  frame.  $5,000. 
Architect,  Sidney  B.  Newsoni,  Nevada 
I  lank  Rldg.,  S.  F.  Owner,  Mrs.  \l.  A, 
Lindbloom.  The  building  will  be 
erected  on  the  south  side  of  Parker 
avenue  near  Hillegass  and  will  con- 
tain two  five-room  flats  with  baths. 
Interior  finish  will  'be  of  pine,  rei  wood 
and  some  hardwood.  Each  living  room 
will  have  a  large  open  fire  pine  and 
brick  or  tile  mantel.  Hardwood  lloors 
will  lie  used  in  the  principal  rooms. 
I'm  i  rooms  will  have  tile  wainscot. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
Plan  are  being  prepared  and  figures 
will    shortly    lie    taken. 

(lAKl.AXIi.    CAL. — Flats,    2    story  and 

i-a    e      i'i  ame,     '$8,500.       Architect,     Earl 

!'.,    Scott,    Humboldt    Bank    Rid-,  .    s     F. 

Owner's    name    withheld.      The    building 

■     erected    on    Linda    avei     i      and 

i  been  designed  to  contain  four 
■apartment  Hats  each  of  four  rooms. 
bath    and    sleeping    porch.      Interiorfln- 

isb    will   1 f  pine  a  nil    redv  Ha  rd  - 

w I    lloors    will    be    used    in    the    living 

Tin  re   will   lie   open     it  e   places 

and     tile     mantels.        Bath      room       will 

ave  composition   ti ■    wain- 

scot.     Each   apartment   will  i    wall 

I  •■  I  A  hot  water  system  e  il  e  in- 
Stalled.      Exterior   of   the    build 

i  ii  ed    with    brick   vei  ru 

tic.       Plans    are    beiim 


GOVERNMENT  WORK  AND 
SUPPLIES. 


PENDING    PROJEC1 

follow  ins     project  - 
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which  »eie  opened  mi  dates  indicated 
below,  a:e  pending  in  the  office  01  thi 
supervising  architect. 

i  'a  per,  w  i  o  construe)  ion,  complei  e, 
April     7. 

Fresno,  i  !al.,  hoisl  way  a  nd  freigh  i 
lift.  July   IT. 

di  is  i       Valley,       Cal.,       coi     Ei 
i  omplete,   J  on.-   30 

t  (rand    Junction.    Colo., 
omplete  July   ill. 

l'oea  teiio,  pi, i  .,,,  eonsl  no  t  ion.  com- 
plete    May    28. 

San  Francisco,  Cal;,  subtreasury,  el- 
ectric   vault     system,    June    20. 

ltive.-si.n-,   Cal.,   Post   Office. 

The  South  we  stern  i  tonstrucl  ion  Co., 
12?  i  'eoi  ra)  Bldg.,  Los  Angeles ,  Cal., 
v.  o  la  .sthe  contract  for  the  construc- 
tion of  the  U.  S.  post  office,  Riverside 
CaU,  will  use  lighting  fixtures  manu- 
factured by  the  Reading  Chandelier 
Works  in  lieu  of  the  California  Fix 
tare  Co.'s  fixtures  whose  order  can- 
not    be    tilled.       No    change    is     de    in 

tin-   eon!  mi  i    i 

S|Mirs    mid     Siding,    Fort     Russell. 

All   bids  received   for   the   

Hon  oi'  railroad  -puis  and  sidings  at 
I'm  I  I  i.  A.  Russell,  Wyo..  have  been 
rejected.  All  offers  were  considered 
excessive. 

Valves,     Hello    Fo-urche    Project. 

T'  e    follow  ing    bid      were    opem 
the    r     s.     Reclamation    Service    under 
advert  isemenl    No.    -i  3,    for    I'm  n 
balanced     regulating    valves       fot 
1  el  le    Fourche    project  : 

Advance  Machine  Co.,  Los  Angeles. 
Cal.,    $85;    21    days. 

Ma  ine   Mai  hine    Work-.    Los    Ai 
Cal  ,    $90;     I  1    days. 

t'n   i  in     Engine    Works.    %  1 .",  1  ;    II    da 

A  1 1  del  tveries  Los  Angele  ,  Cal 
Can»l   Commission   Awards. 

Awards  have  been  made  during  the 
pas;  week  by  the  general  purchasing 
officer  of  the  Isthmian  Canal  Com- 
mis  ion  for  furnishing  supplies  for  the 
Panama    Canal   a      follows: 

Under    circular    T7S.    2    floating 
sons,    bids    opened    July    21. 

Union  Iron  Works,  San  Francisco, 
Cab.    for    1    caisson    only,    $330,760. 

tor    the    2d    caisson    have    been 
i    i     ted     and      no     purrhai  e       will       be 

Hi, nil 

Canal   Circular  No.  7!i:t. 

The    Isthmian    Canal    Commission    will 
•  all    for   bids   under   circular   793,   open- 
ed   September    17.    1913,    for    the    follow 
Ing    material   and   supplies: 

'  'i.i  i ,  296956  lbs.  materia  I  i  i  ipn  red 
fin-  hi  pedo  si  orehouses,  I  'a  na  ma  t  '■<  n  I 
fort  idea  linn  .  i  ""I  i  russes,  a  ml  miscel- 
laneous   iron    wm-k. 

i  'lass  2,  i  )ne  track   pile  drivei       CI 
::,    93,  175      teel   i  einfoi  mm' 
1.     Inn    bum     hi  ndle    i  hovels. 
inn    raili  o, o!    pii  ks       i  'I,-.-  -    i»,    i  2,600    lbs 

cone   in  CI  i      29,  i n 

■ 

steel      l:i  -ps  I  'la    La     9,      1 

I dies  Class       In,       8,1 lb 

likes.        I  'lass        11.       11'        pi 
blacksmith    forges.      Class    12,    I  _'    rivet- 
ing   forges.      Class    1 3,    30 

Clas      1  I.    I  I, i    ft.    hoisting 

cable      '.       i'n I     23,000     El 

steel     e x t   a     Hexih le     cable,     3 

.  i      '..'.mi    ii     straight     link    blai  k 

mi      I     '  i        hi      link 

■' ".i    .-.     I  6,     I'"     iro ■ 

crew    end      tandard   ,;   In     md 

1 1;     ■■an     ■mm       it  and    '  ■ ; 

ed   faced         In       Cla        17,   1 00    i 

ton     ■■  i  ea  :  ■■     cups.       i  'l-.IS-      i  ■  ,     600     g  i 

ii.ii         mi:     t9,  60  roofing  brush 
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em      Class    20.    96    whitewash    brushes,    9 

Class    21,    800    lbs.    Cold    ladled    and 

mi    lbs.    hot    rolled   sheet   copper.      Class 

■.ma    lbs.    solder.       Class     23,     ."..niiii 

liquid    coal    tar.      Class    24,    15,000 

white   zinc   in   oil.      Class   2'5,   30,000 

I1         foundry    slab    zinc.      Class    26,    24,- 

bs.   ammonia   alum.      Class   27,    6*5.- 

lump   sulphate  aluminum,    class 

gals,     black     asphaltum     paint. 

',     aa  Is.    black  jacket    mm  me] 

cia   s    30,    1. lbs.    lamp    black    in    oil. 

II,    600    lbs.    yellow   ochre    in   jap- 

■  II       Class    32,    3150    lbs.    burnt    sienna    in 

.'lass    33,     100    lbs.    red    Vermillion. 
14,    .'."'ie    gals,    ra     wlinseed     oil. 

"■m     1. lbs.    putty    in    Oil.       Class 

30,    doors    and    windows    for    all    control 

'ines.     Class  37,  2,410  lengths  untreat- 

dles        Class    28,    1,9'60   lengths   creo- 

I   pibs      clas     39,   3.100  pieces  long 

i    yellow   pine   or   Douglas    fir,    rough. 

I",    a    quantity    estimated    1,275,- 

ft.    B.    M.    long    leaf    yellow    pine    or 

I  louglas    fir    lumber. 

Canal   circular  7!M. 
'I'm-    Isthmian    Canal    Commission    will 
open     bids     September     19.     1913.     under 
i  mil    circular    No.    791.    for   the    follow- 
ing   material    and    supplies: 

i'Ii    s    1.      22. Sim    lin,    ft.    cast-iron    bell 
ouot      pipe.      12-ft      lengths,      and 
littings      consisting      of      tees,      cuveu, 
e    .■-,     a  ml     reducer  -. 

2.  13    iron    body    gate   valves. 

3,  i:'. .inn   [bs.   jute   for  cai  t-iron 
ii    mints. 

t.      lis    frames,   casement  doors, 
and    screen    sai  'Ins. 
Phoenix,    Ariz.,    Vault     Shelving. 
i     '     following   bid-   were   received   by 

II  e  supervising  architect,  Treasury    De- 

.  mmil,  Washington,  D.  C.  for  in- 
-iilling  metal  vault  shelving  for  U.  S. 
ni  office  and  court  bouse,  Phoenix, 
Ariz.: 

Watson      Manufacturing     Co.,     James- 
■  in    XT.    Y.,    $1,487. 

e  Steel   Fixture  Manufacturing  Co., 
Topeka,    Kans.,   $1,5125. 

The    Canton     Art     Metal    Co.,    Canton, 
'      in.    $1,T99 

mil   \im.ii  Construction  Co.,  James- 
town,  N.   Y..   $1,815. 

Art     .Metal    Construction    Co.,    James- 
town,   .X.    V..    $1,815. 

Art    Metal     Construction    Co..    James- 
■      o.    X      Y  ,    $  M   'I 
lie     Van     lnim     Iron     Works.    Cleve- 
mhkv    $::.11T. 

Canal   Work. 
The    Secretary     of    the     Interior     has 

|  ded     i  ■mil  ra.  1      I  o     Kllsw  orth     Kisner 

Construction     Company,     of     Pittsburg-, 
in,     the    construction    of    a    por- 
"o    of    tin-    East    Canal.    Uncompahgre 
irrigation   project,   involving  ap- 
proximately   88,000    cubic    yards    of    cx- 

■  ■  ■    i  I  noi      in      up m       CUt,     a  ml     5,5 llbie 

overhaul.     The  contract   price   is 
I72.i50. 
Grand   Valley   Irrigation    Project. 

The    Secretary     of    the     Interior    lias 

■   i    the    i  ;•■■  i  i  in  ii  ion    Service    to 

"  ■  ion  da  in  a  mi  appur- 

in    si  ine;  in  es  for  the  Grand   Va  tie] 

■  Colorado.     The  woi  k 

■■■     i in    order    In    lake    ad- 

tage   "i    the   pi  esent   low   wa  1 1 
mi       It   is   estimated    that    it    will    cost 

a    ■  i '  ■     $375  000 


HALLS  AND  SOCIETY  BUILD 
INGS. 


VA.xci  itjver,    i:     C-   Armory,    I    and 
i  orj     ami     base       Clast     A    construe- 


14 

tion,    $200, '  '  '  l'J       * 

Fowler.  Pacific   Bldg  :     Own- 

ers, Province  of  British  Columbia.     The 
building  is  to  be  erected  on  Grandvlew 
avenue    covering    an    area    of    over    200 
i  action  will   be   are- 
proof   with   a   complete   steel   frame  and 
,,,      walls      Of      brick      fared      with' 
:    brick   and    terra    cotta.     Funds 
for  the  construction   are   not   yet  avail- 
able.      Further    mention     will     be    made 
of  this  work    when    figures    ailed. 


HOSPITALS. 
Contracts  Awarded. 

SANTA  ANA,  ORANGE  CO.,  CAL. — 
Ho  pital.  2  story  and  base,  reinforced 
concrete.  $44,944.  Architect,  Frederick 
H.  Eley.  Register  Bldg..  Santa  Ana. 
Owners,  Orange  County.  Contractor, 
Chris  Me-Neil,  Santa  Ana.,  general 
construction  only.  Contract  price,  $44,- 
944. 

SAN  RAFAEL.  MARIN  CO.,  CAL— 
Hospital,  -1  story  and  base,  reinforced 
concrete.  $37,47.'.  Architect,  Thomas 
O'Connor,  San  Rafael.  Owners,  Marin 
County.  Contractor.  Peter  Hamilton, 
San     Anselmo.      Contract    price,    $37,472. 


HOTELS. 


SAN  FRANCISCO— Hotel,  3  story  and 
base,  brick  and  steel,  $75,000.  Archi- 
tect, 'B.  R.  Christensen,  Grant  Bldg.,  S. 
F.  Owner,  Mary  Marsicano.  The 
building,  which  was  originally  de- 
signed for  a  four-story  structure,  will 
be  erected  at  the  southwest  corner  of 
Broadway  and  Grant  avenue.  There 
will  be  several  stores  besides  the  hotel 
lobby  on  the  first  floor.  Upper  floors 
v,  ill  contain  in  the  neighborhood  of 
125  guest  rooms  and  a  large  number  of 
Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  steam 
heat,  elevator  service  and  a  hot  water 
system.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  .Marble,  tile 
and  ornamental  plaster  will  be  used 
in  the  entrance  and  lobby.  Stores  will 
.have  patent  fronts  and  plate  glass 
windows.  Exterior  of  the  building 
will  he  faced  with  pressed  brick.  Plans 
have   been   prepared. 

SAN  FRANCISOO— Hotel  and  stores, 
5  story  and  (base,  reinforced  concrete. 
not  stated.  Architect,  C.  A. 
dorffer,  Humboldt  Bank  r.ldg.,  S. 
trmel  Fallon.  The  build- 
in-'  will  4>e  erected  on  the  south  line 
of    Market    -•  ady,   covering 

an  area  of  of  34x124  feet.  There  will 
ires  ami  the  hotel  entrance  on  the 
first  floor.      Upper  floors   will   be  divided 

ii     i and  interior 

finish   will  be  of  pirn  rood   with 

some    ha  !    ornamental    plas- 

provide  for 
steam  I   a  hot 

water  .I     have 

cement  Ex- 

terior   of    the    build  .,     faced 

with  cement  plaster.  Plans  are  com- 
plete and   figui  •  ■:-   an  i  ken. 

san    i'i:.\..  itel    addition,    4 

story    .w  oncrel  e, 

Jl'o, H       Skidmore, 

Bl<  r       Owner,    John 

erks       Thi         ulldlng      will      be 

erected    on    T(  east     of     1th, 

i  g 

opei  i  \     ot         i        a  me     owner    on 
i    street.      There    will    be    In    the 
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neighborhood    ol    and 

baths     in     the     ni   \     \ oi         i 

linisii     will    be    of    pine    and     redwood 

Plans   provid team 

ami    cold    running    wat  er    will 

plied    to    till    rooms.       Exterior    of    the 

building    will     be    faced     with     cement 

i'i.i    tei       Plans  are  complet  e  and 

for    figures. 

I  i.Mvl.AXI  I,  CAL.  Hotel,  3  story  and 
base,  brick.  $15,000.  Architecl  ' 
Citie  Home  Builders,  L754  Broadway, 
Oakland.  Owner,  L.  Berkovich.  This 
'building  will  be  erected  at  the  corner 
of  Second  and  Broadway,  and  will  be 
arranger  for  stores  on  the  first  floor 
■and  hotel  fo albove.  Interior -fin- 
ish will  be  of  pine  throughout.  All 
rooms  will  have  hot  and  cold  running 
water  and  steam  heat.  Bath  rooms 
will  have  cement  floors  and  tile  wain- 
scot Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Stores  will 
have  plate  glass  display  windows  and 
patent  store  front.-.  Plans  are  com- 
plete  and    figures   are   being    taken. 


Contracts  Awarded. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel,  $43,690.  Ar- 
chitects, Nelier  &  Skilling,  Garland 
iBldg.,  D.  A.  Owner,  W.  II.  Wagner. 
Contractors,  Alta  Planing  Mill  Co.,  S30 
McOarry  St.,  Los  Angeles.  Contract 
price,    $43,690. 


LIBRARIES. 
Contracts   Awarded. 

BAKERSFIELD,  KERN  CO.,  CAL— 
Library,  2  story  and  base,  brick  and 
concrete,  $20,000.  Architect,  Orville 
Clark.  Brower  Bldg.,  Bakersfield.  Own- 
ers, Citj  ol  Bakersfield.  Contractor, 
F.  J.  Amweg,  244  Kearny  St.,  S.  F.  Con- 
tract   price,   $20, 


POST  OFFICES. 


SAN  FRANCISCO — Painting  Custom 
House.  Cost  not  stated.  Architect, 
Oscar  Wenderoth,  Washington,  D.  C. 
Owners.  United  states  Government. 
Plans  havi  been  reci  •■,!  by  Supt. 
.Roberts.  Post  Office  Bldg..  S.  F.,  for 
the  interior  painting  of  the  United 
Stat,:-      Custom       House      in      this     city. 

Bids   will   1 pened    in    Washington,  D. 

C.  on  September  24th.  Plans  and  speci- 
fications can  be  secured  from  Supt.  of 
Construction  Roberts,  Post  Office  Bldg., 
S.  I'.  An  official  proposal  appears  in 
inol    et    column   of  th  is   is   ue. 

SAN  FRANCISCO  Vault  construc- 
tion Subtreasury  Building,  $53,648.  Ar- 
chitect, Oscar  Wenderoth,  Washington, 
1 1.  C.  0  in  n<  i  s,  i  fnited  Sta  tes  t  iovern- 
ment.      Bid;    opened    in    Washington   on 

.-    i ow    i  Irant     t  i  i 

e  va  nil  u  .ok  a  i.  i  he  Subt  i .  as  ury 
at  $53,64>8;  and  the  York  Safe  and  Lock 
Co.,  STork,  Pa.,  low  on  the  vault  en- 
trance!    it    p37, ' racts    have  not 

been  a  n  a  rded.  A  complete  list  of  1  hose 
Bgun  appea  rs  undei  tin  eadlng  of 
.-'  i  c    Fra  m  Iseo    in    i  h  Is  Ii 


RAILROAD  CONSTRUCTION— 
AND  EQUIPMENT. 

RICHMOND,    CI  INTRA      Ol  1ST  \       Cl  I 
CAL      Pa     engei     station,    I    story 

b' •     ind      teel     $30, Archl 

teel     Architectural     Depart  ment    South 


Wednesday,     Sepl     L0    1913, 

ei  n    Pacific  i  !o  .    Flood    Bldg.,  S.    F.  own- 
Southern     Pacific     Co.       Announce 
"'  nt   has  been  ma  di    that   th  is  company 
ect  a   neu  building   a  I    Richmond 

omJbinal  Ion     freight    and 

v.  .  II     be    rem, 
a     different     loi  s  tion     a  rid     used     for    a 

freight     se.       Additional    trackage    is 

being  planned.      Details   ol 
will    be   gi\  en    la  ter.     I  !onstructlon    will 
probably     be    underway      inside      of     a 
month    or   six    u  i  i 


ml 


RESIDENCES. 

ALAMEDA,  ALAMEDA  CO.,  CAL— 
Ri  idence,  I '■_.  story,  attic  and  base, 
frame,  $4,000.  Architects,  H.  Geilfuss 
16  Kearny  St..  S.  F.  Owner's 
name  withheld.  The  dwelling  will  con- 
tain six  rooms,  sleeping  porch  and 
bath,  and  is  to  be  erected  in  one  of  the 
select  residence  sections  of  Alameda. 
Interior  finishings  will  be  of  pine  and 
hardwood..  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile. 
The  hath  room  will  have  composition 
floor  and  tile  wainscot.  There  will 
lie  an  automatic  water  heater  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    being   prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
Residence,     2     story     and     baJse,     frame. 

$5, Architect,    none.        Owner,      J. 

Brown  Schuyler,  Solano  Ave.,  Berke- 
ley. This  dwelling  has  been  designed 
for  a  nine  room  house  with  bath  and 
sleeping  porch,  ami  will  be  erected 
mi  Marin  Ave.,  near  Freeno  St.,  Inter- 
ior finish  will  he  largely  of  pine  with 
hardwood  floors  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  'brick.  An 
automatic  water  heater  will  be  in- 
stalled. Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who    will    do    the    work    by    Day    Labor. 

OAKLAND,  CAL. — Bungalow,  1  story 
and  base,  frame,  $3,000.  Architect. 
Leonard  H.  Ford,  :M36  Center  St.,  Ber- 
keley. Owner.  A.  M.  Duncan.  The 
dwelling  hi  to  be  erected  on  Kingston 
avenue  and  will  contain  six  room's, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  principal  rooms.  There  will  be 
furnace  heat  and  open  tire  place.  Man- 
tel will  be  of  brick.  Tile  wainscot 
will  be  U'-cd  in  the  bathroom  and  kitch- 
en. An  'automatic  water  heater  will 
be    installed.       Exterior    of    the     house 

will   be vered    with   cement   planter  on 

metal  lath.  plans  are  being  prepared 
for    the   'work. 

BERKELEY,  ALAMEDA  CO..  CAL. — 
i  dence,  I  si  ory  and  base,  frame. 
$7, .".(in.  Architect,  Olln  S.  Grove,  2911 
Telegraph  Ave.,  Berkeley.  Owner, 
c  Huxley.  The  house  will 
be  erected  In  Elmwood  Park  and  will 
contain  8  or  9  i  ooms,  several  baths 
and  leeping  porch.  Inferior  will  be 
finished    in    pine    hardwood    and    white 

enamel.      Hardwood    doors   will   i sed 

in    the    principal    rooms.      Bath    r ns 

will    haie    composition    u 'S    and    tile 

it.       There     w  ill    he     a     central 

lieatlng  system,  probably  furnace  heat, 
and   open    Hre    places,     Mantels   will   be 


Wednesday,     Sept.    10    19] 

..t    i  ilr  and  brick.      An  auto 

will  be  in  tailed.  Extedior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath,  Plans  are 
nearlj    complete  i    soon 

in-   called   for. 

OAK  LAND,    CAL       K. 
and   base,  frame.     Cost   not    stated.     Ar- 
chitect,    none.       Owner,     P.     M,     Fisher, 
principal       Polytechnic       High 
Oakland.      The    dwelling   will    be 
c.l    on    '  11  a  nge    si  i  eet,    near    Pen  ml 

■  ii     .It"  igned     to     contaii        even 
rooms   and   bath.      Interior    will    be    tin- 
in    pine    with     some     elm     panels 
ami     hardwood     floors.      There    will    be 
a    large    open    lire    place  e    living 

i with    brick    or    tile    ma  ntel.      i  la  1 1 

room  will  have  compi is  tion  floo  ind 
tile  w|unsco.t.  An  jau'tom!a,tic  water 
heater  and  a  vacuum  cleaning  system 
will  lie  installed.  Exterior  of  the  house 
•will  lie  covered  with  cement  plas 
metal  lath.  Plans  are  compli 
in  the  hands  of  the  owner,  w  .  :-  ink- 
ing  figures   on    tlie    work. 

OAKLAND,  CAL — Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, A.  W.  Smith,  Hi"  i  Bra 
Oakland.  Owner.  .Mrs.  A.  C.  Jessie. 
The  dwelling-  will  contain  seven  room., 
bath  and  sleeping  porch,  and  will  be 
ire  i  ed  mi  M  Ira  Vista  ave In- 
terior  will  be   finished   in   pine  and  red- 

w i.     with     some       hardwood       floors. 

There  will  be  an  open  Are  place  in  the 
living  room  with  tile  or  brick  mantel, 
Bath     room     will     have     till  ot. 

Tile  will  al'.o  be  used  in  the  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plan  are  complete  and  figures  are  be- 
ing taken. 

BERKELEY,    A  I .  \  .\l  Hi  >.-\    CO.,    CAL— 
'Residence,     2     story     and     base,     frame, 

(3,5 Architect,    Olin    s     Grove,    rail 

Telegraph  avenue,  Berkeley.  Owner* 
Mr.  Ochletree.  The  dwelling  has  been 
designed  for  a  seven  room  house  and 
will  be  erected  on  Bonita  avenue.  In- 
terior finish   will   be  largely  of  pine  and 

redwood.      Ilardw 1   floors  will  be  used 

in    the    living    room,    dining    room    and 

■ ption    hall.      There    will    be    furnace 

heat  and  open  lire  places'.  M  mteli 
will  be  of  brick.  Tile  wairoseol  will 
e  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will 
stalled.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  tnel  id 
:  i '     ;        ■    i       i    ng    pre-pari 

PIEDMONT,    ALAMEDA     CO 

ace,  -  story  and  base,  frame, 
$  1,500.  Archttei  t,  Cla  ude  B.  Barton; 
Security   Bank   Bldg-,   Oakland.      Owner, 

E     P    1 1., list. .a,     T [welling   ha;      •  en 

ed  for    .      >■•.  .ii    i ii 

bath  and  sleeping  porch  and  will  be 
erected  in  Piedmont  .Manor,  Interior 
finish     will    be    of    pine    a  ml    I  a  iod 

Hardwood     floors    will    be    used     in     the 
principa  l  rooms.     There  will  be         nace 
heat  and  open  Are  places.     Mantels  will 
ol      brick     and     tile.       Tib-     v 

e      u    e.l      ill      the      ha  11: 

•  n        Exterior     of     the     dv 
will    be    covert  d    wil  h    cemen  i  tei 

■  in     metal     lath.       Plan 
ami     figures     are     being     taken     on     the 
work. 

BERKELEY,    ADAMEDA 
Ri  e  all  era  I  inn    2    storj 

I Ai  chitei  t,   Olin   ■' 

291]   T'    • 

\     '  files.      This     work    will 

mi  erlor  and  extei  lor  n  01  k  a  ml 
is  to  1"  done  ii  •  e  preml  •  at  the 
corner  of  Telegraph  and  Oregon  - 
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T   ere    will    be    uew    exterioi     i  overing, 
c  hingles  and  cemen.1  .    inter- 

ior   finish,    pine    and    har< 
gas    grates    and    brick    mantels.    Work 
will  also   en  II  f,  :  ng,    plumbing, 

painting  and   electric    work.      Plans   are 
being  prepared. 

PIEDMONT,    ALAMEDA    CO      CAL 
Bungahm  .      1      -I  in  x      and      base,      frame, 
$2,500      Architects,    United   Home  Build- 
ers,   1762    Broadway,   Oakland.      Ownei 

United    Home    Buildei         Thi     I galoti 

will  contain  six  r us,  bath   and 

ing     porch.       Interior     finish     wlljl! 
mostly    of    pine    and     redwood        Hard- 
wood   floor's    will   im   used   in   the   princi- 
pa]   rooms.     There  will   be  a   Iargi 
fire     place     in     the     living     room     with 
brick    mantel.      Tile    wainscot     will    be 
used     in     tiie    bath     room    and    kitchen. 
An     automatic     water     heatei 
installed.      Plans    are    complete    and    the 
work    will    be   done   by    Day    Labor.      All 
materials    are    imw     being    purchased. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence.  2  story  and  base,  frame, 
$4,500  Archite  i.  A  J.  V.n  rick,  Blake 
Bldg.,  Oakland.  Owner.  F.  B.  Fern- 
hoff.      The   dwelling   is    to    be   ere. 

southwest  corner  of  Bonita  and 
Pamona  avenues  and  has  been  de- 
signed  for  a  sevi  n  room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish   will    i od    with 

some  elm  panels.  Hardwood  doors  will 
be  used  in  the  living  room  .  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Tile 
•  "i  vwilj  1  e  usee  in  the  bath  room 
and  kitchen.  An  automatic  water 
beater  will  be  in-tailed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing   pur. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Etesidi  m  e       !     story     and      base,      frame, 

$4, \>.     [tect,    Olin    S.    Grove.    291 1 

Tell  a   aph     avenue,     Berkeley. 
H.    J.    Knight.       The    dwelling    has    been 
•  :n   house  with 

'•■'  th     a  ml     sleeping     | a,     and     will     be 

e  ecti  l  in  Northbrae.  Interim-  finish 
will  be  of  pine,  redwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
i  '  heat  and  open  lire  places.  Man- 
tels will  be  of  brmk.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An 
:  ic  water  I"  aim  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plater  on  metal 
lath.      Plan-    are    now     being    prepan 

OAKLAND     CAL       B 
and  base,  frame.     Cost   not   stated.     Ar- 
•   litei  i     a      b    Donovan,    Security    Bank 
nd      i  i»  tier,  i  •    M.  i  irr.  Thi  • 
house   will         eri 

in    \  i  i  in  -    Point  -.i  ml   will   conta  in   in   the 
neigl  borhood     of    8    re  a  nd 

• 

with 

•ii    doors    in    the     living     room, 

.'  ning    room  and    n  cepl  ion   hall.     There 

will     be     turn: id      open      fire 

>laci  i  .ic    and 

1  le       Bath    i .-    will    have   tile    Boot  s 

e  used 
a    the    kitchen        \ n    au tomati i 
heatei     will    be    Ins  tailed       E> 

PI. I  lis     are 
' 
IIAK1.  \\|i       C   M.  Rl 

i '  r  me      Cost    nol      I,     Ar- 

Milwain    Bros.     Deiger    Bldg, 
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i       Owner,    Mrs.    A.    .1.     Larkey. 

mis,      has    been     mentioned     here 
w  mi    the    a  nil  II  eel  -    w  ere    first 

missioned    to    prepare    plans.       The 

dwelling    will    contain     10      rooms     and 
1  Interior    finish    will    be   of   pine. 

and        iii.lw is.       Hardwood 

floors      will     be     u  e     in     the      principal 

Bath     rooms     will      have      tile 

nil     tile     wainscot.       A    garbage 

ii'ir     will     be     installed,     also     a 

i     ■' Miuii   cleaning  system   and   automatic 

water    heater.       There    will    be    furnace 

mil  open  fire  places.     .Mantles  will 

.     of    ini.  k    ami    tile       Exterior   of   the 

i  w  elling    will    in \  ered    with    cement! 

on    metal    lath.      Plans   are   com- 

'    '       tnd    figures    are    being    taken. 

BERKELEY,    ALAMKHA    CO.,    CAL.— 

"  e,     2     Storj       and      base,      frame 

Architect,     Leonard     H.     Ford, 

in.    Center    street,    Berkeley.      Owner, 

G [ale.      The    house    has    been    de- 

-igii.d    for  a   seven   room   dwelling  with 

bail,    and    sleeping    porch    and    will    be 

mi     Benvenue    street.      Interior 

finish   will   be  largely   of  pine  and   red- 

I    with  some  elm   panels.   Hardwood 

floors    will    lie    used     in      the     principal 
There  will   be  furnace  heat  and 

in  Mantels    v,  ill    be    of 

tile.     Tile  will  be  used  in  the  bath  room 

and      kitchen.         An      automatic      water 

eater   will   also   be   installed.      Exterior 

nt'    the    house    will    be   covered    with    ce- 

mniit    plaster   on   metal    lath.      Plans   are 

ng    m  epa  red. 

SAX     FRANCISCO— Residences,     2,     2 

nd     base,     frame,      $.2,500      each. 

Architect,    none.      Owner,    J.    M.    Peters. 

ilboa   street.   S.    F.      These   houses 

will   be  erected  on  the  east   side  of  20th 

..nth    of    California    street    and 

is    ini  ii    designed    to    contain    six 

rooms    and     bath.       Interior    finish    will 

'  .     entirely    of    pine    with     some    hard- 

w i    floors.       Each    living     room     will 

•  an  open  fire  pi-ace  with  tile  or 
brick  mantel.  Tiie  will  he  used  in  the 
nns  and  kitchens.  Exterior  of 
w  ill  be  covered  with  ce- 
ment plaster  and  rustic.  Plans  are 
complete  and  in  the  hands  of  the  ownei 
who    will    do    the    work    by    Day    Labor. 

MI     mat.  rials    are    now    being   purchased. 

SAN   FRANCISCO— -Residence,  2   story 

•       frame,     $30, Architects. 

II     Geilfus   &    Son.   4(1   Kearny   street,   s. 
1"      i  iwner's  name  withheld.     The  house 
■     erected     on     property    on     Pa- 
.  iib-   avenue   near    Buchanan    streef    re- 
pun    lased    by    a    wealthy    Sacra- 
oman      The  lot  has  a  frontage 
ific    avenue    of     10     feet     and      a 
of    1 6-8    feel     I    .  nches,     am 

w  ill     cover    a     portion    al 

10x100    feet.      There    will    be    a    total    of 
:•'    room      and    four    baths    contained    in 
ise.      Interior    finish    will    be    of 
"  ■    oga  I--      birch,    w  hite    enamel 
n  i  mi  ntai    plaster.     Main    living 
1   i    rei  epl  ion    hall    will    be     fin- 
Empire    style.       Main     dining 
room    will    i  e   finished    in    red   gum   and 

al!    in    hardw !--.      All 

■  i  II    be    finished    In    whit 

:  i    " s   w  ill   be   used   through- 

■ .      ■ 

i  e   i  lie   floors    I  i.    n  ainscol 

if    the    princip  nbers    will 

with     a 

dri w  ith    i  - 

ooi  close!       and 

&    "i.i    pletelj    equipped 

i  antry  will  ,  onneel    the  dining 
•  '"1    kitchen       T   e     panl  ry    wfll 

•  '       it i es t,    i 

and      labs    ami     tile    wainscot. 


If 


Tile  will  also  be  used  extensively  in 
the  kitchen.  A  number  of  servants' 
rooms    have    '  ■  ! "''    '"    'be 

basement  and  upper  Boors.  A  Rector 
system  will     be      installed. 

e    will    he   covered 
marked  off  in  imi- 
tation   of    iiit    stone.      When    completed 
the    house    will    cost    in    tie    neighbor- 
| 
SAX   FRANC1  2  story 

and  base,   frame  and   brick,   $12,000.  Ar- 
-.    O'Brien   and    Werner.    Foxcrofl 
Bldg  .    S.    I".  tt    A,    Hanks. 

■  .-.  elling    has    been    nientined    here 
before   when    plans   were   first   prepared, 
filing   will   he    eieeted    on    Paci- 
fic   avenue    near    Laurel    and    will    con- 
tain   in    the    neighborhood    of    10    rooms, 
and    sleeping    porch.     In- 
terior finish  will  be  largely  of  pine  and 
There    will     he    a      central 
heating-  system,   probably   furnace  heat. 
Hardwood    floors    will    be    used    in    the 
i   rooms.     Bath   rooms   will  have 
cement     floors     and     tile     wainscot.        A 
vacuum    cleaning    system    will     be     in- 
in   automatic    water   heater. 
of    the    dwelling    will    be    cov- 
ered    with     brfck     veneer.        ;  tans     are 
for    figures. 
SAX  FRANCISCO— Residence,   2  story 
e,   frame,   $4,000.  Architect,  John 
J.  Foley,  46  Kearny  street.  S.  F.  Owner, 
Mr.     St.    Clair.       The    dwelling    will    he 
erected    at    the    corner    of    29th   avenue 
and   California    street,   and   will   contain 
seven    rooms   and    bath.      Interior    finish 
will    he    of    pine    and    hardwood.      There 
will    he     furnace     heat     -and      open      fire 
Mantels  will  be  of  tile.     Hard- 
wood    will    he    used     in      the      principal 
rooms.      Bath    room    and     kitchen     will 
have     tile    wainscot.       Exterior    of    the 
dwelling    will    he    covered    with    cement 
piaster  on  metal   lath.     Plans  are  com- 
plete   and    figures    are    being    taken. 
ENCES 
SAN   FRANCISCO— Bungalows,   3,   1% 
story    and    base,    frame.    $2, OHO.      Archi- 
tect,   none.      I  i  Arthur   Bros., 
Fell    street,    S.    F.      These    houses 
will    be    erected    on    the    south    side    of 
Judah  street  west  of  Huh   avenue.  Each 
house  has  been  designed   to  contain  six 
rooms  and  bath.     All  interior  finish  will 
be    of    pine    or    redwood.       Some     hard- 
wood floors  will  he  used.     A  large  open 
fire    place    with    brick    or    tile    mantel 
installed    In    eacl     of    the   living 
I'm, an-    and    kitchens    will 
tile    wainscot.       Exteriors    will    he 
I    witli    rustic,    shingles    and    ce- 
complete   and 
who    will 
do   the  work   by  Day   Labor. 

SAX   FRAN  rice   altera- 

.nui    base- 

C      \      \h  u 

dorffer,     Humboldt  tldg  .     S.     F. 

Owner.    Jos;  u  -['Ins    u  oi  k 

will    inciioie    extei  nterlor    al- 

.     a    sleep- 

.       Will      he 

new    Interior    plastering. 

<ik.     Ex- 
ling   will    be   covered 
i       ii         I'l.i 

Ing     taken. 
<>AKEAX|.        CAL.        i. 
story    ai  ArchP 

:  ' 

way,    Oakla  i , 

The      dwell!., . 

corner    of   S 

and   has    been    designed    for   a    Bl 

dwelling    with 

will  be  of  pine   I    roughout.     There  will 
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be  a  large  open 

room    with    brick    mantel.      Some    hard- 
wood   floors    will    he    used.      Tile 
cot   will    be    ii 

kitchen.      Ext< [welling    will 

be    <  io  ered     wi imenl       plaster     on 

metal    lath.       Plans  md 

work    will    be   done   by    Daj     I    •.    All 

matei  al     are   now   being   purchased. 

OAKLAND,       CAT*  —  Bungalow,       1% 
storj    ani  ne,    ■'  !  Archi- 

tect, none.  Owner,  J.  A.  Brett.  727 
59th    street,    i  takla  nd.      The    house    will 

nil      hath      and      will 

be  erected  on  Crescent  street  near 
Santa   Clara.      Interior   finish    will 

pine   with    soitii     bardw I    floors.     Open 

tire  place  and  a  brick  mantel  will  he 
u-ed  in  the  living  room.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
An  automatic  water  heater  will  he  in- 
stalled. Exterior  of  the  house  will  he 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  in  the  hands  of  the 
owner  and  the  work  will  he  done  by 
l>ii\  Labor.  All  materials  are  being 
ton  chased. 

STOCKTON,  SAX   JOAQUIN  CO..  CAL. 

Bungalow,     1     story    and     base,     frame. 

$3  Architect.    Walter    King,    Elks' 

Bldg.,  Stockton,  owner,  Mr.  Ross.  The 
dwelling  will  be  erected  at  the  corner 
of  .Madison  and  Stockton  streets  and 
ig  nod  for  a  five-room  house 
wiin  hath  and  sleeping  porch.  Inter- 
ior finish  will  be  of  pine  with  hard- 
wood  doors  in  the  principal  rooms  and 
some  elm  pain  Is.  There  will  be  fur- 
nace  I  ea1  and  open  fire  places.  Man- 
tels Will  lie  of  tile  and  brick.  Bath 
room  will  have  cement  floor  and  tile 
wainscot.  An  automatic  water  heater 
Will  he  installed.  Exterior  of  the 
house  will  be  covered  with  rustic. 
Plans    are    nearly    ready    for    figures. 

STOCKTON,  SAX  JOAQUIN  CO.,  CAL. 
— Residence,    2    story    and    base,    frame, 

$1. Architect.    Ralph      P.      Morrell, 

Odd  Fellows  Bldg.,  Stockton.  Owner, 
Miss  D.  Mclnnes.  The  house  will  be 
erected  on  Madison  street  north  of 
"Willow   and    has    been   designed   to  con- 

tain    seven     r ■     and     bath.      Interior 

finish  will  lie  of  pine  with  some  har- 
wooii  veneer.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile  or  brick.  Hardwood 
floors  will  he  used  in  the  living  room, 
dining  room  and  reception  hall.  An 
automatic  watei  heater  will  be  in- 
stalled. Tile  will  be  used  in  the  hath 
room     a  ml     k  Itchen.       Exterior     of     the 

dwelling    will    I pered    with    rustic. 

Plan-  are  complete  and  figures  are  be- 
ing   taken. 

KTOtN,   SAX  JOAQUIN  CO.,  CAL. 
low,     «       tm  i     .i  ml    base,    frame. 
P.      Morrell, 
Odd     Fellow:     Bldg.,    Stockton.      Owner, 
i        The    house    will    con- 
i       room      a  ml    bath.      Interior    fin- 
ish  will   he   of   pine  id.   Some 

'  i  '.     101        will     oe    used.      There 

:i     in  rge    op 
in    oi  Tile  will  bi    o  *  'i 

Exter- 



■    .in.i     thi 

:  ■  i         All 

nil'    '        in     i  o  ■.      eing    purchased 

S  \i'i;.\ me.vp  '     ■      i        I',        .      ,    .     i 

I- 1  :,,        Cost  not 

none.      The    follow- 

i 

A      Pi.  i  ...  nui       Sacra- 

mi    a  a  elllngs  $11,- 


Wednesday,     Sept.    10    1913. 
mento,    2    story    frame    dwelling,    $3,000. 

a  11.1      W.      A       I 

frame     dwelling. 

WCEEES,    CAL.— Residence,      2 

■    e.    brick   and    frame,    $20,- 

Bldg.,    E.   A.      Owner.  Miss  Ada  A. 

Dryden.      The   dwelling   will   be   erected 

has  been  designed 

i ni  1 1  ii     i  ,\  elve     rooms     and       three 

baths.      Interior    finish    will    he   of   pine, 
-    hi  i  al  wood.      Hard- 
loors   will   be   used   in   the  princi- 
pal   rooms.     There   will   be   furnao 
and    opi  n  -       Mantels    will   be 

of    brick    and    tile.       Bath      room 
have   composition    floors   and    tile    w.iin- 
A    vacuum    eleming   system    and 
ic  supply  will   be  installed.      Ex- 
of    the   dwelling   will    he   covered 
with    white   enameled   brick.      Plai 
-        prepared. 
EOS    ANGELES,    CAL.— Residence,      2 
story   and    base,    brick    and    frame.    $2Sb 

An  Eager   &  Eager.   Storj 

Bldg..  L.  A.  Owner.  J.  G.  Warren.  The 
dwelling  will  cover  an  area  of  02x90 
feet,  and  has  been  designed  to  contain 
fourteen  rooms  and  several  baths.  In- 
terior finish  will  he  largely  of  hard- 
woodis  and  white  enamel.  Hardwood 
floors  will  he  used  in  the  prim  Ipsa 
rooms.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  There, 
will  he  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
stone.  A  vacuum  cleaning  system  and 
hot  watei  ill   he   installed.  Ex 

terior  of  the  house  will  be  covered  wit 
.ream     pressed     brick       trimmed       with 
white    sand      stone.      Plans     are      being 
prepared    and    when    complete   the   wori 
will   he   done  by   Day   Labor. 

Contracts  Awarded. 

STOCKTOX,  SAX  JOAQUIN  CO.,  CAL. 

—  Re-iuence,  I  story  and  base,  frame, 
$3,000.  Architect,  Ralph  P.  Morrell, 
Odd  Fellows  Bldg.,  Stockton.  Owners, 
Home  Builders'  Investment  Co.  Con- 
tractor. Piei ,  e-Morrell.  of  the  Home. 
Builders'  Investment  Co.,  Stockton. 
Contract    price.    $3,000. 

STOCKTiiX,  SAX  JOAQUIN  CO.,  CAL. 
— Residence.  2  story  and  base,  frame. 
Cost     not    stated.       Architect.    Ralph    P. 

I    Fellows    Bldg.,    Stockton. 

Owner,  Joe  Rieve.  Contractors,  Dan- 
iels &  Green,  West  Park  street,  Stock- 
ton.     Contract    price    not    stated.      Note! 

—  I'lans  are  just  being  prepared  for 
this    work. 


SCHOOLS. 


TEIIA.   II  API.       KERN      CO..      CAL  — 
School,    1    story    and    base,   frame.      Cos] 

stated,   Architect,  .1.  M.   Saffell,   New 

E  i    i     Bldg  .    Bakersfield.      i  'w  ners,    I  nd 
Town     School      District.       The     building 

•  i       iei  : ...    .i   disl  rli  t   - l 

a  ml    will    conl  i  ...mis.   In- 
.vill     he    of    pine    through- 
out.     Map].,    il s   will    he   used.     A  cen- 

.i  ■  I-       in  .iii.iiili     hot    air 

ii   '  iii.  .i    Ex  terior  of  the  huild- 

wil      cement   plasj 

...  Plan       .  i  ■■    -  omplete 

ami  mi       n      i    tired  from  the  archlt 

Bids   u  ii [..I..  .  ber  20th 

E.    L.  Stic!  of    i    ■     Hoard. 

LOST    HUES.       KERN      i '<  '  .      CAL 

Scl i,    i    'i .a     ■..     iii  me.     Cost 

n.it.  J.  m.  Saffell 
Xi-m  i  Ish  Bldg  Bakersfield.  Owners 
Duncan    School    District.      The   bulldlni 
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"ill  be  de  igned  for  district  school. 
Interior  finish  will  be  of  pine  through- 
out Maple  Boors  will  be  used.  \  cen- 
tral heating  system  will  be  installed. 
Exterior  of  the  building  will  be  i  o\  - 
ered  with  cement  plaster  on  met;i  i  lath. 
Bid  ire  now  being  taken  i  nd  will  'be 
opened  on  September  15th.  PI 
be  secured  from  the  arch  itect.  i  i  les 
B.  Lowe,  Lost  Hill?,  is  Clerk  of  the 
Board. 

OLIG,     KERiN     CO.,     OAL         1 

etory    frame.     Cosl    not    stati  !       Archi- 
tect, J.  M.  Saffell,  New  Fi 
•  i  sfleld       i  >v>  ners,    i  dig    School    I  district. 
The    building     will     conta  in     i  « o     .lass 
rooms.      Interior    finish    will    be    of    pine 

with    some    maple       11 \s.       A 

heating  system  will  be  Installed.  Ex- 
terio]  will  he  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  figures  are  now  being  taken. 
Bide  will  he  opened  on  September  17th. 
Plans  can  be  secured  from  the  archi- 
tect.    C.  M.  Small   is  Clerk   of        l     Board. 

TTJSTIN,       ORANGE,       CO.,         AL.    

School,  -  story  and  base,  brick,  $15,000. 
Architect,  Frederick  11.  Eley,  Register 
Bhlg..  Santa  Ana.  Owner.?,  Tnstin 
School  Ditrict.  The  building  has  been 
designed  for  a  grammar  school  and 
will  contain  eight  standard  sized  class 
moms,  library  and  an  auditorium  eat- 
ing sua  people.  The  building  will  cov- 
er an  -area  of  90x72  feet.  Manual  train- 
ing and  domestic  science  rooms  will  be 
provided.  Interior  finish  will 
pine  throughout.  A  plenum  system  of 
heating  and  ventilating  will  be  in- 
stalled. Exterior  of  the  building  will 
he  faced  with  pressed  brick  trimmed 
with  artificial  stone.  Working  draw- 
ings are   now    being  prepared. 

SAX  FERNANDO.  LOS  ANG  LBS 
CO.,  CAL.— Manual  training  building,  l 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architects.  Austin  & 
Pennell,  Wright  and  Callender  1: 
A.  Owners.  San  Fernando  Union  High 
School  District.  The  building  will  cov- 
er an  area  of  10x120  feet  and  will  con- 
tain the  meet  modern  equipment.  In- 
terior finish   will  1 f  pin.-  throughout. 

A  central  heating  system  will  he  in- 
- 1  i  lied  Exterior  of  the  building  will 
he  t  i.  ed  wit  h  cemi  ni  plas  tei  Work- 
ing drawings  are  complete  and  figures 
are     now    heing    taken. 
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STORES  AND  OFFICES. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

SAX     FRANCISCO — Tunnel     , struc- 

tion,   $2,91  1,002.     Engineer,   Citj 

ment    of    Engineering,   Te 

'hiii     Bldg.,    s      i".      Ownei        Ci        and 
County    of   s  in    Francisco 
neei    OTShaughm  |  ted    a 

rep,,rt    to    the    Board    of    P 

" in 

Streel    t  unnel.      This    repoi  I     plat  es    (he 

r"sl       Of      M    tl  m;i  I       -  t  ,  u.    t  I, 

of    propertj     l  alue     tit    $2  9 1  1,002.      The 

■    I    I        eSt  Nil. lie 

be   i  equii  ed   to  complete  t  he   u  o  k      Ac- 

' '"'  ,l!"~   ' ana  on   file  with    I    i       oard 

of    Public    Works    the    bine     will    bi       1,116 

feel     long,    extending     

Iir '   Bush   si  i  eel    to  thi  tine  of 

Union    street        Plans     sho-w  double, 

ori     with    ..    2  .;    pi  i    ,  en     grad.        i  ine 

pai  t  in.iit    w  tit    be    H.-.  &    b] 

and    will    he    25    feel    wide    and 
high.     The  other   will 
car  traffic  and  will  be  29  fi 
22    feel    high    with    a    six-foi 
waj    let    foot    traffic, 


SAX  FRANCISCO— Office  building,  25 
Storj  and  base  Class  A  I  mi  true!  ion, 
$1,500,000.  Architects,  Willis  Polk  & 
Co.,  Merchants'  Exchange  Bldg.,  S.  F. 
Owners,  Hobart  Estate.  Plans  and 
linns  for  the  26  story  Class  A 
offli  e  building  to  be  erected  on  the 
Hobart  property,  north  .Market  oppo- 
site Second,  h.i\  e  been  pl  act  leal 
pleted.  Bids  a  i  e  now  being  .  a  lied  for 
on  the  steel  work.  Excavating  and 
foundation  work  will  be  let  shortly.  All 
I'.u  i-  of  the  work  will  be  segregated. 
Architect  Willis  Polk  is  in  complete 
largi    of   the   work. 

OAKLAND,  CAL— Stores  and  offices 
alteration,  brick  construction,  $28,000. 
Architect,  C.  w.  Dickey,  Central  Bank 
Bldg.,  Oakland  Owners,  l-i.  and  J.  Ab- 
rahamson.  The  'building  at  the  south- 
east corner  of  13th  and  Clay  streets 
"ill  be  altered  and  modernized.  In- 
terior will  he  rearranged  and  new  in- 
terior finish  installed.  New  plastering, 
painting,  plumbing  and  electric  work 
i-  also  included.  Exterior  of  the  build- 
ing will  also  be  altered  and  new 
pressed  brick  and  terra  cotta  facing 
put  nn.  Some  structural  steel  will  be 
used.  There  will  be  plate  glass  show 
windows  in  patent  store  fronts.  Mar- 
ble and  tile  will  he  used.  Plans  are 
complete  and  figures  are  being  taken. 
SANTA  AXA.  ORIANK5E  CO.,  CAL— 
Stores  and  offices,  -1  story  and  base, 
brick  and  steel.  $7:,.tioo.  Architects, 
-Metcalf  &  Davies,  28  American  Ave..  L. 
A.  Owner,  w,  H.  Spurgeno.  Su.pt.,  F. 
Harmon,  Santa  Ana.  The  building  will 
1  .  .  t.il  at  the  corner  of  4th  and 
Sycamore    streets,    covering   an    area   of 

"138    Let.      Entire    first   floor  will   be 

arrange. I    for    stores.      Upper   floors    will 
contain    over    100    modern    offices.      Inte- 
rior   finish    will   he   of  pine   with    marble 
and    tile    wainscot    in   the   halls  and  cor- 
i..   s        Plans    provide    for   steam    heat, 
elevatoi     service    and    a    vacuum    clean- 
em.     There  will  he  patent  store 
fronts,    mail    chute    and    metal    window 
t     i  nd    frames.      Marble   and   tile  will 
be    used    in    the    store    entrances.      Exte- 
rior   of    the  'building   will    be   faced   with 
brick.      Plans    arc    nearly    com- 
plete   and    work    will    be    done    by    Day 

Labor. 

Contracts   Awarded. 
LOS    ANGELES,    CAL.— Lofts,    1    story 
se,     brick.       $35,000.       An  I 
m   &   I  -line.    Wright    ami    Callen- 
der   Bldg.,    L.    A.      Owners,   Gardner   and 
Decker       Contractor,    A     E.    Hanshman, 
Stoi  s     Bldg.,    1..   A.      Contract   price,   $35,- 
' 


THEATRES. 


SEATTLE,  WASH.— Theatre,  1  story 
and  '  i.e  brick  a  nd  reinforced  con- 
crete,    '  lost    not    sta  ted.       \i  i  hitect,    W 

A      Pei i      Se  it  t  :■■       <  'u  nei .     F.      N. 

ll  'I'..'       Tl  .■    building    win    i.e    ere   ted 

on  the  i  de  of  4th  ai  e between 

Pike   an.!    Union   streets,    s  nd    I  ai     been 
■I    for   a    model  n    pict  ure    house. 

1  en      "HI      he      In  epr '..        There 

i    '  ement    floor,    metal    window 

i   i s       \     •    ieoi  ot   vent  lla- 

i  ""'    will    be   in.-i.i  il. -.1.      Exterior  of  the 
building    will    he    faced      w  Ith      cemi  .it 

Plans    an-      nearly 
and    figures    win    he    called    foi 
'  in 1    of    Ibis    month. 

LOS      ANGELES,      CAL.— Theatre,      l 
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story  and  base,  brick  and  steel.  Cost 
not  sttited.  Architects,  E.  II.  McGibbon 
.V  Co.,  Los  Angeles  Investment  Bldg., 
l.  A.  owner,  H.  S.  Gardner.  The  build- 
ing  will  'be  erected  on  Third  street 
near  Hope,  and  will  contain  besides 
cture  theatre,  three  large  stores. 
Construction  will  he  fireproof.  There 
will  be  a  cement  floor,  plate  glass  win- 
dows and  patent  store  fronts.  Interior 
finish  will  be  of  pine  and  hardwood. 
■Metal  window  sash  and  frames  are 
specified.  Exterior  of  the  building  will 
Faced  with  pressed  brick.  Consid- 
erable ornamental  plaster  work  will  he 
ii  ed  in  the  theatre.  Plans  are  com- 
nd    figures    will    be    called    for   at 

once. 

FRESNO,  FRESNO  CO.,  CAL.— Thea- 
tre alterations,  brick  construction,  $15,- 
000.  Architect,  A.  W.  Cornelius,  Mer- 
chants' National  Bank  Bldg.,  S.  F.  own- 
ers. Turner  &  Dahnken.  The  building 
on    Mariposa    street    will    he    remodeled 

.  work  including  exterior  facing  of 
pressed  brick,  installation  of  patent 
st.ne  fronts  and  plate  glass  windows. 
New  interior  finish  will  also  be  in- 
stalled. There  will  be  steam  heat,  a 
modern  system  of  ventilation  and  new 
plumbing  and  interior  decoration. 
Plans  are  complete  and  figures  are  ibe- 
ing   taken  by   the   owners. 


SEALED  PROPOSALS. 


PIW^?f^Lfri?Sl%,  METAl    SHELVING. 

.METAL  VAULT  SHELVING — Treas- 
ury Department,  office  of  the  Supervis- 
ing Architect.  Washington,  D.  C.  Seal- 
ed proposals  will  be  received  at  this 
office  until  September  IS,  l it i :t  for  fur- 
ni-lnng  and  installing  in  the  San  Jose. 
Cab,  public  building  metal  vault  shelv- 
J"8'™  F?r  furt'her  information  address 
i  >.    W  enderoth,    Supervising   Architect 


Duv™J8AlS     FOR     PAINTING. 

PAINTING  —  Treasury  Department, 
office  of  the  Supervising  Architect, 
Washington,  D.  C.  Sealed  proposals 
will  be  received  at  this  office  until 
September  24,  I»i3,  for  painting  in  the 
Inited  States  public  building  at  Sari 
Francisco,  Cal.  Further  information 
may  be  had  on  application  to  O.  Wen- 
derotti,  Supervising  Architect 
♦ 

PROPOSALS  FOR  CAN  VI,  WORK. 

CANAL  WORK— Department  of  the 
interior,  tj.  s  Reclamation  Service. 
Washington.  D.  C— Sealed  proposal.- 
its  will  he  receh  ed  at  the  office 
of  the  United  states  Reclamation  Ser- 
ene, at  St.  Ignatius.  Mont.,  until  :t 
"•clock  p.  iii.  September  :«>.  1013,  for 
the  construction  of  about  53  mil.-  oi 
canals    and    laterals,    Involving    the   ex- 

f    about     ::,;,;. ubio    ,   , ,  ,,.. 

ot     material.      The    work     lies    between 

I    12   miles  southwest   from   Poison 

Mont.      For    particulars      address       the 
1  ti'i.'i      stales      Reclamation      Service 

W  ashlngton.  1>.  C;  Great  Falls  \lo,n 
or  St.  Ignatius.  Mont.  F.  It.  NEW  EI  .1 . 
direct  or. 


PR >s\i.s  FOR  BUILDING   REPAIRS 

I'l.I'MHIXG.    PAINTING    AND    Bl    II. I  I 
IXC     REPAIRS     Office    of    the    Quarter- 
in    -i.  r,    Vancouver    Barracks      W'.i    h 
Sealed    proposals    will    be    received    at 
i  office   until    n    n.   m.   September    is. 

IJM3,  for  furnishing  material  and   Ii i 

required    for    making    certain    changes, 

oiler. 1 1  ion  -    and    renew     I      ot     plumbing 

el  'nn     etui. enter     w  ..rk.     paint  Ing 

and        plastering        repairs        in       hospital 

No     9.3    ami    certain    carpente 

and    paint  Ing    1  epaii  9    to      di  ntal      sur- 

offlce    building    137.      For    fur- 

iformation   address  JAMES  1  AX- 

BY,    major,    quartermaster    coi  p 


PROPOSALS    FOR    ICE    \M>   STORAGE 

PL  \  \T. 

ICE     VND   STORAGE    PLANT     Se  lie  1 
Indoi    ed    "Pi  opos  a  1  -    01     [ci 
making    and    Cold-Storage    Plant"    will 


18 

be  received  at   the  burei yard     and 

, ],,rks  Navj  Department,  Washington, 
D  c  until  'l  I  oVIm-k  :i.  in.  October  Is, 
101:1.  and  then  and  there  publicly  open- 
ed.   Cor    an    lee-making    a old-stor- 

age  plant  at  naval  station,  Pearl  Har- 
bor Hawaii.  Amount  available,  sij,- 
000.  Plana  and  specifications  can  be 
obtained  on  application  to  the  bureau 
or    to    the   commandant    <>i      the      naval 

Stat la-med.         11       R      STANFORD, 

i  hief  of   bureau. 


PROPOSALS   FOB    RECORDERS,   INDI- 
CATORS,     ETC. 

RECORDERS,  r-NMCAToKS.  FIL- 
TERS AND  THERMOMETERS  eale  I 
proposals  indorsed  "  Proposals  lnr  I-lue 
(la.'  Recorders  and  Recording  Ther- 
mometers" will  be  received  at  the  bu- 
reau of  yards  and  docks.  Navy  De- 
partment. Wa-hingtoii.  I).  C  until  11 
o'clock  ii  "i.  September  -'7.  1013,  and 
then  and  there  publicly  opened,  Cor  fur- 
nishing and  installing  4-multiple  I  02 
recorders  of  4  units  each  with  14 
recording         gauges.  14  auxiliary 

■boiler  room  indicators  and  11 
condensing  filters;  also  11  re- 
cording Hue  gas  thermometers, 
all    in    the    central    power    plants,    navy 

yards.     Mare      Man. I       < '     £u_B«jt 

Sound,  Wash.  Estimated  cost.  *i,5UW. 
Plans  and  specifications  can  be  ob- 
tained on  application  1-  th.  '  ■>!«"«; 
I,,  the  commandants  ot  the  navj  varus 
named.  H.  R.  STANFORD,  chiel  ot  bu- 
reau. 


BUILDING  AND  INDUSTRIAL  NEWS 

Oal.i    also    from    the    U.    S.    i  n 

Sees    in    the    following    citiei      Seattle 

V.    I  -  I. os    Angeles,    .'.,1         1        I 

major,  i  or-pa   of  engineei  s,  1 

moo-:  al    |.ii  rchasing   offli  er 

I OSAliS     FOR     CANAL     SUPPLIES. 

CANAL    i'l  RCULAR     794      [n\  itati 

for    Proposals    to    Furnish      Casi       iron 
Bell    and    Spigot    Pipe,      T<  es, 
sic,  \ .  s  and    Reducers,    Val- 
for      the      Panama       Wale:  ■  w  orl 
Frames,    t lasemenl ,    I  >oon- 
a  ii.i    Screen    Sashes    Cor    Adminisl  ration 
Building.     Sealed    proposa  l  ■    will 
ceived  at  the  office  "i    I :  ■     reneral  pur- 
chasing   officer,     isthmian    Canal 
mission,    Waehingt.ru,    u.    c,    until    Ul:- 
80   a.    in.   September    10,    1013,   al    which 
time   they   will   be   opened   in   public,    Cor 
furnishing     the      above-menti d      ar- 
ticles.      Blanks    and     general     informa- 
tion   relating-  to    this    circular    (N 

may  be  obtained  from  t  his  offl 

offices     <>f      the     assistant      pui 
agents,     1086     North     Point     street,    San 
Fraud,  co,    i',il.:     also    from     the     U.     S. 
engineer  offices  in   the  following   c 
Seattle,    Wash.;    Los     Angeles,    Cal.       F. 
C.    BOGGS,    major,    corps    ol     i 
IT,    S.   army,   general    purchasing    officer. 


PROPOSALS        FOR        BRIDGE        CON- 
STRUCTION. 

STEEL  HIGHWAY  BRIDGES— De- 
oartment  of  the  Interior,  ml of  In- 
dian Affairs,  Washington,  D.  C— Si  lied 
proposals  plainly  marked  ..n  .  ..-  ;«i  ; 
'ide  of  the  sealed  envelope  I  i nposu  s 
for  Two  Steel  Highway  Bridges  Across 
the  Gila  and  San  Carlos  Rivers ,  San 
Carlos  Indian  Reservation,  Arizona 
,,  ,'  addressed  to  the  ™m™ssl0™T?£ 
Indian  Affairs.  Washington,  I  I  ..  wil 
be  received  at  the  Indian  office  until 
«  o'clock  p.  in.  September  2J,  1918,  1 
Tumi-hing  materials  and  abor  for  the 
erection  of  two  steel  highwaj  bridges 
aero"  the  Gila  and  San  Carlos  Rivers, 
San  Carlos  Indian  Reservation  Ari- 
zona in  strict  accordance  with  the 
uhms.  specifications  and  instruction-,  to 
bidders,  which  may  he  examined  at  this 

office.       the       utile.,-       "I       ''-7'l>erV,s  O, 

construction.  Denver.  C0I0..U.  t>.  in 
dian  Warehouses  at  San  I- ran  i  .  ...  <  >h 
at  the  San  Carlos  school  For  fur- 
ther information  apply  to  tue  suner- 
ntemlent    of    the       San  m   ;;      '  V     " 

5c 1,  San   Carlos,  Ariz.     CATO  S  1.LLS 

commissioner. 


PROPOSALS    FOlt     CANAL    SUPPLIES. 

CANAD     CIRCULAR      795      Pi   iposah 
for 'Steel    Rolling   Doors   for    Permanent 

Shop      Buildings-Sealed      pro,..,    al        Wl 

be  received  at  the  office  ol  the  ■  neia 
purchasing  officer,  Isthmian  <  ir, al  Com- 
mission Washington.  D.  I  unti  I.-1" 
"'^.September  15,  1013,  at  whl*  time 
they  will  he  opened  m  public,  tor  fur 
nishing  the  above  mention,  d  ai  ticie:  . 
Blanks5  and  genera!  Information  relat- 
ive to  this  circular  (No.  79o)  may  « 
obfained  from  this  office.  P.  C.  BOOM 
major,  corps  of  engineers,  l  S.  army, 
general     purchasing    officer. 


PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL      CIRCULAR      793      Proposals 
for      steel       and       Miscellaneous       Iron 

Work    for    T 10    Stoie  ...uses.    Track 

P  |,     Drivet      R'        oreing      Steel      Bars, 

I     .        B -.        Hasps 

Stocks    and    lues,    Boat    Spikes.    Forge 
GHndsto 

,  i,, .  i    ,     Cup  G                                   500flnf 

,,.!    W  1  d lev    :  copper. 

Solaei  A1*"    I 

i gulp     ■■■  Painl     Lit     eed     nl.   1  ut 

i vll   Control 

'"      i  he 

and    bum    ■  "'"    '  , 

i    ...       I    ■     offl   e    o 

,.„'•    ^  which 

!»••«)  n.   in.   Sent r    17.    1013,  at  Whil    i 

fime  the"  will   be  opened     bile,    or 

ned     ti 
Blanl 
relating 

.      .Ii.aine.l     tro 

the  assi    I 
1086  North   Point   ! 


NOTICE    TO    CON'TH  M  TllltS. 

PAN  \M  V-P  1CIFIC       INTER  \  \Tln\  \1. 

EXPOSITION. 

SEALE1 '  PROPI  iSAI.s  n  ill  be  i  ecei  i  - 
ed  by  the  Buildings  and  Grounds  Com- 
mittee   ..I    the    Panama-Pacific    I 

tional     Exposition     Companj     a1     R 

I  r:,  in  the  Exposition  ['.nil. ling.  Pine 
and  Batterv  Streets,  San  Francisco, 
California,  at  1 1 :.'!(»  a.  m..  Thursday, 
September  18.  1913,  for  the  Construc- 
tion nl  the  Horticulture  Building  in 
accordance  with  the  plans  and  spec! 
motions  on  file  in  the  office  of  the 
(lire,  lor    of    Works, 

Sei  irate  proposa  Is  will  bi  allowed 
on  the  erection  nl'  the  Structural  Steel 
of   the    Horticulture   Building. 

Each    pro]... sal    must    be    acco-mpanied 

by   ..    certified   check    payable   to    tl 

.lei  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  thi 
of  ten  i  I"  i  per  .  ent  of  the  amount 
lid.  or  the  same  will  not  be  consider- 
ed. When  the  award  of  contract  is 
made  all  check,  will  he  returned  to 
thi  '  :n  i'i  i\  e  biddei  s,  except  that  filed 
with     tl  e    accept .   1     proposa  1       or      bid. 

which     check     will     be     returned     u 

the  successful  bidder  signing  the  eon- 
•  ra  i  and  filing  1 1  e  requii  ed  bon  I  \ 
bond   in    the   sum   oi    fifty    1 5-0 1   pel 

of    the    contract    price    will    be    r lire  I 

fo-  the  faithful  performance  of  the 
,o.i  ict;  the  sureties  thereon  must  be 
satisfactory  to  the  Buildings  and 
Ground.  Committee  of  the  Panama-Pa- 
cific international    Exposition   Company 

Progressive    payments    will    be    made 

The    right    is    reserved    to    reject    any 
and     all     hids    and     to     waive     technical 
-    if  in  the    interei  t    of   the    Expo- 
sition   Company. 

plans  and   specifications   for  the   work 

m-i  v    l  .     •.'  I  i  ine  1    from    the    Dii  ector    of 

Works.      Room     207      Service      Building, 

e     ;  1 1 1  ■  i     i '    est  nut       Street,       San 

Francisco,    bj     depositing    $E wh  icb 

amount   will  bi    refund.'. l   to  i I 

submitting  bona  fide  bids.  All  per- 
son -  i  nl.  [ng  ..ut  pi  .  'i  .  n  I  Ca  ding  to 
submit    lona    tide    i.his    will    forfeit    the 

dei f    Fifty    I  >..llnrs    to    tin     i 

sition   Company. 

p,v      order      of      the       Buildings    and 
i  rommit  i. ■<■ 

WILLIAM    H    I'lH  iCKER 

Chairman       i     I 


NOTICE     TO     Mllll)(-|.:     Ill  ILDERS 
PROPOSALS      FOR      CONSTRUCTING 

l:|.-|\C  il;c|-:i  .  I'nxriii'Ti:  CULVERT 
AND  END  WALLS— Notice  is  herebj 
given  thai  sealed  bids  will  be  received 
i  v  He  Board  of  Supervisor  of  the 
counts  of  S  in  Male...  Shite  of  c  ,  lifornia, 
...  he  hour  ..I  10  o'clock  a,  in.,  on 
Monday,  September  15,  1013.  for  con- 
ni    i.    reinforced    con.  i  el  e   culvert 

i  .<    wa  i  is   :ount  y    road    lead  >r 

from   Colma    to   the   oi  ea  n,   being 

■I    l.'L'i  \\   .'-I  Ol  I   'nil... i  '         I' 

Road    l  listricl  pi  i 

cations  prepa  i  ed  bj   thi    Boa  rd  ol  Super- 

, n    Monday,    August       is.      1913 

which   said   plans  and     pi  1    Beat  ions  are 

now    on    file    in    the    offli  •     of    the    clerk 

Board,    when       11 1      be    in 

..'.  1 .  d. 
\n     bio  -     milt     be    addn      .1     to    the 

,  I,  ,  u    of    the     1  '■ ot       11    ' 

Redwood    City,    a  nd    each    bid    must    be 
accompanied    bj     a    certified        e  u    on 


Wednesday,     Sept.   10    1913. 

reliable    bank    in   a    sum   equal   to 
1 .  I.   pel    cent   of  bid,   mad. 

able    to    the    undersigned    clerk    0 

!-.  III.       lo      I  e     for- 

feil  ed    to    thi mi  j    ol    S  .  n    Mat<  0   a 

1  hi. la  1 .  .      1  1  ■,       ■       in    i-Asi-    the    pa  1  1  . 

0   whom   11 

■  1,  shall   tail,   in  a ,1. ■.  1    ...    refuse  to  exe- 
ite  and  tile,  within  ten  days  after  the 
:i  iv  urd    of   said    contract,    a    bond    to    be 
lb     1    ■    '  man  of  1    1    Board 

ol     Supervisoi       ol      aid    -  ounty    in    an 
amount  not  exceeding  the  contract  price 

to    enter    into    a     wr  ttet 

svilh     said    county     in    accordance     „  ith 

sa  id    plans    and    spei  in.  .1  Ion   .    and    the 

■  1  eon. 

All   bids  from  contractors   must  speci- 

1    •     time    to,       he   completion    of   said 

work,     also     the     cost     of     concrete     in 

ace,   per  cubic  yard   to   be  used   in  es- 

1 ira    work,    if 

1  equired. 

The    right    is    reserved    to    reject    am 
an  1   all    bid.-. 

JOS     11     NASH, 
County    Clerk    and     ex-offlcio    clerk    of 
.    Board  of  Supervisors'  of  the  coun- 
tj  of  San  .Mate..,  State  of  California. 


NOTICE  TO    BRIDGE   BUILDERS 

PROPOSALS      I'm:      CONSTRUCTING 
REINFORCED    CONCRETE    Bi; 

is  hereby  given  that  seale  1  bids 
.'ii  he  r.  .  .-.  ired  the  Board  of  Supei  - 
1  isors     of     the     ,  -■■tint  y     of     San      .Mate.. 

1  •     Of    <  'alii 1.1,    up    to    the    hour    of 

111  o'clock  n.  111.,  011  Monday,  September 
IS,  IMS,  f..r  constructing  a  reinforced 
.  oncrete  bridge  over  Wood's  creek  on 
Spanishtown  to  King-  road  in  Fourth 
Road  District,  as  per  plans  and  specifi- 
cations prepared  by  the  county  sur- 
veyor  and  adopted  by  the  Board  of 
Supervisors  on  Monday,  August  IS,  1913. 
said  plans  and  .specifications- 
ire  now  on  file  in  the  office  of  the 
1.   of     aid  Board,  where  same  may  he 

in     |.e. 'ted. 

All    bids    must    be    addressed    to    the 
clerk   of   said    Board    of   Superviso 
'■    iwood    City,    and    each    bid    must    be 
lanied     by    a     certified    check    on 
some    reliable    bank,    in    a    sum   equal    to 
it    least    ten   per  cent  of  bid,   made  pay- 
able   to    the    undersigned    clerk    of    said 
loud    of   Supervi'=on;,   same   to   be   for- 
feited   to    the    county    of    San    Mateo,    as 
Ii. undated  damages,  in  case  the  party  to 
'.vl  .on    the    contraci     shall    be    awarded. 
.11    fail,    neglect    or      refuse      to      exe- 
.  ute    and     tile,     within     ten     days     after 
.     award    of    said    contract,    a    bond    to 
he    approved     by     the    chairman    of    the 
Board    of    Supervisors    of    said    county, 
an     1  mount    nol    1  :  ceeding    the   con- 
tract   price,    or    to    enter    into    a    w-ritten 
contract    with    said    countj     in    accord- 
ance    with    ,-aid     plan;     and     specifica- 
tions, "  nd    the    bid    thereon. 

All  bids  from  contractors  must  speci- 
fv  the  time  for  the  completion  of  said 
'".ill,  also  the  cosl  of  concrete  in  place 
.  er  cubic  yard,  to  be  used  in  estimating 
:  e  value  of  extra  work,  if  required. 
The  right  is  re  erved  to  reiect  anv 
ml    all    bid'-.  JOS     II     NASH. 

County  Clerk  and  ex-..fti.io  clerk  of 
1  c  Board  of  Supervisors  of  t  he 
County  of  San  .Mateo,  State  of  Cali- 
fornia. 


SUGAR    FIG1  RES. 


Figures  indicate  tbtt  the  United 
states  is  clearly  at  the  head  of  the  list 

1  sugar  consuming  countries,  the  fig- 
ures   of    the    current    year    suggesting   a 

oiisuniption    of    more    than    eight     bil- 

ion  pounds,  while  the  latest  available 
figures  indicate  a  consumption  in  India 
of  about  six  billion  pound-,  in  Great 
Britain  of  three  and  three-quarter  bil- 
lins,  Russia  three  billions,  and  Ger- 
many    two     and     three-quarter     billion 

nds.     Speaking  in  very  round  terms, 

it  may  le  said  that  foreign  countries 
supply  approximatelw  one-half  of  the 
sugar  consumed  in  the  United  States, 
our  own  islands  about  one-fourth,  and 
our   own    fields  about   one-fourth.      Cuba 

lupins  nine-tenths  of  that  from 
,1  1     1 1.1  iv  Li i   al ne -1 1,1  if   ,,f   that 

1 ur     islands,     and     beets,     nearly 

wo-thirds    of    tha  t    produi  e  1    at    home. 
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Fir 

ma  desiring 

news 

from  certain 

localities  like  San 

Francl 

sco,  Los 

Angeles, 

Portl 

and. 

Seattle. 

etc.. 

irill  find  all 

such    Items, 

co  mm 

?ncing 

on    this 

page,    al 

earef 

illy 

classified   as 
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•    Item 
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news    depnrtmen 

,    under    ill-l 

inct    li 

•adings 

,  such   as   Banks, 

Churches, 

H.t.U. 

etc. 

SAN  FRANCISCO. 


RESIDENCES— 2,     2 
name,     $2,500      each.        San      l-'i 
Architect,    none.      Owner,    J.    XI.    Peters, 
1010   Balboa   street.  S.  F.  •  These   houses 
will   be  ere  ted  on   I    e 

avenue    south    of    California    street    ami 
each    has    been    designed    to   com 
rooms    and    bath.       Interior    finis  H 

be  entirely  of  pine  with  some 
wood  floors.  E-ach  living  room  will 
have  an  open  fire  place  with  tile  or 
.brick  mantel.  Tile  will  be  used  in  the 
bath  rooms  and  kitchens.  Exterior  of 
the  houses  will  be  covered  with 
plaster  and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Pay  Labor.  All 
materials    are    now    being   purchased. 

RESIDENCE  —  2       story      and      base, 
frame,    $30,000.      San    Fran 
tects.  Geilfuss  &  Son,   46   Kearny  street, 
S.    F.       Owner's    name     withheld.       The 
house    will    be    erected    on    property    on 
Pacific    avenue    near     Buchanan     street 
recently  purchased  by  a  wealthy  Sacra- 
mento  woman.      The  lot 
on  Pacific  avenue  of  40  feet  and  a  depth 
of    16S    feet    4    inches,    and    the    building 
will   cover  a   portion   about    tnxlOO  feet. 
There   will   be   a   total    of    16    rn«m-    and 
four  baths  contained   in   the  house.    In- 
terior finish  will  be  of  pine,  mahogany, 
birch,  white     enamel     and     ornamental 
plaster.      iMain    living    room    and    recep- 
tion   hall    will    be    .finished    in     Empire 
style.      Main    dining    room    will   be    fin- 
ished   in    red   gum    and   billiard   hall   in 
hardwood;.      All    chambers    will    he    fin- 
ished    in     white      enamel.         Hardwood 
floors    will    be    used    throughout,   except 
in  the  bath  rooms,  which  will  have  tile 
floors   and    tile    wainscot.      Each,    of    the 
principal   chambers   will   have   a   private 
dressing   room   with   a   special   designed 
wardrobe  with   French  plate  doors,  spe- 
cial  shoe   clo'ets   and   drawers.      A  most 
completely     equipped     butler's      pantry 
will    connect     the     dining 
kitchen.     The  pantry  will  contain  cool- 
era    and    ice    chest,    marble    she'; 
slabs   and    tile   wainscot.      Tile    will   also 
be    used    extensively    in    the   kitchen.      A 
numlber    of    servants'    roon 
pro      I'd    for    in    the    basemen! 
per    floors.      A    Rector    system    of    heat- 
ing   will    be    installed.      Exterior    of    the 
house    will    be      covered 
plaster   marked   off   in    im 
stone.      When   completed    t 
cost   in   the   neighborhood 
RESIDENCE — -1       Sti 

frame    and    brick,     $12. 

Cisco.      Architects,   O'Brien 

Foxcroft    Bldg..    S.    F.      Own> 

A.     Hanks.       This     dwelling      i 

mentioned  here  before  when  pi 

hist     prepared.       The    dwelling 

erected    on    Pacific    avenue    ne 

and    will    contain    in    the 

of    10   rooms,    several    bat: 

ing  poch.     Interior  finish   will      i 

ly   of   pine  and  hardwoods 

be    a    central    heating    - 

furnace  heat.      Hardwood    fio  irs   will 

ii- I'd    in     the    principal 

rooms    w  ill    li:i\ 

wainscot.      A    vacuum    clea 
will   be   installed  and   an    > 


eater.  Exterior  of  the  dwelling 
will  he  covered  with  brick  veneer. 
Plan;  are  ready  for  figures. 
.  RIESIDBNCE  —  2  story  and  base. 
frame.  $1,000.  San  Francisco.  Archi- 
tect John  J.  Foley.  46  Kearnj 
S.  F.  Owner.  Mr.  St.  Clair.  The  dwell- 
ing will  he  erected  at  the  corner  of 
29th  avenue  and  California  street  am! 
will  contain  seven  room-  and  hath.  In- 
inish  will  be  of  pine  and  hard- 
Srooc       There    will   I  e   fu  it  i 

Bn  pla  ces  Mantels  will  he  of 
tile.  Hardwood  floors  will  be  used  in 
the  principal  rooms.  Bath  room  and 
kitchen  will  have  tile  wainscot  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  planer  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

BUNGALOWS— 3,  1%  story  and  base. 
frame.  $2,000.  San  Francisco.  Archi- 
tect, none.  Owners.  MacArthur  Bros., 
1560  Fell  street,  S.  F.  These  houses 
will  be  erected  on  the  south  side  of 
.Judah  street  west  of  10th  avenue. 
Each  house  has  been  designed  to  con- 
tain six  rooms  and  bath.  All  interior 
finish  will  lie  of  pine  or  redwood.  Some 
hardwood  floors  will  be  used.  A  large 
open  fire  place  with  brick  or  tile  man- 
tel will  he  installed  in  each  of  the  liv- 
ing rooms.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Exteriors  will 
be  covered  with  rustic,  shingles  and 
cement  pi-aster.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will    do   the   work    by    Day   Labor. 

RESIDENCE       ALTERATIONS       AND 
ADDITIONS — 2    story    and    base,    frame, 
San     Francisco.       Architect.     C. 
A.    Meussdorffer,   Humboldt   Bank   Bldg.. 
S.     F.       Owner,    Justus    Wardell.       This 
work    will   include  exterior  and  interior 
alterations  and   tie  addition  of  a  sleep- 
ing  porch    on    the    rear.      There    will    be 
aterior    plastering,     finish,    paint- 
ing,   plumbing    and    electric    work.      Ex- 
building    will    tie    covered 
with     shingles     and     rustic.       Plans    -are 
i  omplete    and    figures    are    being    taken. 
PACKING    PLANT — 3    story   and    has,-. 
reinforced  concrete,   $50,1 San  Fran- 
cisco.     Architect,    Smith    O'Brien.    Hum- 
Bank  Bldg.,  S.   F.      Owners.   Work- 
in. in    Packing    Co.      This    work   has   been 

tied  here  before  when  the 
tect  wis  first  commissioned  to  prepare 
plans.  The  building  will  be  en  .'  on 
the  north  line  of  Harrison  street  be- 
tween  4th  and  5th  streets  covering  a 
ilea.  First  floor  will  contain 
i    .     general    office*,     shipping 

inl     -torage    space.      Upper    two 
will    contain    the     packing     plant 
and    cold    storage   rooms.      The    flat    slab 
type  of  construction  will  be  used.  There 
will    be   a   large   amount    of   special    ma- 
required.        Exterior      of      the 
building     will     be     faced      with      cement 
ns    are    complete    and     fig- 
ures   are    being    taken. 

LAUNDRY — 2    story    and    base,    brick. 

San        Francisco.  A 

'  iwner,    Peter  -1.   Smith, 

■oiii   street,  S.   F.     The   building   will   be 

erected    on    Wesf    Pitch    streel     south     of 

Pols  "in   covering    ai  i-x70   feet* 

1 1  ,.      or  of  tin-   second    floor  will  be  fin- 

:  ii   pine   Cm  o  .  ecial   ma  - 

chlnery    will    he    installed.      Exterior    of 
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ling   will    be   covered    with    ce- 
im-nt    plaster   on   metal    lath       Plans    ire 
and  the  work   will   he  done   by 

nr.  .Materials  are  now  being 
purchased. 

8     story     and       base,      frame, 

San  Francisco.  Architect,  none. 
Owner,  Conrad  Young,  North  Point 
near    Polk    street.       The     building     has 

signed   to  contain  two   flats  and 
will    cover   an   area    of   25x53   feet.       In- 
terior   finish    will    be    of    pine    and    red- 
Some    hardwood    floors    will    be 
ich    Hat    will    have   a    30    gallon 
boiler.      Open    fire    places    will    be    used 

living    rooms.      Mantels    will    be 
Tile    wain-cot    will    be    used    in 

i     rooms    and    kitchens.      Exter- 
i   le    l"u  e    will    be    covered    with 

nd  shiplap.  Plans  are  com- 
plete   and    in    the    hands    of    the    owner 

11  do  the  work  Iby  Day  Labor. 
FLATS  —  2  story  and  base,  frame. 
$4,800.  San  Francisco.  Architect,  none. 
Owner,  J.  H.  Thnrup.  6424  California 
street.  The  building  will  be  erected 
on  the  west  side  of  26th  avenue  north 
of  California,  and  has  been  designed  to 
contain  two  modern  fiats  of  five  rooms 
and    hath.      Interior    finish    will     be     of 

ill   some  elm  panels.      Hardwood 

\  ill  be  used  in  the  principal 
rooms.  Each  living  room  will  have  a 
large  open  fire  place  and  brick  man- 
tel. Bath  rooms  will  be  finished  in 
tile.  Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Brick  veneer  base 
win  be  used.  Plans  are  complete  and 
:  le  work  will  be  done  by  Day  Labor. 
FLATS  —  3  story  and  base,  frame, 
San   Francisco.     Architect.   Wil- 

leeman,  1SS  Page  street,  S.  F. 
Owner,  .lames  Hagan.  The  building 
will  he  erected  on  a  lot  19  by  65  feet 
on  the  east  side  of  Elgin  street  north 
.  avenue,  There  will  be  three 
tins   of   five  rooms  and   bath   each.     In- 

inish   will   be  of  pine  with   some 

nels.  Hardwood  floors  will  be 
used    in    the   living   rooms.      Each    living 

ill  have  an  open  fire  place  with 
tile    mantels.      Vestibule    will     be     fin- 

i     marble   and   mosaic.     Exterior 
of    the    building    will     be    covered     with 
rustic    -and     shiplap.       Plans    are     com- 
and    figures    are    being    taken. 

FLATS — 2     story      and     base,      frame. 
San  Francisco.     Architect,  none. 
Owner,    .!.    Johnson.     4SS     9th     avenue, 
s.    K.      The  building  will   cover  an   area 
lit    feet  and   has  been  designed 
to   contain   two  modern   five   room   Hats. 
finish    will    be   of   pine   and   elm 
Hardwood    floors    will    be    used 
in    tlie    principal   rooms.      There    will    be 
e   places  and   tile  or  brick   man- 
Bath   rooms   will   have   tile   wains- 
cot.      Exterior    of    the    building    will    be 
with    rustic    -and    cement    plas- 
nelal   lath.      Plan-    are   complete 
and    tie    work    will    be    done     by      Day 
Labor        AH     material-    are    now     being 
ed. 
FLATS,       ALTERATIONS      AND      RE- 
PAIR     J   Story,   frame.  $3. 000.   San   Fran- 
>      hit, it.   G.    A.    Berger.    13S  Oc- 
■  i     S.    F.      Owner,   .1,    I'.    Mil  .i^ 

22nd    street,    S.     F.  This 

II    consist    of    i1!,'    addi 

tot  he   pie  rent    building   ■<  ml 

iltei  1 1  ions,      in,  luded    in   the 

work     ..ill    he    new    plumbing,    painting. 

and    electric    work    a 

nterlor  finish.     Exterior  of  the 

new     portion    of    the    building    will     be 

with    rustic  and  shiplap,      Plans 
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are  complete  and  work  will  be  done 
by   Day    I 

Hi  ITEL-  -3  stoi )  and  ba  •  brick  ami 
steel,  $75,000.  San  I  '■  Archi- 
tect, R.  B.  Christensi  □  inl  Bldg., 
S.  F.  Owner,  Mai  y  Ma  i  i<  ano.  The 
building,  whii  i  «  ls  originally  designed 
I'm-  a  four  story  structure,  will  be 
erected  il  :  I  i  outhwesl  corner  of 
Broadway  and  Grant  avenue.  There 
will  be  several  stores  besides  the  hotel 
on  the  first  floor.  Upper  floors 
will  contain  in  the  neighborhood  of  125 
guest  rooms  and  a  large  number  of 
batbs.  Interior  Hiiish  will  be  of  pine 
and  hardwood.  There  will  be  steam 
heat,   elevator   service   and    a    hot   water 

system.      Bath    r ns    will    have   cement 

floors  and  tile  wainscot,  Marble,  tile 
and  ornamental  plaster  will  be  used  in 
the  entrance  and  lobby.  Stores  will 
have  patent  fronts  and  plate  glass  win- 
dows. Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
have    been    prepared. 

HOTEL  AND  STORES—:,  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  San  Francisco.  Architect,  C. 
A.  Meussdorffer,  Humboldt  Bank  Bldg., 
S.  F.  Owner.  Carmel  Fallon.  The 
building  will  be  erected  on  the  south 
line  of  .Market  street  near  Brady  cov- 
ering an  area  of  31  by  124  feet.  There 
will    be    stores    and    the    hotel    entrance 

on   the  first   II \      Upper   floors  will  be 

divided  into  single  rooms  and  baths. 
Interior  finish  will  be  of  pine  and  red- 
wood with  some  hardwood  and  orna- 
mental plaster  in  the  lobby.  Plans 
provide  for  steam  beat,  elevator  serv- 
e  and  a  hot  w  iter  plant.  Bath  rooms 
will  have  cement  floors  and  tile  wains- 
cot. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
te  and  figures  are  being  taken. 
HnTEL  ADDITION — 1  story  and  base, 
reinforced  concrete.  $15, San  Fran- 
cisco. Architect,  C.  H.  Skidmore.  Fox- 
croft  Bldg..  S.  F.  Owner,  .John  Meier- 
dierks.  The  building  will  be  erected 
on  Tehama  street  east  of  4th  connect- 
ing with  a  hotel  building  on  the  prop- 
erty of  the  sain--  owner  on  Howard 
street.  There  will  be  in  the  neighbor- 
hood of  60  room-  and  several  baths  in 
the  new  portion.  Interior  finish  will 
1  e  of  pine  and  redwood.  Plans  are 
complete  and   ready   for   figures. 

PAINTING     CUSTOM      HOUSE  —  Cost 

not    stated.      San    Franc;   co       Arc    Itect, 

Osi   u     Wenderoth,    Washington,     D.     C. 

i  Iwners,      Un  i  lovernment. 

Plans     have    been     rece    .  i  Supl 

r    i  or   i  he 

interior    painting    of    the    United    States 

Custom    H,, use    in    this    city.      Bids   will 

■  ned  in  Wasting!  on,  1 1.  C.  on  Si  p- 

Plai  ic  cifications 

of  t  ionstruc- 

tion     Robi  i  Bldg.,    S.     F 

An   official   prop*  in   another 

column   of   this    i 

TUNNEL      CONSTRUCTION—  $2,914,- 
002.      ■-'  '  n    Fra  nclsco.  eei       Cil 

-  oi-nt     ot     Em         i  Tempor- 

,, 
Publii     Work 

tunnel.      T. 
co.i  t    oi  n     exclusive 

value,    at    $-'  9  i  I  002.       The 
I     days     will 

red  «  ork.     Ae- 

ng  to  p  the  Board 

,,f  Public   Woi  '    n  ill  be  :!.l  16 

feel   long,  ext'-i  ng   from  the  south  line 
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of    Bush    street    to    the    north      1 
Union    street.      Plans    show      a 

th    a    2.3    ■  ■         

ompai  i  ment    will    be    used    bs     i ' 

mo    «  in    be    !5    feel    wide    tnd     : iel 

1  igh.     T    i 

ear  traffic  and  will  be  29  fei  I    vi  idi    and 
22    feet    high    with   a    si  <     fool     pa 
way   for  foot   traffic, 

OFFICE     id   Md  iiNi  !         15     3torj     and 
I 
San   Francisco.     Architects,   Will 
&  Co.,  Merchant's  Exchange  Bldg  .   3    F 
i  >»  i  ,  Hobart     Estate        Plan 

speritii  a  tions    for    the     16 

office  building   to  bi    ereel 

l,art  propertj  no  th  Market  Street  op- 
posite  Second,  have  been  pra 
completed.  Bids  are  no  eing  cal  li  a" 
for  on  the  steel  work.  Excavating  and 
foundation  work  will  be  let  shortly.  All 
parts  of  the  work  will  be  segri 
Architect  Willis  Polk  is  in  complete 
charge   of   the   work. 

VAULT     CONSTRUCTION! — Sub  treas- 
ury    Building,    $53,648.       Architei 
car  Wenderoth.  Washington,  D.  C    0 

ers,    United    states    Govei  i sn1 

openi    !     in     Washington    on     Sept.     2nd 

show    Grant   Fee  low  on   the  van 

at   the   Subtreasurj    a  nd    the 

Y.ok    Safe    and    Lock    Co.,    Fork,     i 

low    on    the    vault    entrances    at    $37,095. 

Contracts    have    not    been    awarded.      A 

complete    list    of    theie    figures    appears 

under     the     heading    of    San     Fr 

in    this    issue. 

COLD  STORAGE  PLANT  —  Rein 
forced  concrete  construction,  $'1'5,000. 
Pearl  Harbor,  Hawaii.  Engineers,  Bu- 
V  ,:  ds  and  Docks,  Washington, 
lii-  i  Iwners,  United  Sta  tes  G 
ment.  Plans  and  specifications  are 
complete  and  out  for  figures  for  a  cold 
plant  lo  be  erei  ted  tit  the 
Naval  station  at  Pearl  Harbor.  Plans 
can  be  seen-,  ed  direct  from  the 
of  Yard-  and  Docks  at  Washington,  D. 
C,  or  from  the  Commandant  of  the 
Naval  Station  at  Pearl  Harbor.  Bids 
will    be    opened    on    October    is, 

propo  al    appears      under      the 
heading    of    Official    Advertising    in    this 

issue. 

Contracts  Awarded. 

APARTMENT    HOUSE— 6     story     and 

base     iii  fe    and     steel.      $72, S    i 

Franci   co.        A  rch  1  tects,        Welsh       and 

,   Merchants'   Nat  iona  I    Bank   Bldg  . 

S  I '.  Owner,  Sewall  Dolliver.  Con- 
tractor, Henry  Jacobs,  110  Jessie  St., 
S.    F.      Contract    prici 


Wednesday,     Sept.   10   1913. 

of     the     big     British     corporation,    gave'', 
OUl      the      following      statement     of     his 

,  iioi[i.i  ii  v '  -    pla 

"We   have    no  running  here  now,  j 

but  the  i  ers  will   be  r< 

ling    to 

anticipations,     the    .anal     will 

not     be    ready    for    shipping    until    the 

,it     of    1915.      So    there    will       be 

plentj    of   time    foi    t;  i    opening  of  the 

ei  vice. 

"The      canal    will      revolutionize      the 
trade  routes   of   the   world,   and   it   is   in 
in    attempt    to    forcast    the    new    tracks 
that    we   have  determined    on   San   Fran-  1 
Cisco   as   the   western    terminus   for   the  ] 
European   cargoes  and   European   immi-  1 
mauls    to  be   brought   in   our  vessels. 
To    Change    Trade    Routes. 
y       trade    route      in    the      world 
illy     will    be    changed      by      the  I 
canal.      The    Golden    Gate    will    get    the  | 
benefit   of  all   the  changes.     The  great- 
mge    of    all     will    come    in    the 
handling  of  freight  from  Europe  to  the 
United       State-.  Instead       of       being 

i  to  New  York  by  steamship  and 
then  distributed  throughout  the  coun- 
try by  rail,  the  millions  of  tons  of  | 
manufactured  and  other  products  of 
i  nited  Kingdom  and  the  Con- 
tinent will  be  brought  to  San  Fran- 
cisco   by    steamship. 

"This  new  waj  will  be  both  cheaper 
and  will  take  less  time.  It  is  to  handle 
that  freight  that  we  are  building  the 
steamers.  We  have  sixty-seven  ves- 
sels now  in  the  West  Coast  trade  and 
thai  business  will  be  immensely  in- 
i  i  ea  ed  by  the  canal,  to  the  benefit  of 
San  Francisco  as  well  as  Europe.  Of 
course  the  East  Coast  of  South  Amer- 
ica  will  also  be  brought  in  closer  touch 
with    this  port. 

"Each  of  the  new  steamships  will 
have  accommodations  for  500  first- 
I'ki   s    passengers,    250    second-class    and 

third-class.      The    accommodations 

provided   indicate   in  a   way   the   volume 
of  business  that   is  being  planned   for." 


British  Corporation  Selects 
Sari  Francisco  As  Port, 


Royal    Mall     In    Make    This    City    Head- 
quarters   lor    Western    Trade. 

1 1     has    i  'in    officia  lly    announced    by 
,,.     Representative     of     tin 

\  1   ill      Steam      Pacta  t      I  '1.1111, a  ll\  .      a 

British     col n,     that     San     Fran- 
cisco   has    been    selected    a      the    head- 

i,i  i  lid      I. -i  nil  il  il'       in      tin        Pa       ' 

ocean     •'! pan 

lb-.  I      Oi      no   i 

and    '  ■  •       a  nii'i  ii i,i    i        i". 

The  Gen  le  Ha  mburg  Ameri- 

can also     preparing     foi      I 

I         i  ! .  1 1  ,|     in     '.iH      I '     ' 

i     .i      |        between     l 

i from  this   poi  i. 

I       i  i  ntative 


Subtreasury  Vault 
Bids  Aie  Opened, 

Many    Local    Finns    II ill    on    Work    With 

Grant  Fee  Low  Man  at  $:>H,64S.     All 

Figures    are    Cluse. 


(By   Special   Wire). 
Bids     were     opened     in     Washington, 
I>.  C,  on  September  2nd   by  Supervising 
Architect    Oscar      Wendroth    for      con- 
structing   two    fire    proof    vaults    in    th e 
United   States   Subtreasury   in   this   city, 
rjids     were     also     opened    at     the     same- 
time     for     furnishing     vault     entrances 
the    same       The    construction    work 
attracted    a    large    number    of   local   bid- 
,  while    the    contract    for    vault    en- 

,11,,  b  is  bid  on  by  Eastern  firms 
only.  A  special  wire  from  the  Super- 
vising Architect's  office  gives  the  fol- 
lowing   li;t    of    bidders: 

isiihlreasnrj     Vault    Construction. 

Grant     Fee     $53,64S 

1m  ank    M     '  ia  rden   &    I  lo 57,800 

F     .1      Klenck 58.000 

Williams    Bro      &    Henderson   5 

ii,    man    Safe    Co 59,500 

i  'ii.ii  les    \\  rig-hl     59,890 

Vault     Entrances. 
Y,,i  k   Safe  &    Lock   i  !o  .    York, 

Penn $37,895 

L.    11      Mlllei       Safe    &      Iron 
w  in  ks,     Ball  Imoi  e     Md  ...    11,484 
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Building  Activities. 


August     Proves     to     Be     Big    Month     In 
Building;    Line. 

Private  building  operations  through- 
out the  city  for  the  month  of  August, 
as  reported  by  t lie  Bureau  of  Building 
Inspection  of  the  Board  of  Public 
Works.  Jo.hn  P.  Horgan,  Chief  build- 
ing Inspector,  shows  a  renewed  ac- 
tivity   in    the   building  line. 

In    the    matter    of    new- 
total     number    of    building    permits    is- 
sued    from     this    Bureau     amounted     to 
512   in   number.     The  value  of  the   esti- 
mated   cost   of   these   improvemei 
gregates  the  sum  of  $1,613, SSI. on. 

Complete    report   as    follows: 

Class  No 


Amount 

"A" 

1 

$     12.5.000.00 

"B" 

1 

Q 

"C" 

28 

609,310.00 

Frame- 

184 

Q 

Alterations 

298 
512 

196.65S.00 

Total 

fl.613.8Sl.00 

Report    for 

August, 

1912. 

"A" 

1 

$    150,000.00 

"B" 

2 

S3.000.00 

-C" 

29 

Frames 

220 

676,400.00 

Alterations 

361 

Total 

613 

$l,950.i 

City  Bids  Opened. 


Kill*      For     Architectural     Terra      Cotta 

Work    on       City    Hnll       Bring    Two 

Close  Biil.s  From  Local  Men. 


Seven  sets  of  figures  for  the 
tectural  terra  cotta  work  and  furnish- 
ing cleaned  brick  for  the  new  City  Hall 
were  opened  by  the  Board  of 
Works  at  their  regular  Wednesday 
afternoon  meeting.  This  work  in- 
cludes  cleaning  in   the  neighbor: 

3, "<>n  brick  now  on  the  old  Cit  i    Hall 

site   and    included   in   the   proposals  was 
a    rebate    clause.      The    lowest    of    the 
seven  figures  was  submitted  by  Brandon 
&   Dawson  for  $1 19.826  with   a  n 
5400  per   thousand   I, rick.      Another  fig- 
ure submitted  1".    O'l 
$121, .is?     with     a     rebate     of     $6  I 
thousand  brick  was  also  received.     Until 

e    i    :act    amount    of    brick    which    will 
figure  in  the  rebate  has  been  determin- 
ed the  low  man  can  not  be  selei 
complete    list    of    all    figures    submitted 
will  he  published  in  Frid 


Structural  Steel 

Bids  Are  Opened. 

I'mi    Firms    Only    Submit    Figures    for 

Struct ur.nl  steel  Work  on  Horticulture 

Building;. 


Two    bids    only    were  n  ■  y   the 

Buildings    and    Ground 
the    Panama- 1'  ■     Ex- 

■  o-ition     Company     fo 

fabricating   the   structural  s I   for  the 

Horticulture     Building     of 
group.      Dyer    Bros.,     i 
low   at   $44,374.     No    i  ■  ai 
lias  yet  been  made. 
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Structural     steel     lor     Horticulture 
Building. 

Dyer    Bros $44,374 

1".    S.    Steel    Products    Co 


Building  Contracts  Awarded 
San  Francisco. 


3142  Molcardi     

3li3  Langendorf     .  .Langendorf 

3144  Tillman     i 

3145  Becker     Brunswick 

;;  i  hi  Andrews     i  itten 

3117  United     .Milk Keystone 

S148  Servatto     Carraro 

3149  Suhr     

i  Ieitemann     Owner 

3151  Helke      It 

3152  Zenonovich      . . . . Mitrovich 
1  Satley     Bi 

3  1".  I  Kruse     Kruse 

3 1 55  Same     Same 

3 15i,  Same     Same 

Ulred      Allred 

3158  Same     Same 

Same      Same 

3160  Same     Same 

3*161  Bjorkman    Bjorkman 

3162  Rodgers     I. 

3163  Hagan     

3164  Warnock     w 

3163  Parrott     Robinson 

3166  Trace     Trace 

3167  Trost      McColgan 

3168  Thorup     Thorup 

3169  Peters     i 

31  .a  Same      Same 

3171  Biber     Marcus 

:'.l,2  Edwards     Zinkand 

31 :::  Uincon    Ward 

5  174  Same     

3175  Schmieden    Pac  Ext 

31  T'j  Blair     Kurz 

3177  Same    Pel 
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SB    ,'ORXADO   75   SW  Ingerson. 
Minor    changes    to    dwelling. 

F.     Molcardi.     19       Cornado, 

San    Francisco. 
t  .  .  .None. 

or. .A.      Marchi,      19      Redondo, 
San   Francisco. 

COST,   $400 


\'i '-  s7s  McAllister.    Repair 

Owner.  ,i.  .  .  .Langendorf    Bakery. 

eel  .  .  .None. 
Hays    work.  COST,    $1000 


XE    FORD      AND    NOE.        New 
plumbing,  repair  roof,  new  porch,  etc. 

...Mr.      Tillman,      464  1       18th, 
San   Francisco. 
t  . .  .None. 
r.B.      Heglin,      237      Richland 
Ave.,    San    Francisco. 

COST.   $(iin 

NO.    His   MARKET.      Erect   mar- 
quis,    iinl    mezzanine  floor. 

A.    Becker,   Premises. 

Architect  . .  .None. 

Contractor.  .Brunswick,  Balke.  Col- 
lender  Co.,  765  Mission. 
San  Francisco. 

COST,    $400 


NO.  21  COMMONWEALTH  AVE 

r  and  alterations   in  basement. 

Owner Mrs.   G.    Andrews,    Prem. 

t  . , .  None. 
Contractor.  .H.   P.   Otten,   131   10th   Ave., 
San  Francisco. 

COST,   $400 


(3147)      SW     GUERRERO     AXD     16TH. 
ill    horizontal    tubular    boiler. 

'iwner LTnited    Milk    Co.,    Premises. 

i  .  .  .None. 
Contractor.  .Keystone      Boiler      Works, 
201-209  Folsom,   S.   F. 

COST.   $25mii 


NO    232   WILLIAMS  AVE.    Move 
md    repair   dwelling. 

Owner L.    Sevratto,    Premisi 

Xone. 
n     .  G.      Carraro,      750      Felton, 
San  Francisco. 

COST,   $700 


\'  '.  2919  MISSION.     Add  10  feet 

to  cl  a  '  ■•  I 

Owner H.    F.    Suhr    Co.,    Premises. 

None. 
tor..H.    T.    Grieb,    1020    Green- 
wich.   San    Francisco. 

COST.    $5.i.i 


NO.   2S89   MISSION,     New  front. 
.  .John    l  Ieitemann.    Prem. 
■  ■I  .  .  .Xone. 

COST,    $4  00 


NB    TWENTY-THIRD    &     Mis- 
sion.    Add  one-story   frame. 


22 


Owner W.    L.    Helke,    Sacramento, 

California. 
Architect  . .  .None. 
Contractor.  .J.    S.    Hannah,    ISO    Jessie, 

San   Francisco. 

COST,   $400 


(3152)     NO.    So    MANILA.        Alter    par- 
tition. 

Owner S.   Zenonovich,    Premises. 

Architect  . .  .None. 

Contractor.  .J.    Mitrovich,    1034    Golden 
Gate  Ave.,  San  Francis:-o. 

COST,    $450 


(3153)      NO.    611      EIGHTEENTH.        Re- 
pair fire  damage. 

Owner J.     Gatley,     703     Tennessee, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .G.      Browning      et   al,      61S 
Moscow,   San   Francisco. 

COST,  $700 


(3154)     S   COLLEGE   TERRACE    250    W 
Mi.-sion.     One  and  one-half-story  and 
basement  frame  dwelling. 
Owner J.  H.  Kruse,  23rd  and  Shot- 
well,  San  Francisco. 

Designer Jos.  M.  Geary,   25S1  Post, 

San    Francisco. 
Day-s    work.  COST,   $2500 


(3155)      S   COLLEGE   TERRACE    225    W 
Mi.-sion.     One  and  one-half-story  and 
basement   frame   dwelling. 
Owner J.  H.  Kruse,  23rd  and  Shot- 
well,  San  Francisco. 

Designer Jos.  M.  Geary,  2581  Post, 

San    Francisco. 
Day's   work.  COST,   $2500 


(3156)      S   COLLEGE   TERRACE    200    W 
Mi.-sion.     One  and  one-half-story  ana" 
basement  frame   dwelling. 
Owner J.  H.  Kruse,  23rd  and  Shot- 
well,  San  Francisco. 

Designer Jos.  M.  Geary,  2581  Post, 

San    Francisco. 
Day's    work.  COST,   $2500 


(3157)  E  WANDA  275  N  Onondago. 
One-story  and  basement  frame  resi- 
dence. 

Owner C.   S.   Allred.   120   Onondago 

Ave.,   San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $1650 


(3158)  E  WANDA  175  N  Onondago  Ave. 
One-story  and  basement  frame  resi- 
dence. 

Owner C.    S.    Allred,    120    Onondago 

Ave.,  San  Francisco. 
Architect  ...None. 
Days    work.  COST,   $1650 

(3159)  E  WANDA  125  N  Onondago  Ave. 
One-story  and  basement  frame  resi- 
dence. 

Owner C.    S.    Allred,    120   Onondago 

Ave.,  San  Francisco. 
Architect  . .  .None. 

.vork.  COST,  $1650 


(3160)  B  WANDA  225  N  Onondago  Ave. 
One-etorj  and  basement  frame  resi- 
dence. 

Owner C.   S.   Allred,  120  Onondago 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Day's:   wor.  COST,   $165-0 


BUILDING  AND   INDUSTRIAL  NEWS 

Owner John   Bjorkman,    1 1 1 t 7    23rd, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $1200 


(3162)      N  OTSEGO  25  S  San  Juan.  One- 
story  and  basement  frame  dwlg. 

Owner W.     Rodgers,     3  5 1  s  '       LI 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1500 


(3163)  E  ELGIN  PARK  75  N  Dubocc. 
Three-story  and  basement  frame  (6) 
flats. 

Owner Jas.     Hagan,      132     Dufooce 

Ave.,    San   Francisco. 
Architect  ..  .  W'm.     Kleeman,   188     Page, 

San  Francisco. 
Day's  work.  COST,  $3500 


(3164)      S  ROLPH  400  E  Mission.     Two- 
story  and  basement,  frame  dwelling. 

Owner Mrs.   Warnock,   53S   Laidley 

San   Francisco. 
Architect  ...None. 

Contractor.  .Warnock  Bros.,  53S  Laidley 
San  Francisco. 

COST,   $1000 


(3165)      NOS.       506-514         CALIFORNIA. 

General  repairs  to  stores. 
Owner Parrott    Estate,    502    Cali- 
fornia, San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Robinson    &    Gillispie,    1051 
Sutter,   San   Ftanol  sco. 

Ol  iST,  $1500 


(3166)  N  SANTA  YSABEL  100  E  De- 
lano. One-story  and  basement  frame 
dwelling. 

Owner V.    M.    Trace,    1190    Haight, 

San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $1800 


(3167)  E  TWENTY-FIFTH  AVE  135  N 
Vincent.  One-story  and  basement 
frame   residence. 

Owner Charles   R.    Trost,    475    29th, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .McColgan      &    Trost,       1721 
Alabama,  San  Francisco. 

COST,  $3000 


(316S)      W    TWENTY-SIXTH    AVE    100 
N  California.      Two-story   frame  flats. 
Owner J.   H.  Thorup,   6424   Califor- 
nia,  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $4  800 


(3169)  E  TWENTIETH  AVE  125  S 
California.  Two-story  and  basement 
frame    residence. 

Owner J.    M.    Peters,    lulu    Balboa 

San   Francisco. 

Architect  . .  .None. 

Day's    work,  COST,    $2700 


(8170)      10      TWENTIETH    AVE       125    S 
I  !allfoi  nia      Two-story   and   ba   emenl 

frame    re     ale-ma 

Owner I.    M.    Peters,    mm    Ball , 

Sa  ii  Fre  m  i  -  o 
Arch  ii  e-ci  ...  None. 

WOrk.  COST,    $27011 


(3161)      S  MORSE  60  W  Newton.     One- 
story  and   basement   frame   dwlg. 


(3171)      LOT   ill    BL.K   24   Mission  Street 
Homstead  Union.     All  work   for  two- 
tor  j    (rami    Hats 

i  iwner Wm.     Blber,     722     Howard, 

Wan    Francisco. 
Ai a  h  itect  .  .  .None. 
Contractor .. Jos.   Marcus  &  H.   Barnetl 


Wednesday,     Sept.    in    lui::. 

Filed   Sept.    2,  '13,      Dated  Sept.   2,  '13. 

Roof  on    $  500 

Interior  plastered    500 

Completed    and   accepted 1400 

I       'al    35    days 600 

TOTAL  COST,  $3000  ' 

none.     Limit,    90    days.     Forfeit, 

none.     Plans  and  specifications  filed. 

(3172)      W    GOUGH    60    S    Oak    S    30xW 

87-6.      All    work    for    three-story   and 

basement  frame  store  and  apartments 

Owner D.    II.    and    M.    A.    Edwards 

Co.,   90  East.  S.  F. 
Architect  ..  .J.     C.     Hladik,     Monadnock 

Bldg.,  San   Francisco. 
Contractor.  .Ed.    Zinkand    and    H.    Zin- 

kand.    434    10th    Ave.,   S.    F. 
Filed  Sept.   2,  '13.      Dated  Aug.   20,  '13. 

Frame    up     $2339.50 

Brown    coated    2339.50 

1  '"ini'leted  and  accepted 2339.50 

Usual  35  days 2339.50 

TOTAL  COST,  $9358.00 
Bond,  $4679.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(3173)  S  STEVENSON  467-6  W  7th  W 
2S-9xS  75.  All  work  except  plumb- 
ing and  electric  work  for  alterations 
and  additions  to  one-story  Class  "C" 
building. 

Owner Rincon   Publishing  Co.,   641 

Stevenson,    San    Francisco. 
Architect  . .  .Frederick         H.         Meyer, 
Bankers'  Invest.  Bldg.,  S.  F. 
Contractor ..  Ward      &      Goodwin,       9S1 

Guerrero,   San   Francisco. 
Filed  Sept.   2,  '13.     Dated  Aug.  29,  '13. 

1  111    1st   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $5600 
Bond,  $2800.  Sureties,  H.  C.  Bennett 
and  Julia  Goodwin.  Limit,  75  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(3174)  PLUMBING    ON    ABOVE. 
Contractor.  .J.    E.    O'Mara,    449    Minna, 

San  Francisco. 
Filed  Aug.  2,  '13.     Dated  Aug.  29,  '13. 

Payments    same    as    above 

TOTAL  COST,  $495 
Bond,  $247.50.  Sureties,  H.  H.  Kennedy 
and  W.  D.  Stewart.  Limit,  75  days. 
Forefit,  none.  Plans  and  specifications 
filed. 


(3175)  SE  POST  &  LEAVENWORTH  E 
137-6x3  137-6.  Electric  work  for  6- 
story  and  basement  Class  "C"  apart- 
ments. 

'  iWner Schmieden  Estate  Corp.,  300 

Front,    San    Francisco. 
Architect  ..  .Frederic    H.    Meyer,    Bank- 
ers'  Invst.   Bldg.,  S.  F. 
Contractor.  .Pacific     Fire     Extinguisher 
Co.,    507    Montgomery,   S.    F. 
Filed  Sept.   2,  '13      Dated  Aug.  29,  '13. 

On    1st   of   each    month 75% 

Usual     315     Hays 25% 

TOTAL  COST,  $6975 
Kernel.  $34SS.  Sureties,  Winfield  S.  and 
Burt  L.  Davis.  Limit,  200  days.  For- 
fe-it,  none.  Plans  and  specifications 
filed. 


(3176)  NW  ELLIS  AND  MASON  W 
:i?-i;xN  GO.  Plumbing,  sewering,  gas 
fitting  and  electric  wiring  and  heat- 
ing for  three  additional  stories  and 
alterations  in  present  four-story 
1 'lass   "C"   hotel. 

Owner Jennie   M.   Blair. 

Architect  .  .  .  Wm.  Mooser,  Nevada 
Bank   Bldg.,   S.   F. 


F. 
13. 

75% 


W lesday,     Sept.    LO    1913. 

Contractor.  .O.    Kurz,    520    Pine, 
Filed   Sept.   2,   '13.     Dated  Aug.   ! 

On    1st   of   each    month 

Usual     35     days 25% 

TOTAL  COST,  $11,000 
Bond,  $5500.  Surety.  Southwestern 
Surety  Ins.  Co.  Limit,  Dec.  1,  '13.  For- 
feit, none.  Plans  and  specifications 
Bled. 


(3177)  IRON,  BRICK,  CARPENTER, 
plastering,  mill,  stairs,  gas  and 
electric  fixtures,  metal  and  tin  work, 
a9plialt  root,  marble,  tile  and  com- 
position floors  slabs,  hardware  and 
glass    on   above. 

Contractor.  .Petterson     &     Persson,     62 
Post,    San    Francisco. 

Filed  Sept.  2,'  13.     Dated  Aug.   22,  '13. 

Payments    same    as    above 

TOTAL   COST,    $32,000 

Bond,     $16,000.       Surety,     Southwestern 

Surety    &    Ins.    Co.      Limit,    Dec.    1,   '13. 

Forfeit,    none.   Plans    and    specifications 

filed. 


(317S)   EXTENSION'  OF  l'ASSF.XGER 

elevator   on  above. 
Contractor.  .Otis     Elevator     Co.,     Beach 

and  Stockton,  S.  F. 
Filed  Sept.  2,  '13.      Dated  July   7,  '13. 

Cash     on     completion 

TOTAL  ('"ST.  $455 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


(3179)  SE  POST  &  LEAVENWORTH 
E  137-6XS  137-6.  Structural  steel, 
iron,  glass,  glazing,  marble,  granite, 
ornamental  iron,  sheet  metal,  roof 
covering,  rough  and  finish  wood 
work  for  six-story  and  basement 
Class    "C"   apartments. 

0|wner Schmieden     Estate    Corp., 

300   Front,    San    Francisco. 

Architect  ..  .Frederck    H.    Meyer,    Bank- 
ers'   Invst.    Bldg.,    S.    F. 

Contractor.  .Cameron      &    Disston.      180 
Jessie,    San    Francisco. 

Filed  Sept.  2,  '13.     Dated  Aug.   29.  "13. 
On   1st  and   15th   of  each   month     75% 

Usual     35     days 25% 

TOTAL  COST,   $S7,720 

Bond,    $43,S60.      Sureties,    .1.    1>.    Hannah 

and    Jos.    J.    Phillips.      Limit,    200    day's. 

Forfeit,   none.     Plans  and  specifications 

Hied. 

(31S0)  TERRA  COTTA,  PRESSED  & 
rough    brick    work   on   above. 

Contractor.. Brandon      &      Lawson,    180 
Jessie,    San    Fren 

Filed   Sept.   2,   '13.      Dated   Aug     29,   '13. 

Payments    same    as    above 

TOTAL  COST,   $26,768 

Bond,    $13,384.      Surety,    Aetna    Accident 

&    Liability   Co.      Limit.    1»"    days.      For- 

feit,    none.        rians    and      specifications 

filed. 


(3181)      PLUMBING,       GAS       FITTING, 

etc.,    on    above. 
Contractor.  .Frederick     W.     Snook     Co., 

596    Clay,    San    Fr: 
Filed  Sept.   2.  '13.     Dated    \  ■■■■       :'.  '13. 

Payments    same    as    aboi       

TOTAL   COST,    $18,500 
Bond.    $92.50.      Surety,    U.    S.    Fidelity    & 
Guaranty    Co.      Limit,    200    days.      For- 
feit,   none.        Plans    and 
tiled. 


<::is2>      LATHING    AND     PLASTERING 

on    above. 
Contractor.. Floodberg      &      MeCafTery, 

M,,n  linoi  k   Bid         -     I'-- 
Filed  Sept.  2,  '13.     Dated  Aug.   29,  '13. 


BUILDING   AND   INDUSTRIAL  NEWa 

Payments    same    as    above 

TOTAL    COST,    >  . 
Bond,     $12.4.",0.       Surety.     Now     England 
Casualty    Co.       Limit,       5u    days      after 
notification.      Forfeit,    none.      Plans   and 
specifications    filed. 


C3183)      F.NCAY.V1V      .  CONCRETE 

foundations,     cement       floors,       side- 
walks,   curbs,   etc..    on   above. 
Contractor.  .S.    F.    Concrete    Co.,    Hum- 
boldt   Bank    Bldg.,    S.    F. 
Filed  Sept.   2,  '13.     Dated  Aug.   29,  '13. 

Payments    same    as   above 

TOTAL  COST.  $13,44S 
Bond,  $6724.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  200 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(21  Mi  SE  POST  &  LEAVENWORTH  E 
127-GxS  137-6.  All  work  for  passen- 
ger and  freight  elevators  and  seven 
push  button  control  dumb  waiters 
Cm-  six-story  and  bai&ement 
"C"   apartments. 

Owner Schmieden       E-tate      Corp., 

300    Front,    San    Francisco. 
Architect  ...Frederick  H.  Meyer.  Bank- 
ers'  Invst.   Bldg..   S.    F. 
Contractor.  .Otis     Elevator     Co.,     Beach 
\    Stockton,   San   Francisco. 
Filed  Sept.   2,  '13.     Dated  Aug.   29.  '13. 

On    1st   of  each    month 7."': 

Usual    35    days 25% 

TOTAL  COST,  $10,280 
Bond,  $5140.  Surety,  National  Surety 
Co.  Limit,  200  days.  Forfeit,  none. 
Plan?    and    specifications    filed. 


(31S5)      PAINTING,        TINTING        AND 

papering    on    above. 
|  !onf  i  i    tor.  .  D.       Zelinsky,       56  I 

San    Francisco. 
Filed  Sept.   2,  '13.     Dated  Aug.   29,  '13. 

Payments    same    as    above 

TOTAL  COST,  $7410 
Bond,  $3705.  Surety,  Maryland  Casu- 
alty Co.  Limit,  200  days.  Forfeit. 
none.      Plans   and    specifications    filed. 


(3186)      STEAM     HEATING,     PIPING    ,V 

returns  and  piping  covering  on  above 
Con  tractor..  Mangrum      &      Otter,      ."oil 

Mission,  San  Francisco. 
Filed  Sept.  2.  '13.     Dated  Aug.  29,  '13. 

Payment-     same    as    above 

TOTAL  COST,  $440(1 
Bond,  $2200.  Surety.  National  Surety 
Co.  Limit.  200  days.  Forfeit,  none. 
1    ans   and    specifications   filed. 


(31S7)  N  TURK  171  E  Taylor.  Seven 
story  and  basement  brick  stores  and 
rooms. 

Owner Zellerbach   ,<•    Levison,    1540 

California,    San    !'• 
Architect  ...A.    J.    Barnett,      583      Cali- 
fornia.   San     Frani 

:    II      ,T1    eo         I  loin.         1  I  13         I 

San   Francisco. 

Ci  'ST.    $60,000 


(3188)      E       FORTIETH       AVE 
Irving'.        One-story      and      basement 
frame  dwelling. 

1  iwner G.    Thii 

Architecl  .  .  .  X ■ 

'  !on     .i    lor.  .C.     Wengard,     3638 
San    Pra  n.  i    CO. 

COST.  $1340 


i  I 
i ,  tot 


,M.   n.     Scnmidt,  2611     Pine, 
San   Francisco, 

.  .Nun.' 

.John       B.     Woolfrey.       316S 
21st,  San  Francisco. 

COST,  $1SOO 


\\\        ARMY     AND       CHURCH. 
Two-story  frame   (5)   flats. 

Dudley   O'Connor,   Schwartz 

Hotel,  Tur  St.,   S.  F. 
I   .  .  .1!.    J.    S.    Cahill,    571     Cali- 
fornia,   San    Francisco. 
ior..L.  J.  Roberts  &  J.  B.  Wool- 
frey,  2100    21st,    S.    F. 

COST,    $6500 

ill      SW   GEARY   AND   MASON.   Add 
lory   concrete   to   building. 

Columbia     Bldg.     &     Invst. 

Co.,    125   Sutter,    S.   F. 
it  .  .  .('.       Withers,      125      Sutter, 
San    Francises. 
Contractor.. R.    S.      Brown,    125     Sutter, 
San  Francisco 

COST,  $1500 

(3192)  SW     LARKIN    &    OLIVE.   Erect 
rete    foundation    for    three-story 

c"  building. 

i  wner Mrs.  M.  Hacke. 

eel   ...Arthur   T.    Ehrenpfort.    251 
Kearny,   San  Francisco. 
C.  ntraetor.  .L.       M.       Zimmerman,       ISO 
Jessie,  San   Francisco. 

COST.    $25(1(1 

(3193)  N  SILVER   300   W   King.      Two- 
•     frame  dwelling. 

Owner Geo.    Tyminski,    S71    Rhode 

Island,    San    Francisco. 

>it...R.  F.  Austin,  1715  Mission 
San    Francisco. 

work.  COST,  $1500 


in      X    TURK    250   E   Auguello    Blvd. 
story   ami    basement   frame  dwlg. 

Ed.    Murphy,   —   McAllister, 

San    Francisco. 
Architect  ...Rhodes   &  Co. 

i  tor.. J.      Scanlon.      2466      Geary, 
San   Francisco. 

COST,   $1S5<) 


E  EIGHTH  AVE  195-6  N  Geary 
Two-story  and  basement  frame  (2) 
(lats. 

John   Greely,    35S    8th    Ave., 

San   Francisco. 
Architect  . .  .None. 

i  tor..  H.    P.   Often,    131    10th   Ave., 
San   Francisco. 

COST,   $4130 


(8189)  S  DAY  305  W  Noe.  One  and 
one-half-storj  and  basement  frame 
dwelling. 


NO.     :ii.,;i     MATKIi.NIIi.       Move 
!  ling  7  feet  to  front  and  raise  and 
Ion   of  live  Hats. 

Mrs.   W.   F.  Leeman,  Prem. 

Architect  ...Rhodes      &       Marish.    3372 

Kith.  San  Francisco. 
Contractor.. S.    .1.    Sterner,      3S2S      19th, 
San   Franci  seo. 

COST,    $2500 


NJ.     1950     CALIFOKXI  V        Re- 
roof,   L-alw  nl    • 
\  alii 

Mrs.   c.   c.    Boardman,    1950 

i  'a  llfornia,   s  i  n    Francisco. 

BCl    .  .  ..I.     E.     KralTl     &    Son 

Ian   Bldg  .  sm  Francisco, 
etor.. Daniel  O'Neill,  278  Natoma, 

Sa  n    Fra  ii'  . 

COST,   $2500 
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(3198)  W  PALM  AVE  100  S  Euclid. 
Two-story  and  basement  and  attic 
frame    (2)    Hats. 

Owner C.    F.    Krauss,    100    Ilaight, 

San   Francisco. 
Architect  ...F.   S.   Holland,    100   Haight. 

San   Francisco. 
Contractor.  .J.      S.      Hannah.     Williams 

Bldg..  San  Francisco. 

COST,   $7500 

(3199)  W  TWENTY-SEVENTH  AVE 
125  S  Lake.  One-story  and  basement 
frame  dwelling. 

Owner Chas.    Breuckle,    1346    Pine, 

San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Wilson   &  Christensen,    830 

Hearst   Bldg.,   S.   F. 

COST,  $2600 


BUILDING  AND   INDUSTRIAL,  NEWS 

(3207)      N    UNION    50    W    Montgomery. 

Three-story   and   bast ml    frame    (3) 

flats. 

Owner M.     Baggiaui,,     1500     Granl 

Ave.,   San   Francisco. 
Architect  ..  .Louis       Mastropasqua,      580 
Washington,  San  Francisco. 
Contractor.  .L.     Ferroni     &     Son,     3045 
Octavia,    San    Francisco 

COST,   $3500 


(3200)      SW   WASHINGTON   &   PRIEST. 

Two-story    and    basement    frame    (2) 

flats. 

Owner W.   W.   Jameson. 

Architect  ..  .Chas.    Fantoni,    916    Kear- 
ny,  San  Francisco. 
Day's  work.  COST,  $4000 


(3201)      SB    TEHAMA    325    NE    Second. 
Two-story  corrugated  iron  shop. 

Owner Mrs.    Hattie    T.    Doran,    178 

Precita  Ave.,  S.  F. 
Architect  .  .  .None. 

Contractor.  .J.  Albert  Elmeter,  577  Bos- 
worth,  San  Francisco. 

COST,   $1950 


(3202)      NE    NOE    &    TWENTY-SIXTH. 
One   and      one-haif-story    and      base- 
ment  frame   dwelling. 
Owner W.    A.    Hoffman,    1156    Ala- 
bama,  San   Francisco. 
Architect  ..  .O.   E.   Evans,   2367   Mission, 

San   Francisco. 
Day's   work.  COST,    $1100 


(3203)  N  CALIFORNIA  80  W  16th 
Ave.  One  and  one-half-story  frame 
dwelling. 

Owner M.    L.    Kenney,    31    Sharon, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Chas.    A.      Anderson,      3942 
29th,    San    Francisco. 

COST,   $2900 


(3204)  NE  CALIFORNIA  &  ELICK 
Lane.  Three-story  and  basement 
frame    apartments. 

Owner Ludwig    Biess,    45    Kearny, 

San  Francisco. 
Architect  ..  .  Joseph    Cahen,    45    Kearny, 

San  Franicsco. 
Day's  work.  COST,   $18,000 

(3205)  N  HOWARD  375  E  Fifth.  Two 
story   brick   stable   and    tai 

Owner Boyd    Invst.    Co.,    Care    Ar- 
ch it  en. 

Architect  ..  .O'Brien      Bros.,      Inc.,     519 
California,    San    Francisco. 

Contractor.  .Brandon      &      Lawson,    180 
Jessie,   San   Francisco. 

COST,    $25,000 


Wednesday,     Sept.    U)    1913. 

Filed   Sept.   3.  '13.      Dated   Sept.   2,  '13. 
On  or  before  10  days  after  1st  of 

each    month    75% 

Usual    35    days 25% 

TOTAL  COST,   $10,364 

Bond,     $5182.       .Surety,       Massachusetts 

Bonding     &   Ins.   Co.       Limit,   60     days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(320S)     N    PINE    75    W    Taylor.      One- 
story  brick  store. 

Owner Francis    J.    S.    Conlan,    211'5 

Hyde,  San  Francisco. 
Architect  ..  .Rousseau   &   Rousseau,   441 

Monadnock  Bldg.,  S.  F. 
Contractor.  .J.    Heaphy,    1721     Lombard, 
San  Francisco. 

COST,   $5000 


(3209)      SW    BRAZIL    &    EDINBURGH. 
One-story  frame  store. 

Owner Carrie       Hall,     448       Brazil 

Ave.,    San   Franicsco. 
Architect  . .  .None. 

Contractor.  .Wm.    H.    Grahn,    2840    Bry- 
ant, San  Francisco. 

COST,   $1500 


(32101)  SE  ELLIS  &  FARKEN  AVE  30 
x75.  All  work  for  three-story  and 
basement  frame  apartments. 

Owner David   Harris. 

Architect  ..  .J.      C.    Hladik,     Monadnock 
Bldg.,   San  Francisco. 

Contractor.  .Thompson    Co.,      Thompson 
Johnston,  Healy    &   Eakin. 

Filed  Sept.   3,  '13.     Dated  Aug.   25,  '13. 

Frame    up    $2517 

Brown    coated    251'7 

Completed   and    accepted 2517 

Usual    35   days 2517 

TOTAL  COST.   $10,068 

Bond,      $5034.        Surety.      Southwestern 

Surety  Ins.  Co.     Limit,  SO  days.     Forfeit, 

$10.     Plans  and   specifications   filed. 

(3211)  NW  TEHAMA  111  SW  8th  NW 
50'xSW  34.  Excavating,  grading,  con- 
crete, steel  reinforcing,  wire  rein- 
forcing, bitumen,  side  walk  doors, 
damp  proofing,  carpentry  and  joinery, 
fences  and  gates,  stalls,  mangers, 
hardware,  glazing,  asphaltum  roofing 
plaster,  plumbing,  sewer,  gas  fitting, 
painting,  sheet  metal  and  electric 
work   for  two-story  Class   "B"  stable. 

Owner Richard  I.   Whelan. 

Architect  ...Welsh  &  Carey,  Merchants' 
Nat'l.    Bank   Bldg.,   S.   F. 

Contractor.  .Henry    Jacks,     180      Jessie, 
San  Francisco. 

Filed  Sept.   3,  '13.      Dated  July   28,  '13. 

On   1st  of  each   month 75' 

Usual  35  days 25% 

TOTAL  COST,    $4930 

Bond,   $24i',:,.     Surety,     Fidelity     &   De- 

posit   Co.   of   Marj  lain!       Lirail .   laj  i 

Forfeit,    $10-      Plans    and      peclfications 

filed. 


I  3  '.,,;,      N    THIRTIETH    180    E    Sanchez. 

ic  1 1  e    and    move    n      I nd    add 

lory     of     three    rooms,     ratproof 
remodel    front ,  eti 

Kelly,     360     30th, 

,S;i  n     I    i 

Architect  . .  .None. 

Contractor.  .M.  Costello       :  College  Ave 

San   I  '  am 

COST,  $2000 


(Correction  in  uoniraczoffl  IVame) 

(3213)  S  POST  137-6  W  Jones  W  77-6x 
S  137-6.  Aii  work  for  one-story  and 
basement  concrete  garage. 

Owner D.       Samuels     Realty      Co., 

OFarrell   &  Stockton,   S.   F. 
Architect  ..  .C.    A.    Meussdorffer,    Hum- 
boldt   Bank   Bldg..  S.  F. 
Contractor ..  J.    D.    Hannah,    Monadnock 

Bldg.,   San   Francisco 
Filed  Sept.  3,  '13.     Fated  Aug.  30,  '13. 

1st   floor   slab    poured $6000   00 

Roof    trusses    in    place 5000    00 

Completed  and   accepted 4065   25 

Usual    35   days 5021   75 

TOTAL  COST,  $20,087  00 
Bond,  $10,043.  Surety,  B.  W.  Cameron 
and  J.  D.  Hannah.  Limit,  70  days  after 
Sept.  4.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(3214)  W  DELMAR  100  S  Frederick  S 
30xW  S6-3.  All  work  except  plumb- 
ing, etc.,  for  two-story  frame  resi- 
dence. 

Owner Elizabeth     S.     Burling,    121 

De  Long  Ave.,  S.  F. 

Architect  ..  .Ward     &      Blohme,   Alaska 
Commercial    Bldg.,    S.    F. 

Contractor.  .Geo.    Healing,    3665    Sacra- 
mento,  San  Francisco. 

Filed  Sept.  3,  '13.     Dated  Aug.  29,  '13. 
Excavation,       concrete,      rough 
brick  &  chimneys  completed. $   771   50 

Rough  framing  done 1000.00 

Enclosed,  roof  in  place  and  ex- 
terior &  interior  plaster  done  1500.00 

Completed  and  accepted 1500.00 

:t«  days  after 

TOTAL  COST,   $6362.00 

Bond,      $31S1.        Surety,      Pacific     Coast 

Casualty  Co.     Limit,  100  days.     Forfeit, 

$10.      Plans   and    specifications    filed. 


(3215)      S      MANGELS    175    W       Baden. 
One-story   and    basement   frame   dwlg. 

Owner Annie      Carlson,    234      Joost 

Ave.,   San   Francisco. 
Architect  . .  .None. 
I  lay's   work.  COST,   $900 


(3216)      NO.    13S3    FORTY-FOURTH    AV 
Add  two  stories  and  general  repairs. 

Owner R.     Knutsen,     Premises. 

Viliiirft  ...Albert  Farr,   62   Post,   S  .F. 
I  m>   s   work.  COST,  $950 


(3213)  s  BUSH  1S3-4  E  Stockton  E 
31  -8x§  A2C.  Excavation,  concrete, 
cement  floors,  side  walks,  sleeper 
(111,  cutting  openings  Into  hotel,  fur- 
nish and  set  all  joists,  b  rid  g  inc., 
rough  Boot :  .  i  oof  boards,  i  el  I  Ing 
window  1 1  a  me  ,  e  ni  nor  ,  dog  Iron  and 
joist  hanger  tor  four-story  Class 
"C     apartment    building. 

Owner .Mis.      A.     Rudgear,      Cort 

Hotel,  San   Francisco. 

Architect  .  .  .Edw,    T.    Foulkes,    I  i  oi  i  ■  r 
Bldg..  San   Francisco. 

i  'onti  actor.  .  Fi  ank  M.  Gai  den  &  Co.,   I 
Kearny,  San  Francisco. 


(3217)  N  TWENTY-FIFTH  142-6  E 
Church.  Two-story  and  basement 
frame  dwelling. 

Owner J.    S.    Purcell,    S56    Presidio 

Ave.,   San    Francisco. 

An  liitect  .  .  .None. 

i  lay's    work.  COST,    $1950 


(3218)      N      JOOST     125       E       Hamburg. 
One-story   and   basement   frame  dwlg. 

Owner Mars     R.    Young,   7S0   Josst 

Ave.,  San  Franicsco. 
\i  i  lilted  -  •  .None. 

Owner Mary    It.    Young,    7S0   Joost 

Ave.,  San   Francisco. 

COST,    $950 


1219)      NOS.       2902-98      NINETEENTH. 
t:,  pair   lire  damage. 


SI   M 


BROWNI.EE    apartments 

San  Francisco 


Henry  C.  Smith,  Architec 
San  Francisco 
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MODERN  APARTMENT  FLATS 
Sacramento,  Cal. 


A.  Willoner.  Archilect 
Sacramenlo  Cal. 
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Wednesday.      Sept.    In     I'M:: 

Jffner Enterprise       Foundry      Co., 

Premises. 
Architect  .  .  .None. 

Jon  tract  or.  .Chas.  J.  Koenig,  520  Church 
San  Francisco. 

COST,  $1850 

B  TWENTY-FOURTH  AVE  250 
S  California.  One-story  and  lasement 
frame  dwelling-. 

Owner Wra.    X.    Meserve,    "71    21st 

Ave..  San   Francisco. 
Architect  .  .  .None. 
Day's   work.  COST.   $'.100 

(3221)  E   BON   VIEW   400    N   Eugenia. 
One-story   and  basement   frame  dwlg. 

Owner J.    Knudsen,    159    Bon    View 

Aye.,    San    Franicsco. 
Architect  . .  .None. 
pay's    work.  COST,  $S00 

(3222)  E   MOULTRIE   50   S   Powhattan. 
One-story   and    basement   frame  dwlg. 

Owner P.   \V.   Montrouil,   255  Moul- 
trie, San  Francisco. 
Birchitect  .  .  .None.  . 

I)ay'>    work.  Ci  >ST,    $1250 

(3223)  W  RITCH  100  S  Folsom.     Two- 
story  brick  laundry. 

Owner Peter  J.  Smith,  739  Folsom. 

San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $2500 

(3224)  NO.    61   CLARA.     New  floor,   in- 
stall ventilator  and  skylight. 

Owner Mrs.    Stutman,    Oakland. 

Arch  Ltect  ...  None. 
Contractor.  .J.    Hoeppen,    2757     I 
Son  Francisco. 

COST,   $400 

(3225)  E    MOULTRIE    50    S    Jefferson. 
Minor    repairs    to    dwelling. 

Owner W.    S.    McDiarmid,    5G    Ells- 
worth, San  Francisco. 
Architect  .  .  .None. 
Day's    work.  COST.    $400 

132201      NW     MONTGOMERY     &     POST. 

Alter    retaining  wall. 
Owner First    Federal      Trust      Co.. 

Premises. 
Architect  ...Willis  Polk  .Merchants'  Ex 

Bldg..   San   Frani 
Day's   work.  COST,  $1100 

(3227)  NO.  918  CHENERT        '•   ter  front 
and   add  two  rooms. 

Owner Willis   Rogers. 

Architect  .  .  .None. 

Day's   work.  i      3T,   $S00 

(3228)  NE    TWENTY-THIRD 

sion.      One-story  and   basement  frame 
dwelling. 

Owner W.  L.  Helke,  2nd  and  K  Sts 

Sacramento,    California. 
■  t  .  .  .None. 
Contractor.    J.   S,      Hannah,   ISO 
San   Fram 

COST,    $500 

(3229)  N  BUSH,  bet  Polk  and  V: 
Ave.   All    work    for    1    electric 
elevator   for   building. 

Owner L.    A.    Myers,    352  I     ' 

San    Frani 
Architect  .  .  .6None. 
i  'mil  i  actor.  .  B.    C.    Van    Emon 

San    Fran-  i 
Filed   Sept.    1.   '13       Dati  d   Sept.  3,  '13. 

Vlachlne     delivered     ,/a 

Completed    and    accepted % 


BUiLDING   AND   INDUSTRIAL  NEWS 

Usual      35     days 14 

TOTAL    COST,    $1850 
Bond,     $925.       Surety     National 
Co.      Limit,    none.    Forfeit,    none, 
lications    only    filed. 

(3230  SW  PAUL  AVE  50  SE  Crane 
SE  215-xSW  100.  All  worn  for  one- 
story    and    basement    frame    col 

Owner Leonie    Mero. 

Architect  .  .  .None. 

Contractor.  . Michele    Os torero. 

Filed  Sept.  4,  '13.     Dated  Aug.    IS,  '13. 

Roof    on     $452 

Brown     coated     452 

Completed     and    accepted 452 

Usual     35     days 452 

TOTAL  COST.    $1808 

Bond,    none.      Limit,    70    days.      Forfeit, 

none.      Plans   and   specifications    filed. 

(3231)  EXPOSITION  SITE.  All  work 
for  rock  surface  for  drill  ground  and 
race  track. 

Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,    Ser- 
vice  Bldg.,   S.  F. 
Architect  .  .  .None. 
Contractor.  .Sunset      Constr.    Co.,      Lick 

Bldg.,   San    Francisco. 
Filed    Sept.    4,    '13.      Dated    July    1,    '13. 

As    work    progresses 75''; 

Usual     35     days 25% 

TOTAL    COST,    I 
Bond,   $10,000.     Surety,   National   Surety 
Co.       Limit,     100      days.       Forfeit,       $15. 
Plans    and    specifications    filed. 

(3232)  W  ELGIN  PARK  257  S  Mc- 
Coppin  S  22xW  75.  All  work  for 
two-story  and  basement  frame  Hats 
and    garage. 

Owner Susanna   and   Jas.   F.   Viner 

Architect  ..  .O.    B.    Arthur,    1242-A    2nd 

Ave.,   San    Francisco. 
Contractor.  .G.    Carraro. 
Filed   Sept.   4,   '13.      Dated  Sept.   3,  '13. 

Fframel    iup    L. $945 

One    coat    plaster    on 945 

Completed    and    accepted ' 

Usual     35     days 945 

TOTAL  COST,  $:17mi 
Bond,  $1890.  Sureties.  P.  Farrari  ami 
I'  Oarraro.  Limit.  90  days.  Forfeit, 
none.       Plans    and    specifications    filed 

(3233)  NE     CALIFORNIA       &      MONT- 

gomery  E  87-6  N  114-3\,  W  is-.:  N 
1014  in.  W  69  S  115-2'.,.  All  work 
for  narrowing  of  Montgomery  St. 
sidewalk. 

Owner C.     F.     Kohl,     Kohl     Bldg., 

San    Francisco. 
Architect  ..  .Henry      n.    Meyers,     Kohl 

iBl'd'g.,     San     Francisco. 
Contractor..  Butcher      &      Dudley,      186 

Stevenson,     San     F. 
Filed   Sept.   4.   '13.      Dated   Aug.    29.  '13. 
Completed    .1  nd    accepted $1 27:. 

86    iIiijn    lifter 125 

total  cost,  $i7ou 
Bond,  $850.  Surety,  The  Aetna  .\..i- 
denl     &     Liability    Co.      Limit,    30    days. 

1 none.      Plans   and  specifications 

filed. 

(3234)  E    THIRTEENTH    AVE    100    N 

Klrkham.     Two-story  frame  dwlg. 

oWncr O.  Swanson  &  .1.  BJorkman 

4066    1  st li ,    San    Francisco. 
At  rh  ltect  .  .  .  None. 

1  ontractor     Oscar    Swanson,    4066    ISth, 
San    Francisco. 

COST.    $2 2. Ml 

(3235)  SW       ROLPH    75     NW       Curtis. 
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on, -story    and   basement   frame   dwlg. 
1'     II      Mullen.    Daly    City. 
,    F.  Mullen,  Daly  City. 

Day's    \sm,u  01  .ST,    $111111 

NO.  1.  GEARY.  General  re- 
pair-   to   store. 

o     Wilfelt    Co.,   Premises. 
.None. 
Contractor.. I*    &    E.    Emanuel    Inc.,    144 
12th,  San   Francisco. 

COST.    $1900 

\    ,,,,.  i.M'MK    200    V.    Fill 
■      lory    corrugated    iron. 

.    The  Abu  an  Co  .  83   Bluxome 
San   Francisco 

1    .  .  .  None. 

tor.. J.   w.     Cobby,   ISO     Jessie, 
San    Francisco. 

COST.   $450 

(323S)      \o.    2773    PINE.      Repair    stable 
ma   build  concrete  wall. 

...Mrs.   Kenny,  Premises. 
Architect  .  .  .None. 

Contractor.  .McCabe    &    Brown.    521    1st 
Nat']  Bank  Bldg..  S    F. 

(a  >ST     $4  75 

(3239)  E    THIRTEENTH    AVE     175     S 

1.  One-story  and  basement 
frame  dwelling. 

Owner Matt   O'Connor,   9th    Ave   nr. 

Lake,   San    Francisco. 
Archltecl   .  .  .None. 
Hay's   work.  COST,    $600 

(3240)  .\o.    074   VIENNA.      Add   18   feet 
to  1'iiilding. 

Owner James    McNeil,    Premises. 

Arch  ltect  . .  .None. 

«  ork.  COST,   $500 

(3241)  NO.    1677   OCTAVIA.      Add   three 
I' ns. 

Owner Miss    Bell,    Premises. 

Architect  .  .  .None. 

Contractor.. J.    M.    Grauer,    1656    O  Far- 
rell,    San    Francisco. 

COST,  $400 

0:2121      N      TWENTY-EIGHTH       192    u 

Noe.     One-story   and   basement    fri 

dwelling. 

C.    Anderson,      IS    Sanchez, 

San    Francisco. 
.  None. 
«  "i  '<■  COST,    $1000 

1243)      \o.   548  PARIS.     Raise  and  un- 
derpin   and    a. 1,1    concrete    foundation. 
.  .C.   Johnson,    Preml   1 
None. 
Contractor.  .  H.     E.   Doyal,     2:11      Parle, 

S.    F.  l'i  1ST,    $2511 

(3244)  1:    9UNNYSIDE    50    S    Fo 
One-story   frame  store. 

owner P.     Maita.      583     Sunnyslde 

An         Si  II     Fl    i  IH'iScO. 

Architect  .  .  .None. 

■  ok   .  COST,   $15" 

(3245)  N".    2111    CALIFORNIA.       Add     I 

'  'v.  net Fidelity    Pierce,    Pren 

None. 

>r .  ..i.   i-:.  i  ilckli  son,  i 0  i  ■ 
San    Fi  .i  in  i- 1  .1 

COST,    $500 

\\  TWENTY-SECOND  AVE  125 
N  Anza.  Two-story  and  basement 
flam. |    dwelling. 

...C      .1.      Slonlcker,      1726-A 
Turk,    San    Francisco. 


Arcihtect  .  .  .None. 
Day'      work. 


COST,    $1300 


(3247)  E  SEVENTEENTH  AVE  200  S 
Lake.  Two-story      and      basement 

frame   (2)   flats. 

Owner 1.    Johnson,    4SS    9th    Ave., 

San   Fra  ncl 

Architect  . .  .None. 

Day's    work.  COST,    $4500 


(3248)      NO.     990     MCALLISTER.       New 

front. 

Owner Bon    Bros.,   Premises. 

Architect  . .  .None. 

Day's    work.  COST,    $500 


(3249)      NO.       2374       GREEN.         Extend 
garage. 

Owner Wm.    Curlett,    I.o-    Angeles. 

Architect  .  .  .  None. 

Contractor.. H.    R.    Hall,    725    20th    Ave., 
s.i  n   Francisco. 

COST.  $500 


(3250)  N'W  POST  AND  SCOTT  N  165 
W  220  S  UT-B  E  27-6  S  27-0  E  55  S  110 
E  137-6.  Concrete  and  bituminous 
pavements,  walls,  fences,  gates  on 
grounds  and  side  walk  of  hospital 
building,    laundry    and    boiler   house. 

Owner Mount  Zion  Hospital,  Prem. 

Architect  ...J.    B.    Krafft    &    Sons,    Phe- 

lan    Bldg.,   San   Francisco. 
Contractor.. City    Street    Imp.    Co.,    Mer- 
chants'     Exchange       Bldg., 
San    Francisco. 
Filed   Sept.   5,  '13.      Dated  Aug.   29,  '13. 

hali     work    completed $1000 

Completed    and    accepted 1000 

■Mi  dayx   nfler 700 

Bond,  $1350.  Sureties,  J.  F.  Dowling 
and  .1.  J.  Dowling.  Limit,  Oct.  1.  For- 
feit,  $10.     Plans  and  specifications  filed 


•       LDING   AND   INDUSTRIAL  NEWS 
Arch  Itecl  .  .  .J.   M.  Gears  .  23rd  and   Fol 

si.ni,    Sail     Fl  S  in   i    I  c 

Contractor.. Parkside    Home    Bldg.    Co., 

Crocker    Bldg.,    S.    F. 
Filed   Sept.   5,  '13.      Dated   Aug.   30,  '13. 
On  execution  of  this  agreement .  .$200 

Rougli    frame    done 50'0 

Brow  n    coated    "'" 

Completed     

Usual    35   days 830 

TOTAL  COST,  $3070 
Bond,  $1600.  Sureties,  Win.  Trebell, 
Edwin  Schwab  and  L.  V.  Kiddle.  Limit, 
70  days.  Forfeit,  none.  Plans  and 
specifics  t  inns  filed. 

(3254)     SE     MARKET     3615     SW     Brady 
SW   34   SE    124    m   or   1   NE    23    N1V    124 
m  or  1   MB   14.     Carpenter,   mill,   com- 
position    roof,     galvanized     iron.     tin. 
glazing,  hardware,  lath,  plaster,  mar- 
ble, tiling,  ornamental  iron  and  stairs 
for  five-story  and  basement   reinforc- 
ed concrete  and  frame  hotel  and  store 
building. 
Owner Carmel    Fallon,    1S02     Mar- 
ket, San  Franicsco. 
Arcihtect  ..  .C.    A.    Meuis'Sdorfter,    Hum- 
boldt Bank   Bldg..  S.   F. 
Contractor.  .Ed.   Mooney,    29   Coso   Ave., 

San  Francisco. 
Filed   Sept.    5,   13.     Dated   Sept.    4,    13. 

Roof    on    $3262    50 

Brown    coated    3262    50 

Standing  finish   on 3262    50 

Completed    and   accepted 

Usual   35   days 4350   00 

TOTAL  COST,  $17,400  00 
Bond,  $S700.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland  Limit,  85  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(3251)  W  TENTH  AVE  33-4  N  Balboa 
N  33-4xW  95.  All  work  for  two- 
story    frame   residence. 

Owner D.    C.    Heger,    213    Kearny, 

San    Francisco. 
Architect  .  .  .  None. 

Contractor ..  Wm.    C.    Hamerton    &    Son, 
1301    Waller,  San  Francisco. 
Filed  Sept.  5,  '13.     Dated  Sept.  3,  '13. 
Frame  up  and   rool  rafters  on... $1050 
1st    coat     plaster    on    inside    and 

outside      1050 

Completed     1050 

Usual     35     days 1050 

TOTAL  COST,  $4200 
Bond,  limit,  forfeit,  none.  Plans  and 
pecifical  ions   filed. 

(3252)      SE   SHRAOER   &    RIVOLI   AVE. 

All    work    except    plumbing,    window 

-    and      fixtures    for      two-story 

Hats. 

ine,    155    RIvoli    Ave., 
Sa  n   Fi  and  co 
eel  ...  Rhodes  &  Marish,  3372  10th 
San    Francisco. 
tor     J.    C     Dowlln. 
Filed   Sept.   5,  '13.      Dated   Aug.   27,  '13. 

1st    ii  on    $1000 

Frame  up  and  sheatlng  on 1000 

Building    plastered     1000 

i  lomplel  ed     ind    accept*   I    2250 

TOTAL   COST,    $5250 
$2000.        Surety,      p.    F.      Merte 
none.      Plans 
i. led. 

i;    TWKNT',    THIRD    AVE    60    S 
All    work   for  one- 
story  frame  residence. 

■  loleena      M      Stewart,     1050 
]  :dd  i  ,    -  hi    Francisco. 


(3255)  REINFORCING,    CONCRETE    & 
cement  work  on  above 

Contractor.  .H.     L.     Petersen,     62     Post, 

San  Francisco. 
Filed   Sept.   5,   13.      Dated   Sept.   4,   13. 

Ready   for   2nd   floor  joists $2500 

Ready    for   3rd    floor   joists 2500 

Fire    walls    topped    out 2500 

Completed     and    accepted 750 

Usual    35    days 2750 

TOTAL  COST,  $11,000 
Bond,  $5500.  Sureties,  Chas.  A.  Carillon 
and  C.  Breckman.  Limit,  without  de- 
lay. Forfeit,  none.  Plans  and  speci- 
fications filed. 

(3256)  PLUMBING,    SEWER    AND    GAS 
fitting   and    drainage    on    above. 

Contractor.  .F.   Koch    &   Son,    1808    Mar- 
ket, San   Francisco. 
Filed    Sept.    5,    13.       Dated    Sept.    1,    13. 

Rough    plumbing    in $1488   75 

Completed     and     accepted....    1488  75 

Usual     35     days 992   50 

TOTAL    COST,    $3970   00 
Bond,     $1985.       Surety,     Fidelity    &    De- 
le, it    Co.    of   Maryland.      Limit,    as    tasl 
as   possible.      Forfeit-,   none.     Plans   and 
|m     i  Hi    '  l S    tiled. 

(3257)  STEAM     HEATING     PLANT     & 
domestic   hot   water   tank   on  above. 

Contractor.  .Wlttman  Lyman  &  Co.,  315 

Polk,    San   Francisco. 
Filed    Sept.    5,    13.      Dated    Sept.    I,    L3. 

Rough    piping    in $400   00 

Completed     and    accepted 421    25 

Usual    35    days 273  75 

TOTAL  ci  1ST,  $1095  00 
Bond,  mine.  Limit,  without  delay. 
Forfeit,  none.     Plans  a  ml   spei  i  Hi  a  i  lorn 

tiled. 


Wednesday,     Sept.    in    1913. 

Contractor..  H.     Marridrell,     586     H 
San    Francisco. 

Filed    Sept.    5,    13.      Dated    Sept.    4,    18. 

One-half    work    executed $400  00 

Completed     and     accepted 432   50 

Usual     S3     da  277   50 

TOTAL    COST,    $1110   00 

Bond,     none.       Limit,       without       delay. 

Forfeit,   none.      Plans  and  specifications 

filed. 


(3259)      DAMP   PROOFING    ON   ABOVE. 

Conaractor.  .Parafflne  Paint  Co.,  34   list, 
San    Francisco. 

Filed   Sept.   5,   13.     Dated  Sept.   4,   '13. 

Completed   and    accepted $440   25 

Usual    35    days 146   75 

TOTAL   COST,   $587   00 

Bond,    none.       Limit,       without       delay. 

Forfeit,  none.     Plans  and  specifications 

filed. 


(3260)      OIL      BURNING      EQUIPMENT 
on   above. 

Contractor.. Fess    System    Co.,    220    Na- 
toma,    San    Francisco 

Filed  Sept.   5,  '13.     Dated  Sept.   4,  '13. 

Completed    and     accepted $525 

Usual     35     days 175 

TOTAL  COST,   $700 

Bond,       none.       Limit,      without      delay. 

Forfeit,   none.      Plans  and   specifications 

filed. 


(3261)      ONE    PASSENGER    ELECTRIC 

elevator    on   above. 
Contractor.  .Otis     Elevator     Co.,     Beach 

and  Stockton,  S.   F. 
Filed  Sept.   5,  '13.     Dated   Sept.   4,   '13. 

Uupon    shipment    of   engine % 

Engine    in    permanent    position..      % 

Complete     running    order % 

TOTAL  COST,  $1740 
Bond,  none.  Limit,  Feb.  1,  '14.  For- 
feit, none.   Plans  and  specifications  filed 


(2262)      ELSCTRIC   LIGHT,    POWER    & 
bell  wiring  on  above. 

Contractor.  .Gas.       &    Elec.       Appliance 
Co.,    441    Sutter,    S.    F. 

Filed  Sept.   5,  '13.     Dated  Sept.   4,  '13. 
Rough    wiring    installed    and    in- 
spected      $595 

Completed    and    accepted 300 

Usual    35     days 300 

TOTAL  COST,    $1195 

Bond,   none.   Limit,   as   fast   as   possible. 

Forfeit,   none.      Plans  and   specifications 

filed. 


(3263)  S  HAIGHT,  bet  Octavia  and 
Laguna.  Alterations  and  additions 
to   building  on   rear  of  lot. 

Owner G.   G.   Burnett   Estate  Co. 

Architect  ..  .C.     H.    Skidmore.    Foxcroft 

Bldg.,   San    Francisco. 
Contractor.  .Harry    Warwick,    ISO    Jes- 
sie,  San   Francisco. 

Filed  Sept.   5,   '13.      Dated   . 

No    payments    given 

TOTAL  COST,  $1310 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


325X      PAINTING  VAKNISIIING 

flnlehlng  on   above. 


(3264)  NE  CALIFORNIA  &  ELLICK 
Lane  E  60xN  77-6.  All  work  ex- 
cept heating,  electric  wiring,  paint- 
ing, gas  and  electric  fixtures  wall 
beds,  art  glass,  finish  hardware, 
grading,  cement  and  brick  work  for 
three-story  and  basement  frame 
apartment ;. 

Owner Ludwlg     Biess,     4     Kearny, 

San    Francisco. 

Ariliiteet  ...Jos.  Caiien,  46  Kearny, 
San    Francisco. 


w  ■  Inesday,     Sept.   10    ima. 

Contractor.  .  Michai  ;..        HU3 

Sth    Ave..    San    Francisco. 
Filed  Sept.  3.     '13.     Dated  Sept.  3.  '13. 

Frame    up     $1500  00 

Brown    coated    

Enclosed  &  standing  trim  on 
Completed     and    accepted....    1324    25 

Usual    35    days 

TOTAL    COST.    $ 
Bond.    $S650.       Surety.     Fidelitj     &     De- 
posit   Co.   of   Maryland.      Limit.   9 
Forfeit.    $10.       Bonus,    $10.       PI., 
specifications    filed. 


NOTICE      OF      NON-RESPONSIBILITY. 


Sept.  5,  1913 — W  XOE  111  S  from  SE 
Market  S  42-9y  W  SO  X  BS-4%  m 
or  1  NE  62-2%  S  S6-0%  E  32-S. 
William  H  Crim  as  to  improve- 
ments   on    leased   property 


NOTICE      OF      NON-1,1  MUI.ITV. 


Sept.  4,  1913— S  WASHINGTON  GS-9 
W  Front  W  30xS  120.  Mary  N, 
Lucy  H  and  Editli  W  Allyn  and 
W  W  H  White  as  to  improvements 
on     leased     property 


NOTICE    OF    NON-I.IAHIMTY. 


Sept.  2,  1912— COMG  AT  A  PONIT 
on  a  line  drawn  at  r  a  to  the  line 
of  Scott  3T-6  E  from  a  pt  on  E 
Scott,  110  N  Haight  E  239-4%  S 
110  to  Haig-ht  E  48-1%  N  137-6  W 
216  S  24  W  72-6  S  3-6  Helen 
Augusta  Elsie  Wilhelmine  Schulte, 
Johanna  Helene  Augusta  Jantzen 
(wife  Carl  Jantzen  1,  Wilhelnrine 
Amelle  Marie  Schulte  or  Wilhel- 
mine  Amalie  Maiie  Schulte,  Wil- 
helm  Heinrich  Gerhard  Schulte, 
Otto  Charles  Henry  Schulte  and 
Walter  GuStav  Adolf  Schulte  as  to 
improvements    on    leased    property 


COMPLETION  NOTICES. 


San  Francisco. 


Aug.  30,  1913 — SE  MAKKET  &  ECK- 
ER.  Crocker  Estate  Co.  to  The 
Yale    &    Towne    Mfg.    C. 

Aug.  30,  1913 — S  CABRILLO,  93  E 
10th  Ave..  E  25xS  105.  Oscar  W. 
Thunberg  to  whom  it  may  con- 
cern      Aug.    30,    1913 

Aug.  30,  1913 — NW  BUSH  &  TAY- 
LOR. W.  J.  Jones  and  Charles 
Luhbe  (Jones  &  Lubbffi  lessee-  to 
whom   it  may  concern    ..Aug.   30,   1913 

Sept.  2,  1913 — SE  HYDE  &  BEACH 
S  35  E  137-6  N  35  W  to  beg.  Milton 
S  Eisner  to  L  A  Rose.  .  .  .Aug.  29,  1913 

Sept  2.  1913— E  BAKER  55  N  Mc- 
Allister N  50xE  96-10%.  Owen  Me- 
Hugh    to  Henry  Jacks ...  Aug.   23,  1913 

Si  pt  2,  1913 — S  LOMBARD  110-6  W 
Baker.  Giulio  Fassi.i  to  P  Trasso 
Aug.    30,    1913 

Aug,  29,  1913— NE  POPE,  50  SE 
Morse  —  25xNE  120  Lot  32  Blk  5 
Syndicate's  1st  Addition.  Felix  & 
Pilar   Castanedo lug. 

Sept.  3.  1913 — S  GRAFTON  75  W 
Golden  State  over  to  125  ft.  Wot. 
No  129  Grafton  Ave.  John  and 
Charlotte      Leffler     to       Keller       & 

Crane   

:.    1913— W    NINTH     '  \  N 

Clement   N   75xW    120.      E   Gil 
whom  it  may  concern ...  .Sept.  1,  1913 


BUILDING   AND   INDUSTRIAL   NEJWS 

Sept    ::.  1913— W  HYDE  60  N  G 

x60.  C  W  Hansen  and  Halvor 
Jacobsen  to  C  W  liar. son  ,*i  Halvor 
Jaeobsen    Sept.    2.    101S 

Sept.   3,   1913— NW  VAX  NESS  AVE  & 
Oak    W    137-6    N    SO    W    21      X    40    E 
178-6    to    W    line   Van    Ness    Avi 
to    beg.      Masonic   Temple   Ass'n    to 
Stockholm    &    Allyn Aug.    2S,    1913 

Sept.  3,  1913— SE  RUSSIA  AVE  100 
NW  Athens  NW  25xSW  100  Blk  62 
Excel  Hd.  Ass'n.  Siegmund  II 
Friedricks  to  whom  it  may  concern 
Sept.    3.   1913 

Sept.  3.  1913— SE  TOWNSEND  S9  SW 
Second  SW  50xSE  125.  Warehouse 
Investment  Co  to  A  Lynch  &  Woods 
S   Huddart March    20,    1912 

Sept.  3,  1913— N  GREEN  65-6  E 
Leavenworth  The  George  A  Bos 
Co   to   Farrel    &   Reed Sept.   3,   1913 

Sept.  2,  1913— SE  CALIFORNIA  AXD 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  extg  on 
E  and  W  sides  137-6.  The  In- 
surance Exchange  Inc  to  McFell 
Elec   Co Aug.    30,    1913 

Sept.  2,  1913— SW  SIXTH  72  NW  How- 
ard NW  48  SW  75  NW  45  SW  50  SE 
7."  XE  50  SE  IS  NE  75.  R  D  Mc- 
Elroy  to  California  Elec  Constr  Co, 

Aug.   29,   '13;   Wm   F  Wilson  Co 

Aug.    29,    1913 

Sept.  2.  1913— SW  WASHINGTON  & 
Front  W  68-9xS  60.  Joseph  Estate 
Co  to  John  E  Beck Aug.  30,  1913 

Sept.  2,  1913— W  GRANT  AVE  84  S 
Union  29x65.  L  Ravani  to  G 
Mariconi Sept.    2,    1913 

Sept.  2,  1913— S  IRVING  32-6  W  26th 
Ave  25x100.  M  Frapoesconi  to  Fur- 
nocchia   Petri   &  Co.-      .Aug.   29,    1913 

♦ 

LIENS  FILED 


Aug.  26,  1913— N  SAN  JOSE  AVE, 
200  W  Walnut  St..  W  50xN  150, 
Alameda.  Chas.  Lamont  vs.  Thom- 
as   G.    Morris     $167.50 

Aug.  27,  1913 — LOT  16,  Amended 
Map  Alta  Piedmont  Tract,  Pied- 
mont. Bruce  Lumber  and  Mill  Co. 
vs.  H.  E.  Jones  and  E.  J.  Aalto.$822,26 

Aug.  28,  1913 — LOT  8,  BLK  A,  Map 
Central  Piedmont  Tract,  Piedmont. 
Bert  T.  Johnson  vs.  Alice  M.  G-ar- 
rison     $190 

Aug.  2S,  1913— LOT  6  &  PART  LOT 
5,  Blk  F,  corrected  map  Nicol 
Tract,  Oakland.  Hogan  Lumber 
Co.  vs  William  M.  and  Nellie  L. 
Morris     $67.50 

Aug.    28,   1913— SE   GILBERT  ST.,    160 

s\v    Mather  St.,  sw   lo.soxsi: 
Oakland.   Hogan  Lumber  Co.  vs.   W. 
J.    Judson    and   Selden    S.    Wright      . . 
$6S6.06 

Aug.  2S,  1913— LOT  4  &  PART  LOTS 
3  and  5,  blk  F,  corrected  Map  Nicol 
Tract,  Oakland.  Hogan  Lumber 
Co.  vs  Wm.  M.  and  Nellie  L.  Mor- 
ris          $97.SS 

Aug.  29,  1913— LOT  24,  BLK  B,  Map 
No.  2,  Linda  ista  Terrace,  oak- 
land.  Borland  &  Lemon  vs.  J.  H. 
Robinson    

Aug.  29.  1013 — SE  LA  I.OMA  PARK, 
X  308.23,  W  165.1,  SW  174.30,  SE 
and  SW  254  25,  1:  248.8,  Berkeley. 
Wm.  A.  Newman  vs.  Chas.  C.  Boyn- 
ton     $712 

Aug.    29,    1913— LOT    22.    BLK    E, 

Kenwood  Park,  Oakland.  Inlaid 
Floor  Co.  vs.  R.  S.  M.Henry,  J.  W. 
Jones  and  Wm.  H.  Morris $73.27 
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frame.     Cost   not  state.'..     Oakland,  Cal. 
t,     A.     W.     Smith.     1004     Broad- 
way,   Oakland.         Owner,     Mrs.      A.      C. 
T   e     dwelling      will      contain 
r.oms,    hath    and    sleeping    porch 
ta  ave- 
nue.     Interior    will    be    finished    in    pine 

and     redwood     with      some        iardv. 

There    will    be      an      open      lire 
.    .  n    the    living    room    with    tile    or 
brick     mantel.       Bath     room     will     have 
tile    wain  cot.      Tile    will    also   -he    used 
in    the   kitchen.      Exterior   of   the   house 
will    be    coveisd    with    cement    plaster 
on   metal  lath.     Plans  are  complete  and 
arc  being  taken. 
RESIDENCE  —  2       -tory      and       base, 
(3,500.      Berkeley.    Alamed  i    I  !o 
Cal.       Architect.     Olin      S.    Grove.      2911 
aph    avenue.     Berkeley.       Owner, 
Mi      Ochletree.      The   dwelling   has    been 
ed    for    a    seven    room    hone    and 
will    be    erected    on    Bonita   avenue.     In- 
finish    will    be    largely     of     pine 
and   redwood.      Hardwood  floors  will  be 
il  i    room   and   kitchen.   An 
an    reception    hall.      There    will    be    fur- 
nace heat   an   open   lire  places.      Mantels 
will    I  e   of  brick.      Tile  wainscot   will   lie 
ath   roo  mand  kitchen     An 
tatii       iv. iter     heater     will     be      in- 
stalled.     Exterior   of  the  house   will  be 
I    with    cement    plaster   on    metal 
Plans  are   being   prepared. 
RESIDENCE  —  2       story      and      base, 
$4,500.      Piedmont.   Alameda   Co., 
Cal.      Architect,    Claude    B.    Barton,    Se- 
curlty     Bank     Bldg.,    Oakland.       owner. 
11     P.    Houston.     The  dwelling  has   been 
designed    for    a    seven    room   house    with 
bath    and    sleeping    porch    and    will    be 
erected    in    Piedmont    Manor.      Interior 
will   'be   of   pine    and     hardwood 
Hardwood     Ho  used    in    the 
ial    rooms.      There    will     be     fur- 
Mantels 
will    be   of   brick    and   tile.     Tile   walns- 
col    will    lie    used    in    the    bath    room    and 
ling   will 

'•    I     with     cement      plaster      on 

i  ic     and 

en    on    the    work. 

il    ENCE    ALTERATION— 2    story 

$i. Berkeley, 

Architect,    Olin    S. 
Telegraph    avenue.    Berke- 
ley.     Owner,    0     A.    ( riles         I  \  oi  I. 
i  h    interior    and    ex- 
work   and    is    to   be   done   al    the 
orner    of    T< 
i  reels.     Thei  ■             be  new 
.  ring,    shingle 

intei  ior    finish,     pini      a  nd 
rid    brick 
■    5.      Work    will   also  '•  ill   foi 

work,     l  ■  l : ,  i .  -   a   i      eh  .    pi  epared. 
BUNS  "I'  iase 

ae. lit,    A l-i  in.    I  i     CO., 
.     Is,    United    Home     Build- 
■ 
.   i    Homi     I  'i    .      .ungalow 

n  and   sleep- 

ing    pin  ch         Intel     i        finish      will      be 
mostly   of  pine  and   redwood.   Hardwood 


BUILDING   AND   INDUSTRIAL  NEWS 

Hours    will     be    used    in    the     principal 
looms.       There     Will     I"'     a      lai     • 
fire  pi  tee  In  the  living  room  with  brick 
in  i  nti'.      Tile   wainscot   will   be 
the    Lath    room   and  kitchen.      An 
matie    water    heater    will    be    Installed. 
interior    of    the    house    will    be    i 
with   shingles.     Plans  are  complete  and 
the    work    will    be    done   foj     Da 
All   materials  are  now   being   pun 
RESIDENCE  —  2      story      and 
frame,    $4,500.      Piedmont,    Alarm 
Cal,       Architect,    A.    .1.    Yerrii  k 
Bldg.,    Oakland.      Owner,    F.    B.     Fern- 
ion*,      The   dwelling   is   to   be   erected   at 
the    southwest    corner    of     Bonil 
Pamona  avenues  and  has  been  designed 
for   a    seven    room  house  with    bal 
sleeping   porch.      Interior   finish    will   be 
of    pine    and    redwood    with    some    elm 
panels.      Hardwood    floors    will    be    use.l 
in  the  living  room,  dining  room  and  re- 
ception    hall.       There     will     be     furnace 
neat   and  open   tire  places.      Mantels  will 
be    of    tile    and    brick.       Tile      wain   rot 
will    be    used    in    the    bath     room     and 
kitchen.      An    automatic    water     heater 
will  he  installed.   Exterior  of  the  dwell- 
ing   will  (be    covered    with    cement   plas- 
ter    ..n     metal     lath.       Plans     are     com- 
P'.i  te    and    the    work    will    be    done    by 
Day   Labor.      All   materials  are   now   be- 
ing puri  based. 

RIESUDENCE  —  2  -toi  •  a  nd 
frame,  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Olin  S.  Grove.  2911 
Telegraph  avenue,  Berkeley.  Owner, 
H.  J.  Knight.  The  dwelling  has  been 
de igned  for  an  eight  room  house  with 
bath  and  sleeping  porch  and  will  be 
erected  in  Northbrae.  Interior  finish 
will  be  of  pine,  iedwoo.1  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  Are  places.  Man- 
tels will  be  of  I. rick.  Tile  will  'be  used 
in  the  bath  room  and  kitchen  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath,      plans  are   now    being    prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cos!  not  stated.  Oakland,  Cal. 
Architect,  J.  J.  Donovan.  Security  Bank 
Bldg.,  Oakland.  Owner,  C.  M.  Orr.  This 
w  iil  be  erected  on  Euclid  avenue 
in  A. lam-  Point  and  will  contain  in 
the  neighborhood  of  S  rooms,  baths  an.l 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwoods  with  hard- 
wood   thiols    in    the    living    room,   dining 

r n    an    reception   hall.      There   will    he 

furnace  heal  and  open  fire  places.  Man- 
tels will  be  of  I. rick  and  tile.  Bath 
rooms  will  have  tile  floors  and  wains- 
cot and  tile  will  also  be  used  in  the 
kitchen.  An  automatic  water  heater 
will  i  e  installed.  Exterior  of  the  dwell- 
ing  will    be   covered    with    cement    plas- 

n    metal    lath.      Plans   are  complete 

and    figures    are    being    taken. 

RESIDENCE  2  story  and 
ii.mi.  Cos!  not  stated.  Oakland,  Cal. 
Architects,  Mllwain  Pros.,  Delger  Bldg., 
Oakland.  Owner,  Mrs.  A.  J.  Larkey 
This  bause  ha-  been  mentioned  here 
before  when  the  architects  were  first 
ned  to  prepare  plans.  The 
dwelling  -.'.ill  contain  10  rooms  and 
Interior  finish  will  be  of  pine 
red  H  ..".I  end  hardwoods.  Ha  rd  ■ 
Boors    will    be    u  sed     in     the     princips 

r .-■      Bath   i     will  have  tile  Boor: 

and    tile    wainscot.      A    garbage    lncin- 

.    will    be   in  stalled,  al  so  a    vacuum 

rig    system    and    automatic    water 

heater.      There    will    be     fui  nace     heal 

ii    iii .-   place        \i.uiteis   will   be 
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..i   brick  and  tile.  Exti  i    dwell- 

ing will  be  covered  with  cement  plas- 
tei  on  metal  lath.  Plans  are  complete 
.in I    figures  are   being  taken. 

RESIDENCE  —  2      story      and      base, 
ii  line.    $4,000.      Berkeley,    Alami 
Cal       Architect,    L<  oi  rd,    2136 

Center     Street      Berkeley.         Owner.      D. 
i  been  designed 

for    a    seven    room    dwelling    with    bath 
11   be  erected 
..ii     I'.eiivenne     street.        Interior     finish 
ii    be    largely    of    pine    and    redwood 
with  some  elm  panels.     Hardwood  floors 
will    be    used    in    the    principal     rooms. 
.     will    be    furnace    heat    and    open 
ire     places.       .Mantels     will    be    of     tile. 
Tile   will   he   used   in   the   hath   room  and 
kitchen.       An     automatic     water     heater 
«  ill    also   be    installed.      Exterior    of    the 
ou   e    will    he     covered     with      cement 
mi    metal   lath.      Plans  are   now 
prepa  red. 
BUNGALOW — 1  Vi      story      and      base, 
frame,     $2,700.       Oakland,    Cal.        Archi- 
tects,    Xewsoii    and    Dixon,     S12     Broad- 
.     .  i.ikland.       Owner,      Mr.      Coward. 
The    dwelling    will     be    erected    at    the 
corner    of    Shatter    and    College    streets 
and    has   been   designed   for   a   six   room 
dwelling  with   hath.     Interior  finish   will 
be    of    pine    throughout.      There    will    be 
i     large    open    tire    place    in    the     living 
room    with    brick    mantel.      Some    hard- 
w 1    Hours    will    be   used.      Tile   wains- 
col    will    he   used    in    the   bath    room  and 
kitchen.     Exterior  of  the  dwelling  will 
he    covered    with     cement     plaster      on 
metal     lath.       Plans    are    complete     and 
work    will    be   done    by    Day   Labor.      All 
materials  are  now  being  purchased. 
BUNGtALCAV  —  1%     story     and     base, 
ii $3,000.       Oakland.    Cal.       Archi- 
tect,    none.       Owner,    J.    A.      Brett.      727 
:.:uii    street,    Oakland.      The    house    will 
contain  six  rooms  and  bath  and  will  be 
erected    on    Crescent   street   near    Santa 
Clara.      Interior    finish    will   be   of    pine 
with    some   hardwood   floors.      Open    fire 
place   and    a    brick    mantel    will    be    used 
in    the    living    room.      Bath    room     and 
kitchen    will    have     tile    wainscot.       An 
automatic     water    heater    will      be     in- 
stalled.     Exterior    of   the   bouse    will  be 
overed    with    cement    plaster   on    metal 
lath.      Plans   are    in    the    hands    of    the 
owner    and    the    work    will    be    done    by 
Day    Labor.       All    materials    are     being 
purchased. 

APARTMENT     HOUSE— 6     story     and 

ise,    i. rick   and   steel.     Cost   not   stated. 

Oakland,    Cal.       Architect,     Charles     W. 

McCall,    Central    Bank    Bldg.,     Oakland. 

Owners,   Buguiere   Co.      This   work    has 

een  mentioned  here  a  number  of  times 

before.      Contracts    for    the    steel    work 

ii.l    foundation    work    have     been      let. 

Plans    for   the   carpentry   work   are   now 

out    for    figures.      The   building    will    be 

.  rected  at   tbe  corner  of  12th  and  Grove 

.Bid-    are   also   being   taken   for 

tiie    plumbing    on    the    same    building. 

FLATS  i  and      base,     frame. 

to.OOO.  Berkeley,  Alameda  Co.,  Cal. 
Architect,  Sidney  B.  Newsom,  Nevada 
Hauls  Bldg.,  S.  F.  Owner,  Mrs.  M.  A. 
I  ind'bloom.  The  building  will  be 
.  ected  on  Die  south  side  of  Parker  ave- 
nue near  Hillegass  an.l  will  contain  2 
five  room  flats  with  baths.  Interior 
finish   will  he  of  pine,  redwood  -and  some 

■,'..■> 1       I  lai       living  ■..     ■.  ill    have 

i  large  open  lire  place  and  brick  or 
file  mantel.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Bath 
: s  will  have  tile  wainscot.  Exter- 
ior of  the  building  will  be  covered  with 
cement    plaster    on    metal    lath.      Plans 
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are  being  prepared  and  figures  will 
!  liortly   be   taken. 

FLATS — -'      -tin')      and     base,     frame. 

$8,f Oakland,    Cal.      Architect,    Earl 

B.  Scott,  Hiiin-i.it  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  Linda  avenue  and 
has  been  designed  to  contain  four 
apartment  flats  each  of  four  rooms, 
bath    and    sleeping    por  Interior    fin- 

ish  will  be  of  pine  II  ird- 

wood  doors  will  be  used  in  ttie  living 
looms.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  rooms  will  have 
ition  doors  arid  tile  wainscot. 
Bach  apartment  will  have  a  wall  bed. 
A  hot  water  system  will  be  installed. 
Exterior  of  the  building  will 
ered  with  brick  veneer  and  rustic.  Plans 
are    being   prepared. 
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Apartments,    Oakland. 
Architect  . .  .None. 
Contractor.  .G.       B.       Hollenbeck,       521(1 

Fairfax  Ave.,  Oakland. 
COST 


Building  Contracts  Awarded 
Oakland. 

P .i  .    .-r.'Cn 
Gratian    . . . 

400 

Gratian 

750 

258  : 
25  84 

United 
Wallace     .  . 
O'Neal      ... 

United 

,  .  .Hollenbeck 
. . .  .Gallagher 

S500 

2050 

3588 
2589 
2595 

2596 
259S 
2599 

Coleman 
Hodge     .  .  . 
Fernhoff 
Mc.Mullen 
Brown 



Hodge 

Vrnhoff 

Porter 

400 
1000 
450( 

3500 
1600 
2: 

2600 
2601 
2602 

Sheridan 
Holverson 

Costodia 

fohnson 

&  - 

2: 

1  100 

2607 
2608 

261-0 

2611 
2612 

McAlister     . 

Cal  E  M  G 

Tiedeman    . 
Rasmusen    . 

\-s'n .  .  .Stange 

Fa  ulke? 

Larsen 

1500 
1500 

600 
2500 

1000 
600 

2616 
2617 

er      ... 
Pottinga      . 

Blake 

Pottinga 

6490 

1S00 

50-0 

2619 
2620 

11  itch 

Gtinn 

Stanley 

34)0 
750 

SMI 

2622 
24523 

2621 

2  6  2  7 

Hindi      .  .  .  . 
Diercken 

Corey      .... 
Bourguin 

Legault 

Corey 

Anderson 

T 

2550 
500 

10 
2800 

(2579)      NO.         619 

Alterations. 

Architect  .  .    None. 
Contractor.  .Siebe 

JONES,        Oakland. 
H.    Pat;. 
&  Hines. 

COST.   $400 

(25  "i  N  FORTY-NINTH  100  W  Broad- 
way. Oakland.  One-story  l-room 
dwelling. 

Own< M.     Gratian.       122S       Euclid 

Ave..    Berkeley. 

Architect  .  .  .None. 

Day's  work.  r.   $750 

(2581)  S  FORTY-FIFTH  100  E  Grove, 
Oakland.      One-story    4-room    dwlg. 

Owner J.   Rossi. 

Architect  .  .  .  None. 

Contractor.  .Geo.   Martel,  557    15th,  Okd. 
COST,    $900 

(2582)  E  ROSE  AVE  257  S  Greenbank, 
Piedmont.  One-story  5-room  bunga- 
low. 

Owner United  Home  Build. 

Broadway,     c  I  ikland. 
Architect  .  .  . None. 

work.  COST,   $2500 


\l  «JNl  H.l  V.    AVE  -'    Pied- 

mont    Terrace,    Piedmon         ■  me    and 
one-half-story  residence. 
Owner Wm.    A.    Wallace.    El    Nido 


(2584)  N  FORTY-FOURTH  M0  E 
West  E  50xN  100,  Oakland.  All 
work    tor    one-story    5-room    dwlg. 

Owner Thomas       F.     and        Bridie 

O'Neil,   Oakland. 
Architect  .  .  .None. 
Contractor.  .Gallagher      &       Motts,    393 

Hiwthorne,     Oakland. 
Filed    Sept.    2,   '13.      Dated    Sept.    i 

i  iwner    to    pay    bills 

TOTAL  COST.  $2050 
Bond,  none.  Limit.  6U  days.  Forfeit, 
none.       Plans    and    specifications    filed. 


(2587)  E  LAKE  SHORE  BLVD  200  X 
E-12th,  Oakland.  One  and  one-half- 
story    5-room   dwelling. 

Owner Robert    Irwin,    Oakland. 

Architect  .  .None. 

Contractor.  .0.    M.    Bullock,       1706      Srli 
Ave  ,  Oakland. 

COST.    $2 i 


(2588)      Si:     SEVENTH       AND       WEST, 
Oakland.      Alterations. 

Owner Isaac    Coleman,     646     West. 

Oakland. 
Architect  . .  .None. 
Contractor.  ,C.   Sougy,    646    WesI 

Ci  ST,   $400 


(3589)      NO       1755     SIXTEENTH     AYE.. 
Oakland.      Alterations  and   additions. 

Owner John   R.   Hodge,   Premises. 

Architect  .  .  .None. 

work.  COST,  $1000 


(2595)      SW    BONITA   a;   RAMONA,  Pied- 
mont.    Two-story   residence. 

Owner F.   B.    FernhofT,    103    Monti- 
cello    Ave.,    Piedmont. 

Architect  ..  .A.   J     Yerrick,   Blaki 
Oakland. 

Day's  work.  COST,  $4500 


(2596)      E     MANDANA        BLVD 

Lake    Shore,    Oakland.      Two-story    7- 
room  dwelling. 

Owner R.  J.  McMullen. 

Architect  ..  .A.    W.    Smith,    1004    Broad- 
way,  Oakland. 
Contractor.  .Edward    Olsen.    29    U 
Oakland. 


(2598)  S  HILGARI)  AVE  225  W  La 
Loma,  Oakland.  Alterations  and  ad- 
ditions. 

Owner B.   R.   Brown,    2620    Hilgard 

Ave.,   Oakland. 
Architect  .  .  .None. 

Contractor .. H.     H.     Porter,    2616    Cedar, 
Oakland. 

COST,  $1600 


SW      SIXTIETH    &       HI    ' 
Oakland.     Two-storj    6 -room  dwlg. 
Owner Price     Bros.,   49S     Alcatraz 

Ave..   Oakland. 
Ai    hitect  . .  . None. 
Day's     work.  < 


'- W    GREENWOOD    AVE 

13th     Ave..     Oakland.       One-story     6- 
"    dwelling. 

Owner K.       m         Sherida 

Broadw  ...  i  ia  kl-.md. 
teet  .  .  .None. 
Day's   (i  ci  ISI 

(2601  I      W   HALEY  250  S  Hopkins,  dak- 
land.      One-story    6-room    dwelling. 

1  'w-ner \nna    Holverson. 

Architect  .  .  .  None. 


tor.    .lo!i  nsoii       ,v       k  olen,       22'.'. 
i  nk    \  .  .      Oak  la  n.l. 

U      BROADWAY       2"'(       N     list, 
1 i  ik! ami.      i  ine-sl  ory    stoi  e. 

1.     J.     I  '■ 

Ave 
1    .  .  .  None. 
work.  COST,  $1400 


S     ROCKRIDGE     BLVD 
Iway,    Oakland.        Two-stoiy      8- 
i    .in   dwelling. 

L.  S.  W.   Bi  asch,  5836  ( Icean 

View  Drive.,  0  ikland. 
Architect  . .  .None. 

ti  tor.  .  M      P.     i:i  a    el  .    5836    i 
View   Drive,  Oakland. 

COST,    $5000 


17)      S  EIGHTH  75  off  .Madison,  Oak- 
Two-story    6-room    Hats. 
....Mrs.     McAlister,       155       Sth. 
Oakland. 
ect  .  .  .None. 
work.  COST,    $1500 


E    NINETY-SIXTH    A  VIC    200    s 
Oakland        I  Pne-   tory    4-room 
dwelling. 

.  ...N.    E.    Sipe,    1323   90th   Ave.. 
Oakland. 
.     t  .  .  .None. 
Contractor.  .Mike      Kalen,      1207      Jones 
Ave..  Oakland. 

1ST,  $1500 


NO.    615   THIRTY-FIFTH,   Oak- 
land.     Addition. 

Owner A.    LaPlace,   Premises. 

Architect  .  .  .None. 

Contractor.  .A.     Thomsen      2766     Grove, 
Oakland. 

COST.   $600 


(2610)   S  FIFTY-FOURTH   135   \V   Dover 
Oakland,      one-story   church. 

Owner Cal.    E.     M.    o.    Ass'n.,     719 

54th.   Oakland. 
ect  ...  None. 
Contractor.  .D.    W.    Stanage,    896      55th, 
Oakland.  COST,    $2500 


E     NINETY-SECOND    AVE     

s    "D,"    Oakland.      due-   tory    4-room 
ling. 

Owner Jno.  Tiedman,   Oakland. 

t     .    None. 

tor.. J.   R.   Faulkes,   9828    E-llih 
Oakland.  C<  1ST,    $1000 


3    E-Fi  lURTEENTH    115    E   22nd 
We.,   Oakland.      Oarage. 

C.    Rasmusen,      33 16      Elm- 
wood    Ave  ,    i  i. ikland. 
Architect  . .  .None. 

R      K.     Lai  sen,     33 12     Elm- 
wood  Ave     I  lakland. 

COST,    $600 


W  ci  iLLEGE   AVE  50  S   Dun  r> I 
.  Oakland.     Alterations. 

.  .  .  .Mrs.    Mo 
None 
ictor.    C     A.    Martin     1 050      Kelt 

A\  e.,  (ink  I  i  ml 

C(  'ST.  $2000 


T\\  ENTY-FIRST,      bet        Web- 
in  i    1 1 i.  Plumb- 

1  iwner D.    Miller.    I'r.  n 

i         None 

1532      Web- 

i  i  ikland. 


PUILDING   AND   INDUSTRIAL  NEWS 


Get  It  From  Sacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BA^ON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST  ,  S.  F 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


epl      I,  '13       Dated  . 

ment    of     work $1490 

deted       (re- 

37% 

ited       i  re- 
mainder)           38% 

25% 

TOTAL  i 'i  iST,  J6490 

IS    days.       Forfeit. 

B    itions,     none. 


(2621)      NO.        4612       E-FOURTEENTH, 
Oakland.     Alterations. 

Owner Manuel  Henas,   1924   E-14th 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Brown      &      Dameral,    1543 
19th   Ave.,   Oakland. 

COST,    $S80 


in      190        E 
One-story    5-room 

ide   T.   Pottinga,    1970 

..    San    Fran 

,     1 6  I  I     Tele- 

1  i   i  land. 
tor.  .W.       Potl  ing  ',     I  '';ii       15th, 

COST    $1800 


(2622)  S  WESLEY  AVE  300  E  Lake 
Shore,  Oakland.  One-story  six-room 
d  u  filing. 

Owner ros.   Hindi,  1542   Broadway, 

Oakland. 
Architect   .  .  .None. 

Contractor.  .O.  Legault,  0136  Wei't,  Okd 
COST,    $2450 


i    ■'      OREGON, 

Gih  Buchanan, 

San 

None. 

i  !i  1ST,   {500 


2623)  W  SCHOOL  170  W  Fruitvale 
■\\<-,  Oakland.  One-story  five-room 
dwelling. 

Owner Muss      c.      Diercken,      2029 

Fillmore,   San  Francisco. 

Architect   .  .  ..None. 

Day'     work.  COST,   $2550 


ind.     Ad- 
dition. 
|  iwne  i 

T,   $300 


(2624)      NO.    1602  MELROSE  AVE.,  Oak- 
land.     Addition. 

Ownei W.   J.   Corey,   Premises. 

Archltecl  .  .  .None. 

Day'      work.  COST,   $500 


100    N    E- 

19       60th 
Ave 

B  ■,     ,oth    Av 

'Juki  and.  t,  $750 


1  2625)      Nl  1,    5369    WEBSTER,    1  lakl  ind 
One-story  2-room  dwelling. 

1  iwner Paul    A.    Bou'rquin. 

'1     ilteet  ..    None, 
1  'oni  ractor .  .  Jos.   Anderson. 

ci  1ST.   $300 


(2627)  PTN  LOTS  I.  2  AND  3  BLK  "G" 
Stanford  Tract,  Oakland.  All  work 
[or   1  h  o-sl  orj    d  welling. 


Wednesday.     Sept.    10    PH.".. 

1  'v.  ner Clai  enci    G    1.  ine,  2117   LOth 

Avi   .  Oakland. 
..11  liitcii  ,  .  .None 
'  'in'  rautoi      1 ".     Te  :da  hi,     3035     1  lai  pi  1 , 

J  lerkele^ 
Fill  d   Sept.    I.   ']::.      Dated   Sept.   3,   '13, 

Frame    up    $7110 

•■■i   coat   plaster  on 7nn 

!ompleti  d     a  nd     accepl  ed 71'm 

1 '    Hi  1     35    dayi  ' 700 

TOTAL    COST,    $2800 
Bond,    none.      Limit,     i5    daj  Forfeit, 

none.      Plans    and    specifications    Bled, 


NON-RESPONSIBILITY. 


1.1  IT  135,  Map  Woodlaw  n  Park,  Oak- 
land T|.  Charlotte  Oanty  as  to  mi- 
ll    vements   on   leased   property.... 


Building  Contracts  Awarded 


Berkeley. 


Sleedman      Ross 

Rasmussen     La  rsen 

McK  :n      McKay 

Peake     lohanson 

'Perkins      Perkins 

Berkeley      Mori  r 

1  'el  ei    on     Aalto 

The    Cutter     Saatten 

Caloriti     Taylor 

Schuyler     1  twner 

John   nl<d   Bldg   Co 

Baird      Hou    • 

Newman      Krieger 


25011 
1440 
2000 

20 

500 
650 
4500 
3500 

3000 
1800 

2: 

527H 


(2585)  W  EDITH  120  N  Jaynes  N  50x 
W  102.5,  Berkeley  All  work  for 
one-story    5-room    dwelling. 

Owner J.    A.    Steedman. 

Architect  . .  .None. 

1  lontractor.  .D.  W.   Ross. 

Filed  Sept.   2,  '13.      Dated  July   26.  '13. 

Frame   up  and    rafters   on '/, 

Outside    enclosed    and    plaster    on      Vt 

Completed     and    accepted Vi 

Uiual     35     days yt 

Ti  IT  \l.  1  'i  'ST.  $2500 
Bond,  none.  Limit,  SO  days  after  July 
2S.  Forfeit,  none.  Plans  and  speci- 
fications,   none. 


( Correctl'i'V   in    location} 

(2550)      K       PRINCE     150    W       Treniont, 
Berkeley.     Alterations. 

1  iwner H.   John. 

Architect  .  .  .None. 

Contractor.  .Oakland   Bldg.   &  Invst.  Co. 
Bacon    Bldg  .   Oakland. 

COST,   $2850 


(2586)  LOT  20  BLK  119  Map  Tract 
"B"  of  Berkeley  L  T.  I  Ass'n,  Ber- 
keley. All  work  for  one-story  5-room 
dwelling. 

Owner S.      Rasmussen,      22::.",      9th. 

Berkeley. 

\  rchitect  . .  .None. 

1  Ion  1  ractor .  ..loh  11    Larsen,    Berkeley. 

Filed  Sept.   2,  '13      Dati  d    Aug.   28,  '13 

Frame    up     $300 

111  own    coated     360 

1  lompleted     360 

Usual    35    days 360 

Ti  IT  \l.  COST,  $1140 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifical s,    none. 


(2590)      N  CARLETON    2  15  —  Shattuck, 
Bei  keley.      '  ine-stoi  1     5  room    dwlg. 

'  iwner Tohn       McKaj  .    22      Gough, 

Sa  11    Fra  1 

Architect  .  .  .None. 

I  lay's   work,  COST,   $2000 


'ednesday,     Sept.   10    1913. 

591)      S    WARD    302.50     E     Ellsworth, 
ey.        One    and      one-half-story 
6-room  dwelling* 
Owner F.    R.   Peake   Co.,   2127    Uni- 
versity   Ave..    Berkeley. 
Architect  .  .  .None. 

Contractor.  .Gustaf       Johanson,         1S11 
Rose,    Berk' 

>•<  'ST.   S26O0 

(2592)      S   WOOLSEY   130    W   California, 

Berkeley.     One-story  3-room  dwlg. 
Owner Gertrude       Perkins.         2124 

A  ,  Berk 

Architect  .  .    None. 
Contractor.  .J.    R.    Perkins.    2124    Ashby, 

Berkeley.  COST,    $500 


(2593)  COR.  GROVE  &  BANCROFT, 
Berkeley.  One-story  1-room  portable 
school. 

Owner City    of    Berkeley. 

Architect  .  .  .None. 

Contractor.  .C.  D.  Mohr,  530  66th,  Okd. 
COST,  $650 


BUILDING  AND   INDUSTRIAL  NEWS 

(2615)      W    PROSPECT   400    S   Channing 
Way     S     50xW     100,     Berkeley.       AJ1 
work     for     two-story     and    basement 
dwelling, 
i  nrner Dudley    Baiid,     2436    Pros- 
pect   Ave.,    Berkeley. 
Architect  ...Harris     Allen.     2514     Hille- 

gass   Ave.,    Berkeley. 
Ccntraetor.  .Jacob    House.    ISIS    Hearst 

Ave..    Berkeley. 
Filed  Sept.    4.   '13.      Dated   Sept.   3.  '13. 

Frame     up     !4 

1st    coat    plaster    on 'i 

Completed    and    accepted 14 

Usual     35     days % 

TuTAL  COST,  $:,27h 
Bond.  $2635.  Surety.  Maryland  Casu- 
alty Co.  Limit,  90  days.  Forfeit,  none. 
Flans  and  specifications   filed. 


(2594)      S    LERIDA    AVE    600    W    Walla 
Vista.     Berkeley.       Two-story     7-room 
dwelling. 
Owner E.  J.  Aalto  and  Alto  Peter- 
son,   1316    Addison,    Bkly. 
Architect  . .  .None. 

Contractor.  .  E.  J.  Aalto,   1531   California 
Berkeley.  COST.   $4500 


(Correction    in   Owner's   \ainel 
(2567)      COR    DWIGHT    WAY   &    PIED- 
mont   Ave..  Berkeley.      Interior  paint- 
ing and   papering   for   two-story   and 
basement    dwelling. 
Owner T.   M.   Shearman.    1799   Ben- 
venue.   Berkeley. 
Architect  ..  .W.     H.     Ratcliff    Jr..     First 
National   Bank   Bldg.,  Bkly. 
Contractor.  .Gurnette    &    Chandler,    San 

Francisco. 
Filed   Aug.    30,   '13.      Dated    Aug.    27.   '13. 

1st    day    of    each    month 75% 

Usual    35    days    

TOTAL  COST,  $1335 
Bond,  limit,  forfeit,  none.  Specifica- 
tions  only    filed. 


(2603)      S    GRAYSON    W    Cor     6th,    Ber- 
keley      Two-story    barn. 

Owner Tiie       Cutter       Lai 

Premises. 
Architect  .  .  .None. 

Contractor.  .H.   J.   F.   Satten.    2536   Carl- 
ton,  Berkeley. 

T,  $3500 


W  CI  iLLEGE  AVE  31  8  Wool- 
sey.  Berkeley.  Two-story  7-room 
dwelling. 

owner Miss    Matilda    Caloi 

Miles    Ave.,    Oakland. 
Architect  ...None. 

Contractor.  .F.   Taylor,   5237    Miles    Ave., 
Oakland. 
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1913— SIXTEENTH  ST  .-'!' A 
tion  Reservation  of  S  P  Co,  Okd 
S  P  Co   to  R  W   Moller.-Aug.    . 

1913— NW   CCU   PARK    WAY 
[onte   Ave..   N    50xW    125.   oak- 
land  Tp.     E.  J.  Greenhood  to  W.   F. 

Schroeder    Aug.    29.    1913 

1913— S    JULIA     ST..     100     E 
rnia   St..  34x135.   Berkeley.      F. 

Montano    to    F.    R.    Peake    Co 

Aug.     29.     1913 

Aug.  29,  1913 — NE  COR  11TH  and 
Franklin  Sts.,  E  lOOxN  37.5,  Oak- 
land. Mrs.  Bartar  Streit  (bj  Writ. 
Wilde)  to  Herbert  D.  McKibben.. 
Aug.     20,     1913 


(2526)      LOT    3    BLK    3    Cragmont,    Ber- 
keley.     All    work    for    two-story    and 
ent    eight-room    dwelling. 

owner Myrtle    A.    Newman.    Bkly. 

Architect  ...John    Hudson    Thomas.    1st 
National    Bank   Bldg.    Bkly. 
Contractor.  .C.   J.    Krieger,   Bkly. 

Sept.   5,  '13.      Dated  Aug.   25,  '13. 

Frame    up    $1306   00 

Brown    coated    1306   00 

Completed   and    accepted I 

Usual     35     days 1306   50 

T'  iTAL   COST,    $52 
Bond.    none.      Limit,    120    days.      Forfeit, 
none.      Plans  and    specifications    filed. 
— ♦ —  - 

Building  Contracts  Awarded. 
Alameda. 

2576  Ommundsen     Johnson 

2577  Uott     Gott 

2578  Rosen     Nobli 

2)597      Fulton     Richards  400 

(2576)  SW  BAY  &  BUENA  VISTA  AVE 
Alameda.  One  and  one-half-story  6- 
ioom  dwelling. 

Owner O.     Ommundsen,     Care     784 

59th    St.,    Oakland. 
Architect  ..  .J.    Johnson,    7S4    39th,    Okd. 
Contractor.  .J.    Johnson.    7S4    59th,    Okd. 
COST.  $2S00 


COST    $3 

N    MARIN    AVE    lv    \V    Fresnoi 
Berkeley.     Two-story   9-room  dwlg. 

Owner J.    Brown    Schuyler.    Solona 

Ave  and  The  Alameda,  Bkly 
Architect  . .  .None. 
Days   work. 


(2577)      NO.       1363       PARK,       Alameda. 
Alter   store    front. 

Owner A.   O.  Gott,  Premises. 

Architect  .  .  .None. 

Day's    work.  Ci  1ST,   $500 


NO.    1413    PARI",   Alameda.   One- 
story    6-room   dwelling. 

Owner Victor  D.  Rosen.  1210  Paci- 

fic  Ave..  Alameda. 
Architect  .  .  .None. 

Contractor.. G.    H.    Noble,    2220    Central 
Ave..  Alameda. 

COST,   $1000 


COMPLETION  NOTICES 

ALAMEDA    COUNTY. 


X  PRINCE   150  w  Tremont,  Ber- 
keley.    Alterations. 

Owner H.  John,  Bkly. 

Architect  .  .  .None. 

Con  tractor..  Oakland  Bldg.  &  Inv.-t.  Co., 
Bacon    Bldg..   I  iikland. 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


(25S7)      NO.    157o    LINCOLN    AVE..    Ala- 
meda.     Alterations. 

owner Al.    Fulton,   Premises. 

Architect  .  .  .None. 

Contractor.  .L."  D.    Richards,    1614    Bay. 
Alameda.  i     1ST,   $400 


ii  fE — Reinfon  i 

;ed.      Woods    Creek.    San    Mateo 
I.       Engineer.    County    Surveyor 
Xeuman.    Redwood    City.      Owners,    San 
Mateo     County.       Plan;     and      specifica- 
tions   for    the    construction    of    a    rein- 
in  rrete      road       bridge       over 
Creek   in   the   Fourth   Road    Dis- 
trict     lave      been      completed     and     ap- 
,     the    Board     of     Supei 
.     now   being  called   for  and    will 
I    .     Supervisors    on    Sep- 
15th.       tians     can      be      secured 
from   t  le   County  Surveyor   at    Redwood 
City. 

CULVERT   AND    END   WALES — Rein- 
.  oncrete.         Cost       not 
Colma.    San    Mateo    Co.,    Cal.      Engineer. 
County     Surveyor      Neuman,      Redwood 
iwners,  San  Mateo  County.  Plan; 
nforced   concrete   culvert   with 
e    end    walls      are      complete   and 
now    out    for    figures.      The   culvert    will 
•ed    on    the    County     Road     from 
Colma    to    the   ocean.      Plans   can    be    se- 
cured    from    the     County     Surveyor     at 
Redwood    City. 


Bu.lding;  Contracts. 


SANTA   CLARA  COUNTY. 


E    NINTH    3rd    Lot   S    Martha.    San   Jose. 
Four-room  cottage. 

Owner C.     Del     Pante,     213     W-St 

James.    San    Jo  e. 
Architect  .  .  .None. 

work.  COST 

N-RIVER,    San    Jose       s. coping 

and    repairs 
Owner J.    L.    Lawson,    Prem 

t  . .  .None. 
Day's    work.  COST,    $ 


E-SAN    FERNANDO,    San    Jose. 
ng   porch    on    rear   of   residence. 

Owner Miss    A.    E.    Howe.    Prem. 

t  . .  .None. 
Contractor.  .J.     C.       Tharp,     750       S-Sth. 
San  Jose. 

3T,    $liio 


TECORDEB  ACCEPTED 

:  1913— LOT  142  Oak  Park  Tct 
Okd.  Edith  M  Owen  to  Henry 
Ahnefeld Aug.     26,     1913 

Sept.  2.  1913— ALMOND  ST.  near  92nd 
Ave.  Okd.  Joseph  St.  Mary  to 
whom    it    may    concern .  .Sept.    2.    1913 


S    PARK   AVE   2nd   Lot   E   Spencer    Ave.. 
San    Jose.       Six-room    cotl 

Owner J.    D.    Ca   ey.     Premises. 

Architect  . .  .None. 

Contractor.. E.     D.     Wells.      115     N-17th. 
S-an     Jose. 

r    $2 


NEAR   COR.    MORSE   i-   THE    ALAMEDA 
lose.       All     work     for     one-story 
frame   residi 

\.    Bowden,    San    -i  ■ 


32 

Arcl  itect  -  .  .  Ye      PI  in      S  top,    Theatre 
BIdg  .    San    Jose. 

-  hi    Jose. 
\n  ;    26,  '13. 

-  ■>' 

er     on     25% 

w    in     finisl  ed     25% 

l"   u  u    33    days 25% 

TOTAL    COST,    $1965  80 

\.    William-    ami 

Limit,     60      days. 

Forfeit,   none.     Plans  and   specifications 

tiled. 

S-LINCOLN,  San  Jose.     All  work 

'ive-room    cottage. 

Owner S.   Gandrup,   .Santa   Clara. 

.1..   Lenzen,   San   Jose. 
T.    Tivnan. 

Dated    Aug;.    27,   '13. 

Re  idj      for     roof $570   37 

H  ii    plaster    on 570   3S 

When    completed    570   39 

Usu  ii    35   days 570  10 

TOTAL    COST,    $2281    00 
Bond.    none.      Limit,    Nov.    10.       Forfeit, 
i   :  an'    specifications    filed. 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

PASSENGER    STATION— 1    story    and 
'.  ase,     brick    and    steel.    $30,000.       Rich- 
mond,   Contra    Costa    Co..    Cal.       Archi- 
tural    Department    South- 
ern  Pacific  Co.,   Flood  Bldg..  S.  F.  Own- 
.     -      Sunt:. fin     Pacific    Co.       Announce- 
ment has  keen  made  that  this  company 
will  erect  a   new   building  at  Richmond. 
t-sent     combination    freight     and 
iger    station    will    be    removed    to 
■l    different      location      and    used    for      a 
Additional    trackage    is 
being  planned.      Details   of  the   building 
given    later.     Construction   will 
underway      inside      of      a 
month  or  six   weeks. 

Contracts  Awarded. 

HI  SPITAL — 2    story    and    base,    rein- 

■  te,     $:;:.47J        San     Rafael, 

-Marin  A]         teel        Thoma.1 

i     Rafael.      Owners,    Marin 

County.      Contractor,    Peter      Hamilton, 

San    Anselmo.      Contract    pi   ce,    $37,472. 


Building  Contracts. 


HARIN    cm  \ TV. 


PTN    BLK      25    Coleman's      Add'n,      .San 
Ml     work     for      two-story 
frame   residence. 

iret    Foster. 
Archite  t  ...I  r  H  irt,   Hum- 

S.    F. 
i        A.      Ka/ppenmann,    San 
Rafael. 
Aug.   29,  '13.      Dated  Aug;.   28,  "13 

Enclosed      $1175 

Brown   coated    1175 

pleted     1 175 

.    35    days 1 175 

TOTAL    i  '<  iST.    $17iiM 
Bond,    $2350.  delltj     & 

Limit.  -,:,  .lays  from 
Ming.  Forfeit,  $10.  Plan-  and  speci- 
fications  filed. 


BUILDING   AND   INDUSTRIAL  NEWS 

Designer  .  .  .  Hubert    R.    Hill,    45    Laurel 
Ave.,  i  lakland. 

Contractor.  .Taj  lor  £   Co.,  S.   F. 

KM.    I     Vug      15,    '13.       I  ml  ,1    Aug     7.    '13. 

Frame   up    $i 

Brown     coated     643    •  ■ 

Completed     

Usual     35     days 643    .  ■ 

TOTAL   COST,    $2575    00 

Lou, |.    $1288.        Surety,    Ti  e      Title      & 

i  fuai  antj    i-   Surety   Co.     Limit,  60 

Forfeit,   none.     Plans  and 

tiled. 


W   OAK   20  S  Elm  25x100,  San   An   elmo 
All    work    for    two-story    brick 
and    fiat. 

Owner Mary    Arata,    San    Anselmo. 

A  i  ch  itect  . .  .None. 

Contractor.  .S.   Saywell. 

Filed    Aug.    26,   '13.      Dated    Aug.    IS. 

2nd    floor   joists   set $   937 

Roof   on    9jS 

Brown     coated      937 

Completed      93S 

Usual     3:     days 1250 

TOTAL   CI  'ST.    $.", i 

Bond,  $2500.  Sureties,  R.  Rubellar  & 
R.  Pear;  on.  Limit,  65  days  from  re- 
cording. Forfeit,  none.  Plans  and 
specifications   filed. 


COMPLETION  NOTICES. 


MARIN    COUNTY. 


LOTS   1    AND   2   BLK   NO.    2,   Section   No. 

\uselrno. 

All   work   exci  _,  gas   fixtures 

to  i  ■.    -i  nd    base- 

Mrs.       \\         red       l  iottlleb, 

San   Frailcl 


RECORDED  ACCEPTED 

Aug.  22,  1913— JBOTHIN  near  Fair- 
lax  (Arequipa  Sanitorium).  Philip 
King  Brown  to  Holden-Deuprey  Co 
Aug.     1,     1913 

Aug.  23,  1913— BDED  BY  GRAND, 
Magnolia  and  Acacia  Alves,  San 
Rafael.  The  Dominican  College 
to    M   V   Brady Aug.   22,    1913 

Aug.  19.  1913 — MAGNOLIA  TRACT, 
San  Anselmo.  M  Mayer  and  Gott- 
fried E  Fischer  to  G  Sandberg.. 
Aug.    4,    1913 

Aug.  27.  1913 — PTN  LOT  NO.  158 
Amended  M-ap  No.  2  Bush  Tct,  San 
Anselmo.  George  W  Duffield  to 
Frank     Flaherty Aug.     20.     1913 

Sept.  3.  1913— iBDED  BY  GRAND, 
Magnoliia  and  Acacia  Avas,  San 
Rafael.  The  Dominican  College  to 
California  Elec  Constr  Co.  Sept.  2; 
Hoffman  &  Meuser,  Sept  -;  Win  F 
Wilson    &    Co Sept.    2,    1913 

♦— 

Building  Contracts. 

CONTRA    COSTA    COUNTY. 

OOWELL,     CONTRA    COSTA     COUNTY. 
All    work    for    ten    frame    buildings. 

Owner Cowell     Portland       Cement 

Co.,  9   Main,  San  Francisco. 
Architect  .  .  .  E.     O.     Quinn. 
Contractor.  .R.    H.    Ingraham.    Martinez. 
Filed    Aug.    26.   '13.      Dated   Aug.    11,   '13. 

Frame    up     $2712.50 

Brown    coated     2712.50 

When     hini-licil     2712.50 

Usual    35    days 2712.50 

TOTAL  COST.   $l(i.S5 

Bond,  $5425.  Surety,  Fidelity  &  De- 
posit Co.  of  .Maryland.  Limit,  90 
working  days.  Forfeit,  $5  per  daj 
Plane    and    specifications   (lied. 


DESCRIBED   LOT   IN   TOWN   OF    MAB 

tlnez.      All   work   for   two-storj     i 
Owner Ralph    II.    Wight,    .Martinez 


Wednesday,     Sept.   10    1913. 

Contractor.  .Luke    Bulger,    Martinez. 
Filed    Aug.   25,   '13.      Dated  June    16,   '18 

Concrete     work    done $nii)0 

Roof    and     windows    done lmjo 

All    plastering    done 1000 

:tl    days   after   completion ms? 

TOTAL  cuST.  $4081 
Bond,  none.  Limit,  85  working  day] 
Forfeit,  $.",  per  day.  Plans  and  specs 
in   •  i  urns    tiled. 

Architect  ...JO.  Symmes    -and    J.      J. 

Rankin,    1011    Campbell    St., 
Oakland. 

— ♦ 

COMPLETION  NOTICES. 

<  IIVIK  \     I  OS1   \     <  Ol    N'I'Y. 

RECORDED  ACCEPTED 
Aug.    26,    1313— LOTS    15.    16    BLK    67 
on   Map   of   Richmond   Annex.   Rich- 
mond   Annex    Land    Co    to    Patrick- 
Nelson    Bldg    Co July    14,    1913 

Aug.    27,     1913— LOT    14    and    S    %    of 
Lot    13    Blk    24.    City    of    Richmond. 

C  G  Blake   to  Robert   E  White 

Aug.     26,     1913 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


CHURCH — 1  story.  frame.  $5,000. 
Reedley,  Fresno  Co..  Cal.  Architects, 
Starbuck  &  Clark.  Forsyth  Bldg.,  Fres- 
no. Owner-.  First  Mennonite  Church 
of  Reedley.  The  building  will  occupy 
the  site  of  the  present  structure  w.hich 
will  i  e  moved  back  on  the  lot  and  used 
for  Sunday  school  rooms.  'Main  audi- 
torium in  the  new  building  will  have 
a  seating  rapacity  of  400  people.  Inte- 
rior  finish    will   be  of  pine  and   redu I 

Heating  and  ventilating  systems  will 
be  installed.  Exterior  of  the  building 
will  te  faced  with  cement  plaster  on 
met  il  lath.  Plan-  are  complete  and 
[inures   will  'be  called  for  at  once. 

SCHOOL — 1  story  and  'base,  frame. 
Cist  not  stated.  Tehachapi.  Kern  Co., 
Cal.  Ar  !  itect,  J.  M.  Saffell,  New  Fish 
Bldg  Iiaker  .field.  Owners.  Old  Town 
School  District.  The  building  has  been 
designed  for  a  district  school  -and  will 
contain  three  class  room.-.  Interior 
ti  ii  i  s  1 1  will  be  of  pine  throughout. 
Maple  floors  will  be  used.  A  central 
heating  system,  probably  hot  air,  will 
be  installed  Exterior  of  the  building 
will  be  i'"\  ered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
maj  be  secured  from  the  architect. 
Bids  will  Ibe  opened  on  September  20th. 
L,    I.    SI  ii  kel   i      i'!i  i  k   of   the   Board. 

SCHOOL— 1  story  and  base,  frame. 
Cost  not  stated.  Lost  Hills,  Kern  Co., 
Cal.  Architect,  J  M,  Saffell,  New  Fis-li 
Bldg.,       I  i  iwners,       I  luncan 

School  District.  The  building  will  be 
designed  for  a  district  school.  Interior 
finish   will  be  of  pine  throughout.  Maple 

doors  will  1 V  central    heating 

-  i  stem,  probabl;  hoi  air,  will  be  in- 
- 1  tiled.  Exti  rior  of  the  building  will 
te    coverei  emenl       pla   ter      on 

metal  lath  Bids  are  now  being  taken 
and  will  i"  opene  I  mi  September  i  .".Hi. 
Plans  can  i"  ecured  from  the  archi- 
tect. Charles  E.  Lowe,  Lost  Hills,  is 
Clerk    i.f    the    Board. 

SCHOOL      1     story,    frame.       Cost     not 

ii  i.'l       i'ii''     i'ii     Co.,   Cal.      Architect, 

.1.    M     Saffell,    New    Fl    h    Bldg      Baker   - 

tub'  I  '"  IM'  '  dig       Si    I  I  'I  -I  I  ill 

'I'h,.  building  will  contain  t » o  'lass 
in         I  hi  'i  lor    finish    will   be   of  pine 
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with  some  maple  floors.  A  entral 
heating  system  will  be  ii 
terior  wll  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  arc  complete 
and  figure?  are  now  being  taken.  Bids 
will  be  opened  on  Sept.:::.  ei  17th. 
Plans  can  be  secured  from  the  archi- 
tect. C.  M.  Small  is  Clerk  of  the  Board. 
THEATRE  ALTERATION'S  —  Brick 
constru  •  Fresno.  Fresno  Co., 

Cal.    Architect.     A.     W.     Corneli    s     .Mer- 
chant;'  National   Bank  Bids.  s.  F    Own- 
ers,   Turner    &   Dahnken 
on    Mariposa    street    will    be    re 
the   work    including   exterioi    : 
pressed     brick,     installation     of     patent 
store    front?    and    plate    glass    windows. 
New    interior    finish    will      also  .in- 

stalled.     There    will    be   steam    heat,      a 
modern   system   of   vei  nd   new 

plumbing      and       interior 
Plans  are  complete  and   figures   are  be- 
ing taken  by  the  ov. 

Contracts  Awarded. 

BANK — 3  story  and  base,  rick  and 
steel.  $25,00.  Riverbank.  SI 
Co..  Cal.  Architect.  C.  H.  P,u?sell. 
Humboldt  Bank  Bldg.,  S.  F  Owners, 
First  National  Bank  of  I: 
Contractor,  H.  A.  Hanson.  Fre-no.  This 
contract  calls  for  the  plain  and  rein- 
forced concrete  work,  brick  work  and 
carpentry  work.  Owners  will  furnish 
most    of    the    materials. 

LIBRARY — 2  story  and  base  brick 
and  concrete.  $20,000.  Bakersfield,  Kern 
Co.,  Cal.  Architect.  Orville  Clark. 
Brower  Bldg..  Bakersfield. 
City  of  Bakersfield.  Contract  r,  F.  J. 
Amweg.  244  Kearny  St..  5  F..  Contract 
price,    $20,000. 


LIENS  RELEASE!/. 


FRESNO    COl-NTY. 


RECORDED  AMOUNT 

Aug.    30.    1913— LOTS    21.    22    ELK    1, 

Allen       &    Binford    Tract.       Fresno. 

Barrett-Hicks  Co  to  O  T  McCoon.S57 
Aug.    30,    1913— LOTS    23.    24    BLK    1. 

Allen     &     Binford     Tract.     Fresno. 

Barrett-Hicks    Co    to    O    T    XI 

$101 

Aug.  30.   1913 — LOT  4  BLK  40.   Fresno 

C   Pell    to   Jessie   Ruiz $51 

Aug.    30,    1913— LOTS    19.    20    BLK    2. 

Allen     &     Binford     Tract.       Fresno. 

Barrett-Hicks    Co    to    O    T    M  '"ion 

$103 

« 

SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


BUNGALOW    —    1     stor 

frame.    $;;.""".      Stockton,    S         Joaquin 
\v  Elks' 

Bldg..   Stockton.     Owner.    Mi      Ro.-s.   The 
dwelling   will    be   erected 
of    Madison    and    Stockton    -      eets,    and 
lias  been  designed  for  a  five  room  house 
with    batli    an    sleeping   pori  Interior 

finish    will    be    of    pine    wit  arlwood 

floors   In   the  principal   rooms 
elm     panels.       There     wiil         •       furnace 
heat  and  open  fire  places 
be    of    tile    and    brick.      Bath    room    will 
have    cement    floor    and    tile 
An   automat!  rill    be   In- 

stalled.     Exterioi    of   I    e  will  be 

covered    with    rustic.      Plans    arc    nearly 
ready    for    figures. 

RESIDENCE    —    -  base, 

frame.    $4. Stock  toi      S         Joaquin 

Co.,   Cal.      Architect.    Ralph    P.    Morrell, 


BUILDING   AND   INDUSTRIAL  NEWS 

Odd    Fellows    Bldg..    Stockton.      Owner. 
Miss    D.    Melnne?.      The    house    will    be 
erected     on     Madison     -treet      north      of 
Willow   and     las     ■•■en   designed 
tain    seven    roc  ith.       Interior 

finish  will  he  of  pine  wit!-,  some 
wood  veneer.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
he  of  tile  or  brick.  Hardwood  floors 
will  be  used  in  the  living  room,  .lining 
room  and  reception  hall.  An  automatic 
water  heater  will  he  installed.  Tile  will 
be  used  in  the  bath  room  and  k 
Exterior  of  the  dwelling  will  be  cov- 
ered with  ru-tic.  Plans  are  complete 
and    figures   are    being  taken. 

BUNGALOW  —  1  story  and 
frame,  $3,300.  Stockton.  San  Joaquin 
Co..  Cal.  Architect,  Ralph  P.  ,_ 
Cdd  Fellows  Bldg..  Stockton.  Owner. 
Frank  Tucker.  The  house  will  contain 
six  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  u=ed.  There 
will  be  a  large  open  fire  place  with 
tile  or  brick  mantel.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exter- 
ior of  the  house  will  be  covered  with 
rustic.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  All 
materials    are    now    being    purchased. 

RESIDENCES — 1  and  2  story  and 
base,  frame.  Cost  not  given, 
mento.  Cal.  Architect,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported 
as  about  to  be  started  in  Sacramento: 
E.  A.  Pierce.  :;:.J"  Park  avenue.  Sacra- 
mento. 4.  2  story  frame  dwellings,  $11.- 
300;  C.  Valine.  1215  D  street.  Sacra- 
mento. 2  story  frame  dwelling.  $3,000. 
and  W.  A.  Fairfield,  3114  37th  street, 
Sacramento,  1  story  frame  dwelling. 
$1,S00. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  Cost  not  stated.  Eureka. 
Humboldt  Co.,  Cal.  Architects,  Acker- 
man  and  Reese,  Eureka.  Owners,  W.  S. 
Clark  and  G.  P.  Georgeson.  The  build- 
ing will  be  erected  at  the  corner  of 
5th  and  J  streets,  covering  a  consid- 
erable area.  Suites  will  contain  from 
two  to  four  rooms,  all  with  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  Jiardwood.  There 
will  be  a  central  heating  system,  prob- 
ably steam  heat,  and  a  hot  water  plant. 
Bath  rooms  will  have  tile  wainscot. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic.  Plans  are  now  being 
prepared. 

Contracts   Awarded. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Stock  ti 
Joaquin  Co.,  Cal.  Architect,  Ralph  P. 
Morrell,  Odd  Fellows  Bldg.,  Stockton. 
Owner.  Joe  Rieve.  Contractors,  Dan- 
iels and  Green.  West  Park  strei 
ton.  Contract  price  not  stated.  Note 
— Plans  are  just  being  prepared  for  this 
work. 

RESIDENCE  —  1  story  and  base, 
frame.  $3,000.  Stockton.  San  Joaquin 
Co..  Cal.  Architect,  Ralph  P.  Morrell, 
Odd  Fellows  Bldg..  Stockton.  Owners. 
Home  Builders'  Investment  Co.  Con- 
tractor. Pierce  Morrell  of  tl 
Builders'  Investment  Co 
Contract    pi  .  ; 
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Owner Indora    Hildebran.l. 

ct  ..    None. 
Contractor.  .T.    A.    McDougall. 
Vug     28      13       D      i        v 

i'.  .ST.    $::2T 


Building  Contracts. 


SACRAMENTO    COl'NTY. 


:'     LI  >T     T.     D,     F.     23RD     AND 
21th     Sts..    Sacramento.       Erect    dwlg. 

Owner Lillian     May      1 

13th     St..     Sacramento. 
Architect  .  .  .None. 

Contractor.  .Wright    &    Kimbrough.    SIT 
J    St..   Sacramento. 

COST 

LOT    1209    W.    K,    TCT    25,    Sacramento. 
Erect    dwelling. 

Owner E.    F.    Mattison.    107    V    St, 

Sacramento. 
Architect  . .  .None. 

tor.. Wright    &    Kimbrough,    SI" 
J    St.,    Sacramento. 

COST,    $3300 


W    y,    LOT    2.    S,    T.    13TH   &    1  4TII    STS. 
Sacramento.       Erect    dwelling. 

Owner H.   C.   Rogers.    1730    14th   St 

Sacramento. 
Architect  . .  .None. 

Contractor.  .Wright    &    Kimbrough,    S17 
J  St.,   Sacramento. 

COST,    $3300 


E    '-,    OF  S   %   LOT   S.  S.   T.   6TH   &    7TII 

Sacramento.      Erect    dwelling. 
Owner C.    Valine.    1215    D   St..    Sac- 
ramento. 
Architect  . .  .None. 
Day's    work.  COST,    $3000 


LOT    15    ALLEN   &    LEITCH   TCT.,    Sac- 
ramento.     Erect    dwelling. 

Owner W.    A.    Fairfield,    3114    37th 

St.,    Sacramento. 
Architect  . .  .Nine. 
Day's  work.  COST,  $1S00 

E    V*    LOT      6,    T,   U,   10TH   AND      11TH 
Sacramento.       Carpenter    work. 
etc.,    for      one-story      and      basement 
frame   residence. 

Owner Mrs.      J.    C.      Cunningham, 

1017   V   St..   Sacramento. 
Architect  . .  .None. 
Contractor.  .J.     E.    Harris.     1114     P    St., 

Sacramento. 
File  Aug.  27,  '13.      Dated  Aug.   27,  -13. 

COST,    $2S00 


LOT     11     BLK     "C."     Oak 

Park. 

Alter 

building. 

Owner E.   V.   Halev, 

2213 

Ave, 

Sacromento. 

Architect  . .  .None. 

Day's    work. 

COST 

$700 

LOT    24    CURTIS    &    BOWLEY    ADD'N.. 
Sacramento.     Erect  dwelling. 

Owner W.    J.    Gribbin,    33o.i    I:    St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .O.    H.    Moore.    2903    35th    St.. 
Sacramento. 

COST,  $1500 


70    FEET    LOT    »    West    Curtb    Oaks, 
excepting     E     207     feet     thereof 
ramento.       One-story     and     basement 
frame    building. 


IT    7.    G,    II.      2vTII    AND      29TH 
Sacramento.      Alter    building. 

Owner John      J.    Dunkhorst.      2815 

II  St.,   Sacramento. 

'■•    t   .  .  .None. 

tor.  .  W.    T.    l-v  uan.    320 
St.,    Sacramento. 

COST,    $2140 


7.    8,    9    AND    M    BLK    2    Boxler 
Tract,  Sacramento.     Erect  4  dwlgs. 


S4 

E.   A  Park 

Ai  chltect  -  .  .  None. 

Hay's    f  ('MS'",    $11,300 


Building  Contracts. 

SAN    JOAHIIN    COUNTY. 


SURVEY   2999  S   HALF  LOTS  H   AND  11 
Blk   ::.   Stockton.     All   work    tor   two- 

i:    r.  G Ii  am,  336   E'-Rose 

St..   Stockton. 

R  m.    Thomas,   San    Joaquin 
Bldg.,    Stockton, 
i  :ontraet  .ir     Robei  t    Powell. 

lug     LI,  "13.      Dated    Aug    .1.  '13. 

1:    ..f    on     $802.25 

Plastering    completed     802   25 

Building     completed     802.25 

il    ".:.    days S02.25 

TOTAL  COST,   $3209.25 

n Limit,   70   days   after   Aug. 

il.       Forfeit,     none.       Plans    and     speci- 
tiled. 


LOS    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 


APARTMENT     HOUSE— -4      ?torj      and 

1,    am 1 50, l.ns   Aie 

i  CtS,     Austin     &      I  Vn- 
. .  i  :u.ii    ;i  ini   I  lallender    Bldg.,   L.   A. 
■    lerial   Apartmen  I    I  Louse   I  !o. 
igned   to  con- 
tain   100   rooms   which   will   be  arranged 
and   will 
i     ted     "M      Maryland     street     near 
a     lot     50x13-2    feet.      Interior 
ivill     be    of    pine    and    hardwood. 
and     tile    will    be    used    in    the 
uli         All     suites     will     have     wall 
■  it''    i'ii  t  ii     rooms.       Plans 
:.i     and 
.a    vacuum    clean- 
nd    lint    water    plant      Bath 
rooms  will      a  ■  •    compo  il  ion   floors  and 
tile    wainscot.      Exterior    of    the    build- 
ing   will  ed    brick. 
i  '   i  dj    for    figures   by   the 

end    of    this    i th 

APARTMENT      HOUSE     ADDITION — 

:'.     story     and     ba  -•  .     brick.       I  lost     not 

stated  Architects, 

&    M.oit  gomerj .    Tru   t  a  nd 

\i,      Kath- 

iuilding      will 

ix58    t.  '  i     and    will 

Inte- 

'.    '.■.  .ii   t>i    "i   pine  .i  nd  red  st  ood. 

Some     i  ardw i     floors     »  ill     be     used. 

' i     ■    •  '  n  heat  and   elevatoi 

in.!    vac- 
uum   cleaning    plant    will    be    installed, 
will     have  i      cement 

i 

h   in  .      •■  I 
brick        I  ired. 

K    ADDITII  IN  mi i, 

Los    An- 
P      I.    ii    -.ii       S 
'  ' . .  i 
I.,.       An 

'    •  .  ■    a.  d 

i 

ill. 

'!    ■  "      will      be 

.[       ii t 

sixti  en    office  i. 

out.     Exti  faced  with 

iiiiii 

■  ■  in        "ii       elevat  m 
■  '  1 1  nlng 


BUILDING   AND   INDUSTRIAL  NEWS 

i '  in  Plan  -  are  complete  md  figures 
\\i  li   be  i  ailed   for  a  i   once 

RES!  DENCE  -  -  2  storj  a  nd  ■  i 
brick  and  frame,  $20,000  Dos  Angeles, 
Cal.  Architect,  Charle  E.  Shattuck, 
M  it  "ii  Bldg  .  L.  A.  i  iwner,  M 
A.  Dryden.  The  dwelling  will  be  erect- 
ed on  Adams  -treet  and  lias  heen  de- 
signed    i"    Contain     twelve    r and 

three  baths.  Interior  finish  will  'be  of 
pine,  mahogany  and  other  hardwood. 
l  l.i  i  .I  u  ood    Boors    will    be    a  ed    In    t  he 

principal     r its.       There     will     : 

ii."''  ;  cn  I  and  open  fire  places  Ma  n- 
tels  will  be  of  brick  and  tile.  Bath 
room  ■  will  ha  ve  composition  Boot  a  nd 
tile  wain-rot.  A  vacuum  cleaning 
lent  and  hot  water  supplj  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
!  e  covered  with  white  enameled  brick. 
Plans   are  ibeing  prepared. 

RESIDENCE   —   2      storj      and 
brick    and    frame,    $25,000.       Los 
les,    Cal.      Architects,    Eager    &      Eager, 
Story    Bldg  ,    L.    A.      Owner,    .1     G.    War- 
ren,     The   dwelling-   will    cover   an    area 
of  liilxliii  feet,  and  has  been  designed   to 
contain     1 4     rooms     ami       .  \  era  I 
Interior  finish   will  lie   largely   of   hard- 

w I-     and     white    enamel.       ll.n.lw 1 

floors  will  be  used  in  the  principal 
rooms.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
stone.  A  vacuum  cleaning  system  and 
hot  water  supply  will  he  insi. Ul- 
terior of  the  house  will  be  covered 
with  cream  pressed  brick  trimmed  with 
sand  stone.  Plans  are  being  prepared 
and  when  complete  the  wink  will  be 
done   by   Day  Labor. 

STORES  AND  OFFICES— 4  story  and 
base,  brick  and  steel,  $75,000.  Santa 
Ana,  Orange  Co.,  Cal.  Architecl  Hi 
calf  and  Davie?,  28  American  Ave.,  L. 
A.  Owner,  W.  II.  Spurgeon.  Su.pt.,  F. 
Harmon,  Santa  Ana.  The  building  will 
be    erected    at    the    corner    of     Ith    and 

Syca streets,   covering   an   area    of 

I""-  L38  feel  Entire  first  door  will  be 
arranged  for  stores.  Upper  floors  will 
contain  over  100  modern  offices.  Inte- 
rior finish  will  he  of  pine  witli  marble 
and  tile  wainscot  in  the  halls  and  Cor- 
ridors. Plans  provide  for  steam  heat, 
elevator  service  and  a  vacuum 
ing  -  \  si. -in  There  will  in-  pa  ten 
fronts,  mail  chute  and  meta  i  w  indow 
sash  and  frames.  Alarhle  and  tile  will 
be  used  in  the  store  entr.-n s.  Ex- 
terior of  the  building  will  lie  faced 
with    pressed    brick.      Plan      are    nearly 

' plete    and    work    will    be    done      by 

Day   Labor. 

THEATRE— 1  story  and  has.',  brick 
and  steel  Cost  not  stated.  I...  An- 
■■•i'         ''it        Ai  eh  ii.--  i-.     t:      il      m.i  ;,i,- 

•i.in     *     Co.,     Pus     Angeles     Invest ni 

iBldg  .  I.  a  i  iivn.T,  it.  S.  Gardner.  The 
building  will  be  ercet.  .1  on  T.h  Ird  si  reet 
iii-ii'  I  lope  a  ml  will  conta  i  n  be:  ides  the 
picl  ure    I  hea  t  re,     t  h  ree      la  rgi         tores 

ucl  Ion    win    be    flrepr There 

will   be  a  cemenl   il •,  plati    gl 

-i"  v,       a  n. I    patent        Inte- 

rior   finish    will    be    of    pin.     and    hard- 

w I       tfi  ta  i    .-.  I.--I..U      ...  ;,   .,  n.i    i ,.,  in,  -. 

'  i  .     -i" id       Exterior  ol    1 1  e   building 

will   i  •■  i  "  ed   wnii   pre!    ed  brick      i  !on- 

'    i     ile   .'  oh a.  i.i  i    plastei     svork  will 

he  used  in  the  t  he  1 1  re.  Pla  ns  a  i  e  com- 
■  .  .  n,i  hem.'  will  I..-  called  i ...  il 
once. 

Si  'I  1 1        I  i  ,,,,.       i  n  l 

$  15.000       'In   tin,    i  Irange    I  !o.,    Ca 
.    i  ii .    i.     Pi  I'd.ri.'k     IP     Eley,       P. ■■■ .     , 
Bldg     .-'.ni   An  i      Owners,  Tustln  School 
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I  '        '    -  r.      I. nil. ling      h 

lOl    a  ml      V.  ill 

ontaii       '        i      -i.i  m la  i  .1      sized      class 

libra  i  j  a  n. i  a  n  a  udltorlun 
ing  800  people.  The  building  w 
er  an  area  ol  90  12  fei  Manual  1  rain- 
ing and  dome  tic  -  lence  rooms  will  be 
in."  lded.  I  nterior  finish  will  be  of 
1  .up  A  plenum  system  of 
i  1 1  ing  will  be  In- 
stalled.      Extei  i I     the    I. nib ling    will 

be    faced     with    pressed    hriek.    trimmed 
i    stone.      Working    draw- 
ng      i  re   mm    being    prepared 

Contracts   Awarded. 

LOFTS      I  stoi  .   and  base,  bt  i<  k.  $35,- 

"11"       Los      Aug.  les,      i  ';.i.      Architects, 

R  right    I    Callen- 

det      Bldg.      P.     A.       '1       'Iner    and 

Deckel  Contractor,  A.  E.  Harshman, 
Story   Bldg.,   L.  A.     Contract   price,   $35,- 



ih  isi'iTAl.  -2  -  torj  and  base,  rein- 
I ..  .  .  1  ..unlet  e,  $44,944.  Si  nta  Ana, 
Orange    Co.,    Cal.      Architect,    Frederick 

I I  Elej  P.g  ister  Bldg  .  Santa  Ami. 
Owners,     Orange     County.       Contractor, 

McNeil,  Santa  Ana.  general  con- 
iimiion   only.     Contract    price,   $44. '.ill 

HOTEL— 4  story  and  base,  brick  and 
steel,  $  13,690.  Lo,=  Angeles,  Cal.  Ar- 
chitects, Neher  &  Skilling,  Garland 
Bldg.,  P.  A  Owner,  W.  II.  Wagner. 
Conti  tctors,  Alta  Planing  Mill  Co.,  830 
m  Garry  St.,  L.  A.  Contract  price,  $43,- 
690. 

MANUAL  TRAINING  BUILDING — 1 
i  ml  base,  reinforced  concrete. 
Cost  not  stated.  San  Fernando,  Los 
Angela:  Co.,  Cal.  Architects,  Austin  & 
Pennell,  Wright  and  Callender  Bldg., 
L.  A.  Owners,  San  Fernando  Union 
High  School  District.  The  (building 
win  cover  an  area  of  40x120  feet  and 
will  contain  the  most  modern  equip- 
ment. Interior  finish  will  fie  of  pine 
throughout.  A  central  limiting  system 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Working  drawings  are  com- 
i.l.  ..'    in. I    figures   are   now   being   taken. 

PPIlHiKS  -_'  steel  and  concrete.  Cost 
n.i  stilted.  Sin  Carlos  Indian  Reserva- 
tion. Ariz.  Engineer,  Department  of 
Indian  Affairs,  Washington.  D.  C.  Own- 
eis.  United  States  Government.  .Bids 
iw  being  called  for  on  the  eon- 
si  ruction  of  two  steel  span  bridges 
which  are  to  be  erected  over  the  Gila 
and  Sin  Carlos  Rivers  on  the  Indian 
Reservation.  Plans  can  he  secured 
from  the  United  Slate-  Indian  Office  in 
Sun    Francisco    or    direct    from    the    de- 

i.  ni      i       \i   .      in g  I.. n.        Full     par- 

i  molar  ■  as  i "  freight  .  a  rges,  eti  can 
he    had    up. oi    application    to     the     Supt. 

of    ihe   Scl l       Pids   will   lie   opened   in 

Wasliingtmi.  1 1.  C  on  September  22nd 
An  offli  la  I  proposa  I  a  ppi  ars  in  this 
i      in 


PORTLAND  AND  OREGON. 

MAUSOLEUM  —  1      story     and      dome. 

le.i     a  ml     granite,     $25  ami.       Portland. 

.  ire.       \i  chitei  i.     Edward     T.     Foulkes, 

Crocker    Bldg.,    s.    F.      Owner,    Edward 

Holman.      The    building    has    I n    de- 

■  ii.  a   in   the  class  m     tyle  with    i   steel 

tram       ind    e    te wall      faced    with 

California    granite      Dome   will  be   cot 
.  re.i   with   copper,      Intel  lor  will  be   fin- 
'   i     ii    metal   and   stone       Vlarble   will 
1 1   ..    be    used    exl  enslvely,       Pla  as    are 
complete    and    ready    for   figures. 


i'.'  da;       Se 1913. 

VAREHOUSE       !       stor;         n 
ck.      Cost    11  ■  •  t    stated        Salem,     Ore. 
ect,    Fred      L.      Ley;;,    Ainsworth 
Bldg.,    Portland,      i  iwner,    R.     P 

I     i        aiding  will      near     the 

!  tracks  ami  will  cover  an  area 
nf  vj'_,  by  85  Ci  el  I  onstruction  will 
In'   extra   heavy.      Intel  will  be 

nf    pine     throughout.        Metal      window 
:  ,1    frames    will    be    u   ed.       There 
will  In  Ixl  erior  of  the 

Building    will       i  i         (vitli      i  ement 

Waste!        Plans    i ind    rig- 

ii  ii        i  re    being    taken. 


SEATTLE  AND  WASHINGTON. 


ARMt  it: V —  1  and  2  story  and 
Class  A  construction,  $200,000  Van- 
nun  er,  B.  C.  Vri  I  Fei  ry  and 
Fowler,  Pacific  Bldg.,  Vancouver.  Own- 
ers, Province  of  British  Columbia.  The 
building-  is  to  be  ere.  led  on  Grandview 
avenue  covering  an  area  ol 
1 1  •  I  squa  re.  <  lonstruction  will  ire- 
proof  with  a  complete  steel  frame  and 
exterior  walls  of  brick  faced  with 
pre  in  I  rick  and  terra  eotta.  Funds 
for  the  construction  are  not  yet  avail- 
Bible.       Further    mention     will      le 

of   tlii-   work    when    figures     ire  railed. 

THEATRE — 1  story  and  base,  brick 
and  reinforced  concrete.  Co 
stated.  Seattle,  Wash.  Architect,  \v. 
A.  Pentecost,  Senile  Owner,  F.  X. 
Hallet.  The  building  will  be  i  i  ted 
on  the  east  side  of  4th  avenue  between 
Pike  ami  Onion  streets,  and  "-  lieen 
designed  for  a  modern  picture  house. 
Construction  will  lie  fireproof.  There 
will  he  a  cement  Moor,  metal  window 
sash    and    frames.      A    system    of    venti- 

ii will    be    installed.       Exterior    of 

the  building  will  be  faced  with  cement 
plaster.  Plans  are  nearlj  complete  and 
figures  will  be  called  for  by  the  end 
of    tli is    month. 

APARTMENT  HOUSE— 12  story  and 
base.  Class  A  construction,  $000,000. 
.Seattle.  Wash.  Architect,  G.  J.  Nich- 
ols. 1932  2nd  avenue,  Seattle.  Owner, 
E.  G.  McKelvey,  Washington  Apts.,  Se- 
attle. A  site  in  the  down  town  district 
has  been  secured,  but  the  owner  will 
nut  announce  the  exact  location  for 
some  time.  The  building  will  cover 
an  area  of  120x2110  feet  and  will  con- 
tain in  the  neighborhood  of  300  rooms. 
Apartments  will  he  arranged  in  suites 
Of  from  two  to  six  room 
tion  will  be  fireproof  throughout  with 
steel    frame,    concrete    walls,    floo 

f        Interior     partitions     will     be     of 

hollow  tile  and  metal  lath  and  plaster. 
plans     provide     for     steam     heat.  i- 

lors.    vacuum    cleaning    syi 

.... 
piant.     Interior  will   be   finished 

and    hardw i-    with     ^tpeclal  : 

i  ger    suites    to    ineel  of 

the    tenants.      Exterior   of    the 
will     prolbably     be     faced     with 
Further      mention 
■    work   as  the  ress. 

\\    \  RE]  h  ipse- 7   story    and    base,   re- 

■   i       concrete,      $12.",. Seattle, 

Law- 
t.m.   Alaska    i  0  A 

II  inn.. i.  d  &  Co.    The  bit 

irner  of  Pii 
i  rid    K  Ing   street  and   will   i 

'i twt    actio: 

ed    inn- 

'  i  I'll     walls,    floors    !    rool 

partitions    will      •<     oi 

metal       lath      and      plaster.       Fireproof 

doors,    metal    window     sash    and    frames 


I!"    '   l\'i;     \XI>    [NDUST     I  \l,   NEWS 

are      pecifled.      Thet  e    will    be    eleval  ot 
i     .  ce,    steam   heat   and    pa  reel   i 
First     floor    will    be    arranged    foi     tin 
general  offices   of  the  companj    and   will 
:.  isiHiiely     finished     in     pirn 
nds.       Exterior    of    the    building 
will   be  faced    with  cement 
are    now    being    taken    for    the    general 
construction.       Figures     on    the    plumb- 
ing,   heating   and   electric   work   will    be 
taken    later. 

i'iI. Ii      STORAGE      WAREHOl 
Sim  >     and     base.       reinforced       concrete, 

$1, Seattle.      Wash.        An 

Paul    P.    Whitman,    Central    Bldg.,    Seal 
tie.      Owners,    Port    of    Seattle    Commi 
sion.     Till-  project   is  a   part  of  the  Se- 
attle   Port    Commission's    plan    for    the 
East     Water     Terminal.       The     building 
will    be  constructed   in   two   unit. 

of    w  hich     will       cost      about       $." 

Plans  for  the  lirs t  unit  are  now  under- 
way.    When  complete  the  building  will 

capacity   of   2, arload5.   I  inlj 

preliminary  sketches  have  been  pre- 
pared. Further  detail.-  will  be  given 
as    plans    progress. 


MINOR  JOBS  ABOUT  TOWN 


Contracts  Awarded. 

APARTMENT  HOUSE— 3  story  and 
e,  brick,  {35,450.  Long  Beach,  Lo: 
Angeles  Co.,  Cal.  Architects.  Metcalf 
>^  Davis,  28  American  Ave..  I.  A.  own- 
er. Edward  T.  Hatfield.  Contractu!.  T 
H.  Forrest,  2161  Olive  street.  L.  A. 
Contract    price.    $:;.",. 4:.n. 

HOTEL, — 3  story  and  base,  brick. 
building  will  also  be  altered  and  new 
This  building  will  be  erected  at  the 
corner  of  Second  and  Broadway  and 
will  be  arranged  Cor  store-  on  tl 
floor  and  hotel  rooms  above.  Interiol 
windows  in  patent  store  fronts.  Mar- 
ble and  tile  will  be  u-ed.  Plans  are 
plete    and    figures   are   being    taken 


SOLANO    TO    BUILD    HOSPITAL. 

FAIRFIELD  (Solano  Co.),  September 
5. — The  Supervisors  at  their  meeting 
Wednesday  appointed  a  Special  Com- 
mittee consisting  of  Supervisors  J.  E. 
Glendon  and  J.  B.  Hoyt  and  S.  1:  B 
nett.  Foreman  of  the  Grand  Jury,  to 
look  into  the  proposition  sele. 
new  site  for  the  County  Hospital,  the 
preseit  location  being  undesirable  in 
some  respects. 

For  some  time  the  Supervisors  have 
had  under  consideration  the  en 
ni  new  buildings  for  the  hospital,  and 
the  proposition  will  probably  be 
curried  out  ais  soon  as  funds  shall 
become  available.  If  the  present  land 
"wind  by  the  county  and  used  tor 
hospital  purposes  can  be  disposed  of  to 
advantage,  another  site  more  suitable 
will  be  purchased. 


STATE     BUYS     HARBOR     HONDS. 

SACRAMENTO,      September     2.— The 
of    California    saved    itself    $150,- 
000       in       commissions       today       when    it 
bought     at     par    and     accrued     Intere 

$1,500, i      in    San      Framisco      harbor 

Improvement  bonds  of  State  Treas- 
ui .  i    Roberts, 

The  purchase  was  made  by  the  State 
Board  of  Control  from  a  $2,000,000 
luini,  recently  set  aside  as  "available 
surplus"  in  tlie  State's  general  fund 
under    authority    of    an    acl 

Leg      .ii Today's   pu  n      i 

brings  the  total  amount  this  Stale  has 
'"'u  Invested  in  the  four  per  cent  har- 
bor securities    to    $2,050, 


dwelling; 

1 1      I  leni  ken.    23  !0     \i        on;    coi 

Geo     Meyer,    144    Di     i  $l2o. 

,  pair     flooi  . 

ii  ust     '  hi. .    contracl  or,    Suss    & 

s.  ii,  04S  Califon     i  $190. 

Ave. ;  add 
1 '.    /.c   iriaile-.    Premisi        co        $200. 
Ave.;   m.  i... 
\     i '.    Seh  midt,    Premlst    .    cost, 

I  "  I   Frederick  ;  add  two  roo wner 

i,     136    BeU  '  del  e     i  on  ti i 

i.'.   Holm,   79   Beaver;   cost,   $1 50. 

i]   om    66    E    First,    erect    founda- 
-  ner,   Fred   V.   u  llbert,    1 13    Fol- 
som;    cost,    $200. 

E    i  li  ugh     31     X       Fill,,  ri  ;       .ii  . 

'  i  i  me  ir,     J      Pa   q  mi  let  i  i 

r S3    Mat  k.t     rust.    $175. 

trter    Oak     350  \vt 

i  d     ow  ner,   D    Del  Cat  lo,  Prem.; 
cost,   $100. 

1339    Sth    Ave;    add    9    feel     to    dwlg.: 
ow  nei       Mrs      Jewell,      I  'rem  isi  »os1 

1 7  Mucondry;  const  rucl  I w  o  brick 
i  s;  owner,  G.  Cadenas  o,  Prem.; 
I,, 

W    Jennings    25    N    Mead 
a  nd    in  -i  menl    [rami     dwelling      ownet 
Henrj    Arnold,   315    Potrero    Ave    (rear): 
cost.    $100. 

Ill    i  Columbia ;      alter    store;      owner. 
Paganini     Bros       conti    ctoi 
i '  1 1  p. mii  er      Shop,    1249%      Grant      Ave. ; 
cost,   $120. 

2346    Mission;    install    door;    owner,   R. 

Rosi  mi.  ,     Prem nt  ractor,    .1 

M    Grauer,   1656  O'Fnrrell;  cost.  $1  15. 

E     Manchester     150    S     Be:     le;     repaii 
.  table;  ow  ner,  .1.  Congil,  53  M  inchester; 
Lor,    P.     Ballastani,    3222     Harri- 
son;  cost,   $200. 

NE   Church  and   27th;  add   two  rooms; 
o\s  ner,    A.    W.    Condg  rth;    cost, 

$150. 

545    Washington;    electi  own- 

er, P.  y.ueconi  &  Co.,  Premi  es;  eon- 
tractor,  Moise  K  link  m  i  i  'ii  ;  1212  Mai  ■ 
kel  :    cost.   $100. 

I I  i      i;  ni'  ry;     install     door    and     add 

owner,  M.  M.  Johnson,   Prei 
"in  i  ai  tor,       S.     A.     Gni-ti.     732       M.itn- 

'-■ ry;    cost,   $150. 

I  .     i  Iter    front;    owner,    i  Idd 

Fellows'  Hall  Association;  architect,  J. 
1 1    I  "u  i  ii.   1  107  Market  ;  cost,  $200. 

is;;     Delmar;       alter       front;       owner, 

Etui  I     Pboli,     Pi  cm      I 

0    G  .    $160. 

epaii      Hi  •        damage: 

owner.      I  I       Ymi     i  !li   m  .      ,  |  ■;     i  '  ;     ,.,,,,. 

A.    Harris,    76  i    I  lapp;    i  ost,    $200 
729    Bush  ;    ereel    m  i  ner,    A. 

■■  .  in.    i  ... 

•  nice  Work  ,  128  Valei      

250    Montana;   add    one    >wner. 

i  en,    i'ii'.' 

610  <  lapp  $220. 

1 505   Haight;  genei    I   i  epairs  to  store 
,i      i     .  .       con- 

i       W  '  152     Haight: 

s\\     Polk  am  t   9  feet 

of    w  owner,    Wm. 

■  i      i    .i  .  ,  ontrac- 

i.|  •  .  S"R  in    :     i  nd   Polk  ;  cost, 

117!'  owner, 

A.   x.   i  inderlin,  Pren                       $115. 

•      ."    Brant  i      md    in- 
stall Martin 


UILDIN3   AND    INDUSTRIAL  NEWS 


The  Panels  that   are 
as  good  as  they  are 


Good  Panels 
cost  less  money 

Wjbro  Panels  a  e  GOOD  PANELS  and 

yet  they  cost  no  more  than  others. 

The  test  of  a  panel  lies  in  its  lasting 
qualities  and  smooth  and  even  finish. 

Wybro  Panels  have  proven  their  super- 
iority over  all  others--they  are  everlastingly 
GOOD  PANELS. 


Winite  Brothers 


Sth  and  Brannan  Streets 


San  Francisco 


.  I :  i 


Val- 


i  ost,    $100. 
i  emodel     front; 
owner,    Arthur    Prieur,    Premises;    cost, 

s     lnut-rsi.il     25     E    Gilroy;    one-story 
m    :       Era  me    dw  oiling:    owner. 
Ballisl  Arleta ;    contractor, 

W     l  la  i ) 

■    ,    i  25   8   !  3rd     one-story  anil 
owner,       A. 

i  C    Mi-l.   $100. 

SE     Ith     and     Howard;     lile    floor     in 

i       2415   I  lota- 

Lowi       &    Daly;     cost 

W     Charter     i  lak,       i         \  ugu  3ta    and 

Silver     Ave.;     two-story     frame     stable; 

owner,     F.     Fried,      24G    Charter       Oak: 

-    K  lein,  i  ial<  la  nd  ;  cost,  $1  05 

ion;      alter    front;      owner. 

ISt,    $200. 


HALF     MILLION     I  (lit     HIGHWAY. 


SAN    LUIS    OBISPO,    Sept     5.— Action 

taken    '•.'.  ,    the  Board   of   Su- 

s    of    San    Luis    Obispo    County 

1  If     million     dollars     imme- 

for    work     on     state 

H   thin    the     county.      Bonds 

i   !    tor  state 

i       ii    the    county    by    the   state 

i.      The   county    will 

.    San    Luis 

and    E. 

spo   capitalist, 

'    i    $100,000.    The   other  half 

..  ill   be   taken   up 

ommission    in 

.icnt  between 

on   a  nd   the   board    ol 

super\  i 

Work     lias     already     Keen     begun     on 

onti  act    in  the 

district    north    of   San   Luis 


RENT    FOB    (    \  \  W,. 


...... am.     to 

ental  ol  the 
.     July     25th. 

on    to   $10.- 

T     i-      installment 

-    deferred 

m     whel  her 

.    parent 

Par 

• 
Willi,  i.        i  iwell      of      New 

Vork, 
1  iovernment, 


>T ASH    INVESTIGATIONS. 


iihlisliex 


I.      s.      Geological      Survey 

Report  wltb  the  Analyses  of  Certain 
Potosli  and  Other  Saline  Deposits  in 
California  noil   Nevada. 

Those  who  are  interested  in  the 
search  for  deposits  of  potash  salts  in 
I  i  u  est  will  send  to  the  United  States 
Geological  Survey  for  a  copy  of  ad- 
1  uire  chapter  N  from  Hull. -tin  :,40,  en- 
tilled  "Papers  on  Potash  and  Other 
Salines,"  by  Hoyt  S.  Gale.  This  report 
con  ists  of  a  series  of  notes  on  what 
are  known  as  the  Quaternary  (pre- 
liistoric)  lakes  of  the  Great  Basin,  with 
reference    to    the    deposition    of 

osi    -alines. 

The  existence  of  extensive  lakes  in 
.  .  i  tain  of  the  larger  catchment  areas  of 
the  Great  Basin  region  undoubtedly  had 
an  important  influence  on  the  eon- 
. entrati..n  there  of  saline  material. 
From  a  study  of  the  physiographic 
history  of  the  region  it  appears  that 
some  of  these  catchment  basins  may 
now  be  considered  as  more  favorable 
and  some  as  less  favorable  places  in 
which  to  look  for  large  concentrated 
saline  deposits,  especially  with  refer- 
ence to  the  possible  occurrence  of 
valuable  potash  salts.  Mr.  Gale's  re- 
port suggests  a  distinction  that  may  he 
drawn  between  the  desert-basin  areas, 
from  which  some  conclusions  of  prac- 
ii.. H  importance  with  reference  to 
.-aline  deposits  may  be  deduced. 

The  report  includes  discussions  and 
analyses  of  the  brines  of  Death  Valley; 
of  the  salts,  borax,  and  potash  in  Saline 
Valley,  Inyo  County,  California;  potash 
irom  wells  in  Columbus  Marsh, 
Nevada,  and  discussions  and  analyses 
from  deposits  of  sodium  sulphate  in 
Soda  Lake,  in  the  Carrizo  Plains,  San 
i  .ispo   County,  California. 

A  eopj  of  Mr.  Gale's  report  may  be 
1  free  of  charge  upon  applica- 
tion to  the  Director  of  the  U.  S.  Geo- 
logical  Survey,  Washington.  D.  C. 


EXTRA      DIVIDEND    ON      GOLDFIELD 
STOCK. 

RENO       (Nev.),     September       5. — The 

directoi         of       i  he    <;..!. liield      Consoli- 
dated       Mining    i  lompany     of     Goldfield 

mel    in    I  he    off] I  nl    George 

rt  Ingneld    in    this    cil  s     Tui    day    night 
[i    Ian  d    :.    dn  Idi  nd    of    to    cents 

tmounting      o      L,44 on 

H      .  nding    stock.      'I  he    dh  idend 

Of  ■  Idi  a. i    ..[    SO 

lei   quai  tei  and  an  i 

'i  ■  om  paid  out 
In  di\  Idends  since  Its  oi  graniza  i  Ion 
n    $23 


Wednesday,     Sep 


E.  H.  Williams 


Lhalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phelan  Building,        San  rrancisco 


RICK    Mil. I,    FOR    BIGGS. 


BIGGS     (Butte     Co.),     September    3.— < 

At    a    spirited     meeting    of    the    Biggs) 

ier    of    Commerce    Monday    night,; 

the   proposition    of   Charles    K.   Hale,   of 

e    C         •  Hale   i  lompany,      San 

'  l      exportera 

for     thi  nent    of      a       $10,00(1 

rice  mill  .within  sixty  days, 

cepted. 

J.  F.  Garrette  of  Woodland,  pre! 
sented  a  counter  proposition  but  lost 
after      I     1    aid     fight. 

Hall  ■   i    an    option    for    the, 

of  the  old  rannery  building 
from  W.  M.  Doty.  Under  his  propo- 
sition the  company  is  to  furnish  all 
the  money,  install  $40,uun  worth  of 
machinery  and  have  a  plant  with  a 
ly  of  from  1.JU0  to  1,500  sacks 
of  e  daily  in  operation  within  sixty 
days,  in  time  to  handle  this  season's 
crop. 

The  mill  is  to  pay  the  market  price 
for  rice,  or  will  mill  it  for  $5  per 
ton.  the  company  to  retain  the  re- 
fuse, or  will  mill  it  for  $10  per  ton, 
the  grower  to  retain  the  refuse.  If 
the  growers  desire  the  company  will 
sell  them  43  per  cent  of  the  stock,  or 
will  sell  none  at  all.  It  is  estimated 
that  $50,000  will  be  required  to  handle 
this   season's   crop. 

it  is  aUo  specified  that  the  city  is 
to  construct  water  mains  to  the  can- 
nery   building. 


BUILDINGS       ERECTED    SIXCE      THK 
FIRK. 


irate  building  operations  sinc^ 
May,  1906,  to  August  31st,  1913,  as  re- 
ported by  the  Bureau  of  Building  In- 
spection of  the  Board  of  Public 
Works,  show  a  total  of  46,5:13  build- 
ing permit-  issued  amounting  to  $228,- 
6S2.77S.       Con  as     follows : 

No.    of 
.    .i  Bldgs.      Amount 

"A"  159      $31,025,604 

"B"  190        14.079,191 

"C"  2574        7i:.G6G,639 

Frames  23459       90,143,246 

Altera!  20141        16,1 


Total 


46523    $228,682,77! 


ERECTING     NEW     IIKIDCE. 


ST.     LOUIS     (Sierra    Co.),    September 

4. — The    construction       of    the      Sierra- 

.     -     Slate 

Creek    is    well    under    way.      It      is      a 

concrete     tructure    replacing 

bull!     nine    j  ea  i  e    a  go.      J      M 
Viiie.s,  ..I  Sacramento,  is  Foreman  and 
has  a  crew  of  nine  men   employed. 
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NEW  YORK  SAN  FRANCISCO 

All  Around  the  World  Banking  Serviee 

Interna  ional  Banking  Corporation 


Commercial  Saving's  Foreign 

FOREIGN    BRANCHES: 


Yokohama 
Panama 
Singapore 
Hankow 


Hongkong  Manila 

Color.  Canton 

Peking  Kobe 

Calcutta  Empire,  C.  Z. 

London 


Bombay 

City  of    Mexico 

Cebu 

Shanghai 


E.  W.  WILSON,  Manager 
San  Francisco  Branch  Mills  Building 


BUSINESS    AMI    SAX    FRANCISCO 
FAIR. 


AMERICAN     ENGINEERING 
PHILIPPINES. 


A   div  patch    from   Berlin    sa  I  l! 

Wittenberg-,    chairman    of    the     ' 
lion  of  German  Textile  Wholesale  Deal- 

i  ■.  ises    manufact  urei  - 
good  5  at    the  San   Fra  ncisi  o         .osition, 
that    he    is    urging    the  of 

British      competition   is     Germai 
portunity.      Of    course,     when 
objections  alone     are  the  sole 
given    for    the    refusal    to    exhi 
just    such    competition    as    is        re    sug- 
gested that   could  bring  about 
in    tl  e    plans    of    Germany     i  " 

Britain.     If  governments  canm 
vinced     by     the    largi 
great   world   event   that   i-   to 
oceans    together  and  changi 
of  tran   portation  then  the  ton 
business    logic    nnj    finally    be    effective. 

I  n    a  nj    e\  cut    it    should   set  i        o    Mix 

our  own  attenti ioi 

i     Pai  ;n     i  !o  LSI   offers    . 
or-s.      Tl  e   population    of   I ' 
of   i  iregon    i in  rea  sed   bj     m 
per  cent  during  nd  the 

on      ol      \\    ishingtnn     ni" 

double  i       All    i!::  ee      stat< 

well,    are    profiti  I 
oy  s tea  if  imml  ; 

pour    in    from    all    parts    of    I 
European    nations     are   largelj      repre- 
sented  in   t    e   popula  lion 

i   break   bom< 

'     e    rtunity    for    A  me  ashless 

men    to    form    new    ties 

..is.      Non  ■  p 

II  is  domesl  ic  or  Eoreig  n 
ord    Herald. 


Tl  e    work   done   by    British    en 
i    far-off    colonies   has    given    them      a 
v.  ell-deserved    fame,    hut    few      in      the 
United     States,     whether     engine 
laymen,     understand     that     works 
i. hi    rank    with    the   best    in   the    Bri 
Colonial    engineering    history    have  been 
performed    by    American    engineers      in 
the   Philippines.     Under  an   efficient   or- 
ganization   there    have    been    construct- 
ed  highways,   bridges,  public  buildings. 
apply     system-     and     irrigation 
works— all    according    to    high      stand- 
aids,       in       one     respect     the 
i  H  !     in  iy     well    be     taken      i 
even    here    in    t lie    United     Stati 
maintenance    is      placed      above      every 
other    consideration.       Maintenance       of 
i    .1    roads    '  ikes    pi  ecedence   ove  r 
every    other    expenditure       For 
and    building    work    concreti 

.   ■  e    p     ncipal    matei 

ermanence  and  low  mainl  i 
iied  AH  in  all  the 
is  une  of  which  the  American  people 
and  the  Bureau  of  Public  Works,  under 
its  efficient  director.  Warwick  Greene, 
may  well  be  proud.  —  Engineering  Rec- 
ord. 


ommerci  .  i    gra  de    is    constant- 
ving 

i    i i    exi  ellent    quality. 

i      uianu- 

i    :    i  md      de- 

posits     of      the      iniiicr. 1 1        avi         ■ 
known      in      t:iis      county      for      many 

r    i         No    el        Eh 

:le     makin  ; 

•     steel    .a    its    Heroult    plant. 

■    n     iron     manuf  icturei 

- 1  o-w  in-,     interest     in     I 
eil    liepn    its. 


FOREIGN      CONSTRUCTION      WllKK. 


ISBESTOS      \M>    CHROME. 

REDDING     (Shasl 
■•. — The    chrome     and     as    e     os 
I  ts  o  f  Sh  a  s  ta 

from      the     i  lovernment,      and 
i  r    .1.    C.     I  Uller,    of    tin      Unlti 
Geolo  Surve; 

i        thorou  ■      i  mi  nation       of 

proven     deposits     in     various     parts     of 
■  itj  Thi     demand    to 


Construction  of   Bridge. 

T   c    Honduras    N  ition  '1    Railway    ha  - 
•     J27.028    I  m    of     in    Ameri- 
e  compart      for 
II     I  ely)    a 

enta,    deliver} 

embei     T!:i    i      [tract  fo     en 
Uiua    Rivet  1  ecu 

Ity,     roi     Jlo.i with     addi- 

i    will    i  e    awarded    by    a    li;  in 
To  k,     for     a     i' 

;  the  1        t  River  I  ridge 

ii    terial    to    Pin     to    i  Hon 

tim- 

! [ei 

Ulua      Riv.  will     he 

eithi 
.,i   oi     i    u        li     Arm. 
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We  toi    day      Sept.   10   1913 


Frank    Neidick 

Carpenter   and    Builder 

Phone  Mis  ion  5126 


2669A  Howard  St ,  Bet.  22  nd  and  23i d 

?an    Francis' o 

As  a  carpente  and  builder,  Mr.  Ntidick  has  had  twenty- 
two  \  ears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  aM  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi  h  character  of  his 
v>  ork.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  woik  of 
Mr  Neidic  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Ntidick  has  brought  tj  a  successful  issue 
m  iny  contracts  throughout  tl  is  ci  y,  which  stand  as  a 
testifying  demonstrat  on  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Asscciation. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1758 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire     Sets,    And  irons, 
Pender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


A   reversible 
25  cents   more 
hung. 

window    that    cost    only 
than  the  common  double 

Common  Sense  Window 

Invented        and        manufactured        by 
1..    H.    BIRTH,    19th    and    Carolina    Sts., 
ilso    110  Jes?ie  St. 

Wednesday,     Sept.    10   1913. 
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Combination 

Boiler  and  Gas 
Wafer  Healer 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go.  of  America 

Successors  to  JOHN  WOOD  MFC.  CO. 
218-     1  Pacific  Bldg.    447-49  E.  3rd  SI.    33  1 -339  Cypress     t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


JAMES  CAHILL  &  CO. 

HE  A  LK RS    I  N  

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374   Twelfth  Street 

Bet  Broadway  and  Fianklin.                             Tel.  Oakland  1 113 

,     DR. 

ALVIN  TRIMMER 

EOME 

TEST  ami  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

TKI  1   I'lI'iN  1      M  \  UK  i:  1     5184 

SAN 

FRANCISCO,  CALIFORNIA 

For  Sale 


Completely  equipped 

Mirror  Ma  ufacturing  Flam 

FOR  SALE. 

A  Fine  Chance  for  party 
with  some  capital.  Plant 
can  be  seen  at  68  Julian 
Avenue. 

A.  I  .  DIEBOLD, 

68  Walter  Street. 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court] 


awneef* 

3  Store  fronts  ^ 


Now 
Made  in   San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 
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JOEL 


GENERAL 
CONTRACTOR 

Off  ce 

110  Jessie  St 

Residence 

1139  Kansas  St. 

Sa  i  Fra'  ci>co 


CRCUNNlNGHAM.Mgr 


111»  (""oIpot    -o      MOULDINGS., 


NkrZet  28B 
Naiht2B7 


.^^JvTTIHTlN^,H;VI-llliKHJ^Mlit,/|i>  , 

■9&  -^M^^    '  "  3  8  E I G  HT H    ST. 

»  San  Francisco, Cal,. 


Rind  your  copies  of  the  Building  and  Industrial 
News  in  PERMANENT  BOOK  FORM 

We  have  succeeded  at  lasl  In  securing  a  really  practical  binder. 
The  Building  and  Industrial  News  contains  a  great  deal  of  technical  and 
statistical  information   that  many  of   our  readers  find  worth  saving  for 
future  reference.  There  is  no  better  way  of  p  eserving  it  than  using'  the 
"BIG  BEN"   BINDER 
preserves  the  magazine  in  permanent   hook   form.     This   hinder   is   handsome   and   dur 
inanent    filing    of    magazines  as  easy   as   filing  ordinary   papers.      Itopens   flat   like   a  regular   book,   ana 


md    make 

book,   an 

in    the    front    cover    and    back.      For 


comes   in   fine  art   cloth    with    the   name  of  our  Journal  stamped   in  gold 
perrons  who  desire  to 

Save  These  Valuable  Article 

this  binder  is  just  the  thing,  as  it  holds  several  numbers  of  our  Journal  and   can   be    used    again    indefinitely 
Her  year    simply  by   taking  out    th e   old   Journals  and   inserting   the  new  ones  as  they  come  to  you. 
By    making    special    arrangement   witli    the   manufacturers  of   this   beet    binder   that   lias  ever   been   put  on 
the    market,    we   are   able    to    furnish    them    to    you    for    ONLY  $1.00  EACH, 
Merely   send    us   your   name  and   address  and    say:      "Send    us    your    binder. 

I    the  binder  promptly   all   charges  prepaid. 
Send  in  your  orders  nb«    and    begin    saving   the   statistical   and    technical    information, 
able   data,    that   will   be   published   in   The    Building   and    Industrial    News  this  year. 


I  enclose   $1.00,"   and    we    will 
articles   and    valu- 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  got  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  t  nd 
architect  receives  a  copy  of  the  Building  and  Indust'ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  co  struct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


0    1913. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ms  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE     MERRITT     1900 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 
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Catarrh  canie  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat 
arrh  and  Cold  in  the  Head.    It  makes  you  miserable,  doesn'i 
it?    You   really   don't  caie  whether  things  go  right  or  n< 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  g- 
over  it  until  you  g'et  the  Clover  Leaf  Catarrh  Remedy,  and  use  i 
It  will  relieve   you,   and   you'll   wonder   why    you    had  not  used 
sooner.     We  are  so  positive  that  this  will  relieve  you   of  your  Cat' 
arrh  or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  So  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid    by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROfiLE  CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton'' 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An   Air  Cushion  Check,  working    automatically. 

Simplicity  and   Durability  combined      Applii-I 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  fo  iheSkin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


CioNerda'e 


California 


Telephone  Douglas  1794  Member 

^Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1  673      445-447  Turk  St.,  S.  F. 
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San    Franalsco    Page    7 

BUILDING    SPECIALTIES. 
Dwan  &  Co.,  J.  E..  445  Turk.  .      Page  42 
Lilley  &  Thurston,  Rialto  Bldg.  .Page  8 


CONTRACTORS  AND  BUILDERS. 

Abrahamson,   H.   R„   111   Laurel,   Okd. 
Aitchison     &     Son,     548     Santa     Clara 

Ave..     Alameda     

Holt.  O.  C,  110  Jessie  St Page  t-i 

Neideck,  Frank,  2C69A  Howard. Page  ;:^ 

CABINET    MAKERS. 

Burlingame  Cabinet  Works.  First- 
class  work  of  all  description.  Ern- 
est Held,  Prop.,  509-11  6th  St., 
San    Francisco.      Tel.    Kearny    3562. 

Hunter.  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.:  dealer  in  ma- 
hogany, antique  and  all  kinds  of 
furniture;     repairs     and     polishing; 

Telephone    Oakland     3735 

COMPOSITION   FLOORING. 

Artolith   Sonitary  Compoistion   Floor- 
ing  Co.,    149    Turk   St.,   S.   F. .  .  Page   41 
CONCRETE    MIXERS. 

Bacon   &    Co.,   E.    R,    3S-40    Natoma...  30 

Langford,  Bacon  ii  Myers,  215  Rialto 
Bldg.,  S.  F..Page — Inside  front  cover 

Parrott  &  Co.,   320  California  St.,  San 

Froncison    Page — Back  cover 

CONTRACTORS'     MACHINERY. 

Bacon  &  Co.,  E.  R..  3S-40  Natoma ....  3S 

Langford.  Bacon  &  Myers,  215  Rialto 
Bldg.,   S.  F..Page — Inside  front  cover 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

CORNICE  AND  SHEET  METAL  WKS. 

Golden,  Dow  C,  1616  14th  Ave.,  Oak- 
land,   Cal Page    41 

CRUSHED    ROCK. 

Niles  Sand,  Gravel  and  Rock  Co..  704 
Market  St.,   San   Francisco. ..  .Page    1 

DOOR    CHECK    AND    SPRING. 

Morrell,  F.  D.,  278  Natoma,  San  Fran- 

Rischmu'lier,'  G.,  "S52  "3'7'th  "st.',  Oak- 
land, Cal Page   3S 

DOORS,    SASH,   MOULDINGS. 
Builders'   Supply   Depot,   38   8th,   S.   F. 

Page     40 

DRUGS. 
Clover     Leaf     Pharmacy,     Cloverdale. 
Cal Page    4  2 

ELECTRICAL       CONTRACTORS       AND 
SUPPLIES. 

Levy  Electric  Co., 539  Market  St. Page  6 
ELEVATORS. 

Otis  Elevator  Company,  Beach  and 
Stockton     

Van    Emon    Elevator    Co.,    56-60    Na- 
toma  St.,   S  F  Page-Inside   back  cover 
FIRE  INSURANCE. 

Boggs,   Fred    H.,    68    Post Page    42 

FLOORING. 

White    Bros..    Sth    and    Brannan.    San 

Francisco    Page    36 

GARAGES. 

Metal  Shelter  Co.  of  California.  4S7 
Golden    Gate    Ave Page    40 

GENERAL     CONTRACTORS. 

Johnson,  Joel,   110  Jessie  St.... Page  40 
Holt,   O.   C,   110   Jessie  St Page   4S 

GRATES,    MANTELS     AND    TILES. 

Kellv  Co.,  J.  T„  723  7th  St.,  Oaklond, 
Cal Page  3S 

GRAVEL. 

Niles  Sand.  Gravel  and  Rock  Co.,   704 

Market  St..  San  Francisco Page   1 

HARDWOOD    LUMBER. 
Parrott  &  Co.,  320  California  St.,  San 

Francisco    Page — Back    cover 

White    Bros.,    5th    and    Brannan.    San 

Francisco     Page    36 

HOISTING   MACHINERY. 
Langford,   Bacon   &   Myers,    215-17-19, 

Rialto   Bldg Inside   front   cover 

Parrott  &  Co.,  320  California  St.,  San 

Francisco    Page — Back    cover 

KITCHEN    OUTFITS. 
lis   Co.,  John  G.,   839   Mission   St.,   San 

Francisco     Page    41 

LUMBER. 
Hart-Wood     Lumber     Co.,      Sth      and 

Berry    Sts Page    39 

Taylor  &  Co..    2006   Grand.   Alameda.  . 

MACHINERY. 
Langford,    Bacon    &   Myers,    215-17-19 

Rialto    Bldg Inside   front   cover 

Parrott  &  Co.,   320  California  St..  San 

Francisco    Page — Back    cover 

MANTELS   AND  TILES. 
Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
egraph   Ave.,    Oakland Page    36 


AS 

METAL    LATH. 

Parrott  &  Co.,  320   California  St..   San 

Francisco    Page — Back 

Lilley    &    Thurston    Co.,    Rialto    Bldg., 

San    Francisco     Pa  ge    S 

PAINTERS    AND    DECOK  ATOIt  V 
*    Co.,    James,     372     12th     St., 
1  lakland,   Cal , 

PAINTERS,    PAPElt     HANGERS,     ETC. 

1.     Fred     (House      and       !•'■■ 
Painter)    145S    Green.      Phone    Park 
1197.        Shop,      111      Franklin,      San 
Francisco     

PANELS. 

White  Bros.,  Sth  and  Brannan.  San 
Francisco    r 

PATENTS. 

Scientific  American,  361  Broadway, 
X    V Page     it 

PATENT     WINDOWS. 

S.   F.  Cornice  Co..  525   Mail. 
Simplex    Window    Co.,    525    Mark. 

Sa  n    Francisco    I '  I 

PAVING    BRICK. 
Hidecker,    G.    C.    95S    60th    St.;    Phone 

Piedmont   507.   Oakland    

PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St..  San 
Francisco    Page     M 

PLANING    MILLS     AND     WOOD 
WORKERS. 

Builders"  Supply  Depot,  3S  Sth.  San 
Francisco    Page    40 

Dalzel,  F.  E.,  2U14  University  Ave.. 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lilley  &  Thurston  Co..  Rialto  Bldg.. 
San    Francisco    Page    S 

PLUMBERS. 

i.ow  &  Anderson.  Plumbing.  Tinning 
and  Gas  Fitting:  jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839      

PORTABLE  HOUSES. 

*Ietal  Shelter  Co.   of  Cal.,   4S7   Golden 

Gate   Ave.,  S.   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co..  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand,  Gravel  and   Rock  Co..   704 

Market  St.,  San  Francisco Page  1 

SANDSTONE  BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St.. 
San   Francisco    Page   39 

SHEET  METAL  WORKS. 

S  F.  Cornice  Co.,  Bryant  bet.  Sth 
and    10th    Page    39 


St. 


.Pag 


4S 


STEEL    ROLLING    DOORS    AND 
SHUTTERS. 

Lilley   &   Thurston    Co.,    Rialto    Bldg., 

San    Francisco    Page    8 

STORE     FRONT      CONSTRUCTION. 

Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER    HEATERS. 

Thieben    &   Co.,    Jos..    667    Mission    St.. 

San    Franoisco    Page    42 

Wood     Mfg..     Co.,     John     218     Pacific 

Bldg.,  San  Francisco    Page  37 

VENEERED     PANELS. 
White    Bros.,    Sth    and    Brannan.    San 

Francisco     Page    36 

WALL  FINISHING. 

Imperial  Co.,   1S3   Stevenson  St. -Page   3 
WATER    PROOFING. 

Dwan  &  Co.,  J.   E.,   445   Turk... Page  42 
Imperial  Co.,    1S3   Stevenson   St.  .1 
Parrott  &  Co..  320  California  St.,  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 

Langford,   Bacon  &   Myers.   213    Rialto 

Bldg     S.  F..Page — Inside  front  cover 
Parrott  4  Co.,   320   California   St..   San 

Francisco    Page — Back  cover 

WINDOWS— PATENT. 
Simplex   Window   Co.,    Crocker   Bldg., 

San    Francisco Page     4 

WINDOW  SHADES. 
Cahill      *     Co..     James,      372     12th      St., 

Oakland,   Col Page   37 


BU1LD1NU    AND    INDUSTRIAL  NEWS 


v, ,  ini    da:       Sept.    n>  1913. 


Specialty  Contractors'  Protective  Association, 

?8B    STEVENSON   ST       TELEPHONE    SUTTER    995.  MEETS      FIRST      AND 

THIRD  MONDAYS  OF  EACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILD 
EXCHANGE. 


C. 


President,    JOSEPH   AHLBACH 

MasterPlumbers    Assn. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers    Ass  n 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters     Ass  n 


OFFICERS. 

Secretary.     W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  an 
specifications  that  are  signed  by  them.  ' 


MEMIIEKS. 


MASTER      I'l.UMII 
ERS'    ASSN. 

Office     101     Gough 

John   L.  E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling,     E.    A 
Baerne,     Louis 
Beck.    Jos. 
Belknap.    V.    J. 
Bernard,    Geo.    F. 
Bernstein.     Louis 
Blackman,     M.    J. 
Brennan,    J.    F. 
Breslin.     Clias. 
Bornstein      4 

Blanc 
Boscus    Bros. 
Bowen.      J.      L. 


Le 


H.    & 


Co. 


J.    & 


Son 
Brook. 
Son 
Bryan, 
Son 
Bryan. 
Buick,    Wm. 
Burke,    PI 
Burnham.    PI.    Co. 
Butler,    D.    S. 
Cohen,     M. 
Coleman.    Alex 
Collins,     T.     M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronln.    J. 
Curran.    A 
Curtis.  Edw. 
Daglow,    L. 

Dallamore,    G.    C. 

Dalziel.     Robt.     Jr. 

Davis,    A. 

Deas,    John 

Ue    l.ano    Bros. 

Demers      &      Dag- 
neau 

Dl    Vecchio,    S.    J. 

Deventhal.    E.    M. 

Dockery.    Wm. 

Doherty. 

Dowing, 
Sou 

Eastman.    T.    W. 

Egan,    T.    J. 

Eisner.    P. 

Ernst.  H.  &  Son 

Ertola,    B. 

Fisher    &    Wolfe 
FUzpatrlrk.    J. 
Flood       fc       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,    W.   C. 
Franklin.   C.    P. 

Gibbs.     David 
Glbb   . 
GIHey-Schmli: 

'.    F. 
Gomer8al,   F. 
Goss.     Wm. 
H. 
Grundy.     E. 
Hal. i.,    A.    J. 
Haul.      G 
Hays.    E.    L. 
Heinz,    C. 
iaennessey,     A     I 
IflKKins.    Chas. 
Hlldehrand,    C. 
Hobro.    SV.    D. 
Hnr.det,    J. 
Hoffman     &    Scha 


Sor. 


Houston,   J.   J. 
Kane,   Jas.    I. 
Kara.    F.    E. 
Kayser,    Clias. 
Klein,    A.    E. 
Klimm,     Fiank    J. 
Kiernan    & 

O'Brien 

Knoles,     F.    T. 
Koch,   F.    &   Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz.    O. 
La   Chapelle,    W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,     M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.    W.   Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod.    J.    J. 
Meehan,    P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning     &     Co. 
Moller,  W.   D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrice,   T.    B. 
Morrison    &    Bevi- 

lockway 
Mulliolland.     J       V. 
Murray,    Roy 
Murray     Bros 
Xewmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &     Morrice 

Power    &    Pike 

Ralsche.     Fred 

Rehn,    C. 

Richardson.     J.     fc 
Son 

Rohr,    Jos. 

Ryan.    T.    J. 

Sasso,    Frank 

Schallch,    J.    A. 

Schleve,     Theo. 

Schwar/.,     Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skelly,    Thos. 

Slattery,     M. 

\V .     S.       & 
Son 

Spencer        Plumb- 
ing Co. 

I    ,<i    Hlnkel- 


Watson,    Clias. 
Week    &    Co. 
Westphal,    H.   N. 
Wetzel    &    Grass 
Whitley.    H.   T. 
Whitman      -      Ly- 
man  Co. 
Williamson.   H.  Co 
Wilson,    W.    F.    Co. 
Williams.   O.   F. 
Wiesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,   H. 
Anderson   Bros. 
Beck.   W.   T. 
Bacigalupi,     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher.    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley.    P     I. 
Blum,   L.     """ 
Cooney,    W.    II. 
Cohn.    M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,   V.   J. 
Daniels,    G.    V. 
Domeniconl.    S. 
Dahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze, 
Gercke 


"in 


F. 


.    Jas. 
Strohmier   *   Koe 

niK 
Sthur.   C.   C 
Sutton    Co. 
Szanlk,   S. 
Taylor     & 

ard 
Tlppett,    J. 


Prltcb- 

C. 
S. 
G. 


Sorensen,    R. 
Sovlg,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann.     Chas. 
Wendt,  O.   W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zelinskl.    R. 


MASONS'     AND 
UlUI.DEItS'     ASSN 


Fell- 

Graper,   Harry   G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 
Hoffman.     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonski,    A. 
Kern,    Henry 
Kiesel,    Fred 
Kroder,   Gus. 
Koenig,    Otto 
Lorenzen,    Fred 
Lucas,    Ed.    J. 
Manning,     Jno. 
Maundrell,    H. 
Norrls,     Chas. 
si.    G. 


I  Ml 


E. 


ezise,  A. 
Tinner  Co. 
Von    Tagen  &  Mol- 

VVard.   Hugh 


Ostland,  John  L. 
Pvne.    R.    H    Sons 
P  i    Her,   Robert. 
Quadt,    Jno. 
Ciiirin.lt.     A. 
Schaefer,    Fred 
Schaefer,     Adam 
Scliiif-fcr,     Wm. 
Shepherd,     Wm. 
Schultz.    O.    &    Son 


M.    J.    Mealey, 
President 
Allen,    C.    J. 
Arlett,     Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  W, 
Brady,    M.    V. 
Butler,    Thos. 
Butler,    W.     A 
Brady,    O.    E. 
Beck,    Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham.    H.    B. 
Brennan,    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,    E.    E. 
Downey,   John 
Drake.    H.    E. 
Fennel],    Jas.    S. 
Fennell.    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gilbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardiser,   F. 
Gladding,    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hlbbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen,  L.   C. 
Lawson,    A.    W. 
Llndgren,   C.   J. 
Ludwig,  John 
Mealy,    M.    J. 
McWI.irter.    W.    J. 
McCall,    Wm. 
McCall.    Elvin 
McCowan,     M.     B. 
MJJIex,   J.   W. 
ivreicahey,  Thos.   F 
Millerlck,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.    V. 
Nagel,    W.    1.. 
Nagel,    R.    H. 
O'Connor.    .1.    J. 
O'Rourke.    T.    F. 
Phillips,     Joseph  .1. 
Pringle,    J. 
Rlngrose.    R. 
Ralney,   W.   A. 
Ralney,    E.    S. 


Reed,   Walter 
Stradllng,     W. 
Scott.    W.    S. 
Watson,    Sage 
Watson,    Sidney 
White.    J.    M. 
Walker,   P.  J. 
Wveant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.   Pres. 

MASTER       PLAS- 

TERERS'       ASSO- 

(I  VTION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden  Sec. 
Bradley  &  <  I'Reilly 
Bosch,    Herman 
1 1]  ennan,    Jus. 
Burt,    Chas. 

man,    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers.    H.    A. 
Connolly    &   Son 
Dalv,    J.    H. 
Damico,    Tony 
Duthie.    Cnas. 
Felt,    R.   D. 
Fraser,    Simon 
Fay,   .1. 
Glosser,   Geo. 
Gilmour,    Wm.     G. 
Grei  nback,   Joe 
Jacobsen,   N 
Knowles, 
Leaf    &    K;ii   er 
Lyden  &  Blckel 
Manning,    Tom.    Jr 
Mawot,    Donald 
MacGruer   &    Co. 
Muriale.    Nic. 
McLeod,    J.    C. 
O'Kane,    C.    T. 
Orford,    J.    A. 
Pliilbin,    J.    J. 
Sullivan.    D.    F. 
Steere,  J.  E. 
Smith     &    Johnson 
Terranova.  M.  J. 
Wagner.    J.   A. 
W  m.         Raymond. 

Atlantic  '  Fire- 
proofing  Co. 

Balzke,  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch,   R. 

Lynch,  J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

Havden.   Fred 

Potter.    A.   V. 

Peerless  Fire- 

proofing  Co. 

Raj  mond.   Wm. 

Roebling  Con.    Co. 

Snell   &  Dennis 

Streeter,    M. 

Sheehan.     Thomas 


Pac.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton.    John    G. 
Turner    Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing   Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns     -     Manvllle 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.     Hanbridge. 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central   Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co 

Hanbridge.    W.    S. 

Eppstein    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National   Elec.   Co. 

Newberry  -  Bend- 
helm 


Asphalt 
Roofing 
Roofing 


Co. 

Larkin 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 

Malott     &     Peter- 
son 

Paraffine    Paint  Co 

Rapheld,       J.       L. 
Roofing    Co. 

Samuels.    H.    D.  Co 

Wes'tern        Asbes- 
tos   Magnesia  Co 

Watsonite     Co. 

Western    Felt    anfi 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis.    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,   R. 

Lynch,    J. 

Munson.    C.    &    Co. 

McAbee,   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.    V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,    Thomas 

MASTER     STEAM 
AND     HOT     WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co- 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel.    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gillev-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co..     The 

Walsh,    F.    P. 

Williamson     Co.,  H 

Wittman,  Lyman 
&   Co. 

Williams.   E.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


esident,    Chas.    W.    Gompertz  Treasurer.  Chas.  A.  Day 

Vice-Pres.,   A.   H.   Bergstrom     Secretary.  Wm.    E.    Hague 
Hour, |    of    Directors.    1U1^-13. 


I.   XV.   Beach 
L.   H.  Bergstrom 
ohn  Biller 
I.  A.  Day 
Floor  Manager 
Geo.    A.    Maas 


(.Stockho'ders) 

Ackerson     &     Son, 

O.   B. 
Aniweg,    Fred   J. 
Anderson     &     Co., 

W.   W. 
Beach     &     Heffer- 

nan. 
Beck,   John  E. 
Beetham,    A.    H. 
Bergren      &      Son. 

Louis   G. 
Biller,    John 
Bletch,    E.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd   &   Kerr 
Brandt    &    Stevens 
Braunton  Bros. 
Brutcher   &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson,    Elmer 
Casty,   John 
Cavanagh  &  Vezi- 


na 


Ira      W. 


Coburn, 
(Inc.) 

Cobbv.    J.    W. 

Cole,    P.    J. 

Collman     &      Coll 
man 

Commary   -    Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,    O.    A. 

Day's  Sons.  T.   H 

Farquharson,    D.B. 

Fee,    Grant 

Ferrolite    Co. 

Finlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,    James  P. 

Ginley,   Ed. 

Glaze,    Robert 

Gleeson,   James 

Onmpertz,  C.   W. 

Gutleben    Bros. 

flailing.    B.    R. 

Hamerton    &    Son, 
Wm.    C. 

Hamilton,    Peter 

Hansen,  C.  W. 

ITarcom,    J.    J. 

Healing-,   George 

H  e  a  1  v  -  Tibbitts 
Constr.   Co. 

Heaphy.   J.   J. 

Heckenroth  & 

Schell 

Hennings,   Adolf 

Henning,    W.   H. 
Hill.    J.   A. 

Holt.    O.    C. 

Johanson,    J.    Eric 

Johnson.    Joel 
I s.    Fred  C. 

Kern  &  Son.  F.  W. 

Klenck,    F.    J. 

Klvce,    Han 

KY 

Kf 


Ed.   tjinley 

VV.  Gompertz 
Grant  Fee 
Ralph   McLeran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 
Moore     Bldg.     Co., 

C.    P. 
Moore     &     Burlin- 

game 
McLaughlin,      Jas. 

L. 
McLeran   &   Peter- 
son 
Monk,    J. 
Monson    Bros*. 
.Minister    &     Born- 

h  o  1  d  1 
Neal,    Joseph 
Neidick.    Frank 
Newsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien.   J.    J. 
Olson,    Andrew 
Owsley,    Burt   T. 
Peterson.    W.    O. 
Petterson   &   Pers- 

son 
•Pratt.   J.   J. 
Quinn,   P.   P. 
Ransome   Concrete 

Co. 
Rertnall.    W     W. 
Reese   £ 
Relte.    J 
Rickon    -     I-' lirhart 

Ens.   &   Con.   Co. 
Rolandi,    F. 
Saner, 
Savwell,   s-. 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,   P.    F. 
Stockholm     &     Al- 


ig.  C.  J.  IT. 


■nig. 

•ss.    S.    15 

ckendall 


L.    B.    G. 


Lange 
Rtron 


Berg 


r,    Frank   P. 
Larseri,  Chris 
Linden.    William 
l.indgren    Co. 
Lindsay,    Chas.    M 


Lin. Is 
L 


Fr 
r-li.     1'.     .1. 


cMillen,    R.S.K 

M  a  c  D  o  n  a  !  d     & 

Ka!  ii 

Brothers 

Martin.    William 
Maso-w     &     Morri- 


McClena  I  an 


McLean,    Neil 
Mitrovich.    J. 


8 


itree 


Freese 


lyri 

&    Peterson. 
Tavlor  &  Goeriefc 
Terrill,     W.     A. 

C.    C. 
Tessmer.  TT  A. 
Thurston      &      Cr 

E.    T. 
Trost.    Robert 

Walker.      G      H. 

Set' 

Ward    ft   G Iwli 

Wende-ring,    J. 
Wttzelberger    J. 
Williams    Bros. 

Henderson 
Wold    &    Kohn 
Wright 
•Honorary  Mem. 


Walsh     .    Co.,   T.J. 
lrchltectur.il    Iron 

Works. 

Art     Metal     Works 


Wi 


Works 


Brode   Ii 
Eureka 

Iron   Works 
i  kopf  & 

Son  ■ 
i  Jiasser     *  Kloeres 
Hillard    &    ~o.,    C 

Kcr.t ■  Orn. 


i  ,  ,,  Co  ,L 

Iron 

Works 
Micro  I 
Noi  '  ;        -'■  ir      Iron 

Worl 
- 

Iron 

Work 
Wesl 

&    [von    Works 

Arch.    Sliocl     Metal 


Fro  ilk  Lansing 
F.    H.    Masow 
Chas.   Wright 

Clerk 

E.   A,   McCallum 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 
Carnegie    Brick    & 

Pottery    Co. 
I  oo  mond    Brick  Co 
Gladding      -      Mc- 

Bean   Co. 
Steiger  Terra  Cot- 

to  Co. 
V'allejo    Brick    and 

Tile    Co. 
Art  Celling*. 
Berger   Mfg.    Co. 

Art   Glass. 
Grosslicht    «    Din- 

nii-liH 

Schwarz     &     Gott- 
lieb 
Artietie  Piaster 

Decorations. 

Banner     Tlioodore 

Larson.   O.    F 

Lipp  &  Co..  I.  P. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Thomas  &  Scrnei- 
der  Art  Glass 
Co. 

Asbestos  Materials 

Johns  -  Manx-ill. 
Co.,    H.    W. 

Magnesia  Asbes- 
tos  Soj.pi j    i  !o\ 

Western  Asbestos 
Magnesia.   Co. 

Western  Builders' 
Supply    Co. 

Asphalt  A  Bitum- 
inous   Paving. 

Nugent,     Robinson 

Attorneys. 

Ait  ken    &    Aitken 

Auto  Delivery. 

Holland,    .1.    P. 
Star    Con.    Co. 

A  iitoinobile 

Supplies. 

Burgers,    Fred    W. 
Boiler  A;  Pipe  Cov- 
ering. 

Johns     -     Manville 

Co.,  II.  W. 
Lewis.  W.  S. 
Western     Asbestos 

Magnesia   Co. 

Bonds  .v.  Insurance 

'  C    as    W. 

Agencj      Company 
Aetna   Life  Tns.  Co 
Bi'othi  rs,     Turner 
&    Co 

Acc'dl 
Assui      i 
1  Samuel 

ii.'  .  urn,  .las.  C. 
Illinois  Surety  (  ... 
Lloyd  &  Spengier 
Mai  Means,  II.  V. 
M  a  ■  s  ha  11,         A. 

Frank  Co. 
Meherin      &      Son, 

VTark   M. 
Pa    Iflc   Coast   Cas- 
ualty   Co; 
Pacific    Surety    Co 
Strong,    Beiden    & 

Fan 
W  .       ter       -       All- 
Co. 

Briek      Contractors 

inder,     Robl 
Allen.   C.    .1. 

-  son    &     Ra  1- 

n.-v 
Brennan,    J.    E. 
Collin,   Jean 

n  ■  illei  -.    .1. 
Draki       n      C 
Kinn.ii.i      &      Sea- 
holm 


Giloertsen  & 
Johns 

Gilson,    John    E. 

Hansen    &   Co. 

Holding  &  Car- 
man 

Johnson.    J.    W. 

Koberling,   Jos. 

Koldenstrodt.   F. 

MeWhirter-,     Wm. 

Mealey   ,vi   Collins 

Millerick,    Phil.    J. 

Oberfeld.   Chas. 

O'Rourk.    T.    F. 

Reed  &  White 

Tingberg.    John 

Watson     Bros. 

Whitney  &  D 

Briek   Dealers. 

Bay    Develop.    Co. 

Cal.   Pottery   Co. 

Carnegie  Brick  & 
Po'.tery  Co. 

City    Supply    Co. 

Clark    .V-    Sons,    N. 

Diamond  Brick  Co 
Tile    Co. 

Gladding  -  Mr- 
Bean    Co. 

Golden    Gate 


rick 
i  c  k 


Co 
McNear 

Agency 
Remdllard       Btrick 

Co. 
Steiger  Terra   Cot- 

ta&Pottery   Wks 
United       Ma  ' 

Co. 
Vallejo      Brick      & 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement     Co 
Building    Journals 
Building     and     In- 
dustrial    News. 
Daily  P  a  c  i  ti  c 

Builder 

Building   Materials 

Algeitinger,    E. 

Alsen's       Portland 
Cement  Co. 

Baker     &     Hamil- 
ton 

Bay   Develop.    Co. 

Berger  Mfg.   Co. 

Bird  &  Son,   F.    W. 

Cal.     Bldg.     Mate- 
rial  Co. 

Cal.    Pottery      Co.. 
Inc. 

City    Supply    Co. 

Cal     Lime     <-    !!•- 
drate    Co. 

Carnegie     Brick    ,t 
Potters     Co 

Cow  II     Lime      ami 
Cement    Co..    H. 

I  >ia  mond     Brick  Co 

Dwan   Co..   J.    ]•;. 

Falls    Mfg.    Co. 

Fuller    &    CO..W.P. 

Gladding      -       M 
Bean    Co. 

Gross    Co.,     Felix 

Guerin   &  Co..  J.  S. 

Holland,   J.    P. 

Johns     -     Manville 


Syndicate. 

rn      Lime      ,.v 
•  -i  ment  Co. 
Whittier  -  Coburn 
Co. 

&       Hud- 
dart 

Cement    Dealers. 

Algeltingi        i 
Aiseo  s      Portland 

Cement    Co. 
City    Supply    Co. 
Cowell       Lime       & 

i  lenient  Co. 
Dwan   &   Co.,  J.  E. 
Guerin  &  Co..  J.  S. 
Holland,   J.    P. 
Quality      Lime      & 

Cement   Co. 
Lilley   &   Thurston 

Co. 
Pacific        Portland 

Cement  Co. 
Shasta     Lime     pro 


C( 


II      w 


Jorgen   en    &    Co   C 


L(  mi. 


J.    E. 


Lilley    &    Thui 
Co 

Meyer.    Adolph 

Pac.    Portia  ii 
ment   Co. 

Palmer     Supplj  Co 

Paracrine    Paint    Co 

Parrott    &    Co. 

Quallt  v      I  Ime     X 
Cemenl    i '  i 

Roman    Co 

Ryan,    G 

Shannon.    M.    T. 

Shasta    Lino      Pro 
ducts   Co 

Sherman     -     Kim- 
ball   Co 


i'o 


-Font     Rrick 


SI  ,  .i.i.i.-o    Poi  1 1  i  n  : 

Cemi  '.,    i  -.. 
Stelgi  ■    ' '"' 

..,    f      !•... 

Vallejo 

Ti  .-.. 

Waterhouse  & 

Prl 


West 

Ml 


\sl..  si.- 


St., 


Rulldi 

-.110,  I 

Westei       Di    elop 


3tS    Co 
lard    Portia 


w 


.ii.  ■  nous, 
Price    Co. 

.si.  in      Lime 
Cement    Co 


.V: 


Chimneys,     Patent 

Clawson  Co..   L.  E. 
Dresser    -    McDon- 

n-11    Co. 
Dunlevv    &    Gettle 
Hughes,    H.    J. 
Concrete    Contrac- 
tors. 
Barrett   &    Hilp 
Camp    &    Carrillon 
Chalmers,      H.      A 

(Inc.) 
Chase.    S.    A. 

■  rn    Concreto 

lo lion.    H. 

A.     C. 
Flaherty,    W.    N. 
Gass    Bros.    Co. 
Gnecco,    M.    H. 
Grussel,     Herman 
Hansen     &      Tohn- 

C.    C.    W. 

Hurley,    P. 

Leonard.    J.    P. 

McCabe    &     Brown 

McClenahan,    T.W 

Mattson.    J. 

Mission      Concrete 
&    Mosaic     Wks. 

Nilson   &   Arras 

New     Era     Marble 
&    Concrete   Co. 

STugent,     Robinson 

Peterson      &      Co.. 
C   as.    T. 

ussen.    A. 

S  a  n  Francisco 

Concrete    Co. 
■  i      Max 

Schmidt    &    Son.    J. 

Spargo.     John 

Stanquist    &    Tay- 
lor. 

Szoke,    Francis 

Thomas    &    Sands 

rt'esterlunfl.    J.    V. 

Zimmerman.    L.    M 

Concrete        lla.-'n. 
&    Co..    E.  R 

Graves      -      Spears 
I    Machy.   Co 

I. ,11,  v    X-    Thurston 


Co. 


C  o  . 


ii        Cornice 
Works 

i     Co      R     R 

Fi  It      .v 


\l-. 


45 

ii      ei  ma     .Sheet 

Metal     Works 
:l  ,     II.    .1. 

1 1  oi . i  in  ill.      Bros. 
Ideal    Cornice    Co 
Korell    &Co„   J.    A, 
Modern  so.  ,  i 

Metal     Works 

.Mollis. oi     &     GO. 

Unit  <■  .1  .Metal 

Products    Co. 

n      Fin  ii  i  .■>■ 
&    Cornice   Co. 

S.  F.  Metal  Stamp 
&    Corr.    Co. 

Crude    oil    Burners 

Bill     &     Jacobsen 

Sherman,    Kimball 
&    Co. 
Crushed     Bock. 

Bay     Devel.    Co. 

Cal.  Building  Ma- 
terial    Co. 

Cassarretto,     John 

City    Supply    Co. 

Holland,   J.    P. 

McMuIlin,    A.    L. 

Simon-Fout     Brick 

Standard  Crushed 
Rock   Co 

Stone  Co..  E.  B.  & 
A.    L. 

Western  Develop- 
ment Syndicate 
Damn      Proofing. 

Brickley,    P.    J. 

Fox,    John   L. 

Imperial  Water- 
proofing   Co. 

Religle     &     Jamei 

Tailor.    L.    I 

Door     Opener     iiuii 

Closer. 
Rischmulier,     Geo. 
Electric     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Calif.  Gas  &  Elec- 
tric   Fixture    Co. 

P  a  c  I  ii  .  Hi  -  & 
Electrii     Co. 

riectrie    l.lghi    Co. 

City    Electric    Co. 

S.  F.  Gas  &  Elec- 
tric   Co. 

Electric    Wiring    « 
Equipment. 

American  Elect. 
Eng. 


Konnel    Co. 
<  'nrnice      Works. 

Mlas     Heating     & 
V.  ntilatin-        CO 

.  'or     Wks 
Capitol        Sheet 
i    Works 
■•  n      Cornice 


w. 


ilfo 


Cor      Wl<s 


I 

-.,       Rheei 

Metal     Works. 

3  b  eel 

Works 


Cal 


El. 


,  -,, 


Constr. 


Central    Flee.   Co. 
Citj  Protectivi 

II.,  trie    Co. 
Decker      Electrical 

Construction    Co 
Farnsworth     Kle,-- 

tli.-.il      Works. 

.  :    in  ral       Electric 

Constr.  Co. 
Generol    Eng.   Co. 
Globe        Electric 

Works 


i  l-inlo  id 


w 


Hieks    Elect.    Co 
Kirsten,    W     II 
Levy     Flee.     Co 
Manila  Hon        Elec- 
tric   Co. 
McFell    Flee    Co. 
National       Electric 
Co. 


hei 


Eli 


I  ■  •  i       FI  re 

guishe 
1-ldl... 
Rochdali 
Schii 


Sti 


-1    i-u 


rn- 


ti,, 


W.dd.  nio.,'         (los 
H.-P-      r-l„„        r. 

Welel    Electric  Cc 

Flli-Vlllor     Bulld»rs 
Otis 


V.    EI- 


FI. 


Pel 


East- 


,-.      ii 
ii      i 
m...    ,  .       E       I 
p,  -,i  He       Milton 
Walker.        J.         M 
Church 
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floors,      <  omposl- 


J.     W. 
Dwan    Co.,    J.     IS. 
t'ibiestoie     & 

Roofing    Co. 

I  :  ly     R.    &.    P. 

Co.,    R.    H. 
<  iood  ma  nson,    A.  K 
II. i  lott,        Pi     ei  -"i 

&    A  i 
Watsonite    Co. 
!•  'mora,     Hardwood 
Calif     I'. liquet     F. 

In 
Hardwood    Int.    Co 
Inlaid   Floor  Co. 
I'ii-.     Floor     Sand- 
ing Co. 
Galvanised        Iron. 
Baker     &     Hamil- 
ton 
Berger    Mfg.    Co. 

Gas  Fixture. 
American      Gas     & 

Elec.    Fixture  Co 
&     Elec- 
Co. 
Day     Co.,     Thomas 
(.as    Heating    Sys- 
tems. 
I  o  r     System 

Gas     Heating  Co 
Gasoline    Tanks    •.* 

Pumps. 
Deming.     E.    R. 
Glass     &     Glazing. 
American     Plate 

and        Window 

G    iss    Co. 
Cal.   Plate  &  Win- 
dow Glass   Co. 
Cohen,    I. 
Fuller    Co..    W.    P. 
Grosslicht   &   Din- 

niene 
Habenicht  & 

Howlett 
Mission      Plate     & 

Window       Glass 

Co. 
Pioneer    Plate      & 

Window       Glass 

Co. 
Schwarz    &    Gott- 

lieb 
United     Glass. 

Works     ( Inc.) 

Grading. 

Uranick,    J.    P. 
Button,    I.    V. 
Ca-ssaretto,     John 
Devincenzl    &    Co.. 

I 
Dillon        Teaming 
Co 

n   &    Carlin 
tnett    J.    D. 
Holland,    J.    P. 
I.ennon    Co..    J.    E. 

Fred 
LugKen.    Ernest 
McGltnchey  & 

Monohan 

;ue    Co.,    P. 

Co..    Dan'l 

in-11.     Philip 

Powers.    Chas.    J. 

hi    X  Woods 

- ! .      A. 

ling    ,v- 
ming    Co. 
ii.  Co. 

I.  H. 
Granite  Curbing. 
Graham       Gi 

Co. 
I.. .-!    Granite    Co., 
W. 

iie  Co. 
Placet 

Gravel. 
Bay    Revel.    Co. 

II. ling    Ma- 
ul   Co. 
Blandn-.d    Crushed 

Stone  Co  -   E.  B.  & 

A.    I. 
Hardwood       Denl- 

Inlald    Floor    Co. 

Hardwood        Inte- 
rior Co. 

Wood   Lumber  Co., 
R.    K. 
Ild'wnre,     Bldrs. 

Ba/ker    &    Hamil- 
ton 


Joost    Bros. 

Mar:  hall   -   Newell 

Supply   Co. 
Meyer,    Adoph 
Norman      &     Sons, 

F.   G. 
Palace    IM'wareCo 
S.    F.    lid  ware    Co 
Smith    Co.,    P.    A. 

liny     A      Grain 
Aigeltinger,     E. 
H..HI..2    &    Venti- 
lating. 
Alill.a.-h    &    Mayer 
Alias     ll.-atlng     & 

Ventilating   Co. 
General     Eng.     Co. 
Kiernan   &  O'Brien 
Dawson,    Herman 
Looney   Co.,   J. 
Mangrum    &    Otter 
Snook       &       Co., 

Fled    W. 
Turner  Co.,   The 
Houses    Movers    & 
Kaisers. 

Hatch,    H.    L. 
rrarson,    N.    H. 
Stratton,  C.  C. 
Sullivan,   D.    J.&T. 

Inlaid     Floors. 

CTa  1  if.  Parquet 
Floor    Co. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.     Floor     Sand- 
ing   Co. 
Iron    Foundry. 

Enterprise  Foun- 
drj    Co. 

Steiger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     &     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

Judson    Mfg.    Co. 

Woods  &  Huddart 
Iron   Works. 

Art   Metal   Works 

Brode    Iron    Wks. 

Dyer    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillerd   Co.,  C.   J. 

Michel   &    Pfeffer 

Monarch  Iron 
Works 

North  Star  Iron 
Works 

Ralston  Iron 

Works 

S.    F.   Iron  Works 

Sartorius    Co. 

Stdhraeder's  Iron 
Works 

Security   Iron  Wks 

Steiger  &  Kerr 
Stove  &  Foun- 
dry Co. 

Vulcan    Iron    Wks. 

West  Coast  Wire 
&   Iron   Works 

W  e  si  t  e  r  n  Iron 
Works 

Zenith   Iron  Wks. 

Joint     Hangers    & 

Post       r  II  |)S. 

Korn.k      -      Falls 
Co. 

&      Thurs- 
on    -  o 

1  "..   C. 
Waterhouse  & 

Co. 
n         'Bldrs. 
Supply    Co. 
Lathers,     Wood     A 

Hetal. 
Bdwardsi    C.    H. 
Fred 
ichard 
B.   T. 
'       "    -    3,    Wm.   H. 
i  i: 

l.lnie      &      Plaster 

Dealers. 
Arden    Plaster   Co. 
Cal.    Lime    &    Hy- 
drate  no. 
Cowell      Lime      & 

Cement  Co. 
Ruerin   &  Co..  J.  S. 
Holland,  J.   P. 

-  -  nor   Co  .  .r.  E. 
JM'iii'-       Portland 
Cement   Co. 


Quality  Lime   pro- 
ducts Co. 
Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 
Acme    Dumber   Co. 
Chrlstenson    Lum- 
ber Co. 
Columbia    Dumber 

i~u 
Doe  Co.,   Frank  P. 
Hart-Wood     Lum- 
ber Co. 
Ilauptman       Lum- 
ber Co. 
Kruse   Co.,   J.   H. 
Hooper  Lumber  Co 
iiiggins      Lum'ber 

Co.,   J.    E. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -     Mahony 

Lumber  Co. 
Pope  &  Talbot 
Reinhart    Mill      & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.   Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Van    Arsdale-Har- 

rls  Lumber  Co. 
Wilson    Bros. &  Co. 
Wall,   Jos.   P. 
Wood  Lumber  Co., 

E.   K. 
Yates,  Wm.   F. 
Magneslte     Floor- 
ing. 
Artollth     Mfg.    Co. 
Bender    R.&P.    Co. 
Dwan    &   Co..   J.  E. 
Fibrestone     & 

Roofing  Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Maltott     &     Peter- 
son 
Tiernan     &     Bero- 

nio 
Watsonite    Co. 
Mantels,     Tiles     .V 

Grates 
Ginsberg    Bros. 
Hulse  Tile  Co. 
Kirwan     &    Dono- 
van 
Mangrum   &   Otter 
Peerless    Agencies 

Co. 
Thomson,  J.  W. 
Watson    Mantel    & 

Tile  Co. 
Marble  and  Mosaic 

Work. 
Gnecco,    M.    H. 
Grassi    &   Co.,   P. 
Mission      Concrete 

*    Mosaic   'Wks. 
-Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan   Co. 
New     Era     Marble 

&Concrete    Co 

Vermont       -Marble 

Co 

Melnl     l.iiih. 

Atlantic        Flrb- 

proofing   Co. 
Bererer   Mfg.   Co. 
Lilley   &   Thurston 

Co. 
Roebllng      Constr. 

Co. 
Waterhouse  & 

Price 
Western    Rulldcrs' 
Supply  Co. 
Melnl      Stamping 
S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils     and     Greases. 
Standard   Oil  Co. 
Ornamental     i'las- 

terlncr. 
Rinncr.    ThPOdore 
Larson,  o.  p. 
L'lpp  &  Co..  J.  P. 
Painters   null   Dec- 
orators. 
Baker   Co..    W.    T. 
Bernstein.    Wm. 
Blum      I.niits, 
Burns    Brbi 
i 'lark   A    Dickson 
Cockney     1 1 
'  "i  i  mi  i     Hi .. 


Da  hi,  T.   II. 
Donovan,   V.  J. 

Erlcksen,  Win. 

Flynn  &  Mlkkel- 
sen. 

Hansen,     Killing  A 

Jourdaln,   Ai. 

Lewis,   S. 

-Miller,    L. 

Miller,   J.    A. 

McCubbin,    James 

Manning,    John 

Neal,    1.     I 

Quandt   &    Son 

Ruderman,   I. 

Schafer,  Wm. 

Smith.  J.  S. 

Sovig.   C.    B. 

Storhelra  & 

Schroeder 

Spark  &  Sons. 
John   H. 

Swanson,    Peter 

The  Globe  Paint- 
ers. 

Walker,   Mayer 

Wagner,  Fred 

Wagner    Bros. 

Zelinsky,   R. 

Pnints,  Oils  Varn- 
ishes,   lite. 

Clark   &   Dickson 

Cohn  &  Co.,  -Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller  Co.,    W.    P. 

O'Brien,   J.   S. 

Parafiine  Paint  Co 

Pratt    &    Lambert 

Wlhittler  -  Coburn 
Co. 

Patent     Chimneys 

Clawson  Co..   L    K 

Dresser   -    McJDon- 

Hughe.s,   H.    .'. 

Dunlevy  &  Gettlt 
Pile      Driving. 

Lamburth,    C.    E. 

Planing    Mills. 

Anderson  Bros. 
Birth  Co.,  L.  H. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mil;. 
Empire        Planing 

Mill 
Hermann,    A. 
Herring's   Mill 
Holden    -    Deuprev 

Co. 
Lorden     Mill      Co.. 

J.  P. 
Main    St.     Planing 
Moore    Mill  &Lum- 

ber  Co. 
Pac.    Coast   Mill    & 

Lumber  Co. 
Premus        Planing 

Mill 
Reinhart     Lumber 

&   Planing   Mill 
San     Mateo     Plan- 
ing Mill 
Santa    Clara     Val- 
ley Mill  &  Lum- 
ber   Co 
Spencer    St.    Plan- 
ing Mill 
Taylor  A-   Co 
Usona  Mfg.   Co 
Western      Planing 

Mill 
Vevhle     A-     Collins 
Yates.    Wm.    V. 

Plasterers 
Bo  eh,     Herman 
Bradley  &  O'Heilly 
Brennan,    James 
Burt,    Chas.    J. 
Campbell,   Chas 
Cash  man,    M.   J. 
Chalmers,      H.      A. 

flnc.1 
Glosser,    G.    W. 
Glnsser  &   Kaiser 
Cllne.   T.   J. 
Pay,    John 
Greenback.  Joe 
Connel  Co..   j.   E. 
Daly,   J.   H. 
Duthle,    Chas. 
Fraser.    Simon 
Frv,   A. 

Ollmour.    W.   G. 
.Tacobson,    N. 
Knowles,    A. 
Leaf   &    Kaiser 
MacGruer   *    Co. 
Mowat     Donald 
Orford.   J     A 
1   I, III. in.     .1.      .1. 

Sexton,    T     I' 
Terra  nova,    M.    J. 
The     Pacific     Plas 


terlng   Co. 
Wagner,  James  A. 
IMumlilug  and  Gas 
Fitting. 

Ahlbach    &    Mayer 
Alton,    Thorn.     \V. 
Boscus    Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Connor,     10    J. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grundy.  Edward 
Houston,    J.    ,1. 
Kara,   F.  E. 
Kiernan   &  O'  I  11 
Kirschhaum.     W.  F 
Lacey   Bros. 
Lawson,    Herman 
Lettich   Bros. 
Levy         Plumbing 

Co.,   M. 
Looney   Co.,   M. 
May,    Gus 
McEnhill, 
McLeod,    J.    J. 
Penkerton.    J.    II. 
Perazzl,  H.  J. 
Skelly,   Thomos 
Shears,   John 
Snook       &       Co., 

Fred    W. 
Stewart,  James   E. 
Tippett,    J.    C. 
Turner   Co.,    The 
Wetzel.    Theo. 
Plumbers   supplies 
M-ark-Lally     Co. 
Nelson    Mfg.    Co. 
Railroad        Agenta 
Freight    «    Pns- 
senger. 
Kent,   James  B. 

Railwey   Materials 

Langford,     Felts  & 

Myers. 
Orenstein      -      Ar- 
thur Koppel  Co 
Real  Estate. 
Ludwig,    J.    C. 
Rigging. 
Lamburth,   C.    E. 
Markley,    James  E 

Roofing,    Gravel    ,\ 
Composition.) 

Andes  Rooting  Co.. 

Bender'  Roofing    & 

Paving   Co. 
Cal.   Roofing  Co. 
Cantley  &   Co.,   J. 
Enterprise      Roof- 
ing Co. 
Fibres one     & 

Roofing    Co. 
Flaherty,   R.   H. 
Goodmanson,    A.  K 
Larfkin        Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott,       Peterson 

&    Adams 
Parry    &    Co. .11   ai 
Rapheld       Roofing 

Co. 
Samuel    Co..    H.    D 
Tibbetts       Rooting 

Co. 
Western    Asbestos 

Magnesia   Co 
Western    Felt    and 

Refining    Co. 

It... >lln-      (Slate     * 
Tile,  l 

Graham,  R.  G. 

White.     Ed.     A 
Routing    materials 

Johns  -  Manvilh- 
Co..   H.   W. 

ParafT'ne  Paint    ('-> 

Waterhouse  & 

Price 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply  Co. 

Whlttier  -  Coburn 
Co. 

Sand.   Gravel,    V.U: 

Bav   Develop.    Co 

Cal.  Building  Ma- 
Material    Co. 

Holland.   J.    P. 

McMnllln    Bros. 

Stone  Co.,  E.  B.  & 
A.    L. 

Western  Building 
I.  rial    Co 

Western  Develop- 
ment   Syndicate 


Sanitary     Garbage 
Chu.es. 

Bill   &  Jacobsen 


Sheet    Metal    Wks. 

Appman        Cornice- 
Works 
Atlas     Heating     & 

Ventilating   Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

-Metal    Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     &     M.     Sheet 

Metal    Works. 
Guilfoy        Cornice 
HIbernia     Sheet 

Metal    Works 
Heipner       Sheet 

Metal    Works 
Hughes,    H.    J. 
Hurabeille  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.   F.   Metal   Stam- 

ing   &    Corr.   Co. 
United         Metal 

Products    Co 
Wet  tern     Furnace 

&   Cornice   Co. 

Sidewalk       Lights. 

Berger  Mfg.   Co. 
Dwan   &  Co..  J.   E. 
McGuigan     &     Co.. 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peralno 
Holler,  John 
Jacobsen,   J. 
Johnson,    C.    Wm 
Long,    E.    W. 
Porter.  W.   F. 
Stewart.   J.   K. 

Stationery. 

Foster  &   Short 
Wright,    J.    H. 

Steel     liars. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

Woods  &  Hud- 
Steel    Erector. 

Williams  Con- 
structlon    Co 

Stenography  and 
Typewriting. 

Waterson,     Elliott 

store  Fronts 

Kawneer   Mfg.   Co 
Waterhouse  & 

Price 
Western    Builders' 
Supply    Co. 

Structural  Steel 
Contractors. 

Judson     Mfg.    Co. 

Schraeder'a  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Wnn.ls   ,<;.   Huddart 

steel       Contractor. 

Connihan  &  El- 
liott. 

stoves. 

Mangrum     &  Otter 

Steiger    &    Kerr 

Structural  Steel 
Contractors. 

Hi.. .le    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranciseo 

lion     Works 
Ralston     Iron  Wks 
Sol  a  in-r.    Fred    C. 
*  el-   mi     Iron    \\  ks 
Zenith    Iron    Wks. 
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ilorser,    E.    V. 
Sanborn   &    Corin- 
son 


Branick,   J.   P. 
Button.    L    V. 
Devencenzi   &   Co.. 

L. 
Dillon    Teaming 

Co. 

rlin 
Ha-rtnett,   J.    D. 
Holland,   J.    P. 
Lennoti  Co..   J.   E. 
Leffler.   Fred 


Lusgen,    Ernest 
MeGlinehey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co.,  D. 
Powers.  Chas.  J. 

-     ..V 

Grading    Co. 

A. 
Star      Contr.t    ting 

Co. 
Wright  Co..  .T.  H. 


Ginsberg    Bros. 
Ginsberg  & 
Hulse  Tile  Co 
Kir  wan     &     DoCi, 

van 
Mangrum    &    Otte* 


Peerless    Ageneie 
Co. 


Bill   ..v    Ja. ■■•>.-■ 
Sherman,    Kimball 


Whitewashing 

Brickley,    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

Window    Cleaning. 

American  Window 
Cleaning   Co. 

City  House  &Win- 
dow  Cleaning  Co 

Progressive  Win- 
dow     CI  e: 

Windows,     Patent. 

Birth    Co..    L.    H. 
Simplex      Window 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'    EXCHANGE 

OF    SAX     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 
President,  James  A.  Wilson  Financial  Secretary,   S.   A.  D.  Schenck 

Vice-President,    Richard    Herring.  Ass't   Secretary,    W.    J.    Carberrv 

Treasurer,   c.  TV.   Withington  Doorkeeper.    B.    R.   Wolcott 

Secretary,   R.  J.   H.   Forbes 


DIRECTORS 
James  A.    Wilson  Robt.   Dewar 
Alexander  Mennie  H.   Maundrell 
C.  W.   Witnmgton  M.    F.   Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 

MEMBEBS. 


R.   A.   Chlsholm 
O.   E.   Brady 
Richard  Herring 


Architectural   Iron 
Works 

Acme  Iron  Works 
Bay        City        Iron 

Works. 
Brode  Iron   Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wv.tA 
Hillard,   C.   J.   Co. 
Judsun   Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels     &     Pfef- 

fer 
'•""hoenix    Iron  Wk. 
talston  Iron  Wks 
«hrader  'r' 

Works. 
St.     Francis     Orn. 

Iron    Works 
tteiger      &       /Cerr 

Stove     *      r"oun- 

d  -v    C->. 
.rul^£n    Iron    Wks. 
Western   Iron  Wks 
Withington.   C.    W. 

Art    Glass. 
Cal-    Art  Glass  Co 
Ingerson  &  Glaser 

Co. 

Blacksmith. 

Paul   Kleiber 
Bonds. 

American        Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna   Ute  Ins.  Co 

Boole.  F.   W. 

Empire   State   Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of  Maryland 

',ait,    ftn-    A. 

Hillman    &  Son.J.R 

Lawton.    A.   F. 

Lloyd    &    Spengler 

National         Surety 

Co-  ■. 

Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety    Co 

Metal    Products 
Co. 
United       States 
Fidelity        and 
Guaranty    Co. 

Brick  nnn  Pottery. 

Kav     Development 

Co 
Carey.    .T.    E. 
Carnegie    Brick     \- 

Pottery   Co 
Carquinez  Brick  & 


McNear   Brick   Co.. 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
San   Josr   Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland 

Brick  Co. 


Buildi 


Material. 


California      Build- 
ing   Material 
Citv    Supplv    Co. 
Kortick  -  Falls 

S  Co. 
Holland,   J.    P. 
J.   E.   Lennon. 
Johns-Ma  nville  Co 
Levy   &   Co..   Robt. 

Lillev   &   Thurston 
Co.' 

Paci-i 

Roofi: 
Parrott 

Paraffins    P 

& 

Quality    Lime    and 

Cemer 
United    MaterialCo 
Waterhouse  s 

Co. 
Western 

Supp 
Western     B        ling 

Mater 
Fernald  Co.,  The 

Building  Paper 

Bovd   & 

Lillev 

Co.' 

Cement     Dealers 

Balfour.       Guthrie 

Cowell 

ment   Co. 
Holmes   Lime   Co. 

Leonard.    J.   J. 
Maynar  1,  Ji      J.  L 
Pacific 

Quality    Lime    and 

Cement    Co. 
Western     : 

Standard    Portland 
Cement  Co. 


Concrete. 

Chase,   Silas   A. 

Camp  &   Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman        Artifi- 
cial  Stone  Co. 

Haun,   C.   C.    W. 

Keatinge    &Sons.R 

Leonard.  J.  J. 

Leonard,   J.   P. 

Lynch.  A. 

Pasqualetti.  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.   L.   M 
Concrete       Rein- 
forcement. 

Lillev   &   Tnurston 
Co. 


Contractors   & 
Builders. 

Allen,    .ilex.    M. 
Anderson.    W.    W. 
Arthur,  L. 
Bateman.  J.  C. 
Boring.    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.    A. 
Braunton  Bros. 
Burdick,    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve 

zina. 
Chlsiiolm,     R.     A. 
Cobby.    J.    YV. 
Concannon.    T\  .    N" 
Conrad.    H 
Creghino     &     Son. 

Lewis 
Days'  Sons.  T.  H. 
Dewar.  R.  &  Son. 
E'.am,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.    R. 
Fischer.    Fred. 
Franz.   Val. 
Frost.   T.   P. 
Gillespie.    G.   G. 
Gallagher.     Frank. 
Gardiser,     Florent. 
Greig.   Robt. 
Hansbrough    Bros. 
Healev     -     Tibbits 

Con    Co. 
Hinson.   T.    A. 
Hill.    J.    A. 
Rolm    S-   Son. 
Howkins.    A 
Hovt    Bros. 
Tnz-erson.    C.    A 
Jacks.  H. 
Jones.    W.    G. 


Kent.   S.   H. 

Knowles  &  Reich  - 
ley. 

Lang  &  Bergstrom 

Leiter.  E.  T.  ,v 
Sons. 

Lynch,  M.  C. 

Lynch,   P.  J. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.   H.    C. 

McBain,  J. 

McKillican.  P.  and 
Wm. 

McLachlan,   Thos. 

Miller,  Adam. 

Moller.    R.    W. 

Morev,   H.    F 

Owsley.   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robertson.  J.   M. 

Robinson  &  Gil- 
lespie. 

Savage.    M.    J. 

Simmen.    Joh'i. 

Smith.  J.  W. 

Spence.    A.   T. 

Stockholm  &  V- 
Ivn. 

Terrill.   G.    C. 

Walker  Bros 

Warwick.  H.  C. 

Buller.    Thos. 

White  Bros,  (car- 
penters). 

Coruice  Works. 

Amsler,   C.   S. 
Berger   Mfg 
Capitol    Sheet    Mtl. 

Works. 
Corny  ns     &     ■ 

ers 
Conlin.    J. 
Cronan,   Win. 
Fonlerer      Cornice 

Works. 
Guilfov         Cornice 

Works 
Appmar.-     Cornice 

Works. 
Heidt.    Wesley. 
Morrison    & 
S.     F.     '' 

Cornice    Wks. 


Lynch,    Ri 

:  i  o  s  • 

trawscr    & 
grift 
Kuykendall 

Mall- 


John 
Van     Sant-Hough- 

ton    Co. 

Glass   nnd  Glazing 

te    &    Win- 

ss    Co. 
I. 
Cobbledick      'Jlass 

W.     P.     & 

Hahen; 

Howlett 

J.    P. 

i  Inc.) 

(■radium    ,v.    Team- 
Jug. 

D.    O..    Co. 
Dillon,    D. 
3     J. 

H     N 
A.    H. 

Willian  s.   F.  A. 

Monarch    Teaming 

L.    B. 
McLenegan.    S.    B. 

Granite. 
Brad 
Cal.   Granite  Co. 

De    Lano   &   Sons, 

C.   L, 
Hunt.  A.   T. 
Raymond     Granite 

Co. 

Hard  nn  re. 

Brittain 

J.   H. 
Meyer,    A. 

1  [ardware 
ol    Co. 
■      H.lw.    Co. 
Wright    Hdw.    Co. 

Heat       and      Light. 
Pacific       Gas      and 

ric     Co. 
House     .Moving     *V 

liaising. 
Blume   Cont'g  Co. 
E.    K. 
D      I .  \-  T 

Heating    4    Venti- 
lating. 

Cronan.    Wm. 

..     Otter 
Montague.    W.     W. 

Inlaid    Floors. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 

Pacific  Floor 
banding    Co. 


fer 
Monarch       Iron 
Works. 

Rolling 
Co. 
Pacific    Struc.  Iron 
- 

Interior        Recurs 

tor*.     Lathers. 
Snel!  &   Dennis. 
Lynch,   Richard 
Joist      Hangers      A 
Post   Caps. 

-  Falls 
Mfg   Co. 

v    Thurston 

Store    Fronts. 

Lillev   &    Thurston 
Light     and     Power 

-  &    Elec- 

l.lnie,    <  enient.  Etc 

Acme      Cement 
Plaster    Co. 

Plaster    Co. 
rnia    Lime  & 
Ilvdrate    Co. 

Lime      & 

I.  J.   P. 

-     I. 

W.    E. 

■ 


4T 

S.    F.    Lime    Co. 
Raymond,  W.  H. 
Curbing,      Granite, 

McLenegan.     S.     B, 

Door    Openers. 

aller,  Geo. 
Electrical. 

California  Electri- 
cal   Works. 

Central  Electric 
Co. 

City    Electric    Co. 

Decker   ElectricCo 

Globe  Elec.  Co. 

Hanhridge.   W.   S. 

Levy    Elec.    Co. 

National  Elec.  Co. 
Elevators. 

Otis     Elevator    Co 

Van  Emon  Eleva 
tor    Co 

Fibre. 

S.  F.  Fibre  ,t  Cord 
age    Co. 

Fireproof  Doors. 

Gervais,  Henry. 

L.    A. 
P.oebling   Con.    Co. 

Floor  Sanding 
Inlaid  Floor  Co. 
Pacific     Floor 

Sanding   Co. 

GriU    Work. 

Art    Metal    & 
Wire  Works. 
.Merle  Co.,   A. 
Sartorius   Co. 
Withington,   c.   W. 

Gen.      Contractors. 

Brigham,    H.    B. 
veil   &   Co. 

Cereghino  &  Son. 
Louis 

Dempniak    Bros. 

Farquharson.    D.  B 

Fee.    Grant. 

Fluth   &  Morton 

Graham,    D.    E. 

Griffith,     Wm. 

Hannah    &    Co.  J.S. 

Hayes    &    Schmidt 

Jackson.    A. 

a    Lime    Pro- 
ducts   Co. 

Western  Building 
Materia!     Ci 

Western  Lin/.  & 
Cement.    Co. 

Lumber. 

Acme   Lumb 

Christenson  Lum- 
ber Co. 

Greater  Citv  Lum 
:r    Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kruse.  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&     Lumber    Co. 

-     Mahoney 
Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van    Arsdale-Har- 
ris   Lumber  Co. 
Bros.fi  Co. 

Doe    Co  .    F.    P. 

Lumber  (Hard- 

wood, i 
Dieckmann    ,v    Co. 
Howard,    E.     v.    S 

Niehaus.    Ed.    F.    .v. 


Machinery. 

Harron.       Kickard 

&    Mi  I 
Parrott   *   Co. 


4S 

Mnxunn   *  Builder* 

ler,     R 

Ml.  II       I'        I 

And.  rson     >v     Hal 
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Brmly.    "     E..S.S01 


E     I 
E. 


Hran.ii 
Breiina- 
Hrielmm.    H.    B. 
Butcher,    Thomas 

1  utc 

ll> I'       I    .v  Sin 

r  iiupli.ll      Urns. 


.1      W. 

II...,' 


l-iiii.-ii.   Jas. 


M     [•'    A  Son 


Oils, in 
Harris 

I  l.l.l.i: 


Mill. 
Mm-  I 

... 
Mull 


N.-.gel      W     I. 


Pair,.". 

lips. 
Rll 


■■nit.     W,     S. 

Walker.    P.     I 

\\  at  son.    Sage 
Watson.    Sidney 

Whit  p.    .1.    M. 
Whitney   &    I 
Wilson,     'inifs      \ 
Wyeant,    J.    H. 

Mnr'ile. 
American      Marble 

&    Mosaic  Co. 
Columbia      Marble 


Urassi,     Peter,    Co. 
Hunt.   Andrew   T. 
M.iiii.i,    !•'.  1..    .V    f'i 
Must,,    *    Suns,  Jos 
1   Co. 
Hit         Marble 

Miuil.lx.    Tllea 
Gnitea. 

Kirwin      .'C:      Doiiu- 

van. 
M.incniin    *    Otlei 
Montague    &  Co.,W 
Peerless    .» -.-notes 


I.vnf 


H.    T. 


National      Lathing 

1  ■ml     Furring 

Metal  Window 

Works. 

Dwan.  J.  E. 

Mosaic, 

Amer.     Marble     .*< 

Mosaic   Co. 
Gervais,    II. 
Maino,    F.    I..  &  Co. 

Office   Fixtures. 

Bateman,    Wm. 

*    Sun. A.J. 
Fink    &    Schindler 

Co. 
Slmmen,   John 

Paiutcrs. 

Daniels.   Gus   V. 
Donovan,   V.   J. 
Fra.ser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell,    H. 
Norris,   1'.   W. 
Spark,    J.    H.    , 
Tucker,   W.  W.  Co. 
Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan   Co.  J.   E. 


rutins.      Oils,      I0t. 


K.i 


II 


Fuller   &    Co.,  W.P. 
Kuss.    P.    N. 
Maundrell,    11. 
Pad  ii,'     K, 'lining  & 

1:, ,,, ling 
Parafflne    Paint  Co 
Whlttier  -  Cobnrn 

On 
Patent      Clllmnej-9. 

Clawson  &  Co.,  L. 
E. 

Dunlevy    &    Gettle 

Dresser  -  McDon- 
nell   Co. 

Cal.   Pottery   Co. 

Planing  Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Central  Lumber  & 
Milling   Co. 

E  1  kl  n  g>  t  o  n  & 
Hucke 

Il.iiing     Mill(Inc) 

Kendall.  A. 

Kins,,    .1.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore  Mill  & 
Lumber    Co. 

National  .Mill  & 
Lumber    Co. 

Pacific    Mfg.    Co. 

Reiliy,  P.   F. 

Santa  Clara  Mill 
&   Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylo;-   &  Co. 
Plasterers. 

Binner,    Theo. 

Carrick, 

Chalmers 
(Inc.) 


II 


.vIC- 


Clark.    1  , 

Crichton,    .1.    1.. 

Coghlan,    Frank 

Connolly,   .1.   J. 

Connell,    1     E> 

Fay,    Johp 

Felt,    R.    I 

Floodberg 
Call, 

Fraser.   Simon 

Gregg    &    Clute 

Jacohsen,    N. 

Knowles    A. 

Leaf    &    Kaiser 

Lyden    &    Bickel 

MacGruer    &     Co. 

Mennie,    Alex. 

\ii  Cleod,  J.  C. 

Morehouse.   C.    C. 

O'Kane    &    Co.jC.T. 

O'Sullivan    &  Bow- 
ler. 

Smith    &    Johnson 

Plaster     o*     Paris. 

Lucas,   W.    E. 

Plumblnj:     A     Gaa 

I     IK. 

Ahlbach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalziel,   R,,  Jr.,  Co 
Grundy,    Edmund 
Gilley-.Schmi.l     Co. 
Levy,    M. 
Looney.       J.,       Co. 

(Inc.) 
Snook       &      Co.. 

Frederick    W. 
Sutton,    John    G.Co 
Turner   Co.,   The 

R'-al  Estate. 

Cc. 
Williamson    Co..H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 

Impt.    Co. 

Riggers. 


Crushed  rtoer*. 
Holland,   J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone.     E.     B.&A.L. 
itontiriK     Composi- 
tion. 

Artolith     Mfg.    Co 

Bender,  J.  w. 
Roof  Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Ivlanville  Co.,  H. 
W.    Johns 

Meuer   Bros.    Co. 

Pacific  Refining  L 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel    Co.,    II.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    Joini 
Holland,   J.    P. 

Keystone  Sand  Co 

Sanitary    I; tm 

Stone,    E.    B.    &    A. 

L„    Co. 
Fibrestone      Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
MrGuigan,    John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart,   J.  K. 

Roof   Repairing    .V 

Paint. 

Street    Work. 

Fay.    S.    J. 


Lilley   &  Thurston 


stone    Cont  met  i»rs. 

1  1,      La  no    &    SonJ 

I.    1  . 
Ulan   Hard.   W.   W.l 
Hunt,    Andrew    T. 
McGilvray       Store! 

Co. 
Raymond     Granite 

Co. 

Stone     tjuarrles. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     cJranite 


Eur 


Co. 


Teamir 


Holland,   J.   P. 
Mi  Clure,    H.    N. 
Monarch    Team! 

McLenegan,  S.  I 
Terra   Cottn. 


Clark   &   Sons.   N. 
■  Had, ling.    McBeati 

S  I  < ■  ig  •■  r        Terra 
ta   Co. 


Whit  ewashers. 

Reigle    <*i    Jamison 
Brick  ley,   P.   J. 

Wire    Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

S  p  ring  Valley 
Water    Co. 


u  n  )7    TF=> 
■<**/. YA-7.YAJB>> 

11  U      li 

An  Estimating  Form  for  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  item,  Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wtiite  &  Farnsworih 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 
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THIS  WEEK'S  ILLUSTRATIONS: 


New  School  Building  For  The  Piedmont 
School  District,  Alameda  County,  Cal. 
Designed  By  Architect  Irwin  Schaefer  Of 
Oakland. 

Modern  Hotel  Structure  At  The  Northeast 
Corner  of  Franklin  and  Eleventh  Streets, 
Oakland,  For  Mrs.  Barbara  Streit.  Designed 
By  Architect  William  Wilde  Of  Oakland. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete   Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  v'est  Coast  Distributors  for 
Lautii-tFurjjen  s 

1,  2,  3    -.a  SXon 

lVIoior  Truck 

Equipped  with  a  y  style  bodies  including 

side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  B   It 


Lauth-Juergens 
1      on  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rraito  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 


lay,     Sept.    IT    1913. 
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NILES  SAND  GRAVEL  and  ROCK  CO, 

Main]Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulders      yi  inch  to  1  inch 

1  inch  to  1%  inch 

"  "  "        lj4  inch  to  2%!  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 


BUILDING  AND  INDUSTRIAL  NEWS  Wednesday,     Sept.    17    1913. 


The  Ascension  of  Cities  Skylines, 


Most  of  the  great  skyscrapers  distinguishing  American 
cities  that  have  sprung  up  during  the  last  few  decades, 
owe  their  very  existence  to 


Otis  Elevators 


These  are  the  Elevators  that  have  removed  the  limit  from 
the  height  ofbuildingssofar  as  the  speedy  aud  safe  trans- 
portation of  passengers  is  concerned. 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 
vators that  meet  every  condition  of  passenger  and  freight 
transportation,  write  to  us.  We  will  cheerfully  supply 
you  with  full  information. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  principal  Coast  cities. 


lesday.     Sep'.    IT    1913 


BUILDING    AND    INDUSTRIAL  NEWS 


OFFICE    PACIFIC    TEL.    &   TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Risjhetti   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing-  Exterior  walls  wa:erpr;;ted  with  Im- 
perial Water  Proofing.  Color  effects  ?  ith  Imperial 
Pigments. 


Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S    CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITY   HALL.   San  Francisco 
Wright,    Rushford   &   Cahill,   Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 


• 

1 

-- 

^                                                 - 

KAHX    BROS.    DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey.     Architect- 


GERMAN-     H   'USE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and  terra  cotta  work  tr-ated  with  Imperial  Water  Proofing  for 
preserving  ar.d  to  prevent  discoloration 


A   Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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IPPED 

^    WITH 

IMPLE 

'WINDOWS 
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Our  Establishment 

Justifies 

Your  Recommendation 


Levy  Eledtric  Co. 

Live  Wires 

539  Market  Street,  S.  F. 

Phone  Douglas  1185 


Your  Client 

will  know  where  to  find 

us  when  he  wants  us. 


Wednesday,     Sept.   17   1913. 
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PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 


WINDING  AND   [NDUSTRIAL   NEWS  Wednesday.      Si-pt.    17    1913. 


and  without  litter  or  conjuaion* 


DEAVER^J 

DOARD 


Same  -room  finished  in  one  nf  many 
beautiful  designs  possible  with  i_iea\  lu 
BoAitD  waiU  and  ct.il lays. 


Peaver  Board 

takes  the  place  of  lath,  plaster 
and  wall-paper  for  the  walls  and 
ceilings  of  every  type  of  building, 
new  or  remodeled. 


It  costs  less;  is  more  quickly  and  easily  put  up;  is 
durable,  sanitary  and  artistic. 

It  will  not  crack,  chip  or  deteriorate  with  age;  it 
deadens  sound,  keeps  out  heat  and  cold,  retards  fire, 
and  withstands  strain  or  vibration. 

Made  entirely  of  selected  woods,  reduced  to  fibrous 
form  and  pressed  into  panels  of  uniform  thickness,  with 
handsome  pebbled  surface. 

We  furnish  all  convenient  sizes  for  every  pur- 
pose,  with  full  directions  for  application.  Can 
also  supply  small  quantities  for  making  many 
useful  and  decorative  household  articles. 


APPLY  TO 


DEAVER 
DOARD 
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S  i  1 1       I  ,  i 

Vallej 

Si      i I'-  

Sealed  Propo  a  i 
Storei  .i  nd  I  uie  i 
Theatres     


The    Exami  ner    comi       out    in    a    full 
page    editorial    for    a    clea  n    I  ov>  n.      By 
abolishment    3f    the 
i     rbary  Coast  and   the  vice  districts  of 
the  city  and  to  substitute  clean  amusi 
ments  therefor.        According  to   the  Ex- 
aminer   this    i-    easilj     done       All    you 
need   is   enlightened   public    opinion   and 
ntious      officials    of      government 
n      i  mi    are. 
The  greatest   dim.  ulty  ha     been  here- 
lat  the  newspapers  ha-v  e 
knocked      every    reform      excep 
thai    thej  '  i  laimi  da:     their    own.      Thus 
the   Examiner   when    ■;   couldn'l    control 
:    e    '4  i  '  fl    pros*  ■  ution    immedia  te 
gan    to    knock.      And    io    it    is    with    the 

w*hole     bum    i     of     Idei  s     of     publii 

Reforms  begun   by   the   news- 
■  ■:    San     Fran  Cisco    ha  ve    usually 

i  .  ii   i irima  rilj    for  I  he  public  good. 

orn  of  the  nen 
and  its  proprietor.  With  the 
ing  order  of  things  the  newspapers 
have  necessarily  had  to  change  their 
policy.  So  that  there  seems  to  be  a 
conscientious  effort  to  really 
champion      something      for    the      public 

g 1  How-    far    the    Examiner's    talk 

will  be  backed  by   its  efforts  remains  to 
be   seen. 


THE     MAN    WHO    CARES. 

The  way  to  make  a  success  of  any- 
job  is  to  care  whether  you  do  it  right 
or    not.      To    be    sure,    the    abilities    of 

nn- n  differ,  and   he   h  ho  has  i 

ability    can    do    more  and    larger    thingts 
than     he     who    ha       less    abilit  s .       But 

■  ->  <    •    mie   has    the    abilit:     to    d 

thing,    and    the    doing   of   anything   well 
constitutes    at    least    a     reasonable    de- 
gree  of   success.      The    man    who    makes 
is     the     man     who,     in     the 
1 1   is  his  to  do        re     w    ether  he 
il    right    or   wrong. 
T    •     principle    which    thus    applies    to 
to    learning 
things.      The   way    to   learn    things    is    to 
I    in    things.      He    who   goes 
lifi       inti    i  in     what      is 

going    On    ar I     him     will    acquire    a 

liber  1 1    edui  ation     ius  i    bj     keeping    his 

•■ 
thing    to    be    lea  rned    everywhere,    from 

ly,    and    from    ei  erj  I  hing.     The 

ted    a  ■  - 1  i '  ■  ■      know- 
no   .     wit      ni      effort       The    one 
who     i      mil     Inten    ted     acqui  res    very 
little    knowledge,    even    wi.cn    he    occa- 

1 1 1  ■    m  tkes   painful   effort    to   do   so, 

1  '       '        :quin        I.,    k  nowledge    a  t    all 
in    the    ordina  rj     incidental     cot 
life.      The    ma 

omethii  ii    from 

■■ii 

Hut     t  he      ame    mis    I     ride    to    hi 

"  "'I,   c\  ei  s    Ing    throu 

Pilled    with    '  ■  i  ■         1 1 1 1    butterflle 


>.     of    a    great    entomologist,    and 
never    learn    to    know    one    insect    from 
i.      A    person    of   great    and    con- 
centrated    interest     on     one     thing    will 
always    find    opportunity      to      Increase 
his  knowledge  of  that  thing.     A  person 
interested  generally  in  whatever 
is     i  ml    whatever  'happen'",    will    find   no 
environment    in    life    so    narrow    or    so 
i     that    he    cannot    get    out    of    it 
dailj     increase    of    knowledge    and    wis- 
dom. 

Sm  cess    in    life    depends    on    knowing 

and    doing.      The   way    to   know    is   to    be 

ted.      The    way    to    do    is    to   care. 

Tl  .     road    to    failure      is    indifference. — 

Fresno  Republican. 


COMPOSITION    FLOORS. 

In     1866,     Stanislas     Sorel,    a     French 
engineer,     patented      this1     composition 
n     this     country     and     about     the     same 
time    patented    the    cement    much    used 
bj    dentists,    which    is   of   a   nature   simi- 
lar  to  the   oxy-chloride  cement  of  mag- 
nesia,    hut     having    zinc     as     its     base. 
Tin      Sorel    stone,    as    it    was    formerly 
called,    has    found    a    large    use    in    Ger- 
and    elsewhere    in    Europe,    prin- 
ipally   for  laying  sanitary  floors,  eoun- 
countertops    and    for    steamship    decks. 
Its    slow    hardening    or    settling    is    a 
desirable    feature    of   this    material;    the 
il     reaction    taking    place    slowly 
through    a    period    of    say    24    hours,    is 
preferable    to    a    quick    set.      For 
iiisin  nee.    I    have    had    floors     that    set 
in    i    half  hour's   time.     I  have  also  had 
floors     in     which     the     chemical     action 
took    place    so    rapidly    as    to    produce 
extreme    heat,    sufficient     to    burn    one's 
hand. 

In     Europe    most    of    the     floors     are 

like    hardwood    floors,    when    in 

eesj       late,     later    on    finished     by 

polishing,     then     oiled     or    waxed;     this 

produces    a    very    beautiful    "Steinholz." 

floor.      I    am    acquainted    with    formulas 

ork    of   about    20    European    con- 

cerns,     having     visited     them     and     seen 

much     of     their     work.       They      attempt 

on     the    whole    much      more     elaborate 

work     than     Is      usually      done      by      the 

manufacturers     in     this     country,     since 

I  '     and     materials     are     more 

cheaply    obtained.       Very    artistic    mar- 

terrazzo     effects     are     obtained 

and    if   kept   oiled    or   waxed    such    floors 

\..i  i     and    look    well    indefinitely. 

I  e    laid    such     floors    in    banks    and 

ouses     in     this     territory      with 

in  |  ess,     due     to     the     fact      that 

janitors     properly      attended      to 

waxing       and       oiling. — Concrete 

■  ii     nt     Age. 


■  i'  cord  ii-   t..  :  ie  informa- 
ollected    by   the    forest    service,   is 

rlncipa  1    wood    expoi  ti  d    Ei I 

trj       [t  is   said    in     ■- 

mi    "i    "I ii  iil'in  I  uiers   for 

-,   cell  i  nc       i.i  in-     linn  |ce,   siile\  ■ 
finish,  ami  boat   work. 
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The  Measurement  and  Conservation  of  Underground  Water. 


H>   Charl 

!>:t4  I' 


[.  Lee,  Hydraulic  lOiiniuci 
oil   Bldg.,   Los    Vngeles. 


What    would    happen    to    I    ■       usiness 

man     w.h gula  i  r.      cred  ited     an  hhj  1 

earnings  with  a  portion  of  his  neces- 
sary working  capital?  With  equal 
certainty,  what  will  happen  to  the 
community  which  periistentlj  draws 
upon     resen  e     g  round     water     sutpply  v 

The     tn tstions     can     be    answered 

bj    I  he    one    «  ord     ba  tiki  i y,      In    the 

e  fin.,  ncial  i  ©sources  a  re  being 
squandered,  in  the  other  a  valuable 
natural  resource  Is  being  depleted  and 
i  ilalbility  de  i  roj  ed.  fet  many 
of  our  California  towns  and  cities  are 
unknowingly  facing  such  a  situation. 
With  rapidly  increasing  demands  for 
water  and  shortage  of  funds  for  new 
ipmenit,  the  natural  action  is  to 
sink  more  wells.  But  is  this  method 
always     wise    and    one    which    will    not 

ti   ti tstrous    sitiiat  ton    in    the 

future? 

Pasl  experience  show  thai  heavj 
pumping  or  unlimited  development  of 
a  rtesia  n     wate  dangerous        Watei 

levels  in  wells  have  lowered  so  greatlj 
e  cost  of  pumping  ha;  brought 
excessive  financial  burdens  upon  the 
community.  Such  a  resuli  involvi 
not  only  the  municipal  water  system 
but    the    surrounding    farming    interests 

ng    upon    1 1  e    sa  me    s ee    for 

irrigation.  The  community  i-  there- 
fore not  only  cutting  off  it.  water 
supply  Out  destroj  ing  the  indust  i  ii  - 
ipon  ei  :  .iice  depends. 

In       fact,       tl ver-development       of 

ground    water    supplj    is   suicidal. 

It     i-     otn  am.     i     , .     bi i     making 

■  ii  re    mi  rea    •     in    i licipa  i 

Id    be    definite 

Ige    of    the    extent    to    which    the 

local     g  in       be 

i      Is    lii  re    thai    greal 

has  laid   in   the  past.     To  most 

i I     ii  ie    said    of    the 

tbject       hi' 

[t  is 

i     opf  nui-t    in  iy    in- 

d'ulgn       h  Is       enthu;  i  i  -<  ic       imagination 

tint      oj      i '  e       ic  ssimist 

on      e e    i n su ffl - 

ciency    and    failure.      For    tl  e    man    who 

ii     pracl  iciii;,  ,     there 

ol    te   tins  the 
bj     go 
nd     trying     it     out.       This, 
until    very    reeentlj  :  een    the    sit- 

uation. 
The 

tring  few    yi 

11      '  iortance    ha  •. , 

I.. 

■i        I  9 ti  |    '  ' 

natural 

o   do    with 

began 

i  1903       the 

■   ■    '    -  of  aci  ura  ti 

Hi  ndi  n 
1  all,     a 

i      n     '    a  lit'., run 
'    '  e    Wide 

it.      ■'      .I 

extent    of    our    Impo 


supplies.      Later,    studies    made    by    the 

Citj     of    I. os    Angeles    in    co-operat 

witii  the  United  State-  Geo 
Survej  in  Owens  Valley,  still  further 
extended  our  knowledge.  These  in- 
vestigations took  up  more  in  detail 
the  movement  and  ultimate  outlet  of 
underground  water  and  cleared  up 
many  uncertainties.  Today,  with  the 
knowledge  thus  obtained,  there  are 
few  localities  where  it  is  not  possible, 
by  intelligent  study,  to  determine  the 
loca  t  ion,  source,  mot  emenl  i  nd  ulti- 
mate outlet  o'f  underground  water  and 
the  extent  to  which  development  should 
he  undertaken.  Hence  underground 
water  problems  are  no  longer  subjects 
of  opinion  or  speculation,  but  can  be 
solved   by   scientific   principle 

The  fact  upon  which  the  solution  of 
most  ground  water  problems  in  Cali- 
fornia depends  is  that  the  subterra- 
nean supplies  of  the  State  are  largely 
derived  from  "underground  storage 
'.  ,  r\"ii.-."  These  hike-  or  reservoirs 
are  the  void  space  .surrounding  the  par- 
ticles of  gravel  and  sand  filling  the 
water-tight  rock  basins  represented  by 
the  main-  valleys  scattered  through  the 
coast  hills  and  at  the  base  of  the  high- 
er interior  ranges.  The  water  hearing 
gravels  which  are  penetrated  by  wells 
in  these  valleys  are  usually  enclosed 
on  all  shies  by  the  relatively  inrper- 
vieii-  I  non-water  bearing  hill  for- 
mation, It)  some  cases  the  rim  of  the 
basin  has  been  buried  from  view,  while 
in  ether  cases  the  bat-in  is  so  large 
that    its    surface    is    many    miles    across. 

An  illustration  will  help  to  make  the 
underground  reservoir  and  its  behavior 
more  easily  understood.  Consider  a 
mail  rectangular  concrete  reservoir. 
such     as     i-     often     used     for    temporary 

01  e  of  irrigation  water.  If  the 
cutlet  gate  be  closed  the  reservoir  will 
till  and  finally  overflow.  If,  however, 
a  pump  be  instilled  .and  water  with- 
drawn from  the  filled  reservoir  at  the 
same    rate      -    received    the    surface   will 

remain   at    i istant    level.     If  another 

pump  of  equal  capacity  is  installed 
water  will  be  withdrawn  faster  than 
received     and     the     water     surface    will 

fall  until  it  is  below  the  suction  pi £ 

one  of  the  pumps.  Then  it  will  re- 
nin in     it     stint    level    again. 

\      inning    now    that    the    reservoir    is 

'  tially  tilled  with  gravel,  so  as  to  be 
Hush  with  the  top  of  the  wall  along 
two  id,-  hut  decreasing  in  depth  to- 
ward one  corner  Assume  the  supply 
stream  to  be  divided  into  several  small 
streams  which  arc  led  around  the  edges 

'      '   '      "  BI "  "ii  vol      is 

heel,  and  allowed  to  flow  out  onl  o  the 
gravel  ii  numerous  points.  This  wafer 
will  be  i  "'  he  i  bj  i  he  g  i'. i  vel  and 
after  lilliny  the  void  spaces  will  begin 
t,i  appeal  at  tin*  urf ice  where  the 
depth  of  gravel  I  leasl  \  time  !  ere 
an   out  let    in   the   reservoir   wall   so  tha  t 

Will  O      Wh  i'h       ifl      li"l       eii  pOI  'I  I  ed      1",       the 

ni  sun  shining  on  the  gravel  may 
escape.      This    i     the    situation    in    our 

!'■'.■  i  en  mi    resei  i  oir  -    while    in    their 

i 1 1     ''mi 

II     new    water    is    drawn       from       the 


'  ivel  by  one  of  the  ], limps  then  will 
be    a    readjust  menl 

The    overflow    will    stop    .and    the    water 
may    recede    so    far      thai      evap 
will    cease       Then    conditions    will    re- 
main permanent.     This   is   the  condition! 
a    a  ii       ii  inhc  g  round       ri  sen  oir      from 
which     the    draft     dec      nut    exceed    the! 
.safe    limit. 

If  now  the  other  pump  be  started  the 
water    level    will    drop    still    lower    until 
one    of    the    .suction     pipes    breaks    seal 
and  ceases   to   draw   water.      Then   with] 
only  one  pump  operating,  the  level  will 
remain    fixed    again       If   the   suction    be 
'gnu    lowered   into   the   water   the  level! 
can   he  still   further  reduced  and   event- I 
ually     the     reservoir    could     be    pumped 
dry.      This    is    the    situation    in    an    un- 
derground   reservoir    which      is      being 
over-pumped. 

Returning  to  practical  conditions, 
an  underground  reservoir  can  be  de- 
seriibed  a-  a  gri  it  water-tight  basin, 
usually  represented  by  a  valley,  which 
is  nihil  with  porous  alluvial  material. 
This   material   absorbs   a    portion   of   the 

'";  in  contact  with  its  surface  as 
precipitation  and  stream  flow  and 
transmits  it  to  the  lowest  level  where 
the  w  iter,  which  has  not  heen  inter- 
cepted by  wells,  finds  an  outlet  either 
into  a  surface  stream  or  into  the  air  by 
evaporation.  Water  pumped  from  the 
basin,  if  it  doe,-  not  return  again  by 
percolation,  decreases  the  flow  of  this 
stream  and  hi  ing-  about  the  shrinkage 
of  the  swamp  area.  In  actual  practice 
it  is  found  very  difficult  to  prevent  loss 
by  evaporation  from  the  cienaga  or 
swamp  area.  Hence  the  limit  to  the 
amount  of  water  which  can  he  devel- 
oped by  pumping  is  the  amount  of 
water  aJbsorbed  by  the  gravels  less  the 
unavoidable  ground  water  losses.  Thi- 
liniit  of  pumping  should  not  be  ex- 
ceeded if  the  reservoir  is  to  lie  held 
and  waiter  lex  els  kept  within  economic 
pumping   depths. 

The  ultmate  source  of  supply  of 
underground  reservoirs  i-  rainfall  upon 
the  surface  of  the  valley  and'  upon  the 
surrounding-  mountains  whose  drain- 
age is  tributary.  This  water  enters 
the  gravels  by  percolation  either  di- 
rect h  from  valley  rainfall  or  from 
sire, mi  tlow  and  irrigation  water.  The 
great  quantitj  of  water  which  stream 
channels  or  unlined  irrigation  ditches 
will  abt  orb  is  so  well  known  as  hardly 
to  need  comment.  In  passing,  how- 
ever, il  might  lie  Mated  that  measure- 
ments by  the  United  States  Geological 
S'urvey  on  a  number  of  Southern  Cali- 
fornia streams  indicate  losses  as  great 
as  1000  miners'  inches  to  every  mile  of 
channel, 

Tin-  water  thus  absorbed  -ink-  down- 
ward I"  I  he  general  water  plane  and 
then  moves  laterally  toward  the  lowest 
part    ni'    the    miir,     where    it    escapes 

rough  met  uriil  nut  bis.  Smne  of  the 
escaping  water  at. pens  in  .springs  and 
seepage  -  n  h  ich  gat  her  a  nd  .i.iin  to 
form   a    living   ,i   cum    ibiw  Ing    from    he 

drainage     outlet     of     Ihe     villi,   \  \     \crv 

.-in'  ill  I n  i   mi',    e  cape  .i     hi  Hew 

In    nio-t    cases    by    far   the    larger   part    is 

losi  'by  evaporation   item   the  moUtsoil 
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.Hid   vegetation  of  the  cienag  ramp 

«  b  [eh   always  exis  is   in   the  low  i        pa  rl 
.if  ;l   valley.     This   pn 
Hon  is  so  difficult  of  detei  tion 
it    sound    that    it    is   hard    to    realize   its 
Importance.     Yet  in  many  of  the  under- 
ground  reservoirs   of   Southern 
nia    more    than    75    per    cenl    ol  un- 

used supply  is  lost   i'  i  from 

soil    and    plant    sur faci  in 

Central    California,    the    loss     is     seldom 
i  n    ."i"    per    rent.      The    ra  ol 

<\  iporation  from  some  types  of  water- 
ln\  ing  i  egeta  tion  ■  ci  eds  tha  i  from 
tlie    same   area    of    open    b  ai  e 

From    moist    soil    the    rale    is    ne  as 

grea  I    a-    fi  om    w«  ter. 

tion  from  water  varies  from  four  to 
six    feet    in    depth    per    year    in  ous 

parts  of  the  State,  it  is  obvious  that 
enomous  losses  must  occur  by  this 
process. 

The  determination  of  the  amount  of 
water  which  can  t.e  isafely  pumped 
from  a  basin  is  a  problem  requiring 
specialized  experience  and1  te 
training-  as  well  as  judgment.  It  in- 
volves first  a  careful  study  of  the 
geology  of  the  containing  basin  as  well 
as  of  the  material  which  (Ills  it.  Then 
the  sources  of  ground  water  supply 
must  he  ascertained  ami  methods  de- 
vised for  their  measurement.  Also  the 
ground  water  outlets  must  be  h  ter- 
mini-.1  and'  their  measurement  planned. 
Finally  a  study  of  the  existing  wells 
in  tlie  ha.  in  must  lie  made.  Even  with 
all   the   necessary   data   at   hand  ful 

study  and  broad  experience  and  judg- 
ment are  necessary  t..  correctly  in- 
terpret  the   results. 

The     better     understanding      of      tlie 
principles  governing  ground    water  has 
led    to    methods    of    conserving    and    in- 
creasing   thee    supplies.       T    . 
edge    that    seepage    from    stream    chan- 
nels   is    a    source    of    supply    sug 
the     po-slbjility     of     artificially     stimu- 
lation   of    absorption    from    tin-    wasted 
winter     Hoods.       This,    idea     has 
wide  application   through   South. 
ifornia    and    its    practicability    is    being 
i strated     in    a    number    of    locali- 
ties        Tlie       California 
Commission    recognizing     I    i 
importance    of    such    work  ... 

a      thorough      scientific 
made   of   the   subject       T   i     -  ons 

drawn    from    these    studies    a:  '- 

ated   in   the   1912   report  of  the   commis- 
sion     strongly      recommended 
ground   stui  age  as  a   metho 
vation. 

The    principles     involved    are 
similar  to  tie  storage  of  floo  in 

surface    reservoirs.       The    voids     in    the 
gi  a  vel     filled     basin   are 
r  ..... 

ing    d I    «  aters   upon   thi  "  '  - 

fare.        The     si...  I  wn 

when    in-.  . i.-.l     by    meal  or 

How. 
There  are  greal     idvanl  ■-  or 

nf  su b t erranea i 

is    very     large    and     need  to 

make  T  .. 

nf   annu  up    so 

6  water  s1 "  - 

rs.     Further- 
more   the    evaporation      v. 
from   t  be  enl  ire  su-rfai  e 

iir     is    limited    to    a     -  er       small 
area   in   the   underground 

Then,    are    -  i-    ■ 
for    getting  of 

flOOd    Water       Th .     th- 

od  and   that   which   has 
San    Bernardino    Valley    foi 
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ol  years  is  locallj  known  as  "water 
spreading."  This  consists  of  divert- 
ing  tlie    flood    aters    from    the    c 

of  .s.i  ii!.i  Aii. i  Rivei  aftei  •  i  ..  aves  its 
canyon  and  distributing  it  over  the 
u  mi  t  nil  -s  grai  el  lands  adjacenl  to  the 
stream  in  such  a  manner  that  it  is  ab- 
.  pidly  as  pos  ible.  The 
anient  ha.s  set  aside  pub- 
lic land  for  this  w-ork  and  the  inter- 
ested   b  ater   companies   have  pu 

■al  area  from  private  owner- 
The  water  is  diverted  from  the 
stream,  carried  in  contour  ditches  to 
e  land,  I  lere  distributed  into  smaller 
and  finally  allowed  to 
out  over  the  surface  and  sink  into  the 
ground.  Tlie  he.-t  spreading  ground 
has  a  gentle  slope  and  an  unbroken 
-in  i.i.i-  of  fine  was!  material  composed 
of  -  ...I  .in.)  -i  i  \  el.  This  work  is  ac- 
complishing the  annual  storage  of  a 
volume  of  water  equivalent  to  a  supply 
..f  about  nine  million  gallons  per  day 
ii  a  ...si  of  le  than  one-tenth  of  a 
cent  per  1000  gallons.  The  water  for- 
ini  i  l\      i  n:  i. ii    i    ,  ed       from       the 

basin   and   wasted    into   the   ocean.      An- 
other   method,     which     is    in    use    for    a 
sin   in   J.>  ili-  i  !rei  k  Ca  nyon  near 
San  Bernardino,  is  to  sink  shafts  in  the 
gravels    into    which     flood    water    If    di- 
verted.      This     is     an     efficient     method 
here  the  area  of  good   spread  ing  ground 
Still    another    way    is    to    di- 
e    water    into   hasins,   allowing  it 
i ..  overflow    1 1  nut   one  into  a  nother.  This 
also   ha  -    special   advantages. 

There    i-     no    doubt     that    a    properly 
opera!  ed    svstem    for    in- 
.!    liood  waters 
will    accomplish       increased      replenish- 
ment   of   water   at   a    reasonable 
many   of  our   underground   reservoirs. 

The     possibility     of     increasing       the 
artificial     withdraws     from     an     under- 

i 
I  on    h.     .  s    Is     lIso    being   demonstrated 
in    many    of   t'lie   California    basins.    Dur- 
um   tl  .-  last  ten  year-   t'ne  area  of  moist 
been    permanently    reduced    in 
i    of   in- 
.  i  ound    water. 

1     coi    esponding     

ulted.      This      has      uccom- 
pl'ished   conservation    equally   as   bene.fi- 

cial   a--    the    storage    of    .1 1    water,   for 

- 
into    the    atmosphere,    it    is    now    being 
pumpe  i    and     used     for    beneficial    pur- 
poses,      There    are    many    basin-    where 
.  i    det  eiopment   of  watei 

made  bj    dei  ■  <  a  i  ion   losses 

Not     only     is     it     possible     in     d< 

reducing     e  v 

but  also  -  ttnd.     Evap- 

oration    losses     from     ground     water    III'- 

i.     .    ght    feel    ]..■].. ... 

I'..  op  .    .        .      01 

...  i    i  .    ....  1 1 ,      level     ieyoni 

■    .        i  .i                   results  in 

•     -i    tinagi     .a    .  .     .    ..-!  i.d.      As  a  re- 
, 

.      and     hind. 
There  are  grea 
iiu-i!   water  suppli  e  proi- 

'    '      i .       •    -  i    i  1 1 1 1 .  .  1 1 

Much    of    the    lower 

- 1  ie\  .-   will  i ome  "'it '  i 

...  

hmd.      T trouble 

.ii lied  by 

ter  produced 
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fie,-    from    impurity   and    should   be   de- 

for    municipal      supply.       With 

power    such    projects    should    be 

j      feasible. 

er   way   in   which   ground 
can   be   conserved   in   basins,   which   are 
i-    by    rapping    flowing    wells 
Ol    m  use.      Water  under  pressure 
ig    recklessly    dissipated    in    many 
of     the     State     notwithstanding 
on    the    statute   hook-    prohibiting 
Lste.     The  capping  of  wells  can 
easily  and  cheaply  and  there  is 
ui  why  public  sentiment  in  each 
community     should    not     favor    the    en- 
forcement   of    the    law. 

ne    many    municipal    water  de- 
limits     depending       upon      ground 
source-      which       would      benefit 
greatly   by   having  accurate   knowledge 
of    the      underground      reservoir      from 
their  supply  is  obtained.  In  some 
hi    adequate    supply    is    being    im- 
g*    excessive    draft    by    de- 
tents   not    under    control    of    the 
community.      in    other    cases    the    de- 
nt     is      following     a     policy     of 
ground    water    development      that,      al- 
apparently    cheap    in    first    cost, 
will     lead     ultima  telj      to     unnecessary 
large    expense      and       possibly      water 
famine.       In    still    other    cases    the    de- 
nt   is   involving  not   only   munici- 
pality  but  the  local  industries  and  sur- 
rounding country   in  a  dangerous  situa- 
tion.    There   is  just  as  much   reason  for 
having   knowledge   of   the   safe  yield   of 
an    underground    reservoir    as    there    is 
of   a    surface    reservoir.      Xo   city    would 
ike     a     surface     storage     project 
i    first    making   careful    engineer- 
ing   investigations     of    the    dependable 
water    supply.      There    is   a    definite   en- 
gine ring     knowledge    required     in     the 
use  of  an  underground,  reservoir.     With 
lata     available    the       municipality 
water   supply     is     subterranean 
nly    act    upon    the    basis    of   accu- 
rate   knowledge. — Reprinted    from     Pa- 
cific   Municipalities. 


VDVERTISING      MEASURED      11V 
TF.I.I.IGENT    EFFORT 


By  Jaines   A.  Wood. 


I-.\  eryluiiiy    who   i-s  any   kind   of   busi- 
iii    advertiser.      The    mere    fact 
t       eing    in    business    forces    some    kind 
ol    advertising.      It    may    not    be    news- 
or  magazine  advertising;  tlie  bill- 
in  ids    or    the    street    cars    may    nol     be 
face      there     may    be    no    evi- 
ol    "i-    '"    i    i-  sort  of  advertising 
_•  mi  .ill--    .  lasse  I    as    legitimate. 
hui    there   is   advertising  in   some  form 
i       ol    t  in-   proprietor   i-   up   over 

"ii. somel  h  ing    or   other    will 

■     i    .nil    window,   and   there   may 

fevi    boxes  of  apples  ami   a   barrel 

'  nut.  -   on   i  in-  sidewalk  outside; 

i\  .  ii    i.o    some!  hing    lo    show    that 

mi    is    in    business,    and    anything 

.'.  in   show  a  man  to  be  in  ou 

I  Vert  ising. 

modern    methods    of    advertising 
ntended    to    reach    far    beyond    the 
if    establishing    thi     fad 

-      They  are  Intended 

.    '    .-    his     tin      -  ike    bis 

ol    business    popular,    to    ei 
i  er   he   maj 
Thes       .ii-    of    competil  ion     no 

u        lill      1  n. 

.-    fad    I...    l  lie  man   who  adver- 

II        in       1 1  ]  i  - 1  .  i  - 1 1  a  1  i  ■       Mi'        will         do 

e    ma] 


along    w  ilii    niiK    his    sign    and 
.    or    the    man     who 
advertising    in     a 
(I  i  i  enl    way. 

Vnluc   of   C uodity. 

Na-turallj     the    first    thing    in    adver- 
to  at    is 

g     effoi  t     and    ex- 
penditure,   something     that     the    people 
■    i  hat 
-    .  1 1 1 1 .  i ,  :  n  ■     :  1 1      .  i :  i .  i  .  and      p  r I ce ; 

something    that     the      people      will      be 
ret    it.      There 
relia  ble    manufac- 
turer turns  out,  nothing  that  an  honest 
man     carries     in     si  01  k     that 
cannot    be    made    to    mi  el    i    esi     -  imple 

:    that    all    kinds   of 
are     in     store     for     illegitimate 

Phey    raaj      i pros- 

...    in   .,   i  ime,  h  a  i   there  ca  nnot   be  any 

.1;  ■>  one     whose 

advertising   i-    raise   or   misleading.   The 

man    (via.   advertises   something  he   can 

■  i.  it.    wlai    gets    people    into    his 

■     i'ir  iness   in.    ■         tenses 

ami    trie  '  i    | 

i    «    ..       lis    something  that   fa  lis  below 
for    it     in     his    ad- 
vertising, is  bound  to  .Mine  to  grief.     It 

e   time-    1  :■  a  I    the  Ad 

and    a   soci  1 1  ions,    backed    up      by 

getting 

after     such     men     in     all     parts     of     the 

r  no    "a    e    for    them 

i      '  mest    adver- 

liing. 

The     g  I'H     sloga  a     of     the       business 

(vol  Id    today    is,    "It    pa ;  s    to   advertise." 

ce  -s  i  lily  true. 

li     ma  j     |i;n     to    advertise    and  maj 

mei      '     idvertise 

others.      A      l.ogai 

i .  1 1 1     I  .  e     1 1 1 i  S-  — 

in  ide   to   p'  iv."  The 
man    wan    has    something    to 
mething    which     lie    can    deliver 
invariably 
Iverl     e,     pro- 
he    uses 
.  ei  tising 
i  l\  ill  ising    is 
I    a  in    not    spi  a  king  now 
.     bunko 
nts    to    unload    something 

need 

'    I    when 
i    ..  i         .        .    ■      a       the 

...        H  a  lit.-        tO 

Iverl  ising, 

.i    at 

.   ,        in      a  .  1  - 

I  it    while 

i  •  rtlsing 

i  ■ 

i  remet  d 



cei  ia  i ill \ 

i . 

■ 

..a    that 

.        .    .  : 

1 

ItO  i  lui 

e   nl  ie   ad 

i 

not  no      sable   In    the 

nd    I  i       ned 

allei 
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communities.  In  the  larger  cities  ad- 
vertising is  more  highly  specialized, 
men  a  i  e  making  more  of  ■■• 
study  of  it  for  tin-in  elve  o  ari 
handling    it     to    a  n     Inci  eased       i     tenl 

i '.  roug  ii    hi     under    the   ad I    o 

«  i"      a  i  e  made  a   studj     if  it. 

The  Choice  of  Copy. 

Bui    in    the   s  m  ai 1 ei    cities   ana 
how    many    men   are   contributing   to   the 
support    of    local    advertising    medium 
with  little  showing  oi 
own     interests?       How     often    one    sees 

SUCh     a  li     a. I    as    ".loll  n    .Iiilles.    Staple    a  ml 

l''a  ncj    i  li  oceries,"    and    t  he   ad'di  • 

"i  In     to    Smith     for     Vmu     I  n\     •  I I   ." 

Now  Jones  and   Smith   gel    result      I 

that  sorl  of  advertising,  no  doubt  of 
it.       They     get     something      for       their 

ii ej .     but      i  hej      don'l      get     all     that 

In;,  ought  to  get.  Such  simple  state- 
ments keep  their  names  In-fore  the 
peopli  but  it  is  only  a  Utile  while 
until     the     people    quit     looking    at    the 

places   where   l!  eir    na appear;    they 

have  to  I  interest.  How  much  better 
results  could  be  obtained  by  using 
the  s- a  me  pace  and  saj  ing  some!  hing 
in  it  from  time  to  time  thai  would 
k.ep  up  popular  interest.  It  would 
not  cost  Jones  or  Smith  a  cent  more 
than  they  spend  for  the  mere  an- 
nouncement of  their  names,  but  ii 
would    iniiaini'     get    them    mon     busl 

lie    s. 

The  .  ases  of  Jones  and  Smith  are 
perhaps  extreme,  although  tin 
very  numerous,  but  a  great  deal  of 
advertising  and  much  of  it  in  the  big 
cities,  shows  a  similar  lack  of  intelli- 
gent interest  in  preparing  matter  to 
occupy  -  pace  that  is  under  contrai  t 
and  must  be  paid  for.  It  is  in  this 
ii  i  that  much  monej  -penl  in  ad- 
vertising   is    unproductive    of    results. 

Judicious    Advertising;. 

That  judicious  advertising  of  sal- 
|  Ie  article  ,  things  of  real  merit,  will 
gel  results  i  bej  ond  question.  But 
in!  -  mi  -  advert  ising  is  not  a  [ways  the 
rule.  There  is  a  reason  and  it  is  not 
hard  to  find'.  Modern  advertising,  the 
application  of  accumulated  experience 
and  practical  knowledge,  is  a  business 
of    it   elf — just    as    much    a    business    as 

i     g ai    business   or    the    drj    good.8 

busine  s.  The  average  lawyer  is  not 
equipped  for  merchandising;  neither 
is  a  doctor  or  a  dentist.  Then  why 
should   it   be  expected   that   the  average 

i      lacking     in     knowledge    and 

i     pet   enee     in     advertising,    will     make 

a     -n     e        of    an    advertising    campaign 

:     i .     oi  '  i     ca  1 1    I'm     i  he    expenditure   of 

poi  t  ion    "1"    his    receipts.      If  he 

i    this   k  nowledge  a  nd  experience, 

■  nl    i      imt     willing    to    entrust    his    ad- 
Vi     tising    work    to    those    who    have,    he 
tve   monej    by  keeping  out   of  ad- 
vertising    on     a  a  \     sea  In 

inin   knows    when   he   is 
elllng    flour  ai   a    loss;   he  know 
'     hi  '  I-  e      a    profit    on    a    nan    of    coffee. 
He    si i.i     be     inn     in    determine    al- 
ii    not       quite      as      accurately, 

ho    i  "    "i     i , ., ing    i , 

t;  e    use    of    advert  Ising     sipace       There 
in.    great     m     t  erj     a  bout     judicious 

mplj     for    g i 

he    kind    of    sent  e    t  ha  i 

■    in  ed    '     ot  her    branch    oi 

i    bus  in  i        ...      ii 

VII      I.  ii     nn  nun      mi,     I      disml  I  I  "In 

the mi      a  n  j     1 1 1 '  ■ .  i    ii"",     ma  5     have 

■     i    ■■    :n   advertising  or 
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Hi  1 1    tin  j    ,  a  n    'In   as    well 

do      with      it.      I 
That    Is  i      has      heen     I 

ovi ,     nonsensi     In   thi  i       ,,t 

many   thou  a  ndi    ol     id 

i    i  of    benefit    in    ad- 

thal     i  - ,  i     pas    heen    so* 

often    •' ..       to    leave      no 

1    >m  for  d i    "'    qui     i  nm   in  the  mind  , 

i  in     intelligent    busine        m  i  n. 

The    Choice   of    Medium*, 

I  io    nol     let     .  "in    'ii     i.n    talk.-.i    Into 

i  ng    i '".     i reason    than 

-pace   to 

sell.      If   you    have    something   that    you 

want     to    sell     and     thai     you    know     is 

de,    consider    carefully    the    class 

of   i pie   most   desirable   to   reach,  and 

- ■    the    .'nl\  e;  1 1      '  or    me- 

diums   which    you    are    satisfied    will    put 
your    advertising    before    that    cla 
people. 

I .  i  ma       .,   ...  i      ing 

than  small,   but   do   not   buy  large  .space 

if    it    is    going    to    consume    all    possible 

From    th<     sale    of    the    things    to 

be    advertised      But    keep    this    in    mind: 

1 1    ma  j    s -,  i ."   .  ssa  i  y    to   u-e 

in  all  i  tie  profit!  in  . i i \  i-rti-ing  for  a 
time  in  order  o  ■  our  place 
nl"  business  or  your  article.  With  that 
nee  established  keep  our  advertis- 
St    to    i   point  where  is  must  show 

i'o    not     ht     5 advertising      get 

stale.       Change     your     copy     often.       In 

I.,       i     i    generation    people   peruse 

newspaper-    ami    magazines    or   the   new 

thing:  ,   not    for   the   old.      In   a  campaign 

constantly    I sting   for   the   sale  of  one 

thing   it    pays    to    tell    your    story    in      a 
ifferen!    was    just    a-   often   as  you  can. 

Maximum    Results    Required. 

Advertising     is    too    expensive    to    ad- 
mit  of  -any    thing  but    maximum  results. 
.Make    your    advertising     attractive    for 
the   same   reason    i    at   you   change   your 
story    often.      It    pays.      Newspaper   and 
magazine    readers    look    at    the    attrac- 
ings     in     the     publications     they 
read,       It    cost     no    more    to    run    a    good 
looking   ad    than    it    does    to    run   a   poor 
i      common    one.      Make   your   advertis- 
ing   a      distinctive    as    possible,    and    in 
i    is   the   possibilities    are   without   limit. 
Tell    tie    truth    and    deliver    the   goods 
"werti-i    1       Not    long   ago    the    man- 
ager -of     a     big     department     -tore     in 
Portland     told     me     he     had     discharged 
his     advertising     man     becaure    he    had 
a    ,     iiseil    a    sale   of   men's   silk   hose   at 
2    rents    a     pair.       Tile    hose    were    only 
larl      ilk    and    part    cotton.      There    was 
g   ,   it    deal    of    hi   sati    faction    among 
intending     cu    i  »m e r s      bro ugh t     to     th e 
store    bj     the    ad.      "Twenty    years'    ex- 
.i   n.n ■!•."    said       this       m  mager.      "has 
ii       t    me    thai    i  hat    sort    of   adv  ert  is- 
i        dpi  i      -tore     In      mure     harm     till  n 

i I 

And  now.  in  nl"  ing,  let  me  urge 
5  on  not  to  "take  a  flyer"  at  adv  erl  is- 
ing in  i  to  see  it  it  will  pay.  You 
ca  mm:  set  the  results  of  a  ''flyer"  up 
against  tiic  accumulated  experience  of 
i  ■  age.  Steady  advertising,  judicious 
advert)  ing,  the  right  ki  nd  of  adver- 
i  Ising  will  pa-  i '  in  i  i  ush  into  a.l- 
\ ,  rt  i1  ing  unle  s  -  ou  a  i  e  re  idj  I  lut 
.  n.n  j  mi  a  re   in  don't    drop  out   becau  e 

li      nil  S  i  I  n        i,,,t         ins!  a  ill. nm, on 

Stick    iii    it.      Use    i  mi i,  .      i      can 

fully    in    advertising    a       in    making    or 

n    Ing     J  "in     goo, |.        Advertising     has 

won     I'm     Others    ami     will     win     I'm      j  oil 
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Firms  desiring  news  on  special  classes  of  buildings,  such  as  Banks, 
Churches,  Schools,  Hotels,  etc.,  will  And  such  Items  all  classified  and 
grouped  under  proper  headings,  commencing  on  this  page.  These  snmr 
Items  are  again  repeated  under  "LPCALTIES"  In  the  last  part  of  »ur  new* 
department. 


APARTMENT  HOUSES. 


SAN"    FRANCISCO   -Apartment        .use. 
and    base,    fi  Ar- 

chitect, -  i!.    Plielan    : 

F.      owner.   .lames    Ward.      T    e      j tiding 
will  be  erected    o  01    the 

east  side  of  T 

and     will     contain     six     modern        iree- 
room    suites.      Interior   finish    will      e   of 

Im  and  blue  gum.  H 
floors  will  be  u'-ed  in  the  p 
Booms.      There   will      ■  All 

suites    will    have    wall    beds    an 
bath    rooms.      A   hot    water   systei      will 
;.e     installed.       Exterior     of     I    ■  use 

will  be  covered  wth  shiplap  and  rustic. 
enei  fill  be  Plans 

are    complete   -and      figures      are      1  eing 
taken. 

SAN    FRANCISCO — Apartment         use. 
4   story   and   base,  brick  and   ste 

O.    Clausen.    P.  elan 
BIdg..   S.    F.      Owner.   M.    S.    Show.      This 
building    will    be    erected    or    t    e    north 
side   of    Bush    street    between    Hyde   and 
Larkin    streets,    covering   an  area    of   68 
feet   9   inches  by   137 'i    feet.     Plan.?  pro- 
vide for  a  total  of  45   suites  of  two  and 
^hree    rooms.      The    design      is 
Georgian    style    and    the    main    • 
',1    also  be   finishe 
same    period.      Interior    trim    wil 
pine,  elm  and  blue  gum.     There  will  be 
steam    heat,   elevator  service,   a 
cleaning    system    and    ho: 
All   :uites   will  have   wall   beds  and  pri- 
vate bath  room1.     Bath  rooms  will  have 
composition    floors    and    till 
Exterior    of   the    building    will    be    faced 
with    red    pressed    brick    trimme  1    with 
limestone.      Plans    are    now    being   pre- 
pared and  when  complete  the  work  will 
be  done  by  Day   Labor.      Mr.    B 
purchase   all    materials. 
SAX    FRANCISCO — Apartment    i.juse. 
3    story    and    ba  e.    frame, 
chiteet 

F.        Owner's       name      -withheld.      This 
building  wil!   be   ere.  ted    in    I  te    Mission 
District,   and   has   been   designe 
tain    twelve     suites    of    t  ■ 
rooms.      Interior    finish    will    be    of    pine 
throughout.    Some    hardwood    doors  will 
be  u  ed.     There   will  be  stc 
a  hot   water  plant.      All   suites 
wall    bed-    and     p:  i 
Tile    wainscot    will    be   used    in 
rooms.       Exterior    of    the 

rustic     and 
Preliminary    plans    oi 
pared. 

UEXO.     NEVADA— Apartment 

-■ 

tted.      Arch  it.-         ■  ;  ■'.     Hols- 

wortl  .     :•"     Mill    street,     I: 

a  larg, 
improvi 
ing    70 

_•    I    f..r   sT   suites  of  I  ' 
four    room  .      Interior    finis 
pine  and    hardwoods.      II 
will    b e    used    in    thi 

service,   a    vacuum   cle-anii 

.     ter    supply.      All    suites    will    be 
equippe  1   wit:     «  all   beds 
private    bath 
building     will     be     faced     wit!. 


is    now    raising    funds    f 
st  ruction. 

FRESNO,    FRESN<  I  CO      CA] 
ment    hi 

i 

- 
Owner,  I  i  oft.       The 

will    be    erected    on     Blacks 
near    Belmont,    and    has    been    designed 
to    contain    four    suites    of    four    rooms 
and    bath  each.    Interior  finish  will 
pine    and     redwood.       Bath     rooms    v.  ill 
have    cement    floors    and    tile    wa 
Plans  provide  for  steam  heat  and 
water    system.      Exterior    of    the    build- 
ing   will    lie    faced  brick. 
All    suites    will   have   private    baths   and 
wall   beds.      Plans  are  complete  and   fig- 
ures  are   being   taken. 


-BRIDGES- 


ACBURN.     WASH. — Ham.       :■-.■ 
concrete  and    -  Engineer, 

County   Engineer  Denton,   Seattle.  Own- 
ers,    King     and     Pi'  5        T    e 
final    decision    of    the    joint    comn 
from    King    and    Pierce    Counties 

ount  to  be  borne  by  each  of  the 
counties     in     tie     improvement 
Stuck     River     was      is     follows:       King 
County.  60  per  cent  and    Pierce   C 
10    per    cent.      Ti.e    first    cot 
let    will    be    for   the   const:,, 

mentioned    dam.      Pl-ans   an 
prepared.      The    entire    work    de- 
cided   upon    will    cost    in    the    ne  - 
i.ood    of    $1,501 

Contracts  Awarded. 

NHSIKA.     WASH— Bridge,     steel     ami 

man    *    McCloy,    Mutual    Life    Bli 

attle.   Owner-.    Washington    Stat 

way    Commission.    Contractors.    Humley 

lV     Henry,     Hoquiam,     Wash. 

price      $2 


-CHURCHES— 


PASADENA,       LOS       ANGELES 
CAL— Church    addition.    1    story,    frame 
and  concrete.     Cost   not   stated, 
tect,  Norman   F.    Marsh,   Broadw 
tral     BIdg..     L.     A.       Owners,       Tremont 
Congregation.      The      building 
will    form    the  auditorium    portion    of   a 
- 
ena.      Plans    for   a    building 

•  a    prepared.      Interior    fin- 
is:!   will    be   of   pine    throug 
e   us  'i 

i     e    audi- 

building    will    be    covered    with 

Plans 
■    anil    ready   for   tit; 

court  Houses. 


Contract!!    \warded. 

HANI'i   l:i '     KINGS   CO         \;. 
11    us,-    i  i  lit  inn.  2  story  and  base,  brick. 


FLATS. 


SAN    FRAN 

base.  frame,  $12,500. 


story   and 

I 
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: 
I".         Owner's      name       withheld.       The 
g,  whi 
rtment     Hat    structure,     will    be 

mi    tile    north    side    of    Wa-hing- 

.  •        \  •  -  .  ering 

:    ^    feet.      Interior  has 

[■ranged    to    contain    six    flats    of 

:  ee   to   five   ro 

.  nisb    will    lie    of    pine    with    elm 

in    the    living   and    dining   rooms 

-    will 

There  will  be  open  fire  placets 

e     mantels.       All     Hats     will     be 

v,    •        n  ii     -,       Main    en- 

a  :   will   be  finis    ed   ir   ;    e  Em- 

;he    building 

will     be    covered    with     cement     plaster 

tificial     stone.       Plans 

.  :res. 

SAN      FRANCISCO— Fiats,      _      story 

^e.    frame.    S  i 

.  en,  Phelao  BIdg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  iBroderiCk  .-tree:  and  has 
been   designe,  1 

owner   occupying    the    upper   flat. 
flat   will 

Interior     finish     will     be    of    pine,     blue 
gum    and    elm.       Hardwood     floors    will 
1    in    the    principal 
and   kitchen   will   have   tile   wain- 
A    large    open    fire    olaee   will   be 
Man- 
water 
'.>.  .  I : 
Idii  _  ered    with    ce- 

hister   on   meta 

•.lied. 

SAN       FRAN 

and   ba:e.    frame.    $11 
E.    Evans.    2367      M 

Owners,    Mary    and    Edward    Fox.      T..c 
1    on    the    west 
avenue    near   Clement,    cov- 
t-  build- 
ing   has    been    arranged    to    contain    six 
:    four  and   five    rooms   each.      In- 
Bni--.ii    will    he   of   pine    and    red- 
with     some    elm     panels.       Hard- 
Moors    will    also    be    used.      There 
will    be    open    fire    places    and    bi 

mtels.    Fiberstone    floors   and    tile 
o t    will    be 
Entrance    <.  -  11      have 

floors.      Exterior    of    the 

e    covered    with   cement   plas- 
metal    lath     and    rustic.       Plans 
•  mplete    and    the    work    wi 

!  la        i.  i    or.       All    material    i- 
-ed. 
SAN       FRAN       - 
.  .      - 

sen,  - 

svitl     eld.      The    building 
on    Union      tree!    aear    I 
and     will     contain 
flats  of 

■    oc    •  lie  :  ■    ■  ..  ner.   [n- 

tinish 

ii    panels.      1 1  irs    m  ill 

■ 
e  ia-tre  open 

mantel     in     ■  livia,;- 

•   :    tile       fains 
heaters    will 

- 
eraei  I 

eing 

!.       ' 

J.   R 

- 

g      CI 

': 

:■»   conta  in    :  ,  of   three 
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and     i i Interior    finish     will 

be  of  pine  with  some  el a  nel        Ba1  h 

rooms  u  ill  have  i  i  menl  floors  and  tile 
ot.  There  will  I"'  open  lire 
Hre  places  and  tile  mantc  i  -  Exterior 
ot  the  building  will  be  covered  with 
shiplap    and    cement    plaster    on    metal 

lath       Plans    an    c ite   and    now  out 

for   figures. 

SAX  FRANCISCO  Flats,  2  story 
and  base,  frame,  $5,000.  Architect,  C. 
O.  Clausen,  Phelan  Bldg.,  S.  F.  Own- 
er's name  withheld.  This  building  will 
be  erected  in  the  Mission  District  for 
the  same  owner  who  is  now  construct- 
ing a  three--tory  frame  apartment 
house  from  plans  by  Mr.  Clausen.  The 
building  will  contain  two  fiats  of  four 
and  five  rooms.  Interior  finish  will  be 
of  pine  and  redwood.  Tile  wain  col 
will  be  used  in  the  bath  rooms  and 
kitchens.  There  will  be  open  fire 
places  and  tile  mantels.  Exterior  of 
the  house  will  be  covered  with  istotp- 
lap  and  rustic.  Plans  are  now  being 
prepared 

SACRAMENTO,  CAL. — Flats,  3  story 
and  base,  frame,  $10,500.  Architect's 
name  not  given.  Owner.  A.  W.  Nor- 
ris,  409  21st  stnet.  Sacramento.  The 
building  will  be  erected  on  21st  street 
and  has  been  designed  to  contain  a 
number  of  three,  four  and  five  room 
flats.  Interior  will  be  finished  in  pine, 
redwood  and  elm.  Some  hardwood 
floors  will  be  used.  There  will  be  open 
fire  places  and  brick  and  tile  mantels. 
Automatic  water  heaters  will  be  in- 
stalled. Tile  wainscot  and  cement 
floors  will  be  used  in  the  bath  rooms. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 


GARAGES. 

SAX  FRANCISCO— Garage,  1  story 
and  base,  brick,  $7,500.  Architect, 
Charles  J.  I.  Devlin,  'Pacific  Bldg.,  S.  F. 
Owner,  William  Rayhill.  The  build- 
ing will  be  erected  on  the  south  side 
of  Haight  street  west  of  Steiner,  cov- 
ering an  area  of  31x134  feet.  Construc- 
tion will  be  made  as  near  fireproof  as 
possible.  Interior  partitions  will  be 
of  metal  lath  and  plaster.  Steel  roof 
trusses  will  be  used.  A  cement  floor  is 
specified.  Exterior  of  the  'building  will 
be  faced  with  tapestry  brick.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor  under  the  direction 
of    the    architect. 

OAKLAND,    CAL. — Garage    and    sales 

1    story    and    base,    brick.      Cost 

not    stated.      Architects,    Rousseau      & 

ilonadnock       Bldg.,      S.      F. 

held.      The   building 

■ii  ner   of  Brook 

and     Broadway,    eovereing    a    consider- 

;nul       walls 

ivy    enoug'h    to 

I    additional       ■     ■  Front  poi 

,,i  mlsolne- 

■     pine,   nardw I    anti    til< 

i      Rear 

puri    will    conta  in  ping     room 

i    ere    will   be  metal 

Window   sash    and    frames.      Exterior   of 

illding  will  be  faced  with  pressed 

brick.      Plans    are    m>  ,\    out    for     Hg  in  ■ 

S.\X      II:  1      story 

eon   true tlon,    $  35,  - 

n    r.i  I.-  .    Clunie 

Bldg:.,    S.    F.      Owner's    name    withheld. 

ml.     in       been     mentioned    here 

before    when    the    architects    were    first 
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commissioned    to    prepare      the      plans. 

The    building     will     be    erected 

i  orner   o'l    Ith   and    Bi  ,   and 

will    coyer    an    area     of    20, sq 

feet.      Cum   1 1  uctior     w  111 

throughout     with      a      completi         teel 

Cn i,    steel    roof    trusses     and     m    tal 

lath     mil    plaster      interior      partitions. 

Fl ■    will    be    of   concrete.      The    from 

purl  urn    of    the    building     ■■ 
pied  as  an  .office  and  will   be   finished   in 
pine.      iBesides    the    storagi  i     ■ 

will  'be  a  completely   equipped    ma 
shop.     Exterior  of  the   building  will  be 
faced     with     pies  ed     brick     and     terra 
cotta.      Plans    are    complete    and     bid 
will    be   called   for   shortly. 

SAX  FRANOSCi  i  Gai  igi  I  story 
and  base,  reinfoi  ced  ■  one  ■<  te,  $25,000. 
Architect,  C.  H.  Barrett,  181  Bush  St., 
S.  F.  Owner,  Dr.  Cerf,  111  Ellis 
The  building  will  be  erected  on  the 
north       side    of     Post     si  nel       west      of 

J and    direotly    opposite    the    new 

commercial  garage  being  erected  for 
Mr  Samuels.  Construction  will  be 
fireproof.  Floor  will  be  of  concrete 
and  partitions  of  metal  lath  and  plas- 
ter Metal  window  sash  and  frames- 
are  to  be  specified.  There  will  be  a 
main  office.  storage  space  and  ma 
chine  shop.  Interior  will  be  i. 
in  pine.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are    now   being   prepared. 

FREiSNO,  FRESNO  CO.,  CAL.— Ga- 
rage, 1  story  and  base,  brick,  $6,500. 
Architect.  F.  B.  Gowell,  Fresno.  Own- 
ers. Fresno  Brewing  Co.  The  building 
will  cover  an  are;,  of  70x80  feet,  and 
will  lie  devoted  to  the  storage  of  the 
company's  machines.  'Besides  thi 
age  space  there  will  be  a  completely 
equipped  machine  shop.  Floor  will  be 
of  cement.  There  will  be  .special  gas- 
oline storage  tanks  and  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    being    taken. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Wednesday.     Sepi.   17   1913. 

c...:n    Inland,   Iteplacing   Plica. 

The  following  ■    ■    ved  by 

i    ■      1 1  -    i 

- 
Goat    Island    ligl ' 
depot: 

i:      i     Cotton,    $1,06.8. 

i  ■  onstructlon   Co.,   $1,- 

.,;■; 
ii     ■.    i  i  Inc.,   San    Fran- 

9 1 .      Accepted. 
Thou,,    oi  Co.,    ?'.::vT. 

Merry    Elwell   Co.,   $1,085. 
II.    \V.    Stelibins.    $1,000. 


Yerba    Buena,    Water    Pipe,    Etc. 

The  contract  for  furnishing  water 
pipe  from  Yerba  P.uena  island  to  Oak- 
land, Cal.,  bids  for  which  were  opened 
by  the  chief,  bureau  of.  yard 
,!., ,  i  \';ivv  Department,  Washing  i  i  n 
D.  C.  has  been  awarded  to  the  Contra 
Costa  Construction  Co..  Sheldon  Build- 
ing.   San    Francisco,   at    $8,675. 


lanb    and    Docks. 

Specifications  fon  work  under  the 
:ni  i.i  ards  and  docks,  Navy  De- 
partment, have  been  furnished  to  the 
following  firms  in  addition  to  those 
previously  mentioned  in  these  columros: 
I'ugei  Sound,  Storehouse  and  Factory, 
September  -7. 
■  Steel  Pi  oducts  Co.,  Washing- 
ton,  D.   C. 

I  er   Bros.   Iron   Co.,  St.   Louis,   Mo. 

W,    N.    Concannon    Co.,  San   Francisco, 
Cal. 
Pearl    Harbor,    Magazines,   September  SO. 

Penn    Bridge    Co.,    Beaver    Falls,    Pa. 

Spaulding     I  instruction  Co.,  Portland, 
Ore. 

W.   X.   Concannon   Co.,  San   Francisco. 
Cal. 

General    Roofing    Manufacturing    Co., 
York,    Pa. 

U.    S.    Steel    Products    Co.,    New    York 
City. 

Detroit    Steel    Products    Co.,    Detroit. 
Mich. 

'B.    T.    Owisley,    311    Sharon    Building. 
San    Francisco.    Cal. 

Mogul    Co.,     429    Sixth    avenue.    New 
York    City. 

The    Lehon    Co.,    141    W    36th    street, 
New   York  City. 

David    Lupton's    Sons    Co.,    Philadel- 
phia,   Pa. 
Pearl    Harbor   Quarters,    September,   27. 

Spaulding     Construction  Co..  Portland. 
Ore. 

Crane    Co.,    Washington.    D.    C. 

W.   N.   Concannon   Co.,  San   Francisco, 
Cal. 

Mesker   Bros.  Co.,  St.  Louis,   Mo. 


To    V i tt    Subcontractors. 

The    Treasury     Department 
rounced    that    it    would   insist   that   con- 
tractors   on    public    buildings    hereafter 
must    look    after    the    financial    warns    of 
i  'if  jr    suibconi  racl  ors    as    work     on    the 

I  .  .  - 1      I  i   e 

di  part  men!     hare    experience,;     |  rouole    n 
work     on     new     building 

cause    contractors    in       tl in    nlhly 

repuisii  inn      im     fund      Ea  lb   i    .  .    make 
in  o iona  te      pa  i  menti       I  o      sub  :on- 

T  mil  ice    Hi"    ■'■  pal  1  men' 

.,!...  .      i i   and   ii   "ill   try   out   its 

new   policj    In    the  erect  i f  tin     nevt 

four    hundred    thou  e  nd    d '    ' 

'  uilding    .'  i    New    Haven,      

Sun     Diego,    Cal.,    Coaling    toner.     Etc, 

Act iga  rdlng      the      avt  ard      f  >r 

eon   iruet  ing  one   wooden   coa  ling 

a  ml      aippUl  '  nir.i  nee;-:     :i  I      S:i  II      I  Men,.       Cal. 

has   been    postponed    Indefinitely. 


Reclamation   Work. 

The  d'irector  of  the  Reclamation  Serv- 
ice is  asking  for  bid's  for  the  construc- 
tion of  about  53  miles  of  canals  and 
laterals  involving  the  excavation  of 
approximately  366.000  cubic  yards  of 
material,  in  connection  with  the  Flat- 
head  irrigation  project.  Montana.  The 
work  Hies  'between  5  and  12  mil|es 
southwest  from  Poison.  Proposals 
will  be  opened  at  St.  Ignatius,  Mont., 
on    September   30,    1913. 


Canal    Circular    7&S. 

An  advertisement  appears  elsewhere 
in  this  issue,  calling  for  bids  to  be 
opened  September  In,  under  circular 
79'5,  -teel  rolling  doors  for  permanent 
shop  buildings  at  Balboa.  The  material 
is    called     for    under    one    class    divided 

i items  as   follows: 

i        i    .1 ,    for    building    No.    1, 

n;    ft    9    In   x    31    ft. 

2.  x  doors  for  building  No.  1,  21  ft  3 
in   N    17    ft    6    in. 

3.  i  floor  for  building  Xo.  2,  16  ft  9 
in    x    31    ft. 

I  2  doors  for  building  Xo.  2.  21  ft  4 
in    \    IT    ft. 

,     i    .1 mi    building   No.    4,    16    ft   9 

in   x   31   ft. 


Wednesday.     Sept.    17    1913. 

6.   2  door,    for   building  No.    I.    :      it    :: 
in   x    17   ft   6   in. 

Bidders  are  requested   to   su 
naates     first    to    furnish    and    erecl     the 
material     and     second     to     furnis        and 
deliver    tlie    material    on    docks. 


Pujrct     Sounds     Air     Compressor*;,     Kte. 

The   following   bids   were   received   by 

if    yards    and 

Navy    Department,    Washington,    D.    C, 

for     furnishing    air    compress*     s,       on- 

ng,   meters,   etc.,  at 

tlie    navy    yard.    Puget    Sound,    Was!..: 

Item  1.  Price  for  a  reciprocating  air 
compressing   plant. 

Price   for    turbine-driven      rotary 
pressing   plant,   complete. 

3.  Price  for  a  compressing  plant,  ful- 
filling   in    every     re- 
quirements   of    th< 

iiut    with    such    modifications    in 

ll  led   in  detail   by  the 

proposal. 

4.  ia  i     For    reciprocating    air     com- 

intercooler    and       nfter- 
ind    air    piping    between 

-    or    as     specified,     f.  b, 

-     navy    yard.    Puget    Sound. 

For    services    of    an    expert       to 
superintend    the    erection. 

ici      For   installing   the   recipi 
Compressor,       intercooler.      and      after- 
cooler      on    foundations      furnished      by 
eminent,    and    making    all    ad- 
justments   ready    for    test. 

5.  (a)  For  furnishing  a  turbine- 
driven  rotary  compressor,  with  coolers 
ami    air   piping  connection    between    the 

and     compres 
f.    o.    li.    oars,    navy    yard.    Puget    Sound. 
<b)      For    services    of    -an    ■  \  to 

superintend    the   erection. 

i    For   installing  the    turbine-driven 
rotary      compressor,       fntercooler,      and 

-der     on     foundations     f 
by     the    Government     and     maki 
adjustments    ready    for    test. 

-  i     For    the    condenser    ai 
vacuum       pump.    f.     o.    b.     cars.       Navy 
yard,    Puget    Sound. 

(hi  Net  price  for  above,  except  as 
described    under   paragraphs    43 

7.  Price     for     the     con    ■ 

filter  as  described   in  paragraph   28-D-l, 
ars,   navy  yard,  Pugel    Sound. 

8.  Net  price  for  the  condensate 
pump   and    motor   as    described   in   para- 

28-D-3,    f.    o.    b.   cars,   navy   yard, 
Puget    Sound. 

9.  Net  price  for  tlie  Vinturi  meter 
described  under  paragraph  -it.  f.  o.  b. 
tars,    navy    yard.  Puget  Sound. 

10.  (a)      Net   price  for   the   flow   me- 

nder   paragr 
f.    o.    b.    cars,    navy    yard.    Pugel 

(hi  The  flow  meter 
under  paragraph  47.  f.  o 
yard.     Puget    Sound. 

11.  Net    price    for    all 

sulfating    material    as    described    under 
pa  r  igraph    31. 

12.  iai    Net   price   for   fui 

in;  tailing    the    condensate       tank.       the 
steam    receiver    separator, 
ing.    valves,    fittings-,    gaugi 
eters,    pipe    supports,    am! 

'■ 
mentioned      reciproca  -  nut- 

plant,    all    as    described    in    the 
accompanying     tpecitication 

■      plan,    luit    with     such     n 
- 
quipmenl   purchased   under 
ems. 

or    tlie    turbini 
tarj     apparatus, 
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1 :: .      >. 
denser  and   wet   vacuum   pump,   conden- 
sate   pump,    and    motor,    Venturi    meter, 
ui.l  flow  meters  required 

The    found 
nished    by    the    Government. 

14.     Net   price  for  furnishing  and  in- 
stalling   all    apparatus,    materia 
equipment,     other     than     the    air    com- 
- 

letween 
-     and     aii'    compressor     n 
by     the     specineat: 

Builder's  Iron  Foundry,  Providence, 
R.    I.,    item    9,    $470. 

street. 
San     Francis,  , 

B,    $11    per    day;    C,    I 
8-A,    82,931;     7,     $253 

$354;     B,    8368;     'I.     $  ;39      12,    $s,- 
387;    13,    $231;    u.    s 

Uii.lla  \v-I  luiUl-l  ;-o    '  1  15 

Broadway,   New  York  city,   item   1,   $41.- 
.      |  -     . 

- 

I0-A,    $560;     12,    $7,135;     14,     $11,- 

:  Alternate,     item     1,     $40,580;     4-A, 

1-B,    $7    per    day:     4-C,    $2,155; 

.-A,    $2,833;  $  -  -      $510; 

l"-A.    $560;    12,    $7,135;    14.    511  i 

Simplex     Valve     and     Meter     Co.,     112 
North     Broad     street.     Phi'. 
item    1,    $466. 

H.     Wheeler     Manufacturing     Co., 
Lehigh    avenue   -and    18th    -tree!, 
delphia,     Pa.,    item     6-A,     $ 
nate,    $3,415. 

[ngersol-  Rand     Co  tro  idway, 

New    Fork   city,   item   4-A.   S l' 7 . 7 2 7 :   4-F-. 
•    day;   4-C     | 

Engineering         Works, 

Providence,     R.     I.,     item     4-A,     $30, 

4-1:.    $6.51       per    day:    4-C.    ; 

Chicago     Pneumatic       Tool 
Church     street.     New      York     city,     item 
4-A.    $27..>vi;    4-B,    $7    per    day;    4-C.    $1.- 
9S0. 

Alberger  Pump  and  Condenser  Co., 
li'i  Cedar  street,  New-  York  City,  item 
6-A,    J. 


—HALLS  &  SOCIETY  BLDGS- 


I'AI.i  i     AI/TO,     SANTA      I'LAl:   ■ 
CAL, —  Hall    buildings.    2.      3      story    and 
forci  >-t       not 

Architect's  name  not  given. 
Owners,  Stanford  Union.  Two  build- 
ings are  to  be  erected  on  the  I 
sitj  Campus  at  Palo  Alto  by  t  - 
ford  Union.  One  -if  tiie  buildings  will 
he  known  as  the  Stanford  Union  and 
will  he  devoted  to   tl  e  u   e  of  male  stu- 

■■ 
Women's      Club      house.        Construction 
will  be  of  reinfon  - 

"ut       E  -  an   area 

"f   approximate^     55x90    feet,       1 
finish    v 

T   •    e  will  bi  -  ating   sy  stem 

and    op<  es. 

••    faced    with    cemenl    plaster.      Plans 

■■re  , tplete  -and   out    for   figure 

will     be     opened     on     September 
-  -    1    from    F.    I  I 

- 
column   of   this 

GLENDALE,      LOS      ANGELES 
''AI. — Lodge    hall,    _    story    and 
-st    not    stat, 
Paul   v.   Tuttle,   Delta    Bldg.,   U 

\  I     I.V',.      !     S.  -      : 

ion.       The     first     door       of      the 
g     will    .  ..in  ti 

r '.    ladies'   and    gentlemen's    parlors. 

a    large    banquet      hall      and      kl 
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loot     will    be    arranged    i  > 

unit        mis   and   bil- 

--•iii.      1  nterior    Bnis  i    will   he   of 
i  rdwood.       There     «  ill     be 
il       E-xtei  uilding 

teed     witii       pri 

ken. 

.    Contracts  Awarded. 

ALHAAIBRA,      LOS      ANGELES       CO., 
'  li  ill.       ■:      story     in 

\     struction,    $26,400.      Arehi- 

irkins  om,  Security 

\ 

i    tors,    Muldi  ■     i  nd    1 1 
Rose   strei        I        1 
''"ti  tin-  plumb- 

ing.      Conn. ict     price,       $26,400.       Note: 
All   bids 
were    rejected    and 

:•   I       Figures    will    be    opened 
ember    20th. 


HOSPITALS. 


Contracts  Awarded. 
1NGELES      CAL.— Hospital     ad 
dition.      :;      story,    re  ii  oncrete, 

\  ri     Low,    L.    A. 

Owners.  Los    \ 

'    .1    Engstrun    - 

A.,     general 
Howe    Bros.,    L.    A.    plumbing 
$11,118. 

HOTELS. 


SAN     FRANCISCO— H 1     annex,       7 

ind   h-ase.     das;   a   construction, 

li        tects,       M n.1,1      & 

■      Ho       ook   Bldg.,  s.   F.  ru\  n- 
ers,    William    and    Mrs.    Burbank.      The 
Squat  e     Hotel     now     1,..   . 

■'    -'    corner      of      Post      an  I 
on    streets   has   purchased   an   ad- 
ditional   piece   of   property   in    t:  - 
and    will   erect  an   addition 
ent     building.       The     new     portion     will 
contain     in     the     neighborhood     of     l.",n 

1 ly    floublfng     the     p-resenl 

of     l  ie     hott  I        Construction 
:i   he   similar   to   the 
l    ••■     at     i  n      building.       Plans 
modeling  and 
ing     f  the  old  building      Work- 
wings  an 
SAX    FRANCISCO      Hi-i,  1,    6    sto 

1 '   '  --     • '     -  onsl  ■   ;    tion,     $45, 

-\    Werner,   Foxcrofl 
3      P        Owner,     Thomas     ■ 
ii  --ii   incut  loni 
;  efore   •-  B  ere    first   ou 

S   will 

i    '  i 'Fan-ell    street    e  ISt    Of    Fir- 
kin on  a   lot    16x90  feet.     There  will  be 

titain  in 

00    grui  rooms, 

■ 

tntei  i.-i     finish    will    be 

steam     hi  -  ;,  ,.      v  acuuin 

supply.      Ex- 
ling     will     bi 
•    si   i     brick.       Plan 

>i  ;     time. 
\v;:'i.i:s    CAL.— Hotel,   4   story 
osl     not 

I  -  -  -      -     .    :  11 

tldg     I.     \      Owm 
■         Co       Tlie    building    will      be 
it   the  corni         i     .  |    Main 

streets 

'■' 

-  1   of- 

-ind     dining     room.       Uppei 

led    into     117    guest 


L6 


rooms,  60  private  b-ettli  tnd  6  public 
baths       Interior    finish    will    be    of    pine 

a  ml    iv.iu  ood       Soi mtal    plas- 

i.i  i  3w 1    will    be    used    in    the 

'■Mice   an.l   dining   room.     There   will   be 

&tea  in    iieai   and   eli        I  Pot 

and  cold  water  will  be  supplied  to  all 
rooms.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
are    complete    and     the     work    will    be 

d by    I  >a  y    Liabor. 

X  BEACH,  SAN  DIEGO  CO., 
CAL. — Hotel,  6  story  and  base,  rein- 
inn  ed      i  oncreti  ,      $6 Architect, 

i 'ha  ilcs  Kreugl,  Timken  Bldg.,  San 
Diego.  Owner,  II.  H.  Sinnige.  The 
first  floor  will  be  arranged  for  a  bath 
with  large  plunge,  second  floor 
i  large  cafe  ami  sun  rooms  'and  the 
third  door  will  contain  the  main  hotel 
entrance,  office.  lobby  and  parlors. 
Upper  three  floors  will  be  arranged 
for  about  100  guest  rooms.  Construc- 
tion will  be  fireproof.  Interior  finish 
will  be  of  pine  and  hardwoods.  There 
Will  be  steam  beat  and  a  vacuum  clean- 
ing system.  Exterior  of  the  building 
will  be  faced  with  cement  plaster 
Plans   are    com 

Contracts  Awarded. 

SEATTLE,  WASH— Hotel  and  stores, 
::  story  and  base,  brick  and  steel,  $125,- 
\rchitect,  A.  Wickersham,  Lyon 
Bldg.,  Seattle.  Owners.  Yesler  Estate. 
Contractors,  Butler  Construction  Co., 
Central  Bldg.,  Seattle.  Contract  price, 
$125,000.  Note:  The  general  contract 
includes  plumbing,  heating,  electric 
work   and   elevators. 

LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base,  brick  and  steel,  $22,000.  Ar- 
chitect, Albert  C.  Martin,  Higgins 
Bldg.,  L  A.  Owner,  J.  Demozzi.  Con- 
ir,  II.  D.  Salvester,  Central  Bldg.. 
L.    A.      Contract  price,   $22,000. 


LIBRARIES. 
Contracts  Awarded. 

RENTON,     WASH— Library,     1     story 
ise,    brick,    $10,000.      Architect,    H. 
II     Ginnild,    Epler  Bldg.,  Seattle.     Own- 
Renton.      Contractors,  Eck- 
nian    &    Mowatt,    Mutual   Life   Bldg.,  Se- 
attle.     Contract  price,   $10,000. 

PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAX         FRANCISCO    —    Horticulture 

.nil. !!,,■_■      i  ,  ,  „,.      and     sfteel     construc- 
tion.      I  i  led.      Architect,    Iii- 

f    Wmk-.    Service    Bldg.,    S.    F. 

i  ific      Intel-national 

Exposil  now   out   for 

'figures     for     the     genera]     construction 

Horl  culture     I  funding,    which 

will  be  erected   in   the   Exhibit   Building 

Bids     have 

■     i  urnishlng  and 

fabricating    the       structural    steel       for 

Dyer      Bros 

of    San  .    ...     at     $4  4,374.        I  !id 

on    i  in  onstruot  Ion    will      be 

ndei      thi      Hi 

of  Official   Ai  n   Hi  is   issue. 

SAX       FB  i     '    '  .  .      fitoi 

....    truction 

John      I ;  i  •  - 

i         .  ■    i    i'i'. i 

1 1.   Me    >  i  ■  i  mi  in 

.    .  on      •'" 

I   ,.,!!  Hi 

this   building  pi  i  in 

ber   1 1  ih   by   1 1  •    Bui  Iding     a  nd  i  [roundi 
Committee,     'i  t  ri  gular  bidder 
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B  .|       I Ig  i  in    S    I '".    win.    bid    $6  I  1,630 

..n   Proposif  ion    i  '  calls   for  sub- 

stituting       terra        cotta        for        Blui 

Bedford      limesl  i ,        Com 

son  put  in  a  bid  of  $109,300  on  the 
same  proposition,  but  these  figures 
were  obviously  a  mistake  and  were  nol 
considered.  On  tine  day  foflowing 
Commai  y-l'eter.  mi  Co.  put  in  a  second 
bid,  which  they  claim  was  their  orig- 
ina  i     figures    on     Proposition       1 1 

asked     thai      it     1 Mile;  .  .  I 

was   for   $639,033,   and    is    thi 

What    action    will     bi 

Buildings   and   Grounds    Committei 

not   been    determined.      A    complete    list 

of   all    bids    appears    under    the    heading 

of  San    Francisco   in    this 

SAX  FRANCISCO  —  State  Exhibit 
building,  frame  construction,  $100,000. 
Architect,  A.  F.  Heide,  223  Spring  St., 
Seattle.  Owners.  State  of  Washington. 
Mr.  Heide  lias  been  appointed  to  pre- 
pare plans  i.ii'  I. ..ih  buildings  at  the 
Panama-Pacific  Exposition  and 
San  Diego  Exhibition.  The  an 
wll  be  in  San  Francisco  during  the 
coming  week  and  will  negotiate  for  a 
large  site  for  the  Washington  State 
Buildings. 


POST  OFFICES. 


PASADE'NA,  LOS  AXGELES  CO., 
CAL. — Post  Office.  2  story  and  base. 
I  i  A  construction.  Cost  not  stated. 
Architect.  Oscar  Wendenth,  Washing- 
ton. D.  C.  Owners,  United  States  Gov- 
ernment. I'.ids  opened  in  the  Super- 
vising Architect's  office  in  Washing- 
ton on  September  11th  show  Eugene 
Silniler  of  Wahpeton,  North  I 
low  at  $179,000.  'No  action  has  been 
taken  by  the  authorities.  A  complete 
list  of  ,all  figures'  received  appears 
under  the  heading  of  Los  Angeles  and 
Southern    California    in    this    issue. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

Contracts  Awarded. 

SPOKANE,    WASH— Passenger       sta- 
tion,  4    si  in;,    and    base.      Class   A     con- 
struction,    $650,000.       Architect's     name 
not    given.      Owners.    Oregon-Washing- 
i  .nd   Navigation  Co.     Con- 

tractors,   Grant     Smith    &    Co.,    Seattle. 
Contract    price,    $650,000. 


RESIDENCES. 


ALAMEDA,     ALAMEDA     i  'i  >  ,     CAL. — 
Bungalows,     3,     1        story       and        base, 
frame.     $2,500.       Architect,     Leonard     H. 
Ford        136    Center    St.,    Berkeley.    Own- 
er.   G.    Gotstien.      These    houses    will    be 
.m    Haighl    avenue    near    Web- 
reel    and   each    Inn    been   designed 
in  contain   six   rooms  and   bath.     All  in- 
n     h     will    be    of    pine    and    red- 
wood       Hardw I     floors     will    he    used 

in    the    living    ami    dining    rooms.    Each 

n    will    have    a     I  i  rge      op<  n 

n.c    place    wiib    tile    or    brick    mantel. 

Bath     rooms     will     have    tile     wainscot. 

.    covered 

ni     plaster     on     mel  a 

and    sh  1  n  gl  e         Pi  a  r      are    com- 
plete   and    hi    i  lie    hands    ..r    i  he    owner 
no  "'        mi    the 

. .  i      in     work. 
BERKELEY,    AI..WIKI.  \    I   i        CAL 

.:        and    base,    i  ra  me, 

$4, Architect,    W'.    C     Pi 

Berkeli  I  iwner,     Mr. 

I   -     dwelling     hai     h 

■  i ..  .       ..I      i      I.,  en-room    house    with 
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inn  '  h.  Interior 

1     '         '.'.  ill    be    I  in .  mi    open 

Is    will    be    of    brick 

H  will  be  used 

'      the     living     and     dining     moms     and 

reception         all.      There     will     be     tile 

a.  inn     and 

water    heater 

"ill    '  (Exterior     of     the 

.i'ii     be 

Plans 
■  nig   taken. 
OAKLAND,        CAL.-     Bungalow,        1% 
line,    $3,500.      Archi- 

i       F.    Butler,    333 

I9tti  St.,  Oakland.  The  dwelling  has 
i  igned  for  a  seven-room  in. use 
with  bath  and  sleeping  porch,  and  will 
'he  erected  on  Oak  Grove  avenue.  In- 
terior finish  will  he  of  pine  and  hard- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  .Mantels  will  be  of  tile  and 
brick.  Bath  room  will  have  composi- 
tion door  and  tile  wainscot.  Tile  will 
also  be  used  in  the  kitchen.  An  auto- 
matic water  heater  will  be  installed.! 
Exterior  of  the  bouse  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  -are  complete  and  in  the  hands] 
of  the  owner.  Work  will  be  done  by 
Day  Labor  and  all  materials  are  now 
.  ins  purchased. 
BERKELEY,  ALAMEDA  CO.,  CAL. — 
Bungalow,  1  story  and  base,  frame, 
$2,500.  Architect,  none.  Owner,  R.  W. 
Mason,  1493  Josephine  St.,  Berkeley. 
The  house  will  he  erected  on  Bonita 
avenue,  and  has  been  designed  to  con- 
tain ,-ix  rooms  and  bath.  All  interior 
finish  will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  flining  room,  living 
room  and  reception  hall.  There  will 
be  a  large  open  fire  place  in  the  liv- 
ing room  with  a  brick  mantel.  Bath 
room  and  kitchen  will  have  tile  wain- 
scot. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  ay  Labor.  All  mate- 
rials  are    now   being   purchased. 

OAKLAND.  CAL-  jResidence,  2  story 
and  lose,  frame.  $3,500.  Architect 
Alvin  .1.  Stern,  1522  Broadway,  Oak- 
land. The  house  has  been  designed 
for  a  seven-room  dwelling,  and  will  be 
erected  on  Orange  street.  Interior 
will  'be  finished  in  pine  and  hardwood. 
There  will  he  o  large  open  fire  place 
in  the  living  room  with  brick  mantel. 
Millwood  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
house  will  be  covered  wBth  cement 
mi  metal  lath.  Plans  are  com- 
plete  i  nd  the  work  will  be  dor  bj 
I'ii.  La'bor  Owner  i-  now  purchasing 
all    materials. 

OAKLAND,    CAL. — Bungalow,    1    story 

nd    h.i    -.Mi  mim         .  .en       Architect,   Al- 

i  in    J.    Stei  in    i  Broadway,   I  lakland. 

Pel  er    Anderson       The      house 

will    contain    six    ro and    bath      and 

u  ill  i  e  ii'  1 1  .1  n,  i  lolby  Park.  All  in- 
•  .  will  he  of  pine  91  1th  hard- 
wood    Hour       in     ihe     princiipaJ     r ns. 

There    will    be   nn    open    fire  place   in    the 

'  ....in     w  ii  I,     brick     mantel.      Tile 

will     i  .      used     in     He    b.ii  h     mom      and 

of     i  l.e    bouse    will 

I  e     i  ,<\  iini     wil  h     i  eineni     plaster       on 

"•iii  i  ■'  i  ii.      are    complete    and 

work     will    he    done    by      Daj       Labor 

purchasing  all    mate,  [als, 

SAX     FRANCISCO— Residences,    2,    2 
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ory  and   base,  frame,  $3,000  each.   Ar- 
none.       Owner.     R.    J.     Button, 
T 
be  erected   on    the   east    side 
enue    north    of    Irving. 
II    contain    si>  In- 

-.  ill    be    finished    in    pine 
me    elm       panels.       Hardwood 
used    in    the    prin* 
.ill    be    large    open    fire 
ick    or    tile    mantel- 
gr    rooms.      Bath    rooms    and    k:~ 

ot.      Exteriors  will 
covered    with     cement     pi-aster      on 
lath    and    a    brick    venei 
lans    are    complete    and    in    the 
f  the  owner  who  will  do  the  w 
y    Labor. 
SAX   FRANCISCO— Residei    i     ! 
nd    base.       frame.       $2,000.       Ar 
one.      Owners.' John  F.   Do 
ames   X.    Reid.    7"!    Lisbon    street.   S.   F. 
jThe   house   has   been   designed    to   con- 
tain   six   rooms   and    bath   and    will    be 
erected    at    the    northeast      corner      of 
Amazon    and    Lisbon    streets.      Interior 
will     be    of    pine    and    redwood. 
B  >od    floors    will    be    used    in    the 

principal  rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
brick  mantel.  Tile  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  rus- 
nd  shiplap.  Plans  are  complete 
in  the  hands  of  the  owners  who 
do  the  work  by  Day  Labor.  All 
materials  are   now  being  purchased. 

SAX   FRANCISCO— Residence,  2    story 
nd      base,      frame.      |  itect. 

none.  Owner.  Karl  Kugve.  133  Alpine 
street.  S.  F.  The  house  has  been  de- 
signed for  a  seven-room  dwelling  with 
bath  and  will  be  erected  on  Clayton 
street  near  Ash  bury.  All  interior  fin- 
ish will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  There 
will  be  an  open  fire  place  in  the  living 
room  with  brick  mantel.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
and  cement  plaster 
on  metal  lath.  Plans  are  oomph 
the   work   will   he   done   by   Day 

SAX   FRANCISCO — Residence.  2 
and      base.      frame.      $2,800.      Architect, 
none.      Owner.    P. 

■  _ 
erected  on  the  south   side  of  19th  street 
east   of  Eureka,   and    has    been   designed 
Inte- 
rior   will    be    finished    in    pine    an 
wood     with     some    elm     panels. 
wood    floors   will    be   used    in    th< 
cipal     rooms.       There     will    be 
open    fire    place    in    the      living 
-Mantel    will    be    of    brick.      Tiie 
used   in   tie    Mat:,    ro  en.  An 

automatic    water    heater    w 
stalled.      Exterior   of   the   housi 
covered    with   cement   plaster   on   metal 
nd     rustic.       Plans 
■ 
Labor. 

SAX    FRANC    - 

-e.      frame.      | 

i.     The 
street 
of    17th.    and 

and  si.  ,■ 

:    and    elm. 
wood    Floors    will 

i "i.    dining    room  in    hall. 

There    will    be    furnace    heat    and    open 
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fire  places.  Mantels  will  be  of  brick 
and  tile.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rusl 
cement  plaster  on  metal  kith.  Plans 
are  complete  and  figures  are  now  being 
taken. 

PIEDMONT,    ALAMEDA    CO      i'AU- 
Bungalows,    2,    1    story  and  base,  frame. 
me.      Owners. 
Western     Union     Home     Builders 

ph      avenue.      Oakland.        These 
will    contain    four    rooms 
and  sleeping  pore!..     Interior  finis 
be    of    pine    and     redwood.       Hardwood 

'ill  be  used  in  the  two  princi- 
pal rooms.  Living  rooms  will  have 
large  open  fire  places  and  tile  or  brick 
mantels.     Tile  wainscot  will  be  used  in 

th  rooms  and  kitchens.  Exte- 
riors will  he  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  in  the 
hands  of  tiie  owners  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now    being    purchased. 

OAKLAND,   CAL — Residence,    2   story 

and    base,    frame,    -?.".' Architect.    D. 

C.  Coleman.  Men  ants'  National  Bank 
Bldg..  S.  F.  Owner.  William  A.  Pryal. 
The  house  has  been  designed  for  an 
eight-room  dwelling  with  bath  and 
sleeping  porch,  and  will  be  erected  on 
59th    street    near    Claremont.       Interior 

will     be     largely     of     pine     with 

ardwood  veneer  and  hardwood 
floors.  There  will  he  furnace  heat  and 
open  fire  places.  Mantel;  will  be  of 
brick  and  tile.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior   of    the    dwelling    will    be    covered 

ement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are 
now    being    taken. 

BELVEDERE.    MARIN      CO  .      i'AL- 
Resider:  and     base,     frame. 

hn  Hudson  Thom- 
as. First  National  Bank  Bldg..  Berke- 
ley. Owner.  W.  B.  Short.  The  house 
has  been  designed  to  contain  eight 
rooms,  bath  and  sleeping  porch.  In- 
terior finish,  will  be  of  pine,  redwood 
and  hardwood.  There  will  be  furnace 
heat  and  open  tire  places.  Mantels  will 
be  of  brick.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  Bath  room  will 
loor  and  tile  wain- 
scot. Tile  will  also  be  used  in  the 
kitchen.  Exterior  of  the  house  will 
■  :th       cement      plaster    on 

ith.      An   automatic   water  heat- 
er   will    be    in-tailed.      Plans    are    com- 
for    figures. 
GLBNDALE,       LOS      ANGELES 
CAL — R  story     an.l 

frame.     I  ted.     Architi 

Fay    Bldg.,    L    A.      Owner, 
•i.   A.   McMillan.     The  dwelling   wi 
tain    twenty   room  =  and    five  baths.      In- 

' 
and    hardwoods.      Hardwood    floors    will 

I    in    all    the      principal      rooms, 
•ill    have    tile    floors 

•      Will     be       a      central 
system    and     open     fire    places. 
Mantels    will 
autom.it  .  in      |,e      jn_ 

- 
gles.     P  work 

SACRAMENTO,     CAL       R 

- 
will   contain    -  in- 
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rdwood    floor-     will    be      used. 

nish  will  be  of  pine  throughout. 

will    be   an    open    fire    place    with 

tile  mantel  in   the  living  room. 

be  used   in  the  bath   room  and 

Exterior  of  the  house  will  be 

with   rustic  and  shiplap.     Plans 

mplete  and  the  work  will  be  done 

l>abor. 

SACRAMENTO,     CAL— Residence,       2 

nd    base,    frame,    $2,000.      Archi- 

e.      Owner,   Robert   Powell.    2317 

-     Tamento.      The   house    will 

contain    six    rooms    and    bath.      Interior 

will    be    finished   in    pine   and    redwood. 

1    floors    will    be    used    in    the 

-icipal  rooms.     There  will  be  an 

ire    place     in     the     living    room. 

will   be   of   brick.      Tile   will   be 

used     in     the    bath    room    and    kitchen. 

of   the   house   will   be   covered 

stic    and    shingles.      Plans    are 

complete    and    in    the    hands      of      the 

owner    who   will    do    the    work    by   Day 

Labor. 

Contracts  Awarded 

YXGELES.    CAL.— Residence,      2 

;ise     brick   and    frame.    $23,- 
itects.    Eager   &    Eager,  Story 
.    A.     Owner,  J.  G.  Warren.  Con- 
tractor.   Fred    B.    Brauer,    202S    Willard 
Ave.,    L    A.      Contract  price,   $25,000. 


SCHOOLS. 


SAX  FKRXAXDO.   LOS   AXGELES 

\I. — Manual    Arts      building.       1 

story     and     base,     reinforced     concrete. 

-•ted.      Architects.    Austin    & 

Pennell.    Wright    and    Callender    Bldg., 

L    A       Owner,    San      Fernando      Union 

I  Ustrii  t.      T.is    woik    was 

mentioned     here     when     the    architects 

First     commissioned     to     prepare 

Tiie  building  will  cover  a  large 

ground  area  and  has  been  designed  for 

one    of    the   most    modern    manual    arts 

buildings     in     the     west.       Construction 

will   be   fireproof   throughout.      Exterior 

will     be     faced      with      cement      plaster. 

Separate     bids    will     be     taken     for    the 

general    construction,    heating,     plumb - 

r.ting  and    electric   work.    Plans 

plete   and    bid's    will    be    opened 

•or    -1th. 

Contracts  Awarded. 

LOS        \XiJELES.       CAL     —    Orphans 
story  and  base,   reinforced  con- 
si    not    stated.      Architect,    A. 
('.    Ma  Bldg.,    U    A.     Own- 

ers.   Missionary    Sisters    of    the     - 

Contractor,   J.   V.    McNeil,  Citi- 
tional   Bank    Bldg..   L.    A.      Con- 
ice    not    stated.      The    work    has 
ken   on  a   percen-    _ 
■   tELES    CAL— Mission 
and    base.  -  Ar- 

I.    M.    Patterson.    (  I.    T.    J 

A.      Owners.    Woman's    Board 

Missions.    Contractors,  WilKird- 

-':  I     Santa      Fe     Ave.     I..      A 

Note:       This 

he     not       include       painting. 

plumbing    or    heat: 

BAKERSFIELD,    KERN    CO.,    CAL. — 
story    anil    base,    brli  k 
tect,  i  >r\  tile  L   Clark,   Brow- 
Bakersfield.     Owners,   city   of 

- 


STORKS  &  OFFICE  BUILDINGS 


VI.  CAL   -Ston  -     ind 

•   i  nstruc- 

tion,   J  \     hur- 
l-ell,   Albany  Bldg..    Oakland.      Owners, 
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duller,  16th  and  Telegraph, 
Oakland.      This    building,    winch    is    to 

,.    i  |    cted    at    the   north  wi    I    '"iner   of 

I  m,    ,,,i.l     .1.  ffei  son    streets,     lias    been 

rst    plans 

i    i     for     a     hOt<  I  I  UOi  hit. 

but    thi  si  e  'been   cha  ngi  d  and 

rn   office  building    >  

i     ii,i,.i      wil  :  ed        All 

plans    arc    complete    and    in    the    hands 

of    Hi e    owners,    who    will    do    the    work 

Labor.      All    contracts    will    be 

,1    figures    are    now    being 

lak,  n 

SAX     FRANCISCO     -Stores     and     lofts. 

concrete, 

hitect,    Hern  v     1 1,     Mb 

s.     F.       Owners,       Cowell 

1     i-     building    will    cover      a 

,,i    an.:    is   tn  be   erected   on    the 

I,,;  i     ,,;:   -1    I    in        ...I!  W'i  1 1         be 

:aily    fireproof.      Plans    are    com- 

il.ii     and     have    been    out     for    figures. 
ni     the     work     will     open     today, 

LOS   ANGELES,  CAL.— Office  ail. HI  ion, 
concrete, 

ts.        Parkinson        & 
.  curitj     Bldg.,    L.    A.   Own- 
...en-'   Savings  Bank    of  I...-    An- 
Tliere    is    a    one-story    building 
,     site    and    six    additional    stories 
arranged     for     modern     offices     will     be 
;  ruction    will    be    of    n  in- 
concrete     througln.il'     and     will 
.  proof.      Each    of    t:  pper    sto- 

\  ill    contain    16    offi.  i  [nterloi 

a.  .  rble,   tili- 
ain i     metal    trim.       .Metal    window-      ash 
ami     frames     will    be    specified.       Plans 
provide     for    elevator      servi    e,       steam 
in      cleaning      system      and 
i  ior    of    the    building 
will    I..-    fa.ed    with    pressed    brick    and 
.  Plans   are    complete      and 

aic    being    taken. 
-Ni).    FRESNO    OO.,    i'AL- Store 
:   story  ond  base,   brick  and 
$35,000.         Arch     i     ,         Eugene 
Mathewson,    Forsythe      Bldg.,       Fr.  sn 
A.    D.   Green.      The   building   will 
orner  of   Kern    and    1 
■  ring  an  area   of  .30x90  feet. 
store      on    the    first 
-ut  40  modern  i    Ft    es  on  tl  e 
Interior    finish     Will 
out.      Plans    provide 
i      .•    patent 
■    .         ,ii   pi  .  \ 
[ding  \\  ill 
■:..  ■ 

a:;        I     l  U.'ll 

Contracts   Awarded. 

!..,.<        AM:.  dines.        II 

■      in    I     -I 

,    Haenke 
lg.,    L       \ 

,;i    ■       in,    ,,, 

Alta    Planing  Mill   i  VI    Garry   St.. 

i  .    A  only .   Con- 

trai  I 
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mental      Si  n.  ....        Patent      E  tOl  • 
will    i.c    used       Plans   are   cornpli 
out    for    figures. 

sax    FRANCISCO     Theatre, 
and    base.      I  ila  3      \    cor   1 1  :     tioi      $  10,- 

i i       Architects-,     RJo 

scan,    Monadnock     B'l'dg.,    S.    K. 

,      Hi.  ris.      'J'i  ii  II      be 

n  ,■    ;     .a     < ; .   i  in     a-.  ,,ini.,.    and     w  : 

a  ii     ni,  ;i      of      68      El  '  '  13714 

1.,.  1        Construction     will 

with   a   uplete   - 1 .  .-l   fra  me  a  ml   walls 

ni        ink    and    terra    1  *T  will 

1  .1      with      terra      COl  la      a  n.l      -lone. 

1  ...  aes    the 

Interior   finish    will    be   of  pine 
and      ornamental     plaster.      A 
system   of   ventilation   will   be   installed. 

ii.    1  .      will      "■       pa  ..-ni         1 

I  'la  ns   a  m   , lplete  and   ria  tin 

ing    taken. 

I. us  ANGELES  CAL— Theatre.  1 
storj  and  base,  brick  and  steel,  $35,000. 
Architei  ts,    Austin    &    Pennell, 

llender  Bldg.,  1..  A.  <  iw  ners.  11 
L  McAllister  and  J.  M.  I  ml. Line.  The 
will  i.e  irregular  in  a  ta  pe 
covering  a  lot  169x163x36x121  feet.  The 
in.,  in  auditorium  will  .-cat  850  people 
and     will     be    well     ventilated 

the    theatre    there    will     b< 

Floors    will    be    of    cement.      .Metal    lath 
and    plaster    interior    partitions    will    he 
,,,|     metal       window       sash       and 
ime  There     will     he     patent 

i Interior    finish    will    be    0 

lental     plas  1 1  r.       Exterior    of 
the   building  will   he  faced   with   cement 
;.:  1    1.1      and       figure;     are     now       being 
1  1.  ,  , 

DOS    ANGELES,    CAL. — Picturi 
tre,     1     Storj     and     base,     brick, 
Architect,    Lestei    s.    .Moore.    Auditorium 
1.     A.      Owners,    A.    YV.    and    C     S 
Tl  e    building    will    be    ai  - 
a    auditorium   seating   Han 
a    completely    equipped    stage   with    as- 
bi  stos   i  urtain    and    meta  !         , 

Interior   finish    will 
pine    and    ornamental    plaster.      Consid- 
lss   will  be   used. 
iu  Lima   will  he  faced  wit 
enameled     brick.       Plans    are     complete 
and    figures    are    being    taken. 

Contracts   Awarded. 

LOS    AXt  HOLES.       i'AL.    —   The 
story   a  1  ■.!         Si      1  1    ck  and  >  teel     ■ 
Architect,   A.   Lawrence   Valk,   Union   Oil 
Bldg      1       \      1  iwner,   Henry  Lam 
tractoi       \      E.    Harshman,    Stot  s     Bldg  . 
1       A       Coni  rai  I    prii  e,    $3 


THEATRES. 


sax    era.-, 

G      Hind 
111     Ken  1 

lin'g    .!•■ 

-e.     Will 

near     Noe, 

11  ci  ea   of   62x11 

There  the  p 

ow.      T    ,-    play    house    will   have 

eatli  '       iple.      1  n  - 

111  be  pine   I   or 

erioi       of      the 
1     with     orna- 
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Wednesday,      Sept.    17    1913. 

Th.     two    buildings      are      of      re-en- 
forced    constru.  ti.m.    three    stories   ^fc '; 
heiahi  covering    a    ground    &p^E  I 

,.,    feed 
i .  i  1 1  napanled 

to    the 
in    the    suE 
.Mint  at  1 
not    be   cojE 
. ntraflt 
is     made 

ept    that   lilfl ' 

with     the     accepted       proposal     or     bjl. 

ill    be    returned    upon    tl. 

I  il     bidder     signing    a     contraX. 

:  -  and 

a    the    sum    of    fifty    (50)    per    cent    C§  > 

will    he    required   fflt 

1  he    fa  ithful  formance    of    the    roA 

The  •  aeon    must    DB 

the     undersigned       ana 

ii.iviii'ii:-    will    be    madV 
The     right     i-    reserve.!     to    reject    alll 
and  all  waive  technical   dc- 

1 
Plans  -i",  ifications   foi    the  wuim 

ined    from   the   undei 
at      Room      l-'!a      Firstl      N 
Buildii 

-•   , 
temher    13,    or    by    application 

aie  at    22]    Kingsley    Avea 

Palo  any   time  th< 

A  deposit  of  $20  wi 

amount    will    be    refunded    upon    I 

turn    of    the    [dans    and    specifical 

- 1    condition.        F.    H.    FOWLER, 

In    Charge    of    Construct  ion.     I 


PROPOSALS     I'llll     CANAL     SUPPLIES. 

CANAL  CIRCULAR  796 — Isthmian 
sion,  1  itti.-e  of  the  I'm  - 
1  nil.  .  1  Wa  -  :  ngl  on,  D.  O— 
Sea  led  propose  Is  will  be  recei\  ed  a  t 
this  office  until  lii::t<>  a.  in.  October  (i. 
1918,  for  furnishing  cen! 
pump  ,    valves,    piping,    hydrauli 

traveling      cranes,     air 
ompi  •    sors,    switch       board      compli  te. 
.1  1  rical     in-  1  rumenl  -       a  ml 
equipment.        For     furthei 
1       .        BOGGS       1 

,    1.  '■ ■  0  S  1  1    ,11  '  ..'  elm.     1  1         J I  111' - 

'■ 


NOTICE   TO   CONTRACTORS. 
STANFORD    UNION    BUILDINGS. 


PROPOSALS   FOR   (    V\  \l.  WORK. 
CANAL     WORK  —  Department     of     11 
Interior      1        -       Ri       1  nation      Servli 
ngton,     D.      C. — Sealed 

of    Ho     1   ;      ed   SI      es    Reclamation    Se 

1     St.     Ignatius,     Mont.,     until 
o'clock     p.     111.    September    30,     1913,    Ed 

the  construction  r.f  -about  53  miles  0 
canals  and  laterals,  involving  the  ex 
cava  t  ion  of  about  366,000  cubic  yard 
of  material.  Tie  work  lies  betweei 
a  and  12  miles  southwest  from 
Muni.  For  particulars  addn-  - 
United       States       Reclamation       S 

Washingl 1     C;    Great    Falls.    .Mont., 

or  St.   Ignatius.  Mont.      F.   H.   NEWEL] 
director. 


PROPOSALS    FOR    RECORDERS,    IMJI 
('  ITORS,      ETC. 

RECORDERS.       INDICATORS,       FILJ 
TERS    AND    TllllllMi  'I  METERS—  Sealedl 

ils  indorsed  "  Proposals  for  Fluel 

Ga       Recorders     and     Recording     T    erJ 
mometers"    will   be    received   at   the   bu-l 
y-n-ds     and     docks.     Navy     De-J 
partment,    Washington.    D.    C.    until    11 
O'clock     a.     in.     Si-iitemher    i7.     ISMS,    ami 
then  and  there  publicly  opened     : 
nishing    and     installing    4-multi; 
recorders    of    4      units      each      with       1  I 
recording         gauges,  14  auxiliary 

ihoiler         room         indicators         an  1         II 
-ing         filters:         also         14         re- 
cording  Hue          gas          thermometers. 

all  in  the  central  power  plants,  navy 
yards,  Mare  I  land.  Cal..  and  Puget 
Sound,      Wasl  Estimated     cos; 

PI,  1  m-     and     s-peci  fie  1  tions     can 

on  a  pplic  1  tion   to   the   bui  eau    D 
to   1    e   commandants  of  the   navv   yards 
named       H.   R.   STANFORD,  chief  of  bu- 
reau. 


SEALED     PROPOSALS     wild 
nnh-ed    by    Hi.-    undersigned     In    the    of- 

I      la; '      R 

,,:..!  at    3    P.    M.    Saliir- 

.i:n.    September    27,     1913,    for    tin 

Btr'ucl  i..n     of     the    SI  inford     I   n      1  lie 

■  i     w  ..1 '      C  House      ami 


PROPOSALS         FOR         BRIDGE         fOX- 
STRUCTION. 

STEEL  HIGHWAY  BRIDGES  -De- 
partment of  the  Interior,  Office  of  In- 
,liin   An  ngton,   D.  C— Sealed 

linly    marked    on    the    ont- 
nvelope    "Pri 
for  Two  Stei      H   1    way    Bridges 
•  ■  ,,     Gila      >'■'  '     s    1      C  irlos     Riv.     -      Sal 
Carlos     I :  '        ervation,       Arizona" 

and    addressed    to    the    commissioner    of 
Indian    Affairs     Washington,    D.    C       «    11 
,       .     eived    at     the    Indian    office    until 
■    o'clock    i>.    111.    Si-iifemlier   ^^.    1913,    for 
Ing    materials    and    labor    for    the 
eel   highway    bridges 

la  and  San  C 

Sin     Carlos     Indian      Reservation.      Ari- 
,    strict    a.  eordance      with      the 
Ii    ii  ions   and   instruction  -    t.> 
,         amined  at  this 
an,  ,      1    .     offices    of    the      upei  1 
consti  n.l  ion.     I  lenver,     Colo  .!'.     S      In- 
dian  Warehouses  ai  San   Franci   co    Cal.: 

,1     ii,,     Sa  a     Carlo       --.-l I.       F 

iii.i     information     mpl:     to    1    e 

aid,  ni     of    the      s.n      1 '  irlos 

i    ■         1 
-doner. 


Wednesday,     Sept.    17    1913. 
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Firm*  desiring  news  fro 

n  certain   localities  like  San 

Francisco,  Los  Angeles, 

Portland,    Seattle,   etc.,  Trill 

ti ml  all  such    items,    comm 

Hieing    on    this    page,   al 

carefully   classified    ns    t»    1 

ocntlon.     These    same    Item 

it     arc    repeated    in     the 

fore    pari    of    the    news    <l< 

imoiit.    under   distinct    h 

Hidings,   such   as   Banks, 

Churches,    Hotel*,   etc. 

SAN  FRANCISCO. 


FLATS — 3  story  and  base  frame, 
$12,500.  San  Francisco.  Architect, 
Charles   J.    Rousseau,   46    Ki  St.,   S. 

F.  Owner's  name  withheld.  The  build- 
ing1, which  l«is  been  designed  for  an 
apartment  Bat  structure,  will  be 
erected  on  the  north  side  of  Washing- 
ton street  east  of  Mason,  ".'ring:  an 
are  of  36x137%  feet.  Interior  has 
been  arranged  to  contain  six  Hats  of 
from  three  to  five  rooms  and  bath.  In- 
terior finish  will  be  of  pine  with  elm 
panels  in  the  living-  and  dining  rooms 
ami  balls.  Some  hardwood  doors  will 
be  used.  There  will  be  open  tire  places 
and  tile  mantels.  All  flats  will  be 
equipped  with  wall  beds.  .Main  en- 
trance  hall  will  lie  finished  in  the  Em- 
pire style.  Exterior  of  the  building 
will  he  covered  with  cement  plaster 
trimmed  with  artificial  stone.  Plans 
are    ready    for   figures. 

GARAGE — 1     story     and     base,     brick 

$7.." San       Francisco.         Architect, 

Charles  J.  I.  Devlin,  Pacific  r.ldg.,  S 
F.  Owner.  William  Ray'hill.  The  build- 
ing will  be  erected  on  the  south  side 
of  Haigbt  street  west  of  Steiner,  cov- 
ering an  area  of  31x134  feet.  Con- 
struction will  be  made  as  near  frre 
proof  as  possible.  Interior  partitions 
will  be  of  metal  lath  and  plaster. 
Steel  roof  trusses  will  be  used.  A  ce- 
ment door  is  specified.  Exterior  of  the 
building-  will  he  faced  with  tapestry 
brick.  Plans  are  complete  and  tiie 
work  will  be  done  by  Day  Labor  under 
the    direction    of    the    architect. 

HOTEL  ANNEX — 7  story  and  base. 
Class  A  construction,  $162,000.  San 
Francisco.  Architects,  MacDonald  & 
MacDonald,  Holbrook  .Bldg.,  S.  F. 
Owners,  William  and  Mrs.  Burbank. 
The  Union  Square  Hotel,  now  located 
at  the  northwest  corner  of  Post  and 
Stockton  streets  has  purchasi  <1  an  ad- 
ditional piece  of  property  at  the  rear 
and  will  erect  an  addition  to  the  pres- 
ent building.  The  now  portion  will 
contain  in  the  neighborhood  of  150 
rooms,  nearly  doubling  the  present 
capacity  of  the  hotel.  Construction 
and  architecture  will  be  similar  to  the 
old  portion  of  the  (building.  Plans  also 
include  a  complete  remodeling  and  re- 
finishing  of  tiie  old  building  Work- 
ing drawings   are   now   being   prepared: 

THEATRE — 1     sturj      n  >'0. 

San  Francisco.  Architect,  W  G.  Hind, 
46  Kearny  St.,  S.  F.  Owner  .  William 
and  Ellas  Masser  The  i  ing  de- 
signed  for  a  moving   pictu se,  will 

be    ei  ected    on    Market    streel    i  ea  r   Noe. 

and    will    cover    an    are ;2xll8    feet. 

There    will    be    a    si the   pic- 

ture show.  The  plaj  i  on  e  will  have 
a  sealing  capacitj  of  300  people.  In- 
terior will  he  finished  ii  ■  ■  ■•  rid  or- 
namental plaster  Exl  el  lor  o£  the 
building  will  be  covered  with  orna- 
mental stucco.  Patent  store  fronts 
will  be  used.  Plans  are  complete  and 
out    for    figures. 

HORTICULT1    i:i  I  :1  '  I  1 .1  'I  NO     — 

Frame     and     -  teel     con-tru  I  lost 

nol  ~i  1 1  e.i  San  Francisco  \  rcli  [tect, 
I  Hrector  of  \\  ork  ■ .  Sen  Ice  Bldg.,  s  p 
'  »wners,  Panama  -Pacific  tntei  national 
Exposition    Co.      Plans    are    mm    out   for 


figures   for   the   general    construction  of 

the  Horticulture  Building  .-.  rich  will 
be  ere.  ted    in   the  Exhibit   Building  Sec- 

ti f    the    grounds.      Bids    I 

read's  been  taken  for  furnishing  and 
fabricating  the  structural  -teel  for 
this  building,  and  show  Dyer  Bros,  of 
San  Francisco  low  at  $44,374.  Bids  on 
the  general  construction  will  be 
opened  on  September  18th.  An  official 
proposal  appears  undei  the  heading  of 
Official   Advertising    in   this   issue. 

AUDITORIUM— -3  story  and 
Class  A  construction.  $1,000,000.  San 
Francisco;  Architects,  John  Gelen 
Howard.  John  Reid,  Jr..  and  Frederick 
M  Heyer,  associated.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Mills  tor  the  general  construction  of 
this  building  were  opened1  on  Septem- 
ber Uth  by  the  Buildings  and  Grounds 
C nittee  The  lowest  regular  bid- 
der was  Lindgren  &  Co.,  who  bid  $644,- 
630  On  Proposition  D,  which  calls 
for  substituting  terra  cotto  for 
Blue  Bedford  limestone.  Commary- 
Peterson  put  in  a  bid  of  $109,300'  on 
the  same  proposition,  bui  these  figures 
were     obviouslj     e     mistake    and    were 

-.uisiclei  e'l.      On    the    day    following 

Comma  rj  -Petei  son  i  lo  put  in  a  sec- 
ond bid,  which  they  claim  was  their 
original  figures  on  Proposition  D,  and 
asked  that  it  be  considered.  This  bid 
v.  i  Cor  $639,033  and  is  the  low  figure. 
What  action  will  be  taken  by  the 
Building's  and  Grounds  Committee  has 
not  been  determined.  A  complete  list 
of  all  bids  appears  under  the  heading 
of  San   Francisco   in   this  issue. 

APARTMENT    HOUSE— 3     story     and 

b  use,     frame.     $1  2, San     Ih  ancisco 

Architect,  C.  O.  Clausen.  Phelan  Bldg., 
S,  h.  Owner,  James  Ward.  The  build- 
ing will  he  erected  on  a  27-foot  lot  on 
the  east  side  of  Taylor  street  south  of 
Clay  and  will  contain  six  modern  three 
room  suites.  Interior  flnis.ll  will  be 
of  pine,  elm  and  bine  gum.  Hardwood 
floors  will  be  used  in  the  principal 
I'm. ins.  There  will  he  steam  heat.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  A  hot  water  system  will 
be  installed.  Exterior  of  the  house 
will  he  covered  with  shiplap  and  rus- 
tic. A  brick  veneer  base  will  be  used, 
Plans  are  c plete  and  figures  are  be- 
ing   taken. 

APARTMENT  HOUSE— I  storj  and 
base  brick  and  steel,  $4.7.000.  San 
Francisco.  Architect,  C.  O.  Clausen, 
Phelan  Bldg..  S.  F.  Owner,  M.  S.  Show. 
This  building  will  be  erected  on  the 
nol  ih  side  of  iBu-h  street  between 
ll.Mie  and  Lark  in  streets,  covering  an 
area  of  6S  feet  9  inches  by  137%  feet. 
Plans  provide  for  a  total  of  45  suites 
of  two  and  three  rooms  The  design 
is  in  the  Georgian  style,  and  the  main 
entrance    and     !..l.l,\      will    also    be    fin- 

i   had    in    the      s period.      ini  erior 

trim   will   : t  pine,  el u 

will    be    steam      heat, 
service,  a   vacuum   cleaning  systi 

"i     water    plant.       Ml    suiti 

wall     beds     and     priva  te     both        t 

Path     rooms     will       ha  ve 

loo         1 1 1 . 1    tile    w  : 1 1 I  ■ 1   . ■  •  1 1 
the     building     will     be     fai  ed     with    red 
presu  .  .1    brick    trimmed    w  II 
Pla  ii-     a  re     new     being     prepe  red      •  <<■' 
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in  complete  the  work  will  be  done 
by  Day  Labor.  Mr.  Show  will  shortly 
purchase    all    materials. 

APARTMENT  HOUSE— 3  story  and 
base,  frame,  $14,000.  San  Francisco. 
Architect,  C.  O.  Clausen.  Phelan  Bldg., 
S.  F.  Owner's  nome  withheld.  This 
building  will  'be  erected  in  the  Mission 
District,  and'  has  been  designed  to  con- 
tain twelve  suites  of  two  and  three 
rooms.  Interior  finish  will  he  of  pine 
.ail  Some  hardwood  floors  will 
i  ed  There  will  he  steam  heat  and 
a  hot  water  plant.  All  suites  will  have 
wall  beds  and  private  hath  rooms.  Tile 
wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Preliminary  plans  only  have  been  pre- 
pared. 

APARTMENT  HOUSE— 6  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Reno,  Nevada.  Architect,  George  E. 
llolsworth,  20  Mill  street,  Reno.  Own- 
er. George  E.  Holsworth.  The  owner 
lias  a  large  corner  site  which  he  in- 
tends to  improve  by  the  construction 
of  a  building  TOxlSO  feet.  Interior  has 
been  arranged  for  S7  suites  of  two, 
three  and  four  rooms.  Interior  finish 
will  be  of  pine  and  hardwoods.  Hard- 
ood  floors  will  be  used  in  the  principal 
There  ill  be  steam  heat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  All  suites 
will  be  equipped  with  all  beds  and 
will  have  private  bath  rooms.  Exte- 
rior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
the  architect  is  now  raising  funds  for 
construction. 

THEATRE— 1  story  and  base.  Class 
A  construction,  $40,000.  San  Fran- 
cisco. Architects,  Rousseau  &  Rous- 
seau,  Monad'nock  'Bldg.,  S.  F.  Owner, 
Nellie  Harris.  The  building  will  be 
erected  on  the  north  side  of  Broadway 
west  of  Grant  avenue,  and  will  cover 
and  area  of  6S  feet  9  inches  tiy  137  & 
feet.  Construction  will  be  fireproof 
with  a  complete  steel  frome  and  walls 
of  brick  and  terra  cotta.  Exterior  will 
be  faced  with  terra  cotta  and  stone. 
There    will    be    two    stores    'beside-    the 

Interior    finish    will   be   of  pine 

and  ornamental  plaster.,  A  modern 
tern  of  ventilation  ill  he  installed. 
Tli ere  will  be  patent  store  fronts. 
Plans  are  complete  and  figures  are 
being    taken. 

RESIDENCES— 2,     2     story    and    base, 

">e.      $3,000      each.      San      Francisco. 

'ii.'t.    none.      Owner,    R.    J.    Button. 

1212    41  h    Ave.,   S.    I-'.      These   bouses  are 

rected    on    the   east  side   of  26th 

e ■    north    of    Irving.       Each    house 

will    contain    six    rooms   and    bath.      In- 

will     be    finished     in    pine    with 

one  elm   panels,    Hardwood   floors  will 

'■   used   in    the   principal    ro s.     There 

i    i"     large   open      tire      places      with 

rick     or     tile     mantels     in     the     living 

"■ms       Path    rooms    and    kitchens    will 

1  '  h'    u  ..in-,  of.      Exteriors    will    be 

>\  ered    with    cemenl    plastei    on   metal 

th     and    a    brick    veneer    base        Plans 

1     i  omplete   and    in    the   bands   of   the 

owner    who   will    do   the   work    by    Day 

Labor. 

KI-.SiriI--.x,-i.;    -  -   -      stoi  j       and      base, 
me.    $2.oihi.      san     Pi  an.  Isco       Archi- 
tect,     ie.       Owners,    John     K     Dough- 

""i     -I  N      Pel. i      tm     Lisbon 

.'•■'    .        S  F  Tile        h,OI"e        h     '  heell        de 

'I'd    to   contain   si:      oo         ind    ba  th, 

el     wi  II     he     el  e.  led     at     the     nOl  I 

orner    of    Amazon   and   Lisbon   streets. 
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Interior     finish     wil of    pine      ami 

redw I.       11  Miii I     11 's     w  in       be 

used     in     the     principal     rooms.       There 
will    bi  place    m    tne 

living  room   with   a    brick   mantel.     Tile 

will    be    used    in    the     bath    r and 

o  i         will 
ihiplap. 
implete    and    in    the    hands 
owners    who    will    do    thi 

All   materials   are   now 

RESIDENCE    —    2      story      and    base, 
si  o.      Archi- 
tect,   noi  Karl     Kugve,     133 
S.     F.        T 

room   dVell- 
and    will    be    erected    on 
i    near    Ashibury.      All    in- 
(inish    will    be    of    pine       Hard- 
in  i    floors    will    be    used    in   the   living 

i    hall. 

pen   fire   place   in   the 
•   - 
"■in    and    kitchen    will    have    tile 
ot.      An   automatic    watei 

■  I  led.    Exterior  of   t'hi  isi 

will     he    covered     with     rustic     ami     re- 
master  on   metal  lath.      PI 
te    and    the    work    will     lie    done 
i  '  ■  .     Labor. 

'  ;  KENCE  —  2     stc-rj      I      base, 

frame.    $2,800.      San    Francisco.      Owner, 

•  i     Nelson,     I  i  .    S.    P. 

welling    will    be    erected    on    the 

south    side   of   19th    street    east    of  Eure- 

nd    has    been    designed    to    contain 

h.      Interior    will    lie 

I     in    pine    and      red'woo  !       with 

some     ilra     panels.       Hardwood       floor? 

will    he    used     in    the    principal    rooms. 

will    be    a   large   open    Are    place 

living   room.      Mantel    will    be   of 

Tile    will    be    used    in    the    bath 

: i         rid      kitchen.        An      automatic 

iter    will    be    installed1.      Exte- 
will  be  covere 
cement  lath  a  nd   rus- 

•    complete  and   the    work 
will    i  •  D 

RESIi  ENCE  —   2      story     and 
I 
i  i   in    &    I ; .  1 1 1  - 

i  >>\  ner.    W.    J.    (i.trlin. 

.!.    ■ 

for    a       sei  i  esidence 

■  ii 
finish  will  be  o  .    to 

"I    in    the 

'in!  ..r]i- 

.  1 1 

..ii    be 

ed    in 

03 

i 
lath 

GA'R 

■ 

Till  B 

work 

will     I  •  1 1 1     1 1 1 1 

.,..1 

■     .i   .  on- 
.    i.Hihi- 
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terior  of  the  building-  will  be  Caoi  i 
with  pressed  brick  and  terra  cotta. 
Plans  are  complete  .not  bids  will  be 
called    fo 

GARAGE  i  story  ami  base 
i"i  ci  .i  i  ete,  $25,000.  San  Fran- 
cisco. '  i  .  C  II-  Barret 
Bush  St.,  S.  F.  Ownei  Dr.  Cerf,  ill 
Ellis  streel  The  building  will  be 
erected  on  the  north  side  of  Pos1 
streel    wesl    of   Jones,   and   directly    op- 

le    new    lmereial   garage   be- 

ii  ;  ereel  ed  for  Mr.  Samuels.  I  Ion4 
si  i  mi  inn    will    be    fireproof       Floor  will 

[   i i.i.    and    partitions   of   metal 

lath  and  plaster.  Metal  window  sash 
and  frames  are  to  be  specified.  There 
will  he  a  main  office,  storage  space  and 
hi  i  ine  shop.  Interior  will  he  fin- 
ish. >.l  in  pine.  Exterior  of  the  build- 
Ing  will  h..  faced  with  cement  plaster. 
Plans   are   now   being  prepared. 

FLATS  -  ■:  story  and  base,  frame,  $7,- 
.Mm  Sin  Francisco.  Architect,  C  O 
Clau  en,  Phelan  Bids.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  Broderick  street,  and  has 
been  designed  for  residential  flats,  the 
owner  occuping  the  upper  fiat,  Eai 
Hat  will  contain  six  room-  and  hath. 
interior     finish     will     he     of    pine,     blue 

mini     i  ml    el  iii.       1  hi  rd  p I     Boot 

i  c    used    in    t  he    principal    room  3.      Bat 

and   kitchen   will   have   tile   wain- 

:  ..I  \  large  open  fire  place  will  be 
Installed  in  each  Ii  ving  room.  Via  ntel 
win  be  of  brick.  Automatic  water 
heaters  will  lie  installed  Exterior  of 
ihc  building  will  be  covered  with  ce- 
iii. -nl  plastei  mi  metal  lath.  Plans  are 
being    prepared. 

FLATS  ::  storj  ami  base,  frame, 
$10,200.  San  Francisco.  Arehitecl  0 
E.  Evans,  2367  .Mission  street.  S  F 
Owners,    M-ary    and    Edward    Fox       The 

building    will    be    erected    i 

i :      i ...  i i  .  ii'   '  ilemenl ,   cm  - 

,  i;nc  ,i  ii  :i  rea  "i  25x&6  feet.  The  build- 
ing   ha.-    been    a  i  ra  nged    t..    emit.,  in    six 

i  four  and  live  rooms  each.  In- 
terior run-  will  be  of  pine  am 
i.i.nii  win  -inn.,  elm  panels.  Hard- 
wood fioi  will  al-o  he  used.  There 
open  hrc  places  ami  brick  or 
tile  in  1 1  oni  i  ml  tile 
wainscot  will  be  used  in  the  bath 
rooms.  Entrance  vestibules  will  have 
mo  -   i    Boors.      Exterior  of  the  building 

will     I.. red     with     cement     plasl  i  i 

,.ii      nut  ,i  I      I  i  I  ii     a  nil      rustic,        Pla  n        a  re 

,  plete    and     work     will     he    done     b,j 

Im     Labor.      Al  I    material    r-    now    being 
,    ,  ,1 
i    \t.  story      and    has,., 

■a;   ci         Sa  n     b'ra  ncisco.       Archil  eel 
1 1    i  - 1 .- 1 . i   en     Phelan  'Bldg      S     P..  Ow  net   - 
.    i  .ne  ,  r  ng     will    be 

,.n    Union    si  reel    near    the    Pre 

a..        i  .1     will    contain      two      modern 

ii  .  t      .I    ii\  e  and   six    r s.      The    upper 

,      i  by  the  owner.     In- 

.    of   pine,   him    gum 

pane]         Hardwood    H -s   will 

e  a  .  .i  i:  the  principal  rooms  There 
will   i..    i.i  i  ge  open   fir-e   place  and   brick 

oi    im.     .     i      h    ..i      !    i 

n-    wi  11    have    cement 

H id      i  lie      wainscot.      Automatii 

Exte- 

■    ng    will      :..■      '.  i 

■   i    ■ metal      lath 

Plan      an  red. 

FLAT.-        '1        i  ..i  '         .i  ml        base  r  

i Architect, 

.1     I  :..n   seau,     'i ni I.    Bldg  . 

S.        F  I',     in    i    '         ii. ■       V,  .lei.. 'hi.  The 

i i 

•    i       ,,i 


Wednesday,     Sept.   17    1913. 

Alason.      The    building    has      been 

i.   c.ini.i  in    i  w  elve    flats   of   three 

and    [our    ins.     Interior   finish    will    be 

'    ■    with      '.in.'    elm    pa  nels.      Bath 

...  ill   ha  ve  cement    floors  and   tile 

'  .-.ill     he      open      lire 

iii"  '        i  n. i    till     ma  oiels.      Exterior    ot 

1    Id  M 1 1   with  sh ip - 

lap   and   cement    plaster   on    metal   lath. 
Plans    are    complete    and    now    out    for 

FLATS— 2  lase,    frame. 

I sin     i  Vi  chitect,    C. 

ii.  Clausen,  Phelan  Bldg..  S.  F.     O 
name    withheld.     This   building  will    be 
erecti    i    in    the    M      ;ion    I  fetrict   for   the 
"me    . i w  ne i      \.  :  ..    is    now    constructing 
a     i  h  i  e,.-:-i  in  i      frame    apartment    house 

1 1 pla  ns   by    M  r,   I  lla  usen.     The  l.iiil.l- 

I  contain  two  flats  of  four  and 
..ins.  Interior  finish  will  be  of 
pine  an.i  redwood.  Tile  wainscot  will 
be  n  ..I  in  the  bath  rooms  and  kitch- 
ens. There  will  be  open  lire  places  and 
i  ii.  mantels.  i  :.\  terior  of  the  house 
covered  with  shiplap  and  rustic. 
Plans   are    now    being   prepared. 

I  Ii  >TKI.--i;  story  and  base.  Class  C 
construction,  $45,000.  San  Francisco. 
Architect-.  O'Brien  &  Werner.  Fox- 
croft  Bldg.,  S.  F.  Owner.  Thomas 
..ii  This    building    has    been    men- 

•  a,     before    when    plans    were 
nl.      The  building  will   be  erected 
on    the    south    side    of    O'Farrell    street 
east     of    Larkin    on    a    lot    46x90    feet. 
There  will   be  a  store  besides  the  hotel 
lobby    on    the    first    floor.      Upper   floors 
will     contain     in     the     neighborhood     of 
100     guest     rooms,     a     large    percentage 
of    which    will    have    private   baths.      In- 
t-io      linis.h    will    he    of    pine    through- 
out.      Plans     provide     for     steam    heat. 
elevator    service,    vacuum    cleaning   and 
a     hot    water    supply.      Exterior    "I"    the 
building    will    be     faced     with     pressed 
brick.      Plans    are   complete  and    figures 
will    be   called    for   within   a   short    time. 
STORES     AND    LOFTS^S     story    and 
reinforced   concrete,   $150,000.   San 
..      Architect,   Henry   H.    Meyers, 
Kohl      Bldg.,       S,    F,       Owners,      Cowell 
Estate.      This    building      will      cover      a 
.  i    is    ...     ie   erected   on   the 
Construction      will      be 

pra    iic'lh.      lii.'i f.       Plans    arc    c.iu- 

;c.l     have     been    out    for    figures. 
i  iii-  mi  the  work  will  lie  opened  today, 
ember    17th. 
STATE         EXHIBIT         BUILDING    — 

Frame       construction.       $100, ,         San 

ii \i .  h  iteel ,    A.    F     Heide,    223 

Spring  street,  Seattle.  Owner-,  State 
of  Washington.  .Mr.  Heide  has  been 
appointed  I"  prepare  plans  for  both  the 
.i  i  the  I'..:  i  in  i  - 1  ,i,  ihc  Expo- 
sition a  ml  at  the  Sa  n  i  degro  Each  ibition. 
I     ,      i    .     in     i    will    he    iii    San    Francisco 

ling    week    and    will    ne- 

.     -ite    for    the    Wash- 
ington   State    I. in, hum- 


Auditorium  Bids 
Are  Made  Public. 


iiulgren    Co.    Lowes!    Res 
II  ii  I    Exposition   Comnanj 

wider    < 'oumiar.v-IVU'r 


Co. 


i Igren  &   Co,   presented   the  lowest 

,  egu  I  1 1    figure  for  the  genera  I  com  i  rue- 
on   of   i .  ■     i '.    position    \n.ii  i .  1 1  -  i  ii  mi     i. nl 
, ,,     ,.   , ,,  ,i  w  i  i  e  opened  Th  ui  s  lay  by  the 
i  luildings    and    I  ;>  our  I      Comn    ttee    ot 
1 1.,.    Pa  im  ma  -  Pacific      Expos  ti lom 
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pany.  This  bill  was  submitted  on 
Proposition     D  Cor     an     ex- 

penditure  of  $644,630  Comma  y-Peter- 
son  Co.  bidding  on  the  same  proposi- 
tion, submitted  a  bid  of  $109,300  and 
claim  an  error  and  FrM.i  submitted 
another  bid  to  the  committee  which 
they  asked  be  considered.  This  fig- 
ure was  the  lowest  received  being 
$639,033.  Whether  or  not  this  figure 
Will  lie  considered  by  the  Buildings  & 
Grounds  Committee  has  not  been  an- 
nounced. 

Bios  were  taken  on  the  work  as 
follows:  Proposition  A  A  lump  sum 
bid  for  the  building  complete  as  speci- 
fied, "ie"  using  Blue  Bedford  limestone. 
Proposition  B — A  lump  sum  bid  for  all 
work  as  specified  except  elevator  work 
and  stone.  Proposition  C-l— A  lump 
sum  bid  for  furnishing  and  setting  all 
stone  work  as  specified  with  the  lime- 
stone cut  and  finished  at  the  Eastern 
quarries.  C-2 — A  lump  sum  bid  with 
in,-  stone  cut  and  finished  in  San  Fran- 
isoo  C-3 — A  lump  sum  bid  witli  Colusa 
Sandstone  substituted  for  Blue  Bed- 
ford limestone.  C-4 — A  lump  sum  bid 
with  California  granite  substituted  for 
Blue  Bedford  lime-tone.  Proposition  D 
A  lump  sum  bid  with  terra  cotta  sub- 
stituted for  limestone.  Proposition  E — 
A  lump  sum  bid  for  the  the  elevator 
work. 

Following    is    a    complete    list    of    all 
figures  submitted: 

GENERAL,       CONSTRUCTION       AUDI- 

TOM1I  M. 

Proposition    A 

Commary-Peterson    Co $.",29,733 

Charles    Wright 814,537 

Lindgren    i.-    Co 697,347 

Newsom-Wold    &     Ko.hn....    570,000 
Proposition    It 

Charles    Wright    $543,248 

Lindgren    &    Co 510,000 

Newsom-Wold    &    Kohn 557,000 

Proposition    C    (I) 

Lindgren    &    Co $177,717 

Proposition    C     (2) 

Lindgren    &    Co $250,000 

Raymond     Granite     Co 215,000 

Proposition    C    (3) 

Charles   Wright    $75  1,531 

Lindgren    &    Co 175,000 

Raymond    Granite    Co 1S5.000 

MeGilvrav    Stone    Co 1  e. S , 4 5 0 

Proposition    C    (4) 

Charles     Wright     6,537 

Lindgren    &    Co 5U3.000 

Raymond    Granite    Co 320,000 

Proposition    D 
I'ummary-Peterson    Co.     (sub- 
mitted    Sept.     Hi $109,300 

Commary-PetenJon     Co.     (sub- 
mitted   Sept      :      i '139,033 

Charles    Wright    ,59,000 

Lindgren    &    Co 1,14,630 

X,  si  som-Wold    i-     Kohn  ... 
Proposition    E 

Van    Emon    Elevator  Co $11,500 

•  ii  i-      Elevator     Co 12,332 


Building  Contracts  Awarded 
San  Francisco. 


3267 

5  9, is 
3>269 

:',271 

. 
::  -'7  4 


Yen  I  ura      L 

i    in      

Wild       

ii  i :       largei 

Schmil  si 

Mac  A  r  th  u  i      .    .Mai    I 

Same       Sunn 

~.l      HO  

Allied        

Same     

Same      Same 

Fris.be      

Phelan     Sutton 




100 

! 





ie,  5  ii 
1650 
16'50 
5870 
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.;  '  -  Mm    '      i 

3279  1'ung     I. 

32S0  Gui  ii  ei  o    Rlty     .  .  .  .Nelsoi 

32811  Same      San 

3282  Same      

3283  Roberts     Cox 

328  !  Manning     Burns        1  IQrO 

3285  .\lirassou      Andersen        1000 

::_'m,      Mirassuu      '  '  >\  nei  

3287  Mill      Woolfrej         21 

3288  G.ii  man     Woll        1-200 

Forrester     Pai  kei        l  850 

3.290  Kn  tore     Ferroni        6  (00 

329]  <  'ounihan      COU! 

5292  Bass I 

31293  Collinls     Nielsen        2500 

529  1  Kennev      Andi 

:;295  Infant    Shelter    ....Belye.i         400 

32-96  Rayhill     Rayhill        7: 

5297  Y  .\1  1 Fennel]      18674 

£298  S  inn-      Ward 

5299  Same     Loonev        71150 

3300  Same    Hau- 

55..1  Same    Pac    Blowc  r   Co     1  1250 

-  i  me      Iti-i  i 

3303  Same      C 

•ime    .  .Central    Iron    Wks 

3305  Same    ...Colusa   Sandstone 

3306  Sunn-    Carriek      195iiii 

3307  Same    Elec   Co 

130  -  Same    Wstrn   Furnace 

Shoeklej     Sunset   Con        1450 

3310  Rulfs      Higginson      11115 

331  1  Same      Gilbertson         I7S5 

5512  Same    lie   Croupe 

5515  Same      Same  90K 

551  I  Anderson     Braas 

3315  Tiedman      Rankin  401) 

3316  Monson     Monison 

-151 7  Lynch      Lyn,  h 

55iv  Valente     Valente         500 

13:19  Palmieri  : 

3320  ftitzge     Albeit 

5521  Calf     Barrel     Bru'.cher         lOu 

55.21-  Agata     Agate         400 

5525  Farren     Robinson 

5324  Favilla    Mariconi        S40U 

1525  Calea.u-i    New    Era 

5326  Rayhill     l.oiib        2347 

13  17  Pratt     Stockholm 

Fei  i  - 

5529  Sain.       Conlin  8ill5 

3330  Same     Otis    Elev        4350 

33-31  Same      Ahlbach  960 

5552  Same      Sutton         4518 

5555  Same    ....  Pac   Fire    Ej    I  '.0         775 

333 1  Stoltz     Horstmeye 

3335  Button     Button        2900 

3336  Newcombe     Hawcroft        1900 

::.:.:.  Button      Button 

333S  Oohn     McPherson 

5529  Muller     Stroth 

52,  in  Smith      Welsh       3000 

334 1  Wagner     Christian 

5512  Whit.-     Kern        IT"" 

3343  Dougherty      Doug 

334  I  Bin-  her    ' Stief.  ! 

55  15  .Miro     '  i 1800 

3346  Cofmeyer     Ichter        1500 

55  17  Buck      Sigwald  7D0 

3348  Summers      larks        1200 

33  19  Conlin     Mai  5   - 

3350  Xngve     Fngvi         I 

5551  Nelson     Nel   on        I   00 

552  Erickson      Erickson        1 1 

■555  Nolan     No 

tfltrassou     And 

\  .in    Ness    Rlty..Gi 

555.1  Same       ...  Conn. 

5557  Same      .  .  .  .Rector     System 

1st      Fedeal     Trust.  .Forbi   ■ 

T  ,.-isen      Chill. 

3360  Biggins     Higgins        1500 

5  5.il  Scotl      Hi    es 

33*2  Anderson      Federal         1000 

3  in  :  Got  man     Wi 

3364  k  i.uii  i-      Novelty  SOP 

■me      Sunn 

5.2,1:,;  Schmidt      Schmidt         I 

999;  \i,,nz      Vtoi 

3368  S-b  eenej      Diedti 

5599  Brown   ' Ellgh  i 

3370  i    1  in  mini      Rafanelli  

33  -  '  Fo: 1 

1  Ri 

5575  1  ,'i:i  i.-n     lb  nd   1   i. 

55,7!  w  ,       rat,  tlett        1886 

5575  Roberts      Col 

Snook         1775 


(3264  1      NE     ,'AI.Il-',  IRNI  \     .s      1 

OxN  77-6,  All  work  ex- 
cept  heating,  ek.  tin  wiring,  paint- 
ing, '.\all 

n  k    work    for 

:  ..: 

pa 

...  .Ludwig     i 

San    Fi-ain 

1    1        jo       Cahei 

San    Francisco. 


21 

Contractor.  .Michael      Dempniak,       1315 

3rd  Avi 
Filed  Sept.  5.       15.      ei 

Frame     up     $1500   00 

Brown    coated     4571    25 

Enclosed  &  standing  trim   on 
Completed     and     accepted....    4324   25 

Usual    35    days 

T,  i'1'AL    COST,    $1  , 
$8650.       Sure!  S      De- 

0.   of   .Maryland.      Limit,    90 
Fa    leit,    $10.       Bonus.     $10.       Plans    -and 
filed. 


.  1      S"W   GORIHAM    226   SE   Sa 

Q 

.  .  .  .  T.     Y.-lil  111  .1,     ,11     Jo. 

San    t'j    n, 

.257    Surrey- 
San    Frai 

COST,     $1600 


,  01, tractor 


6)       NO. 

wall. 
1  'u  nei- Cash  man    Estate,    21 

LSCO 

None 

Daniel   O'Neill,    27s    Natoma 
San    Fran 

COST,    $111111 


Architect  . 




E     TWENTY-THIRD     AVE     200 

X  Kirkham.  One-story  and  base- 
ment  frame  dwelling. 

Owner Edwin    and     R     Ward,    1462 

23rd    Ave.,   San    Fi  an, 

Architect  .  .  .  None. 

Day's   work.  COST,    $500 


(3268)      NO.  1255  SEVENTEENTH 

Minor   repairs    to   dwelling. 

S.    C.    Harshtbarger,    Prem. 

eel   .  .  .  None. 

ictor.  .Bovyer   &   Sons,    2407    Cali- 
fornia,   San    Francisco. 

COST,   $300 


2 1      KEITH. 

11    and    add    t  . 

Owner 2\Ii^.   E.   Schmitzer, 

-I   ...  None. 
n  01k.  CC 


"I      S    JUDAH    55       W    Tenth       Ave. 
One    and    one-half-story    frame    dwlg. 

Mi.  An  hur    Bros.,    1 ! Fell 

San   Francisco. 
-     t  ...  None. 
91  ork. 

S    -Jrn.ur    115    w    Tenth    Ave. 
1  me  and   one-half -story    frame 

.  .      M.n-Ai  I 

work.  COST 


-:     11   1  '  \i W    Tenth      Ave. 

md  0 

M:t. -Arthur    Bros.,    15,;,,    Fell 

San    ii: 

Nolle. 

r.   $2000 


E    1  TSEGi  I     142    X    Ocean    Ave. 

1  .  10  1 

Ave 

.one. 

..  ork.  CI  'ST.   $16511 

E    OTSEGO  N 

.11.!  tie  dwlg 

i 
work.  ■.    $1650 
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E    OTSEGO    142    N    Ocean    Ave. 

One-story  and  baseraenl    Crame  dwlg. 

owner C.   S.   Allred,   120   Onondago 

Ave.,  San   Frai  Cisco. 
A'  i  h  itect  . .  .None. 
I  vy's  work.  COST.   $1650 


(3276)    STII. I.MAN  S  s;,   E  Third  —  28-9 
S   7'5   W   2S-9   N  75.     All   work   except 
fixtures,   mantels,  shades,   plumb- 
ing',     painting    and    finish      hardware 
(furnished  by  owner)   for  three-story 
and  basement  frame   (3)  flats. 
Owner Minnie   Frische,   74-A    Still- 
man,   San   Francisco. 
Archtect  .  .  .None. 
Contractor.  .Richard      Faliy,      518     Noe, 

San  Francisco. 
Filed  Sept.   6,  '13.     Dated  Sept.   6,  '13. 
Frame  up  &  roof  boards   on..  $1417. 50 

Brown    coated     1417.50 

Completed  and  accepted 1417.50 

Usual    35    days 1417.50 

TOTAL  COST,  $5670.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


(3277)  W  FOURTH  AND  JESSIE  NW 
75xSW  ?:..  Steam  heating  system, 
installation  and  domestic  hot  water 
supply  system  for  eight-story  and 
basement     Class     "C"    building. 

Owner Mary  L.  Phelan. 

Architect  ..  .Wm.    Curlett    &    Son,    Phe- 
lan  Bldg.,  San  Francisco. 
Contractor.  .John      G.    Sutton    Co.,      243 

Minna,  San   Francisco. 
Filed   Sept.    6.   '13.      Dated   Sept.   3,   '13. 
On   1st   and  15th  of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $2800 
Bond,  $1400.  Surety,  Maryland  Casu- 
alty Co.  Limit,  as  required.  Forfeit, 
none.     Plans  and  specifications  filed. 


(3278)  SE  POLK  AND  AUSTIN  S  60 
E  3S-S  N  7-11  E  81-4  N  '52-1  W  120. 
All  work  for  one-story  and  basement 
brick    building. 

Owner Frances   P.    Morse,   Care   of 

Architect. 
Architect  ..  .Albert   Pissis,   Flood    Bldg., 

San   Francisco. 
Contractor.  .M.     V.     Brady,     Monadnock 

Bldg.,   San  Francisco. 
Filed  Sept.   6,  '13.     Dated  Sept.   4,  '13. 

On   1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $16,734 
Bond,  $83-67.  Sureties,  H.  D.  Nichols 
and  Cha  A.  Carilon.  Limit,  70  days. 
Forfeit,  $25.  Plans  and  specifications, 
none. 


NORTH    POINT    112-6   E   Polk 
17.      All      work    except      cement, 
foundation,    mantels,     gas    and    elec- 
tric    fixtures,       window     shades       and 
finish     hardware     for     two-story     and 
ment    frame    fla  ts. 

Owner Konrad   Tung,  North   Point, 

and   Polk.   Sa  n  Frai 
eel  ...  None. 

840       Filbert. 
San    Francisco. 
Fil.-d   Sept.   6,   ')::.      i  ■  l.   '13. 

Frame    up     $1093.76 

vn    coated     1093.75 

•  I 1093.7.", 

lays 

TOTAL  COST,    $4375.00 
forfeit, 
Plans   and  filed. 


BUILDING  AND   INDUSTRIAL  NKWS 

meiit    frame    n    Id 

Owner Guerrero    Realty    Co 

Market,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Emil     Nelson,     5S0     Jersey, 
iSan   Fiancisco. 

COST,   $2000 


(3281)  E  NINTH  AVE  25  S  Ortega. 
One  and  one-half-story  and  base- 
ment  frame   residence. 

Owner Guerrero    Realty    Co.,    2565 

Market,    San    Francisco,     i 
Arch  i  tect  .  .  .None. 

Contractor.  .Emil     Nelson,     5S0     Jersey, 
San  Francisco. 

COST,   $2000 


(3,282)  E  NINTH  AVE  50  S  Ortega. 
One  and  one-half-story  ana  i  e 
ment    frame    residence. 

Owner Guerrero    Realty    Co.,    2565 

Market,   San   FranciBco. 
Arch  itect  . .  .None. 

Contractor.  .Emil    Nelson,     580       Jersey, 
San    Francisco. 

COST,   $2000 


(3283)  E  BELVEDERE  75  S  Par- 
nassus.     One-story    frame    garage. 

Owner Dr.  H.  P.  Roberts,  31  Par- 
nassus  Ave.,  S.   F. 

Architect  .  ■  .None. 

Contractor.  .Cox  Bros.,  1215  15th  Ave., 
S.    F.  COST,    $400 


(3284)  W  RAIL  ROAD  AVE  25  S 
Quesada.  Raise  roof  and  add  five 
room|=. 

Owner Wm.    Manning,   Premises. 

Architect  .  .  .None. 

Contractor.  .J.    M.    Burns,    101   Thornton 
Ave.,   San    Francisco. 

COST,    $14  UU 


(32S5)  S  TWENTY-SECOND  67  E 
■Shotwell  (rear).  General  repairs  to 
dwelling. 

Owner J.    P.    Mirassou,    3031    22nd, 

San   Francisco. 
Architect  ...G.    A.    Berger,    138   Octavia, 

San    Francisco. 
Contractor.  . G-ustave       Andersen,       2330 
24th,    San    Francisco. 

COST,    $1000 


i.-';i  S  TWENTY-SECOND  67  E 
Shotwell.  Add  one-Btory  frame  and 
repair  stairs. 

Owner J.    P.    Mirassou,    3031    2<2nd, 

San   Francisco. 
Architect  .  .  .G.    A.    Berger.    13S    Octavia, 

San  Francisco. 
Day's  work.  COST,  $3000 

(3287)  N  ARMY  265  W  Church.  One- 
storj    and   basement   frame  residence. 

Owner Joseph    E.    Hill,    510    Eliza- 

betli,   San   Francisco. 
Arch  Itect  . .  .None. 

Contractor.  .John     B.     Woolfrey,     316S 
San    Francisco 

COST,    $2000 


(3288)      S    TWENTY-SEVENTH    270     W 

"i  ■.     a  mi      bai  emeni 

frame    dwelling. 
Owm  i  Gorman,     302     Cole- 

.  San    Fran 

Arch  Itecl  .  .  .None. 

Contractor..  J.     Wolf,     1369     12th     Ave., 
i  ■  t  a  1 1 .     co. 

i  n  ist.  $i  200 


Wednesday,     Sept.   17    1918. 

Owner E.   It.   Forrester,  141  Sutter, 

San    Francisco. 
Architect  . .  .None. 

'  ontractor.  .<?.  Parker,  141  Sutter,  S.  F. 
COST,  $1850 


(3290)  S  GREENWICH  157-6  W  Grant 
Ave.  Two-story  and  basement  frame 
I  I  i    flats. 

i Mrs.    M.   Rittore. 

"t  ...Paul       J.       Capurro,        1844 
Powell,    San    Francisco. 
Contractor.  .G     Ferroni     &   Sons,     3045 
ia,    San    Francisco. 

COST,   $6400 

(3291)  SE  SEVENTEENTH  &  UTAH. 
Three-story  frame  store  and  five 
apartments. 

Owner iMiss      J.      Counihan,      1801 

18th,   San   Francisco. 
Architect  .-  .Herbert   B.   Maggs. 
Day's    work.  COST,    $8000 


(3292)  S  FRANCISCO  30  E  Jones. 
Two-story  and  basement  frame  (2) 
Hats. 

Owner Anunzia   Basso,   679     Fran- 

:o,    San    Francisco. 
Architect  ..  .L    Traverso,       S54       Union, 

San    Francisco, 
•-'ontractor.  .G.    Palma,     1900    San    Jose 
Ave.,  San  Francisco. 

COST,     $2500 


(3293)  S  RICHLAND  AVE  300  W  Mis- 
sion. Two-story  rr.d  basement  frame 
residence. 

Owner Clarence   Collins,    23rd    bet. 

Bryant  and  York,  S.  F. 
Archlcect  . .  .None. 
Contractor.  .Jacob       F.      Nielsen,      2350 

Bryant,  San  Francisco. 

COST,    $2500 

(3294)  N  CALIFORNIA  80  W  16th  Ave. 
One  and  one-half-istory  and  ibase- 
ment   frame   dwelling. 

Owner M.    L.    Kenney,    31    Sharon, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Chas.    G.      Anderson,      3942 

29  th,    San    Francisco. 

COST,    $2900 


(3295)      NO.    10125   SHOTWELL.      Extend 
front  and  minor  repairs. 

Owner Infant  Shelter,  Premises. 

.ot...  Oliver        Evevrvett,        1940 
Webster,    San    Francisco. 
Contractor.  .Wm.      Belyea,    756      Golden 
Gate  Ave.,  San  Francisco. 

COST,   $400 


(3296)      S     HAIGHT     199-9     W     Steiner. 
One-Story  and  basement  brick  garage 

Owner Wim.    Rayhill,    627    Haight, 

San    Francisco. 
6c1  .  .  .Chats.  J.  Devlin,   737   Pacific 
Bldg,  San  Francisco. 
Day's  work.  COST,  $7500 


r.   NINTH      AVE   75   S     Ortega. 
One    and     one-half-story     and     base- 


(3289)  \  NTZ  \    80-5    E    Twenty-third 

Oni      torj    a  nd   bai  emeni    frame 
i  e   olence 


(3297)  N  OAK  157-6  W  Van  Nesn  Ave 
W  89-9  N  1211  E  6S-9  S  40  E  21  S  80. 
Excavating,  pumping,  reinforced  con- 
crete,  granite  curb,  terra  cotta,  etc., 
for  four-story  steel  and  reinforced 
,  oncrete  club  building.  , 

Owner Young  .Men's   Institute  Hall 

ocla  tion,       52       Sanchez, 
San    Francisco. 
Architect  , .  .W.    D.    Shea,    244    Kearny, 
San    Francisco. 

Contractor.  .Fennell  4   Wand,  185  Jessie 

San  Francisco. 
Filed  Sept.  8,  '13.     Dated  Aug.  25.  '13. 
On    1st  and    15th    of  each    month      75% 


Wednesday.     Sept.    11    l!trd. 

35  dayjs 

TOTAL    COS!  ,1 

mid,  $36,505.50.     Surety,  Illinois 
...     Limit,   1'50  dayi>.  forfeit,  $10.  Plans 

ifieations  file..         .„ 

CARPENTER,   MILL,   LUMBER, 
h  i i.l wood  floors,  glass,  glazing, 

roofing,   damp   proofing,    mantel 
tile,  gas  logs,  mantels,  etc.,  on  above. 
tor.  .  Ward    &   Goodwin,    1 
sie,  San  Francisco. 
•tied   Sept.   S,  '13.     Da  ted     \  ,,  '13. 

i'h    1st   of  each   month 75% 

3  3  days 

TOTAL  COST,  $26,545 
519,908.75.     Surety.  Illinois   - 
'ii.      Limit,    200      days    after      Aug.      2S. 
nit,  $10.     Plans  and  specifications  filed. 


SEWERING,     PLUMBINi 

lilting,  etc.,  on  above. 
Contractor.  .The  J.  Looney   Co.,   77   City 

Hall  Ave.,  San  Francisco. 
piled  Sept.  S,  '13.     Dated  Aug.  23,  '13. 

Payments    same    as    above 

TOTAL  COST,   $7150 

•      i  Surety,    Equitable    Surety 

Limit,    200      days    afeer    Aug.      28. 

Forfeit,    $10.       Planjs    and    specifications 

tiled. 

.33 DRNAMENTAL    IRON,    METAL 

stairways,     elevator     grilis     and     car 
balconies,    vault    doors.    ladders, 
Work    and    fire    escapes    on    above. 
Contractor.  .A.    Haus,   425    Potrero   Ave., 

San   Francisco. 
Filed    Sept.    8,   '3.      Dated  Aug.    25,   '13. 

Payments   isame    as    above 

TOTAL  COST,  $6410 
Bond,  $4807.50.  Sulety,  Illinois  Surety 
Limit,  200  days  after  Aug.  28. 
Forfeit,  $10.  Plans  and  specifications 
filed. 

(3301)      HEATING      &    (VENTILATING 

Apparatus    on    above. 
Contractor.  .The       Pacific       Blower       & 
Heating     Co.,       Monadnock 
Bldg.,    San    Francisco. 
Filed  Sept.  S,  '13.     Dated  Aug.  25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $14,250 
Bond,  $10,687.50.  Surety,  Illinois 
Surety  Co.  Limit,  200  days  after  Aug. 
2-8.  Forfeit,  $10.  Plans  and  (specifica- 
tions   filed. 


(3302)  WATER  PROOF  SIDE  WALK 
doors,  simplex  side  walk  lights  on 
above. 

'mi  tractor.  .John   McGuigan   &   Co.,   2S0 
7th,    San    Francisco. 

Filed  Sept.  8,  '13.      Dated  Aug.   25, 

Payments    same    as    above 

TOTAL   O  1ST, 

Bond,   none.     Limit,   120  days  after  Aug. 

Is.       Forfeit,    $10.      Plans    and    spi 

tions   filed. 


matt     enameled    glazed 

l.-ctural      terra      COtta,      im 

polychrome    work    on    abovi 

k    &    Son      116    Na- 
toma,    San    FranciB' 
Filed  Sept.   8,    13.     Dated    i.ug    25 
Payments    same    as    aibove 

TOTAL    i 'i  6  r 
Bond,    in. i. •  1  /  n  1.  90  days  afti  i 

28       Forfeit,    $1".      Plans   and    speclfica- 

i    mi-    Tiled. 

:  '      FURNISHING,      ERECTING      & 
palnl  ing    structura  I      rtei  irk     on 

above. 

ctor.   Centra]      r  i  -  >  n    Work 

Florida,    San    Francisco. 


BUILDING   AND   II.DUSTRIAL   NEWa 

Filed  Sept.   8,  '13.     Dated  Aug,   25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $25,4  00 
Muni,  none.  Limit.  90  dayls  after  Sept. 
1.  Forfeit,  $10.  Plans  and  specifica- 
tions filed. 


(  3  3  0  5  )      G  R  A  N 1 T  E    WORK    O  X      ' 
Contractor.  .Colusa    Sandstone    Co.,    Di- 
vision      &     Pot;  ere       Ave., 
San    Francisco. 
Filed  Sept.   S,  '13.      Dated   A 

Payments    same    as    above 

TOTAL  COST,  $2750 
Bond,  none.  Limit,  60  days  after  Sept. 
S.  Forfeit,  $10.  Plans  and  specifica- 
tions   filed. 


(3306)  METAL  FURRING  AND  PAR- 
titioni  .  lathing,  plain  and  moulded 
and  ornamental  plaster,  cementing, 
etc.,  on  above. 

Contractor.  .Martin     H.     Carrick. 
Filed  Sept.  S,  '13.     Dated  Aug.   25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $19,500 
Bond,  $14,025.  Surety.  Illinois  Surety 
Co.  Limit,  120  days.  Forfeit,  «'0. 
Plans   and    specifications    f*.l?d. 

(3307)  ELECTRIC  WIRING  AND 
conduit  work,  telep*"~ie  wiring,  etc., 
on   above. 

Contractor.  .The    Elec.     Constr.    Co. 
Filed  Sept.    S,  '13.      Dated  Aug.   25,  '13 

Payments    same    as    above 

TOTAL.  OTJST-,  $3750 
Bond,  $2775.  Surety,  Illinois  Surety 
Co,       Limit,     200     dayn     after    Aug.     IS. 

orfe  t.    $10.       Plans    and    specifications 
filed. 


(330S)      SHEET  METAL.  METAL 

frames   and    shades,    skylight    ventila- 
tors on  above. 
Contractor.  .The     Western     Furnace     & 
Cornice    Co.,    1645    Howard, 
San  Francisco. 
Filed  Sept.   8,  '13.     Dated  Aug.   25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2025 
Bond.  $151S.75.  Surety,  Illinois  Surety 
Co.  Limit,  120  dayis  after  Aug.  28. 
Forfeit,  $10.  Plans  and  specifications 
tiled. 


(3309)      S     %     KIRK  HAM     from     center 
of    :1st    Ave    to    22nd    Ave:      Grading 

Owner Wm.    H.    Shockley. 

Architect  .  .  .None. 

Contractor.  .Sunset     Constr.     Co.,     Lick 
Bldg.,   San    Francisco. 
Sept.    S,  '13.      Dated   Sept.    5,   '13. 

60    days    after    completion 50% 

Within     60     days     after     1st     pay- 
ment           50% 

TOTAL     COST.     $1450 
$750.       Surety,     National     Surety 
Co.      Limit,    none.      Forfeit,    none.    Plans 
and    specifications,    none. 


(3310)       SE     PINE     &     LEAVEXA 
6xS   87-6.      Lumber     mill, 
wink.      roof,    stairs,      lath,      p 
corner       beads,      orna 
I  er,   rough    he  i  d  Kaw- 

ii     or    equal    show    windowis    for 
four-story  and   ba  k   apart"- 

ling. 

Tiieo.     E.     ftulfs,     Cor. 

I    meats,  S.   F. 
Ro  a        x        Rousseau, 

S,    F. 
i 

Frai 

Filed  so, 'i.   s,  '13      i  >ated   S 

3rd    story    joists    in $1 

Ready    for    roof 1430.50 
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oated     "  5>6  I  " 

2861.00 

35    days 

TOTAL  COST,   $1 
:        Sin,  t-  .     Fidelity     &    De- 
Limit,   110  days  after 
none.      Plans  'and    speclti, 


BRIOK       WORK.       FLUES      IN 
.ill-     pressi  'i    brick        oi 
Front,     underpinning     wall     in     light 
we:i,    cementing    all    window    sills    in 
I    court    on 

Gilberhson      &      John,    2154 

Hayes,   San    Fran, 

5,   '13.      I  lati  .1   Sept.   6,  '13. 

foi    2nd   story  joist  - $1 1S5 

! i h    story    joist  3. . .    .    i  200 

Completed     and     accepted 1200 

Usual    35   days 1200 

TOTAL   i 'i  iST,    $4785 
00       Surety.  Aetna  Accident  & 
Co.      Limit,    soon   as    possible, 
om       Plan  -  a  nd  specifli 
filed. 

PEEL    AND    IRI  >N"    WORK    c  >X 

I  >e   Croupet   &    Hyrup,    1124 
Folsom,    San    Francisco. 
8,  '13       Dati  6,  '13. 

delivered    and     set     to     Isl 

sts    $59S 

Finished    and    accepted 59S 

Usual    35    dayls 599 

TOTAL  COST,  $1795 
'7  50.      Surety.      South  K 
'.-.    Co.      Limit,    fast    a 
sible.      Forfeit,    none.      Plans   and   speci- 


FIRE      ESCAPES,     ELEVATOR 
grill,    door    grills    and    grill    work    on 

Contractor.  ,De    Croupet   &    Hyrup,    1124 

in.    San    Francisco 
Filed   Sept.    S,  '13.      Dated   Sept.    6,   '13. 

Fire     escapes     completed $300 

Grill    and    elevator      grill      work 

completed     300 

Usual    33    days 305 

TOTAL   COST.    $905 
one.   Limit,  as  soon  ais   possible. 
Forfeit,   none.      Plans   and    specifications 
filed. 


I      709    MARKET.      Alter    and 

i  IV 

..H.   P.  Anderson,   Premises. 
.  None. 

Braas    Kuhn    Co.,    58    Dear- 
iiorii,    3ati    Fra  ncisco. 

T,   $700 


>P  >u.;n   AND    MCALLISTER 

li  k    wall. 
Tei   1 1 1 1 .1  n  Invst.  Co.,  Prem. 

C      D.    Rankin.    721    Gough, 

■San   Fran. 

COS'I 


TWENTY-FOURTH    AVE    73 
i, .  '        Tv 
in.-  dwelling 
F       Monson,      565      I  Ihui  i  h, 

San    1  ■■■ 
None. 

|RB]    rT   it:,   W  Coi  ' 
one-hal  I 

welling, 
.  i"    n     Lynch, 

Francisco. 
None 
Day's  COST,    $800 
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(331S)  SE  BEACH  AND  LARK1N. 
Erect  retaining-  wall. 

Owner Gr.    B.      Valente,    ado      Fell, 

San  Francisco. 

Architect  ...J.  A.  Porporato,  619  Wash- 
ington, San   Francisco. 

1  lay's    work.  COST,    $500 

(3319)  NO.  953  UNION.  Excavate  and 
underpin  foundation. 

Owner A.    Palmieri,    Premises. 

Architect  ...J.  A.   Porporato,  619   Wash- 
ington. San   Francisco. 
Contractor.  .Caraggetto  &  Co. 

COST,   $500 


(3320)  :>'0.    1447    REVERE    AVE.   Alter 
and  add   lo  dwelling. 

Owner M.  E.   Putzge,  Premises. 

■    i        .  None. 
Contractor.. A.   Alberts,    1660   R  R  Ave., 
San   Franicsco. 

COST,    $560 

(3321)  NO.      22IS     ILLINOIS.        Shingle 
front  and  rear. 

i  kwner California  Barrel  Co.,  Prem 

Architect  .  .  .None. 

Contractor.  .Brutcher      &     Serna,      110 
I      -  ie,  San  Francisco. 

COST,     $400 


s    NAPLES    200    E    France.    One- 
story  and   basement  frame   dwlg. 

Owner A.    D.    Agata,    555   Chestnut, 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $400 


(3323)     NO.     316     FIRST.       Repair     fire 
damages. 

Owner Miss  'M.  Farren,  Palo  Alto. 

Architect  . .  .None. 

Conutractor.  .Robinson        &       Gillespie, 

1051   Sutter,   San  Francisco. 

COST,   $450 


(3324)  SE  MONTGOMERY  AND  GREEN 
E  7T-6xS  40.  Carpenter,  glazing, 
electrical  work,  mosaic  tiling,  roofing 
tinning,  and  plaster  for  three-story 
and  basement  frame  apartment  flat 
building. 

Owner C.     Favilla,    1523     Jackison, 

San    Francisco. 
Architect  ..  .Righetti  &  Headman,   Phe- 

lan  Bldg.,  San  Francisco. 
Contractor.  .G.  Mariconi. 
Filed  Sept.  10,  '13.     Dated  Sept.  8,  '13. 
Frame  up  and  building  roofed. .  .$2100 
Enclosed   and    brown   coated....    2100 

Completed    and    accepted 2100 

Usual    35    days 2100 

TOTAL  COST,  $(S400 
$4200.      Sureties,      R.    Petri      and 
.Taustina  Berti.      Limit.    1 lays.      For- 
feit,    ion    days.       Forfeit,    none.       Plans 
and   specifications  filed. 


E     SILVER     AVE.     l.l      Mission 
Lot    1 1    Blk    L   College   Hd 
All   work    -  rt'te,  ex- 

cavating,  ratproofing,   side    walls  ami 
terrazzo   a  ml    mos  for   1  wo- 

story   frame  store  and  fiat. 
Owner.  Call  gari. 

lor.  .  New     El  Co.,     Inc. 

149:;  i  F. 

Dated    Sept.   6,   '13 
Rough 

on     $-675 

tnd       I    coat    p   i   ter  on   675 

i 675 

075 

TOTAL  COST,    $2700 
Bond,  $1350.     Sureties,  Louis  J.   I 
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and  .inn.    i:    Woolfrey.     Um 

Forfeit    none.     Plans  ami   specifications 

filed 


(3326)  S  HAIGHT,  bet  Pierce  and 
Steiner.  All  work  for  one-story  brick 
garage. 

Owner Wm.     Rayhill,  627     Halght, 

San  Francisco. 

Architect  . .  .None. 

Contractor.  .Frank  Lobb. 

Filed  Sept.  10,  '13.     Dated  Sept.   S 
Building   completed    and    all    biljts 
for    labor  and    material    paid ....  $2347 
TOTAL   COST,    $2347 

Bond,     none.       Limit,     as     diligently     as 

possible.      Forfeit,      none.      Plan;       ami 

specifications,  none. 


(3327)  W  HOWARD  AND  SPEAR  X  V." 
137-6xSW  68-9.  Carpenter,  steel, 
mill,  hardware,  plaster,  painting,  etc 
for  four-story  brick  store  and  loft 
building. 

Owner Orville   C.    Pratt   Jr.,   Flood 

Bldg.,    San    Francisco. 
Architect  ..  .Bakewell    &      Brown,      251 

Kearny,    San    Francisco. 
Contractor.  .Stockholm    &    Allyn,     Mo- 

nadnock    Brdg.,    S.    F. 
Filed  Sept.    10,  '13.      Dated  Aug.   29,  '13. 
2nd    tier    beams    set    and    floors 

laid      $1 

Roof    set    and    roof    sheathing 

set   and    partitionis    completed   5142   00 

Completed    and    accepted....    5142   00 

Usual     35     days 4761    50 

TOTAL  COST,  $19. 
Bond,  $9523.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  36 
days  after  fire  wall  sufficiently  com- 
pleted. Forfeit,  $20.  Plans  and  speoi- 
lica  i  ions    filed. 

(33218)      BRICK    WORK    ON   ABOVE. 
Contractor.  .Jas.    S.    Fennell,    180   Jessie 

San    Francisco. 
Filed  Sept.   10,  '13.     Dated  Sept.   3,   '13. 
Brick     work     up     to     2nd    story 

joistls      $1659   215 

Fire    walls    topped    out 3400  00 

Completed     and     accepted....      100  00 

Usual     35     days 1719    75 

TOTAL  COST,  $6S79  00 
Bond,  $3400.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  30 
days  after  ready  for  same.  Forfeit, 
{211.      Plans    and    specifications    filed. 


(33  '  SHEET  METAL  WORK  ON 
abot  e. 

Contractor.  .Conlin    &    Roberts,    44    Na- 
toma,    San    Francisco. 

Filed  Sept.  10,  '13.     Dated  Sept. 

Completed     ami     accepted $611    25 

Usual     35    days 203   75 

TOTAL    COST.    $815    00 

Bond,    $407.50.         Surety,      Aetna       i.cci- 

aenl     &    Liability    Co.      Limit,    36    days 

after   tin-   walls   completed.     Forfeit.   $.".. 

Plans    ami    specifications    filed. 

(3330)  TWO  ELECTRIC  FREIGHT 
eli  iiurs  and  two  side  walk  eleva- 
tors   on    above. 

Coi    ' ■  -o.,   Beach  & 

Stock!  on,    Sal      Fri 

■  in     in,  '13,     n. no. 1  Sept    3,    1. 

tfachinerj     in     $2175  00 

1  lompleted     and     accepted ...      LO    

:.    days hint   50 

TOTAL     COST,     $1::  

.  .    Na  tiona] 
16    days     ifti 
F01  f(  it,     {He       Plan        no 1 


Bond,    $2175. 
1  !o.       Limit, 

leted. 

a  t  ions   filed. 
(3331)      PLUMBING 


Wednesday,     Sept.  17  1913. 

&    Mayer,    75    Dor- 
ic!     San     Fram 
Kile. I   Sept.    10.   '13.     Dated  Sept.   3,  '13. 

Roughed    in     $480 

Completed    and     accepted 240 

Usual     35     days 240 

TOTAL    COST.    $960 

I :.. ml,     $i480.       Surety.     Fidelity     &     De- 

posit    Co.    of    Maryland.      Limit,    36    day« 

fire   walls   completed.     Forfeit.  $5. 

Plans  and   specifications  filed. 


.      AUTOMATIC     SPRINKLER 
system    on  above. 
Contractor.  .John     G.     Sutton     Co.,     243 
Minna,    San    Francisco. 
Sept.   10,  '13.      Dated  Aug.   29,   '13. 

rig     installed     $1000   00- 

ty     tank     installed 1000   00 

Completed     and     accepted....    1388  50°] 

1129   50 

TOTAL  COST,  $4518  00 
'Bond,  $2259.  Surety,  Pacific  Coast' 
Casualty  Co.  Limit,  36  davs  after  fire 
walls  completed.  Forfeit,  $20.  Plans! 
and   specifications   filed. 


(;3333)      ELECTRIC  WIRING  ON 

above. 

Contractor.  .Pacific     Fire     Extinguisher! 
Co.,   507   Montgomery.   S.   F.I 

Filed   Sept.   10,  '13.     Dated  Sept.   2,  '13.  I 

Roughing    in    completed $250    25l 

Completed    and     accepted 331   Otfl 

Usual     35     days 193   75 j 

TOTAL  COST,   $775   OOJ 

Bond,    $3S7.50.        Sureties.    W.    S.      and] 

Burt    L.    Davis.      Limit,    36    days    afte 

tire     walls     completed.  Forfeit,       $5. 

Plans   and  specifications  filed. 


(3334)      NO.    4137    EIGHTEENTH,    Alter 
and  enlarge  store. 

Owner A.  Stoltz,  Premises. 

Architect  . .  .None. 

Contractor.  .Wm.   Horstmeyer  &  Co.,  39J 
Eureka,    San    Francisco. 

COST,    $2900 


(3335)  E  TWrENTY-SIXTH  AVE  50  N 
Irving.  Two-story  and  basement 
frame  residence. 

R.    J.    Button,    1212    4th   Ave 

San    Francisco. 
Architect  .  .  .None. 
Daj       work.  COST,  $2900 


(3336)  E  TWENTIETH  AVE  275  N 
Clement.  One  and  one-half-story 
ami  bosement  frame  dwelling. 

Owner C.      A.      Newcombe,        10S5 

Church,   San   Francisco. 
A  rchltect  .  .  .None. 

Contractor.  .Chas.    R.      Hawcroft,      1410 
Rhode  Island,  S.  F. 

COST,    $1900 


ON     ABOVE 


E  TWENTY-SIXTH  AVE  75  N 
Irving'.  Two-story  and  basement 
1 ...  in,     residence. 

Owner R.   J.   Button,   1212   4th    Ave. 

San    Francisco. 
ct  . .  .None. 
Day'     work.  COST,  $2900 

(3338)  E  ELEVENTH  AVS  200  N 
l.iulnn.  Two-story  and  basement 
.......'    1.    Idence. 

Ownei 10.    G.    Calm.    270    5th    Ave., 

San    Francisco. 
Architect  .  .  .  L.    F01  1  uej .    21sl    Ave    and 
t'lioo,    San    Francisco. 

1  '..,,1 1  1      1 1       W.      MtePherson,      2475 

271  b    Ave.,    San    Francisco. 
COST,  $2000 
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MODERN  NEW  SCHOOL  BUILDING 
Piedmont,  Alameda  Co.,  Cal. 


Irwin  Schaefer,  Architec 
Oakland 
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NEW  HOTEL  STRUCTURE  FOR  MRS.  BARBARA  STREIT 
Oakland,  Cal. 


William  Wilde,  Architect 
Oakland 


Building  and  Industrial  News 
September  17.  1913 


I 'i  Ail-,  i; 


Wednesday,     Sept.    17    19 

(3359)  S  FOURTEENTH  120  E  How- 
aril.  One-story  and  basement  frame 
residence. 

Owner W.  Muller,  4«3  14th,  S.  F. 

Architect  . .  .None. 

Contractor.  .E.  ^.  Stroth,  477  14th,  S.  P. 
COST,    $2375 

(3340)  W  TWENTIETH  AVE  275  S 
California.  Two-story  and  basement 
frame   dwelling. 

Owner T.  W.   Smith,   245   20th   Ave. 

San    Francisco. 
Architect  . .  .(None. 

Contractor.  .James  Welsh,  244  20th  Ave 
San  Francisco. 

COST,    $3000 


(3341)  NO.  103  SCOTT.  Alter  resi- 
dence into  (2)  flats,  add  to  rear  and 
terrazzo   steps,  etc. 

Owne Michael   Wagner,   Premises. 

Architect  . .  .None. 

Contractor.  .T.     Christian,     520    Haight. 
San  Francisco. 

COST,  $1325 

(3342)  NO.  2S26  CALIFORNIA.  Com- 
plete construction  and  erection  of  1- 
story   frame  studio. 

Owner 'Marian   B.    White.   Premises 

Architect  ..  .C.   C.   Dakin,     268     Market, 

San  Francisco. 
Contractor.  .L.  A.  Kern,  3646  17th,  S.  F. 
COST,    $1700 


(3343)  NB  AMAZON  25-1%  N  Lisbon. 
Two-story  and  basement  frame  dwlg. 

Owner John    F.    Dougherty   &   Jas. 

N.  Reid,  754  Lisbon,  S.  F. 
Architect  . .  .None. 
Day's  work.  COST,  $1985 

(3344)  W  EIGHTH  AVE  175  S  Cabrillo 
Two-story  and  basement  frame  resi- 
dence. 

Owner J.  J.  Brusher,  620   2nd  Ave. 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .John   V.   Stiefel,    633    Anza, 

San  Francisco. 

COST.  $3S00 


(334  5)     W  PAUL  AVE  50  S  Grau.   One- 
story  and  basement  frame  dwelling. 
Owner Leonie    Miro,    1850    Thomas 

Ave.,  San   Francisco. 
Architect  . .  .None. 
Contractor.  .M.      Osterero,      1887     Palou 

Ave.,   San   Francisco. 

COST,  $1800 
(3346)      NO.  43  MOSS.     Alter  flats. 
Owner Margaret      Hofmeyer,        63 

Moss,   San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Emil    Ichter,    4"7    8th    Ave., 

S.    F.  COST,    $1500 


<3347)     NO.     2004     GOUGH.       Add     one 
room    and    new    tar    and    gravel    roof. 

Owner J.  A.  iBuck,  Premises. 

Architect  . .  .None. 

Contractor.. J.    W.    Sigwald.     2222    Fill- 
more, San   Fran* 

COST,  $700 


<3348)      W  EIGHTEENTH   120  X  Fulton. 
General  repairs  to  residence. 

Owner iF.     Sommers.     NW     Fulton 

and  ISth    Ave  ,  S.  F. 
Architect  . .  .None, 
'•mi  actor.  .Henry     Jacks,     ISO     Jessie, 
San  Francisco. 

r    $i2nii 
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Owner Margaret   Conlin,    Pri 

Architect  .  .  .None. 

Contractor.  .Arthur  Markley.  3;.'D  Valley 
S.    F.  I\    {7IIH 


(3350)      E    CLAYTON      250    N      Ashbury. 
Two-story  and  basement  frame  dwlg. 

Owner Karl      Tngve,      133     Alpine 

Terrace,    San    Francisco. 
Architect  . .  .None. 
11      !     work.  COST,    $3000 


(3351)  S  NINETEENTH  37-:'  E  Eureka 
Two-story  and  basement  frame  resi- 
dence. 

Owner P.    Algot   Nelson,  4333    19th, 

San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST 


E  FORTT-SIXTH  AVE  175  N 
Moraga.  Two-story  and  basement 
frame   dwelling. 

Owner E.    T.    Erickson,    1666    46th 

Ave.,   San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1500 


(3353)      NW    FIFTEENTH    AND    UTAH. 

Alter   and   repair   factory. 
Owner Tamm      &      Nolan,    Potrero 

Ave.,    San    Fianeisco. 
Architect  .  .  .Leo    J.    Devlin,    731    Pacific 

Bldg.,   San  Francisco. 
Day's    work.  COST,    $1500 


(3354)  S  TWENTY-SECOND  67  E 
Shotwell  E  29-3xS  95.  All  work  ex- 
cept painting  for  alterations  to  rear 
building  and  erection  of  two-story 
frame  store  and   flat. 

Owner J.    P.    Mirassou,    3031    22nd, 

San  Francisco. 
Architect  ..  .G.    A.   Berger,    13S   Octavia, 

San   Francisco. 
Contractor.  .Gustave      Anderson,       2330 

24th,    San   Francisco. 
Filed  Sept.  11.  '13.     Dated  Sept.  10,  '13. 
Foundations    and    roof    of     rear 
building    done   and    rough    frame 

of   new   flat    up $S45 

Rough   plaster  and  rough   plumb- 
ing   in    new    flat M ', 

Completed    and    accepted 845 

Usual     35    days 845 

TOTAL  COST.  $3380 
Bond,  $1690.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  75  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(3355)  NW  GEARY  AND  VAN  NESS 
Ave  N  27SxW  157-6.  Electrical 
work  for  two-story  Class  "C"  build- 
ing  (auto  show  rooms  and   store.) 

Owner Van    Ness    Realty    Co. 

Architect  ...Frederick  H.  Meyer,  Bank- 
ers'   Invst.    Bldg.,    S.    F. 
Contractor.  .General    Elec.    Constr.    Co., 
223    Minna,    San    Francisco. 
Filed  Sept.    11.  '13.      Dated  Aug.   11,  '13. 

Payments     monthly    of 75% 

Usual     35     days 25% 

TOTAL  COST,  $3150 
Bond,  $1575.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  CO  days. 
Forfeit  none.  Plans  and  specifications 
none 


(3349)     NO.   212   LONDON      General   re- 
pairs  to  residence. 


(3356)      DAMP    PROOFING,    LATHING, 

plastering    and    cementing    on 
Contractor.  .J.   E.   Connell.   252   Diamond 

San   Francisco. 
Piled    Sept.    11,   '13.      Dated   Aug.    15,   '13. 

Payments    same    as    above 

TOTAL   COST,    $7600 
Bond,    $3S00.      Surety.    Fidelity    &    De- 


Oo.   ul'   Maryland.      Limit,    60   days. 
none.      Plans  and   specifications 
none. 

HEATING    SYSTEM    ON    ABOVE 
Contractor.  .Rector    System    Gas    Heat- 
ing Co.,   331    Sutter,   S.   F. 
Kiled  Sept.  11,  '13.     Dated  Aug.  7.  '13. 

Payments    same    as    above 

TOTAL  COST,  $1000 
Bond,  $500.  Surety,  Fidelity  &  Deposit 
Co.  of  Maryland.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
none. 


5S)      NW    POST      &      MONTGOMERY 
Alteration    to   Montgomery   street  re- 
taining   wall    of    First    National    Bank 
Building. 

Owner The    First      Federal      Trust 

Co.,  Premises. 

Architect.  .  .Willis     Polk     &     Co.,     Mer- 

Con  tract  or.  .Stanquls|t     &     Forbes,     185 

Jessie,    San    Francisco. 

chant's       Exchange       Bldg., 

San   Francisco. 

Filed  Sept.   11,  '13.     Dated  Sept.   10,  '13. 

On    15th    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1370 
Bond,  $700.  Sureties,  D.  J.  Sullivan 
and  Geo.  W.  Cram.  Limit,  Oct.  10,  '13. 
Forfeit.  $10.  Plans  and  specifications 
tiled. 


13359)  S  PERSIA  .5  W  Madrid.  One 
and  one-half-story  and  basement 
frame    dwelling. 

Owner Louis    Theisen,    310    Persia 

Ave.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .W.       H.       Chittenden,       '11 

Flood    Ave.,   San   Francisco. 

COST.  $1800 


(3360)      NO.    1306    SCHRADER.      Add    3 
rooms. 

Owner M.   C.   Higgins,  Premises. 

Architect  ..  .A.    Martin,    272    Lee    Ave., 

San  Francisco. 
Day's  work.  COST,  $1500 


(3361)  SW  MISSION  AN'D  MARY. 
New  front,  mezzanine  floor  and  alter 
partitions. 

Owner' Scott   &   Van      Arsdale  Co., 

818    Crocker    Bldg.,    S.    F. 
..rchitect  . .  .Edw.      T.      Foulkes,       11  Its 

Crocker  Bldg.,  S.  F. 
Contractor.  .W.    W.    Hayes,    ISO    Jessie. 
San  Francisco. 

COST,   $1000 


(3362)  N  O'FARREtLL,  bet  S'ockton 
and  Powell.  Erect  three  electric 
signs. 

1  'wner G.   M.    Anderson   Theatrical 

Co.,    Premises. 
\  rchitect  ■  •  -None. 

Contractor.  .Ferteral    Sign    System    Co.. 
257    8th,    San    Francisco. 

COST,    $1000 


S    TWENTY-SKVENTH    270    W 
Sanchez.      One-story      and      basement 
frame    dwelling. 
1 'wner Feflyx     Gorman,     302    Cali- 
fornia, San   Francisco. 
Architect  . .  .None. 

Contractor..  J.     Wolf,     1369     12th     Ave., 
San    Francisco. 

COST,   $1500 


N    MCALLISTER   125    E  Leaven- 
worth.    Electric   sign. 

Owner Knuter-Graves    Co.,    Prem. 

ect  . .  .None. 
contractor.  .Novelty      Elec.    Sign      Co., 


165   Eddy,   San   Franlcsco, 

COST,  $500 

(3365)  N    McAllister      125    B      Leaven- 
worth.     Electric   sign. 

Owner Knuter-Grav  -a    Co.,    Prem. 

Architect  .  .  .None. 

Contractor.  .Novelty      Elec.    Sign      Co., 
165    Eddy,   San   Francisco. 
COST 

(3366)  W  ELLSWORTH  75   N    1 
One-story    and    basement    Iran  - 

dwelling. 
Owner J.   C.      Schmidt.      16      Ells- 
worth,   San    Fr.inoi.ico. 
.  .  t  .  .  .None. 
.  ay's    work.  COST,    $1000 


UDING   AND   INDUSTRIAL  NEWS 

TOTAL  COST,  $2410 
Bond,  limit,  forfeit,  none  Plans  and 
specifications,   none. 


(3S67)      S    NKY     125     E    Condon.       One- 
i  .-nt    frame    d\\  elling 

Owner G.    M.    Monz,    310    Guerrero, 

San    Francisco. 
Architect  .  .  .None. 
Lays    work.  COST,    $G00 


(3368)  NO,  2038  MISSION.  Alter 
front,  enlarge  office  and  concrete 
floor. 

Owner A.    H.    Sweeney,    3059    16th, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .John  Diestel,   2246   Mission, 
San   Francisco. 

COST,    $500 


(3369)      NOS.    202-204    SANSOME       Gen- 
eral   repairs    to   office?. 

Owner Edward      Brown      &      Sons, 

Premises. 
Architect  .  .  .None. 

Contractor.  .S.   Eligh,   47   Octavia,  S.   F. 
COST,    $500 


(3370)      W     CAPITOL       100       S       Broad. 
One-story   frame  store. 

Owner Nando   Fermanini. 

Architect  . .  .None. 

Contractor.  .Albert    Rafanelli,    133   Mon- 
tana,   Sen    Francisco. 

COST,    $400 


(3371  i  \V  EIGHTH  AVE  175  S  Clement 
S  25xW  120.  All  work  for  three- 
story   &   basement   frame   apartments. 

Owner .May    and    Ed.    Fox,    2.77    7th 

Ave..  San  Francisco. 
I  i     B     Evans,    2367    Mission, 
San    Francisco. 
ctor..O.    E.    Evan-,    2367    Mission, 
San    Francisco. 
Filed  Sept.   12,  '13.      Dati 

era    on    $1500 

Brown    coated    1 500 

i  iompleted   and   ai  cepted 1 500 

Usual    35    days 1500 

Balance,   $4200,   in   installments  at 
00  per  month,  in- 
terest    7% 

Tl  ITAL    COST,    $10,200 
i 
none.      Plans    and    specifications    Bled. 


(3373)  S  BUSH  137-6  W  Powell  I6x 
137-6.  Painting,  staining,  varnish, 
tinting,   dampprooflng,   wall   papering 

for    five-storj      ind      

tnent  building. 

owner Walter      .1.    i  I'Brien, 

Larkin,    San    Francisco. 
Architect  . . .(  I'Brien    Bi  os.,    Cm  .,    '  riunie 

Bldg.,   San   Francisco. 
Contractor.  .P.    F.    Hendricks,    4.7'     10th' 

Ave.,    San    Frani  i 
Piled  Sept.   12,  '13.     Dated  Sept    11,. '13. 

Building   primed    $.7nn 

Walls    ready    for    papering 

i  pleted    and    accepted 500 

Usual    35    days 500 

TOTAL  COST,  $2000 
Bond,  none  Limit,  40  days.  Forfeit, 
none.       Specifications     only     filed. 


I       \VK    S 

line    ('or     Califoi  nia.      Install    Rector 
i  nl   bldg. 

Owner Ellen     A.     Fife,     401     Lake, 

o 
None. 

Heat- 
Sutter,   S.   F. 
I 

running 

I       $1000 

30   days   from  "" 

00  da  m  da  te 

•jij  days  f r • . r  410 


(3374)    I.OT  0  BLK  11   St.  Francis   W 1 

All    work    for    two-story    frame    n 
dence. 

Owner Westgate    Park    Co. 

Architect  ...\Y.    H.    Ratcliff   Jr.,    1st    Na- 
tional   Bank  Bldg.,    S.    F. 

Contractor.  .John       M.       Bartlett,      '-'all 
Bldg.,  S.ui  Francisco. 

Filed   Sept.    12,    i ::.     I  kated  Sept.   10,  '13. 
Frame  up  and  roof  boards  on. $1221. 50 

Rough     plaster     on 1221.50 

Completed    and    accepted 1221.7" 

Usual    37    days 1221.50 

TOTAL   COST,    $48*86.00 

Bond,     $2443.  Surety,       Southwestern 

Suretj    Ins.  Co.     Limit,  To  days.     Forfeit, 

$2.      1'ians  and   specifications    Bled. 


(3375)  H  CALIFORNIA  137-6  E  Brod- 
erick  E  27-i;.\S  137-6.  All  work  ex- 
cept plumbing,  heating,  window 
hades,  wall  beds  and  light  fixtures 
for    three-story    and    basement    frame 

nients. 

Ownei W.    F.    Roberts,    2847    Cali- 
fornia,   San    Franicsco. 
Architect    . .  .'McDougall   Bros.,    353    Russ 

Bldg.,    San    Francisco. 
Contractor.  .Henry    Conrad,    2S54    Pine, 

San   Francisco. 
Filed    Sept.    12,   '13.      Dated   Sept.    3,   '13. 

Fi'.i  me    up     $2000 

Window     frames    set,    etc.,    brown 

i  oated     2500 

Standing    lilli-li     in 27,711 

Completed    and    accepted 3625 

Usual    35    day.- 3625 

TOTAL   COST,    $14,500 

Bond,   $725(       Sureties,  A,  G.  Creyer  and 

Paolo    Pareute.      Limit,      Dee.    30,    1013. 

Forfeit,    $10        Plans     and      pei    Bcation 

filed. 


(3376)      GAS     FITTING,     PLUMBING     & 

piping  for   water  beating  on  above. 
i  :ontractoi      Fi  ed    u  ,   Snook    &   t  !o 
Clay,    San    Francisco. 
Filed  Sept     12,  '13.     D  3,  '13. 

Roughi   i    in    $664.00 

Compli    i   i   and    ceci  pted 665.75 

!a    da  143.25 

T  ITAL    COST,    $1773  00 
sui  ety,    Aetna     \   i  Idi  nl 
&    Liability    Co.         Limit,      as    required. 
•  in       Plane    and    spectfli  at  Ion 

COMPLETION  NOTTCES 


3an  Francisco. 


Sept.    2,    L913— SE    HYDE    &    BEACH 
i.   131    6  N  3.7  W  to  beg.     Milton 
S  Elanei   to  I.  A  Rose Aug.  20,  1018 


We, li,i.,,|ay.      Sept.    17    1913. 

•  pi      2,     1013— E    BAKER    55    N    Mc- 
Allister N  50.\E  96-10%.     Owen  Mc- 
llugli    to  Henry  Jacks... Aug.   23,   1913 
Si  pi      2.    1913— S    LOMBARD    110-6    W 
r.      Giulio    Fassia    to    P    Prasso 

Aug.    30,    1913 

Aug.     29,     1913— NE     POPE,       50       SE 

'        e    —    25xNE    120    Dot    32    Blk    5 

Syndicate's    1st    Addition.      Felix    & 

Pilar   Castanedo Aug.    30,    1913 

:.  1913— S  GRAFTON  7.7  W 
Golden  State  over  to  125  «.  West. 
No.  429  Grafton  Ave.  John  and 
Chai  lotte       Leffler     to       Keller       & 

Crane   Aug.  30,  1913 

1913      SW    RUSSIA    AVE    100 

NW    Athens   NW    25xSW    100   Blk    62 

1      Hd.    Ass'n.        Siegmund      H 

1   i  ii    [ricks   to   whom  it  may  concern 

Sept.     !      1913 

Sept.    3,    1913 — W    NINTH   AVE    100    N 
Clement  N   75xW   120.     E  Ginley  to 
whom  it  may  concern. .. -Sept.  1,  1913 
-.■in     3,   11)13— W  HYDE  60  N  Green  40 
Min  C    W     Hansen    and       Halvor 

I  icob    'ii    in   C   W    Hansen   &   Halvor 

In    iliscn    Sept.    2,    1913 

.  1  pt.  3,  1913 — NW  VAN  NESS  AVE  & 
Oak  W  1.77-ii  N  80  W  21  N  40  E 
178-6  to  W  line  Van  Ness  Ave  120 
to    beg.      Masonic    Temple   Ass'n    to 

kholm   &   Allyn Aug.   28,   1913 

3,  1913— SE  RUSSIA  AVE  100 
NW  Athens  NW  25xSW  100  Blk  02 
Excel  Hd.  Ass'n.  Siegmund  H 
1  1   '  .'ricks  to  whom  it  may  concern 

Sept.   3,   1913 

Sepl  ::,  1913— SE  TOWNSEND  89  SW 
Second  SW  50xSE  125.  Warehouse 
Investment  Co  to  A  Lynch  &  Woods 

S    Huddart March    20,    1912 

Sept.  3,  1913— N  GREEN  65-6  E 
Leavenworth  The  George  A  Bos 
Co  to  Farrel  &  Reed.  ..  .Sept.  3,  1913 
s.pt.  2,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  extg  on 
E  and  W  sides  137-6.  The  In- 
surance    Exchange     Inc     to     McFell 

Elec    Co Aug.    30,    1913 

Si  pt.  2,  1913— SW  SIXTH  72  NW  How- 
ard  NW  IS  SW  75  NW  45  SW  50  SE 
7.7  NE  50  SE  IS  NE  75.  R  D  Mc- 
Elroy  to  California  Elec  Constr  Co, 

Aug.   29,   '13;   Wm   F   Wilson   Co 

Aug.    29,    1913 

Sept.  2,  1913— SW  WASHINGTON  & 
Front   W  68-9xS   60.      Joseph   Estate 

Co   to  John  E  Beck Aug.  30,  1913 

Sept.  2,  1913— W  GRANT  AVE  84  S 
Union       29x05.       L       Ravani     to       G 

Mariconi Sept.    2,    1913 

Sept.  2,  1913— S  IRVING  32-6  W  26th 
Ave  25x100.  M  Fran.-esconi  to  Far- 
nocchia  Petri  &  Co..  .Aug.  29,  1913 
Sept.  I.  1913— SW  SANSOME  AND 
Sutter  W  69-8%  S  69-7  E  85-10% 
N  19-4%.  Albe.f  Meyer  and  Isaac 
lie      1 ,1    K  1  1     ..11     Iron    Works.  . .  . 

Sept.     2,     1913 

1,  1913— NO  LOCATION  GIVEN 
Ernest    0    W    Hellman    to    whom    it 

mas    concern Aug.    27,    1913 

Sept.  2,  1913— S  CLEMENT  100  E 
liiib    Ave    E    2.7.\S    100.      Anna    Smith 

to    whom    it    may    concern 

Completed    

Sept.  ::,  1913  S  CALIFORNIA  80  E 
Hyde  E  28-9xS  137-0.  Jonn  V 
Campbell    to    «    om   it   may   concern 

Sept.    2   ,1913 

Si  pt  i:,  1913  SE  ELLIS  .V-  STEINER 
S    s7-ii.sK    68-9.      I'  :ii  .  He    1  .    Pool    to 

E    W    Elliot Vug.    29,    1913 

Sepl  3,  1913  SW  11  m:i;isi  IN  &  21ST 
Ford  Motor  Co  by  Clinton  Fireproof 
Co  "I    <'al     to   Mm  ray   .v-    .Mowbray.. 


Wednesday,     Sept.   17   1913. 

Alii'     30,     1913 

opt.  3,  1913— E  BOCANA  AVE  125  S 
Cortland    Ave    S    23xE    102-6    Lot    4 

Sept.   3,    1913 

:    Joseph    M  Furnanz   to  Gust  Carlson 

Blk    6    Fair   Sub    Holly    Park    Tract. 

Sept.    4,    1913— S   ?SOADWAT    57-6    E 

Bartol    Place    40x57-6.      N    Capurro 

to   J   Bianchini   &  Co.... Sept.   3,   1913 

Sept.    4.     1913— S    PACIFIC    AVE    150 

W    Fillmore    W    25xS   137-6.     Henry 

Eisenberg   to    A   Davis.. Sept.    2,    1913 

Sept.    4,    1913 — W    GUERRERO    2S     N 

1 7 tli.      William    Jacobs    to    John    J 

Binet    Co Sept.    4,    1913 

Sept.  5,  1913 — W  BAKER  112  S 
Lombard  S  25  on  W  Baker.  Fletcher 
Baker   to   whom   it   may   concern... 

Aug.     30,     1913 

Sept.  5,  1913— W  DRUMM  59-1  S 
Washington  W  75xS  32-6.  Malcolm 
Jacobs   &   Burtt   to  A   M  Wallen... 

Aug.     27,     1913 

Sept.  5,  19L3— SE  CALIFORNIA  AXD 
LeidesdorfC  fronting  on  N  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending on  E  and  W  sides  137-6. 
The  Insurance  Exchange  Inc  to 
Simonds  Machinery  Co.. Sept.  4,  1913 
Sept.  5,  1913— SE  MARKET  AXD 
Ecker.      Crocker   Estate   Co   to  L  & 

E  Emanuel  Inc Sept.  4,   1913 

Sept.  5,  1913— N  WASHINGTON  142 
W  Taylor  93x62-6.  Frank  L  and 
Lewis  C  Hunter  to  Marcus  Marcus- 
sen    Sept.    5,    1913 

Sept.  5,  1913— NE  TURK  &  LARKIN 
IN  80  E  50  N  0-6  E  29-2  S  SO-6  W 
79-2.       F    ^\    Meyer     to     Beach     & 

Heffernan Sept.     3,     1913 

Sept.   6,    1913— NE  VAN  NESS  AVE  & 

Oak    W    157-6    N    80    W    21    N    40    E 

178-6  —  120  to  beg.     Masonic  Tem- 

zple  Ass'n  of  Cal.  by  Edward  Peabody 

Secretary  to  D  Zelinsky .  .Sept.  3,  1913 
Sept.     6,     1913^SW     THIRD     225     SE 
Folsom    SE    50xSW    160.         Nathan 
Kamp  to  J  I  Mitrovieh  Bldg  Co... 

Sept.    4,    1913 

Sept.  6,  1913 — SE  SIXTH  &  MINNA 
E  100  S  T5  W  2.5  N  50  W  73  X  25. 
Lange    Investment    Co    to    Brandon 

&   Lawson Sept.   5,   1913 

Sept.  6,  1913— W  THIRTY-SECOND 
Ave  565  N  California  N  5  N  on 
Curved  line  31-2%  W  113-9%  S 
35  E  120  Lot  64  Lyon  &  Hoag's  Sub 
Bakers    Beach    Land    Co.      John    T 

Murphy    to    Kronnick    Bros 

Sept.  3,  1913 

Sept.  6,  1913— SE  MARKET  100-0% 
NE  Seventh  NE  50-0%  SE  165  SW 
50-0%    NW    165.      J    D    Phelan    to    J 

Looney    Co Sept.    1,    1913 

Sept.  6,  1913— S  TWENTY-SIXTH 
125  E  Valencia  30  feet  front  25 
feet   rear x 105    feet   deep.        Joseph 

Lagomarsino    to   G   Carraro 

Sept.    3,    1913 

Sept.  S.  1913— W  23.26  FT.  LOT  49 
and  E  11.61  feet  Lot  50  measured 
along  NE  line  West  Clay  on  Map  of 
West  Clay  Park.  Boston  Inv  Co 
to  whom  it  may  concern  .Sept.  2,  1913 
Sept.  8,  1913 — N  BUSH  137-6  E  Du- 
pont  N  115  W  27-6  N  22-6  E  27-1  N 
T.i  10  58-9  S  70  E  20  S  137-6  W  78-9. 
Macdonough    Estate   Co    to    Central 

Iron    Works Sept.    5,    1913 

>ept.  S,  1913— NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  80  W  21  N  40 
E  17  8-6  to  N  Van  Ness  Ave  —  120. 
Masonic  Temple  Ass'n.  of  Calif  to 
American    Manble      &    Mosaic      Co., 

Sept    5;    Beach-Robinson    Co 

Sept.    5,   1913 

Sept.  8,  1913— «E  GEJARY  &  JONES 
E   6'2-6x2N    77-6.      The   S   &   G   Gump 


BUILDING  AND   INDUSTRIAL  NEWS 

Realty    Co    to    Ira    W    Coburn    Inc. 

Aug.    2 

Sept.  8,  1913— S  SEVENTEENTH  143 
W  Mission  W  26-6x100.  The  First 
Norwegian  and  Danish  Methodist 
Episcopal   Church    to    Thos    Ekoos. . 

Sept.     2,    1913 

Sept.  S,  1913 — SW  SIXTH  and  72 
NW  Howard  NW  4S  SW  75  NW  45 
SW  50  SE  75  NE  50  SE  IS  NE  75. 
R  D  McElroy   to  California   Artistic 

Metal    &    Wire    Co.. Sept.    5,    1913 

Sept.  S,  1913— S  MARKET  365  SW 
Brady  SW  —  SE  124  NE  23  X  W 
124..  Carmel  Fallon  to  P  Mon- 
tague     Sept 

Sept.  S,  1913 — E  MASOX  S4  N  Eddy  X 
23xE    6S-9.      Joseph   N   Kowalsky   to 

Central    Iron   Works Aug.    4,    1913 

Sept.  10  ,1913— E  EIGHTEENTH  AVE 
385  X  California  N  50xE  120;  E  23rd 
live  130  N  California  N  50xE  120. 
Mary  Foster  to  O  C  Holt. Sept.  6,  1913 
Sept.  10,  1913 — S  C±.AY  142-6  W  Hyde 
W  32xS  137-6.  Wm  W  and  Grace 
Yager   to   whom  it   may   concern... 

Sept.   10,    1913 

Sept.  10,  1913— SW  POST  &  POWELL 
W  137-6  S  63-6  E  69-7  N  6-6  E  67-11 
N  57.     Crocker  Hotel  Co  to  Clinton 

Fireproofing   Co Sept.    4,    191?, 

Sept.    10,    1913 — W    HYDE    65    X 

mento    W    27x77-6.      Metropolis    Inv 

Co    to    whom    it    may    concern 

Sept.     S,     1913 

Sept.  10,  1913 — LOT  257  Gift  Map  Xo. 
1.      Patrick    F  McHugh    to   whom    it 

may    concern Sept.    8,    1913 

Sept.  10,  1913— NE  SEVENTEENTH 
and  Hampshire  E  200xN  133-4.  Lux 
School     of     Industrial     Training     to 

Sartorius  Co Sept.  6,  1913 

Sept.  10,  1913— (NW  PACIFIC  AND 
Taylor  N  4SxW  68-6.  Edward  and 
Mary  A  McKeever  to  A  Sarraile.  .  .  . 

Sept.    10.    liI3 

Sept.  10,  1913— W  HYDE  38  N  Sac- 
ramento N  27x77-6.  Metropolis  In- 
vestment Co,   cpn   to   whom   it   may 

concern Sept.  8,  1913 

Sept.  11,  1913— E  TWENTY-FOURTH 
Ave  225  S  Lincoln  Way  <H)  S  25x 
E   120.     C   W  Hanna   to   William   C 

Hammerton   &   Son Sept.   2,    1913 

Sept.  11,  1913— S  LOMBARD  206-3  E 
Powell    E    20xS    68-9.      Carlo   Piodi 

to   C   Rosina  '&   Co Sept.    10,   1913 

Sept.  11,  1913 — THIRD  NO.  711. 
Martin       Tovaraz        to       Fink        & 

Schindler    Sept.    8,    1912 

Sept.  13.  1913— S  KI'RKHAM  57-6  E 
lOtii       Ave    E    25xS      100.         Minnie 

Thompson   to   A  Klahn   &  Son 

Sept.    11,    L913 

» 

LIENS  FILED 


SAN    FRANCISCO    COUNTY. 


Aug.  30,  1913 — W  GRANT  AVE.,  97-6 
N  Pacific,  N  40xW  72.  Haupman 
Lumber  Co.,  J9S7.61;  Stanquist  & 
Taylor,  $141.36  vs.  Geo.  W.  Baxter 
and   Lucie   March eb out    

Sept.  2,  1913— NE  CALIFORNIA  & 
Van  NeSs  Ave  N  142-2%  E  137-6  S 
4-8<4  W  37-6  S  137-6  W  100.  Santa 
Cruz  Portland  Cement  Co,  $1925. SS; 
Standard  Portland  Cement  Crpn. 
$178.50  vs  Peterson-Rupp  Co,  H  C 
Pendleton,  W  F  Cordes,  Bradbury 
Estate  Inv  Co.  Royal  Invest  Co.... 

Sept.  3,  1913 — W  GRANT  AVE  97-6  N 
Pacific  X  JOxW  72.  Schwarz  & 
Gottlelb  Inc  vs  G  W  Boyton  &  Luce 
March  ebout $1 52 

Sept.    3,    1913— NW    BUSH  &   TAYLOR 
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W     175xN    137-6    E    to    W    Taylor    S 

.1    B    Ayres    vs    W    J    Jones 

-    Lubbe  as   Jones  &   Lubbe 

alifornia   Steel   Monolithic   Co 

$1000 

Sept.  3,  1913 — W  GRANT  AV  (Dupont) 
97-6  X  Pacific  N  40xW  72;  N  Pacific 
6S-9  W  Grant  Ave  W  32-9  N  65-6  E 
20  N  72  E  9-6  S  95-6  E  3-3.  Palace 
Hardware  Co   vs   Lucie   Marchebout 

Geo   W  Boxton $108.57 

III12— W     GRANT    AVE    97-6 
X    Pacific    N    40xW    72.      D    Zelinsky 
vs    Oci.    W    Boxton    and    Lucie    Mar- 
at      $500 

1913— W   GRAXT   AVE   97-6   X 

X    40xW    72.      Simpton   Bros. 

vs    Stanquist    &    Taylor   and   Geo    W 

Boxton   and   Lucie   Marchebout ...  $129 

Sept.     1.    1913— W    GRANT    AVE    137-6 

5  Broadway    W    Sl-6xS    40.      Henry 
Cowell      Lime    &      Cement    Co      vs 

quist   &   Taylor  and  Lucie  Mar- 
lit     $57.38 

1913  — W    GRANT    AVE    97-6 
X    Pacific    N    40xW    72.      Stanquist 

6  Taylor    vs    Geo    W    Boxton    and 

Mnrehnbot $1600 

Sept.  1.  1913 — S  BROADWAY  56-2% 
W  Kearny  W  Sl-S^xS  77-6.  A 
K ■■  -si    &   Co   vs   Jos   E   O'Donnell   & 

G     Courado $400 

Sept.  5,  1913— SW  CLAY  &  FILL- 
111..10  S  25xW  100.  G  and  M  Sheet 
.Metal  Works  vs  Gordon  &  Levin. 
Co-partnership,  John  Doe  Gordon 
and    Richard    Roe    Levin    and    L    A 

Rosh       $117.20 

1913    -NW    SACRAMENTO    & 
1    X   32xW   91-6.     .Butte  Eng  & 
lee    Co    vs    Clay    M.    Wm,    Frances 
M    Greene   and    Ursula    Green   Saw- 
yer     $1281.70 

Sept      •:.     1913— SW      SIXTH    72      NW 

I    NW    18    SW    75   NW   45   SW 

50  SE   75  NE  50  SE   IS  NE  75.      T  P 

Jarvis     as     T    P    Jarvis     Crude     Oil 

Burner    Co    vs    R    D    McElroy    and 

Hoffman    &    Meuser $462.50 

1913 — SW  SIXTH  72  NW 
Howard  NY\  48  SW  75  NW  45  SW 
50  SE  75  XE  50  SE  IS  NE  75.  Plant 
&  Supply  Co  Cpn  vs  R  D 
McElroy,  Hoffman  &  Meuser  (H  M 
Hoffman  and  W  L  Meuser)  ..  .$231. 6S 
Sept.  11.  1913 — E  DOLORES  76  S  21st 
S  25xE  90.  Builders'  Supply  Depot 
vs    Annie   M  Conniff  and   O    B   Hed- 

strom    $655 

Sept.    11,    1913^N   JESSIE    275    E    6th. 

Friedman  Bros  vs   A  H  Herbert.. $75 
Sepl     11.    1913— E  DOLORES  76   S  21st 
S   25xE    911.      Hart-Wood   Lumber  Co 
vs    Annie   M  Conniff  and   O   B  Hed- 
strom     $585.66 

OAKLAND  AND  ALAMEDA 
COUNTY. 

BUNGALOWS — 3,     1     story    and    base, 
frame,    <  !,500.       Alameda.    Alameda    Co., 
!  Itect,    Leonard    H.    Ford,    2136 
li    ki  ley.      Owner,    G.    Got- 
These    house?    will    be    erected 
on   Ha'  1    avenue   mar  Webster  street, 
.  (-■    been    designed    to     con- 
roome    and    bath.      All    interior 
a' ill    be    of      pine      or      redwood. 
...]     Moors    will    be    used    in     the 
iul    dining    rooms.      Each    living 
ill   have  a   large   open   fire  place 
01    brick   mantel.     Bath  rooms 
ive     tile     wain-cot.       Exterior    of 
.      will    i.e     covered     with     ce- 
ment  plaster   on   metal    lath,   rustic  and 
shingles.      Plans    are    complete    and    In 
the    hands    of    the    owner    who    is    now 
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taking   subflgures    01 *  "  lous  parts 

of    the    work. 

RESIDENCE  —  -     story     and      base, 

frame,    H. Berkeley,    Alameda   Co., 

Cal.  Architect,  W.  C.  Perry,  2636% 
Iiwight  Way,  Berkeley.  Owner,  Mr. 
i !  i  n  en,  The  building  ha  been  de- 
signed for  a  seven-room  house  with 
hath   and   sleeping-  porch.      Interior    will 

lie    finished     in       pine      and       hardra I 

Tbere    will    be    turn  i  i  fl    Open 

ices.      Mantels    will    be    of    brick 

and     tile.        H  trdwood     fl s     l>vill     lie 

Used  in  the  living'  and  dining  rooms, 
and  reception  hall.  There  will  be  tile 
■  ting  in  the  bath  room  and 
kitchen.  An  automatic  water 
will  lie  in-tailed.  Exterior  of  the 
will  be  eo\«ired  with  cement 
plaster  on  metal  huh.  Plans  are  com- 
plete and  figures  are  being 

iu-NiiaIj  >\v  — i  i,.  -I.. iv  and  base, 
frame.  $3,500.  Oakland.  Oal.  Archi- 
tect, none.  Owner.  B.  I".  Butler,  333 
19th  street,  Oakland.  The  dwelling- 
has  been  designed  for  a  seven-room 
house  with  bath  and  sleeping  porch, 
and  will  be  erected  on  Oak  Grove  ave- 
nue. Interior  finish  will  lie  of  pine  and 
hardwood'.  Hardwood  floors  ill  be 
used  in  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
'brick.  Bath  room  will  have  a  compo- 
sition floor  and  tile  wainscot.  Tile 
Will  also  be  used  in  the  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
I  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
iiands  of  the  owner.  Work  will  be 
Day  Labor  and  all  materials 
are    now    being    purchased. 

IM'NCALOW — 1  story  and  base, 
frame.  $2,500.  Berkeley.  Alameda  Co., 
Cal.  Architect,  none.  Owner,  R.  W 
Mason,  1493  Josephine  St.,  Berkeley. 
The  house  will  be  erected  on  Bonita 
avenue  and  has  been  designed  to  con- 
tain six  rooms  and  bath.  All  interior 
finish  will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  dining  room,  liv- 
ing room  and  reception  hall.  There 
a  large  open  fire  place  in  the 
living  room  with  a  brick  mantel.  Bath 
r i  and  kitchen  will  have  tile  wain- 
Exterior  of  tlie  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  i  implete  and  the  work 
will  be  done  by  Day  Labor.  All  ma- 
being   purchase  d 

RESIDENCE   —2  ind      base, 

•  !  ' I     'i.i      i  !al.       Archi- 
ll,    1522     Bros 

Coit,       1522 
i        The     house     has 
been   de  oom   dwell- 

ing   ai  On  'I-' 

:  lor    will     be    finished      In 
:  Iwood.     There   will   be   an 

rig   

with     brick     mantel.       Hardwood    floors 

will    be    used    in    the    principal     I is 

provide    for    I  i         Ba1 

scot.      i  will    be 

lath.  ml       the 

work    .-  Day  Labor.  O 

material 
BUNGAI.  i'.'.  I      stoi  nd     ba    • 

$1,;  Oakland     Cal 

Stern,     1522 
Oakland      0  on.   The 

in,!   bath 


BUILDING   AM)    [NDUSTRIAL  NEWS 

and    w  ill   i"'   erei  ted    In   i  !olb;     Park.  All 
interior    finish     will    be    of    pine 
hard-wood  floors  in   the  principal  rooms. 
There   will   be  an  open   tire  place  in   the 
living    room    with    brick    mantel.      Tile 

will     be    used     in    the      ia1        I 

kitchen.  Exterior  of  the  house  willbe 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  work 
i  d6ne  by  Day  Labor.  Owner  is 
now    purchasing   all    materials 

STORES      A.Vb      OFFICES— 9      story 
and    base.     Class  A  construction,  $150,- 

Oakland,   Cal.     Architect,    Claj     N. 

Burrell,  Albany  Bldg.,  Oakland.  Own- 
ers, Morris  and  Muller,  16th  and  Tel- 
egraph,   Oakland'.     This  building 

is    -   erected   at   the   northwe 

n.i    ,,t    llih    and    Jefferson    streets,    has 

n    mentioned    here    before.      At    first 

plans  ere  prepared  for  a  hotel 
lure,  but  these  have  since  been 
changed  and  a  modern  office  building 
with  stores  on  the  first  floor  will  be 
erected.  All  plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do  i  i  work  by  Day  Labor.  All  con- 
tracts will  be  segregated  and  figures 
are    now    being    taken. 

BUNGALOWS— 2,    1    story      and 

frame.  $2,000  each.  Piedmont,  Ala- 
meda Co.,  Cal.  Architect,  none.  Own- 
ers    Western    Union       Home       Builders, 

I  ill  7  Telegraph  avenue,  Oakland.  These 
houses  will  contain  four  rooms,  bath 
and  sleeping  porch.  Interior  finish 
will    be    of    pine    and    redwood.      Hard- 

w I     floors    will    be    used    in    the    two 

principal  rooms.  Living  rooms  will 
have  large  open  fire  places  and  tile  or 
brick    mantels.      Tile    wainscot    will    be 

ii-.', I    le    bath    rooms    and    kitchens. 

Exteriors  will  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will 
do  the  work  by  Day  Labor.  All  mate- 
rials  are   now    being  purchased. 

RESIDENCE    —    2    story      and      base, 
fiame,    $5,000.    Oakland,   Cal.      Architect, 

I I  C  i 'nl. -man.  [Merchants'  National 
Bank  Bldg.,  S.  F.  Owner.  William  A 
Pryal.  The  house  has  been  designed 
fin  a  eight-room  dwelling  with  bath 
and  sleeping  porch,  and  will  be  erect- 
ed on  59th  street  near  Claremont.  In- 
terior finish  will  be  largely  of  pine 
with  some  hardwood  veneer  and  hard- 
wood floors.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  hi  brick  and  tile.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  he  installed. 
Exterior  of  the  dwelling  will  be  coi 
ii.,|     willi     cement     plaster     on       metal 

i  are    complete    and    figures 

are    now    being    taken. 

GARAGE     AND       SALES       K'" 

and    base,    brick.    Cost    not    stated. 

Oakland,    Cal.    Architects,    Rousseau    & 

in,    Monadnock       Bldg..       S.      F. 

Owner's    name    withheld.     The    building 

ed   at   the  corner   of   Brook 

i  ml    Br 

Foundations     and     walls      have 
ieen    desdg  ned    heavy    enough    to    sup 
i      tin  i.  Front    portion 

.i     t    e     building     will     be    ban, 

finished   In   pirn      lard  - I  a  nd   i  lie  and 

will    be    used    a      a    sa  le:     r Rea  r 

: :  i    conta  I  n    the    shipping    rooms 

li    i    repaii      hop.      There   will    be   metal 

and    frames.      Exterior    of 

i  lie   building  will   be  faced  with  ] 

brick.       Plans    arc    now    out    for    figures. 


Wednesday,     Sept.   17   1913. 
Building  Contracts  Awarded 
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2634 

6  :. 

2641 
2642 
2643 

26  I  I 

|,  I  , 

!6  16 
2647 
JO  IX 
649 

2631 


2660 
2661 
2662 

2664 
2665 

■  I  : 
2668 
26169 

670 

20  71 

61 
2673 

2678 
!6T9 
26S0 
26'81 
2682 
2686 
!687 

JOSS 

26S9 
2690 
2691 
2692 
1693 
2694 
2695 

2007 

2698 

2699 
2700 
-Till 
2702 

n 

2704 
2705 

Tin; 

'.". 

1708 

1709 
2710 
2711 
2  712 
2  7 1  3 
2714 

'7  15 
2716 
27  IT 
2  7  21 


Oakland. 

Jones     

Merchant      Chubblck 

McAii-t.r     Owner 

ElSTVorth      Potter 

I 

Russe      Beni-    mi 

Leeflang     Leef]  t  ng 

Bl  ■  

Runnels     Joha  n  son 

Eq     Bldg&Loan.  .Hughson 

i  rraham     

I'nW  .-II     I 

First    Trust     5] 

.Same     Pierce 

Fuller 

\rt    Mtl 

Same      Bird 

Same    Amer    Marble 

. . .  .1  Minton   Fpfng 

Same     Otis    Elev 

Same     Conlin 

3  i  hi      McGilvray 

Sanie     Pacific    Fire 

Same     Newbery 

Same     Henderson 

Bateman 

Same     Maundrell 

Same     Mowat 

Same      Snook 

Same    Otis 

Oakland     Hotel.  .  .Howden 

S  '  an        Natl    Lath 

Mangrum 

Same      Mowat 

Same     Pa  c    Mfg   Co 

Same     Rudgear 

Coit 

Baker      Baker 

Rasmussen      ....Helstrom 

Bateheler      Bateheler 

Joslin      Joslin 

Bullick      Bullock 

Hick     Mowart 

Elite      Muller 

Douglas     Parker 

Bishoff      Bishoff 

Neary     Neary 

Anderson      Free.- trow 

Langtrv      Langtry 

Butler     Butler 

Troy      Troy 

Anthony      Anthony 

Schutt     Chambers 

Roberts      Roberts 

United    Hm    Bldrs.. Owner 

Same     Same 

Same     Same 

Coward     Coward 

Morgenson     Owner 

Cameron      Kronnick 

Brown     Brown 

Hennessey        ...Hennessey 

Abrahamson      Owner 

S    P    Co Hansen 

Evans     Doss 

Ryan      Jones 

Griffin 

Bolt/.      Dremer 

Y    W    C    A  .  .  .  .Farquharson 

Powell      Hogberg 

I  Mo  i     Grant 

Roberts      I: 

Sa  me      Same 

Same     Same 

Covalt      Harwhleton 

Walker      Flitner 

Bacher     Boeddeker 

Bacon      Anderson 

Love/joy     Lovejoy 

Weil      Weil 

Desler      Desler 

Western     Un     Hm.. Owner 
United    Hm    Bldrs.  .Owner 


4713 

1500 

27050 
OHIO 

;:5o 

13S22 

1930 

10975 

2!i  7  a 
42  15 

1500 
2000 

400 
100 

500 

I    I  190 
3329 

2500 

7110 

500 

3500 


2500 

2 

1900 
1900 
1900 
2400 

3fl(10 

2500 

900 
1400 
2200 

3000 

1000 

118400 


1800 

200O 
1800 

19715 

7  5n 
1500 

2  4  75 



inn 
14  00 
1600 


[2628)  W  CROSBY  AYE  300  S  Harper. 
Oakland.  One  and  one-half-story  7- 
room   dwelling. 

J.   J.   Jones.  Modesto,   Cal. 
Architect  .  .  .None. 

Contractor    .C.  A.  Doane,  002  3l.-t,  Okd. 
COST.    $2500 


(2629)      NO.       1247        EIGHTY-FOURTH 

v  1  1      Oakland       Addition. 
1     :  ,  1  \i        Eva    Merchant,  Prem. 

Vrchiteei   .      None, 
Contractor     Mr    Chubbick,   Oakland, 

COST.    $4550 


(2630)      S  EIGHTH    .",'•,'.     tfadlson,  1  lak- 
land       Two     1  orj    6-1  oom    flats 


inesday,     Sept.    17   1913. 

ler Mrs.       McAlisti  r,     155       $jm 

Oakland. 
[tecl     .    Nom 

'.-   work.  COS'i 


NO.        I'd       ADAMS, 
I  ions. 
...II.    G.    Elsworth,   Premise?. 
\rchitect  .  .  .None. 

lor.. Geo.     R.    Potter.     19 
wick    Ave..    Ooklai 

'''  'ST.   $400 

3632)      NO.     3620     MIDVALE,     Oakland. 
Addition. 

> v  r .-  i  .  .  .    Ma  i  \      Smith,     Pn 
\    L'li   I  <  ct  .  .  .  None. 

'i .m  1 1  actor.  .W.    A.      1  '.-w  i  ]   int. 

Oakland.  i        T,    $400 


1633)      NO,       338    FIL.BER1 

Alterations. 

owner Vita    Russe,    Premi 

Ar.-i  itect  .  .  .  None. 
Contractor.  .Rio    Benissmi, 
Ave.,   Oakland. 

COS1 


B634)      NO,     -'11"    VBRBENG,    Oakland. 

Alterations. 

ihvtier J.   Leeflang,   Premises. 

architect  .  .   None. 

Bay's   work.  COST 


[&637)      i:    CRESCENT      1""    w       Santa 
Clara    Ave.,    Oakland.      One    and 
i    storj    li-room   dwelling. 

Owner 1.    A.    Brett.    Tl'T    59th,    Okd. 

Architect  .  .  .None. 

1 1.,\  's   work  DOSI 

(2640)      LOTS    iS    AND    30    Drexlei     To) 

W   Telegraph    Ave   60   N  55th    N  A 

i  00,   I  Oakland.   All   work   for   tw 
and   flats. 

'  ►wner La  ura     B      and     G 

'ii.    Ontario,    i 
Architect  .  .  .None. 

i  ir..'A.    Klaiin    &    Son,    27    Clien- 
ery,  San   Francisco. 
Filed  Sept.  •;.  '13.     Dated  Aug    I    . 

Frame    up    $1250 

Brown    coate  1     

H   lite    i  oa  i    plastering  comple 

and   exterior   finish   completed...      900 

Completed    and   accepted 

Usual    :::.    days I  380 

TOTAL  COS1 
Bond,  none.  Limit,  100  days,  F 
■         P  ans  and   specifications  filed. 


i  264  1  i      Xi:     WEBSTER    AND     13T    :      E 
i  OOxN    50,   '  akland       Cai  pi 
enlng\       dnmiprqofing,       mill       work, 
sash,    doors,    rough    i 
loors 
story    hotel. 

Owner 11.    A.    Powell.    Oakland. 

ect  . .  .  F.      D.    Voorhees, 
Bank    Bldg.,   I  i    t 
i  'out  ractQr.  .Baci  us    ,*;-       Kenne 
Rose  Ave.,  Oakland. 
Filed   Sept,    6,   'IS.      Dated   Si  p 

i  st   da  s    of  •■  ich    month 

Usua I  

t<  i-i'Ai.  CO-SI 
Bond,     $8602.50        Surety,     3 
Surety    In.;.    Co.      Limit,   rough    work    10 

|,l,  I    I  I  ,  I        ',.,,.'    I  ■  '  !  i       ,   , 

lecifications 


BUILI  ING   AND   INDUSTRIAL  NEWS 

Bank    of    Oakland       (P.      J. 
Walker     Co..     Agent),     1st 
National  iBank  Bldg..  Okd. 
Architect  ...L.   B.   Dutton  Co..  Chronicle 

•     Bldg.,   San   Francisco. 
Contractor.  .Spencer     Turbine      Cleaner 

Co.,  Spreckels  Bldg.,  s    i 
Filed  Sept.   6,  '13.     Dated  Sept.   5, 

Completed    and    accepted 

:tt>    days    :if«er 

TOTAL    i   OST 
Bond,    $510.      Surety,    Royal    Indemnity 
Co.       Limit,    as    soon    as    possible.      For- 
l.-it,     none.       Plans     and     specifications 
filed. 


(264     I      SE      SIXTEENTH       AND      SAN 
Pablo      We     NE     i  -  68     SE     80  10     SW 

S\V     75.19     N     67.16,       0 
Vai  i mm    cleaning    system 
storj   Cla  \      .an!  •    bldg. 

Owner  Flrsl       Trusl       S 


(2643)      FINISH         HARDWARE  .  )N 

al.o\  e. 

Contractor.  .Pierce   Hardwa        -  o 

Broadway,  Oakland 
Filed  Sold.   6,  '13.       Dated  Sept.   5,  '13. 

Incorporated   in   building T  v. 

Usual    35    days 

TOTAL,    COST.    $4700 
$■2350.       Surety.       Souths 
Surety  Ins.  Co.     Limit,  Dec.  10.     Forfeit, 
none.     Plans  and  specifications   filed. 


(2644)      GLAZING     ON     ABOVE, 

'  'onti  actor.  AY.       P.    Fuller    &    Co.,       

Mission.    San    Fram 
Filed   Sept.    6,   '13.      fated    Sept.    3,   '13. 

Semi     monthly     75% 

3<i   days    after    

TOTAL  COST.   $3725 

-    863       Sun  tii  -     Geo.    P.    Fuller 

and   B.   P.  Lilienthal.     Limit,  as  soon  as 

possible.       Forefit.     none.       Plans       and 

-  in-,',  in  ations   filed. 


(2645)      ORNAMENTAL        METAL       ON 
a     ivi 

"i  i   actor.  .California      Artistic      Metal 
&    Wire   Co.,   349    7 
|      -   ,    Sept.    ii.   '13       1 1  tted   Sept.    1.  '13. 

Semi    monthly    

:S<;    days    ilfler 

Ti  iTAL  COST.    ;. 
Bond,    $11,169.      Surety.    National   Surety- 
Co.      Limit,    as    soon    as    possible.      For- 
feit,  none.  Plans  and  specifications  filed 


(2 -UlllTINi;        FIXTURES 

above. 

i    i     .Bird-Rymer    Co..    33:7     14th, 
Oakland. 
Sept.  ii.  '13.     Dated   Sepl     I 

Payments    same    as    above 

TOTAL   COST 

I $1775.         Surety,       Southwi 

Surety     Ins.     Co.       Limit,     as     soon     as 
possible.        Forefit,    none.      P'-.u.- 
specifications    filed. 


3-647  i      M  \1;lli:   w  i  iRK   Ol      LBi  i-VE. 
■  tor.  .  American    .Mario.-   & 
15   Co 
Filed   Sept     6,  'in.      Dated   Sept.    I 

Paj  no -His    sam.'    as    above 

T.  ITAL  COST,    $ 
Bond,    $l  1,725.        Surety.      South  • 
Suretj    In      Co.     Limit.  60  daj  s.     1 
none,      Plan  -    a  nd    spi  i  ifications   filed. 

(2648)      CONCRETE        WORK 
.  ,,;    column 

pedestals,    groul  ing     casl     

' id    concrete   retaining   around   same, 
.ii     dwarf     walls      lelovi 

emenl    n and    strei 

walls    on    16th    sti  i  el    a  n 
\  i .  rom    curb    to    b 

line,      i  re,  I  and 

menl 
i  ,'i  ,  ■ , 

i ' 
Mutual    ''ii.     i  "  ■       S.    F. 
Sept.    6,   '13.      i  30,    '13, 


29 


Paj  '  ami     as    above   

TOTAL    Ci  1ST.    $33,600 
Bond,    $16,800.   Surety,   Globe   Indemnity 
Limit,    Dec.    15.      Forfeit.    $100    a 
Plans    and    specifications    filed. 


1LEVATOR     EQUIPMENT     ON 

tis     Elevator     Co 

-and    Stockton,   S.    F. 
.;.   '13.      Dated   Sept.    2,  '13. 
or    machinery    motors    and 

in  tailed    j»% 

■    I     and    accepted 25% 

38     daj  a     after 25% 

TOTAL     COST.     $10,51)0 

ii       Surety,    National    Surety 

Co.      Limit,    as    soon    as    possible.      For- 

none.       Plans     and     specifications 


650)      ROOFING     &     SHEET     METAE 
n  ork   on   a'boi  e. 

ctor.  .Conlin   &   Roberts.   414   Na- 
toma.    San    Francisco. 
6,   '13.      Dated  Sept.  3,  '13. 

Semi     monthly      ;  ,  ,, 

m;    days    after 25% 

TOTAL    COST,     $4387 

;:'lll.       Surety,     Aetna     Accident 

ibility     Co.       Limit,     as    .soon     as 

Forfeit,     none.       Plans     and 

ions    filed. 

STI  INE    WORK    ON    ABOVE, 
or. .The    McGilvray    Stone    Co., 
Townsend    near    7th,    S.    F. 
6,   '13.      Dated   Sept.    4,   '13. 

ii  nts    sun..-    as    above 

TOTAL   COST.    $3."..::  B  7 

Bond,     $17,693.50.       Sureties,     R.     Dewar 

.i  d    John     D.     McGilvray.       Limit.     Dec. 

i  ...I. -it.    none.      Plans    and    specifi- 

||  ted. 


STEAM    HEATING    ON   ABOVE. 

Contractor.  .Pacific     Fire     Extinguisher 
Co.,    507    Montgomery.    S.    F. 
Filed    s.    d     6,    '13.      Dated  Sept.    3.  '13. 

Payments    same    as    above 

total   cost,    $471;; 

Sureties,     Winfield       S. 

i     Burt    L.     Davis.       Limit,    as 

issi  ile       Forfeit,    none.  Plane 

a-  ,ii  tons    tiled. 

BCTRIC    WIRING    ON   ABOVE 

Contra'     .r.  .Newbery-iBendhei-m       Elec. 

Co      Humbildt    Lank    Bldg  . 

Sin     1  ■     , .         ,  , 
'       '-      13.      D  tted    Sept.   3,   '13. 

above 

Tl  i'1'AL   COST,    $43111) 

-  .'J.'..'.       Surety.       Southwestern 

I  ns.     Co.       Limits,     as     soon     as 

Forefit,    none.        Plans      and 

ons   filed. 


\i:1'1-:xti;v         WORK        ON 
above. 

i       W.I  I.     Hen. ler-  on,     Mon  ld- 

Bldg.,  S.  F. 
•     ■■    '13      Dated   s.  pi     ;:.  '13. 
-  i  in-     as    a  bove. . 

TOTAL   COS,,    $27,650 
3,825.       Surety.     Massai 
.v     Insurance    Co.         Limit,    as 
possible.       Forfeit,    none.    Plans 
lied 


CABINET    WORK    ON    ABOVE, 
ir.    William        Bateman,       1913 

,:      San     Francisco. 
6,   '13       Dated   Sept.   3,   '  I :: 

.ii- 

'i  -  ,-    $,;,„„ 

•  •"       Surety,      Massachusetts 
&     In  -in  a  nee     ' '".      Limit,    as 


PUILDING    AND    INDUSTRIAL  NEWS 


Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-\N-LITTI.E  B  \TCH  CONCRETE  MIXER. 

Ju^t  the  thin^  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors   Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  N  ATOM  A  STREET 
Telephone  Sutter  1675  San  Francisco 


soon   as    possible.      Forfeit,    none.   Plans 
and    specifications    tiled. 


PAINTING     ON    ABOVE. 
Contractor.  .  H.     Maundrell,     56S     Hayes. 

San    Francisco. 
Filed  Sept.   6,  '13.     Dated  Sept.   2.   '13. 

Payments    same    f.  s    above 

Ti  >TAI.  COST,  $6250 
Pond,  $31:'.:.  Surety.  Southwestern 
Surety  Ins.  Co.  Limits,  -as  soon  as 
possible.  Forfeit,  none.  Plans  and 
specifications    filed. 


Elevator    machinery    and    motors 

installed     50)% 

Completed     and     accepted 25% 

;ii;    iliij-s    after 25% 

TOTAL  COST.  $4950 
Bond,  $2  177.  Surety,  National  Surety 
Co.  Limit,  as  soon  as  possible.  For- 
feit, none.  Plans  and  specifications 
Hied. 


(2657)      FURRING,        LATHING        AND 

plastering    on    above. 
Contractor.  .Donald    Mowat,    224S    Mar- 
ket,   San    Francisco. 
Filed    Sept   6,   '13.      Dated    Sept.    2,    '13. 

Payments    same    as    above 

TOTAL    COST,     $19,100 

Bond,     $9550.       Surety,       .Massachusetts 

Bonding    .*.-    Insurance    Co.         Limit,    To 

days.      Forfeit,   none.      Plan-    and   speci- 

riled. 


DRAINAGE      PLUMBING     AND 
gas    lilting 

i      \\      Snook     Co., 
596    Clay,    San    Francisco. 
Filed   Sept.   6,    13       Dated    Aug.   29,   '13 

ments    same    as   above 

Ti  TAL   C  ►ST,    •>  I 
Bond      $6911.       Sure:  i        ,      \ 

&   Liabllltj    Co.     Limit,  a  -     oon 
Bible.     I  ,,:,j   speci- 

fication's filed. 

(265»)      PASSENGER     ELEVATOB       ON 

or  Co     i : 

I 
Filed  Sep)    >;,  '13.     Dated  Sept.  2,  '13. 


(2660)      BIDED         BY        THIRTEENTH, 
11th,     Harrison    and    Alice.    Oakland. 
Tile   work  for  completion  of  6,  7,  and 
8th    Boors    of   Class    "A"    hotel. 

Owner Oakland    Hotel    Co..    by    P.   J. 

Walker    Co.,    Agent,    13th    & 
Harrison,    Oakland. 
Architect  ..  .Blab's     &     Faville,    Bal'boa 

Bldg.,    San    Francisco. 
Contractor  .  .  Robt.    Howden,    1  1 1 7    \\  .li- 
ster,   Oakland. 
Filed   Sept.   «,'   13.      Hated   Sept.   5,  '13. 
'in    1st    and    1.7th    of   each    month      75% 

:tii    days    after 25% 

TOTAL  COST,  $10,975 
Bond,  jr.lsx.  .Surety,  (Southwestern 
Surety  Ins.  Co.  Limit,  as  soon  as 
possible.  Forfeit,  none.  Plan's  -and 
peclni  ations    tiled. 


(2661)      FURRING    AND    LATHING    ON 

ove 
Contractor.  .National    Lathing    &     Fur- 
ring Co.,   Monadnock    Uldg., 
San   Francisco. 
Filed  Sept,   ii.  '13.     Dated  Sept.  4,  '13. 

Payments    same    as    above 

TOTAL    COST,     $iV 
)  1775.      Suretj .    N'a  linn  a  I    Surety 

Co       i ,   a      soon   as    pot    lb  le       For- 

Pla  n     and       pei 

Bled. 
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(•2662)      [EXTEND       AND      OOMPLET^ 
steam    heat    system    on    above. 

'  'nniia.  toi  .     VI  ingt  inn     <V     i  Uler.     .761-63 

Mission,    San    Francisco. 
Filed   Sept.   6,   '13.      Hated   Sept.   4,   '13. 

Payment);     same    as    labcfve 

TOTAL  COST,  $2970 
1  .up!.  $1485.  Surety,  National  Surety 
Co.  Limit,  as  soon  as  possible.  For- 
leit.  none.  Plans  and  specifications 
tiled. 


(2663)      PLASTERING     ON     ABOVE. 
Contractor.  .Donald    Mowat,    2248    Mar- 
ket,   San     Francisco. 
Filed   Sept.    6,   '13.      Hated  Sept.    4,   '13. 

Payments    same    as    above 

TOTAL  COST.  $9430j 
Bond,  $4715.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  as 
soon  as  possible.  Forfeit,  none.  Plans 
and    -pecifications   filed. 


(2664)      MILL    WORK    ON    ABOVE. 
Contractor.  .Pacific,       Mfg.       Co.,        17*7 
Stevenson,     San     Francisco, 
Filed   Sept.    6,   '13.      Oated   Sept.    4,   '13 

Payments    same    as    above 

TOTAL   COST,    $10,30 
Bond,   $5154.     Sureties,  Fred   H.   Beane 
and    Lester    L.    Morse.      Limit,   a.s    soo 
as  possible.     Forfeit,   none.     Plans  and 
i- pecifications   filed. 


(2665)  ORNAMENTAL  -METAL  WORK 
on    above. 

Contractor.  .Rudgear-Merle   Co.,   Bay   & 

Stockton,   San   Francisco. 
Filed   Sept.   6,  '13.     Dated  Sept.   5,  '13. 

Payments    same    as    above 

TOTAL  COST,  $4215 
Bond,  $210S.  Sureties,  A.  E.  Sbarboro 
and  A.  Sbarboro.  Limit,  as  soon  as 
possible.  Forfeit,  none.  'Plans  and 
specifications   filed. 

(2666)  E  WALKER  AVE  150  N  Cot- 
tage., Oakland.  Two-story  7-room 
dwelling. 

Owner C.    B.    Coit,    1522    Broadway, 

Oakland. 
Architect  ...A.  J.  Stern,  1522  Broadway, 

Oak'  ind. 
Contractor.  .Roger  Coit.  1522   Broadway 

Oakland.  COST,     $3500 

(2667)  S  FORT  ..'-THIRD  115  E  West. 
Oakland.       One-story     5-room     dwlg. 

Owner F.   H.   Baker,   B54  41st,  Okd. 

Architect  .  .  . None. 

Day's   work.  JOST,    ri.5O0 


(2668)  N  J1XTV-F1RST  266  W  Occi- 
dental. Oakland.  One-story  o-room 
dwelling. 

Owner Oliver  Ranmussen,  1900  8th 

Alameda. 
Architect  .  .  .None. 

Contractor.  .Chas.     H'elstrom,    493    36th, 
Oakland. 

COST.   $2iiiin 


(2669)      E  .MANILA    llu  S  12nd.  Oakland 
One-storj     two-room    dwelling. 

Owner E.    Batch eller,    41S4    .Manila 

Ave.,  OaKland. 
A  rch  M  ■'.  t  .  .  .  None. 
Day's  win  u.  cost.  $4im 


(2670)      N      FIFTIETH      .77    W      Manila, 
Oakland.      One-story    3-room    dwlg. 

Owner L.    C    Jnslin,      941      E-Hth. 

i  ia  k  land. 
Architect   .  .    Num  . 
In.  's    ti  ork.  .  '.  .ST,    $  [00 

i  -H7I  i      N    '  iCEAIN    VIEW    DRIVE    65    E 

prospect,  Oakland.    Garage. 


Wednesday,      Sept.    17    1913. 

Owner o.    C.    Bullock.  140      Ocean 

Drivi  land. 
Architect  .  .    N 

work.  iST.    $500 

1 2672)  N>  i,  826  \\  BBS  I  IP.  Oakland. 
Alterations. 

Owner Hick   Lu 

Architect  .  .  .  v 

tor.  ..i.     Mow  Hard, 

San   F 

-1'     $500 

(2673)      £  '•  ENTEEXTH-     AND 

Ninth    Ave..    Oakland.       One-scory    4- 
room   dwelling'. 

Owner Clarence    L.    Elli- ,    2206    Sth 

Ave.,    Oakland. 
Architect  .  .  .  None. 

Contractor.  .A.    \Y.    M  '    t   Ave. 

Oakland.  i '  >ST,    $1191' 

(2676)  LOT  12  BDK  2  '«!  i  Heek  Est. 
Orchards  <E  Cor.  Laun  nd  Soto. 
Hayward.      All     work  me-story 

dwelling. 

Owner Douglas    Parker,    Hayward. 

Arch  itect  .  .  .None. 

Contractor.  .Schwartz   &    Son,    Hayward 

Filed   Sept.   S,   '13.      i  I  3,   '13. 

Frame    up    >4 

Brown     coated      >4 

Completed     and     accepte  ...      <4 

Usual    33    days i4 

TOTAL    COST,     $3329 

Bond,    $1663.       Sureties  B.    and 

Matt       Petersen    Jr.         Limit,     i  J       days. 

Forfeit,  none.     Plans  an.l  tions 

liled. 

(2678)  S  KEITH  AVE  126  E  Pryal. 
Oakland.      Two-story     7-room    dwlg. 

Owner Jno.    A.    Bischoff.    551    Crof- 

ton   Ave.,   i  lakland. 

Architect  . .  .None. 

work.  r,    $2S0O 

-  2679  i      W  GILBERT   50   3    '  i  '.'.  Oak- 

land.     One-story   5-room   dwellong. 
Owner Wm      1'  :    Tele- 

graph    i.vi  ind. 

Architect  .  .  .None. 

work.  i '    ST 

(2680)      WO.       985      THIRTT-SEVENTH, 

Oakland.      Oni     itoi  m    dwlg. 

I  iwner I.     i.nde     oi  i  <b 

ect  . . .  None. 
Contractor.  . O.    Freestrow,  Harper, 

Oak  land. 

>T,    $700 

-::     I     GHTH     AND     .1  \CI<  9  IN 
Oakland        Uti     U     ns 

Owner It.   Langtry,    S3  '  ikd, 

Architect  .  .  .None. 
Da     s    work. 

12682)      X    OAK     GROVE 

i  ,  5-room 

.'.welling. 
Owner  '  ikd. 

Architect  .  .  .None. 
Day's    work. 

-     I       RTY-FIRST 
way,     Oakland.       Tv 
Hats. 
Own<  i  ■  Mont- 

Architect  .  .  ..I      II.  ii-      B 

ind. 
:  or.  .  F.      G       T  Mont- 

S     LAGUN  \      i.VE 
Oakland.      Two-ston     I 
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1 '«  ner M.   C.  Anthony,   411    i 

Ave..   Oakland. 

Sidney    B.    Newsom,    Wells 

Fargo  Bldg.,  S.  F. 
Contractor.  .Anthony     &     Heyer,    \"aiio 

Vista    &    Sunnyslo] 

SW     SIXTY-FIRST     . 
i  lakland      I  me-story   5-room 

r Lillie  P.  Schutt. 

it  .  .  .  Alvin  J.  Stern 
way,    Oakland. 
.1         F.       Chambi 
Broadway.    Oakland. 


SE     TWENTY-FIRST     AVE     & 
SW     E-26th     SW     53    SE    41     NE 
NW    36,    Oakland.      All    work    for   one- 
live-room    dwelling. 
Owner J.     A.     R  1     Tele- 

graph    Ave..    Oakland. 
ect  . .  .None. 
|  lontractor.  .  \V.    B.    Roberts.   Okd 
Filed   Sept     i  0,   '  I  Dal  ed   June   10,  '13. 

1st    of    each     month 

Usual    35     :.i  

TOTAL  COST,    $2000 
none.      Limit.   30   days   after  June 
Forfeit,    $5.      Plans    and    i:  pi 
tions   tiled. 


I       W   AYALA    127   X   Miranda,  Oak- 
land.     One-story    c-room   dwelling. 

United      Home    DUdrs,      1762 

lid. 

X'one. 
n  i    '     work. 


69    i      E       MONTCLAIR    AVE       100      8 
Brooklyn     Ave..    Oakland.      One-story 
i  'ling. 

n  ner Unite  1     Home 

Broadway,   Oak'ae-d. 
Xone. 
I>a\'s  work.  COST,  $2000 


(2692)      W    A\  AX.A   43    X    .\i 

One-story    5-room    dwelling. 

.  . .  .United     Home     Bldrs, 
Broadway,  Oakland, 
ect  . .    Xone. 

si  ork.  i '.  i.-  I 


1 19  ■:  I      S  SHAlFTER  AVE   200    V.     Pryal, 
i  nd.      One-story   6-1  0 

J.    Coward,    607  i 

Ave..  Oakland. 
.Nor. 
tork 


-■  ARLINGTi  'X  338   E  Park,  Oak- 
land.     One-story    5-room    <\k* 

1  '»  ner Morgenson    Bi 

Oak , 
ect  .  .  .Xone. 
work.  COST. 


NO.    4112    MONTG1  'MKK'i 

Addition. 

owner i 

eel   .  .  .Xone. 

ictoi      Kronnick  Bro 

ell,   San    Frai 
COST 


■       E    SIXTY-FI  lURTJ]    A  \ 

E-  1  Ho,     Oakland.       One-! 
|  ng. 

W.    C.    Brov 
vard,    ■  aklan  1. 

■  ■  i   .  .  .None. 

i'.    $2200 

(2697)       E     KING     AA 

nd.        One-si" 
dwelling. 
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Owner M.       W.      Hennessey,      1616 

Ave..   Oakland. 
ect  . . .  None. 
work.  i  '   ST,    $2500 


X   MATHER    13   W  Monti 
Oakland.      One-story    l-room   dwlg. 

Owner Mrs.     P.     Abrahamson,    3437 

Piedmonl     Ivi      I  oikland. 
.1   .  .  .Xone. 
■  or  .  .  r    Abrahamson     3  (37    Pied- 
mont  Ave.,   Oakland. 

COST,    $900 

19)      FOURTEENTH    &     FRANKLIN, 
s.    p.    Depot,   Oakland.      Alterations. 

ern  P  Company. 

ect  ...  None 
actor.  .Roberl    Hansen. 

Ci  1ST,    $11".. 


X  SIXTY-SECOND   130   W  Tele- 
ii     Ave.,    Oakland.       Two-story    6- 
room  dwelling. 

i     Mrs.  V.   Victoria   Evans,  510 

62nd.  Oakland, 
tect  .  .  .Xone. 

tor.  .C.     A.     Doss,     2028     E-15th, 
Oakland.  COST,    $2200 


|      W    ADELINE    200    X    28th,   Oak- 
land.     One-story    6-room    dwelling. 

'  iwner Thomas    Ryan. 

;         Xone. 
Contractor.  .Jones     Bro  .,     5829     Lawton 
Ave..    Oakland. 

&  'ST.    $2500 


702)  X  HANOVER  AVE  100  W  New- 
ton Ave..  Oakland.  One  and  one-half 
story  6-room  dwelling. 

Owner Lenora    F.    Woods,    2172    E- 

Oakland. 
.  I  ...  None. 
Contractor.  .W.  F.  Grlffln,   1230  Burnett. 
keley. 

I  '   1ST,    $5000 

S     HAGEMAN     500     E     Re  Iw I 

Oakland.     .  me-story  three-room 
dwelling 

Mrs.    Klla    D.    Boltz,    Penni- 

man    A\  e  ,    i  lakland. 
tect  ...  None. 

ictor.  .Drenner        ,<c        Thompson, 

335S    Laurel    Ave.,    Oakland. 

COST,   $1000 

W    WEBSTER    ST..    336    X    14th 

.    150xW    150,   Oakland.      All   work 

xeept    structural    steel,      reinforcing 

and     concrete     work     for     four- 

and    basement    brick    and    steel 

ding. 

i    in         Women's     Christian 
■     :  ilion         of       Oakland. 
1S44    Franklin, 
■ii. ...Julia    Morgan,      Merchants' 
Exchange    Bldg.,    s.    F. 
tor..D     B.       Pa '  auharson>      1760 
Ellis,   S.   F. 
.1   Sept.    10,     13.      Dated    Aug.  — 

d   day    of   each   month    73', 

days   after   completion    and    ac- 

ceptance     I"", 

TOTAL    COST.    $118,400 
i9  .  00.         Sureties,       M. 

: ling   and    Insurance   Co.     For- 

'■me      Limit, 

1 1  ions    tiled. 


|      NE    13TH   &    WEBSTER,    B    lOOx 
"     Oakland       Brick    wok    except 

no' i    brick,    pri  s»si  d    a  nd    moulded 

ick  and   ten  n-story 

n.I    basement    brick    and    steel    hotel. 
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Owner H.    A.    Po..<Ml,    Oakland. 

Architect..  .  .  F.     D.      Vooi  hees,     i  !entral 

Bank    Bldg.,   Oakland. 
Co&l  ractor.  .  Hog-berg    &      Ludwig       185 

Jessie  St.,   S.    F. 
Filed  Sept.    11,   '13.      Dated   Sept.    1",   '13. 

1st    day   of   each   montli       

35   days   after  completion  and  ac- 
ceptance      25% 

TOTAL  COST,  $7"75 
Bond.  $3SS7.50.  Sureties.  1'.  S.  Fidelity 
and  Guaranty  Co.  Forfeit.  $25.  Limit, 
30  days.     Plans  and  specifications    (ilea. 


(2706)  LOT  15,  BLK  4,  Map  Rock 
Ridge  Place,  Oakland.  Two-story  and 
basement    dwelling. 

Owner A.    H.   Dana.   2332    Fruitvale 

Ave.,    Oakland. 
Architect.. .  .Milwain        Bros.,        Delger 

Bldg.,    Oakland 
Contractor.  .Charles   N.   Grant,   760    56th 

St.,    Oakland. 
Filed   Sept.    11,   '13.     Dated  Sept.    S,   '13. 
Frame  up  and  chimneys  built   .         Vi 
Exterior    mill    work    in    place   and 

rough    coat    mortar    on     Vi 

Completed    and    accepted Vi 

Usual     35     days Vi 

TOTAL  COST.  $5386 
Bond,  $2693.  Sureties,  Title  Guaranty 
and  Surety  Co.  Forfeit,  none.  Limit, 
90  days.     Plans  and  specifications   filed. 


(2707)  W  HIGHLAND  AVE  Ptn  Lot  6 
Blk  3  .Map  Highland  P&rk  Terrace, 
Okd.  All  work  for  one-story  4-room 
dwelling. 

Owner J.  A.  Roberts,  1617  Tele- 
graph  Ave.,   Oakland. 

Architect  .  .  .  None  . 

Contractor.  .W.    B.    Roberts,    Oakland. 

Filed   Sept.    11,   '13.      Dated  June    10,    '13. 

1st    day    of   each    month 75% 

Usual     35     days 25% 

TOTAL    COST,    $1800 

Bond.    none.       Limit,    50    days.      Forfeit, 

none.      Plans   and   specifications   filed. 

(2708)  SW  E-TWENTY-SIXTH  AND 
W  Hig-hland  Ave  NW  36  SW  53.12  SE 
ix  NE  55.02,  Oakland.  All  work  for 
one-story  5-room  dwelling. 

Owner J.  A.  Roberts.  1617  Tele- 
graph   Ave.,   Oakland. 

Architect  .  .  .None. 

Contractor.  .  \\      B     Roberts. 

(•'ill-. I    Sept.    11,   '13.      Dated   June    10,   '13. 

1st    day    of    each    month 75% 

Usual     35     days 2-5% 

TOTAL  COST,  $2000 

none.      Plans   and    specifications    filed. 

Bond,    none.      Limit,    50    days.      Forfeit, 

none.      Plans    and    specifications    filed. 


(2709)  .SW  E-TWENTY-SIXTH  36  SE 
Twenty-lii:  -'  I  11    SW    53.12 

NW  13.40  XW  24.20  NE  53.62,  Oak- 
land. All  work  for  one-story  four- 
room    dwelling. 

Owner I.  A.  Roberts,  161?  Tele- 
graph   Ave.,   Oakland. 

Ai i  hltect  .  .  . None. 

Contractor ..  W.    B.    Roberts,    Oakland. 

Filed    Sepl      I  Dated    June    10,   '13. 

1st    day    of    each     month 75% 

25% 

TOTAL  COST,  $1800 

Bond,    none.      Limit.    50    days.      Forfeit, 

none.     Plana   and    specifications    filed. 


12710)  S  TAFT  AVE  129  E  College 
Aye  K37x.S  lor,.  Oakland.  All  work 
for   two-story    7-room    dwelling. 

I"        '•  Covalt,       1020 

Broadwa        Oak  Hand. 
Arc  hit' 

I  red    Hambleton,    ." 
Oakland. 
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Filed  Sept.    11,   '13.      Dated    Sept.    II,    '13. 

Frame    up     'A 

It    coat    plaster    on Vi 

Completed    and     accepted Vi 

Usual    35    days Vi 

TOTAL   COST,    $21 

Bund.  $l5iHi  Surety,  .Maryland  Casu- 
alty Co.  Limit,  70  days.  Forfeit,  none 
Plans    and    .specifications,    none. 


127111  S  30  FEET  LOT  1  Map  Sbdvns 
of  Lot  6  of  the  Bray  Tract,  Oakland, 
All  work  for  one-story  six-room 
dwelling. 

Owner Francis    Walker.    1576    34(tl 

Ave.,    Oakland. 

Architect  .  .  .None. 

Contractor.  .Jos.      Flittner,      1700       351 
Ave.,    Oakland. 

Filed  Sept.   11,  '13.     Dated  Sept    11,   '13. 

Frame    up    Vi 

Enclosed   and   1st  coat   plaster   on      Vi 

Completed     and     accepted Vi 

Usual    35    days Vt 

TOTAL    COST,    $1975 

Bond,  none.     Limit,   70  days  after  Sept. 

15.      Forfeit,    $1.      Plans    and    specifica- 
tions filed. 


(2712  1  W  THIRTY-FIFTH  AVE  I"  S 
E-lSth,  Oakland.  One-story  3-room 
dwelling. 

Owner Geo.   Bacher,    1675   35th   Ave 

Oakland. 
Architect  . .  .None. 

Contractor.  .Jos.    Boeddeker,    1814    34th 
Ave.,  Oakland. 

COST,   $750 


(271|3)      COR.     IE-TWELFTH     &     1'4TH 
Ave.,  Oakland.     Repairs. 

Owner Bacon    &   Soule,   Premises. 

Architect  . .  .None. 

Contractor.  .Jas.     Anderson,     306     Mag- 
nolia Ave.,   Piedmont. 

COST.    $1500 


(27111  W  TWELFTH  AVE  200  S  E- 
2Sth,    Oakland.  Two-story    6-room 

dwelling. 

Owner W.     H.    Lovejoy,    2701     12th 

Ave.,    Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $2175 


(2715)  S  SCENIC  BLVD.  120  W  War- 
ner ArVe.,  'Oakland..  Two-«tory  6- 
room   dwelling. 

Owner G.    E.    West,    568    10th,   Okd. 

Architect  .  .  .None. 

Day's    work.  COST,   $1800 

1  27 1 61  NO.  10S1  SIXTY-SIXTH.  Oak- 
land.     One-story   2-room  dwelling. 

owner II.    Desler,    130'5  'Blackstone 

Oakland. 
Architect  .  .  .None. 

\  ork.  COST,     $10(1 


(2717  1      W    lAEX,* 


S    Oakland    Ave., 


Oakland.      Two    1-room    bungalows. 
Owner,      ...Western        Union        Home 
Midi's..    1617   Telegraph    Ave. 
Oakland. 
\  1 1   titecl  ...  None. 
1  '  '         work,  COST,  $1  Km  each 


(272D      E     VINCENTE     30     S     Miranda, 

Oakland.      One-story     5-room    d-wlg". 
'  iu  ner    .    ...  United     Home     Bld-rs.,     1762 

Bi  oadway,     1  lakland, 
Irchltecl   .    .  None, 

Day's     work  POST,     $1600 


Wednesday,     Sept.   17   1913. 
Building  Contracts  Awarded 


Berkeley. 

■r.  :.,     ciein     Kollmer  400 

!636      Nelson      Nelson        2 

i  :.c  mus  en     Lai  sen  1440 

2683  Frederlckson     Owner  2500 

2684  Same     Same  2000 

2685  Van    Kirk    Van    Kirk  3000 

-'TIS      Henderson      Junk  600 

2710      Underwood      ..Underwood  1300 

27  2(1      Merkt      Arndt  400 

2722      Cheney      Junk  600 

(2636)      No     2829       HILLEGASS  AVE, 
Berkeley.      Addition. 

Owner M.   Clein,   Premises. 

.'.i  eh  itect  .  .  .None. 

Contractor.  .Jacob    Kollmer,    2753  Pied- 
Ave.,    Oakland. 

i '(  (ST.    $10(1 


(2636)      E     JEFFERSON     156     S     Chan- 
ning   Way,   Berkeley.      Alteration's. 

Owner A.    Nelson,    2413    Jefferson, 

Berkeley. 
Architect  . .  .None. 
Day's   work.  COST,  $2000 


(2638)  LOT  1  BLK  15  North  Crag- 
mont,  (Berkeley.  All  work  for  one- 
story  and  basement   6-room   dwlg. 

owner O.    I.    Runnels,    Berkeley. 

Architect  ..  .John    Hudson    Thomas,    1st 
National    Bank    Bldg.,    Bkly 

Contractor.  .Gustaf        Johanson,         1811 
Rose,  Berkeley. 

Filed  Sept.   5,   '13.      Dated   Sept.    2,   '13. 

Frame     up      Vi 

Brown    coated    Vt 

Completed     and    accepted Vi 

Usual    35    days Vi 

TOTAL    COST,    $43'50 

Bond,       $2175.         Surety,      Southwestern 

Surety  Ins.  Co.     Limit,  90  days.     Forfeit 

none.      Plans   and   specifications   filed. 


(2639)      NO.     1706       BANCROFT      WAY, 
Berkeley.     Alterations. 

Owner Equitable    Bldg.     &    Loan 

Association,    San    Francisco 

Architect  . .  .None. 

Contractor.  .Hughson    &   Donnolly,    160S 
Stuart,   Berkeley. 

Filed   Sept.   5,   '13.      Dated  Sept.   4,   '13. 

Ready    for   plaster Vi 

Plastered     Vi 

Completed     Vi 

Usual    3(5    days Vi 

TOTAL  COST,    $750 

I  loud.    none.      Limit,   75    days  after  Sept. 

s.      Forfeit,    none.      Plans   and   specifica- 
tions filed. 


12677)  LOT  20  BLK  119  .Map  Tract  B 
Berkeley  L.  T.  I,  Ass'n.,  Berkeley. 
All    work    for   one-story    5-room   dwlg 

Owner S.    Rasmussen,    Berkeley. 

Architect  . .  .None. 

Contractor.  .John    Larsen,    'Berkeley. 

Filed    Sept.   8,   '13.      Dated   Sept.    6,   '13. 

Frame     up     '4* 

Brown    coated    Vt 

Completed    and    accepted >i 

Usual    35    days Vi 

Ti  >TAL   COST,    $1440 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2683)      K    BONOTA    3'50   X   Rose,   Berke- 
ley.     Two-story    6-room    dwelling. 
Owner Fredericksen      &      Erlksen, 

i  ■>  1  o    II.-:, i-l     Ay.-  .   Bkly. 
Archltecl  .  .  .None. 
Kay's    work.  COST,    $2500 


(26184)      E    1SON1TA    275    N    Rose,    Ber- 
keley.    One-story  5-room  dwelling. 


Wednesday.     Sept.    17    1913. 

Owner Frederiekisen      .V-      Eriksen, 

1910   Hearsl    Av<   .    Berkeley 
Architect  . .  .None. 
Day's   work.  COST,   $2000 


(26S5)  W  THE  ALAMEDA  600  M  Hop- 
kins. Berkeley.  One-story  G-room 
dwelling'. 

Owner Mary     E.     Van     Kirk,    Bear 

Apartments,     Berkeely, 
Achitecl  .  .  .  None. 
Contractor.. — Van  Kirk. 

COST,   $3000 


i  _'7IM      W    MAKER   150   S  Oregon,   Ber- 
keley.     Repairs. 

Owner H.    N.     Henderson,     Bkly. 

Architect  .  .  .None. 

Contractor.  ..Junk-Riddel         Co..         2247 

Telegraph    Ave..    Berkeley. 

COST.    $500 


(2719)      N  CARLTON  120  E  Mabel,  Ber- 
keley.     One-story   5-room   dwelling. 

Owner C.       C.      Underwood,       1309 

Carlton,    Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $1300 


(2120)      E     NINTH     421.79     S    Channing 
way,    Berkeley.      Addition. 

Owner E.   Merkt,  2435   9th.   Bkly. 

Architect  .  .  .None. 

Contractor.  .Herman    Arndt,    31S   Pacific 
Ave.,  Alameda. 

COST.    $400 
(2722)      N\V     GRANT       AND       DERBY, 
Berkeley.      Repairs. 

Owner Warren   Cheney   Co,   Bkly. 

Architect  .  .  .None. 

Contractor.  .Junk   Riddell       Invst.       Co., 

2247   Telegraph    Ave.,    Blky. 

COST,   $000 


Building  Contracts  Awarded. 
Alameda. 


(2674)      NO.    515    CENTRAL    AVE.,    Ala- 
meda.    One-story  dwelling. 
Owner W.  G.  Le  Boyd,  1310  Broad- 
way,   Oakland. 
Architect  .  .  .None. 
Days'    work.  COST,    $1S00 


(2675)  NOS.  735-731-733  IIAIGHT, 
Ave..  Alameda.  Three  one-story 
dwellings. 

Owner G.    A.    Golstein.    736    Haight 

Ave..   Alameda. 
Architect  ...L.     H.     Ford.     2126    Center, 

Berkeley. 
Day's    work.  COST,    $.",700 


SUMMARY       OF    BUILDING       PERMITS 

FOR    THE    MONTH    OF     \  I  GIST 

1913. 


Compiled     By     Max 


Classification  No.    of 

of    Building's  Permits 

l    .    ed  Cost 

l-story    dwellings     102     $167,142.00 

1%-story    dwellings     ...      7  11.700.00 

2-story    dwellings     26  98,6*7.00 

2-st    dwlgs.    with    stores      1  I    .    ' 

2-st    flats    with    stores..      1  5,000.00 

3-stOTy     apartments     ...      2  13,000.00 
Additional    Cost    to    7-st 

brk    apts.    former    permit  14.000.00 

2-st    brk    lodging    house      1  7  

7-st    brk    lodging    house 

Oasis     "C"      1        100,000.0-0 


BUILDING  AND   INDUSTRIAL   NEWS 

S-st   brk,   steel   &    frame 

hotel    Cla.'S     "C" 1          50, .00 

7-st   brk,    steel    &    frame 

hotel    Class    "A" 1  130,000.00 

11-st   bank   .V-   office  bldg  1  250,000.00 

Frm    &    brk    synagogue.  1  i 

1-st    brick    warehouse..  1            .,, ,00 

2-story     28-rm     building 

Undertaking     Parlors.  1  IS, 000. 00 

1-story     church     1  2,000.00 

Temporary    church    bldg  1  500.00 

1-story     schools     3            2,1! I 

Galvanized     iron     shed..  1  200.00 
Work       shops,         tank 

flames    and    hams....  11  2,545.00 

Garages,  s,heds&  stables  29  3,631.00 
Alterations,    additions    & 

repairs     144  101,671.40 

Total      337    $1,0180,996.40 

« 

TOTAL,     NUMBER     OF     PERMITS 
AND  TOTAL  COST. 

New    construction     193      $979 

Alterations,    additions    & 

repairs     144        101, 671.4m 

Tota'      337   $1,(KS0, 996.40 

* 

COMPLETION  NOTICES. 

ALAMEDA    COUNTY. 


RECORDED  ACCEPTED 

Sept.  2,  1913— LOT  "G"  BLK  2  Map 
Claremont,  Berkeley.  Gladyo  O 
Ghirardelli  to  whom  it  may  con- 
cern      Aug.    13,    1913 

Sept.  2,  1913 — LOT  5  and  ptn  Lot  6 
Blk  56  Freemans  Map  San  Antonio 
Okd.  Samuel  J  Bluraen  to  J  F 
Loughery Sept.    2,    1913 

Sept.  3,  1913 — S  MAIN  100  W  Stan- 
nage  Ave.,  Albany.  H  Rinaldo  to  D 
Baxter Aug.    27,    1913 

Sept.  4,  1913— N  TAFT  AVE  150  E 
Broadway,  Okd.  Neil  Carey  to  J 
F  Chambers  &  J  L  Rick. Aug.   25,  '13 

Sept.  4,  1913 — LOT  10  BLK  21  Daly 
Scenic  Park  Tract,  Bkly.  Build- 
ing Corporation  of  Alpha  Phi  to 
Patrick-Nelson   Bldg  Co. Aug   29,    1913 

Sept.  4,  1913— LOTS  32  AND  33  BLK 
2  Map  Cragmont,  Bkly.  Arthur 
Weiss    to   J   J   Widmer..Aug.    23,    1913 

Sept.  2,  '913 — LOT  5  Bell  Property, 
Bkly.  Anna  McNeill  to  C  A  Martin 
Sept.    2,    1913 

Sept.  5,  1913 — LOT  27  BLK  6  Map 
4th  Avenue  Heights,  Okd.  W  P 
and  Nellie  J  Slattery  to  Gallagher 
&   Motts Sept.    1.    1913 

Sept.  5,  1913— NW  EIGHTY-SEVEN- 
TH AVE  68%  SW  "B"  34-2x130, 
Okd.  Mrs  Jos  McClenegan  to  Geo 
F   Rice Sept.    5,    1913 

Sept.  5,  1913— NW  COR  5  ACRES 
bought  by  Joseph  Bassett  from  J 
G  Bray  and  W  A  Bray  SW  513.75 
NW  2912-7  NE  459-5  SE  2S7-S,  Okd. 
Little  Sisters  of  the  Poor  to  P  G 
IMadlntyrd Aug.     29.     191.'! 

Sept.  6,  1913— N  FIFTEIETH  14:'  E 
Shatter  Ave  E  33xN  90.  Oakland. 
MaTgaret  McArthur  to  Chas  Me- 
Arthur    Sept.    6,    1913 

Sept.  6,  1913— W  FIFTIETH  142  E 
Shatter  Ave  E  33xN  90,  Okd.  Mar- 
i  Mi  Arthur  to  Chas  McArthur 
Sept.    6.    1913 

Sept.  8.  1913 — NW  TWENTY-FIRST 
ana  Telegraph  Ave  N  100  W  15S  ft. 
11  7-16  in.  S  100  th  160  to  pt  of 
heK.  Okd.  Young  'Men's  Christian 
Ass'n   to   A   Knowles. . . .  Aug. 

Sept,  8,  1913 — LOTS  19  AND  20  BliK 
809  Map  City  of  Oakland.  Frank 
J  Llljenberg  to  D  R  Hart.. Sept.  5,  '13 


33 

Sept.  S.  1913— NE  TENTH  ,>i  ('LAV 
10x100,  Okd.  .1  11  Durst  and  Jennie 
Laland   Durst  and   agent    for   owner 

in    V    A    Muller Sept.    S.    1913 

8,  1913— GORE  NAVY  AND 
Manila  Ave  Lot  IS  Amended  Map 
Woodlawn,  Okd.  E  A  &  Genevieve 
Uix   to  Wm  H  Kerrigan.  .Sept.  5,  1913 

3i  pt.  8,  1913 — LOT  IS  Map  George  W 
Austin's  Shdvn  Blk  "D"  Vernon 
Park,  Okd.  Alicia  A  and  Daniel  F 
Nunan  to  James  L  Rich.. Sept.  3,  1913 

Sept.  s.  1913— LOT  11  BLK  "O"  lands 
idjacent  to  Town  of  Encinal  2152 
San     Jose    Ave.,    Alameda.       Joseph 

l;    Williams    to   F   N   Strang 

Aug.     2S,     1913 

in,  1913— LOT  19  BLK  7  Hill- 
crest  Court,  Claremont,  Berkeley. 
Maude  Winter  Hupp  to  Tieslau  Bros 
Aug.  15,  1913 

Sept.  10,  1913— NW  PARK  AND 
Warder,  Okd.  Mrs  N  Petersen  tc 
F  R  Peake  Co Sept.  6,  1913 

Sepl  Hi,  1913— E  4  FEET  LOT  15  and 
W  34  feet  Lot  16  iBlk  "B"  Map 
Evoy  Tract,  Okd.  Mrs  Eveline  Bird 
to  James  L  Rich Sept.  3,  1913 

Si  pt.  10,  1913— S  EAGLE  AVE  259.50 
W    Sth    W    40xS    146.    Okd.      Mark    T 

Cole  to  whom  it  may  concern 

Sept.    6,    1913 

Sept.  10,  1913— LOT  21  BLK  "G"  Map 
Mastick  Park.  Ala.  Mark  T  Cole 
to  whom  it  may  concern.  .Sept.  6,  1913 

Sept.  10,  1913— E  HILLEGASS  AVE 
13S.16  S  62nd  40x108,  Okd.  John  A 
BischofE  to  whom  it  may  concern.. 

Sept.    10,    1913 

HJ.  1913 — LOT  7  Park  Side 
Claremont.  Bkly.  II  M  Howard  to 
Anthony    &     Heyer Sept.     10,     191? 

Sept.  11  ,1913— W  EUCLID  AVE  30  N 
Eunice,  Bkly.  F  R  Peake  Co  to 
whom  it  may  concern.  .Sept.   10,   1913 

Sept.  11,  1913— SE  TWENTY-FIRST 
Ave  and  SW  E-26th  SW  53  SE  44 
NE  53.62  NW  36,  Okd.  J  A  Roberts 
to    W    li    Robets Sept.    10,    1913 

Sept.  11,  19'1,3 — ,S  :TH1IRTY-TH|IRD 
398  95  W  Telegraph  Ave  W  40xS 
123,  Okd.  J  C  and  Laura  Petersen 
to   B  B  Wickersham Sept.    11    .1913 

Sept.  11,  1913— LOT  183  Map  4th  Ave 
Terrace,  Okd.  Miss  Mary  Bandle 
to    ErilU    Storz Aug.    28,    1913 

S.  mi  12.  1913— E  EUCLID  AVE  147.90 
NE  Van  Buren  Ave  Lot  24  Blk  1 
Map  Highland  Sbdvn  of  Adams 
Point  Ppty,  Okd.  Adele  Hyde  Mor- 
rison  to   Chas   N   Grant.. Sept.    3,    1913 

Sept.  12.  1913— LOT  29  BLK  3  Map 
Berkeley  .Square.  Bkly.  Ruth 
Hart    Madden    to    Gustaf    Johanson 

Sept.    5,    1913 

12,     1913 — ADJACENT    TO    AND 
SW  freight  house  of  S  P  Co  at  West 
Mimed?    Station,    Ala.       Associated 
1   Co  to  H  F  Smith Sept.   1,   1913 

"liens  filedT 


ALAMEDA    COUNTY. 


An 


30,      1913  — w     I'KIiALTA     AVE. 

112  S  Nicol   Ave.,  S  38xW   123,  Oak- 

"i       California   Door  Co.  vs.   Wm. 

M.   and    Annie  and   A.    R.    Morris... $74 

Vug.    30.     1913— N    LAKE    ST.,    540    E 

on    St.,    E    60xN    150,    Oakland. 

N'ielson  and  S.  J.  Bertelson  vs. 

II.    O.    Nordwick,    Bertha    Nordwick, 

J.   F.   Carlston   and   Central   Savings 

Bank   and    Arthur  L.   Harris.  $13,155.55 

30,    1913      NW    COR    PARK    WAY 
and   Monte   Ave..    N   50xW    125,   Oak- 
Tp       E    .1     .;reenhood  to  W.   F. 
Schroeder    Aug.    29,   1913 


S4 

\,m.  30,  1913— S  JULJA  ST.,  1U0  B 
California  SI  ey.     P. 

Montano   to   F.    R-   Peake   Co 

Vug      29,     1913 

iug  -i,  1913  NE  COH  UTH  and 
Franklin  Sts.,  B  lOOxN  37  5,  Oak- 
land. Mrs  Barbar  sti.ii  (by  Wm. 
Wilde)    to    Herbert    D.    McKibben.. 

Aug.     20,     1913 

1913—W    DIAMI  iND    119.96    N 
41st    N    40x\V    75.    Okd.      California 

I r     Co,     $205.85;     Hogan     Lumber 

-  194.06   vs   Mae   Parvine  Garret- 
son,   John    D   Garretson   and   Lassen 

Bros      

Sept.    2,    1913— SIXTEENTH    ST    STA- 

tion    Reservation    of   S    P    Co,    Okd. 

S  P  Co  to   R   W   Holier.  .Aug.   20,   1913 

:    L91S-  LOTS  1  AM)  5  Academy 

I,     Okd.       Joe    Stevens     vs    Geo 

C    .kin    and    John    Stanley ....  $60.55 

r  1  IlI.K  1  I  Map 
Oak  Ridge  Claremont,  Bkly.  B 
Rutgers  vs   F   W   Harnden   and   Wm 

sen    $230 

Sept      3,     1913-  Li  IT    39    NE    15    Lol     iO 

Blk     1     Map      Havenscourt,       Okd. 

o    vs    Olof    Nelson 

and  Piedmont  Heights  Bldg  Co. $347.24 

Sept.     4.     1913— LOT     G      BI.K      18      Map 

is<     Heights    Tract,   Okd.      Mel- 

ro  ■      Lumber    &     Supply    Co    to     J 

Baltor  and   C   M    Dean $254.17 

Sept.  4.  1913— N  SAN  JOSE  AVE  200 
W  Walnut  W  50xN  150,  Alameda. 
Taylor   &   Co    vs   T   G   Morris ...  .$79.2.". 

I,     1913— LOT     1     BLK     14     Map 

Oak      R  •  ■inont,     Berkeley. 

irk    vs    F    N    and    Laurel 

M     Harnden ,.$60.70 

Sepl  6,  1913 — LOT  6  and  ptn  Lot  5 
Blk  "F"  Con  ei  ted  Map  Ni.  ol  Tct, 
Ikd.      John    P    Maxwell,    vs    Wm    M. 

L    and    Nellie    L    Morris ....  $21 
Si  pi.     6,     1913      SU      I  IRCH  »RD     AND 
,  waj    S    126   W   80   N    126   E   100, 
.  .k.l        Grant    Skidmore    vs    George 

.ken     $113n.7ii 

6,     1913— SW     ORCHARD     AND 
■A     80   N    126   E   100, 
Pacific    Fuel      &      Bldg    Ma- 
terial  Co  vs  Geo   S  darken,   Geo  H 

kiln inre. .. .$493.60 
Sept.     6,     1913— SW     ORCHARD     AND 
.'     80   X   126   E   100, 
.    Materials 

I   ■  $212.10 

1  '     :.    I    AND    5 

Blk    "F"    Corrected    Map    Nicol    Tct, 
i  ikd.      John    P   Maxwell    vs    Win    ii, 

;    I    Nellie  L  Munis $21 

GRAND    AVE    175    S 
L5xW       125.      Okd. 
-.  s    II   E  Sullivan. 
Geo   .1    Wagn    i 

$375.10 

D    FIGHT    WAV    12ii 
Bkly. 
Esl     Willi- 
t;    Witter   and     E 



:        'i  I"     Map 
i   ii  iy     & 

Hul  toi  $^7 

T    34    BLK 
Okd.        H  ' 

$196:  II  w  Taylor  $160  i     C  Barkoft 



---♦-  — 

SAN  JOSE  AND  THE  SANTA 

CLARA  VALLEY. 

IIAI.I.    BUILD] 

Pa  1  o  A 1 1 0  I  i    |     ' 

Owners, 

i  i     o  i  'I  ■      ire  to 


BUI1  DING    AND    INDUSTRIAL   NEWS 

be    .a  ei  ted    on    i  ...     Universitj 
ai     Palo    ail.    bj     the    Stanford    anion. 
due  of  the  buildings   will   be  know  n 
the     SI  ml. .i.l     Union     and     will     I  i 
voted  to  the  use  of  male  students      The 
,,ii  ,.,•     x,  ill     be     a  ed    by     i  lie     v  omen'i 

i  'in:,    -'..       .  '..iim  i  in  :  Ion     si  '  ii     be    of 

reinforced  concrete  throughout  Each 
i. nil. him  will  covei  an  area  of  ap- 
proximately 55x90  feet,  [nterioi  flni 
will  be  of  pine  and  hardwoods.  There 
u  ill  be  a  steam  heating  system  and 
open  lire  places.  Exteriors  will  ,be 
,,  a  ;,    .em. -in    pi.i    ter       Plai 

iplete     and     oul     for     figures         Bid 

v,  ,11    be  ..pen.-. I  .in  Seplemi..  i   27th     Plan 

,  an   be   secured    Er I\    II     Fow  lei 

Kingsley  avenue,  Palo  Alto  An  offii  lal 
pi  oposals  ..pi"  1 1  -  in  another  column 
of    this    issue. 


Building  Contracts. 

SANTA  CLARA  COUNTY. 


15  SEVENTEENTH  at  end  of  San 
Fernando,  San  Jose  One  and  one- 
half-storj    n  sidence. 

Ownei     I  »r.    Edward    Newell, 

See. .ml.   San   Jose. 
Architect  ...Wm,   Binder.      Rhea     Bins., 

San   Jose. 
Contractor.    Lewi     Co.,   1st  National   Bk. 
Bldg.,    San    Jooe. 

COST,  $4300 

W  EIGHTEENTH,  3rd  Lot  S  of  Taylor, 
San   Jose.     Four-room  frame  house. 

Owner B.    Sunzeri,    Premises. 

Architect  .  .  .None. 

Day's   work  COST.   $500 


We  ',  ept.  17  1913 

„,i,,    p,  ,.   ,i.,..       p  ....     and     i"  ■  ifli  atlOM 

ni,  ,i. 


LOTS   11   AND   US    BLK   3  W.-llesley    Park 
Redwood.     All   work    Eoi    ■  ottage. 

Owner .Mrs     Mildred    S.    Nobs. 

.Miller, 
i  :onl  ractor.  . .  .Charle     Millei ,    Fulton   & 

Wiiipn  ■ 
Filed    Sept.    2,    '13,      Dated    — . 
Framing    timbers    on,    foundation 

a  ml     1st     Boor $■'"" 

1st   eoat   plaster   finished 500 

Cottag ipleted     500 

i.l    35    da;  ls" 

TOTAL  COST,  $1680 
Bond,  none.  Limit,  CO  days.  Forfeit. 
none.      Specifii  at  ions   only    filed. 

COMPLETION  NOTICES. 

SAN     MATEO    COUNTY. 

RECORDED  ACCEPTED 

Aug.    29,   1913— LOT   2    BLK    "C"    Hay- 
ward    Park,    San    Mateo.      Martha    I. 
R,  gner  to  Albert   Cook.  .Aug.  29,   191  • 
Sepl      1.    1913— LOT    15    BLK   3    Welles- 
ley      Park.      Bedwood.         Mildj'ed      S 

Nobs   to   Chas   Miller Sept.   2,   1913 

Sept.  I,  1913-  LOT  5  BDK  "D"  Hay- 
ward  Park.  San  Mateo.  Charles 
Hutchings  i"  Charles  Hutchings. . 
Sept.    ::,     BH3 


NO      mi     N-EIGHTEENTH     (rear),    San 
Jose.      One-story    barn. 

Owner V.     Maoaluso,    Premises, 

Architect  .  .  .None. 

Day's    work  COST,   $300 


NO     993    SHORTRIDGE   AVE..   San   Jose. 
Bay    window    and    new    roof. 

Owner V     B.   Felicich,   Premises. 

Archil  ect  .  ■  .None. 

Day',     work  COST,    $400 


NO.    137    NINETEENTH,   San    Jose.      Be- 
in. ..lei   front  and  new  ro  Jf. 

Owner S.    L.     Close.     Premises. 

Architect  .  .  .None. 

Lays    work.  COST.    $30f 


NO      629     N-FOURTEENTH,     San     Jose 
Four-room    cottage 

■  .wo.  i     S.   Masino    Pre.nises. 

Architect  .  .  .None. 

Day's    work.  sr.    *Mm 


Building  Contracts. 

sl\      MATEO     COUNTY. 

i..i:n  Electric        work         for 

frame   cl  ah    building. 

,  .  ,     The        Beresfor.l       Country 

.     709    Mission,    S.    F. 

\,  .  :l  [eel   .    .'I      Albert     Lansburgh     and 

Svivain    Schnaittacher,     1st 

National    Bank    Bldg.,   S.   F. 

tor      Bui  te   Eng.  &    Elei     Co.,  683 

Howard  ! 

■  .  ,i       Dated     Vug     26,   '13. 

1 h    month 

until   thi     '      ..      ng   a  mounl    i 

p    H.l  '  ' 

1595 787.50 

Ti  ''I'M.    COST,    $311 

■ xi  - i '  i  . ,    National    Surel 

.-,,.     Limit     .     tasl   ill       Forfeit 


Rsiease  of  Liens 


5AN    MATEO    COUNTY. 


RECORDED  AMOUNT 

Sept,  :,,  191-3— HIGHLAND  AVE..  Bur- 
h  nga  me  Geargi  W  McGinn  iG  W 
McGinn    &    Co)    to    Andrew    Douglas 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


W'AItTMENT  HOUSE— 2  story  and 
base,  brick.  Cost  not  stated.  Fresno, 
Cal.  Architect,  Eugene 
Mathewspn,  Forsyth  e  Bldg..  Fresno. 
Owner,  C.  J.  Craycroft.  The  building 
will  he  erected  on  Blackstone  street 
near    Belmont,    and    has    been    designed 

i ntain    four    Miites    of    four    rooms 

and  hath  each.  Interior  finish  will  be 
of  pine  and  redwood.  Bath  rooms  will 
have  cemeni  Boors  and  file  wainscot. 
Plans  provide  fo  team  heat  and  a  hot 
water  system.  Exterior  if  the  build- 
ing     Will      he      fared       with       pi'.'-sed      hl'il'k. 

All  suites  will  have  private  baths  and 
wai]  beds,  Plan?  are  .  omplete  and 
figures    are    being    taken. 

GARAGE      I     story     and     base,    brick, 

....     ....        Fre Fresno    Co.,    Cal.       Ar- 

,,    F.    B    Goweli,   Fresno.     Owners, 
,,    Brevs  ing   i  lo      The   building   will 

,,.  er   an    a  rea    of    i  Ox  I -ei ,    ond    will 

i  ,.   devoted    i  o   I  he     toi  age   of   the  com- 
ma, h  i n.:-.      Besides    the   storage 
,,, .  ,,    i  here     will       be      a       complel  el  s 

equipped   macl    Floor   will   be 

,i    i  ,  in.. n  i      Then     will    be   special   gas- 
oline storage   ta  nks    .  nfJ    metal    ,\  indo^ 

,,.i      i .  • Ex  tei  ior      of      the 

building     win     I  ■     i  ■  i ... i     with     .  - 

I'l.u iph  te   'i  n.i    figures 

.  re   being    taki  n 
STI  IRE    AN!  i   <  »FFH  !ES     3    storj    a  nd 

.,   irk      ai '''I  I    I'h'e-  in . 

Fresno      Co.,   Ca 

,  i , ,  i    evt    on       i  " ■    .  i  ■  ■       I :  ■ '  i  i  •    i " 

,  ,u  ,,,.,.     \     ii    hi,  i  ii      The  building  will 


Wednesday,     Sept.    17   1913. 

lie  erected  at  the  corner  ot  Kern  and 
I  streets,  covering  an  area  of  50x90 
feet.  There  will  be  two  stores  on  the 
first  floor  and  about  40  modern  offices 
on  the  upper  two  floors.  Interior  finish 
will  be  of  pine  throughout.  Plans  pro- 
vide for  steam  heat.  There  will  be 
patent  store  fronts  and  plate  glass  dis- 
play windows.  Exterior  of  the  build- 
ing- will  l.e  fared  with  pressed  brick. 
Plans  are  complete  and  figures 
ing    taken. 

Contracts  Awarded. 

SCHOOL— 2  story  and  base,  brick. 
$3S,000.  Bakersfield,  Kern  Co.,  Cal. 
Architect.  Orville  L.  Clark,  Brower 
Bldg.,  Bakersfield.  Owners.  City  of 
Bakersfield.  Contractors.  Trewhitt  & 
Shields  Construction  Co..  Fie- no.  Con- 
tract   price,    $38,000. 

COURT  HOUSE  ADDITION—.'  story 
and  base.  brick,  $26,990.  hLmford, 
Kings  Co.,  Cal.  Architect's  name  not 
given.  Owner-,  Kings  County.  Con- 
tractors, Trewhitt  &  Shields,  Fresno. 
Contract   price.   $26,990. 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Belvedere,  Marin  Co., 
Cal.  Architect.  John  Hudson  Thomas, 
First  National  Bank  Bldg..  Berkeley. 
Owner.  W.  B.  Short.  The  house  has 
been  designed  to  contain  eight  rooms. 
bath  and  sleeping  porch.  Interior  fin- 
ish will  'be  of  pine,  redwood  and  hard- 
wood. There  will  be  furnace  heat  and 
open  fire  places.  Jfantels  will  be  of 
ibriek.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  Bath  room  will  have 
composition  floor  and  tile  wainscot.  Tile 
will  also  be  used  in  the  kitchen.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath.  An 
automatic  water  heater  ill  be  installed. 
Plans  are  complete  and  out  for  figures. 
♦ 

Marin  County  Infirmary 

Contract  Awarded 

Peter       Hamilton       of       San         Vnselmo 

Awarded    the    Work    for    T«o-story 

Reinforced    Concrete    Building. 

Peter  Hamilton,  of  San  Anselmo,  has 
been  awarded  the  contract  at 
for  the  construction  of  the  two-story 
and  basement  reinforced  concrete  In- 
firmary 'building  by  the  Marin  County 
Board  of  Supervisors.  The  building 
was  designed  by  Architect  Thomas 
O'Connor  of  San  Rafael  and  will  be 
erected  near  that  town.  Other  figures 
i  ubmitted    were   as    follows: 

Infirmary    Building.    San    Rafael. 

Peter   Hamilton    .  .    ?:. T.-J72 

C,,nim:iry-Peteirpon     Co 

A.    J.    Kappenmann 27,754 

Graham    &    Jensen 27.000 

P.    H.   Petersen   Contg.   Co 42, 500 

James    Furlong    

S     Sales     27,230 

P.     Hamilton      23.9S7 

R.    II.    Chisholra    11.206 

II.     A.     Klyce 

James    L.    McLaughlin 

WwsMii-Wall-     Co 1 1, t70 

J.    O.    Quakendall 37,987 

Kerr    &    M.  Lean 

numbing   Infirmary   Building. 

Comn  ii     Co - 

Graham    &    Jensen 2,500 


B;  !  -ZING   AND    LNDUSTraAL  NEWS 

I'.    Hamilton    :.:.ls,~, 

R.    H.    Chisholm 

Boyd,    Kerr    c\L-    .McLean 

P..     Kinsella     

G.     A.    Shields 3,085 

E.    H.    Conway — .    3,828 

♦ 

LIENS  FILED. 


MARIN    COUNTY. 


RECORDED                                         AMOUNT 
Sept.   5,    1913— \VT  PT  LOT   103   37-3x 
1"",     Paeheco    Tract.    Fairfax.    Jen- 
sen  &  Schlo-ser   Lumber   &    Mill   Co 
vs    William   F   Nusbaum $155.90 


Liens  Filed. 


CONTRA      COSTA       COUNTY. 

RECORDED  AMOUNT 

-.■lii  2,  1913— LOT  19  ELK  6  Bay 
Shore  Tract.  Richmond  Lumber 
Co  v*  W  B  White  and  C  L  Mc- 
Cracken     $310.62 

Sept.  2,  1913 — LOTS  "A"  AND  "D" 
River's  Andrade  Tract,  Richmond, 
Sunset  Lumber  Co  vs  Sterling  Fix- 
ture Co,  Herbert  F  Brown  and 
Herbert   F   Brown    Inc $6027.99 

Sept.  3.  1913— LOTS  "A"  AND  "D" 
River's  Andrade  Tract,  Richmond. 
L  X  Cobbledick  Glass  Co  vs  Ster- 
ling Fixture  Co.  Herbert  F  Brown 
and   Herbert    F   Brown   Inc $167.80 

Sept.  3.  1913— LOTS  "A"  AND  "D" 
Diver's  Andrade  Tract.  Richmond. 
Anton  Nelson,  and  San  Pablo  Lum- 
ber Co  vs  Sterling  Fixture  Co  and 
Herbert  F   Brown   Inc $649.43 

Sept.  4,  1913— iBLK  "A"  River's  An- 
drade Tct,  Richmond.  J  R  Pillow, 
A  D  'Pillow  (Pillow  Bros)  v<s  Ster- 
ling   Fixture    Co $245.61 

Sept.  4,  1913 — LOTS  "A"  AND  "D" 
River's  Andrade  Tract,  Richmond. 
Parafflne  Paint  Co  vs  Herbert  F 
Brown  Inc  and  Sterling  Fixture  Co 
$2H0 

COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 
Aug.  29.  1913— LOT  16  BLK  "E" 
Nicholl  Sbdvn.  E  B  Anderson  to 
James  Cruickshank.  .  .  .  Aug.  2S,  1913 
Aug.  30,  19il3 — LOTS  31  AND  32  BLK 
7,  City  of  Richmond.  Lottie  E  and 
Thos  C  Donnolly  to  Dever  &  Smith 
Aug.    2S,    1913 


SACRAMciJNTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

RESIDENCE  —  2  story  and  base, 
frame.  $2,000.  Sacramento.  Cal..  Ar- 
chitect, none.  Owner,  P.  F.  Reed,  2613 
2^th  street,  Sacramento.  The  dwelling 
will  contain  six  rooms  and  bath.  In- 
tel ■  i . . r  finish  will  be  of  pine  through- 
out. Some  hardwood  floors  will  be 
used,  There  will  be  an  open  fire  place 
with  brick  or  tile  mantel  in  the  living 
room.  Tile  will  be  used  in  th< 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
shiplap.  Plans  are  complete  and  the 
Work    will   be  done  by   Day  Labor. 

RESIDENCE  —  2  story  and  base, 
$2, Sacramento,  Cal.  Ar- 
chitect, none.  Owner,  Rotter)  Powell. 
2817  T  street,  Sacramento.  The  house 
will  contain  six  rooms  and  bath.  In- 
terior will  be  finished  in  pine  and  red- 
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Hardwood     floors     will     be     used 
wo   principal   rooms.     There  will 
open     lire    place     in     the     living 
Mantel    will    be    of    brick.      Tile 
will    be    used    in    the    hath     room       and 
Exterior     of     the    house     will 
■  red    with    rustic    and    shingles: 
Plans    are    complete    and    in    the    hands 
of  the  owner   who   will   do    the    wdrk    by 
. ;  bor. 
FLATS — :;      story      and       base,    frame, 
Sacramento,   Cal.     Architect's 
not    given,     owner.   A.    W.    Norris, 
street,   Sacramento.   The  build- 
I    be    erected    on    21st    street    and 
ii   designed   to  contain   a  number 
of   three,   four  and   five   room    Hats.      In- 
teriors   will     be    finished     in    pine,    red- 
wood   and    elm.      Some    hardwood    floors 
will   be    used.      There   will   be   open    fire 
places  and   brick   and    tile    mantels.    Au- 
tomatic water  heaters  will   be  installed. 
Tile  wainscot  and  cement  floors  will  be 
ued    in    the    bath    rooms.      Exterior    of 
the    building   will    be   covered    with    rus- 
]     shiplap.       Plans    are    complete 
and  in  the  hands  of  the  owner  who  will 
do    the   wo-k    by   Day   Labor. 


Building  Contracts. 


SACRAMENTO    COUNTY. 


E   %   LOT  7,  G,  H,  2STH  AND  29TH  Sts 
amento.      Alter   building. 

Owner John  J.  and   Emma   Dunck- 

horst,    2815    H    St.,      Sacra- 
mento. 

Architect  .  .  .None. 

Contractor  .'.W.     T.   Feagan,  3209     23rd 
St.,    Sacramento. 

Filed  Sept.  3.  '13.      Dated  Aug.   27.  '13. 

COST,   $2140 


LOT    16     2STH    STREET    TRACT,    Sac- 
ramento.    Dwelling. 

i  iwner W.  S.  Ives. 

Architect  . .  .None. 

Contractor.  .F.    P.    Williams,     3117     7th 
Ave.,   Sacramento. 

COST,   $1900 


X  i_  i  >F  S  &  LOT  S,  T>,  Q,  3RD  &  4TH 
-  -  Sacramento.  Three-story  brick 
building. 

owner Matsin  Inv.  Co. 

Architect  . .  .None. 

Contractor.  .iBarton  &  Hite. 

Filed  Sept.   5,  '13.     Dated  Sept.  2,  '13. 

COST,'  $6841 
-    '  _■  '  'P  W  %  LOT  S,  F,  G,  19TH  &  20TH 
Sacramento.      Erect    flats. 

Owner A.    W.    Morris,    409    21st    St.. 

Sacramento. 
Architect  . .  .None. 

work.  COST,  $10,500 


'T    2,    X.     ..    12TH   &    13TH   Sts., 
i  amento.        Erect   barn. 

Owner Frank    Azevedo,    Freeport. 

•    t  .  .    None. 

ivork.  COST,  $500 

L'  >T      50,    Urban      Court,      Sacramento. 
r   dwelling. 

P.    F.    Reed,    2613    2Sth    St., 

Saci  amento. 
Architect  .  .  .None 
Day's   work.  COST,  $2500 


I     1,    IJ,   V,    30TH   &   31ST   STS., 
imento.     Erect  dwelling. 

i: ii  i     Powell,    .'-IT   T   St., 

men  I  o 
t  .  .  .  None. 
work.  COST.   $2 


FT.  UOT  7,  I.  .1,   IITH  &   15TII  STS, 
inento.      Dwelling. 


AND   INDUSTRIAL  NKWS 


Sept.   n 


^l/V      /?i«**              you  need. 

W  f^/Qj£j^jZj{j^\           When   particular   jobs   come    up   you 
/ /    *st*'  ^^Z^y     must  mturally   loo't  for   the  right  kind  of 

/^    /      ,,      ^        Panels. 

Y^*S                                         There  are  16S  varieties  of  WYBRO  pan- 
Veneered  Panels  that               els— a  Panel   for  ever»   purpose— one  at 
ARE  good--order                    least  that  wl11  answer  your  needs. 
today  from                                         Ask  for  the  Wybro  ,ist- 

White  Brothers 

5th  and  Brannan  Streets                                                           San  Francisco 

Owner D.    F.    Fox,    1415    .1    St.,    Sac- 
ramento. 

Architect  .  .  .None. 

Contractor.  .Gene   Pendergast,    1311    22d 
St.,  Sacramento. 

COST,  $10,000 

\\     ',    OF  S   %   LOT  S,   P,  Q.  3RD  &    ITTI 
St.,   Sacramento.      Building. 

Owner Matsui    Inc.    Co.,   213    M   St.. 

Sacramento. 
Architcel  ...  None. 

Contractor.  .(Barton    &    Hite,    112    L   St., 
Sacramento. 

COST,    $15900 


\  ',  LOT  S,  W,  X.  1TH  AND  :,TH  STS., 
Sacramento.     Dwelling. 

'inner F.    Rostatelli,    1817    4th    St.. 

Sacramento. 

Architect  .  .  .None. 

Conti  "  tor.  .P.  Leoni.  1415  P  St.,  Sacra- 
mento. COST,   $1950 


S    14   OF  X    %    LOT    1,   W,   X,   4TH   AND 
5th    Sts.,   Sacramento.      Dwelling. 

Owner Lewis      Apo-tolo,    "),r      5th 

St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .P.    Leon!.    1415    P   St.,    Sac- 
ramento. COST,   $2250 

S  95  OF  E   %  LOT  5,  S,  T,  1STH  &   OTB 
Sts.,    Sacramento.      Alter   building. 

Owner Mrs.    A'btoie     Webb,    1831    T 

St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .R.   M.   Smith.   2017    18th    St.. 
Sacramento 

COST,    $3000 


N    %   LOTS   5   AND  6.  P.  Q,   6TH 
and   Tiii    Sts.,  Sacramento.     Alter  bldg. 

owner W.  L.  da  Rosa,   1616  7th  St.. 

i  mento. 
eel  . .  .None, 
tor.  .S    A.  Mosler  &  Son.  715  Mc- 
Clair    Ave.,    Sacramento. 

COST,    $450 

LOCATION    NOT    GIVEN 

'  Will  i  G  Viol  irs     Co.. 

Bldg        Sacra  - 

[one. 

nor  Bldg 
mento. 

COST,    $3000 


LIENi  FILED 

ICR  tHENTO    COUNTY. 


ABO  IKDED  AMOUNT 

Sept,    5,    1913      W    15   1   EET    LI  >T    3,    M 

N,  17th  and  iSth  Sts.,  Sacramento. 
Friend  &  Terry  Lumber  Co  vs  Mrs 
R    B  Smith $93.51 


Sept.  5,  1913—  LOT  13  BLK  1,  I;  Tur- 
ner'. Sub,  Sacramento.  Emigh, 
Winch  el,  Chne  Co  vs  II  H  and 
Ethel    Mull    J13.3M 

Sept.  2,  19.13— (LOT  13  BLK  "I"  Rich- 
ard  Turner  Sub.  E  S  Warner  v 
II    II    ond    Ethel    Mull $24.89 

Sept.  i,  1913— LOT  13  BLK  "I"  R  Tur- 
ner's Sub,  Sacramento,  il  W  Kopp 
vs  H  H  and   Ethel   Mull $338 

Sept.  3,   1913— W    y2   LOT  3.   M.  N,    17th 
and    18th   Sts.,   Sacramento.     George 
W    Wagner  vs  Mary  Murray ...  .$69.15 
: ♦ 

COMPLETION  NOTICES. 

SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

Sept.  5,  1913— STOCKTON  ROAD  on 
SW  side,  bet  31st  and  inter  of 
Stockton  Road  with  continuation 
of  i:  St.  .lames  S  Morrow,  Agent 
of  Libby,  McNeill  &  Liblby  to-  Thos 
H   Day's  Sons Aug.    26,    1913 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


RESIDENCE  —  3  story  and  base, 
frame.  Cost  not  stated'.  Glendale,  Los 
Angeles  Co.,  Cal.  Architect,  Alfred 
Prie  i.  Fay  Bldg.,  L.  A.  Owner,  J.  A. 
McMillan.       The    dwelling    will    contain 

twenty    n s   and    five    baths.     Interior 

finish  will  be  of  pine,  redwood  and 
hardwoods.  Hardwood  floors  will  be 
used  in  all  Hie  principal  rooms.  Bath 
rooms  "ill  have  tile  floors  and  wain- 
cot.  There  will  be  a  central  heating 
system  and  open  fire  places.  Mantels 
will  be  of  brick  and  tile.  An  automata 
water  heater  will  be  installed.  Sev- 
e.  al  sleepi  ng  porches  a  i  e  pro\  end  for 
in  the  plans.  Exterior  of  the  house 
will  he  covered  with  shingles  Plans 
.-I :  ,•     complel  e     a  id     iue     w  ork     will     be 

d bj     I  lay    Labor. 

POST  OFFICE  2  storj  and  base. 
Class  A  construction.  r,,si  not  stated 
Pa  idi  na .  Los  Angeles  >  '.o.,  I  !a  I.  Ar- 
chitect, I  isca  i  Wenderol  h,  Wash  tng  - 
ton,  D.  C.  i  iwners,  1  rnited  Stati  s  Gov- 
ern.nil         Bids    open.-, I     in    the    Supervis- 

Ing   Architect's  office  in    Washing 

Sep'l  eml  er  11th  how  Eugene  Schuler 
ol     Wahpeton,     North     Dakota,     low     at 

tl  79, No  acl  ion    has   been   taken   by 

the  au ritli  \    complete  lisl    of  all 

figures  received  a  ppears  under  i  he 
,  eading  of  Los  Angeles  a  nd  Soul  In  rn 
California     In     this  n 

DGE     HALL      2       lory       and 

brick  and  steel      Co  tated.     <  flen- 

.i.i  i      i  o      Vngeles   Co.,   Cal.      Arc i 

Pa  ol  V,  Tul  i  le,  I  lelfra  Bldg  .  L  A.  I  m  n  - 
eis.  Glenda  le  M  tsonli  Ten,  pi,.  \  ocla 
tlon,      The    first    Moor    of    the    building 


E.  II.  Williams 


Chalmer  Munday 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisco 


will  contain  the  lobby,  ball  room 
ladies'  and  gentlemen'     parlors,  a  large 

a  nquel    hall   and    kiti     en       Upper   Boor 

s\  ,ii    be   an  a  nged    for   the   lodge   i is, 

i  ommlttee    rooms    a  nd      billiard      a 

Interior     finish     will     be     of     pine     and 
hardwood.      There    will    be       eai 
Exterior   of   the   building   will    be    faced 
with     pressed    brick.       Plans    are    com 

plete   and    figures    being    token 

CON    AWARD 

CITY  HALL— 2  stor;  and  oa  e.  class 
\  construction,  $26,400.  Alhambra, 
Los  Ansel.-  Co.,  Cal  A  i  chitects,  Par- 
kin on  &  Berg  im,  Security  Bldg.,  L. 
A.  Owner-.  Citj  of  Alhambra.  Con- 
tra tors,  Mulder  &  Harnish,  143  South 
Rose  street.  L.  A.,  general  construc- 
tion except  heating  and  plumbing. 
i  lontract  prii  e,  $26,400.  Note:  All 
bids  for  the  plumbing  and  heating 
were  rejected  and  new  bids  are  now 
being    called.       Figures    will    be    opened 

a    September   20th. 

HOTEL — 4  story  ami  h.'i-e.  Prick  and 
steel.  Cot  not  stale  1.  Los  Angeles, 
Cal  Architect,  Robert  M.  Taylor. 
Douglas  Bldg.,  L.  A.  Owners,  Bell  De- 
velopment Co.  The  building  will  be 
erected  on  the  corner  of  7th  and  Main 
streets,  covering  an  area  of  131x151 
feet.  The  first  floor  will  contain  a 
number  of  stores  beside?  the  hotel  of- 
lice,  lobby  and  dining  room.  Upper 
floors  will  be  divided  into  117  guest 
rooms,  Ca  private  baths  and  6  public 
baths.  Interior  finish  will  be  of  pine 
and  redw l  Some  ornamental  plas- 
ter and  hardwood  will  be  used  in  the 
office  and  dining  room.  There  will  be 
steam  heal  and  elevator  service.  Hot 
and  eold  running  water  will  be  sup- 
plied to  all  rooms.  Exterior  of  the 
I,  milling  will  he  faced  with  pressed 
brick.  Plans  are  complete  and  the 
work   will   be   done    bj    Day   Labor. 

HOTEL— 6     story       and       base.      rein- 

I   concrete,    $60,000.      Ocean    Beach. 

San  Diego  Co.,  Cal.  Architect,  Charles 
Kivnsl.  Timken  Bldg.,  San  Diego. 
Owner,  II.  H.  Sunns.  The  lirst  floor 
will  be  arranged  for  a  hath  house  with 

large   plunge,     '    flooi    a    large  cafe 

and   sun   rooms   and    the   third   floor  will 

tain     the     main     hotel     entrance,    of- 

fice,    lobbj     a  mi    pa  rlors.      I  fpper    I  hree 

floors    will    be    aria  ng .  d    for    al I     100 

g  Uesl     room,!        Consti  ucl  Ion      will      be 

fireproof.       Interior    .finish     will     he     of 

nd     hardw  oods.      There    will    be 

tea  in  he  1 1  a  nd  a  vai  uum  cleaning 
system.      Exterior    of    i'"'    building    will 

e    fai  .-I     wit! in  I     plaster.       Plans 

il  re    COmpll   I  ' 

MANUAL  ARTS  BUILDING—]  story 
a  nd  has.-,  reinforced  i  oncrete,  <  !osl 
not  si  a  led.  San  Fei  Hand,.,  I, us  An- 
geles Co.,  Cal.  Architects,  Austin  & 
i  vnn.ii      u  i  Ighl    and    Callender    Bldg., 
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NEW  YORK  SAN  FRANCISCO 

All  Around  the  World  Banking  Service 

International  Banking  Corporation 


Commercial  Savings  Foreign 

FOREIGN    BRANCHES: 


Yokohama 
Panama 
Singapore 
Hankow 


Hongkong'  Manila 

Colon  Canton 

Peking  Kobe 

Calcutta  Empire,  C.  Z. 

London 


Bombay 

City  of    Mexico 

Cebu 

Shanghai 


E.  W.  WILSON,  Manager 
San  Francisco  Branch  Mills  Building 


L,     A        Owner,    San     Fernanda       1'nion 

I:-n    Scl 1    District.      This    work    was 

nentioned     here    when     tin  ects 

ivere    flrst      commissioned      to 
llans.     The  building  will  covi  irge 

ground  area  ami  has  been  designed  for 
)ne  of  the  most  modern  manual  arts 
juildings     in     the     \\  •  I  ion 

will  be  fireproof  throughout.  Exterior 
will     be     faced     with     cem  er 

Separate    bids     will    bi      taki  •      tlie 

general     construction,     lien 
ng.   painting   and    electric    w  ins 

ire    complete    and    bids    will    be 
i:    Octo  ier    4tli. 

OFFICE      ADDITION    -6  md 

>a   e,   reinforced   concrete,    5100  Ijos 

Cal        Architects  S 

Sergstrom.    Security    Bldg.,    I..    A     Own- 
i  s,     ''it  izens'     Saving's     Bai 
Angeles      There  is  a   one-storj      uilding 
in    the    site    and    -ix    addil  i 
irranged     for  modern  offices 
sd.     Construction   will   be   ol 
Dncrete    throughout    and    wil       >e    fire- 
li'ool        Bach    of    the    up  <• 

6    ,iiti.  es       tnti      oi     fin  si     will 

ie    of      hard » marbli  a  rid 

neia]     trim        Metal     -\    n  and 

frames   will   be   specified.   Pla  i  - 

steam 
nun   cleaning  ten 

i]    of  the  building  v 
.villi    pressed    brick    and      terr  otta. 

'tans  ari 
ng    taken. 

THEATRE  o  I. 

>  i  •  ■     . 

I.      \ 

McAllister    and      J        M      I  ml. bine.      The 


building  will  be  irregular  in  shape. 
covering  a  lot  169x163x36x121  feet. 
The  main  auditorium  will  seat  S50  peo- 
ple and  will  be  well  ventilated.  Be- 
tides the  theatre  there  will  he  five 
stores.  Floors  will  be  of  cement.  Metal 
lath  and  plaster  interior  partitions  will 


and     metal     window     sash     and 

frame  .       There     will     he     patent     store 

Interior    finish    will    be    of   pine 

and     ornamental     plaster.       Exterior    of 

ding  will   be  faced   with  cement 

1'lan-    are    complete    and     lig- 

i     now    being    taken. 


Pasadena  Postoffice  Bids  Are  Opened 
In  Washington  D.  C. 

Eugene     Schuler     ol     Wnhneton,     North    Dakota    Low    Man    ami    The    Campbell 
Building  Company  of  Salt   Lake  City    Ne\t    Low.     Both    Low   Figures    Baaed 
ou    Using    Other    than    California    Marble. 

(By   Special    Wire) 


Eleven  -ets  of  figures  were  opened 
i  Supervising  Architect's  Office  in 
Washington,  D.  C,  on  September  11th, 
for  the  complete  construction  of  the 
new  Federal  building  at  Pasadena.  The 
lowest       figure     was       redeived       from 


Eugene    Schuler    of    Wahpi  follows: 

Pasadena    Post    Office    Construction, 

Bidder 

A.    Harm, in     Pa 

Frank  Fraves  &  Son,  Pasadena 
Somers  &   Lund,   U>s   Angeles 
Southwestern   Constr  Co.,   l^>s  An 
Eugene   Schulei  ,   Wahpeton,    x     Da 

E.  F.    Burke,   San    Francisco 

F.  J.    Amweg,    Jan    '  'ra  mi  -  co 
J.    II.    Wii    e    •  hi    i     i.    Neb. 

.'-     w  ,  ii  --. .  - 1      \', 
II    Building  Co.,  Sa       Laki 

ittle 


it    $179, using    other    than 

California  marble.     The  next  low< 
come   ii  mil  Campbell    Building  Co.,  Sa  n 
Lake  City,  for  flS2,S00  using  other  than 
California      marble.      No      action      was 
lake.:    it    Washington,      A   complete   list 


Cal.    M  ii  M,           i  Itl  er    Marble 

$186, 

199.700 

199,795 

i:n;,  I  13 

196,442 

234,1 

2)  1,009 

193,000 

IT'.'. mill 

231, 

192,138 

217,440 

195.940 

'I  ! 

!0  1,723 

230,000 

212  34$ 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mision  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpente  and  builder,  Mr.  Ntidick  has  had  twenly- 
two  )ears  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  hi.h  character  of  hib 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner  Not  only  is  the  work  of 
Mr  Ntidic  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  str.ctest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  tl  is  ci  y,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING    IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


A    reversible 
25   cents    more 
hung. 

window    that    cost    only 
than  the  common  double 

Common  Sense  Window 

Invented        and        manufactured        by 
L.    11.    BIRTH,    19th    and    Carolina    Sts., 
also   i  10  Jessie  St. 

Wednesday,     Sept.    17    1913. 
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Water  Healer 


The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  ihe  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sates  Co,  o  America 

Successors  to  JOHN  WOOD  M.-C.  CO. 
218-     1   P-cific  Bldg.    447-49  E.  3rd  SI.    33  1 -339  Cypress     I. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


JAMES  CAHILL  &  CO. 

Incorporated 

DEA L  E RS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Fianklin.                             Tel.  Oakland  1113 

DR. 

ALVIN  PLTJMMEB 

HOME 

TEST  \\|.  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

rELEPHOXE                !  I    5184 

SAX 

FRANCISCO.  CALIFORNIA 

For  Sale 


Completely  equipped 

Mirror  Manufacturing  Plan? 

FOR  SALE. 

A  Fine  Chance  for  party 
with  some  capital.  Piant 
can  be  seen  ar  6b  Julian 
An  enue. 

A.  L.  DIEBOLD, 

68  Wa'ter  Street. 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  hy  Unired  States  Court 


kTJtW'fi 


I 


Now 
Made  in   San  Francisco 

KAWNEILR  MFG.  COM?  \NY 
420-422  TURK  STREET 


40 
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JOEL 


GENERAL 
CONTRACTOR 

Off  ce 

110  Jessie  St 

Residence 

1139  Kansas  St. 
San  Fra  ci>co 


li&B  -;     0  11  fig  ■ 

G.RCUNNlNGHAM,Mc,K 


'  TSnhSBMa 

Msrlet  2BB 
HsrhtSBl 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


X 


;fi 


CHUTE     IN  I.IGHT  COURT 


^_r*  la-  is^*^ 


OftRBWRCtCAh 


cross  ssc'icx 


Phone  Kearny  1790  for  Specifications  and  Prices. 
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Walter  A.  Scott 

ARCHITECTURAL 
Photographer 


558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Go. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  me  by  phone  at  San  Francisco,     Franklin  2007 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  S2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT    1900 

Dow  C. 
Golden 

^     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 


To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 
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Catarrh  canjBe  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-Lf  AF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


it  Is  Alniosl  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Appliri 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 


Duplicate  Farts  in  Stock 


FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  the  Skin  so  desired 
by  the  Ladies  and  admired  by  ihe  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdaie 


Telephone  Douglas  1794  Member 

'Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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HOISTING  MACHINERY. 
Langford,   Bacon   £   Myers,    215-17-19. 

Rialto   Bldg Inside   front   cover 

Parrott  &  Co.,  320  California  St.,  San 

Francisco    Page — Back    cover 

KITCHEN    OUTFITS. 
lis  Co.,  John  G.,   839   Mission   St.,   San 

Francisco     Page    41 

LUMBER. 
Hart-Wood      Lumber     Co.,      5th      and 

Berry    Sts Page    39 

Taylor  &  Co..   2006   Grand.   Alameda.. 

MACHINERY. 
Langford,    Bacon    &   Myers,    215-17-19 

Rialto   Bldg Inside    front   cover 

Parrott  &  Co.,   320  California   St.,  San 

Francisco    Page — Back    cover 

MANTELS  AND  TILES. 
Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
egraph   Ave.,    Oakland Page    36 


4.3 

METAL    LATH. 

I'arrott  &  Co.,  320  California  St..  San 
Francisco    Page — Back  cover 

Lilley    &    Thurston    Co.,    Rialto    1 

San    Francisco     r 

PAINTERS    A.\D    DECORATORS. 

Cahill  &  Co.,  James,  372  12th  St.. 
I  'akland,    Cal p 

I'UXTERS,     PAPER     HANGERS,     ETC. 

Schafer,  Fred  (House  and  Fresco 
Painter)  145S  Green.  Phone  Park 
1197.  Shop,  111  Franklin.  San 
Francisco     

PANELS. 

White    Bros..    Sth    and    Brannan.    San 
icisco    i ' 

PATENTS. 

Scientific     American,     iSul     Broadway, 

N    r Pa 

PATENT    WINDOWS. 
fcf.   F.   Cornice  Co.,   525   Market ..  Page   39 
Simplex  Window    Co..    525    Market  St., 

San   Francisco    Page    i 

PAVING    BRICK. 

Hidecker,    G.    C,    95S    60th    St.;    Phone 

Piedmont   507.   Oakland    

PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St..  San 
Francisco     Page     II 

PLANING     MILLS     AND     WOOD 
WORKERS. 

Builders'    Supply    Depot.    3S    8th, 

Francisco     Page    40 

Dalzel,  F.  E.,  2014  University  Ave. 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER   BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg.. 
San   Francisco    Page   S 

PLUMBERS. 

Low  &  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839     

PORTABLE  HOUSES. 

»Ietal  Shelter  Co.   of  Cal.,   4S7   Golden 

Gate   Ave.,  S.   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel  and  Rock  Co..  704 

Market  St..  San  Francisco Page   1 

SANDSTONE  BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St.. 
San   Francisco    Page   39 

SHEET  METAL  WORKS. 

S  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery St Page   4S 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 
Lilley   &   Thurston   Co.,    Rialto    Bldg., 

San   Francisco    Page    8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 


WATER     HEATERS. 

Thleben  &  Co.,  Jos..  667  Mission  St., 
San    Francisco    Page    42 

Wood  Mfg.,  Co.,  John  218  Pacific 
Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    36 

WALL  FINISHING. 

Imperial  Co.,   183  Stevenson  St.. Page  3 
WATER    PROOFING. 

Dwan  &  Co.,  J.   E..   445  Turk...  Page  42 
Imperial  Co.,    183   Stevenson   St.  .Page    3 
Parrott  &  Co.,  320  California   St.,   San 
Francisco     Page — Back    cover 

WHEELBARROWS. 

Langford.   Bacon  &   Myers.   215    Rialto 

Bldg.,  S.  F..Page — Inside  from 
Parrott  &  Co..   320   California   St.,  San 

Francisco   Page — Bach 

WINDOWS — PATENT. 
Simplex   Window   Co.,    Crocker   Bldg., 

San    Francisco Page    i 

■WINDOW   SHADES. 
Cahill     *     Co..     James.     372     12th     St.. 

Oakland,  Cal ^aSe  s7 


BUILDING    AND    [NDUSThlAL  NEWS 


day.     Sept.    17    L913 


Specialty  Contractors'  Protective  Assoctation, 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185  STEVENSON  ST.  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  .MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers'   Ass'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'   Ass'n 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


W.    S.   SCOTT 
Masons'    and    Builders'    As 
Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  Insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.'' 


Office     101     Gough 

John   L.   E.   Firmin 

Secretary. 

Ahlhach    &    Mayer 
Anderson     ft     Bai- 
ley 

Balling.     E.     A. 
Baerne,     Louis 
Beck.    Jos. 
Belknap.    V.    J. 
Bernard,    Geo.    F. 
Bernstein.     Louis 
Blackman,     M.     J. 
Brennan,    J.    F. 
Breslin.     Chas. 
Bornstein       &      Le 

Blanc 
Boscus    Bros. 
Bovven.      J.      L,      & 

Son 
-Brook.       J.       H.    & 

Son 
Bryan,      J.     M.     ft 

Son 
bryan.    S.    D. 
Buick.    Win. 
Burke,    PI.    Co. 
Burnham,     PI.     Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman.    Alex 
Collins,     T.     M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronln,    J. 
Curran.    A 
Curtis.  Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
Dalziel.     Robt,     Jr. 
Davis,     A. 
Deas,    John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Dl    Vecchio.   S.   J. 
Deventhal,    E.    M. 
Dockery.     Wm. 
Doherty.    J.    P. 
Dowing,     W.    J.    & 

Sou 
Eastman,    T.    W. 
Kgan.    T.    J. 
Eisner.     P. 
Ernst,    H.   &  Son 
Ertola.   B. 

Fisher    &    Wolfe 
Fltzpatrkk.    J. 
Flood       &       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth.    W.    C. 
Franklin.    C.    P. 

Glbbs.     Da  via 
Glbbs.    J.    &    Son 
Qllley-SchmiC    Co. 

er,    F. 
Qomersal,    F. 

Wm. 
Grady,     H. 
Grundy.     E. 
Hahn,    A.    J. 
Haub.    Geo. 
Hays.    E.    L. 
Heinz.    C. 
Hennessey,    A.     E. 
HlKKlns,    Chas. 
nd.    C. 
Hol.ro,     W.    D. 
Hondet,    J. 
Hoffman    ft     Seria- 
lly 
Hooper.    F     M. 


il  I  :il!  i  Kits. 


Houston.   J.   J. 
Kane,    Jas.    I. 
Kara.    F.    E. 
Kavser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank     J. 
Kiernan    & 

O'Brien 

Knoles,    F.    T. 
Koch,    F.    &    Son 
Kramer.    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapeile,    W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,     Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M, 
Leu,    M. 
Looney,    J. 
Lubliner,  C.   W.  Co 

Mackie,    it.    W. 
McCarthy,     Chas.T 
MacDonald,    A.  W. 
McEnhill.   Leo 
McLeod.    J.    J. 
Meehan,    P. 
Mensor,    G.    W.  Co 
Meyer,     S. 
Mitchell,     M.     A. 
Moenning    &    Co. 
Moller.   W.  D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrice,    T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,     J       V 
•Murray.    Roy 
Murray     Bros, 
Newmark,    A. 
Noonan,    John 
Orchledt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &     Morrice 

Power    ft    Pike 

Raische,     Fred 

Rehn.    C. 

Richardson.  J.  & 
Son 

Rohr,    Jos. 

Ryan,    T.    J. 

Sasso,    Frank 

Schalich.    J.    A. 

Schieve.    Theo. 

Schwarz.     Chas.  Co 

Shepard     Bros. 

Slngewald.    J. 

Skellv.   Thos. 

Slatterv,     M. 

Snook.  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder    &    Hlnkel- 

.    F. 
i.  .i    &    Koe- 
nle 
Sthur.    C.   G. 
Sutton    Co. 
Szanlk.   S. 

ir    &     Pritch- 

.1.    C. 

J.  s. 

Trezlse.     A.    G. 

Turner  Co. 

Von    Tagen  ,<■  Mol 

Ward,   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,   H.   N. 
Wetzel   &   Grass 
Whitley,    H.    T. 
Whitman      -      Ly- 
man  Co. 
Williamson,   H.   Co 
Wilson,   W.   F.   Co. 
Williams,   O.   F. 
Wlesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,   H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupi,     P. 
Black,    E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P     J. 
Blum,    L.     "™" 
Cooney,    W.    H. 
Cohn,    M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Oahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,    Harry   G. 
Griffin,     F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon.    C.    E. 
Hoffman.     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonski,    A. 
Kern,    Henry 
Kiesel.    Fred 
Kroder,    Gus. 
Koenlg,   Otto 
Lorenzen,    Fred 
Lucas,    Ed.    J. 
Manning,     Jno. 
Maundrell,    H. 
Norrls,     Chas. 
Orsi,    G. 

.     E. 

nd,   John  L. 
R.    ft    Sons 
i'.,   tier,   Robert. 
Quadt,    Jno. 
Quandt,    A. 
Schaefe  i 
Schaefer,    Adam 
Schaifcr,      Wm. 
Shepherd,     Wm. 
Schultz,    O.    &    Son 


Sorensen,    R. 
Sovig,    C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann.     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zelinski.    R. 


M.    J.    Mealey, 
President 
Allen,    C.    J. 
Arlett.     Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler,    Thos. 
Butler,    W.    A. 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,    E.    E. 
Downey,   John 
Drake,   H.    E. 
Fennell,    Jas.    S. 
Fennell.    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gilbertson.    Louis 
Gilson,    J.    E. 
Gale.    M.    F. 
Gardiser,   F. 
Gladding,     McBean 

&   Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hlbbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.    H. 
Larsen,   L.    C. 
Lawson,    A.    W. 
LIndgren,    C.    J. 
Ludwig.  John 
Mealy,    M.    J. 
McWhlrter.    W.    J. 
McCall.     Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
MJUiex,  J.   w. 
MUkahey,  Thos.   F 
Millerick,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor.   J.    J. 
O'Rourke.    T.    F. 
Phillips,     Joseph  J. 
Prlngle,    J. 
Rlngrose,    R. 
Ralney,   W.   A. 
Ralney,    E.    S. 


Reed,    Walter 
Stradling,     W.    C. 
Scott.    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.    M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.  Pres. 

WASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 


Martin   Lyden    Sir. 

Bradley  &  O'Reilly 

Bosch,   Herman 

Brennan,    Jas. 

Burt,    Chas. 

Cashman,    M.    J. 

Connell.  J.   E. 

Campbell,     Chas. 

Chalmers,    H.    A. 

Connolly    &    Son 
1.    II. 

Damico,   Tony 

Duthie.    Onas. 

Felt,    R.    D. 

Fraser,    Simon 

Fay,    J. 

i  Hosser,  Geo 

Gilmour,     Wm.     G. 

I  in  .nl    irk.    Joe 

Jacobsen,    N 

Knowles,    A. 

Leaf    &    Kaiser 

Lvden  &  Blckel 

Manning,   Tom,    Jr 

Mawot,    Donald 

Mn  Gruer   &   Co. 

Muriale,    Nic. 

\i    i  e  id,   J.    C. 

O'Kane,    C.    T. 

Orford.    J.    A. 

Philbin,   J.    J. 

Sullivan.    D.    F. 

Steere,  J.  E. 

Smith     &    Johnson 

Terranova,  M.   J. 

Wagner,   J.   A. 

W  m.        Ravmond, 
Sec. 

Atlantic  Fire- 

proofing  Co. 

Baizke,  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch.    R. 

Dvnch.  J. 

Munson,    C.    &    Co. 

McAbee.   E.    T. 

Havden,   Fred 

Potter.    A.    V. 

Peerless  Fire- 

proofing  Co. 

Ravmond.    Wm 

Roebling  Con.    Co. 

Snell   &  Dennis 
r,    M 

Sheehan,      Thomas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

Oalifornia  Elec. 
Constr.    Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,     W.    S. 

Eppstein     Elec.  Co. 

Levy    Elec.    Co 

Klrsten,    W.    H. 

Marine    Elee.    Co. 

WcFeli    Elec.    Co. 

National   Elec.   Co. 

Newberry  -  Bend- 
helm 


Pac.  Fire  Extr.Co 
Kohlwey,  w.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   ft    Co. 


>1  IlSTER  HOOF- 
KHS'  AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns  -  Manville 
Co. 

Larkln  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Baizke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co. 

McAbee,    E.    T. 

McLelland.    R. 

Hayden.  Fred 

Potter,   A.    V. 

Peerless  Fire- 

proofing   Co. 

Raymond,     Wm. 

Roebling   Con.    Co. 

Snell    &    Dennis 

St  Teeter,    M. 

Sheehan,     Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster  Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating      Co- 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gilley-Sehmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co..     The 

Walsh,    F.    P. 

Williamson     Co.,  H 

W'ittman,  Lvman 
&    Co. 

Williams.   E.  D. 


Wednesday,     Sept.   IT   1913. 
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Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,   Chas.   W.   Gompertz  Treasurer,  Chas.  A.  Day 

Vice-Pres.,   A.   H.   Bergstrom     Secretary.  Wm.   E.    Hague 
Hoard    of    Directors,    1912-13. 


H.   W.   Beach 

A.    H.    Bergstrom 

John   Biller 

C.  A.  Day 
Floor    Manngcr 
Geo.    A.    Maas 


(Stockho'ders) 

Ackerson     &    Son, 

O.   B. 
Amweg,   Fred  J. 
Anderson      ft     Co., 

w.   \v. 

Beach     &     Heffer- 

nan. 
Beck,   John    E. 
Beetham,    A.    H. 
Bergren      &      Son. 

Louis  G. 
Biller,   John 
Bletch,    E.    C. 
Bluxome   &   Co. 
Born,    P.    H. 
Bovd   &   Kerr 
Brandt    &    Stevens 
Braunton    Bros. 
Brutcher   &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson,    Elmer 
Casty.    John 
Cavanagh   &   Vezi- 


na 


Ir 


W. 


Coburn, 
(Inc.) 

Cobby.   J.   W. 

Cole,    P.   J. 

Collman     &      Coll 
man 

Commary   -   Peter- 
son   Co.    (Inc.) 

Cox    Brothers 

Craemer,    O.    A. 

Day's  Sons.  T.   H 

Farquharson.    D.B. 

Fee.    Grant 

Ferrolite    Co. 

Finlavson,    M.    M. 

Flaherty  &  Ogle 

Fletcher.    James  P. 

Ginley,   Ed. 

Glaze,    Robert 

Gleeson,   James 

Gompertz,  C.  W. 

Gutleben    Bros. 

Hailing,  B.   R. 

Hamerton    &    Son, 
Wm.    C. 

Hamilton.    Peter 

Hansen,  C.  W. 

Harcom,    J.    J. 

Healing,   George 

H  e  a  1  y   -  Tibbitts 


Constr 


Co. 


iphy. 
Heckenroth  & 

Sch<  11 
Hennings,   Adolf 
Henning,    W.   H. 
Hill,   J.    A. 
Holt,   O.   C. 
Johanson.    J.    Eric 
Johnson.    Joel 
rones.    Fred  C. 
Kern  &  Son.  F.  \V. 
IClenck,    F.    J. 
K'lv.e.    Harvey    A. 
Ivnenig,  C.  J.  rj. 
Koenig.    L.    B.    G. 
Kress,   S.   B. 
Kuvkondall.    J.    O 
Lange       &       Berg 

si  ■  om 
I  .ansing,  Frank  P. 
I.arseti,  Chris 
Linden,    William 
Linderen   Co. 
Lindsay,    Chas. 


I.indsa> 


Frank 


Lvnch, 
MacMillen,     R.S.K 
MaeDonald     & 
K  aim 


Mci  Hi 


Co..    T.    W. 


Ed.    Ginley 
Chas.   \V.  Gompertz 
Grant   Fee 
Ralph   MeLtran 
Bookkeeper 
Geo.  A.   Watson 
MEMBERS. 
Moore     Bldg.     Co.. 

C.    P. 
Moore 

game 
McLaughlin, 


Rurlin- 
Jas. 


McLeran  &  Peter- 
son 

Monk,    J. 

Monson    Bros. 

Munster  &  Born- 
holdt 

Neal,    Joseph 

Neidick.    Frank 


Newsor 


W: 


?Isen.    N. 
O'Brien,  J.   J. 
Olson.     \  w 

Owsley,  Burt  T. 
Peterson.  W.  O. 
Petterson    ft    Pers- 

son 
•Pratt.   J.   J. 
Quinn,   P.   P. 
Itansome  Concrete 

I 
Retinal  1    W    W. 
Reese  ft    Rmintree 
Reite.    .1.    B. 
Rickon    -    F.hrhart 

Eng.   ft    Con.   Co. 
Rolandi,    F. 
Saner,    Adam 
Ray  well,    Svlvi  ster 
Schulz.    J.    V.. 
Sjogren    Brothers 
Siller    B 
Speidel,    P.    F. 
3toekholm     ft     Al- 

lyn 
Strehlow. 

ft    Pel 
Taylor  ft  Goerieke 
Terrill.     W.     A.    ft 

c.  c 

Tessmer.   H   A. 
Thurston      ft      Co.. 

F.    T. 
Trost.     Robert 
Walker.     G     H.     ft 

Seth 
Wai  .1   ft   Goo  Iwin 

ring,    J. 
Wttzelberger    J. 
Wi'liams     Urns,     ft 

H>ndpr«"n 
Wolrl    ft    Kohn 
v 
•Honorary  Mem. 

\il\crtising. 

T.  J. 
Architectural    Iron 

Works. 

Art     Metal     Works 

\i  I  1 

w  ,!■  ks 

Eureka  re      ft 

Iron   Works 

ft 

So;. 

I 
.1 

Orn. 
Iron     & 
Wo 

C0..L 
Iron 
Works 

1 


W 


.  i-. 


Sartoi 

I 


s    P.  Metal    S»a 


Gott- 


Frank  Lansing 
F.   II.   Masow 
Chas.  Wright 

Clerk 

E.    A.   McCallum 

Arch.  Terra  Cotta. 

Calif.    Pottery    Co. 
Carnegie    Brick    ft 

Pottery    Co. 
Diamond    Brick  Co 
Gladding      -      Mc- 

Bean   Co. 
Stciger  Terra   Cot- 

to  Co. 
Vallejo    Brick    and 

Tile    Co. 
Art  Ceilings, 
Berger   Mfg.    Co. 

Art   Glass. 
Grossllcht    .*    Din- 

n  lene 
Schwarz 

lieb 
Artictie  Plaster 

Decorations. 
Banner    Thuodore 
Ursun,    i ».    p1 
Lipp  &  Co..  I.  P. 
Pioneer     Plate     ft 

Win. low        Glass 

Co. 
Thomas     ft  Scrnei- 

der      Art      Glass 

Co. 
Asbestos  Materials 
Johns     -     Manville 

Co.,    H     W. 
Magnes 

tos   Supply  Co'. 
Western     Asbestos 

Magnesia   Co. 
Western    Builders' 

Supply     C6 
Asphalt    A    Bituin- 
inons    Paving. 

Nugent,     Robinson 

Attorneys. 
Ait  ken    ft    Aitken 

Auto    Delivery. 
Holland,    J.    P. 
Star    Con.    Co. 
Automobile 

Supplies. 

i  s,    Fred    W. 

Duller  A;  Pipe  Cov- 


ering. 


Joh 


Ma  nyille 
Co.,   H.    W. 

W.    S. 

Wi    ,1      mi       Asbestos 

Masrnesia    Co. 
Hoods  tv  Insurance 

Arp,    Chas    W 
Agencj      Company 
Aetna  Life  Ins.  Co 
Bi'otln  rs,    Turner 
&    Co. 

eral  .A  c'dt 

Corp. 
: 

1 1  i  -  burn,    Jas.    C. 
Illinois  Sin  •  i  v    ' 
Lloyd    &    Spi  ngiel 
MacMeans,    II.    V. 
M  a  rs  1   ai  i.         v. 

a      ft 
i.   M. 

I '  Coast    Cas- 

ual!-,    Co 

etj     Co 
.    den    ft 

All- 
Co. 

Rrlck     Contractors 

.  :     :  .        I'..      I 

Allen,  C.   J. 
Anderson    ft     Ra  I 

Brennan,    J.    !•:. 


Son. 


i        i.         II      C 

i '  1 1 1  M  1 1 i       ft      Sea- 


Giloertsen    & 

Johns 
Gilson.    John    K. 
Hansen    &    Co. 
Holding      & 

man 
Johnson.    J.    W. 
Koberling.    Jos. 
Koldenstrodt.   P. 
McWhirter,     w  m 
Mealev    ,<i    Collins 
Millerick,    Phil.    J. 
Oberfeld.    Chas. 
O'Rourk.    T.    F. 
Reed  ft  White 
Tlngberg.    John 
Watson     Bros. 
Whitney   ft    1 

Brick    Dealers. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    .y 

Po'iery  Co. 
City    Supply    Co 
Clark    &     Sons,     \ 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -      Mc 

Bean   Co. 
Golden    Gale  Brick 

Co 
McNear        Brick 

Agency 
Remii1. 

Steiger  Terra  Cot- 
taftPottery    Wks 

Unite.]       Materials 
Co. 

Vallejo      Brick      ft 

Western     Develop 
ment     Synd 

Western    Lime      ft 
Cement    Co. 

Building    Journals 

Building     and     In- 
dustrial    News. 

Daily  P  a 

Builder 

Bunding  Materials 

Aigeltinger,    E. 

Alsen's       Portland 
Cement  Co. 

Baker     ft     Hamil- 
ton 

Bay    Develop 

Berger   Mfg.   Co. 

Bird   ft   Son.   F.    W. 

Cal.      Bldg.     Mate- 
rial   Co. 

Cal.    Pottery      Co.. 
Inc. 

City    Supply    Co. 

Cal     Lime     y     'I  • 
flrale    Co. 

Carnegie    Brick    ft 
Potterj     Co 

Cow   M     Limn     and 
Cement    Co..    H. 

Diamond     Brick  Co 

Dwan    Co..    J.    10. 

Falls    Mfg.    Co. 

Fuller    ft    CO..W.P 

Gladding      -       Mc 
Bean    Co 

:  elix 

Guenn   ft   Co..  .1.  S. 

Holland.   .1     P. 

Johns     -     Manville 
Co..     H      W 

Jorgensen   ,y 

I.ennon   Co..   J.    E. 

Lilley    ft    Tim 
Co 

Meyer,   Adolph 

Pao.    Portland    Ce 
ment    Co. 

Paraftine    Paint    Co 

Parrott    ft    Co. 

Quality      I.ii  i 
Cemi-'Mi    i  ■ 
i   . 

Ryan,    G 

Shannon,    M.   T 

Shasta    Lime     Pro 
duns    ,-,, 

S!  erma n     -     Kim- 
ball   Go 

Com    Hii.'ii 


SI 


<l   I' 


Hand 


•a    x    r 
Tile    Co 


w 


ft 


sins 


i  •  I  1     ■ 

Western      \ 

\\  i    i.  ' 

W.-St  i    | 


ment    Syndicate. 

\\  -stern  Lime  ,y 
Cement  Co. 

Whlttier  -  Coburn 
Co. 

Woods  ft  Hud- 
dart 

Cement    Dealers. 

Itinger,   E. 

Portland 

lit    Co. 
in-    Supply   Co. 


i ' 


i ell       Lir 


Cement  Co. 
Dwan   &  Co..  J.   E 
Guenn  &  Co..  J.  s 

1,   J.   P. 
Quality      Lime      ft 

Cement  Co. 
Lilley   &   Thurstor 

Co. 


Weslern     Lin 
Cement    Co. 


Chi 


r in 


I  la  wson  Co.,   L. 

i     -    McDon- 
nell   Co. 
Dunlevv    ft    Gettle 

.    H.    J. 
Concrete    Coutrac- 

Barrett   ft   Hilp 

ft    Carrillon 
Chalmers,      H.      A. 

(Inc.) 
Chase.    S.    A. 
Cresi  em    Concrete 

■a 
Dillon,    II. 
Eggen,    A.    C. 
Flaherty,    W.    N. 
Cass    Bros.    Co. 
|  I  necco,    M.    H. 
Grussel,     Herman 
Hansen     ft      lohn- 

son. 
Haun,    C.    C.    W. 
Hurley.    P. 

I.    .1.    P 
McCabe    ft    Brown 
McClenahan,    T.W 
Mattson.    J. 

-I      Concrete 
ft    Mosaic     Wks. 
Nilson   ft   Arras 

Era     Marble 
ft    Concrete   Co. 
I.     Robinson 

y      Co., 

T. 

Rasmussen.    A. 

s  :i  n  Francisco 

Concrete    Co. 

Sehlosser.    Max 

Schmidt    ft    Son.    J. 

Spargo,     John 

Stanquist  ft  Tay- 
lor. 

Szoke,    Francis 

Thomas    &    S 

iVesterlund,  J.  V. 
erman.   I.    M 

Concrete        Mneliv. 

ft    Co..    E.  R 

Spears 

Roa  I     Mae  ii  .    CO 

Lilley  ft  Thurston 
Co. 

I, 


1  out  meters' 

Equipment. 

A       I..      Voting     Ma- 
ry    Co. 
i        Cornice 

Bacon    ft    Co..    R.    R 

.I      I 


I 


Konpel   Co. 

Cornice      Works. 

Ml  is     Heating     ft 
V. 

«'or.     Wlis 

! 

Works 
i  lOl  nice 


lis      ft 


Wks 


w  .,  'k  = 

M  Sheet 

Metal    Works. 
Hi     mer        Sheet 

W.rks 
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H,i  hernia    Sheet 

Metal     Works 
II.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Kor.il    ftCo..    J.    A. 
Modern  Sheet 

Metal     Works 
Morrison     ,V     Co. 
Olive   ,V    Leary 
United         Metal 

Products    Co. 
Western      Fu 

&    Cornice   Co. 
Mel  a  I   Stamp 


ft    Co 


Co. 


Crude   Oil    Burners 

Bill     ft     Jacobsen 
Sherman.     Kimball 

&    Co. 

Crushed     Hock. 

Kay     Devel.     Co. 
Cal     Building    Ma 

terial     Co. 
Cassarretto,     John 

i'iu     Supply    Co. 
Holland.    J.    P. 
.Me.Mullin.    A.    L. 
Simon-Pout    Brick 

Standard     Crushed 
Rock   Co 

Stone  Co..    E.   B.   & 
A.    L. 

Weslern     Develop- 
ment    Syndicate 
Damp     PronHng. 

Rrickley,    P.    J. 

Fox,    John    L. 

Imperial       Water- 
pi  noting   Co. 

ReSg-le    ft     Jamei 
son 

Taylor.   L.    A 


Door     Opem 
Closer. 

Rischmulier,     Geo. 
Electric     fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Calif.  Gas  ft  Elec- 
tric   Fixture   Co. 

Pacific  Gas  & 
Electric    Co. 

nice  trie    Light    Co. 

City    Elei  trie    Co. 
ft    Elec- 


iiiu 


tri 


Co. 


Electric   Wiring   A: 
Equipment. 

ican        Elect. 
Eng     Co. 
Cal.     lOloc.    Constr. 


Decker      Electrical 
Construction    Co 
IClec- 


li      \\'i 
al 


ks 


I 'lee  tl'ie 

Constr.    Co. 
Generol    Frig.    Co. 
G  1  o  h  e        Eli 

Works 


ll'Mile 


w    s 


Hicks     Elect.     Co. 
Kirsten,    w      n 
'     i      Co 
Manhatl-in       Elec- 
tric   Co 


Plrilov       \ 

I'oelel   ,1.' 

Sell i'  ,■'■ 


' 

■Vnliir     ft.. Ililers 


Dillon     II 

l'e       S •'  I 

II  J 

I'  .1 

r       I  l   . 

j.       : 
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Flours.      Composi- 
tion. 

Artolith     Mi 
Bender    R  S  I 

•'•    Wl  ,      r 

I         !  . 

restone    A: 
Roofing    Co. 
Flaherty    R.    &.    P- 
R.    11. 

i son,    A.  lv 

Watsonite   Co. 
llnors.     Haruwond 
Calif     Parquet     F. 

vood    [lit.   Co 
inlaid   Floor  Co. 
pac.     Floor     Sand- 
ing: Co. 
Galvanised        Iron. 
&     Ilamil- 

[1  _r       (    0. 

I. a-   Fixture. 

American      Gas     & 
Elec.    Fixture  Co 
Gas    &    Elec- 
tric   Co. 

Thomas 
!.:,»    dentin;    Sys- 
tems. 

o  r     System 

ing  Co 

Gasoline    Tanks    * 

Pumps. 
Deming,    E.    R. 
Glass     £     Glaring. 
American     Plate 
and        Window 

-    Co. 
,1     I 'late  &  Win- 
dow  Glass  Co. 

1.  L  „.  „ 
Fuller  Co..  W.  P. 
Grosslicht   &   Din- 

Habenicht  « 

Howlett 
Mission     Plate     & 

Window       Glass 

Co. 
Pioneer    Plate      & 

Window       Glass 

Co. 

:,rz     &     Gott- 

United     Glass. 
Works     (Inc.) 
Graoing. 
Branick,    J.    P- 
Button,    I.    V. 
Cassaretto,     John 
Devincenzi    &    Co., 

Dillon        Teaming 
Co. 

n    &  Carlin 
Hartnett    J.    D. 

1  '■ 
I.ennon    Co..    J.    K- 
Leffler,     Fred 

en.    Ernest 
McGlinchey  <* 

hlonohan 

ague  Co..  P. 
Dan  1 
Philip 

]>!,«•   i  Chas.     J 

Mil    &Woods 

ling    & 
Co. 
Star  Con.  Co. 
Wright    <''       r-    'T 
Granite      Curbing. 

Co. 

Ite    Co., 

W. 
Pacific  Granite  Co. 
nite  Co. 

Gravel, 

Bay    Devel.    Co. 
i-:,i     B  ttldlng  Ma- 

gtanda    d     f'rushed 

K    CO. 
Stone  Co..  E.  B.  & 

Hardwood      Deal- 
ers. 
Inlaid     FiOO 
Hardwood        Inte- 
rior  Co. 
Wood    I. urn 
R.    K. 
Hri'wiirc,      Hl<lr«. 
Baker     &     Hamil- 
ton 

Bro 
Brlttain    &   Co. 


BUILDING  AND   INDUSTRIAL  NEW! 


Wednesday,     Sept.   17   1913 


Joost    Bros. 
Marshall   -   Newell 

Supply   Co. 
Meyer,    Adoph 
Norman     &     Sons, 

'■'    '"■■ 
Palace    lld'warcCo 
g      f.    lid  ware    Co 
Sm  illi    Co.,    P.    A. 

Ilav    &    Grain 
Aigeltinger,    B. 
Hcntlag    &    Venti- 
lating. 
Alilbach    &    Mayer 
.Alias     Heating     & 

Ventilating   Co. 
General    Eng.    Co. 
Kiernan   &  O'Brien 
Lawson,    Herman 
Looney  Co.,  J. 
Mangnim    &    Otter 
Snook       &       Co.. 

Fred    W. 
Turner  Co.,    The 
Houses    Movers    & 

Raisers. 
Hatch,   H.   L. 
Pearson,    N.    H. 
Stratton,  C.  C. 
Sullivan,   D.    J.&T. 


Inlaid    Floors. 

Calif.       Parquet 

Floor    Co. 
Hardwood        Inte- 
rior Co. 
Inlaid   Floor   Co. 
Pac.     Floor     Sand- 
ing   Co. 
Iron   Foundry. 
Enterprise    Foun- 
dry   Co. 
Steiger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     &     Steel. 
Baker     &     Hamil- 
ton 
Dawson   &   Noyes 
ludson     Mfg.    Co. 
Woods  &   Huddart 

Iron    Works. 
Art  Metal  Works 
Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Folsom     St.,     Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard   Co..   C.   J. 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
North      Star     Iron 

Works 
Ralston  Iron 

Works 
S.   F.   Iron  Works 
Sartorius    Co. 
Sldhraeder's       Iron 

Works 
Security  Iron  Wks 
Steiger  &  Kerr 
Stove  &  Foun- 
dry Co. 
Vulcan  Iron  Wks. 
West    Coast    Wire 

&  Iron  Works 
W  e  sit  e  r  n      Iron 

Works 
Zenith  Iron  Wks. 

Joist     Hnng«rs     & 
Post     Caps. 

Kortlck      -      Falls 

Co. 
Lilley      &     Thurs- 
ton   Co. 

i: in  Co.,  C. 

Waterhouse  & 

Price    Co. 
Western        'Bldrs. 

Supply    Co. 
Lathers,    Wood    <£ 

Metal. 
Edwardsv    C.    H. 
I  lav  den,    Fred 
Lynch,  Richard 
McABee,   E.  T. 

nond,   Wm.   11. 
Vard    J.   E 
I.lme      &      Plaster 

Dealer*. 
Arden    Plaster    Co. 
Cal.    Lime    &    Hy- 
drate   Co. 
Cowell      Lime      & 
i  .  ment  Co. 

-in*    Co..   J.  S. 
Holland.   .T.    P. 
l.i-nnon   Co..  .1.    B. 
flc       Portland 
!i  ment  Co. 


Quality  Lime  pro- 
ducts Co. 

Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 

Acme    Lumber   Co. 

Christenson    Lum- 
ber Co. 

Columbia    Lumber 

Co. 

Doe  Co.,   Frank   P. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse   Co.,   J.   H. 
Hooper  Lumber  Co 
lliggjns      Lumber 

Co.,   J.   E. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -      Mahony 

Lumber  Co. 
Pope  &  Talbot 
Reinhart    Mill       & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.    F.   Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Van    Arsdale-Har- 

ris  Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.    Jos.    P. 
Wood  Lumber  Co., 

E.   K. 
Yates,   Wm.  F. 
Magneslte     Floor- 
ing. 
Artolith     Mfg.    Co. 
Bender    R.fcP.    Co. 
Dwan    &    Co..    J.  E. 
Flbrestone    & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  Is. 
Mallott     &     Peter- 
son 
Tiernan     &     Bero- 

nio 
Watsonite    Co. 
Mantels.     Tiles     & 

Grates 
Ginsberg    Bros. 
Hulse  Tile  Co. 
Kirwan     &     Dono- 
van 
Mangrum   &   Otter 
Peerless    Agencies 

Co-  ™- 

Thomson,  J.  W. 
Watson    Mantel    & 

Tile  Co. 
Marble  and  Mosaic 

Work. 
Gnecco.    M.    H. 
Grass!   &  Co.,  P. 
Mission       Concrete 

«•   Mosaic   Wk  = 
Mission  Marble 

Works 


Musto      Sons-Kee- 

nan   Co. 
New     Era     Marble 

&Concrete   Co 
Vermont       Marble 

Co 
Metal    Lath. 
Atlantic        Flrb- 

proofing   Co. 
Rerger  Mfg.   Co. 
Lilley   &   Thurston 

Co. 
Roebling       Constr. 

Co. 
Waterhouse  & 

Price 
Western    Builders' 

Supply  Co. 
Metal      Stamping: 
S    F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils     and     Greases. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 
Blnner,    Theodore 
Larson,  o.  F. 
Lipp  &  Co..  .1.  P. 
Palnterw    and    Dec- 
orator*. 
linker    CO.,     W.    T. 
Bernstein.    Wm. 
Blum      Louis 
Burns    Bro 
Chirk    &    Dickson 
Cooksey      M 
i  ,  tmer     Bi  os. 


Dahl,  T.  H- 

Donovan,  V.  J. 
Ericksen,  Wm. 
Flynn    &    Mikkel- 

sen. 
Hansen,     Elbing  A 
Jourdain,    Al. 
Lew  is,    S. 
.Miller,    L. 
Miller,   J.    A. 
McCubbin.    James 
Manning.    John 
Neal,   L.  J. 
Quandt  &  Son 
Ruderman,    I.    , 
Schafer,  Wm. 
S  nltli,   .1.    s. 
Sovig.    C.    B. 
Storheim  * 

Schroeder 
Spark        &        Sons, 

John   H. 
Swanson,    Peter 
The    Globe    Paint- 
ers. 
Walker,   Mayer 
Wagner,  Fred 
Wagner    Bros. 
Zelinsky,  R. 
mints,  Oils  Varn- 
ishes, Etc. 
Clark   &   Dickson 
Cohn   &    Co.,    Mar- 
ion   D. 
Detroit      Graphite 

Co. 
Fuller  Co.,   W.   P. 
O'Brien,  J.  S. 
Paraffine  Paint   (  o 
Pratt   &   Lambert 
Whittier  -  Coburn 

Co. 
Patent      Chimneys. 
Clawson  Co..  L.   E. 
Dresser    -    McDon- 
Huglies,    H.    .'. 
Dunlevy    &    Gettle 

Pile      Driving. 
Lamburth,    C.     E. 

Pinning   Mills. 

Anderson  Bros. 
Birth  Co.,  L.  H. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mil.. 
Empire         Planing 

Mill 
Hermann,    A. 
Herring's   Mill 
Holden   -   Deuprey 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main    St.     Planing 
Moore    Mill  &Lum- 

ber  Co. 
Pac.    Coast   Mill    & 

Lumber  Co. 
Premus        Planing 

Mill 
Reinhart      Lumber 

&   Planing   Mill 
San     Mateo     Plan- 
ing Mill 
Santa    Clara    Vai  • 
ley  Mill  &  Lum- 
ber  Co 
Spencer    St.    Plan- 
ing Mill 
Taylor  &   Co. 
Usona  Mfg.   Co 
Western      Planing 

Mill 
Veyhle     &     Collins 
Yates.    Wm.    F. 

Plasterers 
Bosch.     Herman 
Bradley  &  O'Reilly 
Brennan,    James 
Burt,    Clias.    J. 
Campbell.   Chas 
Cash  man,    M.   J. 
Chalmers,      H.      A. 

find 
Glosser,    G.    W. 
Glosser  &   Kaiser 
nine,  T.  J. 
Fay,    John 
Greenback.  Joe 
Connel    Co..    J.    E. 
Daly.   J.   H. 
Dutliie,    Chas. 
Fraser,    Simon 
Frv,    A. 

Gllmour.    W.   G. 
Incohson,    N. 
Knowles.    A. 
Leaf    &    Kaiser 
MaoGruer    &    Co. 
Mnwat    Donald 
Orfonl.    .1     A 
I  hill, in,    .1.     J. 
Sexton,    T.    D. 
Terra  nova,    M.    J. 
The    Pacific    Plas- 


tering Co. 
Wagner,  James  A. 
Plumbing  anil  Gas 
Fitting. 

Ahlbach    &    Mayer 
Alton,    Tin mi.     W. 
ISoscus   Bros. 
Bernard.  Geo.  F. 
Condon    &    Band 
Connor,    E    J. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grundy.  Edward 
Houston,    J.    J. 
Kara,   F.   K. 
Kiernan    i    '  ■ 
Klrschbaum,    W.  F 
Lacey    Bros. 
Lawson,    Herman 
Lettich  Bros. 
Levy         Plumbing 

Co.,    M. 
Looney   Co.,    M. 
■  May,    Gus 

McEnhill, 

McLeod.    J.    J. 

Penkerton.    J.    H. 

Perazzi,  H.  J. 

Skellv,   Thomos 

Shears,    John 

Snook       &       Co., 
Fred    W. 

Stewart,  James  E. 

Tippett,    J.    C. 

Turner  Co.,   The 

Wetzel.    Theo. 

Plumbers   supplies 

Mark-Lally    Co. 

Nelson   MIg.    Co. 

Railroad         Aleut, 
Freight    &    Pas- 
senger. 

Kent,  James  B. 

Railway   Materials 

Langford,     Felts  & 

Myers. 
Orenstein      -      Ar- 
thur  Koppel   Co. 
Real   Estate. 
Ludwig.    J-    C. 
Rigging. 
Lamburth,    C.    E. 
Markley.    James  E 

Roofing.    Gravel    * 
Composition.) 

Andes  Roofing  Co., 


Sanitary     Garbage 

i  ini  -»■ 
Bill   &  Jacobsen 


B.    F. 

Bender   Roofing    & 

Paving   Co. 
Cal.    Roofing  Co. 
Cantley   &   Co.,   J. 
Enterprise      Roof- 
ing Co. 
Fioresotoe     & 

Roofing    Co. 
Flaherty.   R.  H. 
Goodmanson.    A.  Is. 
Lai'kin         Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott,       Peterson 

&    Adams 
Parry    &    Co.,H.  M. 
Rapheld       Roofing 
Co.  „ 

Samuel   Co..   H.   D 
Tibbetts       Rooting 

Co. 
Western     Asbestos 

Macnesla    Co 

Western    Felt    and 

Refining    Co. 

Hoofing     (Slate     & 
Tlle.i 

Graham,  R.  G. 
White.  Ed.  A 
Rooting    Materials 

Johns     -     Manville 

Co..  H.  W. 
Parafline  Paint   <  o 
Waterhouse  & 

Price 
Western     Asb 

Magnesia    Co. 
Western    Builders 

Supply  Co. 
Whittier   -   Coburn 

Co. 


Sand.   Gravel.   Etc. 

Bay    Develop.   Co. 
Cal.    Building   Ma- 

Materlal    Co. 
Holland,   J.    P. 

\1,  Mnllin    Bros. 
Stone  Co.,    E.    B.   ft 

Western  Building 
terial   Cn 

Western  Develop- 
ment   Syndicate. 


Sheet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas     Heating     & 
Ventilating   vVks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
crown      Cornice 

Works 
Forderer      Cornice 

Works 
G.     &    M.    Sheet 

Metal    Works. 
Guilfoy        Cornice 
Hlbernia     Sheet 

Metal    Works 
Heipner      Sheet 

Metal   W'orks 
Hughes,    H.   J. 
Hurabeille  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.    F.   Metal    Stam- 
lng   &   Corr.   Co. 
United        Metal 

I 'inducts    Co 

Wei  tern     Furnace 

&   Cornice   Co. 

Sidewalk       Lights. 

Berger  Mfg.   Co. 
Dwan  &  Co..  J.  E. 
McGuigan     &     Co., 

John 
Phoenix     Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peraino 
Boiler,  John 
Jacobsen.   J. 
Johnson.    C.    Wm. 
Long,    E.    W. 
Porter,   W.   F. 
Stewart.   J.    K. 

Stationery. 

Foster   &   Short 
Wright,    J.    H. 

Steel    liars. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

Woods  &  Hud- 
Steel    Erector. 

Williams  Con- 
struction   Co 

Stenography  and 
Typewriting. 

Waterson,     Elliott 

Store   Fronts 

Kawneer  Mfg.   Co. 
Waterhouse  & 

Price 
Western    Builders' 

Supply    Co. 

Structural  Steel 

Contractors. 

Judson    Mfg.    Co. 

Scliraeder's  Iron 
Works 

Western  Iron  Sup- 
ply Co. 

Woods    K-    Huddart 
Steel       Contractor. 
Connihan      &     El- 
liott. 

Stoves. 
Mangrum     &  Otter 
Steiger    £    Kerr 

Structural         Steel 
Coatractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Schauer.    Fred    C. 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 
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Surveyors. 


E.    V. 

Sanborn   &    Corin- 
son 


Branick,   J.   P. 
Button,   L   V. 
Devencenzi   &   Co.. 

L. 
Dillon    Teaming 

Co. 
Gallen   &   Carlin 
Hartnett,    J.    D. 
Holland.   J.    P. 
Lennon  Co..  J.  E. 
Leffler,    Fred 


Lusgen.    Ernest 
McGlinchey  & 

Monohan 
Montague    Co.,   P. 
O'Day  Co..  D. 
Powers.  Chas.  J. 
Sibley    Te  miing   & 

Grading     Co. 
Schmid.    A. 
Star      Contracting 

Co. 
Wright  Co..  .7.  H. 

Tiling. 

Ginsberg   Bros. 
Ginsberg  &  Co.,  S. 
Hulse  Tiie  Co. 
Kirwan     &     Doni. 

van 
Mangrum    &    OttP' 
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Whitewashing 

Brickley,    P.    J. 

Reigle  ft  .In  n. 
Taylor,    L.    A. 

Window    Cleaning. 


Bill   ,<-   Ja.—hs. 
Sherman.    Kimball 
Co. 

Wall     Beds. 

Marshall  -  Steams 
Co. 

Water        Company. 


City  Hous-    . 

dow  Cleaning  Co 

Progressive     Win- 
dow      CI  1 

Windows,    Patent. 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN     FRANCISCO 


180-188  JESSIE  STREET 


PHONE  KEARNY  4700 


OFFICERS  AND    DIRECTORS. 
President,  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenek 

Vice-President,   Richard   Herring.  Ass't   Secretary,    W.   J.    Carberry 

Treasurer,   c.  W.   Witrnngton  Doorkeeper.    B.    R.   Wolcott 

Secretary,  R.  J.  H.  Forbes 


DIRECTORS 
James   A.    Wilson  Robt.   Dewar 
Alexander  Mennie  II.    Maundrell 
C.   W.    Wltnington  M     F     Qaie 
R.    I.  H.  Forbes       J.    J.    Phillips 

MEMBERS. 


R.   A.   Chisholm 
O.    E.    Brady 
Richard  Herring 


Architectural   Iron 

Work** 
Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron   Works 
Central   Iron   Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Will:.*. 
Hillard,   C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfei- 

fer 
'-"■hoenix    Irnn  Wks 
talston  Iron   Wks 
ichrader  M- 

Works. 
St.      Francis      Orn. 

Iron    Works 
Iteiger      &       Kerr 

Stove     A      r'oun- 

.1  -y    C  ->. 
/ul^an    Iron    Wks. 
Western   Iron  Wks 
Wlthington,  C.   W. 

Art    Glass. 
Oal.    Art  Glass  Co. 
Ingerson  X-  GlaseT 

Co. 

Blacksmith. 

Paul    Klelber 
Bonds. 

American        Bond- 
ing   Co. 
Costello    &    Cutler 
Aetna   r_.ire  £1 

Rnole,    F.    W. 
Empire   State   Stir 

civ   Co. 
Fidelity  &  Deposit 

Co.   of  Maryland 

M.     A. 

Hillman   *  Son.J.R 
I.awton.    A.   F. 
I.l.i.  d    ft    Spongier 
il         Surety 
Co. 
Pacific   Coast    Sas- 
ualty    Co. 

Surety    Co 

0  mi  1  ■  a 

Metal     Products 

Co. 
Unit  e  .1       States 

Fidelity         a  n  d 
iranty    Co. 


Co 
Carey,  J.   E. 

rle    Brii  k    .-. 

Pottery   Co 
C.irqulnez  Brick  & 


■    Bi  i,  k   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
San   Fran.    Ek.    Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building-    Material. 

California      build- 
ing   .M 

City    Supply    Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

J.  E.  Lennon. 

Johns-Man. 

Levy    &   Co.,    Robt. 

Lillev   *    Thurston 

Co. 
Pacific   Refining   & 

Roofing    Co. 
Parrott    &    Co. 
Parafflne    Paint    Co 
( 

Quality    Lime    and 

Cement   Co. 
United    v        rialCo 
Waterhouse   8: 

Pri>  e    Co. 
Western  SIdrr 

Supply    Co. 
Western     Building 

Material  Co. 
Fernald  Co.,  The 


Btillilin 


Paper 


Bovd   &  Moore 
Lillev   &   T'-urston 
Co. 

Cement     Dealers 

Balfour,       Guthrie 
Co. 

:  Lime  &  Ce- 
ment Co. 
Holmes   Lime   Co. 
Holland,   J.    P. 
Leonard.    .1     J. 
Mavnard,  Jr.,  J.  L 
Pacific         Portland 

nt  Co. 
Quality    Lime    and 
t    Co. 
•  i     B    i  lding 
terlals    Co. 
Standard   Portland 
Cement  Co. 


Concrete. 

Chase,    Silas    A. 

Camp  &   Carillon. 

Duncanson.      Har- 
relson  Co. 

Foster  &   Vogt. 

Goodman        Arlifi- 
cial    Stone   Co. 

Haun,  C.  C.   W. 

Keatinge    &Sons,R 

Leonard,  J.  J. 

Leonard,  J.   P. 

Lynch.  A. 

Pasqualetti.  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.   L.   M. 
Concrete      Rein- 
forcement. 

Lillev   &   TTlurston 
Co. 


Contractors   & 
Buiidcrs. 

Allen,   Aleic    M. 
Anderson,    W.    W. 
Arthur.    L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.    A. 
Brauhton   Bros. 
Burdick,    V.Tm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    ,1    Ve 

zina. 
Chisholm.     R.     A. 
Cobby,   .1.   w. 
Concannon,    W.    N. 
Conrad.   H. 
Creghino     &     Son, 

I ..  «  i  - 
Davs-  Sons.  T.  H. 
Dewar.  R.  &  Son. 
Elam.  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.    R. 
Fischer.    Fred. 
Franz.  Val. 
Ernst.    T.    P. 

liie.    G.    G. 
Gallagher,    Frank. 
Ganliser,     Florent. 
Grelg,  Robt. 
Hansbrough 
Healey     -     TihbiU 

Con    Co. 

I.     \ 
Hill.    J.    A. 
Holm    ft    Son. 
Howkins.    A. 
Ilnvt    Bros. 

rnsrers » 

Jacks,  H. 
rones.   W.   G. 


Kent.   S.   II. 

Knowles  &    I 
ley. 

Lang  ft   i 

Letter.     E.     T.      ,v 
Sons. 

Lynch,  M.  C. 

Lynch.    P.    .1. 

Ma  sow  ,t  Mo 

Mathews    Con.    Co. 

Mathies.   H.   C. 

McBain.  J. 

McKillican.   R  and 
Wm. 

McLachlan,    Thos. 

Miller.  Adam. 

Moller,    R.    W 

Morev,   H.   B.&  Sou 

Owsley,   B.  T. 

Penny,   Isaac. 

McLeran   ft,    Peter- 
son. 

Robertson.  J.    M. 

Robinson      &     Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,   A.   T. 

Stockholm    &       \l- 
lyn. 

Terrill.   G.    C. 

Walker  Bros 

Warwick.   H.  (". 

Bulier,   Thos. 

White    Bros 
penters). 

Coi». ice  Work*. 

Amsler 

Berger   Mfg.    Co. 
Capitol    Sheet    Mtl. 

Works. 
Comyns    &    Child- 

ers 
Conlin,    J. 

Wm. 
Forderer      Co 

Works. 
Guilfny         Cornice 

Works 
Appms  ' 

Works. 
i      ll      Wi  sley. 
Morrison    ft    Clark. 
S,     F    I 
Western      F 

,t    Cornice    Wks. 


trd 


,     John 
Van     Sant-Hough- 
ton    Co. 

Glass  and  Glazing 

Plate  .v   Win- 

Gass   i 
■i.  I. 
Cobbledick      Glass 

W.     P.     & 
Co. 

Howlett 
J.    P. 
v.     &     Gott- 
Ieib    (Inc.) 

(.rudiiiK    A.    Teaiu- 

.    D.    0.,    Co. 

i.    D. 
S.    J. 

H.    N. 
I,    A.    H. 
Wilkie  Co.,   A. 
Wi  Hams,  F.  A. 

i 'has. 
Monarch    Teaming 

L.    B. 
McLenegan.    S.    B. 

Granite. 

Bradbury.    Tl      - 
Iranite   Co. 
De   La  no   &   Sons, 

C.   L. 
Hunt.  A.  T. 
Raymond    Granite 

Hardware. 
Brittain    ft    Co. 

J.   H. 
Meyer,    A. 

Hardware 

Hdw.    Co. 
Hdw.     Co. 

Heat      and      Light. 

Pacific      Gas     and 

ic     Co. 
House     Moving     A 

liaising. 
Blume  Confg  Co. 
Pearson,    E.    K. 
Sullivan.    D.     l.vT 

Heatlne    *     Venti- 
lating. 

Cronan.    Wm 
Mangrum    ft    Otter 
Montague.    W.     W. 

Inlaid    Floors. 

■  oil         Inte- 
rior   Co 

Floor    Co. 
fi  c      Floor 
ng   Co. 


fer 

M  o  n  .i  red       Iron 

ks. 
Pacific  Rolling 

Mill    Co. 

I  i  uc.  Iron 

Interim-         Decora 

l„r>.      Lathers. 
■   nnls. 
Lynch,    Richard 
Joist      Hangers     & 
Post   Cnps. 
-  Falls 
Co. 

Thurston 

\\:\\y  nrpf     System 
Store     Fronts. 

•     -I 
Light     anil      Power 

i  -    ,t    Elec- 
Co. 
Lime,    Cement,  Etc 
i"  e  m  •  n  I 
Plasti  ■ 

Plaster   Co. 
California    Lime  & 
ite    Co. 

Lime      & 
at    Co. 
.1.   P. 

Jas.    E. 

w,    E. 
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S.    F.    Lime   Co. 
Raj  mond,  w.  II. 

Curbing,      Granite 

negan,    S.    B, 
Door   Openers. 
Rischmui  li  . 

Electrical. 

California  Electri- 
cal   Works. 

Central  Electric- 
Co. 

City    Electric    Co. 

Deck,  r 

Globe   Elec.   Co. 

Hanbridge.    W.   S. 

Levy    Elec.    Co. 

National  Elec.  Co. 
Elevators. 

Otis    Elevator    Co 

Van  Emon  Eleva 
tor    Co 

Fibre. 

S.  F.  Fibre  &  Cord 
age    Co. 

Fireproof  Doors. 

Gervais,  Henry. 
Norris.    L.    A. 
Roebling   Con.    Co. 

Floor   Sanding 

Inlaid   Floor   Co. 
Pacific    Floor 
Sanding    Co. 

Grill    Work. 

Cal.    Art    Metal    & 

Wire   Works. 
Merle   Co.,   A. 
Sartorius    Co 
Withington,   C.   W. 

Gen.      Contractors. 

Brigham,    H.    B. 

Caldwell    &   Co. 

Cereghino  &  Son, 
Louis 

Dempniak    Bros. 

Farquharson,    I>.  B 

Fee.    Grant. 

Fluth   &   Morton 
am,    E).    E. 

Griffith,    Wm. 

Hannah    &    Co.  J.S. 

Hayes    &    Schmidt 

Jackson.    A. 

Lime    Pro- 
ducts   Co. 

Western  Building 
Matt  rial    C< 

Western  Lin  ■.»_  & 
Cement    Co. 

Lumber. 

Acme    Lumber    Co. 
Christenson     Urn- 
Co. 
Greater    City    Lum 

ber    Co. 
Hart-Wood     Lum- 

Co. 
Humboldt   Lumber 

Hauptman       Lum- 

Co. 
Hooper        Lumber 
Co. 

J.   H. 
Loop    Lumber   i  !o. 
nald      Lum- 
ber 
Moore,     R.     B.  Mill 
&     Lumbi  : 

Lumh 

-:    Talbot. 

!■•-•    Lumber 

Van    Arsdab  -Har- 
ris   i 
Wilso 

P. 


I.IIIIllM 


lll-iril- 


Dieckmann 
Howard.    E.     \.    ft 


F     & 


Co 


Machinery. 

Hanoi.,       Rlckard 

ft    Mi 
Parrott    ft    Co. 
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All. Ins. Hi     .v      Bai 

\.  '■  I  t.     A. 

Hrailv.    M     V 
Brady,    <>      E.,V:Soii 
Brandon.    K    .1 
Brennan,    J.    E. 
Rrigham.    H.     B. 
Butcher,    Thomas 

D      I   .v  s,,, 

C.llliph.   II       llv. 'S 

ran       I      W 

Harry    E. 

|i.,\wir.v.      I 
F.i  ■•roll     ,v     lifi'.l 
F. -nii-ll.    .Lis. 
Gale.    M.     F     .v  Son 
Cilson.    J.     R. 


II. 


Ilil. bins    \-     li;il<  'i 
Ilm-k.    rtias. 
IT.ifTman.    V. 
Ilogberg     &     Lud 
wig 

l..,,s.MI.      II        H 

l.:iws»n.    A.    W. 


Mill. 


■an        M 

.1     w 


Miilctihy    l:i"s 
Nngel.    W.    I. 
O'Connor     &     Col 

lins 
O'Ronrke,    T.    K. 
Rniney     S      Phhil 

lips. 
Ringrose.     R  .vS.,n 
upntt.    W.   S. 
Walker,    P.   J. 
\\    its.'n,    Sage 
Watson.    Sidney 
White.    .1.    M. 
Whitney   &    I 
Wilson,     'aines      \ 
Wygant,    J.    H. 

Marble. 

American  .Marble 
&    Mosaic   Co. 

i  :olumbia  Ma  i  l»l< 
Co. 

Gervais,    Henry 


Peter,  i'u 
Hunt,  Andrew  T. 
Main. i,  F.  I..  &  CO. 
Mustn  ,V  Sons,  ,Ios 
K. .n.in  Co. 
Vermont  Marble 
Co. 

Mantels,    Tiles 
Grates. 

Klrwin     &      Dono- 
van. 
Mangrum    &    Otier 
Montague    &Co.,W 


Lynch,    H.    T. 

National      Lathing 

i-nrl    Furring 

Metal  Window 

Works. 

Divan.  J.   E. 

Mosaic. 

Amer.     Marble     ft 

Mosaic   Co. 
Gervais,    H. 
Maino,    F.    L.  &  Co. 

OJlco   Fixtures. 
Bateman,    Wm. 


Simmen,   John 

Painters. 

Daniels.    Gus    V. 
Donovan,    V.    J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,   J. 
Maunclrell.    H. 
Norris,  C.    W. 
Spark,    J.    H.    , 
Tucker,  W.   W.  Co. 
Nfeal,   L  J 

Paint    Hurner 

Paint    (Damp    Re- 
sisting.) 
Dwan   Co.  J.   K. 


Paints,    oils,    Kte. 

Bass     •     Heater 
Fuller   &   Co.,  W.P. 
Kuss.    P.    N. 
Maumlrell,    H. 
Pacilie     Kelinitig  & 

Roofing 
Para  (Tine    Paint  Co 
Whittier   -  Cobnrn 

Co 
Patent      Chimneys. 

Clawson    &   Co.,   L. 

Dun'levy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 

planing  Mills. 

Anderson    Bros. 

Buell    Co.,    Guy    A. 

Burnham    -    Stan- 
ford Co. 

Ca..    Door   Co. 

Cial.   Milling   Co. 

Central    Lumber  & 
Milling  Co. 

Elkingiton       & 
Hucke 

Herring    Mill(Inc) 

Kendall,   A. 

Kruse,   J.   H. 

Lorden  Mill  Co.,  J. 
P. 

Moore        Mill         & 
Lumber    Co. 

National     Mill      & 
Lumber    Co. 

PacihC   Mfg.    Co. 

Reilly,   P.   F. 

Santa     C'ara     Mill 
&  Lumber  Co. 

San     Matbo     Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &   Co. 
Plasterers. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,      H.      A. 
(Inc.) 


Clark,   D.    Boss. 

Crlchton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.    .1. 

Council.    J.    E. 

Fay.    John 

Felt,    R,    I 

Floodberg  &  .dc- 
Caffery. 

Fraser,    Simon 

Gregg   &    Clute 

Ja.consen,    N. 

Knowles    A. 

Leaf    &    Kaiser. 

Lyden    &    Bickel 

MacGruer    &    Co. 

Mennie.    Alex. 

McCleod,    J.    C. 

Morehouse.    C.   C. 

O'Kane   &   CO..C.T. 

O'Sullivan  &  Bow- 
ler. 

9mith    &    Johnson 

Plaster     o*     Paris. 

Lucas,   W.    E. 

Plumbing     &     Gas 
Fitting. 

AMbach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalzlel,  R„  Jr.,  Co 
Grundy,    Edmund 
Gilley-Schmid    Co. 
Levy,    M. 
Loonev,       J.,       Co. 

(Inc.) 
Snook       &      Co., 

Frederick    W. 
Sutton,    John    G.Co 
Turner  Co.,   The 

i«--'il   Estate. 

Cc. 
Williamson    Co..H. 
Wittman    ■    Lyman 
Cross   &   Co. 
Urban        Realty 

Impt.    Co. 

Riggers. 


(rushed  ROCK. 

Holland,   J.    P 
S.  F.  Bay  Imp,  Co. 
St. me,    E.    B.&A.L. 
ItooHnn     Composi- 
tion. 

Ail.. lilli     .Mi- 
Bender,        J.        W. 

Roof   Co. 
Fibrestone      Roof- 
ing  Co. 
Larkin    Asphalt    & 

Paving    Co. 
Magnesia      Asbes- 
tos Supply  Co. 
Malott    &  Peterson 
Manville      Co.,     II 

W.    Johns 
Meuer  Bros.    Co. 
Pacific   Refining    . 

K.M'lllir     I  '.i. 

Paraffine  Paint  Co 
Samuel  Co.,  H.  D. 
Western    Asbestos 

Mag.    Co. 
Watson        Roofing 

Co. 
Sand,   Gravel,   Ete. 
Cassaretto,     John 
Holland,   J.   P. 

Keystone  Sand  Co 
Sanitary   Flooring. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

sidewalk       Lights. 

Jackson,    P.  H.&Cu 
McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 
Stewart,   J.  K. 

Roof   Repairing   & 

Paint. 

Street    Work. 

Fay,   S.   J. 


Lilley   &  Thurston 


Sloue   Contractors, 

De    La  no    cS    Shis, 

I      ' 
Blan    hard,    W.    W. 

Hunt.    Andrew    T. 
Mi  Gilvray       81 

| '... 


Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Saul  '  Jo 
Raymond     rjranlte 
Co. 

Teaming. 

Dillon,    D. 

Eureka       Teaming 

Co. 
lb  Hand,  J.   P. 
McClure,    H.    N. 
Monarch    Teainin 

Co. 
McLenegan,   S.   1 

Terra  Cotta. 


Clark    &    Suns.   N. 
Gladding,    MCBean 
&   Co. 

S  t  e  is  e  r        Terra 
Cotta  Co. 


Ventilators. 


Wh  it  c  washers. 

Reigle    &   Jamison 
Brickley,    P.    J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

S.p  ring       Valley 


Tiff      1 

An  Estimating  Form  f^r  Contractors  is  the  latest  addition  to  our  System 
Blanks  Its  use  avoids  danger  of  forgetting  some  important  item.  Con- 
veinent.      Saves  money  and  time.     See  it. 


Telephone  Kearny  720 


Wtiite  &  Farnswoplh 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 
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THIS  WEEKS  ILLUSTRATIONS: 


Sather  Campanile  Being  Erected  On  The 
Campus  Of  The  University  Of  California 
At  Berkeley.  Designed  By  John  Galen 
Howard,  Architect,  San  Francisco. 

New  Office  Structure  For  Hobart  Estate 
On  Lower  Market  Street,  San  Francisco, 
Designed  By  Architect  Willis  Polk  &  Co., 
San  Francisco. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam  Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  West  Coast  Distributors  for 
Laulh-Jurgens 

1,  2,  3nnd  S  Ton 

lVIotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


■ 

■s*T  I 

.' 

,,v> 

'-"  **^ 

v> 

MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main'Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ji  inch 

Gravel  and  Crushed  Boulders      %  inch  to  1  inch 

1  inch  to  lyi  inch 
1%  inch  to  2%  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Ascension  of  Cities  Skylines. 


Most  of  the  great  skyscrapers  distinguishing  American 
cities  that  have  sprung  up  during  the  last  few  decades, 
owe  their  very  existence  to 


Otis  Elevators 


These  are  the  Elevators  that  have  removed  the  limit  from 
the  height  of  buildings  so  far  as  the  speedy  and  safe  trans- 
portation of  passengers  is  concerned. 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 
vators  that  meet  c'ery  condition  of  passenger  and  freight 
transportation,  write  to  us.  We  will  cheerfully  supply 
you  with  full  information. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  ia  all  principal  Coaift  cities. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure-  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary 
Righetti   &    Headman,    Ar 


•    Taylor, 
itects. 


Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


Benj.    G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY   HALL.   San   Francisco 
Wright,    Rushford   &    Cahlll.   Architects 
Exterior  waterproofed  with  Imperial  and  color  effects  with  Im 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.    Dickey,    Architect 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN'     HOUSE,    San    Francsco 
Frederick  IT    Meyer,  Architect 

Stone  and  terra  cotta  work  treated  with  Imperial  Water  Proofing  for 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products   are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    Andirons, 
Fender  Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


G.H.  CUNNINGHAM.  Mgn 


"MP     ~DEpot    .  c       MOULDINGS  „. 


'  TilevliORss 

Marlcet  2BB 

HMat2B7 


I'l'lM'TH^'iHa 


38  EIGHTH    ST. 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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"The 

Corbin 
Unit 
Lockset 

Means  Conven;ence. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWARE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Makkkt  Street,  San  Francisco 
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"Service" 


The  TRUE  Measure  of  OUR  Worth 
to  YOU  is  not  only  our  Materials  and 
Prices  but  also  our  Deliveries;  the  liv- 
ing up  to  our  Promises  and  the  Will- 
ingness to  Help— AFTER  The  Sale 
Is  Made — in  short  the  Use  We  can  be 
to  YOU. 


The  LILLEY  #  THURSTON  CO. 
Rialto  Bldg.—San  Francisco 
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The  action  of  England  and  Hernia  n> 
m  deciding  not  to  exhibit  at  the  Ex- 
position in  1013  Seems  to  be  in  many 
ways  inexplicable  if  it  is  a  final  action. 
For  they  are  two  countries  that  de- 
pend primarily  upon  foreign  trade  for 
the  life  of  their  great  manufactories. 
While  their  trade  and  reputation  is 
established'  the  world  over  yet  they 
can  not  afford  to  miss  the  advertise- 
ment that  this  opportunity  will  pre- 
sent. If  they  do  not  revise  their  action 
many  of  their  people  will  be  exhibitors 
irrespective  of  the  action  of  their 
governments. 

For  this  celebration  is  to  commemo- 
rate am  event  the  greatest  in  the  world's 
history,  insofar  as  it  affectis  commerce. 
The  world  is  to  take  a  new  form  and 
to  occupy  new  fields.  A  large  per- 
centage of  the  required  tax  for  com- 
mercial   communication    is   to    be   saved. 

World's  fairs  have  been  held  com- 
paratively frequently  during  the  last 
twenty  years.  In  fact  too  many- 
world's  fairs  have  been  held.  For. 
generally  speaking,  they  are  like  a 
circus  and  each  succeeding  one  lias 
been  a  model  or  the  preceding  with  a 
slight    variation. 

Tl>e  San  Francisco  Exposition,  how- 
ever, will  'be  different.  It  will  com- 
memorate the  present  achievement  of 
one  of  the  greatest  works  in  the  his- 
tory of  the  world.  It  will  be  located 
upon  the  great  harbor  of  the  Pacific 
Coast  and  will  demonstrate  the  pro- 
gress made  on  the  world's  great  high- 
W a  j  since  Columbus  first  sought  a 
"it  ward  passage  to  the  Indies.  And 
here  will  he  exhibited  the  wee 
the  Orient  for  which  the  old  explorers 
so  long  sought  the  unknown  p 
to  the  west.  The  occasion  is  ripe  for  a 
great  exhibition.  Its  commercial  im- 
portance is  the  greatest  in  the  world's 
history.  All  nations  will  no  doubt  see 
this  fact  before  the  time  arrives  and 
"ill  be  represented  when  the  nations 
of  the  world  gather  at  San  Fi 
in    1915. 


The   Ohio   Sta barred 

scenes  of  ha  n  •>«  Ing  crimes  from 
moving  pleture  shows  Haw  far  this 
will  be  affective  in  molding  -public 
taste  is  a  question.  But  certainly 
the  great  mass  of  melodrama  given 
the  public  In  the  movies  is  more  or 
less      demoralizing.      Dike      the 

newspaper    it    ma  j     be    

tlie  great      ma  3;       of     people,     but      Its 

nol lei  ed  beneficial. 

The     melodlt a     ol     >    toe 

1  i      i  i.,    t  he  problem  play  and   I 
Jua     now     there    is    a 
eeping      over      thi 
wherein   vice   Is   soug-hil    to   be   pu 
rool    and    bram       whili     eou     '.mi.    Red 


alls    have    been    passed    by    mem- 

the  legislator^,  war  is  made  on 

commercialized   vice,  while  at   the   same 

ii.   e         ill.         ....   am  :  ne, 

and    more    popular    and    women's 

dress  the  subject  of  public  comment. 
Certainly  there  is  something  doing 
all  the  time  and  it  is  a  question  to 
mne  just  what  the  majoritj  of 
public  opinion  is  on  the  question  of 
public    morals. 


During  the  year  1912.  automobiles 
paid  in  the  United  States  $5,638,878  In 
registration  and  license  fees.  This 
figure  exceeds  in  value  the  amount  of 
exports  in  automobiles  in  1906.  In 
1911  this  country  exported  automobiles 
to  the  value  of  $15,924,361  exclusive  of 
parts  nf  machines.  The  corresponding 
figures  for  1912  was  $23.703,9S9.  The 
total  number  of  machines  upon  our 
highways  last  year  was  a  round  mil- 
lion. The  increase  of  machines  in  our 
own  state  and  in  every  state  in  the 
Union  indicates  an  enormous  increase 
in  every  firm  of  automobiles  in  this 
country. 

And  as  a  necessary  result  of  this  in- 
crease in  the  use  of  machines  is  the 
increase  of  agititation  for  good  roads. 
The  plan  to  construct  an  automobile 
highway  across  the  continent  has  in- 
i  automobile  enthusiasts  every- 
where. And  the  general  agitation  for 
better  roads  is  not  only  gettiim  the 
support  of  farmers  in  remote  districts 
but  also  the  city  man  as  well.  More 
money  has  been  spent  in  road  improve- 
ments   and    more    permanent    highways 

n      planned      in    the      different 

states  during  the  last  five  years  than 
was  ever  thought  of  before  in  a 
similar  period.  The  automobile  has 
had  a  good  deal  to  do  in  directing 
public  attention  to  the  value  of  good 
roads. 


California     should     be     selected 

king    to   assume    prerogative   not 

1        by       the       constitution       and 

is   hard    to   see   when    identical 

has    been    taken   by   other 

and    nothing    has    been    said.       Lawyers 

i-iv     behind    the    times.        They 

flepi  i   i     upon    precedent    and    progress 

with     them    is    like    the    philosophy    of 

lies,.        The  ..nations 

e    lawyers    best    clients.      So   that 

in    la  wj  'is    who    detei  mine    the 

of  the  Bar   Association   usually 

milters    in    the    light    of   estah- 

preeedeiit        Which        has       many 

tunes     la  ,ai     ilea.. led     in     the    int. 

privilege,      Kellogg    is    the    re 
tiring    president    of    the    American    Bar 

William     lb. ward     Taft     is 

ident- 

mg   to   the   sel i    who  believe   in 

leclaJ     endowment 
trough    whom    the   general    pub- 
"iiid    seek    justice     ind    - 
before    the    law. 
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The  Economic  Value  And  Social  Justice  Of  A  Compulsory 
And  Exclusive  Workmen's  Compensation  Law. 


I  mini     Stale*   Se 


from  I  i  ah 


Conditions     produce     opinions     which, 
ently     potential,     find     ex- 
pression    as     law.       Changed       opinions 
nil  i:  Mil     result    from    changed    condi- 
inl    as    conditions    are    never    at 
.1    standstill    it    follows    that    t lie   law   of 
feneration     never     quite     satisfies 
the       sentiment       of      the      generations 
which   follow.     It   is  the  business  of  the 
lawmaker    to       determine^and       some- 
times    determine    al    his    official   peril. — 
out    of    the    multitude    of    opinions    that 
from    time    to    time    develop,     which    of 
them    are    sufficiently      substantial      to 
find    statutorj     expres  ion.    The    general 
demand   for   a   wiser  and   juster  adjust- 
ment    of     l  he     burden     resulting     from 
■mil     injury     sustained     by    work- 
men   in    their    employment    presents    to 
the    legis    ■  of     these    problems. 

i  ict      olution   of   which    not   only 
requires    him    to      know      what    is    de- 
tnanded    buf    to    understand    the    condi- 
tions   out    of    which    iiit-    demand   arose. 
Blackstone,     writing     150     years    ago. 
includes     master    and       servant       along 
with    husband    and    wife,    parent      and 
-■  ua  rdian    a  ml    ward,    in    a    class 
iroi   i        obligations      result 
in     rather   than  from  contract, 
T    i      i  ■-.  pla  hi  lion    of    this    classification 
0  be   found   in   the   fact  thai 
prior   to    Blackstone's   day    the   servants' 
rallj     ni     a     domes!  ic 
er,    but    with    the    vast    extension 
and    diversification    of    industry    the    re- 
p      of      the      employ  er      and      em- 
ployed   has    radicallj     changed,    until    it 

i "  i     predomina  i  ingl  y    domestic 

more  gen- 

-  it    from    the  house- 
n  i  factual  con- 

relatioi     o)    each    to   the 

rid    more    supplanted 

1    at    wl  originallj     flowed    from    the 

of     tuns.      This    law    has    been 

slrikinglj    ma  mil 

ol         -     law    "I    llabilitj     for    personal    in- 
jury,   v.  ■    ulteii.    until    re 

i  <    as     1 1  i  s  t  i  n g 1 1       •   - 
from     h  ictivity,    and     nea  i 

is    rooted 

In    the    nol i    coi 

The  mastei     wa 

n  mi  -.  in  the  .  erv- 
n  e  gl  1  ge  n  c  e , 
e  I     contract 

•  - i.i  m  i       and    a    sa  fi 

i'c    meth- 
de  care   to 

i tiry.      The 

the    servant 

could    not    reco\  er    «  re 

,   1 1  i  . 

tion 

ilied     undertaking 

risk        Of 

er  van  I 

. a  i 

T   '    ■        irh  ol     the   coi ' 

■  n   all   the 
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circumstances  of  the  employment  were 
uf  a  simple  and  open  character;  but 
as  complicated  machinery  has  more 
ami     moie    taken     the    place       of       hand 

la ,    as     the    powerful    and    indirectly 

applied  forces  of  steam  and  electricity 
have  been  substituted  for  the  simple 
and  direct  power  furnished  by  water 
and  horses.  as  the  master  has  been 
mine  and  more  removed  from  direct 
contact  with  the  servant  through  the 
del  i  '  of  corporate  organization  and 
the  interposition  of  supervising  agents, 
as  the  servants  of  the  same  master — 
originally  few  in  number  and  working 
side  'by  side. — have  grown  to  an  army, 
mi  longer  acquainted  with  one  an- 
other, these  rules  have  come  to  be 
largelj  without  justice  or  justification. 
From  time  to  time  they  have  been 
modified  by  judicial  interpretation  and 
the  invention  of  exceptions.  In  recent 
years  this  process  has  been  accelerated 
bj  legislative  action.  Thus,  because 
of  the  injustice  of  relieving  the  mas- 
ter from  liability  where  the  negligence 
in  question  was  that  of  a  superior 
servant  or  of  one  engaged  in  a  sep- 
arate and  distinct  class  of  work,  the 
fellow  servant  doctrine  has  been  mod- 
ified by  the  introduction  of  the  vice- 
principal  and  separate  department 
doctrines.  As  it  has  been  borne  in 
upon  the  consciousness  of  the  legisla- 
tor that  the  laborer  in  modern  indus- 
try in  this  day  of  sharp  competition  is 
not  unite  free  to  accept  or  refuse  work 
at  his  pleasure,  the  doctrine  of  as- 
sumption of  risk  has  been  modified  or 
overthrown;  and  in  this  way  the  for- 
mer common  law  defense-  of  the  mas- 
tei I  ave  been  abrogated  or  have  un- 
dergone radical  alteration.  The  whole 
process  indicates  that  the  vice  of  ap- 
plying the  common  law  system  to 
modern  industrial  conditions  arises 
inn  su  much  from  its  details  a-  from 
its  fundamental  doctrines.  Legisla- 
tion which  continues  to  recognize  the 
general  applicabilitj  of  the  system 
and  attempts  by  the  introduction  of 
i 1 1  ii.a  i  ions  and  exceptions  to  recon- 
cile it  to  the  unterly  different  condi- 
tions   nf   day    i-    not    a    remedj     but 

a  palliative  merely.  Thoughtful  stu- 
dents of  the  subjei  i  ha  \  e  cume  to  rec- 
ognize that  what  is  needed  is  not  to 
lop  off  dead  or  superabundant 
brandies,  but  to  cut  up  the  tree  by  the 
inots  and  substitute  for  the  entire 
growth  of  employers'  liability  the  new 
sy   tern    of    workmen's    compensation. 

We   have    thus   swung   round   the  cir- 
cle    from     the     ancient     notion     of     the 
master's     duties       based       upon       status, 
that     of    employers'     liability 

:i  i.i  upon  "mi  i  a.-i  ami  its  statutory 
'i  it  Ion  .  to  the  bro  idei  concep- 
ts  r  the  absolute  right  of  the  in- 
jured   workman    to    compensation    from 

■  ■  .1 ■•  in   which   he  is  emplos  ed 

ami     to     whose     success      he     contributes 

i  work  I'm  t  he  sa  l<e  of  i  he  wages, 
as  the  owner  contribute-  his  capital 
i ■,,     i    ,    sake   nf   i  he  dividends .   a  ml    we 

re    b ghl    around    aga  In    to    I  he    idea 

oi  tatus,  onlj  ii  now  the  status  of  In  - 
dustry    ami     workman     Instead     of    the 


and  servant.  In  this 
there  is  consistent* 
part    of    the    old    coin- 


status  of  i 
i.ew  eonce 
no  place  f< 
nion    law     system. 

Workmen's  compensation  and  em- 
ployers' liability  proceed  upon  wholly 
different,  if  not  irreconcilable 
pies.  Employer-'  liability  for  per- 
sonal injury  is  based  upon  negligencel 
against  the  existence  of  which,  by  im- 
plication ,,f  law,  he  has  con- 
Workmen's  compensation  is  based  en- 
tirely upon  the  relationship  which  the 
injured  workman  bears  to  the  em-l 
ployment  in  whieJl  he  i-  injured.  While! 
statutes  have  been  passed  depriving 
the  employer'  of  the  common  law  de-J 
fenses  or  modifying  them  to  a  more  or 
less  radical  extent,  under  all  of  them 
the  necessitj  ol  showing  negligence 
on  the  part  of  the  employer  remains. 
The  inherent  evils  of  the  common  law 
system  of  liability  for  negligence  are 
generally  conceded,  among  the  most 
prominent  being:  ill  That  the  en- 
forcement of  the  employee's  rights  re- 
sults in  great  waste  and  in  great  de- 
lay. The  employee  being  generally 
unable  to  pay  any  counsel  fees  jn  the 
event  of  failure,  is  compelled  to  sub- 
mit to  the  payment  of  exorbitant  con- 
tingent fees  in  the  event  of  - 
Litigation,  because  of  the  crowded 
condition  of  the  court  dockets  and  for 
other  reasons,  is  prolonged  indefinite- 
ly. In  the  meantime  the  employee,  if 
able  to  work,  must  often  live  in  en- 
forced idleness  because  his  old  em- 
ployer  will  not  furnish  him  work  and 
others  from  sympathy  with  the  em- 
ployer do  not  do  so.  The  result  is  that 
even  if  a  large  or  extravagant  judg- 
ment is  obtained,  more  than  half  of 
it  goes  to  the  lawyer  and  for  other 
expenses,  and  the  expenditure  of  the 
remainder  is  largely  anticipated  by 
living  expense-.  (2)  Upon  the  hap- 
pening of  an  injury  a  condition  of 
antagonism  between  employer  and 
employeee  at  once  arises.  The  em- 
ployee naturally  desirous  of  securing 
as  large  a  payment  as  possible,  con- 
sciou  ly  or  unconsciously  exaggerates 
tl  e  facts  tending  to  show  the  em- 
ployer's  negligence,  and  the  employer, 
upon  Ins  side,  exaggerates  the  facts 
tending  to  minimize  his  own  negli- 
gence or  emphasize  some  affirmative 
defen  e.  Out  of  this  double  distortion 
the  truth  does  not  appear.  If  i 
ployee  is  hones!  el gh  to  tell  the  ex- 
act truth  he  may  not  recover  and  to 
often  does  not  recoi  ei  bj  deli'ber  ite 
untruth  or  by  coloring  the  facts  with 
the  ingenious  aid  of  counsel.  Thus 
eonscieiiti 5  truth  suffer-  and  dis- 
honesty is  rewarded  The  measure  of 
damages  is  so  uncertain,  so  much  is 
!ri"  mieiii  upon  the  bia  or  prejudice 
oi  individual  jurors,  thai  verdicts  for 
similar  injuries  differ  in  amount  to  the 
w  Idesf  pic-  i  i,i,  e  .1  em  i ::  i  in  a  la  rge 
proportion  of  the  cases,  particularly 
in    death     claims,    the    recipient     of    the 

m j     resulting     from      ettlemenl     or 

judgment,    is    whollj     Inexperienced     In 

handling   considerable    -     and    it    is 

often    puii  klj     frittered    a  way    or    lost 
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in  unwise  investment,  in  which  case, 
as  well  a-  where  no  recovery  can  be 
had  at  all.  the  unfortunate  employee 
or    li  is    dependents,    in    case    of    death} 

bei  "iiii  to  a  greater  or  less  degree  a 
Charge    upon    the    charity    of    society. 

In  addition  to  this,  the  litigation  is 
carried  on  at  great  puhlic  expense,  In 
the  United  States  probably  one-fifth 
of  the  time  of  courts  and  juries  is 
taken    up    with    this   class    of   litigation! 

The  foregoing  may  be  exemplified  by 
the  following  case,  the  facts  of  which 
are  not  at  all  out  of  the  ordinary.  An 
engineer  on  a  western  railroad  was 
killed,  leaving  a  widow  and  three 
young  children.  Before  the  body  of 
the  dead  engineer  had  been  laid  away 
she  was  importuned  by  an  agent  of 
a  firm  of  personal  injury  lawyers  to 
put  her  case  into  their  hands,  upon  an 
agreement  to  pay  them  50  per  cent  of 
the  amount  recovered.  This  she  did, 
and  suit  was  brought.  At  the  end  of 
three  years  of  litigation,  a  judgment 
of  fia.ooo  in  her  favor  was  paid.  Of 
this  amount  she  received  $5,000  In 
addition  to  the  $10,000  the  litigation 
had  cost  the  railroad  company.  as 
nearly  as  can  be  estimated,  $2,500 
more.  It  had  cost  the  State  $625,  tak- 
ing a  proportionate  part  of  the  salary 
of  the  judge,  the  expense  of  maintain- 
ing the  court,  the  fees  of  the  jurors, 
and  so  on.  Thus  it  will  be  seen  that 
in  order  to  get  $5,000  into  the  hands 
of  the  widow  and  children,  the  rail- 
road and  the  State  together  had  ex- 
pended $13,125.  Long  before  the  judg- 
ment was  paid  the  widow  had  ex- 
hausted her  financial  resources  and 
had  been  compelled  to  do  hard  and  un- 
accustomed labor  in  order  to  support 
herself  and  family.  A  part  of  the 
money  which  she  received  went  to  paj 
debts  which  .she  .had  incurred  She 
was  a  woman  wholly  unaccustomed  to 
business  and  unfamiliar  with  invest- 
ing money.  She  was  surrounded  by 
friends  who  knew  precisely  what  she 
ought  to  do  with  the  money,  and  at 
the  end  of  eighteen  months  she  found 
herself  without  a  dollar,  the  very  ex- 
istence of  herself  and  children  de- 
pendent upon  such  poorly  paid  work  as 
she  could  do  and  public  or  private 
charity.  And  yet  this  widow  w:  -  fag 
more  fortunate  than  the  vast  ma  iv 
of  her  sisters  similarly  situated,  more 
than  half  of  whom  receive  no  com- 
pensation    whatever. 

An  exhaustive  inquiry  carried  on  bi 
tlie  federal  commission  appoint..!  to 
investigate  this  subject  discloses  that 
the  average  amount  paid  by  t  .. in- 
roads in  the  United  States  to  the  de- 
pendents for  a  death  claim  is  $1,221, 
from  which  lawyers'  fees  and  other 
expenses    are    deducted. 

These   are   some   of   the   evils     .1    em- 
ployers'    liability.       How     can     I 
most   effectively   and   justly   eliminated! 
It    is    obvious    that    a   mere   alter;.  i 

the  details  of  the  common   law    will    not 
be  of  any  considerable  ecoi 
It    is    true    th  it    by    abroga  mod- 

ifying   the    common    law    defensi 
field    of   the   employee's   opportui 

...     -I'ul    lit  igatinn     is    In-. i 
the  field  of  opportunity    tor   wasti  " 

me    time    extended.       It     is     like- 
wise    true     that     some     em 
are   not    now-  able   to   recovi         dely   be- 
iii  use    a     negligent     emplo  n     es- 

tablish   a    good    defense    will.    ui.< 
alterations,    he    able    to    recover,    but    it 
is   safe   to   say   that    more    than    one-half 
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..I  Hie  workmen  who  are  injured  and 
a  still  greater  proportion  of  the  de- 
pendents of  those  who  arc  killed  will 
still  be  unable  to  recover,  because  of 
their  inability  to  establish  the  em- 
ployer's negligence  or  because  acci- 
dent is  due  wholly  to  the  employee's 
negligence  or  to  the  ordinary  risks  of 
the    employment. 

Under    the    simple    eunoiuons 
at    one    time    existed    the    majority    of 
accidents    which    happened    were    due   to 

sx body's  want   of  care,  because  tlKre 

were  no  inherent  dangers  in  the  use 
of  manual  tools  and  simple  appliances 
in  the  usual  way  and  under  the  usual 
circumstances,  but  in  this  day  of  com- 
plex appliances,  rapidly  moving  ma- 
chinery and  the  press  and  stress  of 
abnormal  hurry,  a  very  large  propor- 
tion of  all  accident-  are  due  to  gen- 
eral conditions  for  which  no  one  is 
specifically  to  blame.  At  a  time  when, 
if  accidents  happened,  they  were  gen- 
erally the  result  of  clearly  ascertain- 
able negligence,  there  was  both  wis- 
dom and  justice  in  making  negligence 
the  controlling  element  in  the  right 
to  recover,  but  now  that  the  condi- 
tions under  which  the  work  of  our 
day  is  performed  are  such  that  the 
greatly  preponderating  proportion  of 
accidents  are  due  to  inherent  danger--, 
or  to  a  complex  and  confusing  set  of 
circumstances  in  which  negligence  is 
either  not  present  or  not  traceable  or 
exercises  only  a  minor  influence,  the 
element  of  negligence  has  ceased  in 
face  to  constitute  the  usual  determin- 
ing cau-:e  of  industrial  accident,  and 
there  has  resulted  a  growing  opinion 
that  it  should  no  longer  be  regarded  In 
law  as  the  determining  factor  con- 
trolling the  employee's  right  to  re- 
cover. 

The  German  accident  statistics,  which 
have  been  gathered  with  the  most 
painstaking  care,  in  this  connection 
are  most  illuminating.  Thee  statis- 
tics are  gathered  from  the  experience 
nf  a  vast  body  of  workers,  aggregating 
today  many  millions,  and  cover  many 
hundreds  of  thousands  of  accidents.  In 
the  year  18S7  the  percentage  of  acci- 
dents which  were  due  to  the  negli- 
gence of  the  employer  was  20.47  per 
cent,  those  due  to  the  negligence  of  the 
employee  2S.56  per  cent,  due  to  the 
contributing  negligence  of  b..i 
per  cent,  and  due  to  the  Inevitable 
ri-ks  of  the  industries  and  other 
causes  44.96  per  cent.  In  the  year 
L'897,  ten  years  later,  there  was  due  to 
the  negligence  of  the  employer  17.30 
per  cent,  to  the  negligence  of  the  em- 
ployee 29.74  per  cent,  of  both  10.14  per 
cent,  and  to  the  inevitable  risi 
12.82  per  cent.  Ten  years  later,  In 
1-907  the  number  due  to  the  taull  of 
the  employer  was  16.81  per  cent,  to 
th1  n   of  i  lie  employi  i  ent,  to 

both  parties  9.94  per  cent,  and  to  the 
inevitable    risks,    etc,     44.36    per    cent. 

Applying  these  figures  to  our  own 
country — and  there  Is  no  reason  why 
they  should  hot  approximate^  apply 
—  under  the  most  liberal  employers' 
liability  law  which  we  have,  reci 
:,!         ie   had  by   employees 

ai.iv     less    than    -third    oi     I    i 

dents     which     happen,      the      remainder. 

more   than    two-thirds,   being  due   to   in- 

1  sole    negligence    of 

■     .I,...!.,..,.    . i , , t    in- 
volving   negligei n    the   part    of   t  he 

employer. 

The   Labor    Bureau   of   Wisconsin   has 
given    the    result    of    their    investigation 
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epresentat  ive  cases  of  pi 
in  which  it  was  found  th: 
i1    w  ere  due  to  d  of  the 

\    rather   cai  eful      examina- 
i        statisti'        i      we    have    in 
ounl  n    com  inces   me   that   on  the 
average   approximate!;    one-    alf   of  all 
its    resulting    In    personal    injury 
or   death    are   due   to    the    hazard    of    the 
industry    and    that    not    more    than    25 
i    ne  due  to  the  sole  or  contrib- 
igence    of    the    employer.      It 
must     be    apparent,     therefore,    that    no 
matter    how    the    system    of    employers' 
liability    may    be    modified,    so    long    as 
oloyers's    negligence    rem 
equisite    to    recovery,    either    by 
,      greater    proportion    of    all    in- 
juries   must    go    without    compensation 
or   many    verdicts   must    be 
untruthful  evidence  or  rendered   in   dis- 
ol     facts        Xi   cher    alternative 
,    contemplated  with  satisfaction 
I  truth    is    we    have    been    thinking 

in    terms   of   negligence   so    long    that    ii 
till     to    rid    ourselves    of    the    no- 
il  personal  fault  on   the   par!    of 
odj     is    always    a    necessary    pre- 
requisite   to   a   just   liability.      The   sub- 
jecl     must     be    approached       from       new 
The     great     industries     of    to- 
-  iged  in  producing  commod- 
ities   or    in    rendering    services    for    the 
general      public.        The     consumers     of 

commodities   or    the   reciph 
these    services    are    justly    obligated    to 
pay    what    they    cost    plus    a    fair    return 

ui the    investment.       The    wear    and 

tin  of  machinery,  the  cost  of  the  labor 
employed,  every  item  of  expense  enter- 
ing into  their  production  or  rendition 
ierly  taken  into  consideration  in 
arriving  at  the  amount  to  be  paid. 
The  injury  to  a  workman,  resulting  in 
loss  nf  earning  ability  or  death  as 
truly  enters  into  the  cost  of  p 
tion  as  the  breaking  of  a  piece  of  ma- 
chinery, only  in  the  latter  case  the  in- 
dustry bears  the  expense  no  matter 
how  the  loss  occurs,  while  in  tiie  for- 
mer the  industry  pays  when  the  owner 
is  at  fault  and  the  workman  pays  in 
every  other  case.  There  is  no  reasoi 
why  the  industry  should  not  bea 
expense  in  all  cases,  collecting  it  in 
analysis    fro  oi  sumer, 

it   collects   ever;     o  - 

entering    into    the    luction 

In  earlier  times,  when  few  men  were 
ed  by  the  same  employer  and 
•  i  in.i  4i,i  iii  ,  .i  h  oc  upation, 
tiie  number  of  accidents  and  conse- 
quent ly  their  cost  ,  ,  >  1 1 1 , 1  n,.i  bi 
seen  From  the  sta  ndpoinl 
pation    thai    was    wholly    a    matti 

chance,     ran   dealing   witl lern  con- 

'.'.  here    vast    numbers     ■  re    em- 
in  d    ■ .    vestlj    ex  tens!  vi 
i     n  i.    .  re  able   to   predict 
not    only    how    ma  n\    accident  - 
will   o,  cur  in   the  course   of  a    year  but 

If 3     i    . 
tent    ..  everltj        Tims    we    know- 

that   In    the   railroad      sen  Ice 
country,      where        seventeen 

d    men      are      employed, 
ousand    will    be      killed 

!     Ut    seventy-five    or    i 

a    will    be    Injured    to     i 
degi  ee.     in   otl  er   ti 
vast    •  m.  i,   ion      ,,t       ii,       :.,  -,i 
these    accidents    ,,. 
(    chance    has     stepped     ...n     a  n.l 
!   ii-    la  "     of    m  ei 

trolling    rule,      n    is    the    unva- 
nd     cei  tain     ope  i  il  Ion     of     this 

'  ■  ei  ages    n     ill       ur, 

tivities     that    constitutes     tiie    value    of 
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all    our         it  thai     c       "'   ur. 

busines      o£   s<  lenl  iflc   accuracy . 

that   in  all   oui  enables  us 

t0    u  ,  I!,     sure   Eootedl;     toward    the    fu- 
ture      There     is,     thei  el  ore,     no     longer 
anj    dlfflcultj    In    determining    what   the 
en    large   in- 
dustry    the     payment     of    compensation 
,     j,  here  the  si  hedule  of  amounts 
is    pi  esi  ribed,    and     this    cost    can      be 
easily  and  exactly  included   in  the  price 
of    the    commodity    or   service.      In      the 
the  small   industries,   insurance, 
mutual   or     itberwise,   gives   opportunity 
opi  i  ition    ol    thi     lav,    of   aver- 
bringing   a   sufflcienl   number  of 
s  ime    field    of   risk. 
Whenever    a    workman    is    injured    so 
that   his  ability   to   earn   a   living   is   Im- 
paired   or    destroyed,    somebody      must 
bear   the   burden,  and   the  extent   of  the 

i,.  di  'i   is  pi  eciselj    i  he  s :  no  matter 

how      the     accident      was    caused.     The 
of   employers'   liability   is   to   put 
the    entire    burden    on      the      employer 
when   his   casual   negligence   can    be   es- 
tablished   and    to    le  i\  e    <'■■■    entire   bur- 
den on   the  employee  in  all  other  cases; 
while    the    theory    of    workmen's    com- 
,  ,,    iS    to   equalize    the   burden   by 
the      injured      workman      half 
wages,   or   approximately    that    in   every 
case   of   injurs    howevei    caused   and    for 
a   period    proportioned    to   the   extent   of 
airy        Such    a     rule     results       in 
average   justice    which    the  more  or  less 

haphazard    enf emenl     of    the    system 

of  negligence  liability  doe  not,  since 
a  majority  of  injuries  go  without  any 
compensation,    while    of    the    remainder 

fai    :  ■       ■    i  re   inadequately, 

and  some  are  extravagantly  compen- 
sate 

I  have  already  stated  tha  these  two 
theories  of  employers'  liability  and 
workmen's  compensation  proceed  upon 
■a  .  oil;  diffei  enl  pi  inclples.  it  follows 
n;  al  tempt  to  engraft  une  upon 
the  other  is  unsound.  The  law  of 
workmen's        compensa  tion,       t  hei  efore, 

&  a  ffoi  >l  the  sole  remedj       In  other 

.1    si id    'a mpulsory  and  ex- 
clusive     An    elective    law    is    a    legisla- 
I  ndee  I    il    is    in    effeel 
no    law,    since    "Law    is    a    rale    of    civil 
i    i  omma  nding    ivha  i    is    right  and 
prohibit  ing    what     is    w  roi  The    so 

e  law    i  omma  rids  nothing — 

I  -     not  ii  ing        II     pr Is     upon 

otion     that    it     is     i   e         that     the 

ould      i    o    I pa  s    a  nd 

the   employee   should    be   obliged    to   re- 
impensation 
al    injury,    independently  of 
fault,    and     then     permits    both    parties 
I    by   allow- 
ing  them    i"    elect    in    advance   whether 
•,    of  com- 
o!    lia  bility.     In- 
i    form  has  been 
and       wisdom       of 
reci  prescrib- 

ing  penal    i      foi    a    fa  lure  to  accept    it. 
it    if    the 
iloyei     eb  o    be    bound    he 

i       law 

i     law    de- 

md  

,    eritlt  led   I  o 
law    reme  i  ened  with 

es.      Such 

i      eharaeter- 

Thl  !  '  I -a  w  " 

in   fact    it 

ance  •     muzzle    of 

i  .     ol 
Ever  leral  Ion    ol     lusl  ici 
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iOonomy  demands  that  the  law  should 
be  exclusive;  that  is,  that  it  should 
not  permit,  after  the  accident  has  hap- 
pened, a  choice  of  remedies  on  the 
part  oi  the  employee.  These  consid- 
erations may  lie  briefly  stated  as  fol- 
lows: 

1.  It  is  unjust  to  the  employer,  since 
its  effect  is  to  compel  him  to  respond 
for  such  unlimited  and  sometimes  ex- 
travagant  damages  as  a  jury  may  see 
tit  to  impose,  whenever  his  negligence 
can  he  established,  and  then  superadds 
a  liability  to  pay  the  definite  amounts 
prescribed  by  the  law  in  all  cases 
where  he  is  without  fault,  including 
those  where  the  injury  was  due  en- 
tirely to  the  negligence  of  the  em- 
ployee There  is.  to  say  Hie  least, 
grave  doubt  whether  such  a  law  is  not 
so  arbitrary  in  character  that  the  Su- 
preme Court  of  the  United  States 
would  declare  it  void  as  constituting 
a  denial  of  due  process  of  law.  The 
exclusive  law  is  based  upon  perfectly 
defensible  considerations  of  mutual 
burden  and  mutual  advantage.  It  com- 
pels the  employer  to  pay  definite  com- 
pensation in  all  cases,  hut  relieves  him 
Of  the  liability  to  respond  in  unlim- 
Ited  damages  in  some  cases.  It  de- 
prives the  employee  of  his  right  to 
recover  unlimited  damages  in  some 
cases  but  gives  him  in  exchange  the 
right  to  recover  definite  compensation 
in  all  cases.  The  effect  of  it  is  to  make 
the  employer  an  insurer  of  the  safety 
of  his  employees  in  a  fixed  and  limited 
amount,  but  to  leave  in  his  treasury 
the  fund  theretofore  available  for  the 
payment  of  indefinite  damages  to  en- 
able him  in  whole  or  in  part  to  meet 
the  new  obligations.  It  gives  to  the 
employee  an  insurance  policy  in  ex- 
change for  the  gambler's  chance,  and 
in  effect  says  to  him.  "You  may  here- 
after sustain  an  injury,  which  may  or 
may  not  be  due  to  your  employer's 
negligence.  You  may  be  able  to  re- 
cover damages  or  you  may  not  lie  able 
to  recover  any  thing.  This  law  guar- 
antees you  the  certainty  of  compensa- 
tion in  place  of  the  uncertainty  of 
da  mages." 

2.  By  making  the  law  exclusive 
larger  compensation  can  be  given  than 
would  'be  possible  if  a  choice  of  rem- 
edies were  allowed,  since  it  is  mani- 
fest that  if  the  employers'  liability  to 
pay  unlimited  damages  in  pas  of  neg- 
ligent injuries  be  continued  and  in  ad- 
dition he  be  compelled  to  pay  large 
c pensation  in  all  other  eases  his  in- 
dustry will  lie  taxed  beyond  its  ca- 
pacity to  pay.  It  must  be  frankly  rec- 
ogn'/.ed  that  the  compensation  law 
substitutes  the  communistic  idea  of 
benefit  for  the  whole  class  in  place  of 
the  individualistic  theory  which  per- 
mits a  minority  of  the  class  to  re- 
cover much  and  the  majority  little  or 
nothing.  The  justification  for  a  com- 
pulsory and  exclusive  workmen's  com- 
pensation law  rests  in  the  con- 
ception that  the  workmen  employed  in 
any  enterprise  are  Industrial  soldiers, 
who  being  injured  in  its  service  are 
entitled  to  be  cared  for  t"  a  fair  and 
euitable  extent,  having  in  view  the 
abititj  ol  the  I  nd-us  trj  to  pa,yt  Theo- 
retically,  therefore,  we  are  to  consider 
that    we    iia  v..    ;i    fund,    which,    howevi  i 

large,    is    si  ill    limited  ;    thai     this    fund    is 

to   be   distributed    among    the    workmen 

who   sustain    injury    resulting   disability 
and     the    dependents    of    those    who    sus- 
tain    Injury    resulting    in    death;      that 
fund    i      to    be    distributed    not    for 
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the  purpose  of  penalizing  the  negii- 
gence  of  the  employer  but  for  the  pur- 
pose of  ,i  id  ing  1 1,.,  injured,  and  that 
finally  it  Is  better  that  everybody  in- 
jured should  receive  compensation 
than  that  only  a  portion  of  lie 
.Hired  should  receive  damages  and  the 
remainder     nothing. 

3.  The  double  remedy  will  result  in 
i  continuation  of  the  great  waste 
which  it  is  one  purpose  of  the  com- 
pensation law  to  avoid.  To  allow  an 
election  of  remedies  is  to  permit  the 
injured  employee  to  -till  remain  a 
bone  of  contention  between  the  per- 
sonal injury  lawyer,  who  urges  him  to 
sue  for  the  sake  of  the  contingent  fee 
involved,  ami  the  claim  agent,  who 
seeks  to  make  inadequate  settlement 
in  order  to  save  the  treasury  of  his 
company.  Suits  will  go  on  as  here- 
tofore. Half  of  the  amount  reci 
will  he  lo-t  on  its  way  from  the  treas- 
ury of  the  company  to  the  pockets  of 
the  employees  Tin  unfortunate  feel- 
ing of  antagonism  between  employer 
and  employee,  which  now  results,  will 
continue  without  abatement.  The  ex- 
pense to  the  taxpayer  incident  to  the 
trial  of  personal  injury  cases  will  still 
continue. 

t.  To  allow  an  election  of  laws  or 
choice  of  remedies  destroys  one  of  the 
most  pronounced  advantages  of  the 
compensation  principle;  namely,  the 
element  of  certainty.  So  long  as  we 
allow  the  employee  to  seek  damages 
upon  the  basis  of  the  employer's  fault 
or  the  employer  to  defend  upon  the 
basis  of  the  employee's  negligence,  just 
so  long  will  the  uncertainty  of  the 
law  suit  counteract  the  certainty  of 
the  fixed  schedule  and  just  so  long 
will  the  fund  which  should  be  hus- 
banded and  utilized  for  the  benefit  of 
all  he  frittered  away  for  the  benefit  of 
some.  A  compulsory  and  exclusive 
law  saves  the  vast  sum  which  is  now 
wasted  and  which  would  continue  to 
lie  wasted  under  a  composite  system, 
for  distribution  among  those  who  are 
injured.  Expense  will  he  saved  to  em- 
ployer and  employee  and  to  the  public. 
The  only  individuals  who  will  suffer 
will  lie  Hie  personal  injury  lawyer; 
and    his    law    suit    hunting    agents. 

:,.  A  compulsory  and  exclusive  law- 
will,  in  my  judgment,  prove  a  powerful 
aid  in  the  prevention  of  accidents. 
Under  the  liability  system  the  em- 
ployer and  the  employee  are  interested 
in  exaggerating  or  concealing  the  real 
facts  in  so  in-  as  they  tend  to  prove 
or  disprove  negligence,  the  employer 
coloring  and  distorting  them  in  one 
direction  and  the  employee  coloring 
and  distorting  them  in  the  opposite 
direction.  Between  the  two  the  pre- 
cise truth  as  to  how  the  accident  oc- 
curs is  effectually  concealed.  When 
the  employer  knows  that  he  must  pay 
ii  nd  the  employee  knows  that  he  may 
receive  a  certain  prescribed  sum, 
wholly  irre  pective  of  the  way  in 
which  the  accident  happened,  neither 
will  have  anj  reason  for  misrepre- 
sents 1  ion  and  we  -ii.  II  lie  able  to  as- 
certain    the    cause     of     the    ncciileilt;     and 

Knowing   wh\    and   how   ii    happened    we 

shall      he      able      to      iocs,  a  i  he         la  medics 

which   will   have  a   t  endeni  s    to  prei  ent 
similar     accidents     in     the     future. 

\i  ter  all.  the  v  Its  1  oh  jection  to  the 
ihihilit  N      i.  .  tem    i      i  c.i  t    a    do.-    not    i  n 

the     in  a  i  n     permit      of     average        justice. 

and    this    is    particular^     so    In      death 
claims    where   bj    the  dea  i  h   of   tl 
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ploy.,  quite  often  the  evidence  which 
woiil.l  have  established  liability  is  lost. 
The  consequences  to  the  dependent 
family  of  an  engineer  who  is  killed  as 
the  result  of  his  own  negligence  are 
precisely  the  same  us  where  there  is 
no  negligence  at  all  or  where  the  em- 
ployer is  at  fault.  Both  families 
lost  a  provider  and  both  must  l>e  i  arejj 
for. 

It  is  certainly  more  in  -onsonance 
With  sound  public  policy  to  require 
that  both  families  shall  be  compen- 
sated within  fair  and  reasonable  iim- 
n  that  the  employer  should  be 
penalized  for  his  carelessness  for  the 
benefit  of  one  family  at  the  expense 
of   the   other. 

Experience  is  always  a  more  valua- 
ble guide  to  human  conduct  than  pre- 
cept. Every  country  in  Europi  ex- 
cept one  has  abandoned  the  theory  of 
employer.-'  liability  based  upon  fault 
and  substituted  that  of  compensation 
for  accidental  injury  based  upon  status 
alone.  These  laws  have  been  in  oper- 
ation in  some  of  these  countries  for 
many  years — in  England  for  seventeen 
year-,  in  Germany  for  more  than  a 
quarter  of  -a  century.  If  they  did  not 
on  the  whole  work  well,  if  they  were 
not  of  superior  benefit  to  the  em- 
ployee over  the  old  system,  we  should 
expect  that  long  ago  there  would  have 
been  serious  efforts  for  their  repeal, 
but  on  the  contrary  the  workmen  in 
those  countries  have  repeatedly  en- 
dorsed their  principles  and  declared  in 
favor  of  their  continuation.  It  is  fur- 
thermore significant  that  among  the 
-cores  of  official  and  non-official  com- 
missions, committee  and  civic  organ- 
izations in  our  own  country,  which 
have  investigated  the  subject,  upon 
which  most  of  these  bodies  bol 
ployer  and  employee  have  been  repre- 
sented, practically  all  have  reported 
in  favor  of  the  principle  of  compensa- 
tion as  opposed  to  that  of  employers' 
ability.  If  a  wide-spread  concensus 
t  f  opinion,  based  upon  long  experience, 
careful  investigation  and  earnest  de- 
sire for  a  wise  and  just  solution  of  a 
great  problem  can  ever  accomplish 
anything,  surely  it  may  be  taken  for 
granted  that  the  desirability  of  work- 
men's compensation  is  no  longer  open 
to   dispute. 

The  demand  for  a  more  or  less  auto- 
matic adjustment  of  compensation  for 
accidental  injuries  to  workmen  is  but 
one  of  the  many  phases  of  «  world 
wide  movement  for  the  readju-tment 
of  the  relations  of  labor  to  capital  and 
of  both  to  society,  more  in  consonance 
with  modern  notions  of  social  justice. 
The  thought  behind  the  movement  is 
that  of  society  en  masse,  tor  the  gen- 
eral welfare,  may  command  t.  e  self- 
effacing  loyalty  of  each  of  its  constit- 
uent units,  society  in  turn  mus 
and  preserve  conditions  which  will 
each  unit  in  the  unequal 
struggle    for    individual    well-being. 

There  is  a  growing  feeling  that  the 
individualistic  theory  lias  been 
with  too  much  stress  upon  the  dry 
logic  of  its  doctrines  and  too  little  re- 
gard for  the  practical  operation  from 
the  humanitarian  point  of  view.  We 
are  discovering  that  we  cannot  always 
e  our  economic  and  social  re- 
lations by  scientific  formula.-  because 
many  people  perversely  insist 
upon    being    fed    and  com- 

forted   by    the    practical    rule    of   thumb. 
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rather  than  by  the  exact  rules  of  logic. 
In  the  rebound,  however,  from  the 
old  notion  which,  carried  to  its  final 
conclusion,  compels  each  not  only  to 
wage  his  own  battle  for  existence  and 
happiness,  even  though  he  fall  in  the 
fight,  but  which  bids  him  lie  where  he 
falls,  there  is  danger  that  we  may  go 
too  far  in  the  opposite  direction  and 
While  helping  the  weak,  which  is  good, 
encourage  the  indolent,  which  is  bad. 
We  must  be  careful  that  in  the  effort 
to  relieve  ourself  of  the  burdens 
hear  us  down  we  do  not  take  away  the 
stimulating  necessity  of  personal  ef- 
fort w.hch  compels  us  to  rise.  We  must 
find  at  our  peril  the  happy  mi 
tween  the  hardship  which  breaks,  and 
the  coddling  which  saps,  our  strength. 
That  in  our  righteous  anxiety  to  min- 
imize human  suffering  we  may  miss 
this  crucial  point  is  one  of  the  grave 
dangers  which  the  great  civilized  na- 
tions face  today.  The  unfortunate 
must  be  carried  for;  the  soldiers  of  in- 
dustry who  fall  must  be  lifted 
no  deadlier  check  could  be  put  upon 
the  upward  march  of  civilization  than 
to  embark  upon  such  a  scheme  of  emo- 
tional socialism  as  would  put  upon  the 
hacks  of  the  strong  not  only  the  care 
of  those  who  cannot  but  of  those  who 
can  but  will  not  bear  their  own  bur- 
"dens. 

In  framing  our  laws  we  must  never 
lose  sight  of  the  vital  distinction  be- 
tween helplessness,  which  is  a  mis- 
fortune, and  laziness,  which  is  a  vice. 
It  is  a  lovely  thing  to  give  in  case  of 
need,  but  it  is  a  far  more  important 
thing  to  so  adjust  conditions  that  giv- 
ing will  not  be  necessary.  Law  - 
afford  financial  aid  for  the  old  and 
sick  and  unfortunate  who  cannot  help 
themselves  are  necessary  and  right- 
eous; but  laws  which,  by  insuring  safe 
and  healthful  and  remunerative  work 
for  the  young  and  strong,  enable  them 
to  care  for  themselves  in  time  of  mis- 
fortune and  sickness  and  old  age  are 
better.  Laws  which  compel  industry 
to  pay.  irrespective  of  negligence,  for 
accidents  which  entail  injury  and  loss 
of  earning  ability  or  death  are  com- 
mendable and  desirable.  but  laws 
which  will  prevent  the  accidents  are 
far    more   so.      Clean,    sanitary    hospitals 
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for    t bos. 

tive   mai      nery   or  diseased   by 
•  some    surroundings    are 
sary  and  good,  but   safe   machinery   and 
sanitary     work-shops    are     better    still. 
words,    in   dealing   with    indus- 
onditions,    the    prime    dutj 
nd    I  bereft  n  e    I    e    prime    study 
iwn    iki         -    ould    be    to   prevent 
or    minimize    toe    evils    which    give    rise 
to  the  necessity   for  assisting  the  help- 
er   in    law    as     in     medicine     tiie 
maxim     holds     goi    1,  it     "An 

f   prevention    is    worth    a    pound 
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APARTMENT  HOUSES. 

SAX    FRAN  '.-■  tment    house, 

"  story  and  base,  frame.  (40,000.  Ar- 
chitect. Milton  Lichtenstein.  Ill  Ellis 
St..  S.  F.  Owner,  Louise  P..  Barroithet. 
The  building  will  be  ere  ted  at  the 
corner  of  14th  and  Market  streets,  cov- 
ering an  area  of  125x80  feet.  There 
will   be   several    .-tores   on    the    tii- 

the    entrance    to    the  apartment 
house.      Upper  floors   will   be   subdivided 
into    about    ::«    suites    of    two    an  I 
rooms.      All    apartments    will    havi 
beds  and   private  bath   rooms.     Interior 
finish    will    be   of   pine    with    elm 
and    some   hardwood    floors.      Plans   pro- 
vide   for    a    steam    heating    system    and 
hot     water     supply.       Bath     rooms     wilf 
have    cement    floors    and    tile    wa 

and  tile  will  be  used  in  the  en- 
trance. There  ill  be  patent  store  fronts 
and    plate    glass    windows.      Exterior   of 


the   building   will    bi  tli    ce- 

ment  plaster  on    metal    lath.      Plans  are 
and  conti  acts   will   be  award- 
time. 
BERKELEY,    ALAMEDA 
Apartment     hi 
$12,011 

Mrs.     E.     X.     Rii 
_    will    >.-  .■; ..-  ted    ■ 
near    ■ 

in     -i\    modern    su 
i    i  Ooms.      In-  will   be 

and   elm    with    some    ha 

'•1     will 

lied.     All  suites   will   i. 

i.d     private     bath 
ivill 

-  scot        II    ■      . 
nti  mci 
n 
.>n    metal   lath,      plans-  a:  i 
lid     the    work     will    he    do 
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Day   Labor.      All  materials  are  now  be- 
ing  purchased    by    the   architect. 

SEATTLE,  WASH.  —  Apartment 
house,  3  story  and  base,  brick  and 
steel,  $37,000.  Architect,  Robert  E. 
Knipe.  Henry  Bldg\,  Seattle.  Owner, 
Robi  if  E.  Knipe.  Tlie  building  will  be 
erected  on  lSth  avenue  near  Republi- 
can street,  -and  will  cover  an  area  of 
li'xlll  feet.  Interior  has  been  ar- 
ranged tor  ten  large  suites,  ranging 
from  four  to  seven  rooms.  Interior 
finish  will  be  of  pine  and  hardwood 
with  hardwood  floors  in  all  dining  and 
living  rooms.  Plans  provide  for  steam 
heat,  •levator  service,  vacuum  clean- 
ing system  and  hot  water  supply.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  Tile  and  marble  will  be  used 
in  (he  entrance  vestibule.  Exterior  of 
the  'building  will  be  faced  with  pressed 
brick  and  terra  COtta.  Plans  are  being 
prepared. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  2  story  and  base,  brick  and  steel. 
i  tated.  Architect,  R.  M.  Jack- 
son, Citizens'  National  Bank  Bldg.,  L. 
A.  Owner,  Southwest  Investment  Co. 
The  building  will  be  erected  -at  the  cor- 
ner of  18th  and  San  Pedro  streets,  cov- 
ering an  area  of  40x76  feet.  First  floor 
will  lie  arranged  for  stores  and  upper 
floor  will  be  subdivided  into  four  apart- 
ments of  three  rooms  and  hath.  Inte- 
rior tini-h  will  be  of  pine  throughout. 
Plans  provide  for  steam  beat  and  a  hot 
water  system,  stores  will  have  patent 
fronts  and  plate  glass  windows.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Bath  rooms  will 
tave  cement  floors  and  tile  wainscot. 
Plans  are   being  prepared. 

LOS  ANGEfL.ES,  CAL.  —  Apartment 
house,  2  story  and  base,  brick  and 
steel,  $15,000.  Architect,  none.  Owner, 
Mrs.  Fannie  L.  Lowe,  624  West  8th 
street,  L.  A.  The  building  will  be 
erected  on  Slansen  avenue  near  Hoover 
street.  There  will  be  several  stores  on 
the  first  floor  and  twelve  suites  of  two 
and  three  rooms  each  on  the  upper 
floors.  All  apartments  will  have  wall 
beds  and  private  baths.  Interior  finish 
will  be  of  pine  and  redwood.  There 
wili  be  steam  heat  and  a  hot  water 
Supply.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Exte- 
rior of  the  building  will.be  faced  with 
pressed  brick.  Plans  are  now  being 
'  red. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


RAMBNTO,       CAL— Levee     work, 
and   rock   construction.     Cost   not 
stated.      Engineer,    City    Engineer,    Sac- 
Owners,   City   of  Sacramento. 
Three    bids   were   reci  e    Sac- 

Commissioners      of      Public 
Work    fur    levee    work    in    Districts   4.    8 
and    in.     The   Summit   Construction  Co. 
■  ork  in   I  ristrici   I  for 
and    in    District     8    for    $S4,000, 
making  0       Other 

i .         md      i  'ozier    & 
on    -I.     whole    work     were    for 
i   cenl  a  bove  cosl     tnd  P.  B.  Prye 
nd    I"   for 

I  ii     pel      •  ■  All     bida 

-cen    taken    under    considi 

Works. 


BUILDING  AND  INDUSTRIAL  NEWS 

O'Brien  Bros..  Clunie  Bldg:.,  S.  P.  own- 
ers, Japanese  Mission  Church.  The 
Japanese  have  secured  a  site  on  Pine 
street  in  the  Japanese  quarter,  and 
will  shortly  commence  construction  on 
their  new  building.  The  lot  covers  an 
area  of  50x120  feet,  nearly  all  of  which 
will  be  occupied  by  the  building.  The 
design  is  in  the  Greek  Doric  style.  Be- 
sides a  main  auditorium  seating  400 
people  there  will  be  several  Sunday 
school  rooms.  Interior  finish  will  be 
of  pine  and  ornamental  plaster.  Some 
art  glass  will  be  used.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster.       Plans    are    being    prepared. 

LOS  ANGELES.  OAL—  Church,  1 
story,  frame,  $10,000.  Architects.  Train 
&  Williams,  Exchange  Bldg.,  L.  A. 
Owners,  York  Boulevard  Methodist 
Church.  The  building  has  been  de- 
signed in  the  Mission  style  and  will 
have  an  auditorium  with  a  seating  ca- 
pacity of  250  people,  Sunday  school 
rooms  and  pastor's  study.  Interior  fin- 
ish will  lie  of  pine  and  redwood.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  will 
shortly    be    taken. 


FACTORIES  &  WAREHOUSES. 


BAKER  CITY.  ORE. — Warehouse,  1 
story  and  base,  brick  and  concrete, 
$20,000.  Architect,  M.  P.  White,  Baker 
City.  Owner,  S.  A.  Heilner.  The  build- 
ing has  been  designed  with  foundations 
and  exterior  walls  heavy  enough  to 
carry  additional  stories.  The  building 
will  cover  an  area  of  50x200  feet,  and 
will  be  erected  near  the  railroad,  and 
will  have  spur  track  facilities.  There 
will  be  a  cement  floor,  metal  window 
sash  and  frames  and  fireproof  doors. 
Exterior  will  be  faced  with  cement 
plaster.     Plans  are  now  being  prepared. 


FIRE  HOUSES  AND  JAILS. 


Contracts  Awarded. 

FRESXn,  FRKSNO  CO.,  CAL.t— De- 
tention home,  2  story  and  base,  brick 
and  steel,  $12,200.  Architects,  Swartz, 
Hotchkin  &  Swartz,  Rowell  Bldg., 
Fresno  Owners,  Fresno  County.  Con- 
tractors, Lindgren  &  Co..  Monadnock 
Bldg.,    S.    F.      Contract   price,    $12,200. 


FLATS. 

SAX  FRANCISCO— Flats,  1,  2  story 
and  1,  3  story,  frame.  $2.S00  and  $6,900. 
Architect.  Jules  Godart.  635  Montgom- 
ery street,  S.  F.  Owner,  E.  Lange. 
These  two  buildings  will  be  erected  on 
the  north  side  of  Broadway  east  of 
Taylor.  The  three-story  structure  will 
face  Broadway  and  the  two-story 
building  will  be  erected  on  the  rear 
of  the  same  lot.  Interior  finish  will  be 
of  pine  and  elm  panels.  Some  hard- 
wood floor*  will  lie  used.  There  will 
be  open  fire  places  and  tile  mantels. 
Til.-    wainscot    will    be    used    in    the   bath 

i ns    and    kitchens.      There   "will    be    a 

mosab  floor  in  tin-  vestibules.  Exte- 
riors will  lie  covered  with  rustic,  ship- 
lap  and  i  In  ick  veneer  base.  Plans 
are  complete  and  figures  .i  i  e  fieing 
taken. 


HHURCHES 


GARAGES. 


We  Inesday,    Sept.    24,    in  : 

S.  F.  Dunei.  Robert  .lone-  i  • 
building  will  be  erected  on  the  north 
side  of  Post  street  west  of  Polk,  and 
will  cover  an  area  of  S8  feet  9  inches 
by  120  feet.  Construction  will  be  fire- 
proof throughout  with  reinforced  con- 
crete walls,  and  floors.  Interior  par- 
titions will  lie  of  metal  lath  and  plas- 
ter. Besides  the  office  and  machine 
shop  there  will  be  considerable  stor- 
age space.  Interior  finish  will  be  of 
pine.  Plans  provide  for  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  cement 
plater.  Plans  are  complete  and  fig- 
ures are   boing   taken. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Garage,  2  story  and  base,  frame.  Cost 
not  stated.  Architect,  John  Hudson 
Thomas.  First  National  Bank  Bldg., 
Berkeley.  Owner,  Mrs.  E.  J.  Culver. 
The  building  has  been  designed  for  a 
private  garage  and  will  be  erected  on 
property  adjoining  the  owner's  .home. 
First  floor  will  contain  storage  space 
and  machine  shop  and  upper  floor  will 
be  arranged  for  living  rooms.  Inte- 
rior finish  will  be  of  pine  throughout. 
There  will  be  a  cement  floor  on  the 
first  floor.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being   taken. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Naval  Supplies. 

Bids  will   be   opened  on  September  30 
by    the   paymaster   general   of   the    Navy 
for   furnishing   the   following: 
Schedule     580:1 — Construction    and    Re- 
pair. 

Class  1.  Mare  Island — 1  automatic 
steam    towing   machine. 

Class  1.  Alternate — Do,  f.  o.  b. 
works. 

Schedule     5S13 — Ordnance. 

Class  11.  More  Island  —  1  steam 
driven.  3-stage  high-pressure  air  com- 
pressor. 

Schedule   5814 — Steam   Engineering. 

Class  21.  Mare  Island — Welding  and 
cutting    outfit. 

Class  21.  Alternate  —  Do,  f.  o.  b. 
works. 

Schedule   5824 — Construction     and     Re- 
pair. 

Class  31.  Puget  Sounds — lf.738  libs 
wire   rope,   plow    steel. 

Class  32.  Puget  Sound — 800  ft  pneu- 
matic  hose. 

Class  33.  Mare  Island  —  25,000  feet 
douglas     fir     flooring. 


SAX     FRAN1    I  -'  i    i  .     1       story 

and    base,    frame,    $12,000.      Architects, 


sax     FRANCISCO     Garage,     _       story 
and    basi      reinforced    concrete,    $is.oiiu. 

Architect,    August    Nordin,    Mills    Bldg., 


Mare    Inland.    Cal.,    Dredging. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks. 
Navy  Department.  Washington.  D.  C, 
for  dredging  channel  and  basin  in  Mare 
Island  Straight  at  the  U.  S.  navy  yard. 
Mare    Island.    Cat.: 

Item  1.  Net  price  per  cu  yd  for 
dredging  and  disposing  of  mud  in 
channel  and  basin:  2.  price  per  cu  yd 
for  dredging  and  dispossing  of  that 
part  of  commission  rock  to  be  exca- 
vated to  a  depth  of  30  ft;  3,  do  to  a 
depth    of    20    ft. 

S.  G.  Hines,  14  Montgomery  street, 
San  Francisco,  Cal.,  item  1.  $218,900:  2. 
$50,000. 

H.  G.  Plumber.  Honolulu,  H.  T.,  item 
1.    $252,500:    2,    $69,000. 

K.  A.  Perry.  Ill  Lith  street.  Oakland, 
Cal..  item  1,   $197, uou.   2,   $46,000. 


a      a     .1  i  \ 
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Bight-Hour     l.:in     Pamphlet. 
From    tlie    office    of    the    Supervising 
Architect    of    the    Treasury    there    has 
Just    been    issued    a    pamphlet    intended 
for    the    instruction    ol     I 
interested     in     the      application    of    the 
national     eight-hour     lows.       The     pam- 
phlet  gives  the  full  text   of  t'he   law    ap- 
proved August    l.   1892.  and   the 
proved    June    19,    1912.      The    document 
I  as    been   brought    out    for    the    |  -,- 

nf  covering  inquiries  which  are  being 
received  by  tile  .Supervising  An  i  t 
relative  to  materials  entering-  into  the 
■  oust  in, ton    of    public    Buildings. 


Canal    Requisitions. 

The  Isthmian  Canal  Commission  has 
peceived  requisitions  for  the  purchase 
nf  the  following  supplies  'and  material 
for  the  Panama  Canal:  300  scythe 
blades.  1  differential  blocks,  3-ton;  120 
dozen  corn  brooms;  2-10  .ash  tool 
brushes:  600  galvanized  water  buckets, 
:l-gallon  capacity;  500  galvanized  water 
Buckets,  i-gallon  capacity;  2.400  yds 
wliite  cotton  canvas:  500  rolls  bronze 
wire    cloth,    18-mesh;    41    reams    emery 

cloth:   132   heavy  galvanized   water  I- 

ers:  1,020  lbs  sash  cord;  250  '-'impres- 
sion grease  cups;  36  automatic  grease 
cups;  250  brass  composition  cocks;  A 
Quantity  of  files:  2.500  railway  signal 
Bags;  150  hand-hole  gaskets;  150  man- 
hole gaskets:  125  sets  water  gauges; 
86  cases  window  glass;  300  railroad* 
l.inti-in  globe  ;  4u0  ft  unarmored  plain 
lubber  air  hos  e,  "-s-inch:  1,000  ft  rub- 
ber wire-wound  steam  hose:  12.000  ft 
rawhide  belt  lacing;  9S  pairs  ash  oars; 
1300  lbs  sheet  rubber  packing,  no  in- 
sertion: 500  lbs  square  flax  braided 
kicking:  500  lbs  square  spiral  packing, 
in  graphite;  140  eases  toilet  paper;  24 
eross-i -ut  saws;  200  lbs  large  sponges; 
6,000  lbs  fresh  water  laundry  soap; 
R6<M)  lbs  salt  water  soap;  150  lbs  cop- 
per tacks;  36  steel  tapes;  30  metallic 
tapes  1.200  cotton  towels;  14.750  car- 
riage bolts:  TOO  machine  bolts,  coun- 
ter-lung head,  with  square  nut; 
machine  bolts,  square  head  and  square 
But;    7. von    round    drift    bolts:    3.7i 

Special    tound    bronze;    1». )    ft    extra 

flexible  plow-steel  cable;  2,500  ft 
straight-link  black  iron  or  steel  i  lain, 
%-in;  1.000  ft  straight-link  galvanized 
iron  or  steel  chain.  U-in;  Is  portable 
Barges;  s.000  lbs  yellow  metal.  5, 
galviniz,.  d  common  wire  noils;  15.000 
lbs  common  wire  nails.  30d;  5,500  lbs 
common  wire  nails,  C.d :  4,000  lbs  wire 
Booting  nails:  3. "00  lbs  hexagon 
nuts;    3,300    lbs    boiler    i  ivel  -     68,300   lbs 

•  id     rivet- :     1  l.'ioi     lag 

5.000     lbs     track     spikes:     500     ft     brass 
tubing;    2,000    lbs    lead     washi    s;    5.000 
lbs    east-iron     washers;    300 
row.-;    3.500    lbs    sheet   zinc. 


Sale  of  Vessels. 

Tin-  Navj    Department  will  soo 
|     advertisement    calling 
the   purchase   of    the   recei\  ii  g 
flependence.    which    has    beei  many 
J"ears     stationed     at     the     VI 
navy    yard      This    ves  iel                   en    con- 
demned   bj    e    1 d    ol    survi        i  nd   ap- 
praised    at     $4. ioiii        Ti:  is         ip        s- -ment 
is     exclusive     of    a     Ian                     ty    of 
equipage    and     tittinas.     which     will    be 
i     from     the     vessel.       Within     a 
inie     the     department     will     also 
'-k    Cor    bids    for    the    purchase    of    the 
i  "in  el  ted    s  achl    Restless. 

Canal   Circular   7!Mi. 
-xo    advertlseenl    a] 


EUILD1NG  AND   INDUSTRIAL   NEWS 

in  this  issue  calling  for  bids  to  be 
opened  October  ti  for  furnishing  pumps, 
valves,  switchboards,  etc.,  (or  I 
con  and  Mira  Flores  puhping  station. 
The  material  required  is  called  for 
under  one  class  divided  into  six  items. 
as    follows; 

Item     1.     14    centrifugal     p 
electric    motors   and    eompc  i 

Item    2.      ::    switch    and    ga 

Item   3.      Miscellaneous   valves. 

Item     I.      I    air    compres     - 
with   motor  and  air  receiver. 

Item   5.      3    slate   operating   tables   for 
operating    hydraulic    valve-. 

Item   »;.     3   6-ton   hand-operated   trav- 
eling   cranes. 

Fresno,    Cal.,    Lift. 

The    contract    for    furnishing   and    in- 
stalling a  new  hoist  wo  >   and  an  i 
freight   elevator   in   the  U.   S.   post   office 
and   court    house,   Fresno,  Cal..   ha 
awarded    to      the      Otis      Elevator    Co., 
Washington.    D.    C.    at    $4,774. 


Heating    Fort    Russell,    «in. 

The  following  is  a  schedule  of  the 
bids  received  for  furnishing  and  in- 
stalling a  heating  plant  in  quarter- 
maseer  storehouse  No.  368,  at  Fort  D. 
A.    Russell.    Wyo  : 

Bid  1.  P.  s.  Cook.  Cheyenne,  Wyo, 
H.885 

2.  The  City  Plumbing  and  Heating 
Company,  Boulder.  Colo.,  heating  plant. 
$1,575;  for  other  improvements.  {278; 
total.    Jlvv: 

3.  The  J.  C.  St.  .loon  Plumbing  and 
Heating  Co..  Colorado  Springs.  Colo., 
f  1,1 

4.  W.  w.  Keefe.  Cheyenne,  Wyo., 
$1,112.-. 

5.  w.  H.  Inman,  Larimie,  Wyo., 
$1,825 

Yards     and     Docks,     Pending;     Projects. 

The  following  projects,  bids  for 
which  were  opened  on  dates  indicated 
below,  are  pending  in  the  office  of  the 
chief  of  the  bureau  of  yards  and  docks. 
Navy    Department,    Washington.    D.    C: 

August  16 — Gunners'  quarters  and 
filling  houses   at   Paget   Sound.    Wash. 

August  30 — Compressor.--,  filters,  etc.. 
Paget    Sound.    Wash. 

August      30 — Air      compressor,       efc 
Pnget    Sound.    Wash. 

Pending;    Projects. 

The    following       projects.       bids       for 
which    were    opened    on    dates    ind 
below,   are   pending   in    the   office   of    the 
supervising  arch  it. 

San  Francisco.  Cal.,  money  vaults 
September  2. 

San    Francisco,    fa  1  .    vault    enl 
September    2. 

San    Francis  ...    i  -.,i  .    emit    pro  i 
sj  stem,  June  30. 

Grand    Junction.     Colo 
June   2  4. 

Crass   Valley,  Cal  .   i  on,  June 

'Ol 

Cas  pet      Wj  "      ,  on-  i  ruction,    April    7. 
I'"'   nello.    Idaho,    construction 
plete,    May    28. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


■  no  in  . 

I  wo    main    cut  i  on    the 

.     Hall   building.      B 

lied   !">     .-.    i  :.    Board  of  Public 
Works.      Bids    will    be 

Plans     and     .-  | , ,    JfiCS  tlOl 

ed     from    the    P., aid    ol 
W'orl  i  Jits     H  iil    B 

OAKL  VND,     CAL,—  Audit...  on. 
nstruction        Cosl      nol 

Pal  mi  i    &    Hon       ■  tel,    Mew 

-  ".    i.Hed       with       .1        .1         I  '     ■ 

Bank     Bldg.,    Oakland       Own- 
ers,  I'm    of  ( lakland.      Kids    will 
..ii     i  i.  tober     9th     bj     thi 
Council     for    the     genera 

of   the   $1  Muni.-  ;.,  :       *  u.l 

which  is  to  be  erected  on   tl  e  shores  of 
Lake    Merritt.      Plans  and   specifications 
■    i    .  .1        '  -.in      \    ■        :  ,     ;      I  lono- 
ran        The     work     will     include 

construction     except     founda- 
tion    work     and     >teel. 

a  \  ■■    all  ead  >     been    let. 
OAKLAND,    i'AI.— City    Hall,    - 
d    painting       I  !osl    nol 

I'.ilmei    ,x:    I  loi  nbostel,    N'.-w 

York,    associated    with     Architect    .1.    J. 

Si     iirity     Bank     Bldg.,     I  lak  - 

land.     Owners,   City   of  Oakland.     Plans 

and      specifications      for      the      interior 

painting    and    for    furnishing    an 

ting  all  cabinet   work   for  the   new  City 

iilding   are    .  Separate 

■,  ill   i.e   taken   for  ea-ch    pari    of 

k.      Bids   will   i pened   by   the 

'in    Council    on    Octob 
ons  ca n   be 
from  Architect  .1    J.   Donovan,   Security 
Hank     Bldg. 

P.FKI  IX'IAMK,     SAX       MATEO       CO., 
CAL.— 1';;\     Hill,    2   story   and   basi 
crete    and       brick,     $20,000.       Ar> 

Peter     Weeks.     Mutual 

Bldg.,    S.    F.      Owners.    City    of    Burlin- 

ds    opened    recently    for    this 

■■'■     K"    "     i    Trust    of   San    Fnin- 

'       it     $19,95S.       Only     $2" 

e     for       complete       construction 

'I'     that    the    plans    will 

have     to     he     revised.       Xo    action     was 
taken  the    City    Trustee-        A    ,  out- 

plete    list    of   all    figures    appears    under 

E  San  Josi    a  nd   I  he  Sa  nl  i 

Clara    Valley    in   this   i-   lie. 

ONTARIO,     SAX      BKKXAKIilX 

il  tera  t  i  ons, 

brick.     Cost   not   stated.     Ar- 

Eagei    ,x     Bager,    Storj     Bldg., 

i,     a      '  '-.vners.    Indepi  ndei 

Odd    F.     owa      The    Brst    floor      of     t    e 

"Mm,-     will      I'-'     altered     for 

•■-     ..  i:. i     i    ..     si  cond     floor 

...  .  trge   lodge 

epl  ion     hall.       ha  :  . 
rooms,     billiard     rooms       and 

a  lor  finish    will   be  ol   pine 

I  wood.       \    in 

:    be    In  - 1  ailed       Exterior    of 

.    -..I    brick,      pi  . 


SAX     FRANCISCO— City     Hall,     orna- 
mental   ci  ,,i work       i ',.- 1    not 

Architects.     Bakewell     &       Brown,       251 

St.,    S.    F       Owm 
County     of     San      Fro  n,  |SC0,        Plai 
complete    and    have    been    approved    for 


HOSPITALS. 

s.w  iU. — Hospital, 

... 
John    S      Seiberl 

'     I.     \.i. 

,  .  i  i . 

enl     will 

pment.   First 

i. 
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departments,   consultation     rooms,  din- 

i  a  ii. I  kitchen    Se<  ond  and  third 

floors  will  be  devoted  to  ward  md  pri- 
vate i is.  The  fourth  floor  will  con- 
tain two  operating  rooms  I'.mtagious 
...  .1 .  ,i  >A  in  occupj  the  i  oof.  i  lonstruc- 
tion  K  ill  be  Are  proof.  There  will  lie 
steam  heat,  elevator  service  and  a  vac- 
uum cleaning  system.  Exterior  will 
he  faced  with  cemenl  plaster.  1'lans  are 
now   being   prepared. 

Contracts  Awarded. 

SANTA  ANA,  ORANGE  CO.,  CAL.— 
Hospital,  _  story  and  base,  reinforced 
concrete,  $45,441.  Architect's  name  not 
given.  Owners,  Orange  County.  Con- 
tractor, Chris  McNeil,  '.m  Spurgeon  St., 
Santa  -Ana.  genera]  construction  only. 
Contract    price,    $4  5,441. 


HOTELS. 


SAX  FRANCISCO— Hotel,  5  story  and 
base,  reinforced  concrete,  $2,5,000.  Ar- 
chitect. Charles  J.  Rousseau,  46  Kear- 
ny St.,  S.  F.  Owner,  A.  Newman.  The 
building  will  be  erected  on  the  east 
side  of  Fourth  street  north  of  Harri- 
son and  will  cover  an  area  of  25x«0 
feet.  There  will  be  two  stores  and  the 
hotel  entrance  on  the  first  floor.  Upper 
four  floors  will  contain  in  the  neigh- 
borhood of  60  rooms  and  a  number  of 
baths.  Interior  finish  will  be  of  pine 
and  elm.  Bath  rooms  will  have  ce- 
ment floors  and  tile  wainscot.  Plans 
provide  for  steam  heat  and  elevator 
service.  There  will  be  several  rooms 
so  arranged  that  they  may  be  thrown 
into  suites,  and  will  be  equipped  with 
all  modern  conveniences  for  light 
housekeeping.  Exterior  of  the  'build- 
ing will  be  faced  with  cement  plaster 
in  imitation  of  Caen  stone.  Plans  will 
be  complete  and  out  for  figures  within 
one   week. 

SAN  FRANCISCO— Hotel  and  stores, 
7  story  and  base,  brick  'and  steel,  $60,- 
000.  Architect,  C.  H.  Barrett,  381  Bush 
street,  S.  F.  Owners,  Zellerback  and 
Levison.  The  building,  which  is  to  be 
erected  on  the  north  side  of  Turk  street 
between  Mason  and  Taylor  streets,  has 
been  mentioned  here  a  number  of  times 
before.  At  first  it  was  decided  to  give 
the  contract  out  on  a  percentage  basis, 
but  since  the  owners  have  placed  plans 
on  the  open  market  for  figures.  The 
building  will  contain  one  store  besides 
the  hotel  lobby  and  in  the  neighbor- 
hood of  110  rooms.  Interior  finish  will 
be  of  pine  and  hardwood.  All  bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  There  will  be  steam  heat 
and  elevator  service.  Interior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are    now    being   figured. 

TI.AXM.    ORE.— Hotel,      3      story 
e,    id  ii  k   and   steel,   $30,000.     Ar- 
A     C.    Ewart,    Beck    Bldg..   Port- 
land.      Owner,    Jessie    M    James.      The 
building    will    tie    erected    on    6th    street 
near  Irving,  covering    lh  area  of  50x100 
i  i    for  two  stores 

on    the  i     ides    the   hotel 

lobby.  .    will    lie    arranged 

for  a  total  of  55  guest  rams  and  a  num- 
ber   of     i  ths.       There    will     be 
i    i   i  mi   water  supply.  In- 
will    be    of   pine    through- 
out.    There   will   be   patent   store  fronts 

i. te    glass    windows.       Bath    rooms 

will    have    cement    floors    and    tile    wain- 
terioi  i  a.-    building  will    be 

with    pressed    brick.      Plans    are 
being   prepared. 
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LOS    ANGELESi   CAL.     Hotel,    I 
ind    base,    brick    and    steel.      Cost    not 
stated.     Architects,    Parkinson   &   Berg- 
strom,  Security  Bldg1.,  L.  A.     Owner,  W. 
W.   Neuei      Thi    building   win   ... 

coiner     site     and     will     iiain     several 

Stores     on     the     first      il >•     ides     the 

hotel  lobby  -ami  entrance.     Upper  floors 
win    n.    ai  i  anged    foi     LI " 

15   i ill   ..!'   «  lii.h   will  have  private 

baths.  Interior  finish  will  he  of  pine 
and  hardwoods.  Plans  provide*  for 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  watei 
Stores  will  have  patent  ft 
rooms  will  have  cement  Moors  and  tile 
wainscot.  Exterior  of  the  building  will 
I..-  faced  witii  pressed  brick.  Plans  are 
complete     hi. I    figures   are   being    taken. 

OCENA  PARK,  LOS  ANGELES  CO.. 
CAL. — Hotel,  4  story  and  base,  brick 
and  steel.  Cost  not  stated.  Architect, 
S.  Tilden  Norton,  Title  Insurance  Bldg., 
L.  A.  Owners,  W  M  Gottschalk  and 
A.  Sioroty.  The  building  will  be  erect- 
ed on  a  corner  lot  and  will  contain  five 
stores  on  the  first  floor.  Upper  floors 
will  contain  in  the  neighborhood  of 
120  guest  rooms,  a  large  percentage  of 
which  will  have  private  baths.  Inte- 
rior fini>h  will  be  of  pine  and  Mich. 
Plans  provide  for  steam  heat,  elevator 
service  and  a  vacuum  cleaning  system. 
Bath  rooms  will  have  cement  doors  and 
tile  wainscot.  There  will  be  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick 
trimmed  with  terra  cotta.  Plans  are 
being  prepared. 

Contracts  Awarded. 

SEATTLE,  WASH.— Hotel,  3  story 
and  base,  brick  and  steel,  $125,000.  Ar- 
chitect, A.  Wickersham,  Lyon  Bldg., 
Seattle.  Owners,  Yesler  Estate.  Con- 
tractor, Butler  Clonstruction  Co.,  Cen- 
tral Bldg.,  Seattle.  Contract  price, 
$125,000. 

SHERIDAN,  ORE. — Hotel.  2  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitects, Brubaker  Construction  Co., 
Railroad  Exchange  Bldg.,  Portland. 
Owner's  name  not  given.  Contractors, 
Brubaker  Construction  Co.,  Railroad 
Exchange  Bldg.,  Portland.  Contract 
price  not  stated.  Note:  The  building 
will   cover  an  area  of  5Sxl00   feet. 


Wednesday,    Sep..    ji,    1913. 

PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


LIBRARIES. 


HUNTINGTON  BEACH,  LOS  ANGE- 
LES CO.,  CAL. — Li'brary,  1  story  and 
base  brick,  $10,000.  Architect,  E.  L. 
Hopkins,  Delta  Bldg.,  L.  A.  Owners. 
Town  of  Huntington  Beach.  The  build- 
ing, which  is  to  be  classic  in  design, 
will  be  erected  on  a  corner  site  cover- 
ing an  area  of  36x70  feet.  Interior 
will  he  finished  in  pine  and  hardwood. 
;  will    he    two    reading    rooms,    li- 

brarian's office  and  stack  room.  Maple 
floors  will  he  used.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  he  faced  with  pressed 
I, lick.  Plans  an-  complete  and  figures 
.    ne,    taken. 

.    Contracts  Awarded. 

RENTON,  WASH.— Library,  1  story 
and  base,  brick,  $10,000.  Architect. 
II,  Ginnold,  Eider  Bldg.,  Seat- 
tle Owners,  City  of  Renton.  Con- 
tractors, EJckman  ii  Mowatt,  Mutual 
Life  Bldg.,  Seattle.  Contract  price  not 
stated. 


SAN   FRANCISCO— Court  of  the   Four 

i  ruction.      Cost    not 

Architect,    Director    of    Works 

Service    Bldg.,   S.    F.      Owners,    Panama* 

International      Exposition      Co. 

Working   drawings    for   the  build 

be    known    as    the    Court    of    the    Four 

beautiful   of 

the    Exposition     buildings,    have       been 

completed.      Bids   are   now  being  called 

tor   on    the    general    ..instruction      Fig- 

ii  opened  by  the  Buildings* 
and  Grounds  Committee  on  Octoberi 
2nd.  Plans  an.l  specifications  can  be 
from  the  Director  of  Works, 
Service  Bldg.  An  official  proposal  ap- 
olumn  of  this  issue. 
SAN  FRANCISCO — Plumbing,  heat- 
ing, ventilating  and  electric  work  on  i 
Exposition  Auditorium.  Cost  not  -stat- 
ed. Architects,  John  Galen  Howard,. 
John  Reid,  Jr..  and  Frederick  H. 
Meyer,  associated,  S.  F.  Owners,  Pan- 
ama-Pacific International  Exp 
Co.  Bids  were  received  September  18: 
from  twenty-nine  contractors  on  the 
plumbing,  heating1,  ventilating  sys- 
tem and  electric  work  on  the  Exposi- 
tion Auditorium  which  is  to  be  erected. 
in  San  Francisco's  new  Civic  Center. 
Bids  were  asked  for  on  nine  distinct 
propositions.  On  proposition  "A"  which, 
included  a  lump  sum  bid  for  all  work, 
no  figures  were  received.  Following 
are  the  low  men  on  the  other  eight 
propositions:  Plumbing,  heating  and 
ventilating.  complete,  Kiernan  & 
O'Brien.  $100,796;  plumbing  only,  F.  W. 
Snook,  $23,967;  heating  and  ventilat- 
ing only.  Atlas  Heating  and  Ventilat- 
ing Co.,  $72,690;  heating  and  ventilat- 
ing as  specified  under  division  No.  1, 
Victor  Engineering  Co..  $13,555;  same 
as  specified  under  division  No.  2,  Atlas 
Heating  and  Ventilating  Co.,  $27,235; 
same  as  specified  under  division  No.  3, 
Peterson-James  Co.,  $23,500;  same  un- 
der division  No.  4.  Pacific  Blower  and 
Heating  Co.,  $6,550;  electric  work, 
complete.  Newbery-Bendheim  Co.,  $17,- 
400.  A  complete  list  of  all  figures  re- 
ceived appears  under  the  heading  of 
San   Francisco    in    this    issue. 

SAN  FRANCISCO  —  Horticulture 
building,  frame  and  steel  construction. 
Cost  not  stated.  Architect,  Director 
of  Works,  Service  Bldg.,  S.  F.  Own- 
ers. Panama-Pacific  International  Ex- 
position Co.  Bids  were  also  opened  at 
Thursday's  (September  18)  session  of 
the  Buildings  and  Grounds  Committee 
of  the  Exposition  Co.  for  the  general 
construction  of  the  Horticulture  Build- 
ing. Three  propositions  were  consid- 
ered. Proposition  A  with  lumber  fur- 
nished by  Exposition  Co.  Proposition 
B  with  lumber  furnished  and  erected 
by  contractor,  and  Proposition  C  erect- 
ing structural  steel.  John  Monk  was 
low  bidder  on  Proposition  A  at  $226.- 
218;  Streshlow-Freeze  ..v;  Petersen  were 
the  only  bidders  to  submit  figures  on 
Proposition  B,  their  bid  for  the  com- 
plete work  being  $319,775.  The  Golden 
West  Iron  Works  were  the  only  bid- 
ders on  Proposition  C  and  asked  $11.- 
745  for  erecting  the  structural  steel 
and  $20  per  ton  for  receiving;,  unload- 
ing, storing  and  erecting  the  steel.  A 
complete  list  of  these  figures  appears 
under  the  heading  of  San  Francisco  in 
this   issue. 

SAN  l-'i:  \NCISCO— Fire  hose.  Cost 
not  stated.  Engineer,  Director  of  Works, 
Service   Bldg.,   S.   F.      Owners,   Panama- 
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inesday.   Sept.    24,    1913. 

icille  International  Exposition  Co. 
ids  are  now  being  taken  for  furnish- 
g  the  Exposition  Company  with  10,- 
ii  feet  of  tire  hose.  Hose  is  to  Ibe  of 
e  common  cotton  variety  lined  with 
inner.  Full  particulars  can  be  had 
om  the  Director  of  Works,  Service 
Idg.  An  official  proposal  appears  in 
lotlier  column  of  this  issue.  Bids 
ill  be  opened  on  October  2nd. 
SAX  FRANCISCO  —  State  Exhibit 
Hiding,  3  story,  frame  and  stucco, 
'.Mi, nun  to  $200,000  Architect's  name 
it  given.  Owners,  State  of  New  York. 
Inns  have  been  approved  by  the  New 
ork  State  Commission  for  the  Exhibit 
lilding  to  be  erected  at  the  Panama- 
n  iii,  International  Exposition  in 
tt5.  Plans  show  a  structure  220x100 
et.  Norman  F».  Mack  of  Buffalo  is 
■airman  of  t lie  State  Fair  Commission. 


POST  OFFICES. 


ALAMEDA,  ALAMEDA  CO..  CAL. — 
Post  Office,  painting,  cement  work  and 
brick  work,  sub  figures.  Architect, 
Oscar  Wenderoth,  Washington,  D.  C. 
Owners,  United  States  Government. 
Contractor,  William  V.  Murray,  Post 
Office  Bldg.,  Alameda,  wants  subfig- 
ures  from  San  Francisco  and  Oakland 
contractors  on  painting,  cement  side- 
walks, cement  curbs  and  coping  work, 
brick  driveway  and  court  yard  work 
and  other  work.  Interested  parties 
can  see  Mr.  Murray  at  the  Alameda 
Post    Office. 


RAILROAD  CONSTRUCTION— 
AND  EQUIPMENT. 

PORTERVILLE,  TULARE  CO.,  CAL. 
— Passenger  station,  1  story  and  base, 
brick  and  concrete,  $25,000.  Archi- 
tects Engineering  Department  South- 
ern Pacific  Co.,  Flood  Bldg.,  S.  F.  Own- 
ers, Southern  Pacific  Company.  Plans 
are  complete  and  bids  are  now  being 
taken  for  the  construction  of  a  new 
depot  in  Porterville.  There  will  be 
two  waiting  rooms,  agent's  office  and 
'baggage  room.  There  will  be  a  cen- 
tral heating  system.  Interior  will  be 
Hushed  in  pine.  Exterior  of  the  build- 
ing will  be  faced  with  cement  or 
pressed  brick.  Plans  can  be  secured 
from  the  Engineer's  office.  Flood  Bldg., 
San  Francisco.  Bids  will  be  opened 
on    September    25th. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.  —  Passenger 
station.  2  and  4  story,  Class  A  and  Class 
C,  $250,000.  Architects,,  Parkinson  & 
Bergstrom.  Security  Bldg.,  L.  A,  Own- 
ers, Southern  Pacific  Co.  Contractors, 
Alta  Planing  Mill  Co.,  830  McGarry  St., 
L.  A.,  general  construction  only.  Con- 
tract   price   $250,000. 


RESIDENCES. 


SAX  FRANCISCO — Residences,  2,  2 
story  and  base,  frame,  $7,000  each.  Ar- 
chitect, Edward  E.  Young.  These 
houses  will  be  erected  on  the  west  side 
of  17th  avenue  north  of  Lake  street. 
Each  dwelling  will  contain  eight  rooms 
and  bath.  Interior  hni.-'h  will  be  of 
pine,  redwood  and  hardwood.  There 
will  be  furnace  heat  and  open  fire 
places.  Hardwood  floors  will  be  used 
in  the  living  rooms,  dining  rooms  and 
reception  halls.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Automatic  water  heaters  will  be  in- 
stalled.     Tile    will     be      used      in      the 
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kitchens.  Exteriors  will  he  covered 
witli  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  a'nd  in 
the  hands  of  the  owner  who  will  do  the 
work  'by  Day  Labor.  All  materials  arc 
now    being   purchased. 

SAN  FRANCISCO — Residence.  2  story 
Mii.l  base,  frame,  $2,500.  Architect, 
none.  Owner,  A.  T.  Morris,  616  9th 
avenue,  S.  F.  The  dwelling  lias  been 
designed  for  a  seven-room  house  with 
bath.  All  interior  finish  will  be  of 
pine.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  lie 
a  large  open  fire  place  in  the  living- 
room  with  brick  or  tile  mantel.  Tile 
wainscot  will  be  used  in  the  both  room 
and  kitchen.  Exterior  of  the  dwellng 
will  be  covered  with  rustic,  cement 
plaster  on  metal  lath  and  a  brick  ve- 
neer base.  Plans  are  complete  and  the 
work   will  be  done  by  Day  Labor 

SAX  FRANCISCO— Residence,  2  story 
and  base,  frame,  $30,000.  Architects, 
H.  Geilfuss  &  Son,  46  Kearny  street,  S. 
F.  Owner's  name  withheld.  This 
work  has  been  mentioned  here  before 
when  the  architect  was  first  commis- 
sioned to  prepare  plans.  The  dwelling 
will  be  erected  on  Pacific  avenue  neat- 
Buchanan,  and  will  contain  16  living 
rooms,  servants'  rooms  and  4  baths. 
Interior  finish  will  be  of  pine,  mahog- 
any and  other  hardwoods.  Hardwood 
floors  will  be  used  throughout.  Rec- 
tor system  and  steam  heat  will  be  in- 
stalled. Bath  rooms  will  be  finished 
in  tile.  Marble  will  be  used  extensive- 
ly in  the  butler's  pantry  and  kitchen. 
There  will  be  large  open  'fire  places 
with  tile  and  brick  mantels.  Automa- 
tic water  heater  and  a  vacuum  clean- 
ing system  will  also  be  installed.  Ex- 
terior of  the  house  wll  be  covered  with 
cement  plaster  in  imitation  of  cut 
stone.  Plans  are  complete  and  figures 
will    be   called    for    at    once. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,000.  Architect, 
none.  Owner,  A.  R.  Lapham.  Is:,::  Mc- 
Allister St.,  S.  F.  The  dwelling  will 
contain  six  rooms  and  bath.  Interior 
finish  will  be  largely  of  pine.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  an 
open  fire  place  and  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
I  he  dwelling  will  be  covered  with  rus- 
tic and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  w-ill 
be  done  by  Day  Labor.  All  materials 
are    now   being    purchased. 

SAN  FRANCISCO— Residence.  1  story 
and  base,  frame,  $5,000.  Architect,  Ed- 
ward E.  Young,  251  Kearny  St.,  S.  F. 
Owner,  Thomas  Scoble.  363  15th  ave- 
nue, S.  F.  The  dwelling  will  be  erect- 
ed on  16th  avenue  north  of  Lake,  and 
has  been  designed  to  contain  seven 
rooms  and  bath.  Interior  finish  w  ill  be 
of  pine  and  hardwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  tire 
places.  .Mantels  will  be  of  brick  and 
tile.  Bath  room  will  have  composition 
floor  and  tile  wainscot.  An  automatic 
water  heater  will  he  installed.  Tile 
wainscot  will  also  lie  used  in  the  kitch- 
en Exterior  of  the  house  will  ho  cov 
ered  with  rustic,  cement  plaster  on 
'octal  lath  and  brick  veneer  base. 
Plans  are  complete  and  the  work  will 
be  done  by   Day   Lai, or. 

SAN  FRANCISCO— Residence,  2  story 
and    base,   frame,   $7,500.   Architect,    Ed- 
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ward  G.  Garden,  Phelan  Bldg.,  S.  F. 
Owner.  .Mis.  .Mary  I..  G-lguere.  This 
dwelling  will  in-  erected  on  San  Diego 
Way  iii  St.  Francis  c  Wood,  one  of  this 
city's  new  residence  sections.  The 
dwelling  will  contain  eight  or  nine 
baths  and  sleeping  porch.  In- 
terior finish  will  be  of  pine,  redwood 
a  n,l  hardwood.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Bath  rooms  and  kitchen  will  have  tile 
wainscot.  Composition  floors  will  be 
used  in  the  bath  rooms.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  nearly  complete  and  figures  will 
shortly  be  called. 

SAX  FRANCISCO— Residences,  4,  2 
story  and  base,  frame  $3,000  each.  Ar- 
chitect. Edward  E.  Young,  251  Kearny 
street,  S.  F.  Owner,  Thomas  Scoble, 
363  4th  avenue,  S.  F.  These  dwellings 
will  he  erected  on  property  on  44th 
avenue  near  Lake.  Each  house  will 
contain  seven  rooms  and  bath.  Inte- 
rior finish  will  be  of  pine,  elm  and 
I, -a  id  wood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  a  large  open  Are  place  in  each 
living  room.  Mantels  will  he  of  brick 
and  tile.  Tile  wainscot  will  he  used 
in  the  bath  rooms  and  kitchens.  Auto- 
matic water  heaters  will  be  installed. 
Exteriors  will  be  covered  with  cement 
plaster,  rustic,  sliiplap  and  brick  ve- 
neer base.  Plans  are  now  being  pre- 
pared and  when  complete  the  work 
will  be  done  by  Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Bungalow,  1%  story  and  base,  frame, 
$3,000.  Architect,  none.  Owners,  F.  R. 
Peake  Co.,  2127  University  avenue,  Ber- 
keley. The  dwelling  has  been  designed 
for  a  seven  room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  ami  hardwood.  There  will  'lie 
a  large  open  fire  place  in  the  living 
room  and  brick  mantel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Composition  floors 
will  also  be  used  in  the  hath  room.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  he 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be   done  by   Day    Labor. 

SACRAMENTO,  CAL.— Residence.  2 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner,  O.  H.  Moore  &  Co., 
2903  35th  street,  Sacramento.  The 
house  will  contain  six  rooms  and  bath, 
and  is  to  be  erected  on  the  East  End 
Division  Tract.  Interior  finish  will  be 
of  pine  throughout.  Some  hardwood 
floors  will  be  used.  There  will  be  a 
large  open  fire  place  in  the  l|iving 
room  with  brick  or  tile  mantel.  Tile 
wainscot  will  be  used  in  the  hath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  rustic  and 
en,  (-i,t  piaster.  Plans  are  complete 
and    work    will    ho   done    bj     Day    Labor. 

BERKELEY,  ALAMEDA  >  'i  >  .  CAL 
Bungalows,  .",.  1  story  and  base,  frame. 
Cosl  not  stated.  Architect  none  Own- 
er, Al.  Story,  Builders'  Exchange.  Oak- 
land. These  houses  will  be  erected  on 
on    In, Ian    Rock    a  \  enue.      Each 

in    lling    ha     been   desig i    i ,,   contain 

and    bath.       Interiors    will    be 

finished    in    pine    with    s e   elm   panels. 

Ilaidw 1    ilooi-.s    will     be    used    in    the 

living  rooms  and  dining  rooms.     There 
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will   be   .-i    large   open    fire   place    in   each 

of    the    living   r is       Mantels    will    be 

at    brick     and     tile.       Bath     rooms    will 

!,-,Mt       Exteriors    will    he 

with    cement    plaster,    shingles 

and   rustic.      Plans   arc   complete  and  in 

ner  who  will  do  the 

work    by    Das    Labor.      All  materials  are 

now    being    purchased, 

BERKELEY,    ALAMEDA    CO.,    CAL. — 
ice,     2    story    and      base,    frame. 
i    stated       Architect.   John    Hud- 
-on    Thomas,       First       National       Bank 
■  i  i  nei       I'i  ederick    F. 
Thomas.      The   dwelling   will    he    erected 
in    Thousand    Oaks    Park,   and    has   been 
-it   room   house  with 
bath    and    sleeping-   porch.      Interior   fin- 
ish   will    be    of    pine      and      hardwood. 
Hardwood    floors    will    be    used    in    the 
principal     rooms.       There    will    he    fur- 
it   and   open  fire  places.   Mantels 
will    lie    of    brick    and    tile.      Bath    room 
will    have   a    composition    floor   and    tile 
wainscot      An   automatic    water    heater 
will     be      installed.       Exterior      of       the 
dwelling    will    be    covered    with    shakes. 
Me   complete   and    figures   are   be- 
ing   taken. 

BERKELEY,    ALAMEDA    CO.,    CAL— 
Bungalow,     1      story    and    base,     frame. 
Architect,    none.      Owner,   C.   W. 
1.       1540       Broadway.       Oakland 
The  dwelling  will  be  erected   on   Bright 
avenue    south    of    13th    avenue,    and    has 
.   i    for    a    seven-room    house 
with    bath    and    sleeping    i eh.       Inte- 
rior  will   be    finished   in    pine   and    hard- 
wood.     There   will   be   furnace  heat   and 
open     fin                          Mantels     will    be    of 
brick    and    tile       Hardwood    floors    will 
iving      room.      dining 
reception    .hall.      Bath    room 
will    have    cement    floor    and    tile    wain- 
itomatic    water    heater    will 
Exterior     of     the     house 
will     be     covered     with     rustic    and    ce- 
ment  plaster   on    metal    lath.      Plans  are 
l<  te  and   in   the   hands   of  the  own- 
er who  will  do  the  work  bj    Day   Labor. 
PORTLAND,      ORE.    —    Residence.      :: 
story    and    base,    brick.    $35,000.      Archi- 
Ellis    F.    Lawrence    and    William 
Commerce 
Bldg..    Portland.      Owner,    Daniel    Kern, 
een    designed    for    a 
will     con- 
tain   i  t  j                                              '1    11    rooms. 
porch.      In- 
hnish    will    be    largely    of    hard 
Hardwood       il  lors 
will     '  e     used     in     the    principal     room 

m     heat        and        a 

fire    places.      Mantels    will    he    of    brick 

ooms     will    have    tile 

nil     wainscot.       Exterior    of    the 

:    with   pressed   brick. 

i    e     work     is 

PIEDMONT,     ALAMEDA       10      CAL 

frame. 
.... 
: 

u.    which 
.  .  en-room 
house    ■ 

will    bi  "j;e    of    the    most 

;  mont.      In- 
terior   will 

ii 
. 
Tin  rnaci        •   i ' 

els  will  he 
,,f    grai      ■  -         Bath    room    will 

Wainscot.       An     au- 
tomatic  water  heater    w  . 
Kxtei   or   of   I 
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Willi  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
bj    i  >  i  \    Labor. 

LOS  ANGELES.  CAL. — Residem  e 
storj  and  base,  frame.  $7,000.  Archi- 
tect, George  11.  Skidmore,  Union  Oil 
Bldg.,  L.  A.  Owner,  Mrs.  C.  A.  Bennet. 
Tile  dwelling  will  he  erected  at  the 
corner  of  Stli  street  and  Mountain 
avenue,  and  has  been  designed  to  con- 
tain ten  room-,  baths  and  sleeping 
porch.  Interior  finish  will  tie  of  pine 
and  birch.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  he  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic 
water  heater  will  be  installed.  Exte- 
rior of  the  house  will  be  covered  with 
stucco.  Plans  are  now  being  prepared. 
SAN  FRANCISCO— Residences,  2.  2 
story  and  base,  frame,  $2,500  each.  Ar- 
chitect, none.  Owner,  F.  Nelson,  30 
Presidio  Terrace,  S.  F.  These  two 
houses  will  each  contain  six  rooms 
ami  hath,  and  will  he  erected  on  15th 
avenue  north  of  California  street.  In- 
terior   finish    will    be    of   pine   and    red- 

H I        Some    hardwood    floors    will    be 

used  There  will  be  large  open  fire 
places  in  each  of  the  living  rooms. 
.Mantels  will  be  of  brick  or  tile.  Tile 
wainscot  will  be  u-:ed  in  the  bath 
rooms  and  kitchens.  Exteriors  will 
he  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner, 
who   will   do  the  "work  by   Day   Labor. 

BERKELEY.  ALAMEDA  CO.,  CAL — 
Residene,  2  story  and  base,  frame.  Cost 
not  stated.  Architect.  John  Hudson 
Thomas.  First  National  Bank  Bldg.. 
Berkeley.  Owner,  A.  H.  Gertz.  The 
dwelling  will  contain  seven  rooms. 
nd  sleeping  porch.  Interior  fin- 
ish will  lie  of  pine,  redwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  t  e  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
.ii  in.l  open  fire  places.  Mantels  will 
will  1  e  of  tile  and  brick.  Bath  room 
will  1  ave  tile  floor  and  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Tile  will  al-o  he  used  in  the 
kitchen.  Exterior  of  the  house  will 
ivered  wth  cement  plaster  on 
metal  lath.  Plans  have  bren  revised 
ami    new    bids   arc   being    taken. 

OAKLAND,    CAL. — Bungalow.     1  storj 

frame.       $3,000.       Architect. 

K      Mia        Macdonough       Bldg.. 

Oakland.       Owner.     Henjry     Drath,     682 

34th     street.       The     dwelling       will       be 

•  i.     ted     on     the     north     sidle     of     42nd 

street    near    West    -treet.   and    ha 

designed    to    contain    seven    rooms,    bath 

and    sleeping   porch.    Interior    finish    will 

•     of    pine    and      redwood    with      some 

aid  wood    doors.      Plans      provide      for 

e    heat    and      open      fire      places. 

i       will    be    of    brick.      There    will 

,     ,   .  omposition   floor  in  the  bath   room 

and    tile    wainscol    in    both    the    bath   and 

i:        Exterior    of   the    dwelling    will 

be    covered     with     cement       plaster      on 

metal     lath         Plans     are     complete     and 

.   k    w  lil   lone   by   Day   Labor. 

OAKLAND,    CAL.— Residence,    2  story 

frame.      $6,500.      Architect. 

.■    A     Tantau.    251    Kearny    St.,    S. 

I'       Owner,     Mis       .1        II.      Lewis.      The 

ing    will    be    erected    at    the    north- 

ri  '        Of    Keith     a  Venue    a  nd     I'l'v.i  I 

nd    will    eonl  a  in    eight    rooms. 
:.i  sleeping  pon        \   garage  will 
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also   be 

Interior   of   the   dwelling   will    I >< 
somely    finished    in    pine,    redwoo 
hardwoods.      Hardwood    doors    will       he 
used  in  the  principal  rooms.     There  will 
be    furnace   heat    and    open    Bre 
.Mantels    will    be    of    brick.      Ba  i 
will     have    composition     door    and     tile 
wainscot.      An    automatic    water    heater 
will   he  installed.      Exterior  of   both   the 
house  and   garage   will   be  covered    with 
cement    plaster    on    metal    lath.       Plans 
■are    complete    and    figures       are      being 
taken. 

SAN  JOSE.  SANTA  CLARA  CO..  CALi 
— Bungalows.  1  story  and  base,  frame. 
Cost  not  stated.  Architect,  none.  The] 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  in  San  Jose:  G. 
W.  Latta,  431  North  11th  street,  San 
Jose,    1    story    six-room    frame 

$2  and    J.     H.    Wagner,    320    South 

16th   street,  San  Jose.   1  story  frame,  six 
room    cottage.    $2,000. 

LOS  ANGELES,  CAL— Residence,  2 
story  and  base,  brick  and  frame.  $15.- 
Architect,  H.  H.  Whiteley.  Story 
Bldg.,  L.  A.  Owner.  S.  M.  Cooper.  The 
dwelling  will  be  erected  on  a  corner 
lot  and  will  contain  in  the  neighboi 
hood  of  11  rooms  and  3  baths.  Interior 
finish  will  be  of  pine,  cedar,  oak  and 
birch.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  three  open  fire  places 
Mantels  will  be  of  tile.  Bath  rooms 
will  have  tile  floors  and  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
he  faced  with  cream  colored 
brick.      Plans    are   being    prepared. 

LOS  ANGELES,  CAL. — Residence.  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  Elmer  Grey.  Wright  and 
Callender  Bldg..  L.  A.  Owner's  name 
withheld.  The  dwelling  will  occupy 
a  corner  site  and  has  been  designed 
tor  a  14-room  house  witli  4  baths  and 
leeping  porches.  Interior  finish  will 
be  of  pine.  oak.  cedar  and  birch. 
Hardwood  floors  will  lie  used  in  the 
principal  rooms.  There  will  be  furnace 
beat  and  four  open  fire  places.  A  ga- 
rage will  also  be  erected  on  the  prop- 
erly. Bath  rooms  will  have  composi- 
tion Hoots  and  tile  wainscot.  An  au- 
tomatic water  heater  will  he  installed 
Exterior  of  the  lions,,  nil  garage  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 


SCHOOLS. 


DAVIS,    YOLO   CO..   CAL. —  Dormitory, 

tory,  frame.  Cost  not  state  1  Ar- 
chitects, Cunningham  &  Politeo.  First 
National  Bank  Bid-,  s  r.  Owners, 
University  of  California.  Plans  have 
been  completed  and  are  now  out  for 
immes  for  a  two-story  frame  dormi- 
[orj  building  whii  -  to  ■  en 
i  i  e  fun  .a  -  itj  Fa  m  al  i  lavis.  Interior 
finish   will  be  of  pirn  out.     Ex- 

terior of  the  building  will  b  co 
with  rustic  and  shiplap.  There  will 
•  ■  model  n  pi  umbi  i  g  a  nd  a  i  entra  i 
ea  ting  system,  Plans  can  b<  ■ 
i the  Compl ;  I  i  Univer- 
sity ai  Berkelej  Lids  will  he  opened 
on    Septembei    24th 

RAKERSFIELD,     KERN     CO      CAL 

-' i    iddition.  2  sti  e,  brick 

nd     steel,     $80, \.  ■     Itecl      i  m  Ille 

I       Clark,     Bro 

Komi   County    High    School    Dl    - 
trie!         P  tteil     to 


Vednesday.    Sept.    24.    1913. 

he  Board  of  Supervisors  for  an  addi- 
ion  to  the  present  County  High  School. 
."civ  building  will  be  two  stories  in 
eight  and  of  fireproof  construction, 
'here  will  be  a  number  of  class  rooms, 
rymnasium,  a  large  auditorium  and 
aboratories.  Interior  finish  will  be  of 
line  with  maple  floors.  There  will  <be 
team  heat.  Considerable  tile  and 
narble  will  be  used  Exterior  of  the 
milding  will  be  faced  with  pressed 
irick  Working  drawings  are  being 
irepared. 

Contracts  Awarded. 

BERKELEY.  ALAMEDA  CO.,  CAL— 
Convent  building,  2  story  and  base, 
rarae.  $23,695.  Architect,  John  J. 
•"oley.  46  Kearny  St..  S.  F.  Owners,  St. 
loseph's  Convent.  Contractors,  Kidder 
t  McCullough,  Berkeley.  Contract 
irico     $23,695. 


STORES  AND  OFFICES 


SAN  FRANCISCO — Store  and  loft  ad- 
lition,  2  story  and  base,  brick  and 
=teel,  $17,000.  Architect.  C.  W.  Dickey, 
3ank  of  Savings  Bldg..  Oakland.  Own- 
:r,  Howard  Smith.  The  present  build- 
ng  on  Mission  street  west  of  7th  is 
:o  have  a  two-story  addition.  Con- 
struction will  be  of  brick  and  steel, 
rho  building  covers  an  area  of  65x166 
feet.  The  new  stories  will  be  arranged 
Eor  lofts.  Interior  finis'h  will  be  of 
pine.  Elevator  service  is  provided. 
rhere  will  be  metal  store  front?  and 
plate  glass  windows.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are  being  taken. 

SAN  FRANCISCO — Stores.  1  story 
brick  aid  steel.  $27,000.  Architects, 
O'Brien  Bros.,  Clunie  Bldg..  S.  F.  Own- 
er.-'. Holbrook  &  Maguire.  The  prop- 
erty at  the  northwest  corner  of  Clay 
;:nd  the  Embarcadero  is  to  be  improved 
at  once  by  the  construction  of  a  one- 
story  building  covering  a  large  ground 
area.  There  will  be  several  stores. 
Interior  finish  will  be  of  pine  through- 
out. Plans  call  for  patent  store  fronts 
and  plate  glass  window-.  Cement 
floor  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  being  prepared  and 
bids  will  be  called  for  within  two 
weeks 

CORONA.  RIVERSIDE  CO.  CAL.— 
Store  and  rooms.  2  story  and  base, 
brick.      Cost    not    stated.      Architi  II 

C.  Koegner.  424  Broadway.  I.  A  i  iwn- 
ers.  Corona  Investment  Co.  The  i  uild- 
ing  will  be  erected  on  a  corner  site, 
covering  a  large  area.  There  will  be 
banking  rooms,  post  office  and  five 
stores  on  the  first  floor.  Upper  floor 
will  be  arranged  for  43  guest  rooms 
and  several  baths.  Interior  finish  will 
be  of  pine  throughout.  Plans  provide 
for  steam  heat  and  a  hot  wate 
tern.  There  will  be  patent  store  fronts 
and  plate  glass  windows.  Exterior  of 
flie  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  aids 
will    lie    called    for    next    week. 

LOS  ANGELES.  CAL— Stores  and 
theatre,  brick  and  steel.  $30,000.  Ar- 
chitect. Lawrence  A.  Valk.  Union  Oil 
Bldg..  L.  A.  Owner.  Henrj  Lam  T  is 
work  ha-  been  mentioned  here  before 
when  plans  were  first  prepared.  The 
building    will    cover    a     largi  and 

lis    been    designed    to    contain    a    mov- 
ing    picture     theatre     and     five     stores. 
Interior   finish    will   be  of   pine 
out.       Stores     will     have     paten;     store 
fronts  and  plate  glass   windows.   There 
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will  he  a  modern  ventilating  system 
in  the  theatre.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

LOS  ANGELES.  CAL.— Loft  building, 
6  story  and  base.  Class  C  construction. 
Cost  not  stated.  Architect.  Harold 
Cross.  Bible  Institute  Bldg..  L.  A.  own- 
ers. Lyon.  MeKinney  &  Smith.  The 
building  is  to  be  erected  on  South  Hill 
street  and  will  have  a  frontage  of  no 
feet  and  a  depth  of  150  feet.  Consid- 
erable steel  will  be  used.  There  will 
be  stores  on  the  first  floor  and  upper 
floors  will  be  arranged  for  light  lofts. 
Plan-  provide  for  freight  and  passen- 
ger elevators,  steam  heat  and  metal 
window  sash  and  frames.  Interior 
finish  will  be  of  pine.  There  will  be 
automatic  sprinklers,  patent  store 
fronts  and  sidewalk  doors.  Exterior 
of  the  building  will  be  faced  with 
pres-ed  brick.  Plans  are  now  nearly 
complete. 

Contracts  Awarded. 

SAN  FRANCISCO — Stores  and  offices, 
S  story  and  base.  Class  A  construc- 
tion, $225,000.  Architect.  Frederick  H. 
Meyer,  Bankers'  Investment  Bldg..  S. 
F.  Owners  Trowbridge  &  Perkins. 
Contractors.  McLaren  &  Peterson, 
Sharon  Bldg.,  S.  F.,  general  construc- 
tion  only.      Contract   price.   $225,000. 

SANTA  ANA.  ORANGE  CO.,  CAL.— 
Store  and  offices.  2  story  and  base,  re- 
inforced concrete,  $20,000.  Architect, 
F.  H.  Eley.  Hervey-Finlay  Bldg.,  Santa 
Ana.  Owner.  H.  D.  Meyers.  Contrac- 
tor, N.  L.  Galbrath,  1029  West  3rd  St., 
Santa   Ana.      Contract    price,    $20,000. 

PORTLAND,  ORE. — Store  and  bil- 
liard hall,  2  story  and  base,  brick.  $12,- 
OffO.  Architects.  Sutton  &  Whitney, 
Lewis  Bldg.,  Portland.  Owner,  Frank 
Keenan.  Contractor,  J.  K.  Flynn,  5S9 
Hoyt  St..  Portland.  Contract  price, 
$12,000. 


Ifl 


Lawrence   Valk.    Union    oil    Bldg., 
L.   A.      Owners.    H.    Luf/tig   and    M.   Gore. 
llding  will    I"  a   cor- 

ner site,  and  will  contain  two  stores 
besides  a  moving  picture  theatre  seat- 
ing S00  people.  Interior  finish  will  be 
of  pine  throughout.  Construction  will 
be  fireproof.  Exterior  of  the  building- 
will  be  faced  with  cement  plaster. 
ire  now   being  prep 


THEATRES. 


LONG     BEACH,    LOS    ANGELES     CO 

CAL. — Theatre.  1  story  and  base 
inforced  concrete.  Cost  not  s|tated. 
Architects,  Me  teal  f  &  Davies.  43  Amer- 
ican avenue.  Long  Beach.  Owners. 
Kuhn  Amusement  Co.  The  building 
will  be  erected  on  West  Ocean  avenue 
and  will  contain  a  large  auditorium 
and  one  store.  Interior  finish  will  be 
of  pine  and  ornamental  plaster.  A 
modern  system  of  heating  and  ventila- 
tion will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are   being  called. 

Los  ANGELES,  CAL-  Theatre  and 
stores.  1  story  and  base,  brick  and 
steel.  $L'ii.0iifl.  Architects,  Austin  .< 
Pennel,  Wright  and  Callender  Bldg.. 
L.  A.  Owner.  Joseph  L.  Murphey.  The 
building  will  lie  erected  on  a  corner 
site  covering  an  area  of  50x150  feci. 
Beside-  the  theatre  there  will  he  two 
stores.  Interior  finish  will  lie  of  pine 
throughout.  Considerable  tile  and  or- 
namental plaster  will  lie  used  in  the 
theatre.  There  will  be  a  model 
tern  "f  ventilation.  A  cement  floor 
ised  -  ores  will  have  patent 
store  fronts  and  plate  gla-s  windows 
Metal  window  sash  and  frames  ore 
ed  E\  in  ior  "f  '  he  building 
will  be  faced  with  cement  plas 
artificial  stone.  Plans  are  nearly  com- 
plete   and     figures    will     be     taken     next 

Week 

la  is     ANGIOI.ES.       CAL. — Theal 
story    and    base,    brick,    $14,000.      Archi- 


SEALED  PROPOSALS. 


PROPOSALS    FOH    BUILDING. 

BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Marine  Officers' 
Quarters"  will  be  received  at  the  bu- 
reau of  yards  and  docks,  Navy  De- 
partment. Washington,  D.  C,  until  11 
o'clock  a.  in..  October  IS.  1913,  and  then 
and  there  publicly  opened  for  marine 
officers'  quarters,  "navy  yard.  Puget 
Sound,  Wash.  Amount  available,  $34,- 
000.  Plans  and  specifications  can  be 
obtained  on  application  to  the  bureau 
or  to  the  commandant  of  the  navy 
card,  Bremerton.  Wash.  H.  R.  STAN- 
FORD,  chief  of  bureau. 


PROPOSALS       FOR       STEEL       TOMER. 

MiTMENT  OF  COMMERCE  AND 
LABOR — Lighthouse  Service.  Office  of 
■  use  Inspector.  18th  District, 
New  Custom  House.  San  Francisco.  Cal. 
—SEALED  PROPOSALS  for  furnishing 
the  articles  or  services  specified  below 
will  he  received  at  this  office  until  11:00 
a.  in..  September  :«rd.  1913  (Tuesday). 
Time  of  delivery:  Within  20  days  from 
-  of  order  thereof.  Place  of  de- 
livery: f.  o.  b.  water  front,  San  Fran- 
cisco. Cal.  Description  of  articles  or 
services  desired:  One  structural  steel 
tower  31  feet  in  height  with  accumu- 
lator house.  Blank  proposals,  specifi- 
i  in  us.  and  other  information  may  be 
had   upon   application    to    this    office. 


PROPOSALS     FOR     CANAL     SUPPLIES. 

'ANAL  CIRCULAR  79S — Proposals 
for  the  Purchase  of  Supplies  Offered 
for  Sale  by.  the  Isthmian  Canal  Com- 
m,  Which  are  no  Longer  Needed. 
is  Drugs  and  Chemicals.  Surgical 
Instruments.  Dressings.  Appliances, 
Sundry  Items  for  Pharmaceutical  and 
Hospital  Purposes, — Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  officer.  Isthmian 
Canal  Commission.  Washington.  D.  C. 
until    10:34)    a.    m.    Noveber    T.    1913, 

Mine  they  will  be  opened  in  pub- 
lic,   for   purchasing    the   above    mention- 
cles.      Blanks   and    general   infor- 
mation    relating    to    this    circular     (No. 
79S)    nay    be    obtained    from    this    office 
e    office   of   the   assistant    purchas- 
nt,    1"  J6    Norl       Point   street.  San 
SCO,     Cal.:     also     from     the     U.     s 
engineer    office    in    the    following   cities: 
Wash..   Los     Ingeh        Cal     F.   C 
BOGGS,    major,    corps    of    engineers.    U. 
s    army,   general   purchasing   officer. 

♦ 

PROPOSALS    FOR     C\\\I.    SUPPLIES. 
CANAL      CIRCULAR      797— Proposals 
for   Wool   Waste,   i  lakum     C  Soap 

I'  ir.  Lard  Oil,  Linseed  I  HI,  White 
7inc.  Lampblack.  Japan  Drier,  Black 
Jacket    Enamel.    Yell'OV     I  Isphal- 

tiim    Varnish.    Rubber      Bands,      Memo- 
randum   Books.    Cardboard    and    Paper. 
■  I    proposals    will    be    rece 
Rce   of  the   general    pi 
Isthmian        Canal       Commission, 
gton,     D     C,     uni  il     iip::iii    a.    m. 
September  29,  1913,  at    which    time    they 
opened  in  public,  for  furnishing 
the    above    mentioned    articles.       Blanks 

-ular   (No.   79T)  obtained 

from    this   office   or    r 

sistant     purchasing    agent,     108.6     Ninth 

treet.    San    Ft  :    also 

from    the    U.    S.    engineer    offices    in    the 

ng    citie- :       Seattle.     Wash       Los 

Cal.       r     C      B 
of  engineers.   U.   S.   army, 
purchasing    officer. 

♦ 

NOTICE  TO  CONTRACTORS. 


SEALE1   PROPO  U 

of    the       !'  P 

1    Exposition    Company   al    Room 
415   in   :    ■  .m      Building       Pine 

and     B; 

California,    at       1 1  :3«      \.     M.      ThtirMlny. 
October    2nd.    11)13.    for    Furnishing   Ten 


20 

Thousand  (10,000)  Feel  '  «(!>•»•  Rubber- 
Lined  Fire  Hone,  in  accordance  with 
specifics  i  Ions   on   file  In   i  he  office  of  the 

Direc f    Works. 

Each    proposal    musl    be   accompanied 

l,\      ,|     i-cl  I  ill.-.l         Hirrk      pa>  :il>lc         I"        the 

order  ol  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  i  in  i  per  cenl  of  the 
amount  bid,  or  the  same  will  noi  be 
ed.  When  the  award  of  con- 
trad  i  -  made  ill  i  hecks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid,  which  check  will  be  returned  upon 
ucci  i  ill  bidder  signing  t  he  con- 
tract   an.l    filing    the    required    bond      A 

bond    in    H"'    si i   fiftj    1 50  i    per  cent 

of  the  contract  price  will  be  required 
for  the  faithful  performance  oi  the 
the  suretiei  thei  eon  must  be 
ictorj  i"  the  Buildings  and 
( irounds  i  lommittee  of  i :  ■  Pa  na  ma  - 
Pacific  International  Exposition  Com- 
pa  iin 

Progrei  Sive    pa>  men  ts    will    he    made. 

The  right  is  reserved  to  reject  anj 
and  all  bids  and  to  wa  i\  e  tech  n  lea  i  de 
fects  if  in  the  Interest  oi  the  Exposi- 
tion <  !ompa  nj 

Plan-  and  spi  cifii  at  ion     le  w  ork 

may   he   obtained    from   the    Director   of 

Works,   a!    I: n    201    Service    Building, 

Fillmore  and  Chestnut  Streets,  San 
Francis  i  o 

Bj  ordei  of  the  Buildings  and 
Grounds    (  'mninittee 

\\  ii. 1. 1  \  \l     II      CRi  lOKER, 

Chairman.   (*) 


NOTICE   TO    CONTRACTORS) 


SEALED  f  Ri  if  i  iSALS  will  he  ,-eceiv- 
ed  bj  the  Buildings  and  Grounds 
Committee    of    the    Panama-Pacific    In- 
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ternational  Exposition  Comp'anj  at 
Room  415,  in  the  Exposition  liuilding, 
Pine  and  'Battery  Streets,  San  Fran- 
cisco California  al  Ui80  ,\.  M.,  Thurs- 
ilny,  October  2,  l»13  for  Constructing 
Tbe  Court  of  The  Four  Seasons,  in  ac- 
cordance with  i  li'-  specificat  ions  on  tile 
in  ti nice  of  the  i  Hrector  ol    V 

Each     proposal     must     he    accompanied 

by  a  certified  check  payable  to  the 
order  of  t'he  Panama-Pacific  interna- 
tional Exposition  Company  in  the 
sium  oi  ten  iiui  per  cent  of  the  amount 
bid,  or  the  i  ame  will  not  be  consider!  d 
When  the  award  of  contract  i  made 
all  cheeks  will  he  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  lie  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  he  satisfac- 
tory to  the  Buildings  'and  Grounds 
committee  of  Hie  Panama-Pacific  in- 
ternational   Exposition    Company. 

Progressive  payments  will  be   made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  ma"  be  obtained  from  the  Di- 
rector of  Works.  Room  2u7  Service 
Building,  Fillmore  and  Chestnut 
Street.  San  Francisco,  by  depositing 
$50.00.  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars  to   tlie   Exposition   Company. 

By  order  of  the  Buildings  and 
Grounds   Committee. 

WILLIAM  H.  CROCKER. 
Chairman     i  *  I 


1  Irmi  drulrlng  necs 

from  certain  localities  like  San  Francisco,  Los  Angeles, 

Portland,   Seattle,   etc., 

mMI    And   all   such    Items,    commencing    on    this    page,    al 

carefully    classified    as 

lo    location.      These    same    Items     are    repeated     In     the 

fore    part    of    the    new 

s    department,    under  distinct   headings,   such    as   Hanks, 

Churches,    Hotels,   etc. 

SAN  FRANCISCO 


APARTMENT  HOUSE— 3  story  and 
base,  frame.  $40,000.  San  Francisco. 
tect,  .Milton  i  ,j  i  e'hens'1  ein,  111 
Ellis  street,  S.  F.  Owner,  Louise  R. 
Barroithet.  The  building  will  he 
'  i  tl rner  of  14th  and  Mar- 
ket streets  covering  an  area  of  125x80 
fsiet.     Tin -re   will    be    several    stores   on 

the    fir  i     floor    i  esides    t  ntrance    to 

tment    house.    Upper    II ■swill 

nto    al i     thirty    suites 

of    two    and     three    r ns,       All    apart- 
ill    heds    and    private 

bath    r ns.       Interior    finish    will    he    of 

pine    with    elm    panels    and    some    hard- 
wood ii I  'la  as  provide  for  a  steam 

hot    w  1 1  er    supply. 

lent    M s  and 

linscot.  Marble  and  tile  will  be 
used  in  i  he  ent  ra  nee  Tl  ere  will  he 
patent  store  fronts  and  plate  glass 
icterior  of  the  building  will 
be  covei  i  d  Ith  cement  plaster  on 
met  al  lath.  i  'la  n  are  complete  and 
c  on  trad  will  be  awarded  with  i  n  a 
o 

in  ITJ  :i                                i  base,        rein- 

i Sa  ii    Eran  :isco. 

r ii..      t  <; 

Kearny    St..   S.    E.      Owner,     \     Newman 
'!     ,  erected    on    t  he 

:     of     liar- 

of    25x80 

Eee't        Then      will     be     two    stores    and 

'    i     hotel    entra n    the    lir   t      floor. 

Uppi  i     four    (loot .     will    conta  in    In    the 

i  n    I     a     nulil- 

p. thi       i  or  fin         will   be  oi 

ill     have 

cement    fl  u  ol       flans 

nd    eli 


service.  There  will  be  several  rooms 
so  arranged  that  they  may  fie  thrown 
into  suites  and  will  be  equipped  with 
all  modern  conveniences  for  light 
housekeeping.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster 
in  imitation  of  Caen  stone.  Plans  will 
he  complete  and  out  for  figures  within 
one    week. 

HOTEL  AND  STORES— 7  story  and 
base,  brick  and  steel.  $60,000.  San 
Francisco.  Architect.  C.  H  Barrett, 
381  Bush  SI  .  S.  E.  Owners,  Zellerbaeh 
&  Levison.  This  building,  which  is  to 
be  erected  on  the  north  side  of  Turk 
street  he!  ween  .Mason  and  Taylor 
streets,  has  been  mentioned  here  a 
number  of  times  before.  At  first  it  was 
decided  to  give  the  contract  out  on  a 
percentage  basis,  but  since  the  owners 
have  placed  plans  on  the  open  market 
for  figures.  The  building  will  contain 
one  store  besides  the  botel  lobby  and 
in  the  neighborhood  of  110  rooms.  In- 
terior finish  will  be  of  pine  and  hard- 
w I  All  bath  rooms  will  have  ce- 
ment Moors  and  tile  wainscot.  There 
will  he  .-team  heat  and  elevator  serv- 
iee.  Exterior  of  the  building  will  he 
f I      With      pressed     brick.        Plans     arc 

now    bei ng    fig ui  ed. 
RESIDENCES— 2,    2    story    and    base, 

frame,  $7. nun  each.  San  Francis.  ...  Al  - 
Edward  E.  ¥oung,  251  Kearny 
street,  S.  E.  Owner,  Matthew  A.  Little. 
i::i7  iih  avenue.  These  houses  will  be 
erected  on  the  west  side  of  17th  ave- 
nue north  of  Lake  street.  Each  dwell- 
ing   will    contain    eight    rooms   and    hath. 

Interior  finish   will   i f  pine,  redwood 

and    hardwood.     There   will    be   furnace 

eat    :i  nd    open    in  e    places       i  fa  i 'd  w i 

I ...   II    I  .    used   in   the  living  rooms. 
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dining   room 

l  ooms    will    !,..■.  0    ition    Ih.oi  s    ami 

tile  wainscot.  Automatic  watet 
ers  will  be  installed.  Tile  will  be  used 
kit. i.ens.  Exteriors  will  lie 
•  in.  ut  plaster 
on  metal  lath.  Plan:  are  complete  and 
in  the  hand.-  ..I  the  own. 
the  work  b.\  Da.  Labor,  All  materials 
are   now    being    pur<  based, 

RESIDENCE  -      story      and      base, 

frame,  $2,500,  San  Francisco  Ar.-hi- 
tect,  none  Owner,  A.  T.  Morris,  618 
9th  avenue,  S.  F.  The  dwelling  lias 
een  designed  for  a  seven-room  house 
with  hath.  All  interior  finish  will  be 
of  pine.  Hardwood  floors  will 
in  the  principal  rooms.  There  will  be 
a  large  open  lire  place  in  the  living 
room  with  brick  or  tile  mantel.  Tile 
wainscot  will  be  used  in  the  hath 
room  and  kitchen.  Exterior  ol  the 
dwelling  will  be  covered  with  rustic, 
cement  plaster  on  metal  lath  and  a 
brick  veneer  base.  Plans  are  complete 
and  the  work  will  be  done  i 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $30,000.  San  Francisco.  Archi- 
tects, II.  Geilfus  &  Son.  46  Kearny  St.. 
S.  F.  Ownet  name  with.held.  This 
work  has  been  mentioned  here  before 
when    n  was    first    commis- 

sioned to  prepare  plans.  The  dwelling 
will  be  erected  on  Pacific  avenue  near 
Buchanan,  and  will  contain  18  living 
rooms,  servants'  room-  and  4  baths. 
Interior  finish  will  be  of  pine,  ma- 
hogany and  othei  hardwoods.  Hard- 
wood floors  will  he  used  throughout. 
Rector  system  and  steam  heat  will  be 
installed.  Bath  rooms  will  be  finished 
in  tile.  Marble  will  be  u.ed  extensive- 
ly in  the  butler's  pantry  -and  kitchen. 
There  will  be  large  open  fire  places 
with  tile  and  brick  mantels.  Auto- 
matic water  heater  and  a  vacuum 
cleaning  system  will  also  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  in  imitation  of 
cut  stone,  flans  are  complete  and  fig- 
ures wil!   be  called  for  at   onei 

RESIDENCE  —  2  story  and  bast 
frame,  $2,000.  San  Francisveo.  Owner, 
A.  R.  Lapham,  1853  .McAllister  street, 
S.  F.  The  dwelling  will  contain  six 
rooms  and  bath.  Interior  finish  will  he 
largely  of  pine.  Hardwood  floors  will 
he  used  in  the  living  and  dining  rooms 
There  will  he  an  open  fire  place  and 
tile  or  brick  mantel.  Tile  wains. ...i 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  hcatei 
will  be  installed.  Exterior  of  the 
dwelling  will  be  en  ere. 1  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  All  materials 
are   now   being   purchased. 

R.ESI1  >ENi  'E  —  :'  storj  and  basi 
frame.  $-5,000.  San  Francisco.  Archi- 
tect, Edward  E.  Young.  251  Kearny  St.. 
S.  F.  Owner,  Thomas  Scobie,  363  15th 
avenue,  S.  F.  The  dwelling  will  be 
erected  on  16th  avenue  north  of  Lake, 
and  has  been  designed  to  contain 
seven  rooms  and  hath.  Interior  finish 
wil!  be  of  pine  and  hardwood.  Hard- 
wood floor-  will  he  used  in  the  living 
loom,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile  Bath  room  will  have  com- 
position floor  and  tile  wainscot  \n 
automatic  water  healer  will  be  In- 
stalled. Tile  wains.ot  will  also  be 
used  in  the  kitchen.  Exterior  of  the 
house   will    he   covered    with    rustic,    ce- 
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merit  plaster  cm  metal  lath  and  brick 
veneer  base.  Plans  are  complete  and 
tli e  work  will  be  done  by  Day  Labor. 

RESIDENCE  —  2      story     and 
frame.    $7,500.      San    Francis.,!.       Archi- 
Edward    G.    Garden.    Phelan    Bide., 
S.    F.      Owner,    Mrs.    Mary    L.    G 

Iwelling    will    be    erected    on    San 

Diego   Way    in    St.    Francise   Wooi      

of  this  city's  new  residence  sections. 
The     dwelling-     will     contain     eig  <" 

pine  rooms,  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  redwood 
and  hardwood.  There  will  be  furnace 
heal  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Bath  rooms  and  kitchen  will  have  tile 
Wainscot.  Composition  floors  will  be 
Used  i  11  the  bath  rooms.  An  automatic 
water  heater  will  lie  installed.  Exte- 
rior of  tlie  house  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
an-  nearly  complete  and  figures  will 
shortly    be  called. 

RESIDENCES— 4,  2  story  and  base, 
frame.  $2,000  each.  San  Francisco.  Ar- 
chitect, Edward  E.  Young,  251  Kearny 
St..  S.  F.  Owner.  Thomas  Scoble,  363 
i  hue.  S.  F.  These  dwellings  are 
to  I  e  erected  on  property  on  44th  ave- 
nue near  Lake.  Each  house  will  con- 
tain seven  rooms  and  bath.  Interior 
finish  will  he  of  pine,  elm  and  hard- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
a  large  open  fire  place  in  each  living 
room.  Mantels  will  be  of  brick  and 
tile.  Tile  wainscot  will  be  used  in  t lie 
bath  rooms  and  kitchens.  Automatic 
water  heaters  will  'be  installed.  Ex- 
teriors will  be  covered  with  cement 
plaster,  rustic,  shiplap  and  brick  ve- 
neer base.  Plans  are  now  being  pre- 
pared and  when  complete  the  work 
will   be   done  by    Day   Labor. 

COURT  OP  THE  POUR  SEAS.  >XS— 
Frame  construction.  Cost  not  stated. 
Sa  Francisco.  Director  of  Works, 
Service  Bldg..  S.  F.  Owners.  Panama- 
Pacific  International  Exposit: 
Working  drawings  for  the  building  to 
be  known  as  the  Court  of  the  Four 
Seasons,  one  of  the  most  beautiful  of 
the  Exposition  buildings,  have  been 
completed.  Bids  are  now  being  called 
for  on  the  general  construction.  Fig- 
ures are  to  be  opened  'by  the  Buildings 
and  Grounds  Committee  on  October  2nd 
Clans  and  specifications  can  be  ob- 
tained from  the  Director  of  Works, 
Service  Eldg.  An  official  proposal  ap- 
pears  in   another  column   of   this    issue. 

PLFMRIXG,     HEATING.     VEXTILAT- 
ING    AND    ELECTRIC    WORK    OX    EX- 
!.    Auditorium.      Architects,    John 
Galen     Howard.    John     Reid.      Jr.      and 
Frederick    H.    Meyer,    associated     S     F. 
owners     Panama-Pacific      Interi 
Exposition      Co.      Bids      were 
September     IS     from    twenty-nine    con- 
tractors on   the  plumbing,   heating,  ven- 
tilating   system    and    electric    v 
the   Exposition    Auditorium    w!ii 
lie    erected     in     San       Francisco's       new 
Civic    Center.      Bids    were    asked    for    on 
nine  distinct  propositions.     On    pi 
lion    "A"    which    included 
birl    for    all    work,    no    figures    were    re- 
ceived.     Following  are   the   low   men   on 
the    other    eight    propositions:    Plumb- 
ing,   heating   and    ventilating,    col 
i.   ernan    &    O'Brien.    $100,796:    plumbing 
only.    F.   W.   Snook.   $2     91  tig  and 

ventilating  only.  Atlas  Heating  and 
Ventilating  Co..  (72,690;  heating  and 
ventilating   as    specified    under    division 
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Xo.  1,  Victor  Engineering  Co.,  $13,555; 
same  as  specified  under  division  Xo.  2, 
Atlas  Heating  and  Ventilating  Co., 
$27,235;  same  as  specified  under  divi- 
sion Xo.  3,  Peterson-Jam. 
same  under  division  No.  4.  Pacific 
Blower  and  Heating  Co..  $6,550;  electric 
work.  complete,  Newbery-Bendheim 
Co.,  $17,400.  A  complete  list  of  all 
figures  received  appears  under  the 
heading  of  San   Francisco   in   tin-    issue. 

HORTICULTURAL  BUILDIXG    — 

Frame   and   steel   construction.   Cost  not 
staled.      San    Francisco.      Architei        D 
rector    of    Works,    Service    Bldg..    s.    F. 
Owners,    Panama-Pacific      International 
Exposition   Co.      Bide   were   also   opened 
at    Thursday's     (September     l^> 
of   the  Buildings  and    Grounds   Commit- 
tee  of    the    Exposition   Co.    for    the   gen- 
eral   construction     of    the    Horticulture 
Building.       Tli  tee       propositions       were 
considered.       Proposition    A    with     lum- 
ber  furnished  'by  Exposition  Co.      Prop- 
osition    B     With     lumber    furnished    and 
ere, ted    by    contractor,    and    Proposition 
C      erecting      structural      steel 
Monk  was  low  bidder  on  Proposition   A 
at    $226,218:    Streshlow-Freeze    .v 
sen    were    the    only    bidders    to    submit 
figures   on   Proposition   B,    their  bid    for 
the  complete  work  being  $319.7. 
Golden  West  Iron  Works  were  the  only 
bidders    on    Proposition    C    and    $11,745 
for    erecting    the    structural     stei 
$20    per    ton    for    receiving,    unloading, 
storing  and   erecting  the  steel.     A  com- 
plete list  of  these  figures  appears  under 
tlie    heading    of    San    Francisco    in    this 
issue. 

CHURCH— 1  story  and  base,  frame, 
$12,000.  San  Francisco.  Architects. 
O'Brien  Bros.,  Clunie  Bldg.,  S.  F.  own- 
ers, Japanese  Mission  Church.  Tlie 
Japanese  have  secured  a  site  on  Pine 
street,  in  the  Japanese  quarter,  and 
will  shortly  commence  construction  on 
their  new  building.  The  lot  co 
area  of  50x120  feet,  nearly  all  of  which 
will  be  occupied  by  the  building.  The 
design  is  in  the  Greek  Doric  style.  Be- 
sides a  main  auditorium  seating  4"" 
people  there  will  be  several 
school  rooms.  Interior  finish  will  be 
of  pine  and  ornamental  plaster.  Some 
art  glass  will  be  used.  Exterior  of  the 
building  will  be  covered  with  cement 
piaster.      Plans   are   being  prepared. 

FLATS— 1.  2  -lory  and  1.  S  story, 
frame.  $2. sou  and  $6,900.  San  Ff 
co.  Architect,  Jules  Godart.  635  Mont- 
gomery street.  S.  F.  Owner.  E.  Lange. 
These  two  buildings  will  be  erected  on 
the  north  side  of  Broadway  east  of 
Taylor.  Tlie  three-story  structure  will 
fact  Broadway  and  the  two-storj 
building  will  be  erected  on  t 
of  tlie  same  lot.  Interior  finish  will  be 
of  pine  and  elm  panel-.  Some  hard- 
wood floors  will  he  used.  There  uil! 
en  fire  places  and  tile  mantels. 
Tile  wainscot  will  be  used  in  thi 
rooms  and  kitchens.  There  wil.  be  a 
mosaic  floor  in  the  vestibules.  Exte- 
riors wil]  be  covered  with  rustic,  ship- 
lap  and  a  brick  veneer  base.  Plan! 
omplete  and  figures  are  being 
taken. 

GARAGE — 2    story    and     base.       rein- 
forced   concrete,      $1S,000.      San      Fran- 
Architect.    August    Nordin,    Mills 
Bldg      S.    F.     Owner.  Robert  Jones 
nil, ling    will    he    erected    on    the 
side   of    Post   street    west    of   Polk,      and 
>\  ill    cover    an    area    of    6S    feet    9 
by    120    feet.      Construction   will    b 
proof    throughout    with    reinforced    con- 


tlls    and    fl 'S.      Interior    parti- 

-.  :.ll   be  of  metal   lath   and    p 
-     the    office    and     machine    shop, 
will      be      considerable 
Interior    finish    will    be    of    pine. 
Plans    provide    for    metal    window    sash 
and    frames.      Exterior    of    the    building 
will    he    faced      with      cement      plaster. 
Plans  are  complete  and   figures 
iken. 
CITY       HALL — Ornamental         granite 
,  ',,-i    nol    stated      San    l 
ects,    Ba  kevt  ell      &      I  Irow  n,      2  5 1 
Kearny    St..    S.    F,       Owm  Ci   y    and 

Countj     of    San    Francisco.       Plan-        ire 
complete    and    have    been    approved    foi 
a  mental    granite    work    over    tlie 
two    main    entrance    pediments    on     the 
new   city    Hall   building.      Bids    art-    now 
lied     •■■       ■     the    Board    of    Pub- 
ks.     Bids   will  be  opened  on  Oc- 
2nd.     Plans  and 
i  e    secured    from    tlie    Board    of    Public 
Works,    Temporary    City    Hall    Bldg. 

RESIDENCES — 2,    2      story    and    base, 
frame,    $2,500      each.      San       Francisco. 
Architect,    none.      Owner.    F.    Xelson,    30 
i     Terrace,     S.     F.       These       two 
houses     will     each     contain     six     rooms 
and    bath,   and   will   be    erected    oi 
avenue    north    of    California    street.    In- 
terior   finish    will    be    of   pine    and    red- 
woo,  i.       Some    hardwood    floors    will     be 
used.       There     will    be    large    open     lire 
places     in     each     of     the     living     rooms. 
Mantels    will   be   of   brick   or   tile.      Tile 
•  t     will    be    used    in     the       bath 
and     kitchens.     Exteriors     will 
red    with     rustic       and       cement 
on    metal   lath.      Plans   are   com- 
md    in    the    hands    of    the    owner 
who    will    do    the    work    by    Day    Dab   r. 
STORE    AXD       LOFT       ADDITION'— 2 
story    and    base,    brick    and    steel,    $17,- 
000.      San    Francisco.      Architect,    C.    W. 
Dickey,    Bank    of    Savings    Bldg..    Oak- 
i  iwner,      Howard      Smith.       The 
building      on      Mission      street 
west    of   Tth    is   to  have  a   two-story   ad- 
dition.     Construction    will    be    of    brick 
and  steel.     The  building  covers  an   area 
of    65x165    feet.      The    two    new    stories 
will     be     arranged     for     lofts.       Interior 
finish    will    be    of    pine.      Elevator    serv- 
ice   is    provided.      There    will    be    metal 
i  nls    and    plate    glass    window 
a     of    the   building    will    be    faced 
with     pressed     brick.       Plans     are    com- 
plete   and    figures    are    being    taken. 
STORES  and       base,       brick 

$25  San    Francisco.    Ar- 
chitects,    O'Brien     Bros.,    Clunie 
S.     F.       owners.     Holbrook     &     M 

iperty    at    the    northwest    corner 

and    the    Embareadero    is    to    be 

by    the    construction 

e  story    building    covering       a 

There    will    bi 
•  -         I  nterior    finish    wil 
pine    throughout.      Plans    call    tor    pot- 
ent   stor-    fronts    and    plate    gla-s    win- 
\     cement     floor     will     be     used 
of    the    building   will    1" 
with     pres  sed    brick.       Plans    are 

I    and    ''ids    w  ill    be    called    for 
within    two   weeks. 

FIRE     Hose— C,,sl     not     stated.       San 
Fra  ncis   o  Engineei .         Din  ctor       of 

Service     Bldg.,     S.     F.       I  i 
i '       I i ,  ■     International 
Rids  are   now    bi  .  tig    taken   for 
e      i 
""■'    feet    of    fire    ho 
the    common    col 
ruWbei      Full    particulars    can 
from    the    Director    of    Works. 
Bldg        In   of 
pears   in   another   column   of   this   issue. 
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l. ids   will   be   opened   on   '  <■  2nd. 

STATE       EXHIBIT      BUILDING  —    3 
story     frame     and     stucco,     $130,000     to 
San      Francisco.      Architect's 
name  not  given.     i>  i    of  New 

York.  Plans  Lave  been  approved  by 
:  e  New  York  State  Commission  for 
the  Exhibit  building-  to  be  ereeied  at 
the  Panama-Pacific  International  Ex- 
position in  1915.  Plans  show  a  struc- 
ture 220x100  feet.  Norman  E.  .Mack  of 
Buffalo  is  chairman  of  the  State  Fair 
Commission. 

Contracts  Awarded. 

STORES  AND  OFFICES — C  story  and 
base.  Class  A  construction.  $225,000. 
San  Francisco.  Architect,  Frederick 
H.  Meyer.  Bankers'  Investment  Bldg., 
S.  F.  Owners,  Trowbridge  &  Perkins. 
Contractors.  McLaren  &  Peterson, 
Sharon  Bldg.,  S.  F.,  general  construc- 
tion  only.      Contract  price,   $225,000. 


Exposition  Company 
Opens  Many  Bids. 

Figures   for    Plumbing,   Heating,   Venti- 
lating  anil   Electric  Work  at   Audi- 
torium  and   Other   Big  Work 
Opened. 


Bids  were  received  from  twenty-nine 
contractors  on  the  plumbing,  heating, 
ventilating  system  and  electric  work 
on  the  Exposition  Auditorium  which  is 
to  be  erected  in  San  Francisco's  new 
Civic  Center.  Bids  were  asked  for  on 
nine  distinct  propositions  On  proposi- 
tion "A,"  which  included  a  lump  sum 
bid  for  all  work,  no  figures  were  re- 
ceived. Following  are  the  low  men  on 
the  other  eight  propositions:  plumbing, 
heating  and  ventilating,  complete, 
Kiernan  &  O'Brien,  $100,796;  plumbing 
only.  F.  W.  Snook,  $23,967;  heating  and 
ventilating  only,  Atlas  Heating  and 
Ventilating  Co.,  $72,690;  heating  and 
ventilating  as  specified  under  division 
No.  1.  Victor  Engineering  Co.,  $13,555; 
same  as  specified  under  Division  No.  2, 
Atlas  Heating  &  Ventilating  Co.,  $27,- 
235;  same  as  specified  under  Division 
No.  3,  Peterson-James  Co.,  $23,500; 
same  under  Division  No.  4,  Pacific 
Blower  &  Heating  Co.,  $6,550;  electric 
work,  complete,  Newbery-Bendheim  Co. 
$17,400. 

were  also   opened  at   Thursday's 
session    of    the    Buildings   -and   Grounds 
tee    of    the    Exposition    Co    for 
i.eral   construction    of   the    Horti- 
culture    Building.       Three    propositions 
were    considered.       Proposition    A    with 
lumber    furnished      by    Exposition      Co. 
B    with    lumber    furnished 
and  erected  by  contractor  and   Proposi- 
tion   C    erecting    structural      toel 

John  Monk  was  iow  bidder  on  Propo- 
sition   A    at    $226,218;    Sties:, low-Freeze 
i  I  sen    were    the    only    bidders    to 
submit    figures    on    Proposition    B,    their 
i    the   complete    work    being   $319.- 
Works  were 
iv    bidders    on    Proposition   C  and 
a   ke.l     $11,745    for    erecting    the    struc- 
tural  steel  and   $20  [or   receiv- 
ing,    unloading,     storing    and     erecting 
the  steel 

All    bbls   submit!     i    tor   the   plumbing, 
_.    ventilating      ystems   and   elec- 
i  no    work    for    the  Ifclon      Audi- 

torium follow: 
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Proposition    n 

A    lump    sum    bid    lor    plumbiug,    heating 

and    ventilating    systems    complete. 

Wittman-Lyman     Co $101,700 

Peterson-James   Co 106,500 

Kiernan   &   O'Brien 100,796 

Proposition    C 
A  lump   Mil m  bid  for  plumbing  only, 

Wittman-Lyman   Co $25,860 

J.    G.    Sutton    Co 24,860 

The   Turner   Co 24,230 

A.    Lettich     30,300 

J.    Looney    Co 26,800 

Burnham    Plumbing  Co 26,450 

A.    Coleman    24,929 

F.   W.    Snook   Co 23,967 

F.    J.    Klimm 24,417 

.1.    M.    Lettick 26,810 

Proposition    D 

A    lump    sun,    bid    for    all    beating    and 

ventilating. 

Wittman-Lyman     Co $76,843 

Pacific  Fire   Extinguisher  Co  72,943 

R.    Dalziel     84,800 

Atlas  Heating  &  Ventilating 

Co 72,690 

J.    G.    Sutton    Co 74,485 

Mangrum    &    Otter S7.710 

Proposition    E 

A   lump  sum  bid   for  all   work  specified 

under       Division     1,     heating       and 

ventilating. 

Wittman-Lyman     Co $14,717 

Pacific  Fire  Extinguisher  Co   12,733 

R.    Dalziel    15,127 

Victor    Engineering    Co 12,555 

Atlas  Heating  &  Ventilating 

Co 14,640 

J.    E.    O'Mara 14,595 

Proposition    F 
As   in    Proposition    I',    under   Division    2. 

R.    Dalziel     $35,180 

Victor    Engineering  Co 32,000 

Atlas  Heating  &  Ventilating 

Co 27,235 

Proposition    G 

As    in    Propositions      E      and   F      under 

Division    :'.. 

Wittman-Lyman    Co $25,760 

Peterson-James   Co 23,500 

R.    Dalziel     27,217 

Proposition    H 

As    in    Propositions    El,    I  .    and    G   under 

Division  4 

Wittman-Lyman    Co $6,650 

R.  Dalziel   8,075 

Pacific   Blower   &   Heating   Co  6,550 

Proposition   I 

A    lump      suni    bid    for      electric      work, 

complete. 

The     Turner    Co $21,445 

Rex   Elec.   Constr.   Co 28,787 

Decker   Elec.   Co 21.4S9 

Standard   Elec.   Constr.   Co...    22,774 

A.   E.    Brook   Ridley 22,793 

Globe  Elec.   Works 27,965 

H.    S.   Tit-tie    20,500 

McFell   Elec.   Co 22,585 

Xewbery-Bendheim     Co 17,400 

Butte  Eng.   &  Elec.  Co 22,500 

Bay  Counties  Elec.  Constr  Co 

(rejected.      No   check) 43,500 

General     Construction     Horticulture 

Building. 
The  following  is  a  complete  list  of 
all  figures  submitted  for  the  general 
construction  of  toe  Horticulture  Build- 
ing. Proposition  A  asked  for  figures 
with  the  Exposition  Company  furnish- 
ing the  lumber,  certain  deductions  and 
unit  prices  as  are  noted  below.  Propo- 
sition Ba  bid  with  lumber  furnished  by 
the  contractor,  certain  deductions  and 
unit  prices  as  noted  below  and  on 
Proposition   C   erecting   structural   steel 


Wednesday.    Sept.    24,    19J3, 

mid  also  a  unit  price  per  ton  for  re- 
ceiving, unloading,  storing  and  erect- 
ing: 

I' |i- n     A 

One — Buiiuiug  complete,  Exposition 
Company   to  furnish   lumber. 

Bidders — (1)  Streshlow-Freeze  and 
Petersen;     (2)     Commary-Peterson    Co.; 

(3)  J.   D.   Hannah;    (4)   John   Monk. 

Mi  $269.57.-;  i2i  $237,860;  (3)  $233,- 
773;    (4)    $226,218. 

Two — Deduct  for  all  work  specified 
under  structural  steel  erection. 

(1)    $15,000;    (2)    $12,750;    (3)    $13,000; 

(4)  $12,000. 

Three — Deduct  for  omission  of  all 
cold   water   paint. 

ill  $2,200;  (2)  $2,700;  (3)  $2,500;  (4) 
$2,800. 

Unit  Prices. 

(a)  Lumber  furnished  and  erected  by 
Contractor. 

(1)  $40  per  M  ft.  B.  M.;  (2)  $35  per 
M  ft.  B.  M.;  (3)  $35  per  M  ft.  B.  M. 

(b) — Lumber  furnished  by  Exposition 
Company,   in   place. 

(1)  $20  per  M  ft.  B.  M.;  (2)  $15  per 
M  ft.   B.   M.;    (3)    $15  per  M   ft.   B.   M. 

(c) — Truss  rod,  plates.iron  washers, 
etc. 

(1)  $75  per  ton;  (2)  $S0  per  ton;  (3) 
$75  per  ton. 

(d) — Plastering    on    sheathing. 

(1)  $.50  per  sq  yd;  (2)  $.30  per  sq  yd; 
(3)    $.30  per  sq   yd. 

(e) — Plastering   on    metal   lath. 

(1)  $.90  per  sq  yd;  (2)  $.75  per  sq  yd; 
(3)    $.75  per  sq  yd. 

(f) — Concrete   in  place. 

(1)  $13  per  cu  yd;  (2)  $12.50  per  cu 
yd;    (3)   $12.50   per  cu  yd. 

(g) — Reinforcing    steel    in    place. 

(li  $.04  per  lb.;  (2)  $.04  per  lb.;  (3) 
$.03%   per   lb. 

(h)— Erecting    structural    steei. 

(1)  $24.50  per  ton;  (2)  $27  per  ton; 
S3)    $27  per  ton. 

(i) — Prepared   roofing  in  place. 

(1)  $3  per  square;  (2)  $3  per  square; 
i3)    $3.25  per  square. 

Proposition    B 

One — Building  complete,  contractor 
to  furnish  lumber. 

IBtidder — Streshlow-Freeze  &  Peter- 
sen   (1)    $319,775. 

Two — Deduct  for  all  work  specified 
under  structural  steel  erection  (1) 
$15,000 

Three — Deduct  for  omission  of  all 
cold  water  paint   (1)   $2,200 

Four — Unit  prices  . 

(a)  lumber  in  place  (1)  $40  per  M  ft. 
B.  M. 

tb)  truss  rods,  plates,  iron  washers, 
etc.,    (1)    $75  per  ton. 

(c)  Plastering  on  sheahting  (1)  $.50 
per  square  yard. 

(d)  Plastering  on  metal  lath  (1)  $.90 
per  square  yard. 

(e)  Concrete  in  place  (1)  $13  per 
cubic  yard 

(f)  Reinforcing  steel  in  place  (1) 
$.U4   per  lb. 

tg)  Brectting  structural  sjteel  (1) 
$24.50   per   ton. 

(h)  Prepared  roofing  in  place  (1) 
$3.00   per   square. 

Proposition    C 

1 — All  work  specified  under  struc- 
tural steel  erection. 

2 — Price  per  ton  for  receiving,  un- 
loading, storing  and  erecting  structural 
steel 

Bidder — Golden  West  Iron  Works.  (I) 
$11,745;  (2)  $20  per  ton. 


\\.  .'n    -  la>  .     Sepi       24       ' 

General  Lockout 
Averted. 

state  Building  Trades  Council  Concedes 
the    Demands    «f    the    Local    Con- 
tractors. 


As  predicted  in  the  "Builder"  last 
Saturday  the  threatened  tie  up  of  the 
entire  building  industry  in  San  Fran- 
,1  Oakland  was  ami. ably  settled 
and  the  storm  was  safely  weathered 
late  Friday  night,  when,  in  the  presence 
of  representatives  of  both  the  con- 
tractor.' and  organized  labor,  a  formal 
agreement  to  ajbritrate  their  differences 
for  a  period  not  10  exceed  ninety  days 
was  signed  by  R.  B.  Moore,  president  of 
the  Building  Trades  Employer's  As- 
sociation, and  P.  H.  McCarthy,  presi- 
dent of  the  State  Building  Trades 
Council. 

The  agreement  was  reached  in  the 
headquarters  of  the  Building  Trades 
Employers'  Association  in  the  Pacific 
Building,  after  repeated  conferences 
between  committees  for  each  side.  As 
a  result  construction  work  on  a  num- 
ber of  large  jobs  in  both  San  Francisco 
and  Oakland  which  has  been  halted 
for  the  past  two  weeks  will  be  resumed 
at  once  and  be  continued  during  the 
period  of  arbitration. 

That  a  lockout  affecting  more  than 
10,000  workmen  engaged  in  the  build- 
ing trades  of  this  city  was  averted  by 
the  amicable  solution  reached  Friday- 
night,  was  the  statement  of  R.  B. 
Moore  and  others  prominent  in  the  or- 
ganizations of  general  contractors. 
This  was  the  ultimatum  held  out  by 
the  contractors  in  case  the  Building 
Trades  Council  refused  definitely  to  ar- 
bitrate  their   differences. 

Through  the  agreement  thus  rendered 
the  structural  iron  workers  have  gone 
lack  to  work  at  their  old  hours  as 
did  also  the  hoisting  engineers,  but 
the  question  of  the  hours  and  pay  of 
the  latter  will  be  the  subject  of  arbi- 
tration in  the  meantime. 

Much  satisfaction  was  expressed 
among  the  contractors  at  the  accept- 
ance by  the  Building  Trades  Council  of 
the  arbitration  plan  and  also  in  avert- 
ing an  ugly  labor  difference. 

"The  Building  Trades  Council  has  met 
our  demand  for  arbitration."  said  R.  B. 
Moore,  "and  a  formal  agreement  has 
been  entered  into  whereby  arbitration 
for  a  period  not  to  exceed  ninel 
will  be  resorted  to  in  an  effort  to  satis- 
factorily settle  all  disputes  between  the 
contractors   and    their    emplo 

President  P.  H.  McCarthy  also  stated 
that  the  Building  Trades  Council  had 
finally  approved  of  the  arbitration  plan. 
He,  however,  endeavored  to  minimize 
ihe  seriousness  of  the  situation. 

Charles     W.     Gompertz,     president    of 
the    General     Contractor--'     Ass 
declared   that   the   question    for   the  con- 
tractors  had   not    been   one   of   wages  or 
length    of    working    hours. 

"What  we  want  is  an  assurance  that 
in  all  cases  of  disputes  or  misunder- 
standing both  sides  will  be  given  nine- 
ty days'  time  within  which  to  set  forth 
their  grievances  and  endeavor  to  reach 
a  peaceful  solution  through  arbitration. 
during  which  time  the  work  can  go  on 
without   interruption.        This   subserves 
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the    best    interests    of    the    workingman, 
the  contractor  and   the  general   public." 


RAIN    STOPS    FOREST    FIRE. 

STEVENSON  .Was...  September  22. 
— A  heavy  rain  Sunday  put  a  check  on 
the  forest   tire   which   had     raged     near 

Carson  for  36  hours.  One  ranch  house 
n  d  several  thousand  cords  of  tire  wood 
were  burned.  J.  G.  Harris.  Ross  In- 
mann  and  the  Yoeman  Impson  Com- 
pany are  the  heaviest  losers  of 
ir.g  timber. 


Building  Contracts  Awarded 
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3383 
3384 

I 
3386 


Perangg     Leibacher 

Mattson     Mattson 

Frank .Barrett 

Hahn      Halin 

Bliss     Peterson 

Egeberg     Prou  t 

Buckley     Buckle} 

Kast      Daniel 

Lange      Lange 

Same     Same 

I'.raak      Pasqualetti 

Connor     R 

Kruse     Wengtard 

Lachman      Schwartz 

Rulf-      Heipner 

Same      HiggJns 

Same     Xeal 

Theisen     Chittenden 

Fadceff     Fadceff 

Scoble     Scoble 

Keefe     Van    Herick 

Lapham     Lapham 

Oandero      Dandero 

Buroni      Buroni 

Haute     Haufe 

Keife    Van    Herick 

Boyd     Bryant 

Salomon      Vadala 

Nasser     Higginson 

Anderson     Anderson 

Same     Same 

Same      Same 

Same     Same 

Same      Same 

Same      Same 

Morris      Morris 

Wythe     Brown 

Sovetti      Pagano 

Panama-Pacific      ..Palmer 

Union    Trust     Monson 

Cobb     Warner 

Scott     Yates 

Brush  ei-     Stiefel 

Walker     Marcussen 

Andrews     Runge 

R   C   Archbishop    '.  .O'Mars 

Same     Snook 

Frank      Barrett 

Dalil      Dahl 

Drew     Drew 

Franklin    Rlty     ....Owner 
Doheney     . . .  .MeCausland 

Sommers      Swan 

Little     Little 

Same      Same 

Rolkin      Rolkin 

Haynes      Moore 

Egeberg    Prout 

Liindimann     Brown 

St.   Clair    Bessett 

Meyers    G  G  Strl   Im 

P  P  I  E  C0...U  S  Steel  Pr 

Same     Williams 

Sacred    Heart Powers 

Cavanaugh      Roberts 

Somers      Smith 

Nelson      Nelson 

Cambridge     Dilks 

Nelson     N< 

Haner     Tarbett 

Haner     Tarbett 

Brown      Brown 

Doheney      McCausl»nd 

Simpson     Verr°'' 

Farna      Camilli 

Brack     Pasqualetti 

Nelson     Nelson 

Simpson     Verner 

California    Cafe     ...  .Glaser 

Costello     Costello 

OKeefe      Hoin 

Wai  Sell      W 

Murphy     Thunberg 

Wright      Leiter 


Contruc'tox.  .Jacob         Liedbacher,         II" 
Swiss    Ave.,    San    Fran 

COST,    $S00 

E       NEWTON        100     X       Morse. 
One-story    and    basement    frame   dwlg 

Owner Albert    Mattson.    3919    Fol- 

som.   San   Franc: 
.-*  rchitect  .  .  .  None. 

a, ok.  COST.   $1'500 
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1190 

17".-; 



1754 


7000 
7000 
1200 

21' 7:. 


1900 

15011 

2800 

12".. 

2 

1  [00 
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S    POST    162-6    E    Gough.      One- 
story   Class   "C"   printing  plant. 

Owner Frank    Printing    Co. 

Architect  ..  .L.    M.    Hausman.    422    Shar- 
on   Bldg.,    San    Francisco. 
Contractor.  .Barrett        &         Help,        422 
Sharon    Bldg..    S.    F. 

COST,    $1990 


\i:  FOLSOM  AND  THIRD 
One-story    frame    saloon    and    store. 

owner Wilhelm    Hahn,    1353    Bush, 

San    Francisco. 
Architect  ..  .John   W.   Helsing.   819   Mis- 
sion,   San    Francisco, 
work.  COST,    $12:," 

(1391)  NE  LYON  AND  VALLEJO. 
Concrete  foundation  only  for  frame 
residence. 

Owner Edith    P.    Bliss,    275S    Green 

San    Francisco. 
Architect  ..  .Bliss       &       Faville.       1001- 

Balboa  Bldg.,  S.  F. 
Contractor.  .H.     L.     Peterson,     62     Post. 
San   Francisco. 

COST,    $42110 

W  DEVISADERO  125  N  Mc- 
Allister. Three-story  and  basement 
frame   flats. 

Owner S.    D.    Egeberg,    910-A    De- 

visadero,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .J.   Prout,   2030   Turk,  S.  F. 
COST,   (18500 


■      X     MARKET     1C0     W     Marshall 
re.      Add   one-story   brick   to   bldg 

Owner Dr.    C.    F.     Buckley.    Gunst 

Bldg.,    San    Francisco. 
...•It    J.    Lyon    Co.,    14    Mont- 
gomery,   San    Francisco. 
Day's   n    rk.  COST,   $7 1 


(3394)      S   OAK    112-6    W    Gough.      Two- 
story   and   basement    frame   residence. 

Owner Marie    Regina       Kast,      420 

Oak,    San    Francisco. 
Architect  . .  .None. 

Contractor.. W.    H.    Daniel,    1442   Dolores 
San   Francisco. 

COST,    $3100 


X    BROADWAY    137-0    E   Taylor 

(rear)          Two-story  ami       basement 
frame   flats. 

Owner E.    Lange,  Care    Architect. 

1  ...J.  Godart.  035    Montgomery 
San    Fran. 

rk.  COST,    $2800 


.  BROADWAI  [37-6  E  Taylor. 
Three-story  and  basement  frame 
fiats. 

Lange,  Ci      Irchl  lect. 
1    Godai      835   Montgomery 
San    Franc] 
Days    work.  ( '.  1ST.    $6900 


(3387)      E     DIAMOND        1SS       S     Moffltt. 
One-story   and   basement    frame   dwlg. 

Owner M.   Perangg.   2555   Diamond, 

San    Francisco. 
Architect  . .  .None. 


EIGHTEENTH  AVE  175  N 
Lake  1:  1:"  N  50-9«4  SW  ••  '■!  W  28-6 
S  4:  •  Excavating,  forms,  concrete 
and  steel  ba  1  toi  reli 
Crete  retaining  wall  and  ba,  k  filling 
for  same. 


24 


c  Iwner J.  Brack,  2405  Larkin,  S.  F. 

Architect  ..  .E.       T.    Foulkes,      Crocker 

Bldg.,  San  Francisco. 
Contractor.  .'J.    Pas'qualetti,    74S    Union, 

San  Francisco. 
Filed  Sept.  15,  '13.     Dated  Sept.   15,  '13. 

Concrete    walls    completed $1190 

Entire    wall    completed 225 

Usual    35    days 475 

TOTAL,  COST,  $1890 
Bond,  none.  Limit,  15  days  after  Sept. 
15  and  filling-  as  fast  as  practical.  For- 
feit, none.  Plans  and  specifications 
filed. 


(339S)  NW  CHURCH  AND  ARMY  N 
33xW  SO.  All  work  for  two-story 
frame   stores  and    flats. 

Owner Dudley    Connor,      62      Turk, 

San  Francisco. 
Architect  ..  .B.    J.    S.    Cahill,    571    Cali- 
fornia,  San   Francisco. 
Contractor.  .L.    J.    Roberts,    92    Ramona 
Ave.,    and    J.    B.    Woolfrey, 
3168    21st,    San    Francisco. 
Filed  Sept.   15.     '13.     Dated  Sept.  13,  '13. 

Frame    up    and    rafters    on $1245 

Rough    plaster    on 1250 

Finish    plaster    on 1250 

Completed   and   accepted 1250 

Usual     35     days 1665 

TOTAL  COST,  $6660 
Bond,  $3330.  Surety,  .Massachusetts 
Bonding  &  Ins.  Co.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(3399)  S  COLLEGE  TERRACE  200~W 
Mission  S  52-9xW  7."..  All  work  for 
3  one  and  one-half-story  frame 
buildings. 

Owner J.      H.    Kruse,      3141      23rd, 

San   Francisco. 
Architect  ..  .Jos.    M.    Geary,    52    Walter, 

San   Francisco. 
Contractor.  .C.    Wengard,      3638    Judah, 

San  Francisco. 
Filed  Sept.   15,  '13.     Dated  Sept.  13,  '13. 

Frames    up    $1935 

Houses    brown    coated 1935 

Houses     accepted  1935 

Usual    35    days 1935 

TOTAL  COST,  $7  74  0 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


(3400)  W  KEARNY  35  X  California  N 
30xW  50-5.  All  work  for  one-story 
store   building. 

Owner Gustave    and     Edw.     Lach- 

310   Locust,   S.   F. 
Architect  ...Helman         &         Schwartz, 

Nevada    Hank    Bldg.,    S.    F. 
Contractor.. C.    E.    McMullin   &   Co.,    534 
Col.  i  iseo. 

13,  '13. 

Roof    on     $]1S8.75 

ed     1168.75 

Comp  .  .    1 1 1; s. t:, 

1 1  <j  x .  t  r» 

TOTAL  Ci  'ST.  $4671 

Bond,    $L'::::7.:,0.      Surety,    Massachusetts 

Limit,     25 

day.-'.      i  ,|    specl- 

SE     PINE    &    LEAVENWORTH 
ranlzed    Iron,   orna- 
mental  cornice,   ornamental   bay   win- 
dow   work    and  ett   metal 
work   and   patenl    flues  for  foui 

merits. 

'  ni'M.-r T  'me    and 

Leaven-WOl  i        s.    F. 

in,    Mo- 
ock    Bldg.,    S.    F. 
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Contractor.  .Lewis    Heipner,       236      Cle- 
ment,   San    Franei   i  o. 
Filed  Sept.   15,   '13.     Dated  Sept.   12,  '13. 

75%    of    work    odne $1200 

Completed    and    accepted 1200 

Usual     35     days 800 

TOTAL  COST,  $3200 
Bond,  $1600.  Surety,  National  Surety 
Co.  Limit,  as  soon  as  possible.  For- 
feit, none.  Plans  and  specifications 
filed. 


(3402)      STEAM       HEATING       SYSTEM 

with   radiators1  on  above. 
Contractor.  .Atlas   Heating   &   Ventilat- 
ing    Co.,   Freelon      &      4th, 
San    Francisco. 
Filed  Sept.   15,  '13.     Dated  Sept.  12,  '13. 

Roughed    in    $232 

Completed   and  accepted 242 

Usual   35   days 132 

TOTAL  COST,  $646 
Bond,  none.  Limit,  as  soon  as  possible. 
Forfeit,  nlone.  Plans  and  specifica- 
tions filed. 


(3403)  ELECTRICAL  WIRING,  OON- 
duit  work,  switches,  electric  clock, 
telephones,  bell  work  and  letter 
boxes'  on  above. 

Contractor.  .American    Elec.      do.,      755 
Folsom,    San    Francisco. 

Filtd  Sept.   15,  '13.     Dated  Sept.  12,    13. 

All    work    roughed    in 60% 

Completed    and    accepted Balance 

TOTAL    COST,    $621 

Bond,  none.  Limit,  as   soon  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 


(3404)  PLUMBING,  GAS  PIPING, 
water  piping,  circulating  hot  water 
system,  sewer  work  and  plumbing 
fixtures  on  above. 

Contractor.  .Chas.  W.  Higgins,  1306 
Shrader,    San   Francisco. 

Filed   Sept.   15,  '13.     Dated  Sept.   12,  '13. 

Plumbong  roughed  in $1075.50 

Completed    and    accepted 1075.50 

Usual    35    days 717.00 

TOTAL  COST,  $2868.00 

'Bond,     $1434.       Surety,       Massachusetts 

Bonding    &    Insurance    Co.         Limit,    as 

so(»n  as  possible.     Forfeit,  none.     Plans 

and   specifications   filed. 


(3405)  PAINTING,  VARNISH,  TINT- 
ing  and  papering  on  above. 

Contractor.  .L.       J.       Neal,    461       Hayes. 
San   Francisco. 

Filtd  Sept.  15,  '13.     Dated  Sept.  12,  '13. 

75%  of   work   finished $375 

Completed   and  accepted 375 

Usual    35    days 250 

TOTAL  COST,   $1000 

Bond,   none.   Limit,   as  soon   as   possible. 

Forfeit,   none.     Plans  and  specifications 

filed. 

(3406)  —  PERSIA  AVE  25  W  Madrid. 
Foundation,  rat  proofing,  carpenter, 
plumbing,  plaster,  hardware,  lumber 
and    mill   work   for   five-room  cottage. 

Owner Louis    Theisen,    310     Persia 

Ave.,    San    Francisco. 
Arc  liiteet  .  .  .None. 

Contractor.  .W.      II.      Chittenden,        111 
Flood    Ave.,    San    Francisco. 

i  1. 1     r.    TS       D i   Si  pt     10,  '13. 

Frame   up  and   nafteris   on $465 

"    coated    nrid    outside    work 

done     585 

1  Jompleti  d    i  i"i    accepted 400 

30    iIiijn    ufler 400 

T'  'T  \L    COST,     $1850 
Bond,   none.      Limit,    90   days  after  Sept. 

feit,   ncjiu'.      Plans  and   spec  Ifli    I 
tions  filed. 


Wednesday,   Sept.    24,    1913. 

(3107)  W  RHODE  ISLAND  25  S  20th. 
Two-story  and  basement  frame  resl- 
dence. 

Owner Nicholas         Fadceft,         854 

Rhode   Island.   S.   F. 
Architect  ..  .O.   E.   Evans,   2367   Mission, 

San   Francisco. 
Day's  work.  COST,   $1800 


(3408)  E  SIXTEENTH  AVE  130  IN 
Lake.  Two-story  and  basement 
frame   dwelling. 

Owner Thos.  Scoble,   363   14th   Ave. 

San   Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $5000 


(3409)  E  TWENTY-THIRD  AVE  90  S 
Ulloa.  One-story  and  basement 
frame  dwelling. 

Owner Frank   C.    Keefe,    1310    10th 

Ave.,    San    Francisco. 
Architect  . .  .None. 

Contractor.    Wm     Van   Herlck,   218   23rd 
Ave.,   San   Francisco. 

COST,   $21 7'S 


(3410)  E  EIGHTEENTH  AVE  150  S 
Anza.  Two-story  and  'basement 
frame  dwelling. 

Owner A.  R.  Lapham,  1853  Mc- 
Allister,  S.   F. 

Architect  . .  .None. 

Day's    work.  COST,    $2000 


(3411)     N    CABRILLO    25    E    49th    Ave. 
One-story  and   baisement  frame   dwlg. 

Owner Dr.    W.    Burns,   48th   Ave   & 

Judah,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .C.   Hughes,   1452   48th   Ave., 
San    Francisco. 

COST,   $600 


(3412)     W   DAWTON   275   S  Springdale. 
One-story  and  basement  frame  dwlg. 

Owner P.      Dandero,    71      Rotteck, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,    $1000 


(3413)  N  GREENWICH  155  W  Octavia 
Two-story  frame  wagon  and  hay 
shed. 

Owner G.      Buroni,      1835      Union, 

San   Francisco. 
Architect  ..  .L.     Traverso,       854      Union, 

San   Francicsco. 
Day's  work.  COST,   $1S00 


(3414)  E  TWENTY-FIRST  AVE  255  S 
Clement.  Two-story  and  basement 
frame  residence. 

Owner C.   W.      Haufe.   2900      Bush, 

San    Francisco. 
Architect  . .  .None. 
Contractor.  .Haufe      &       Eckert,       2900 

Bush,    San    Francisco. 

COST,   $4000 

(3415)  E  TWENTY-SECOND  AVE  90 
S  Ulloa.  All  work  for  one-story 
frame   cottage. 

(iwner Frank   C.   Keefe. 

Architect  . .  .1.    Mohr. 

Contractor.  .Wm.   Van   Herlck,   218   23rd 

Ave.,    San    Francisco. 
Filed  Sept.   16,  '13.     Dated  Sept.  15,  '13. 

Frame  up  and  roofing  done $544 

Brown   coated   and   rough   plumo- 

ing   In    544 

Completed   and   accepted 544 

Usual     35     days 546 

TOTAL  COST,  $217S 
Bond.  $1089.  Surety,  Fidelity  &  De- 
posit Co.   of  Maryland.     Limit,   80  days. 
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HOBART  OFFICE  BUILDING  ON  LOWER  MARKET  STREET 
San  Francisco 


Willis  Polk  &  Co.,  Architects 
San  Francisco 
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SATHER  CAMPANILE  AT  U  OF  C 
Berkeley,  Cal. 


John  Galen  Howard,  Architect 
San  Francisco 


Building  and  Industrial  News 
September  24,  1913. 


PLATE  B 


Wednesday,    Sept.    24.    1913. 

Forfeit,  none.     Plans  and   specifications 
tiled. 


(2416)      N  HOWARD  375   E   5th  N  SO  W 
rOO  N  =)  E  125  S  160  W  25.     All  work 
,.      two-story    Clalss     "C"     brick    loft 
building. 

Owner Boyd    Investment   Co. 

Architect  ..  .O'Brien    Bros..    Inc.,    Clurtie 

'Bldg.,   San   Francisco. 
Contractor.  .A,.,     W.      Brryant,      1247     9th 

Ave..  San   Francisco. 
Filed   Sept.    16,   '13.     Dattd   Aug.   25.   '13. 
On  1st  and  15th  of  each   month.      75% 

Usual    35    days 25% 

TOTAL,  COST,  $10,395 
Bond,  $5200.  Sureties,  Eugene  L  Swift 
and  R.  H.  Flaherty.  Limit,  70  days. 
Forfeit,  none.  Plans  and  specifications 
none. 


134171  W  TRENTON  1.2-6  N  Jacklson 
N  25xW  57.  All  work  for  two-story 
and  basement  Class  "C"  building-,  a 
portion  of  which  is  already  completed 

Owner Maurice         Salomon         and 

Arthur   Gosliner,    Humboldt 
Bank    Bldg.,    S.    F. 
Architect  .  .  .C.       O.       Clausen.       Phelan 

Bldg\,    San    Froncisco. 
Contractor.  .V.    Vadala. 
Filed   Sept.   16,   '13.      Dated   Sept.    15,  '13. 

2nd    floor    joists    set $1275 

Brown    coated    1 275 

Completed    and    accepted 1275" 

Usual    35    days 1275 

TOTAL  COST,  $5100 
Bond,  $2550.  Surety,  Southwestern 
Surety  Ins.  Co.  Limit,  90  days.  Forfeit 
none.      Plans  and   specifications   filed. 


(34 IS)  SE  MARKET  43  SW  Xoe  SW 
62-2%  S  SS-4%  EH80  N  42-9H  W  32-S 
N  86-0%.  All  work  except  electric 
work,  finish  hardware  and  seats  for 
one-story    moving    picture    building. 

Owner Wm.    and    Elias    Nasser. 

Architect  ..  .W.    G.    Hind,      46      Kearny, 
San  Francisco. 

Contractor.  .Higginson     Co.,     Humboldt 
Bank  Bldg.,  S.   F. 

Filed  Sept.  16,  '13.     Dated  Sept.  16,  '13. 
Rustic  and    roof   boards   on  ...  $1  250.00 

Brown   coated    1250.00 

Completed  and  accepted 1250.00 

Usual  35  days 1250.00 

30  days  after  usual  35  days..  312.50 
60  days  after  usual  35  days..  312.50 
90  days  after  usual  35  days..  312.50 
120  days  after  usual  35  days..  312.50 
TOTAL  COST,  $6250.00 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.      Plants   and   specifications    filed. 


4  3419)      S    EDINBURGH    25     E    Avalon. 
One-story  and  basement  frame  dwlg. 

Owner K.    Anderson.    317      Hearst 

Bldg.,     San     Francisco. 
Architect  .  .  .None. 
Day's    work    .  COST.    $1400 


(3420)  S     EDINBURGH     50     E     Avalon. 
One-story   and   basement   frame   dwlg. 

Owner K.    Anderson,     317       Hearst 

Bldg.,     San     Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $1400 

(3421)  s    EDINBURGH    75    E    Avalon. 
One-story   and   basement    frame   dwlg. 

Owner K.    Anderson.     ;:i7       Hearst 

Bldg.,     .s.in     Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $1400 
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(.'.la  J  i      s    EDINBURGH    100    E    Avalon. 
One-story  and  basement  frame  dwlg. 

Owner K.    Anderson,    317      Hearst 

Bldg.,     San     Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,   $1400 


(3423)      S    EDINBURGH    125    E    Avalon. 
One-story   and   basement   frame  dwlg. 

Owner K.    Anderson.    317      Hearst 

Bldg.,     San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST   $14mi 


(3424  1      S    EDINBURGH    150    E    Avalon. 
One-story  and   basement  frame  dwlg. 

Owner K.    Anderson,    317      Hearst 

Bldg.,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1400 


(34  25)      E    TWELFTH   AVE   50   S   Anza. 

Two-story       and       basement        frame 

residence. 

Owner A.    T.    Morris,    616    9th    Ave., 

San   Francisco. 
Day's   work.  COST,    $2150 


(3426)  W  MERCEDES  WAY  150  N 
Cedro.  One  and  one-half-story  and 
basement   frame    residence. 

Owner Fred   S.   Wythe.   920  Taylor 

San   Francisco. 
Architect  ..  .W.    J.    Wythe,    Central    Bk 

'Bldg.,  Oakland. 
Contractor.  .S.     E.       Brown,       1434       6th 
Ave.,   San   Francisco. 

COST,   $5000 


(3427)  S  PFIEFFER  22-6  W  Grant 
Ave.  Three-story  and  basement 
frame    (3)    flats. 

Owner P.    Sovettl. 

Architect  . .  .None. 

Contractor.  .H.    Pagano,    48    Allen      St., 
San   Francisco. 

COST,    $4500 


(342S)     EXPOSITION   SITE.      Rock   for 
roadways. 

Owner Panama-Pacific  Interna- 
tional Exposition  Co.,  Ser- 
vice  Bldg..  S.  F. 

Architect  . .  .None. 

Contractor.  .Palmer,  McBryde  and 
Quayle.  Monadnock  Bldg.. 
San   Francisco. 

Filed  Sept.  IT,  '13.     Dated  Sept.  3,  '13. 

On    completion    75% 

L'sual    35    days 25% 

70,000  cubic  yards  and  above  97 %c 
per  cubic  yard;  40,000  cubic  yards 
1.17%;  for  any  amount  bet  70,000  and 
40,000  cubic  yards  97  %c  plus  l-15c 
for  each    100  cubic  yards. 

Bond,     $50,000.       Surety,    United    States 

•Fidelity     &     Guaranty     Co.       Limit,     16 

months.      Forfeit,    none.      Specifications 

only  filed. 


(3429)  N  EDDY  105-8  E  Webster  E 
25xN  120.  All  work  for  two-story 
and  basement  frame  flats. 

Owner Union   Trust   Co.,   Gdn   Est. 

Wm    B.  Ketler,  J.  C.  Ketler 
Mary    E.    Ketler,    Sarah    K. 
Ketler  and  Mildred  P.  Ket- 
ler,  Market  and   Grant   Ave 
San  Franicsco. 
Architect  ..  .Sylvain    Schnaittacher.     1st 
National    Bank    Bldg.,   S.    F. 
Contractor.  .Monson     Bros.,     1907     Bry- 
ant,   San    Francisco. 
Filed  Sept.   17,  '13.     Dated  Sept.   11,  '13. 

Roof    on     $1086 

Brown    coated    1086 

Completed   and   accepted 1086 


L'5 

Usual    35    days 1087 

TOTAL  COST,  $434  5 
Bond,  $21S3.  Surety.  Maryland  Casu- 
alty Co.  of  Baltimore.  Limit,  >5  days. 
Forfeit,  none.  Plans  and  specifications 
Bled. 


(3430)  NO.  54  COMMONWEALTH  AVE 
to  E  Commonwelath  Ave  2o0  S  Cali- 
fornia S  33-4xE  120-5  WA  S27.  Mov- 
ing, underpinning,  connect  sewers, 
gas  and  water  pipes,  electric  light 
and  phone  wires,  chimneys,  etc., 
steps  and  front  entrance  for  two- 
story   frame   building. 

Owner W.   H.   Cobb,   Humboldt   Bk. 

Bldg.,  San   Franicsco. 
Architect  ..  .Fred         B.  Wood,       2211 

Steiner,   San   Francisco. 
Contractor.  .J.    C.    Warner    &    Sons.    421 

Presidio  Ave.,  S.  F. 
Filed  Sept.  17,  '13.     Dated  Sept.  10,  '13. 
Building    moved     and     placed     on 

new    foundations    $890 

Usual     35     days 300 

TOTAL  COST,  $1190 
Bond,  none.  Limit,  60  days.  Forfeit. 
$4.     Specifications  only   filed. 


(3431)  N  CORNWALL  S5  W  Second 
Ave  W  25  N  96. S2  th  along  S  line 
California  to  pt  85  feet  from  W  line 
Second  Ave  th  along  W  line  2nd  Ave 
99.40  to  beg.  All  work  for  three- 
story  and  attic  frame  residence  anu 
studio. 

Owner Ethel    Grant      Scott,      3923 

California,    San    Francisco. 

Architect  ..  .Martin    A.    Schmidlin,     310 
Lick    Bldg.,   San    Francisco. 

Contractor.  .William  F.  Yates,  310  Lick 
Bldg.,  San  Francisco. 

Filed  Sept.   17,  '13.     Dated  Sept.   S,  '13, 

Frame    up    and    enclosed $15*0 

Brown    coated    1580 

Completed   and   accepted 1580 

Usual    35    days 15S5 

TOTAL  COST,    $6325 

Bond,    none.        Limit,    110    days      after 

Sept.    15.      Forfeit,    none         Plans      and 

specifications  filed. 


i3432)  W  EIGHTH  AVE  175  S  Cabrillo 
s  25xW  120.  All  work  for  two-story 
frame   residence. 

Owner J.    J.     Brusher.    620    Second 

Ave.,   San    Franicsco. 
Architect  ..  .Jno.    V.    Sti.efel,    633    Anza. 

San   Francisco. 
Contractor.  .Jno.    V.    Stiefel,    633    Anza, 

Sap     Franci-co. 
Filed  Sept.  17,  '13.     Dated  Sept.  10,  '13. 

Frame    up    $9,61 

Brown    coated    96? 

Finished 961 

Usual    35    days 962 

TOTAL  COST.  $3845 
Bond,  none.  Limit,  75  doys.  Forfeit, 
none.      Plans  and    specifications    filed 


(3433)      N   ALMA   AVE    near   Cole.      Re- 
con- truction     and     repairs     of     frame 
lenee   partially   destroyed   by    fire. 

Owner Mrs.   Dora  O   Walker. 

Plans    by  . . .  .MeCullough      Contracting 

Company. 
Contractor.  .Marcus    Marcussen.    19    De- 

visadero.    San    Francisco. 
Filed   Sept.    17.  '13.      Dated   Sept.    16,   '13. 

On  completion    $1277   25 

Usual     35     days 425    75 

TOTAL  COST.  $17".:  DO 
Bond.  $1723.  Surety,  Aetna  Accident 
,\  Liability  Co.  Limit,  60  days.  For- 
feit,   none.      Specifications    only    filed. 


(3434)  SW  WASHBURN  AVE  192-0 
N\V  Howard  NW  27-6xSW  56-8  MB  3. 
All    work    for    two-story    frame    flats. 

Owner las.  I.  Andrews,   1597  .lack- 
son,  San   Francisco. 
Architect  . .  .None. 
Con tractor.  .Louis   H.   Runge. 
Filed   Sept.    17.  '13.      Dated   Sept.    17,    '13. 
Frame  up  and  roof  rafters   in.... $.750 

Brown    coated    750 

Completed     and     accepted 750 

Usual    35    days 750 

TOTAL  COST,  $3000 
Bond.  $1500.  Surety,  The  Title  Guar- 
anty &  Surety  Co.  Limit,  120  days 
after  Sept.  22.  Forfeit,  $2.  Plans  and 
specifications   hied. 

(3435)  NW  ELLIS  AND  FRANKLIN. 
Heating,  etc.,  for  school  building  for 
Sacred   Heart  College. 

owner Roman         Catholic        Arch- 
bishop   of    S.    F. 
Architect  ..  .Frank     Shea     and    John     C. 
Lofquist.     55     Montgomery, 
San  Francisco. 
Contractor.  .J.    E.    O'Txlara. 
Filed   Sept.    17,  '13.      Hated  July    28,   '13. 

On    1st    of    each    month 75% 

Usual     35     days $44(i 

TOTAL  COST,  $1754 
Bond,  none.  Limit,  quickly  as  possible. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(343G)      SEWERING,     PLUMBINc     AND 

gas   fitting  on  above. 
Contractor.  .Frederick     W.     Snook     Co., 

594    Clay,    San    Francisco. 
Filed  Sept.  17,  '13.     Dated  July  28,  '13, 

Payment.-    same    as    above 

TOTAL  COST.  $3500 
Bond.  none.  Limit,  quickly  as  possible 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


i::i37i  S  I'o-T  1S2--6  \  Franklin  W 
75x3  137-fi.  All  work  except  plumb- 
ing, electrical  work  and  heating  for 
one-story  reinforced  concrete  print- 
ing plant. 

Owner George      W.       Frank       (as 

Frank    Printing    Co.) 
Engineer  ..  .  L.     M.     Hausmann.     Sharon 

Bldg..  San   Francisco. 
Contractor.  .Barrett      &      Hilp,      Sharon 
Bldg.,   San   Francisco. 
Sept.  17,  '13.     Dated  Sept.  14,  '13. 
Wooden   frame   up   ready    to   pour 

concrete         $750   00 

Concrete    frame    poured 750   00 

ipleted   and   accepted 356   25 

Usual    35    days 618    75 

TOTAL,  COST,  $2475   00 

$1238.       Surety.     Fidelity     &    De- 

■    Maryland.     Limit,   60   days 

pt.    16.      Forfeit.  $10.     Plans  and 

riled. 

NOTE:— -1st   report  Sept.   16,  No.   3389. 


N     BALBOA       85    W    20th      Av  ;. 

One-Story    and    basement    frame   dwlg. 

i  iwner E,       Dahl,    539      3rd      Ave.. 

Sir,     I 
eel  .  -  .None. 
Days   work.  < ',  1ST,   J1500 

(3439)      E    COMMONWEALTH    AVE    ■■■■■■ 
N     Euclid     Ave.       Construct     conciete 
foundation    and    repairs    in    basement. 
Owner W.     H.    Cobb,    54     Common- 
wealth   Ave.,   S.    F. 
Architect  ..  .Fred         B  Wood.         2211 

Steiner,    San    Francisco. 
Contractoi      J.    C     Wai    i  i     I     Sons,   421 
l-i,  sidlo   Avi  .    S.    F. 

COST,    $900 


LD1NG   AND   INDUSTRIAL  NEWS 

(3440)      SE       KIMiV        AND       TAYLOR. 
Electric    sign. 

Owner Dr.     Poheim,     Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $800 


W<  in-  daj .    Sept.    2 1.    191*3. 


Completed   and 

I '.-  u, il    ::.,    i 


13111)      E       SIXTEENTH      AVE      85       N 
Judah.       One-story    frame    stable. 

Owner C.    'B.    Drew,    1840    Market, 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $700 


(3442)      E    LARKIN       137-6       N    Sutter. 

Three-story    brick    (15)    apartments. 
Owner Franklin       Realty    Co.,       79 

Clementina,    San    Francisco 
Architect  ..  .August    Nordin,    Mills    Bldg 

San     Francisco. 
Day's   work.  COST,   $9000 


(3443)      N    SIXTEENTH      158    W      Noe. 
Three-story    frame   flats. 

Owner Mrs.    Annie    Doheney,    16th 

near    Noe,    San    Francisco. 
Architect  ..  .Rhodes      &      Marisch,    3372 

16th,    San    Francisco. 
Contractor.  .Geo,    V.    McCausland,    4173 
23rd,    San    Francisco. 

COST.     $6000 


(3444)  NO.  34  ELLIS.  Erect  20x30 
sign   with    galvanized    iron    frame. 

Owner Sommers      &      Herts,       660 

Market,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Swan     "The     Painter,"     756 
Folsom,    San    Francisco. 

COST,   $625 

(3*445)  W  SEVENTEENTH  AVE  125 
N  Lake.  Two-story,  basement  and 
attic    frame    dwelling. 

Owner Matthew  A  Little,   1347   4th 

Ave.,    San    Francisco. 
Architect  ...E.    E.    Young.    251    Kearny, 

San   Francisco. 
Day's    work.  COST,    $7000 


(3446)  W  SEVENTEENTH  AVE  150 
N  Lake.  Two-story  basement  and 
attic   frame  dwelling. 

Owner Matthew  A.  Little.  1347  4th 

Ave.,    San   Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work    .  COST,    $7000 


(344  7)      NW     SIXTH       AND       FOLSOM. 
One-story   and   basement  brick   stores 

Owner Edward    Rolkin,    Argonaut 

Hotel,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1200 


(3448)  NOS.  455-459  LINDEN  AVE. 
Two-story  and  basement  frame  (2) 
fiats. 

Owner Mrs.      A.    T.      Haynes,      4'5S 

Fell,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .F.    C.       Moore,       522       Fell, 
San  Francisco. 

COST.   $2i',:.n 

CIIIIO  W  DEVISADERO  125  N  Mc- 
Allister N  25xW  125.  All  work  except 
grading,  plumbing,  gas  and  electric 
fixtures,  gas  and  coal  grates  and 
wall  beds  for  three-story  and  base- 
ment frame  flats. 

Owner Sunta   D.   Egeberg. 

Architect  . .  .None. 

Contractor.  .Joshua    Prout,    2020    Turk. 
San   Francisco. 

Filed  Sept.   Is,  '13.      Dated  Sept.   16,  '13. 

Roof    on $1757 

Enclosed    and    brown    coated....    1757 


ccepted 1757 

1759 

TOTAL   COST,    $7030 
Bond,    none.      Limit,    90    days.       I  o 
$5.     Plans  and  specifications  filed. 


(3450)  NE  TWENTY-SECOND  AND 
Dolores  E  37-6xN  94.  All  work  ex- 
cepet  plumbing  and  gas  fitting  for 
alterations  -and  additions  to  two- 
story   frame   store  and   flat. 

Owner Chas.         Lindimann,         2218 

Geary,    San    Francisco. 
Architect  ..  .M.      J.    Welsh,      22nd      and 

Mission,    San    Francisco. 
Contractor.  .Alexander    O.    Brown,    1750 

Dolores,  San  Francisco. 
Filed   Sept.    18,   '13.      Dated   Sept.    17.    '18. 

Frown  coated    $568.75 

Interior     finish     on r, t; s . 7 r, 

Completed     

Usual    35    days :,i;s.75 

TOTAL  COST,  $2275.00 
Bond,  $1138.  Surety  Maryland  Casualty 
Co.  Limit,  60  days  after  Sept.  20.  For- 
feit,  $3.     Plans  and  specifications  filed. 

(3451)  W  TWENTY-NINTH  AVE  50  R 
California  S  25xE95.  All  work  except 
painting,  plumbing  and  electric  wir- 
ing for  two-story  frame  residence. 

Owner Ellen  K.  St.  Clair. 

Architect  ...John    J.    Foley,    46    Kearny, 

San  Francisco. 
Contractor.  .C.  H.  Bessett,  343   29th  Ave 

San   Francisco. 
Filed  Sept.  IS,  '13.     Dated  Sept.  12.  '13. 

Rough     roof    on $687.25 

Brown    coated    687.25 

Completed  and  accepted 687.25 

Usual    35    days 687.25 

TOTAL  COST,  $2749. no 
Bond,  $1300.  Surety,  Jno.  H.  Riordan. 
Limit,  80  days.  Forfeit,  none.  Plans 
and  specifications  filed. 

(3152)  N  BUSH,  121-5  %  W  Polk. 
Structural  iron  ^nd  paint  same  for 
building. 

Owner L.  A.   Myers  by  O.  W.  BritL 

330  Ivy  Ave.,  S.  F. 
Architect  . .  .None. 

Contractor.  .Golden       Gate       Structrual 
Iron    Works.    1479    Mission, 
San  Francisco. 
Filed  Sept.  18,  '13.     Dated  Aug.  14,  '13. 

On   1st  of  each  month 75% 

Usual    35    days 2o-/o 

TOTAL  COST,  $2225 
Bond,  $1668.75.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  none. 
Forfeit,  none.  Plans  and  specifications 
none. 

(3453)      EXPOSITION  SITE.     Structural 
steel    and    iron    work    for    Fine    Arts 
Building. 
Owner Panama-Pacific         Interna- 
tional   Exposition   Co.,   Ser- 
vice Bldg.,  S.  F. 
A-.-hitect  ...B.   R.   Maybeok,  Lick   Bldg., 

San  Francisco. 
Contractor.. U.    S.    Steel    Products    Co, 

Rialto  Bldg.,  S.  F. 
Filed  Sept.  18,  '13.     Dated  Sept.  15.  '13. 

As  work   progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $84,S90 
Bond  $45,000.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit,  120 
dayr  Forfeit,  $75.  Plans  and  speci- 
ti'  i  Li  .ns   filed; 


(3454)      FURNISHING,      FABRICATING 

and    erecting    of   structural    steel    and: 
iron  work  on  above. 
Contractor.  .J.  G.  Williams  Construction. 
Co.,  4123   20th,  S.  F. 


Wednesday.    Sept.    24,    1913. 

Filed  Sept.   IS,  '13.     Dated  Sept.    15,     13. 

Payments    tame    as    above 

TOTAL  COST.  $1S,676 
pond.  $10,000.  Surety.  Maryland  Casu- 
.  Itj  Go.  Limit,  190  days.  Forfeit,  {75. 
Plans  and  specifications  filed. 


(3455)  N\V  JAOKSON  AND  SCOTT  N 
127-S%xW  137-6.  All  work  except 
painting  and  heating  for  two-story 
frame   building. 

Owner Academy      of      the      Sacred 

Heart. 
Architect  ..  .Ghas.    J.    I.    Devlin.      Pacific 

Bldg.,  San  Francisco. 
Contractor.  .Daniel    Powers.    1:9 7 7    Clay, 

San   Francisco. 
Filed  Sept.   IS,   '13.     Dated   Sept.   17,  '13. 

On  15th  of  each  month 75% 

Usual    55    days,    23% $1776.50 

TOTAL  COST.  $70S6.00 
Bond.  $3600.  Sureties.  XL  V.  Brady  and 
Andrew  Lynch.  Limit,  75  days.  For- 
feit. $20.     Plans  and  specifications  filed. 


(3456)  SW  SHRADER  AND  ALMA. 
Remove  roof  and  add  one-story 
frame. 

Owner Catherine    Cavanaugh,     885 

Clayton,    San    Francisco. 
Architect  ..  .H.    O.    Alden.    1431    Market, 

San    Francisco. 
Contractor.  .E.    J.    Roberts,      1394      Ma- 
sonic Ave.,  San   Francisco. 
OOST,  $2588 


(3457)      S   PINE  125   W   Mason.      Extend 
foundation. 

Owner Somers     Estate       Co.,       240 

California,     San     Francisco. 
Architect  . .  .None. 

Contractor.  .C.   O.  Smith,  240   California, 
San  Francisco. 

COST.    $900 


(345SO      W     FIFTEENTH     AVE     75     N 
California.     Two-story   and   basement 
frame   dwelling. 
Owner F.  Nelson,  30  Presidio  Ter- 
race,  Sa      Francisco. 
Architect  . .  .None. 
Day's  work.  COST.   $2500 


(3459)     NO.    4206   JUDAH      Move,   alter 
and  raise  dwelling. 

Owner Mrs.     A.     Cambridge,    14620 

Judah,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .H.  A.  Dilks,  5S  Faxton  Ave 
San    Francisco. 

COST,   $950 


BUILDING   AND   INDUSTRIAL  NEWS 

Contractor..  Tarbett      &      Knutt,      2;:32 
Clement,    San    Francisco. 

''•'ST,   $2373 

(3463)      W      LISBON    150      S    Excelsior. 

One  and  one-half-story  and  basement 

frame   residence. 
Owner W.    C.    Brown,    2945    Harri- 
son,   San    Francis, 
Architect  . .  .None. 
Day's    work.  Cl  'ST.    til 

(3164)  N  SIXTEENTH  150  W  Noe  W 
25xN  115.  All  work  for  three-story 
and  basement  frame  flats. 

Owner Mrs.    Annie    Doheney,    3622 

16th,    San    Francisco. 
Architect  ..  .Rhodes     &     Marisch,     3372 

16th,    San    Francisco. 
Contractor.  .Geo.    V.    McCausland.      4173 

23rd.   San   Francisco. 
Filed  Sept.  19,  '13.     Dated  Sept.  IS,  '13. 
Frame    up   and   roof   rafters. .$147S. 75 
Brown  coated   and   rough   plumb- 
ing   in    147*. 75 

Completed  and  accepted 14  7S..7  7. 

Usual    35    days 147s. 7." 

TOTAL  COST,  $5915.00 
Bond.  $295S.  Sureties,  E.  A.  Hoadley 
and  F.  A.  McCausland.  Limit,  SO  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE:— 1st  report  Sept.   19.   No.  3443. 

(3465)  W  POTRERO  AVE  195  S  21st. 
All  work  except  finish  hardware  and 
mantels  for  two-story  and  basement 
frame    building. 

Owner J.    Simpson,    451    Edinburg, 

San   Francisco. 

Architect  ...None. 

Contractor.  .J.    H.      Verner,    1921      23rd, 
San  Francisco. 

Filed  Sept.  19,  '13.     Dated  Sept.  17,  '13. 

Roof   on    $700 

Brown    coated    700 

Finished     700 

Usual   35    days 700 

TOTAL  COST,    $2S00 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.      Plans   and   specifications    filed. 

(3377)  NW  BOSWORTH  &  DIAMOND 
One-story  and   basement  frame  dwlg. 

Owner Carmel  Farna,  727  Chenery 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .A.  Camilli,   1  Sunnyside   Av 
San   Francisco. 

COST,  $1200 


(3460)  W  FIFTEENTH  AVE  ,00  N 
California.  Two-story  and  basement 
frame   dwelling. 

Owner F.  Nelson,  30  Presidio  Ter- 
race, San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $2500 


(3461)  N  ANZA  Sl-8  E  24th  Ave.  One 
and  one-half-story  and  basement 
frame   residence. 

Owner J.     F.       Haner.     3579       19th, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Tarbett      &       Knutt,       2332 
Clement.    San    Francisco. 

COST,    $1900 


(3462)  N  CALIFORNIA  11:-o  W 
Spruce.  Two-story  and  basement 
frame   (2)   flats. 

Owner J.    Haner,    3579    19th,    S.    F. 

Architect  ..  .J.  F.  Haner.  3579  19th, 
San    Francisco. 


(3378)  E  EIGHTEENTH  AVE.  adjoin- 
ing Presidio  Wall.  Erect  concrete 
retaining    wall. 

Owner J.  Brack,  2405  Larkin.  S.  F. 

Architect  .  .  .  E.   T.    Foulkes.    Ills   Crock- 
er iBldg..   San   Francisco. 
Contractor.  ..los.   Pasqualetti,   Humboldt 
Bank   Bldg.,  S.  F. 

COST.    $1S00 


(3379)  N  RlvOLI  100  E  Cole.  One  and 
one-half-story  and  basement  frame 
residence. 

Owner X.    J.    Nelson.      427S      23rd, 

San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $2000 


(3380)      W  POTRERO  193  S  21st.     Two- 
story  and  basement  frame  (2)   flats. 

Owner I.    Simpson.    4  51    Edinburgh, 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .J.     H.     Verner,     1921     23rd, 
San    Francisco. 

COST,   $3000 
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X     SACRAMENTO     75     VV     lv.tst 
Install   2  brick   bake  ovens. 

Owner California   Cafe,    15    Powell. 

San  Francisco. 
Architect  .  .  .None. 

Contractor.. J.     P.  Glaser     &   Co..      2070 
Union.   San    Fra  ncisi 

COST.    $1400 

X    UNION    SO    W    Hyde.      Raise, 
underpin,    add    one    story    and    repair. 

Owner Johanna  Co^tello,   Premises 

Architect  ...W.    H.    Crim    Jr.,    425    Kear- 
ny,  Sa  n   Fra  n 
I 'ay's    work.  COST,    $2000 


Ni'S.    1629-31-33    LARKIN.    Alter 
flats    into    apartments. 

Owner D.       J.    A.       O'Keefe.       1631 

Larkin   San  Francisco. 
t  ...T.  Paterson  Ross.  310  Cali- 
fornia,   San    Francisco. 
Engineer  ...  A.    W.    Burgren. 
Contractor. -Theo.   S.    Hoin,    156S      Clay. 
San     Francisco. 

COST,  $2900 


E     BRODERICK     111-3     S     Fil- 
bert.     Add    and    alter    dwelling. 

Owner Justus   S.    Warden,   Custom 

House    Bldg.,    S.    F. 
Architect  ..  .C.    A.    Meussdorffer,    Hum- 
boldt Bank   Bldg.,  S.  F. 
Day's   work.  COST,   $2500 

W    SECOND    AVE     110    S    Hugo 
25x120.      All    work    for    two-story    and 
■    nent   frame  flats. 

Owner Jeremiah    L.    and    Mary    E. 

Murphy. 
Architect  . .  .None. 
Contractor.  .Oscar    W.      Thunberg,      07s 

9th    Ave.,  San    Francisco. 
Filed  Sept.  13,  '13.     Dated  Sept.    11,  '13. 

Frame    up    $1400 

Brown    coated    1400 

Completed  and   accepted 1400 

Usual    35   days 1400 

TOTAL  COST  $5600 
Bond,  $5000.  Surety.  F.  A.  Wells  and 
O.  C.  Holt.  Limit,  120  days.  Forfeit. 
$5.     Plans   and  specification.-    filed. 

NW     BAKER     AND     GREEN     N 

sW     110-10.       All    work    for    two- 

and   basement  frame  dwelling. 

Owner Millie    L    Wright.    Klteroa 

Apmnts,    San    Francisco. 

Architect  ...Edgar   A.   Mathews,   Phelan 

Bldg..    San    Francisco. 

tor..E.    T.    Leiter    &    Sons.    Inc., 

ISO    Jessie,    San    Francisco. 

Filed   Sept.   13,   '13.      Dated   Sept.    12,    '13, 

Frame    up    $2300 

Ready    for   plaster 2670 

Standing    finish    of    2nd    story    in 

e     12O0 

pleted  and   accepted 3090 

I'-ual     ;.;,    days 3090 

TOTAL  COST.  $12,350 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      Plans  and  specifications    tiled. 

COMPLETION^NOTieES. 


San  Francisco. 


Sept     10.    1913 — S  DODGE  —  S  57-6  E 

so  E  24-2%   N  137-6   to  S  Turk 

at    a   pt   162-3%    E  Larkin    W  52-9% 

on    &   Johnson    to    L    W    Flieg- 

md    C    F    Hoffman    (as    Golden 

Structural       &       Ornamental 

Iron    Works) Sept.    6,    1913 

Sept.  11,  1913 — E  TWENTY-FOURTH 
Ave  225  S  Lincoln  Way  (H)  S  25x 
E  120.  C  W  Hanna  to  William  C 
Hammerton   &   Son Sept.    2,    1913 
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Sept.    11,    1913— S    LOMBARD    206-3    E 

Powell  E  20xS  6S-9.  Carlo  Piodi 
to   C  Rosina   &   Co Sept.    10,    1913 

Sept.  11,  1913— THIRD  NO.  711. 
Martin  Tovaraz  to  Fink  & 
Sehindler    Sept.    8,    1913 

Sept.  13.  1913— S  KIRKHAM  57-6  E 
10th       Ave    E    25xS      100.         Minnie 

Thompson   to  A  Klahn  &  Son 

Sept.   11,   1913 

Sept.  11,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Contra  Costa  Constr 

Co.    Aug    30;    Phillip    Schuyler 

Sept.     8,     1913 

Sept.  12  .1913— N  JESSIE  273  E  6th 
X  80xE  45.  A  H  Herbert  to  P 
Hamilton Aug.     1,     1913 

Sept.  12,  1913— E  LARKIN  112-6  N 
Ellis  N  25xE  6S-9.  Add  Clark  Nor- 
ton and  Raie  Clark  Biggs  to  whom 
it    may    concern Sept.    12,    1913 

Sept.  12.  1913— NE  ELLIS  &  LARKIN 
E  6S-9xN  62-6.  Jean  Allec  to 
Howard   S   Williams Sept.   10,   1913 

Sept.  12.  1913 — N  DUNCAN  Sl-2  E  Noe 
E  26-2xN  114.  Frank  T  and  Ida 
Elida  Olson  to  whom  it  may  con- 
cern  Sept.    10,    1913 

Sept.  13.  1913— N  TEHAMA  375  W  5th 
W  25x75.  YVilhelm  Kirsch  and 
Marie  Siemon  to  whom  it  may  con- 
cern     Sept.    12,    1913 

.Sept.  13.  1913— SE  SECOND  AND 
Federal  (bet  Bryant  and  Brannan) 
Milton  and  Julius  Auerbach  to  J  J 
Philhin    Sept.   12,   1913 

Sept.  13,  1913— S  OAKDALE  AVE  200 
E  Rankin  S  lOOxE  37-6.  John  H 
and  Anna  A  Briel  to  Stevenson  & 
Gowan    Sept.    12,    1913 

Sept.  13.  1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  51-4% 
W  60  th  IS-1014.  Wm  F  Wilson  Est 
to  Sibley  Grading  &  Teaming  Co.. 
: Sept.    2,    1913 

Sept.  13,  1913— E  TAYLOR  32-6  N 
Pacific  N  30xE  60.  Sarah  Picard  to 
Henry   Conrad Sept.    12,   1913 

Sept.  13.  1913— W  HYDE  97-6  S  Green 
W  x7-6.  Jay  Deming  to  Henry 
ad Sept.    6,   1913 

Sept.  15,  1913— NW  POST  &  POLK 
to  Hemlock  Ave.  The  New  Poodle 
Dog  Inc  to  !  farbeburg. . . . 
S.pt.     5,     1913 

Sept.  15,  1913— SE  MARKET  100  SE 
Second  SW  25xSE  91-6.  Lewina  W 
Martinez,  Carrie  W  Woodworth 
and  Mollie  W  Kruse  to  Heckenroth 
&    richell Sept.    10,    1913 

Sept.  15.  1913 — S  I'AK  156-3  W  Clay- 
ton W  50xS  137-6.  Robert  Wieneke 
to  whom  it  may  concern ..  Sept.  10,  '13 

Sept.  15.  1013 — Street  in  ST.  FRAN- 
eis   Wood.  1  Park   Co   to 

Co Sept.    12,   1913 

Sept.  15.  1913  W  VALENCIA  35  N 
26th    N    30xW    90.      Quong     Lee      to 

Sic!  .1     15.   1913 

113      SE     MARKET     45-10 

s\v  Spear  SW  15-10  SE  '.37-6  NW 
n  mei  s  &  FCaufmann  Inc 
to  Atlas  Heating  &  Ventilating  Co 
Sept      12.    1913 

Kept.  15.  1913  -N  CALIFORNIA  77-6 
W  Front  W  60-8  ^xN  127-6.  The 
Hind  Estate  ''■>  to  Pacific  Rolling 
Mill    Co Sept,     10,    1913 

Sept,  15.  1913-  w  THIRD  AVE  110  N 
Irving   N   25xW    120.      Marie   Ash    to 

'"I-.-    9,    ]  !ii :: 

Sept.    15.    1013  —  N    MOV    125    W    Cong- 

W    25xN     .'it     15%     Blk     7, 

Collegi  HI  A  s'n.  Thomas  Mc- 
1  lormich  t"  n  horn  ll  may  concern  . . 
Sept.     15,     1913 


.WILDING    AND    INDUSTRIAL   NEWS 

Sept.  15,  HII3— SE  CLEMENTINA  & 
Third  S  30xE  SO.  Walter  II  Sul- 
livan to  Jno  G  Sutton  Co,  Aug.  10; 
McLeran    &    Peterson ..  .Aug.    10,    1913 

Sept.  15,  1913— W  RICHLAND  AVE 
275  N  Mission  25x120.  Richard  and 
Florentine  Kay.-er  to  Ruegg  Bros. 
Sept.     13,    1913 

Sept.     16,    1913— S   ALVARADO    155    W 
Castro   W   25x8   114.     Guerrero  Rlty 
Co    to   whom    it    may   concern...... 

Sept.    16,    1913 

Sept.  16,  1913— S  FOURTH  AND 
Clementina  SE  SOxS  WS0.  Sarah 
Abrams   to  John   Spargo.  .Sept. 8,    1913 

Sept.  16.  1913 — S  SIXTEENTH  SS  W 
Valencia  60x110.  W  B  Coffey  to 
Wm    E    Little Sept.    10.    1913 

Sept.  16,  1913 — LOT  14  Corona  Hghts 
Alfred  B  Moon  to  Mac  Arthur  Bros 
Sept.    15,    1913 

Sept.  16,  1913— NE  DAY  &  SANCIIK/. 
N  57-6xE  80.  James  and  Bridget 
A  Keenan  to  whom  it  may  concern 
Sept.    15,    1913 

Sept.  16,  1913— S  WASHINGTON  23-6 
E    Reed    E    56-11%    S    57-6   E    22-0% 

5  20  N  79  N  77-6.  Clyde  S  Payne 
to  whom  it  may  concern.  .Sept.   6,  '13 

Sept.  16,  1913— N  SIXTEENTH  1S6 
W  Castro  N  134-5xW  40;  No.  3744 
16th.  Jos  M  and  Susanna  Couture 
to  J   S  Ourish Aug.   30,   1913 

Sept.  17  ,1»13 — su  CALIFORNIA  & 
Leidesldorff  fronting  Ion  N  Cali- 
fornia at  rear  end  107-6  and  ex- 
tending on  E  and  W  sides  137-6. 
The  Insurance  Exchange  Inc  to 
Otis    Elev    Co,    Sept.     15;    Mangrum 

6  Otter Sept.    13,    1913 

Sept.     16,     1913— E     DIAMOND     144     S 

Elizabeth  E  90  N  40  W  90  S  40. 
The  Roman  Catholic  Archbishop  of 
S.   F.   to  John  McCarthy.  .Sept.   S,   1913 

Sept.  17.  1913— N  O'FARRELL.  bet 
Devisadero  and  Broderick,  No.  2130 
O'Farrell.  P  W  Lannon  to  Frank 
Neidick Sept.    17,    1913 

Sept.  17,  1913— N  FULTON  109-9  W 
Van  Ness  Ave  W  10S-3xN  120. 
Kate.  Julia  M,  Mary  J,  Hannah  E 
and  Francis  J  Donohue  to  Chas 
Wright    July    31,    1913 

Sept.  ,37,  1913— SE.  BALBOA  AVE 
and  Ocean  Blvd  50  on  Balboa  Ave 
and  100  on  Ocean  Blvd.  J  A  Rag- 
gett  to   Robert  Dewar   &  Son 

Sept.     23.    1913 

.Sept.  17,  1913 — SW  GRANT  AVE  & 
Harlan  Place.  O  ~J  Baldwin  to 
Holm  &  Son,  Sept.  12;  Frank  J 
Kliium Sept.    16,    1913 

Sept.  IS,  1913— SE  MARKET  100-0% 
NE  Seventh  NE  50-0%  SE  165  SW 
50-0%  NW  165.  J  D  Phelan  to  L 
Zimmerman Sept.    17,    1913 

Sept.  IS,  19.13— S  CALIFORNIA  164-11 
E    Buchanan    E    37-7xS   137-6.      F   H 

Porter    to    J    Harold    Johnson 

Sept.    17.    1:113 

Sept.  18  1913— W  SEVENTEENTH  AV 
200  N  Fulton  N  25xW  120.  Alfred 
Berglof   to   Geo   Parker.  .Sept.    10    1913 

Sept.  IS,  1913 — SE  TAYLOR  &  CLAY 
S    89-9XE    20.      Jas    Ward    to    Chas 

I'. 'I. urn    Sept.    17,    1913 

LiS.  l:ii::— W  NINTH  AVE  100 
S  Cabrillo  25x120;  Nos.  719-721  9th 
Ail.      Ohas    A   Rush  ton    to    whom    it 

may    concern Sept.    17,    1913 

1  ...  11)13— W  NINTH  AVE  125  S 
Cabrillo  25x120;  Nos.  7  _•  :l  -  7  L'  .5  9th 
Ave  Cha  A  Ku  hton  to  whom  it 
may   concern Sept.    it.    i  9  1  2 

Sept.     18     1 W    FIFTEENTH    AVE 

75  N  Judah   (.1  1  N  25xW   100.     Danii 
Ma  1  la  ni    to    w  hum    ii    inn  v    concern 


Wednesday,    Sept.    24,    1913, 

Sept.  2,  1913 

Sept.  18,  1913-  NW  CLEMENT  &•  5TH 
Ave  \v  57-6xN  100.  J  C  Low  to 
Ferdinand    Wagner Sept.    2,    1913 

Sepl  is,  1913— S  BUSH  68  E  Mason 
E   22-6xS  84.     E  or  Elizabeth  Rick- 

ard   to  Van   Sant-Hough ton   Co 

Sept.    15,    1913 

Sept.  18,  1913-  SE  POST  AND  JONES 
S  60xE  70-6.  Niels  Larsen  to 
Camp   &   Carrilon Sept.    17,    1913 

Sept.  19,  1913 — NW  GRANT  AVE  & 
Manila  Place,  No.  137  Grant  Ave. 
The  Orear  Co  to  Wm  Bateman.... 
Sept.   18,   1913 

Sept.  19,  1913— N  GEARY  137-6  E 
Larkin  E  47-6xN  137-6.  A  F 
Schleicher  to  Pacific  Rolling  Mills 
Sept.     18,    1913 

-Mil  19,  1913— N  CLEMENT  57-6  W 
23rd  Ave  W  25  E  25  N  100  E  25  S 
100.  W  Benn  Hocking  to  Thos 
Hamill Sept.     12,     1913 

Sept.  19,  1913— NW  PACIFIC  AND 
Mason.      .T    or    Jos    Roger    to    J    M 

Ploeger Sept     '9,    1913 

* 

LIENS  FILED 


SAN    FRANCISCO    COUNTY. 


Sept.  13.  1913— SW  SIXTH  72  NW 
Howard  NW  4S  SW  75  NW  45  SW 
50  SE  75  NE  50  SE  18  NE  75.  Crane 
Co  vs  D  R  McElroy,  H  M  Hoffman 
and  W  L  Meusser $953.23 

Sept.  13,  1913— E  DOLORES  76  S  21st 
S  25xE  90.  Mulcahy  Bros  vs  O 
B  Hedstrom  and   Annie  E  Conniff.$92 

Sept.  15,  1913— W  WOODLAND  AVE 
150  S  Parnassus  Ave  W  SOxS  25  Lot 
55  Blk  "O"  Sunset.  California 
Standard  Planing  Mill  Co  vs  E 
Florence    Stebbing    $352.95 

Sept.  16,  1913— W  RAILROAD  AVE 
26  N  17th  Ave  (South)  N  25xW  100. 
A  Alebrts  vs  Geo  Dall  Olmo.  .  .$367.50 

Sept.  16,  1913— W  EMBARCADERO 
137-6  S  Howard  S  45-10xW  137-6. 
Theodore  S  Hoin  vs  Joseph  Magner 
$25,289.85 

Sept.  17,  1913— S  SHORT  in  Blk  12 
Sub  No.  3  Pioche  and  Robinson's 
Sub.  Leonard  Lumber  Co  vs  B  W 
Haines  and   C   H  Gish $34.38 

Sept.  17,  1913— SE  ELLIS  &  JONES 
55x87.6.  J  S  Guerin  and  T  F 
Guerin  as  J  S  Guerin  &  Co  vs 
Brandt  &  Stevens  and  The  Board 
Realty     Co $1516.35 

Sept.  IS  ,1913 — E  FORTY-SEVENTH 
Ave  260  S  Balboa  to  a  pt  360  S 
Balboa  x  120  in  depth.  W  H  Yates 
vs   E   B   Hallett $600 

Sept.  19.  1913 — SW  RUSSIA  AVE  75 
NW  Athens  NW  25xSW  100.  DA 
Markwith  vs  Siegmund  H  Fried- 
richs     $176. SO 


MUM  ll       OK       NOV-ltKSI-ONSIBII.ITY. 


Sept.  lfi,  1913— E  HARRISON  50  S 
18th  S  75xE  124-3  including  spur 
track  to  be  constructed  on  Harri- 
son to  above  premises.  John  H 
and  Mary  J  Claasen  as  to  improve- 
ments    on     leased     property 


Hill. EASE     OP     BUILDER'S     BOND. 

Sept.  16.  1913— W  TRENTON  112-6  N 
Jackson.  Maurice  Salomon  and 
Arthur  Gouliner  to  Southwestern 
Surety  Ins.  Co.  releasing  said  surety 
company  as  surety  for  John  S.  ftatto 
under  contract  of  August  18,  1913 


Wednesday,    Sept.    24,    1913. 

NOTICE      OF      NON-KESPONSIBILITY. 

Sept.  17.  1913— E  TWENTY-THIRD 
Ave  90  S  Ulloa  S  30xE  120.  Park- 
Bide  Realty  Co  as  to  improvements 
on    leased    property 


OAKLAND  AND  ALAMEDA 


APARTMENT  HOUSE— 3  story  and 
base,  frame.  $12,000.  Berkeley.  Ala- 
meda Co.,  Oal.  Arc  litect,  George  W. 
Patton,  2126  Emerson  St.,  Berkeley. 
Owner,  ilrs.  E.  N.  Richardson.  The 
building  will  be  erected  on  Dana  street 
near  Channing,  and  has  been  designed 
to  contain  six  modern  suites  of  three 
and  four  room  .  Interior  finish  will 
be  of  pine  and  elm  with  some  hard- 
wood lloors.  A  central  heating  system 
will  be  installed.  All  suites  will  have 
wall  beds  and  private  bath  rooms; 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Marble  and 
tile  will  be  used  in  the  entrance.  Ex- 
terior of  the  building  will  be  finished 
With  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  All  materials 
are  now  being  purchased  by  the  an  hi- 
tect. 

BUNGALOW— 1 V4  storj  arid  base, 
frame.  $3,000.  Berkeley,  Alameda  Co.. 
i'il  Architect,  none  Own.  rs,  F  R. 
Peake  Co.  2127  Universitj  avenue,  Ber- 
keley. The  dwelling  has  been  de- 
signed for  a  seven-room  house  with 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwood. 
There  will  be  a  large  open  fire  place 
in  the  living  room  and  brick  mantel. 
Hardwood  floors  will  be  used  in  the 
bath  room  and  kitchen.  Composition 
floor    will    also    be    used    in      the      bath 

to       An    autom  1 1  tc    w  al  er   heater  will 

be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the   work   will   lie  done  by    Day   Labor. 

BUNGALOWS — 5,  1  story  and  base, 
frame.  Cost  nol  stated.  Berkeley, 
Alameda  Co..  Cal.  Architect,  none. 
Owner,  Al.  Story,  Builders'  Exchange! 
Oakland.  These  houses  will  tie  erect- 
ed on  property  on  Indian  Rock  avenue. 
Eac  :  dwelling  has  been  designed  to 
i  ontain  i\  rooms  and  bath,  interiors 
will  be  finished  in  pine  wil  .  some  olm 
panels.  Hardwood  flooi  s  will 
in  the  living  rooms  and  d 
There    will    be    a     large    open    tire    place 

n    i   LCh    of    the    living    ms        Ma  ntels 

will  be  of  brick  and  tile.  Bath  roams 
will  have  tile  wainscot.  Exteriors  will 
be  covered  with  cement  plastei  in- 
gles   and     rustic        Plans     .ii niplete 

and  in  t  e  hands  of  the  owner  who  will 
do  tiie  work  by  Day  Labor.  All  ma- 
terials    a  re    now    being    pu 

RESU  >F.Ni  '!•:  —  2  storj  a  i.  ba  se, 
frame.  Cost  not  stated.  I  '■•  I  keley, 
Alameda  Co.,  Cal.  Archite  ■•  ro.hij 
Unison  Thomas,  Kir  I  National  Funk 
Bldg.,  r.  rkelej  Ownei  I  e  ick  F. 
Thomas.  The  dwelling  will  be 
in    Thousand    I  inks    Pal  k, 

de   ig  ne  i  for  an  elgh  t-i ouse  with 

bath  ami  sleeping  porch  Interior  fin- 
ish    will     lie    of    pine       a  n  I 

1 1  i  rilu I     Boors     will       i  in    the 

principal  rooms.  There  will  be  fur- 
nace beat  iind  open  Are  place  .Man- 
tels   will     I i     in    i  1  Bath 

■  oom    \\  ill    ha  i  e    com] loi       loor    and 

tile     wainscol  In      ill  water 

heate  w  ill  be  In  t-a  Hi  d  I !  tei  ior  of 
i !  e    dwelling     will         e  with 

sha  kes      Pla  n      in  ete  and  figures 

eing    taken. 


BU1LIINU   AND   INDUSTRIAL  NKWS 

BUNGALOW  —  1  story  and  base, 
frame,  $3,000.  Berkeley,  Alameda  Co., 
i'il  Architect,  none.  Owner,  t .'.  W. 
Woodard,  1540  Broadway,  Oakland. 
The  dwelling  will  be  erected  on  Bright 
avenue  south  of  13th  avenue,  and  has 
been   designed    for    ,i      even-room    house 

lib  and  sleeping  porch.      I 
will    be    finished    in    pine  and    hai 

There    will    be    furnace    heal    and    i 

lire    pla   es        M  hi.  els    will    be    of    brick 

nol   tile      Hardwood   floors  will   I sed 

in  the  living  room,  dining  room  and 
reception  hall.  Bath  room  will  hav< 
cement  floor  and  tile  wainscot.  An  au- 
tomatic water  heater  will  be  installed 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hand--  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,300.  Piedmont,  Alameda  Co 
'':il  Architect,  none.  Owners.  E.  J. 
Aiilio  and  Otto  Peterson,  153]  Califor? 
niii  street,  Berkeley.  The  d 
which  has  i n  designed  for  a  seven- 
room     house     with     I  -ah     and     slei 

I hes,    will    be    erected    on    one    of    the 

most  beautiful  homesites  in  Piedmont 
Interior    will    he    finished    in    pine,    h.ir.l- 

w i     and     white     enamel.        Hardw I 

Moors     will     be     used     i  n 
i  boms.       There     will     he     furnai  i 
•md    open    fire    plai  es.      Mantels    will    he 
of    granite     ind    tile        Ba'th    rooms    will 
have    tile    floor    and    wainscol        An    au- 
tomatic   water    heater    will  'be    installed 
Exterior-    of    the    bouse    will    lie    > 
with    cement     plaster    on      metal      lath. 
Plans    are    complete    and    in    the    hands 
of    the    owners    who    will    do    the    work 
">'    Hay    l.i 

GARAGE — 2  story  and  base,  frame. 
Co  t  not  stated.  Berkeley,  Alameda 
Co.,       Cal         Architect."     John       Hudson 

T     -       First     National     Bank      Bid 

Bi     hi  ley        owner.     Mrs.     E.     .1      i 

The  building   has   be<  l 

vate     garage    and     will     be     erected     on 

pr i  tj     adjoining    the    owner's    home, 

First  door  will  contain  storage  space 
a  ii  I  ni  i  ch  in.  -imp  and  upper  floor  will 
|  1 1  I  inged  for  living  rooms  Inte- 
rior finish  will  be  of  pine  throughout 
Thei  i  will  'be  a  cement  floor  on  the 
first  Moor  Exterior  of  the  building 
will  he  ,  -in  e:  i.i  with  cement  plasl  er  on 
metal  lath.  Plans  are  complete  and 
are    being   taken. 

AUDITORIUM— General    cor,.  Lruction 

Cost     nol     slated.       Oakland,    Cai.       Ar- 

hitei  t  s,     Palmer    &     Hornbostel,     New 

fink      a   sociated    with    .1.    J      Donovan, 

Secui  ii  s     Bank     Bldg  .    I  lakland.      <  iwn- 

Citj    of   '  lakland       Bid      u  ill      i 
ceh  ed    on     I  ictober    9th     Li       thi 
Council   Cor   the  genera!   construcl  ion   of 

II  e    $1,000, .Municipal       Auditorium 

w.hich   is  in  he  erected  on  the    shore     oi 

I-  ike      Met  ill  I  Plans      and      si,.  I     .i 

; car       ■■      ■    in  ed     fr Vrch.itecl 

Donovan       The   work    will    includi     n  n 
ticall;     an       construcl  ion       exi  epl       the 
iioiii'hii  ion     work    and     steel      contr  id  ■ 
for    whlcl         '    ■         ■  •   '  let. 

CITY        HALL— Cabinet        work       .md 
painting.       Cost     nol     stated        i  lakland, 
i'il.      Architects,    Palmei    &    Ho 
New     York,    associated     with      \i  ch  iti    I 

•I.     J.     1  ii cm.     Security     B  ink     Bldg  . 

1 '  ikl I       ( iv,  ners,    i  'n  ■       oi 

''hi  n.  ■'  ml  si Ifica  tioni  for  tin  Inte- 
rior   painting    and     [01      [ ishing       a  ml 

ei  ting    oil    cabinet    woi  k    foi 
i  'it  \     Hail    in  omplete.    Sep- 

i  ■"    figure      will    be    taken    I 

part  of  thi 
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by    the    (lakland    Citj     I  louncii    on    Octo- 
bi  r    9i  h.      Plans    and    specifies  i  Ions    can 
"ii  d    from    Arch  itect    .1      .1.     Dono- 
urity     Bank     Bldg 
POST     OFFICE  Painting,     cement 

md    brick    work,    sub  figures.   Ala- 
v.uni'hi      i  hi        Cal.      Ai .   iti.',  i 
Wenderoth,     Washington.     I  >.     C. 
United       State         Government. 
I  or,     William     V.     .Mini  aj  .     I  'osl 
Office     Bldg..     Alameda,     wants     subfig- 
nres    from    San    Francisco    and    Oakland 
ontractors    on    painting,    cement    side- 
walks,   cement   curbs  -and    coping   work, 
brick    driveway    and    court     yard    work 
and     other     work.        interested     parties 
can     ;ee     Mr.     Murray     at     the     Alamed? 
I'"   i    Office. 

RESIDENCE  —   2      storj       and      hose. 
frame.       Co  t       not       stated.       Berkeley, 

Vlai la     Co.,       Cal.       Architect,       John 

Hudson  Thomas.  First  National  Bank 
Bldg.,  Berkeley.  Owner,  A.  H.  Gertz. 
I  i  I  welling  will  contain  seven  room-. 
bath  and  sleeping  porch.  Interior 
finish  will  be  of  pine,  redwood  and 
wl  ilc  enamel.  Hardwood  lloors  will 
us.  I  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
he  furnace  .heat  and  ..pen  fire  places, 
-Mantels  will  he  of  tile  and  brick.  Bath 
room  u  ill  have  tile  II... .r  and  w  i  inscol 
An  automatic  water  heater  will  be  in- 
stalled. Tile  will  also  he  us.-d  in  the 
kitchen.  Exterior  of  the  house  will 
le  covered  with  cement  plaster  on 
met  '  I  lath,  Plan-  ha  \  e  been  revised 
w  bids  are  being  taken. 
BUNGALOW   —    I      story      and      base. 

• $3,000.      Oakland,    Cai     Architect, 

Charles  F.  .Man.  \l  a  clonough  Bldg., 
i  ikhmd.  Owner,  I  loin  \  I  'rath,  682 
34th  street.  The  dwelling  will  be 
erected  on  the  north  side  of  42nd 
itreel  neat  West  street,  and  has  been 
designed    to    contain    seven    rooms,    bath 

and        leeping     c  Inierior     finish 

will     le     of    pin.-     and       redwood       with 

some    I  ardwood    floors.       Plans    provide 

for    furnace    heaf    and    open    lire    places 

will    he    of    I. rick.      There    will 

nposithoi      Boor      in      ti i  i 

n     -i  ml     tile     wainscot     in     both,    t lie 

'i        in. I    kitchen        Exterior    of      thi- 
ng   will    he    covered    with    cement 

netal    lath.      Plans  are  com- 

1 1     He     work     will     be    done    by 

I      I     ."!-. 

RESIDENCE   —    2      story     and      basi 
fi  in  "      $6  500.       i  lakland,     Cal.       Archi- 
i  •  nee    A,    Toman,    251     Kearny 
St  .    S      F.       Owner.    Mrs.       J.     H.     Lewis 
Ti  e     dwelling    will    (  e     erected    at     the 
1     '    '•  in  r    of    Keith    avenue    and 
Pryal     stn  et,     and     will     contain     eigh 
rooms,     bath     and     sleeping     porch.       A 
will    also     be    ereel  ed     on     the 
e   :■"       i  nt,  .  lor  "i    the   dwell- 
ing    v,  ill     be     handsomelj      finished       in 
■oi  '       '   Iwood    and    hardwoods.      Hard- 
«  "       tlooi  -     h  ill    be    used    in    the    prin- 
"oiis        Thei  c     will     he     furnace 
'  ei     opt  n     fire     places        Mantels 
'     '  of   hi 'i   k       hai  i    room    will  have 

;  ion    il •    and     tile       w  tin  i  ot 

An   automa  i  le   watei    hea  ter   will    be   in- 

Extei i     :,..:        ,    ,      house 

md    gai  age    will    t  ,-    co\  ei  id    with    n- 

iste     i,i  .  i   lath.      Pi  ms   ,ii  c 

'  ml    figui  i"    are    being    taken 

Contracts   Awarded. 

KNT     BUILDFNG      2     story     and 

frame.     $23,695.       Berkeley,     Ala- 

me  hi     .  "o  .    Oal.       Ai  chitect,       John       J. 

n.       Ke  II  111       St.,      S        F  ' 

st        Joseph's       i  '"I.  ■•  i  n  ■        Contractoi 

S    McCullough,    Berkeley.     Con- 


PUILDING   AND   INDUSTRIAL  NEWS 


Get  it  from  Bacon. 

The  Bl  ocks  now  being 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F 


Building  Contracts  Awarded 
Oakland. 

.;_'_'      Bellegarde     Sohr  1300 

2723  I,fljn\v>kv     Marshall  1 1  '><i 

2724  Pfrang     Pfrang        2 

J7u:,     Miller     Scott  1900 

27_'rt-     French      .McDonald  2500 

j7:7     Stahl      Stahl  1300 

2728  NUes     Timber    ..Lydeksen  600 

2729  Colby      Allen  900 

2731  Spelman     . .  .Sommarstrom  5000 

2732  .Michel      Morilhat  5100 

2736      Gault      Burritt  2175 

:7::t      Higgle      Higgle  1500 

2738  Long     Morris  2000 

2739  Schutt      Robertson  2325 

2740  Hatch      Jackson  1500 

2741  Bolts      Bolts  2000 

2742  Moran      Moran  1000 

2743  Whalen     Whalen  2500 

27)4      Coil      Coit  2500 

2751      Woodard      Woodard  3000 

2753  Mr<>'li     Gaspard  1800 

2754  Soi_.o      Anderson  2015 

2755  Klei- Sell  1S10 

2759  Boicliart      Wolfe  1000 

2760  Edwards     Schnebly  looo 

2761  Bruzzone     Kenlero  1800 

2762  Fredei  Hansen  1600 

2763  Win. lei      Burritt  2133 

S766      Croll      Art.hison  600 

2767  Windle     Burritt  2133 

2768  Orr     Pearson  7270 

2769  Wrlsten     Flittner  174» 

2770  Petei  son    Uerl    Bldg  1 800 

2771  Wtaland      Fllley  lO'OO 

L' 7 T'_:     Carl  son      Carlson  1800 

277::     Andetti      Ahdetti  24001 

2771      Albee     Western    Un  1900 

2775       Maz/.H.,       Ma/.zero  1600 

^776  Donovai                    i  lonovan  3750 

2T77     Canny     Bellafontalne  1650 

2778  Sollfl  Svdea  1850 

2779  McClurg  .....    Neal      15 

Havens      O]  son  4660 

2 .  81  Fi-lier     ....              pra  gue  2925 

27*82     Da    Roeff  500 

1 1 berg             . . .    .Owner  25flfl 

2784  Enoa Dean  2630 

2785  Fahiola      Otis  850 

2786  Colt      Coii  25(111 

2787  Sell      Doss        9 

2T91  Gustafson     . . .     Gu   tafson  8000 


(2722)      E    ADELINE    125    S    36th.    Oak- 
land.    One-story   4-room   dwelling. 
Owner B.   Bellegarde,   Chestnut   nr 

36th,    Oakland. 
Architect  .  .  .None. 
Contractor..  H.    W.     Sohr,    3439    Haven, 

Oakland.  COST,    $1300 


(2723>  E  FORTY-SECOND  AVE  120 
S  lE-lgth,  Oakland.  One-story  -5- 
room   dwelling. 

Owner L.   H.   Lebowsky,   1026   42nd 

Ave.,    Oakland. 
Architect  .  .  .None. 

c actor.. J.    S.    Marshall,    1030    High, 

Oakland. 

COST,    $1100 


Wednesday.    Sept.    24,    1913. 

(2727)  E   CROSBY    235   S    Harper,   Oak- 
land       One-EtOTJ     ..room    dwlg. 

Owner los.  Stahl,    1534   Park  Ave., 

I  i.ik land. 
Architect  .  .  .None. 
Contractor.  .Chas.  Stahl,   1534   Park  Ave 

Oakland  COST,    $1500 

(2728)  SW     CLAREMONT    AND    56TH, 
Oakland.     Coal  bunker. 

Owner Niles  Timber  Co.,  Premises 

Architect  . .  .None. 

Contractor.  .G.    H.    Lydiksen,    1616    25th 
Ave.,  Oakland. 

COST,  $600 


(2724)  S  FORTIETH  100  E  Cerrito, 
Oakland.      One-story    5-room    dwlg. 

Owner C.    J.    Pfrang,    Hudson   and 

Claremont,    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 

(225)  S  E-'fWENTIETH  120  W  17th 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner Harry     G.     -Miller,     427     La- 

guna,    Oakland. 
Architect   .  .  ■  None 

Contractor.  .G.  A.  Scott,  6S5  23rd,  Okd. 
COST,    $1900 


(2726)  SE  E-TWENTY- THIRD  AND 
Mitchell.  Oakland.  One  and  one-half 
■  torj    6-room  dwelling. 

Owner Mrs.   French,  Fruitvale  Ave 

Oakland. 
\  i  cnltecl   .  .  .  None. 

Contractor.  .Alex    McDonald,    2329    Sal- 
inger  Ave,   Oakland. 

COST,    $2500 


(2729)      NO.    706   THIRTY-THIRD,    Oak- 
land      Al-'r   and    repair. 

Owner Miss  Francis  Colby,  Prem. 

Architect  .  .  .None. 

Contractor.. M.   Allen,    S29   52nd,  Okd. 

COST.    $9MM 


(2731)  NE  TWENTY-FIFTH  &  TELE- 
graph  Ave..  Oakland.  One-story 
brick   addition. 

Owner Mrs.    J.    Spelman,    696    18th, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .E.    Sommarstrom,    202    E- 
12th,   Oakland. 

COST,    $5000 


(2732)  W  SAN  PABLO  AVE  239  ft.  1 
in.  from  S  line  Stanford  Ave  S  50  W 
100  N  55  E  100.  Oakland.  All  work 
for  one-story  nickelodeon  and  bowl- 
ing alley. 

Owner J.    .Michel,    1754    27th      Ave., 

Oakland. 
Architect  ..  JEdw.    T.    Foulkes,    Crocker 

Bldg.,  San  Francisco. 
Contractor.  .P.  Morilhat,  Oakland. 
Filed  Sept.   13,  '13.     Dated  Sept.  2,  '13. 

Frame   up    V4 

Brown    coated    Yt 

Completed    ond   accepted % 

Usual    35    days 'A 

TOTAL  COST.  $510(J 
Bond,  $2600.  Sureties,  P.  Morilhat,  J. 
Cassou  and  P.  Bordenave.  Limit,  60 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(2736)  NE  COR.  ON  ALLEY  &  14TH 
Ave.,  bet  19th  and  20th  Aves.  45x115, 
Oakland.  All  work  for  one-story  5- 
I'oom   dwelling. 

Owner A.    M.    Gault   &   J.   Halpern, 

6027    Grove,   Oakland. 

Architect  .  .  .None. 

Contractor.  .O.    L.     Burritt.       427       63rd. 
Oakland. 

Filed  Sept.  15,  '13.     Dated  Sept.  S,  '13. 

Frame    up    $600 

1st   coat   plaster   on 600 

Completed     and     accepted 500 

V   u-al    35    days 475 

TOTAL   COST,    $2175 

Bond,    none.      Limit.    65    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

(2737  1  NE  x'ORTY-NINTH  &  LAW- 
ton.  Oakland.  One  and  one-half- 
story  5-room  dwelling. 

Owner Chas.    C.    Riggle,    367    49th, 

Oakland. 

Architect.  .  .None. 

Day's    work.  COST,   $1500 

(2738)  S  E-FOURTEENTH,  bet.  S2nd 
and  S3rd  Aves.,  Oakland.  Two-story 
8-room   dwelling   and    plumbing  ifhop. 

Owner R.    F.      Long,    S210      E-14th, 

Oakland. 

Architect  .  .  .None. 


Wednesday,    Sept.    24,    1913. 

Contractor.  .Justus    -Morris.     2936    Tele- 
graph   Ave.,    Oakland. 

COST.    $2000 
(2730  1      N    E-TWENTY-SECOND    275    E 
21st     Ave.,     Oakland.       One-story     5- 
rooni  dwelling. 

Owner Herman     Schutt,     1915     E- 

16th,    Oakland. 
Architect  . .  .None. 

Contractor.  .A,       J.        Robertson,       4080 

Boulevard    Ave.,    Oaklanfl: 

COST,    $2325 

(2740)  X  LOGAN  300  W  Fruitvale  Ave 
Oakland.      Two-story    6-room   dwlg. 

owner Fred    W.    Hatch,    1907    Per- 

alta  Ave.,  Oakland. 
Architect  . .  .None. 

Contractor .. C.    A.   Jackson,    2513   Viola, 
Oakland. 

COST,    $1500 

.27111  N  HARPER  COURT  240  u' 
35th  Ave..  Oakland.  one-story  io- 
room    dwelling'. 

Swner M.    C.     Bolts,    3116    Central 

Ave.,    Alameda. 

Architect  .  .  .None. 

Day's    work.  COST,    $2000 

(2712  1  S  FORTY-FIR.ST  500  E  Broad- 
way, Oakland.  One-story  four-room 
dwelling. 

Owner T.    W.    Moran.    Security    Bk. 

iBldg.,    Oakland. 

Arcihtect  . .  .None. 

Day's   work.  COST.   $1000 

(2743)      E   COLBY    165   N   611st,    Oakland. 

i  ine-story    5-room   dwelling. 
Owner J.    F.    Whalen,    1542    Broad- 
way,   Oakland. 
Architect  .  .  .None. 
Day's    w-ork.  COST,    $2500 

(271!)  s  RICH  200  E  Telegraph  Ave.. 
Oakland.       One-story     5-room     dwlg. 

owner C.    B.   Coit,    1722    Broadway] 

Oakland. 
Architect  ...Alvin  J.  Stern.  1.722   Broad- 
way,  Oakland. 
Contractor.  .Roger   Coit,      1522      Broad- 
way,  Oakland. 

C(  1ST,  $2500 

(2751  I  E  BRIGHTON  AVE  200  S  13tli 
Ave..  Oakland  One-story  7-room 
dwelling. 

Owner E.        W         Woodard,        1540 

Broadway,    Oakland. 
Architect  . .  .None. 
Day's    w-ork.  COST,    $3000 

NO.  772  SIXTH.  Oakland.  All 
work    for   alteration   and    addition. 

Owner V.     Mrelli,     Oakland. 

Vi  !-ii  il  ect  .  .  .  None. 

Contractor. . Gaspard    *    Sharp,    Okd. 

Filed   Sept.    15.   "13.      Hale  I    Aim     22,    '13. 

Rough     frame    up $600 

1st   coat  plaster   on 600 

Completed     300 

U'.ual    35    days "" 

TOTAL   CI  1ST,   $1S00 

Bond,    none.      Limit,    78    days.      Forfeit, 

$5.      Plans   and   specifications   filed. 

(27.74  1  COR.  E-TWELFTH  AND  14TH 
Ave.,    Oakland.      Alterations. 

owner B.    C.    Soule,    Oakland 

Architect  .  .  .None 

Contractor.  .James    Anderson,    306   Mag- 
nolia.   Piedmont. 

Filed  Sept.  Id.  '13       Dated   S<  pi     11.  '13. 
Work  in  hack  of  ston  laid 

partitions     built     and     plastering 

done     $665 

Completed     B5J 


BUILDING   AND   INDUSTRIAL  NEWS 

Usual    35    days 500 

TOTAL  COST.  $2015 
Bond,  none.  Limit.  70  day-.  Forfeit, 
none.      Specifications   only    filed. 


i2  7|.7.7  1  E-SIXTHFjXTH  AND  57TH 
Ave,  heing  Lot  5S  Melrose  Boulevard 
Tract,  Oakland.  Brick,  carpenter, 
plumbing,  plastering,  painlin. 
ing  and  sewer  for  one-storj  cottage 
and    store. 

Owner John     and     Johanna     Klein. 

Oakland. 

Architect  .  .None. 

Contractor.  .  E.  N.  Sell  and  J.  W.  Ecker. 

Filed  Sept.   16,  '13     Dated  Sept.    15 

Frame    up    1 , 

Plastering    completed     ij 

Completed    and   accepted ', 

Usual    35    days 54 

TOTAL  COST.    $1810 

Bond,   none.     Limit.  .     Forfei".    none 

Plans  and  specifications  filed. 


(2759)      NE       MINNA       AND       ANGELA 

Aves.,     Oakland.         One-story       four- 
100m   dwelling. 

Owner F.  S.   Borchart,   3021    Minna 

Ave.,   Oakland. 
Architect  .  .  .None. 

Contractor.  ..Max     Wolfe,     3934     Angela 
Ave.,    Oakland. 

COST,    $1000 


(2760)       N11       1227     BROADWAY.     Oak- 
land.     Alterations. 

Owner It.    w.    Edwards,    Prei 

Architect  .  .  .None. 

Contractor.  .Schnebly,       Hostrawser      & 
Pedgrlfit.     1943     Broadwaj 
Oakland. 

COST.   $1000 


(2761)NE    HILTON    AND    DANTE    AVES 
Oakland.      One-story    5-room    dwlg. 

Owner Mrs.    A.    F.    Bruzzoni 

Third,   Alameda. 
Architect  .  .  .None. 

Contractor.  .Frank    Ke'nde'rs,    2200    90th 
Ave..  Oakland. 

CM  'ST.    $lviio 


(2762)      NO.     2227     FOOTHILL     BLVD., 
Oakland.      Addition. 

Owner P.    C.    Frederickson.    Pi  em 

Architect  .  .  .None. 

Contractor.  .N.     Christensen,     1932    Irv- 
ing  Ave.,   Oakland. 

COST,    $1600 


(2763)      N   APGAR   200  E  Lusk,  Oakland 
One-storj    5-room  dwelling. 

I  in  ner T.    Windel. 

Architect  .  .  .None. 

Contractor.  .O.    L.    Burritt.      427      63rd, 
Oakland. 

?  COST,    $2  122 


(2764)  N  TAFT  AVE  20o  E  Broad- 
Way.  Oakland.  One-story  live-room 
dwelling. 

Owner Geo.       II.       Hollidge.       1011 

Oak,   Oakland. 
Architect  .  .  .None. 
Contractor.  ,C.    B.    Stanley,     150" 
Ave..    Oakland. 

CI  1ST,    $2 1 


(27(17)  E  2ii".,  LOT  17  ,.LK  "I"  Map 
s  eridan  Ti  act,  I  lakland.  All  work 
for  oni    st ;   1 n   dwelling 

1 '«  ner T.   Windle,   74n   colli.   1  ikd. 

Archi t  .  .  .  None. 

C01 tor.  .0      1,.     Burritt,       1    . 

Oakland. 

Fil.-d  Sept.  17.  '12  Dated  Sept.  12.  12 
Fi  ame    up    .  .$600 


1st   con    plaster   mi 500 

1  'ompleted     300 

i    35    day- 533 

TOTAL     COST,     $2132. 
Mine.     Limit.   Co  days  after   Sept, 
Forfeit,  none.      Plans  and   spi 
liled. 

E    EUCLID    AVE    50    S    Laguna 

Ave    E    125xS    50    heing    Lot    2    Blk    10 

Lakeside    Sbdvn    Adams    Point    Ppty., 

Oakland.  All   work  for   two-story  and 

a  51  muit  dwelling. 

Owner Calvin     M.     Or;-,    570     32nd, 

Oakland, 
tect  ...John    J.    Donovan,    Security 

Bank   Bldg..   Oakland. 
ictor..Ben     Pearson,     2001     Addi- 
son, Berkeh j 
1         1   Sept.  17,  '13.      Dated  Sept.   16.  '13. 

10th    of  each    month TV, 

Completed  and  accepted  any   money 

due    to    make    up    the    7.7*, 

1"    ual     35    days 25% 

TOTAL    COST,     $7270 
none.      Limit,    90    days.      Forfeit, 
none.      Plans   and    specifications    hied. 

>|       E     35     LOT       10     BLK       0       Map 
Boulevard    Park    Tract,    Oakland.      All 
work    for   one-story    5-room   dwlg. 
Owner Je.sie    P.    Wristen,    Brent- 
wood,   California. 
Architect  .  .  .None. 
Contractor.  .Jos.     (Fli'ttner,      l'TOo    ,27th 

Ave.,    Oakland 
Filed    Sept.    IT,   '13.      Dated   Sept.    16,   '13. 

Frame    up    % 

1st    coat    plaster    on % 

Completed    and    aecepttd h, 

Usual    35    days 14 

TOTAL  COST.  $1740 
Bond,  none.  Limit,  2,5  days.  Forfeit. 
$1.     Plans  and  specifications   filed. 

SE  FOURTEENTH  AVE  AN!) 
E  33rd  S  lOOxE  33  H  10S  ft.  0%  in. 
in  E  direction.  Oakland.  All  work 
for    one-story    dwelling. 

Owner Samuel    J.    Peterson,       1929 

Fairview,    Oakland. 
ect  . .  .None, 
tor. .Alert    Bldg.    Co..    217    Stint. 1 

Marina    Bldg.,   S     F. 
1  PI.    17.    '13        Dated    Sept.    17,    '13. 

Frame    up     > , 

Rough    coat    plaster    on % 

Completed     and     accepted 14 

L'sual     35     days . 1, 

TOTAL  COST,    $lS0o 
none.      Limit.    60    days.      Forfeit, 
none.      Plans   and   specifications    tiled. 

u      ALLENDALE    300    X     High, 
uid.      One-.story    3-room    dwlg. 

Owner A.     O.     Waaland,     63rd     31 

near   San    Pablo    A\  e.,    1  ikd 
1  .  .  .None. 
Contractor.  .Filley       &       Biirchart,       NIC 
Al  tui,    Way,    Berkeley. 

COST.  $1000 

1:     EIGHTY-SECOND     WE     160 

s   Holly,   Oakland.     1  me-  storj    ..- m 

dwelling. 

owner O.     M.     Carlson,     1601     83rd 

Ave.,  ( lak  land 
None. 
Day's     work.  i ',  1ST,     }'  800 

rt  II  \ki:i.\i;thN  AVE  .7.7  N 
Ncvll,  '  1  ikl-iii  1  1  m,.  storj  7-room 
d«  elling. 

.  ...I      Audi  Hi.     2563     II  irring- 
ton    Ave.   1  lakland. 
Architei  I  . .  .None 

■.  ork.  •(  ist.    $2  id  1 
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(2774)  N  CALIFORNIA  300  U  Maple 
Terrace,  Oakland,  Onfe-story  foUf- 
fooiii   dwelling. 

Owner Harry   Albfee. 

Architect  .  .  .None. 

Contractor.  .Western  Union  Home 
Bldrs.,  1617  Telegraph  Ave 
Oakland.  COST,    $1900 

(2775)  K  Sl&TY-FOURTH  AVE  100 
N  E-14th,  Oakland.  One-story  five- 
room  dwelling. 

owner S.     Mazzero,     3109     Galindo. 

Oakland. 
Architect  .  .  .None. 
Day's  wmk.  COST,   £1600 

(27:76)  W  TELEGRAPH  AVE  '50  S 
Al.catraz  Ave.,  Oakland.  One-story 
brick     nickelodeon. 

Owner J.  J.  Donovan.  6339  Tele- 
graph  Ave.,   Oakland. 

Architect  . .  .None. 

Day's    work.  COST,    $3750 

(2777)  H       SEVENTY-EIGHTH        AVK 

100    S    Main.   Oakland.      One-story    fivfe 
room    dwelling. 

Owner Phillip    Canny,    —    Dimond 

Ave,  Oakland. 
Architect  .  .  .None. 

Contractor.  .A.  J.  Bellafontalne,  6712 
Flora,    Oakland. 

COST,    $1650 

(2778)  E  HIGH  2;50  N  St.  Carlo, 
Oakland.      One-story    5-room    dwig. 

Owner J.  Solloway,  4217  Boule- 
vard  Ave.,   Oakland. 

Architect  . .  .None. 

Contractor.  .H.  Sydes,  4079  Boulevard 
Ave.,   Oakland. 

COST,    $1850 

(2779)  W  BROADWAY  75  S  29th,  Oak- 
land. One-story  5-room  auto  sales 
rooms. 

Owner J.   A.   McClurg,   17   Prospect 

Drive,   Oakland. 
Architect  . .  .None. 
Contractor.  .Joseph    Neal,    ??"9    College 

.Ave.,  Oakland. 

COS'-,    $15,000 

(2780)  N  WALLA  VISTA  300  W  Arimo 
Court,  Oakland.  Two-story  seven- 
room  dwelling. 

Owner Wickham    Havens 

Architect  ..  .Ch as.    W.    McCall,    Central 

Bank   Bldg.,  Oakland. 
Contractor.  .Alfred    Olson,    1116    Myrtle, 

Oakland. 

COST,   $4660 

(2781  i  NW  ORANGE  140  SW  Perry  SW 
i;,  :;:,\.\\V  130,  Oakland.  Lumber,  mill 
work,  sash,  doors,  glass,  weights  and 
labor,  stairs,  canvas  deck, 
deafening,  P  and  B  paper,  concrete 
foundation,  excavation  of  trenches 
and  basement,  rough  hardware  and 
placing  of  finish  hardware,  shingles 
and  Shingling  for  two-story  and 
basement    dwelling. 

owner M     Fiber,    179   Santa   Clara 

Ave..    Oakland. 

Architect  .  .  •  None. 

Contractor.  .J.  B.  Sprague,  1632  16th 
Ave.,   Oakland. 

Filed  Sept.  18,  '13.  Dated  Sept.  18,  '13. 
Frame    up,    rafters   and    sheathing 

on   roof  and  sides V* 

Exterior  mill  work  set  and  shing- 
ling completed   Vi 

Completed   and   accepted V* 

Usual    35   days Vt 

TOTAL  COST,  $2925 


tJUlLDlNQ   AND  INDUSTRIAL  NEWS 

Bond,     limit,    forfeit,    none.       Plans    and 
specifications    filed. 

(2182)  K  THIRTY-EIGHTH  AVE  135 
N  Kansas,  Oakland.  One-story  3- 
room   dwelling. 

Owner W.  C.  Davis  Co.,  End,  Llese 

Ave.   Car   line. 
Architect  .  .  .None. 

Contractor.  .Roeff  Co.,   3755   Brown  Ave 
(  la  k  land. 

COST,    $5011 

(2783)  E  FORTY-FIRST  AVE  40  N 
Carringtoit,  Oakland.  Two-story  6- 
room   dwelling. 

Owner Chas.  Homberger,  2109  41st 

Ave.,   Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 

(2784)  E  1H7TH  AVE  1000  S  E-llth, 
Oakland.     Two-story   8-room   flats. 

Owner Mrs.    Grace    Enos,    —    107th 

Ave.,    Oakland. 
Architect  . .  .None. 
Contractor.  .C.   M.   Dean,   2206   23rd   Ave., 

Oakland. 

COST,    $2630 

(2785)  NE  MOSS  AVE  &  BROADWAY 
Oakland.      Elevators. 

Owner Fabiola     Hospital,     Pi  em. 

Architect  .  .  .None   . 

Contractor.  .Otis     Elevator     Co.,     Beach 
and  Stockton,   S.   F. 

COST,    $850 

(2786)  S  FIFTY-SECOND  100  W  Shat- 
tuck  Ave.,  Oakland.  One-story  five- 
room    dwelling. 

Owner C.    B.   Coit,    1522   Broadway, 

Oakland. 

Architect  ...Alvin  J.  Stern,  1522  Broad- 
way,  Oakland. 

Contractor.  .Roger     Coit,     1522     ©road- 
way,   Oakland. 

COST.    $2500 

(2791)  NO.  265S  HARRISON,  Oakland. 
Three-story     lS-room    apartments. 

Owner Mrs.       A.     Gustafson.       102S 

Linden,    Oakland. 
Architect  .  .  .None   . 

Contractor.  .Alfred       Gustafson,  ''28 

Linden.   Oakland. 

COST,  $80.  J 
* 

Building  Contracts  Awarded 
Berkeley. 

2734  Sodeman      Carlson  2450 

2735  Moore      Montgomery  1466 

2745  Schuyler      Schuyler  2500 

2T46  Same     Same  2500 

2747  Petert  on      Peterson  2000 

2748  Chan      Spittler  2500 

2749  .Jensen      Jensen  2100 

uT.'i"  Patton     Winham  1200 

2752  Goodale     De    Kay  3500 

2756  Winkler              .Armstrong  195" 

2757  Equitable     Hughson  SI50 

2758  Mainero     Valente  900 

27\s  Peake      Peake  3000 

2789  Farr      Peake        4500 

2790  Waste      Armstrong      1" 

(2734)  N  VIRGINIA  120  E  Grant,  Ber- 
keley. One  and  cne-half-story  7- 
room    dwelling. 

Owner L      P.    Sodeman,      7th      and 

Channing.     Berkeley. 

Architect  .  .  .None. 

Contractor.  .Larson         Carlson,  1627 

Parker,    Berkeley. 

POST,    $2450 

(2735)  W  HILLCREST  ROAD  50  N 
Eucalyptus    Berkeley.      Garage, 


Wednesday,    Sept.    24,    1913. 

Ownei i     <;.    Moore,    Hillcrest   RdJ 

Berkeley. 

Architcet  ..  .Walter  Parker,  21!  Kear- 
ny, San  Fran 

Contractor.  .W.  S.  Montgomery,  2321 
Ward,   Berkeley. 

COST,    $1466.50 

127  15  1  8  SONOMA  AVE  200  E  Mont- 
erey Ave.,  Berkeley,  one-story  six- 
i  moil    dwelling. 

owner J.      Brown    Schuyler,      2903 

Minna  Ave.,  Oakland. 

Architect  .  .  .None. 

Day's  work.  COST,   $2500 

(2746)  S  SONOMA  300  E  Monterey, 
Berkeley.      One-story    6-room   dwlg. 

Owner J.    'Brown     Schuyler,     2903 

Minna,    Oakland. 
Ai  ch  itect  .  .  .None. 
Day':     work.  oust,    $2500 

127  17)  W  GRANT  104  N  Blake,  Ber- 
keley.      Two-*  tuiy     6-room     dwlg. 

Owner Charles         Peterson,        1743 

Blake,    Berkeley. 
Architect  .  .  .None. 
Hay.-   work  COST,  $2000 

(2748)      N    RUSSELL      200    E      Shattuck 
Ave.,      Berkeley.        One-story      -room 
dwelling. 
Owner Herbert     Chan,     2119     Rus- 
sell,  Berkeley. 
Architect  .  .  .None. 

Contractor..  E.  B.  Spitler,  214  Ashby 
Ave.,   Berkeley. 

COST,   $2500 

(27  19)  E  CARLOTTA  112  S  Posen. 
Berkeley.      One-story    5-room    dwlg. 

Owner S.       Jensen,       667       Poirier 

Oakland. 
Architect  .  .  .  None. 

Contractor.  .Jensen  &  Westphal,  394 
Euclid   Ave.,   Berkeley. 

COST,  $2100 

(2750)  NE  SAN  PABLO  &  HOPKINS. 
Berkeley.       One-is  tory    store. 

Owner Louise       J.       Patton,       2906 

Telegraph    Ave.,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .H.  G.  Winham,  59  62nd, 
Oakland. 

COST,  $1200 

i  2752  1  E  BENVENUE  60  N  Derby. 
Berkeley.      Two-story    9-room    dwlg. 

Owner D.    Goodale,    2000    Shattuck 

Ave.,   Berkeley. 
Architect  ..  .Leonard       H.       Ford.       2136 

Center,   Berkeley. 
Con  tractor..  De    Kay   &   Co.,   2000   Shat- 
tuck   Ave.,    Berkeley. 

COST,    $3500 

(2756)  N  SHAFTER  AVE  768  E  Col- 
lege \ve..  Berkeley.  One-story  4- 
ro-,  i    dwelling. 

Owner J.    Winkler.    Berkeley. 

Architect  .  .  .None. 

Contractor.  .Chas.  Armstrong.  952  2Sth 
Oakland. 

COST,    $1950 

(2757)  NO.  1706  BANCROFT  WAV. 
Berkeley.      Repairs. 

Owner Equitable  Bldg.  Associa- 
tion, Berkeley  National 
Bank    Bldg.,    Bkly. 

A  rchltect  .  .  .None    . 

Contractor.  .Hughson  &  Donnolly,  1*608 
Stuart,    Berkeley. 

COST,     $S50 


Wednesday.    Sept.    24,    1913. 

I  S  KAINS  AVE  105  8  Jones 
Ave..  Berkeley.  One-story  4 -room 
dwelling. 

Owner F.      Mainero,      3463     Haven, 

Oakland. 
Architect  . .  .None, 

Contractor.  .M.   E.  Valente,   5882   Vallejo 
Oakland. 

COST,   $900 


S    YOLO    AVE     93%     \V    Bonita 
Ave..     Berkeley.       One    and     one-half- 
story   5-room   dwelling. 
Owner F.   R.   Peake  Co.,    2127   Uni- 
versity   Ave..    Berkeley. 
Architect  .  .  .Xone. 
Day's   work.  r    J3001) 


(2789)  W  INDIAN-  ROCK  AVE  349.89 
N  San  Mateo  Road.  Berkeley.  Two- 
story  7-roora  dwelling. 

Owner Rose  M.   Fair. 

Arch  iteet  .  .  .None. 

Contractor.. F.   R.   Peake  Co.,    2127   Uni- 
versity    Ave.,     Berkeley. 
COST 


(2790)      S     BANCROFT     100    W     Fulton, 
Berkeley.  Three-story 

-apartment    house. 

Owner Judge    Wm.    II.    Waste    and 

F.  H.  Clark.  Homestead 
Bank  Bldg..  Berkeley. 
Architect  ..  .W.  H.  Rabcliff,  1st  Na- 
tional Bank  Bldg.,  Bkly. 
tor..F.  E.  Armstrong,  2249 
Hearst    Ave.,     Berkeley. 

COST,    $15,000 


Building  Contracts  Awarded. 
Alameda. 

2730  Petaluma     Rltv     Noble  1800 

2733  Hillen      ' Hillen  6000 

2764  Hollidge     Stanley  2000 

276.5  -Monroe      Monroe  2000 

(2730)    NO,    1200    BROADWAY.    Alameda 
One-story  5-room   dwelling. 

Owner Petfi.lu.ma        Realty        Cqt, 

Petaluma,   Cal. 
Architect  . .  .None. 

Contractor.  .G.     H.     Noble,     220    Central 
Ave..    Alameda. 

COST.    $1S00 


(2733)  NOS.  1510-151S  FERNSIDE 
Boulevard.  Alameda.  Two  one-story 
dwellings. 

Owner R.   C.   Hillen,   Ferns 

Liberty    Ave..    Alameda. 

Designer  ...W    W.   Landgrebe. 

Day's    work.  1'.    $6000 


(2765)      NO.     1711     EIGHTH,       Alameda. 
One-story    dwelling. 

Owner J.    W.    Monro,-.      600      61st, 

Oakland. 
Architect  . .  .None. 
Day's    work    .  '  '  1ST,    $2000 
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Sept.    13.    1913— SW    KALES    AVE 
SE    Broadway    SW    102    NE    128    N\V 
78.67,    Okd.      G   G    Reed    to    whom    it 

may    concern Sept.    1,    1913 

Sept.' 13.  1013— SE  Sir.^r.T  &  BEN- 
venue  Ave  S  50xE  90,  Bkly.  Mary 
E  Shuman  to  Louis  Engler.Sept  2,  '13 
Sept.  13.  1913— LOT  32  BLK  2  Ber- 
keley Square,  Bkly.  David  T  Bab- 
cock  to  Louis  Engler.  .  .Sept.  11,  1913 
Sept.  13.  1913— LOT  5  BLK  "B"  Map 
Waterside  Terrace,  Ala.  F  N 
Strang  to  whom   it   may   concern... 

Sept.    «     1913 

Sept.  15,  1913 — W  SHATTUCK  AVE 
86  from  SE  Allston  Way  S  ISO  deg 
9  min  W  130  N  l'SO  deg  4  min  E  to 
pt  beg.  Bkly.  Shattuck  Hotel  As- 
sociation and  Arthur  Arlett  to  Clin- 
ton Fireproofing  Co.... Sept.  12,  1913 
Sept.  15,  1913 — LOT  27  BLK  "G"  Map 
Mastick  Park,  Ala.  Mark  T  Cole 
to  whom  it  may  concern. Sept.  13.  '13 
Sept.  15.  1913— LOT  15  BLK  "C"  Map 
Sunnyslope.     Okd.       C    M    Covell    to 

C  L  Decker  Co Sept.   12,   1913 

Sept.  16,  1913— LOT  14  BLK  9  Map 
Thousand  Oaks.  Bkly.  Annie 
Elizabeth     Ristenpart     to    whom     it 

may    concern Sept.     12,     1913 

Sept.  16.  1913— PTN  LOT  6  BLK  3 
.Map    Highland    Park    Terrace,    Okd. 

J   A  Roberts   to   W   B  Roberts 

Sept.     11,    1913 

Sept.  16,  1913— PTN  LOTS  6  AND  7 
Blk  3,  Map  Highland  Park  Terrace 
i  >kd.     J   A  Roberts  to  W  B  Roberts 

Sept.     11,    1913 

Sept.  16.  1913— SW  E-TWENTY- 
sixth  36  SE  21st  Ave  SE  23.44  SE 
7.12  SW  53.12  NW  13.40  NW  24.20 
NE   53.62,  Okd.      J   A  Roberts    to    W 

B  Roberts Sept.    11,    1913 

Sept.  16.  1913— LOT  27  BLK  1  Map 
Berkeley  Square,  Bkly.  Joseph 
Pattinson   to  whom  it  may  concern 

Sept.    10,    1913 

Sept.   16,   1913— LOT   25   Map   Highland 

Tract,     Okd.       Jokeph     St.     Mary     to 

whom   it   may  concern.  .Sept.    16,   1913 

Sept.      17,     1913— LOT     IS     BLK    ."G" 

Claremont     Court.     Bkly.       Harriet 

S  Sanderson  to  Sullivan  Bros 

Sept.  18,  1913 — Wr  REGENT  70  S  Ash- 
by  Ave  S  35xW  50.  Bkly.  H  P 
Nelson    to    whom    it    may    concern.. 

Sept.    17.    I9il3 

Sept.  17.  1913— NW  BROADWAY  & 
3Sth  X  44  W  142.21  SW  91.71  E  150. 
Okd.         Joseph       Koenig    to       E    A 

Janssen     Sept.     13,    1913 

Sept.  19  .1913 — LOT  23  Map  Dimond 
Vista,  Okd.  C  M  Blabon  to  whom 
it   may   concern Completed   

♦ 

LIENS  FILED. 


1766  I      N'<>     703    CENTRAL    AVE.,    Ala- 
meda.    Alter  saloon   . 

J.    G.    ("roll.    Prem 

Architect  .  .  .None. 

Contractor.  .Aitchison       ,*i       Sons.       34S 
Santa   Clara   Ave.,    Ala. 

~OST.    $600 


COMPLETION  NOTICES 


ALAMEDA    COUNTY. 
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Sept.    15,    1913 — LOT    4    and    ptn    Lots 

3and     5     Blk     "F"     CJorrected     Map 

Tract.     Okd.       F     H     Winter- 

meyer    vs    W    M    and    Annit    and    K 

Morris     51"'  ."'0 

Sept.  16.  1913— W  PALM  193  S  Central 
Ave  S  35xW  100,  Ala.  Magnolia 
Street      Planing      Mill      Co    vs    E    B 

Robinson  and  J   B  Randall $99.50 

Sept.  16.  1913— N  SAN  JoSE  AVE  200 
W  Walnut  W  50xN  150.  Ala.  Ala- 
in,da    Hardware   Co   vs   T   G   Morris 

$62.44 

Sept.     IS.    1913— SW     NINETEENTH    & 

3s    W    122-9    s    52-4%    W    13-3 

:>o   E  137  N  104-9.  Okd.     Pierce 

Hardware      Co.    $202.13;       Downey- 

sso  Glass  &   Paint  Co.  $3S77   vs 

Columbia    Laundry    Co.    H    S    White 

Lena   White 

Sept.  IS.  1913— LOTS  19,  20,  21  AND  22 
Blk  "C"  Amended  Map  Fairview  let 
,  ,kd.  C  1"  Howard  Co  vs  Western 
Union  Home  Bldrs.  Jno  H  Saunders 

J     M-cDonough $110.74 

18,  1913— S  THIRTY-THIRD 
39S.95  W  Telegraph  Ave  W  40xS 
123,  Okd.  Powers  &  Murray  vs  J  C 
and  Laura  Petersen  &  B  B  Wicker- 
sham    $300 

1913-  N   SAN  .1'  'Si;   AVE    200 
W    Walnut   W    50xN    150,    Ala.      H   II 
s   vs  Thomas  G  Morris.  ...  $562. 45 


RECORDED  ACCEPTED 

Sept  IS,  1913— W  MONTGOMERY  65 
S  Ridgewey,  okd.  W  H  Ilawken 
to  whom  it  may  concern.  .Sept.  10,  -13 


ALAMEDA   COUNTY. 

Sept.  13,  1913— CENTER  LN  BELLA 
Vista  Ave  653.94  NW  center  In 
Plea-ant  Valley  Ave  NE  74.29  SE 
50  SAY  HH. s  i  N\v  50  except  strip 
land  30  feet  wide  along  entire  SW 
bndry  above  parcel  land.  Oakland 
Ilelene   Harrold    Baxter    (wf   II 

Kelsey)      ?"">n" 

Sept.  13.  1913— E  ADELINE  55.70  SE 
Emerson  SE  55.70  E  149.06  N  50  W 
17  1.51,     Okd.         Bertha     M       Werner 

(wf    Geo    Wi J6000 

Sept.  13,  1913— PTN  LOT  4  BLK  2  Map 
Wheeler     Tract.     Rkly.       James     B 

Brewster    

Sept.  13,  If  12— "  MILAHA  150  S  AMne 
s  60x<W  168%  Bkly.  Ida  M  Smith 
(wf   W    W)    *3000 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

CITY    HALL — 2    story    and    base.   Con- 

rete    and    brick.    $20, ).       Burlingame, 

San  Mateo  Co..  Cal.  Architect.  Charles 
Peter  Weeks,  Mutual  Bank  Bldg..  S.  F. 
Owners,  City  of  Burlingame.  Bids 
opened    recently    for    this    work     show 

Trost  of  San  Francisco  low  at 
$19,95S,  Only  $2>O,OO0  is  available  for 
complete  construction,  and  it  is  prob- 
able that  plans  will  have  to  be  re- 
vised.  No  action  was  taken  by  the 
trustee  A  complete  list  of  all 
figures  appears  under  tlu'  heading  of 
San    Jose    and    the    Santa    Clara    Valley 

issue. 
BUNGALOWS — 1  story  and  base, 
frame.  Cost  not  stated.  San  Jose, 
Santa  Clara  Co.,  Cal.  Architect,  none. 
The  following  Day  Labor  jobs  are  re- 
ported as  about  to  lie  started  in  San 
i ;  W  I.  i  tta,  134  N  Eleventh  St., 
San  Jose.  1  story  six-room  frame  eot- 
i  ige,  $2,000,  and  .1  II  Wagner,  320  S 
Sixteenth    St.,    San   Jose,      1      story    six- 

'i  'age.   $2,000. 


Burlingame  City  Hall 
Bids  Are  Opened. 


Robert    Trost    of   This    City    Low    Mnn    o 

Two-story     Balldlng     Designed     by 

Architect   Charles   Peter  Weeks. 


Fourteen     9c  :       of     figures     were    re- 
•     Burlingame    City    Trus- 
i'  ei-    15th    for   the    construc- 
tion-   new    City    Hall    building, 
ucture  is  a  two-Story  brick  and 
te    building    designed    by    Archi- 
tect     Charles      Peter      Weeks.      Mutual 
Bldg.,     this    city.       Robert    Trost 
led    the   lowest    figure,   at    $19,95S. 
Betel     action     was     taken     by     the 
■  s.      Only    $20,000    is   available   for 
construction    complete    and    it    is    prob- 
ible    that   plans      will    have    to   be      re- 


vised.     The   following    firms    figured   the 
v  ork: 

Burllnenme   <  i<y    Hall. 

Tieslau     Bros.,     Oakland $21,458 

J.    W.    Can- 20,410 

C.    P.    Moore    Bldg.    Co 22,321 

Robert    Trost     19,958 

Commary-Peterson     Co 23,393 

Caldwell  &    Wisnom,   San   Mateo 

21,9186 

R.    H.    Van    Sant 22,166 

Newsom-Wold    &    Kohn 22,000 

Monson     Bros 21,587 

Pringle-Dunn    &    Co 22,750 

Ruegg     Bros 2?., .".7.". 

Larsen     &     Larsen 22.. Til 

w      U    Gott 21,458 

.McLaren    &    Peterson 21,548 

♦- 

Building  Contracts. 

SANTA   CLARA   COUNTY. 

N    JULIAN,    bet    61b    and    7th,   San   Jose. 

Planing-   mill. 

Owner Glenwood     Lumber    Co.,    34 

N'-Tliird   St.,   San   .lose. 
Architect  .  .  .None. 

I  Jay's    work.  COST,    $2500 

N    AUZERAIS    AVE.    2nd    Lot    E    Vine, 

San   Jose.     Three-room  cottage. 

Owner Mrs.   I,.  J.   Keane,  Premises 

A  rch  itect  .  .    None 

I  lay's    work.  COST,    $1500 


NO.     133    N-MARKET,    San    Jose.       New 
roof   and    repairs. 

Owner Italian    Benevolent    Society 

Premises. 
Arch  itect  .  .  .  None. 
Day's    work.  COST.    $300 


NO.    676    N-TWELFTH,    San    .lose.      Re- 
pair   cottage. 

Owner S.  Vicono,  Premises. 

Architect  .  .  .  None. 

Hay's    work.  COST,    $210 

NO     1284   PLUM,  San  Jose.     Repair  resi- 
dence. 

Owner V.    Blsorda,    p-  emises. 

Architect  .  .  .  None. 

Day's    work.  COST.    $250 


NO.   112   COLFAX,  San   Jo.  e.      All   work 
for    frame    dwelling. 

1   v.  ner J.    Nolan. 

Architect....!.    A.    YVeldon,    Sun    Jose. 

Contractor.  .J.    A.    Weldon,    San    Jose. 

Filed  Sept.   5,  '13.     Dated   Sept.   3,  '13. 

Frame     up     $357   50 

Brown    mortor    on 357   50 

When    completed     357   50 

:tO    day*     nfler 357    50 

TOTAL  COST.    $1430    00 
-'".'in       Surety,    Title    Guaranty   & 

Surety    Co     ol     Scranton,    Penn.      Limit. 
Forfeit,      none.         Plans      and 

specifications    filed. 


NEAR    COR      MARKET    AND    JULIAN, 
Ml   work   for   warehouse. 
•  e    Co.,    251    N- 

Market,   San  Jose. 
Archlti  Binder,     Rea     Brag:., 

San    Jo 
Contractor.  .Z.     O.     Field,     167    S-Priest, 
San    Joe 
Sept.    I,  '13.      Dated  Sept.   4.  '13. 

'■'■".    of   l-'i lerformed   and   90% 

of     material     furmlshed     between 

1st   a  n  i   6th    1      each    month 

emaining  25%  and 


TOTAL    COST,    $6700 
Bond,    $3350.      Sureties,    G.    Ragglo   and 


tj.ldim;  and  industrial  news 

F.  H.  Figel.  Limit,  mi  wmking  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NO.  86  SMSEOOND.  Saji  Jose.  Re- 
modeling  upper    story    of   brick    bldg. 

Owner H.    J.    Martin,    Haven    and 

Wilson. 
Architect  ..  .C.    S.     McKenzie,    Bank    of 

San   Jose   Bldg.,   S.  J. 
Contractor.  .J.    C.    Thorp,    Porter    Bldg., 

San   Joise. 
Filed  Sept.   10.  "13.     Dated  Aug.  27, -'13. 

Upper    story    torn    out $1300 

1-st   coat  plaster  and   roof  on...    1300 

Wink     completed     1300 

Usual    35   days 1300 

TOTAL  COST,  $5200 
Bond,  $2600.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  100  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

ON  SAN  FRANCISCO  ROAD  NEAR 
Sunnyvale.  All  work  for  one-story 
frame  cottage. 

Owner T.    B.    Dawson,    Sunnyvale, 

California. 
Architect  ..  .C.    S.    McKenzie,    Bank    of 

San    Jose    Bldg.,    San    Jol-e. 
Contractor.  .M.  C.  Van  Der  Kamp,  Sun- 
nyvale.  Cal. 

COST,    $1560 
Filed  Sept.   15.  '18.     Dated   Aug.    IS,  '13. 

Frame    up    $390 

1st   coat   plaster   on 390 

When    completed     390 

Usual    35    days 390 

TOTAL  COST,  $1560 
Bond,  $780.  Sureties,  F.  E.  Devert  and 
II.  J.  Langdon.  Limit,  50  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

ON  PACK  STREET  in  May  Park  Tract, 
San  Jose.  All  work  for  one-story 
frame   cottage. 

Owner Mrs.   C.   Behr. 

Architect  . .  .None. 

Contractor.  .L.  I.  Kelly,  San  Jose. 

Filed   Aug.   30,   '13.      Dated   . 

Frame     up      $450 

Brown    plaster    on 450 

Building    completed     450 

30    days    after Remainder 

TOTAL    COST,    $1800 

Bond,    none.      Limit,    65    days.      Forfeit, 

none.      Plans    and    specifications    filed. 

W  ROYAL  AVE  S  San  Salv-adore.  San 
Jose.     Repair  cottage. 

Owner Calciamo    Pasquale,    Prem. 

Architect  . .  .None. 

Day's   work.  COST,    $200 

LOT  NO.  12,  Vondome  Ave.,  San  Jose. 
Four-room    cottage. 

Owner Inl.n    Celli        Premises. 

Architect  ...None. 

Contractor.  .A.     Delmastr-O,     402    W-San 
Fernando,    San    Jose 

CU?T   ,$900 

N  TAYLOR.  3ra  Lot  E  of  lvtb,  San 
Jose.      Five-room   cottage. 

owner C.  Scimeea,  17th  and  Taylor 

Pan   Jo.e. 
Architect  .      Ncne. 

Contractor.    I.    Lnthold,    13th   &    Taylor, 
s  m    in:  e 

COST,   $1700 

W   BIRD  AVE  3rd  Lot  S  San  Salvadore, 

s.in  Jose.     Repair  cottage 
Owner.  .  .      .P    1  lazl,   533   W-San   Cai  lo  . 

San   Jose. 
Aohltect  .  .  .None. 
bay's     work.  COST,    $250 


Wedne  daj      Sepi     -'I.     I  113. 

W   BIRD  AVE  2nd  Lot  s  San  SalvadorJ 

San   Jose.     Repair  cottage. 

1  Iwner P.  Danzl,  533  W-San  Carlos, 

San   Jose. 
An  h  Itect  .  .  .None. 
Ii.iv'.    work.  COST,    $250 


NO.    680   W-SAN   FERNANDO,  San  Jose. 
Repair  cottage. 

Owner J.       Cerruti,       269       MarteL 

San    Jose. 
Arch  ileet  .  .  .None. 
Day's  work.  COST,  $250 


NO.  284  PREVAST,     San  Jose.       Repair 
cottage. 

owner F.    E.    Rose.    Premises. 

A  1  chitect  .  .  .None. 

Contractor.  .W.    .;     Moore,    239   Orchard, 
San   Jose. 

COST,    $400 


No.    434    N-i:L1:VI:NTH,    San    Jose.      Six 
room   cottage. 

Owner G.    W.    Latta,    Premises. 

Architect  .  .  .  None. 

Day's  work.  1  •  ST,   $2000 

E   FIFTEENTH,    2nd   Lot   S   San 
San    Jose.      Six-room    cottage. 

Owner I.    H.    Wagner,    320    S-16th 

San  Jose. 
Arch  itect  .  .  .  None. 
I  lay's   wink.  1  '■  1ST,   $2000 


Building-  Contracts. 


SAN    MATEO    COUNTY. 


LOTS  23  AND  24  BLK  51  Cunningham 
Tract,  Farallone  City,  All  work  for 
one-story    and    attic    bungalow. 

Owner Fredericke    Maier. 

Architect  ...'Fredericke   Maier. 

Contractor.  .Frank    L.    Richardson. 

Filed  Sept.   10,  '13.     Dated  Sept.  S,  '13. 
Frame    enclosed,    floors    laid    and 

roof    on     $500 

Plastering      finished      and      ready 

for     inside     finish 300 

Finished    and    accepted 300 

When  second  party  furnishes  a 
release  signed  in  full  by  all  sub- 
contractors          370 

TOTAL  COST,  $1470 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,   none. 

COUNTY  ROAD  near  2nd  Ave.,  San 
.Mateo.  Treads,  rises,  nosing,  strings 
and  fascia  at  all  interior  stairs,  floors 
in  kitchen,  pantry,  refrigerator  laun- 
dry, etc.,  for  .hospital. 

Owner St.      Matthew'..-    Red      Cross 

Hospital. 
Architect  ..  .Lewis    P.    Hobart,    Crocker 

Bldg.,   San   Francisco. 
Contractor.  .Fihrestor.e    &    Roofing    Co., 
701    .Market.    San    Francisco 
Filed   Sept.    10,  'in.      Dated  Aug.  28,  '13. 
Accepted    by    architect,    75%.  .$1612. 50 

Usual    35    days,    -'.".^ 537.50 

TOTAL  COST.  $2150.00 
Bon\l,  $10?:..  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  40 
working  days  after  Sept.  5.  Forfeit. 
..one.     Plans   and    specifications   filed. 


COMPLETION  NOTICES 


SANTA    CLARA    COUNTY. 


RECORDED  ACCEPTED 

Sepi.    .",,    1913— LOT      11     Brown      Sub 
Stockton  Rancho.     A   York  to  whom 

it    may    concern Sept,    2,    1913 

Sept,    5,    1913      LOT    10    BLK    3    Shot- 
tenbamer  Sub,  City  of  San  Jose.     J 


Wednesday,    Sept.    24,    1913. 

W    Weedon    to    whom    it    may    con- 
cern     Sept.    1,   J  y )  3 

ept.  6,  1913 — LOT  S  Sycamore  Tract, 
San    Jose.      E    D   Lynch    to    Wolf   & 

Wolf    Sept.    1,    1913 

:ept  11,  1913 — COR  STEVENS  CREEK 
and  San  Salvadore,  San  Jose.  .Mrs 
A  M  O'Connor  to  Shottenhamer 
Bro?    Aug.    25.   1913 

pept.  12,  1913— LOT  3S  BLK  1.  San 
Jose  Park  Tract,  San  Jose.  Tillie 
Peters  to  A  V  Peters.  .  .Sept.   12,   1913 

■<ept.  19,  1913— COR  MONROE  AND 
Madison.  Grammar  School  Lot, 
Santa  Clara.  Board  of  Education 
to    Morrison   Bros Sept.    1.",.    1913 


LIENS  FILED. 


BUIIXING  AND  INDUSTRIAL  NEWS 

taken  for  the  construction  of  a  new 
depot      in     Porterville.       There     will     be 

two    waiting-    rooms,    agent's    offlcf I 

baggage  room.  There  will  be  .i  central 
heating  system.  Interior  will  he  fin- 
ished in  pine.  Exterior  of  the  build- 
ing will  lie  faced  with  cement  or 
pre- se, 1  brick.  Plans  can  lie  secured 
from  Hie  Engineer's  office,  Flood  Bldg., 
San  Francisco.  Bids  will  he  opened 
tin    September    25th. 

Contracts  Awarded, 

DETENTION  HOME— 2  story  and 
l.ase.  brick  and  steel.  $12,200.  Fresno, 
Fresno  Co..  Cal.  Architects.  Swartz, 
Hotchkin  &  Swartz,  Howell  Bldg  . 
Fresno.  Owners.  Fresno  County  Con 
tractors,  Lindgren  &  Co.,  MonadnocK 
Bldg.,    S.    F.      Contract    price,    '$12,200. 


SANTA    CLARA    COUNTY. 


RECORDED                                         A  MOUNT 
Sept.    IS.    1913— VILLA    AND   CASTRO 
Mountain  View.      Judson  Mfg  Co  vs 
H   C  Spreen,   G  Odell   and   A  Jurian 
$135. S4 

COMPLETION  NOTICES. 


SAN    MATEO   COUNTY. 


RECORDED  ACCEPTED 

Sept.  6,  1913— LOT  53  BLK  9,  Crock- 
er Estate  Tract,  Daly  City.  Arthur 
G  Duncan   to  L  L  Allen. Aug.   29,   1913 

Sept.  6,  1913— HILLSBOROUGH.  Chas 
T   Crocker  to  Smoot  Co.. Aug.    30,  '13 

Sept.  S,  1913— (DOT  NO.  16  BLK  "N" 
Sub  iNo.  3  and  Re-sub  of  iBlkis  "G" 
and  "H"  Sub  No.  2,  Hayward  Park. 
Thos  Hume  and  Sophie  (his  wife) 
to  Croop  &  Keegan Sept.   6,   1913 


111  ILDEKS   BOM). 


SAN   MATEO   COUNTY. 


Sept.  17,  1913—36  ACRE  TRACT, 
Easton,  San  Mateo  Co.  Owner.  C. 
Frederick  Ko,hl  with  John  Mac- 
Bain,  contractor.  Surety,  Fidelity 
&  Deposit  Co.  of  Maryland.  Bond, 
$33,490.  Contract  filed  August  21, 
1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


SCHOOL  ADDITION— 2  story  and 
base,  brick  and  steel,  $80,000.  Bakers- 
Held,  Kern  Co..  Cal.  Architect,  Orville 
L.  Clark,  Brower  Bldg.,  Bakerslield. 
Owners,  Kern  County  High  School  I'is- 
tiiet.  Plans  hiave  been  submitted  to 
the  iBoard  of  Supervisors  for  an  addi- 
tion  t,,  Hie  present  County  High   Scl 1. 

N,-w  building  will  be  ttwo 
height  and  of  fireproof  construction. 
There  will  be  a  number  of  class  rooms, 
gymnasium,  a  large  auditorium  ami 
laboratories.  Interior  finish  will  be  of 
pine  with  maple  floors.  There  will  he 
steam  heat.  Considerable  lib  "I 
marble  will  be  used.  Exterior  of.  the 
building  will  be  faced  witli  pressed 
brick.  Working  drawings  ate  being 
pt  epa i ed 

PASSENGER  STATION— 1  storj  and 
base,  brick  and  concrete.  $25, Por- 
terville, Tulare  Co.,  Cal.  Architect, 
Engineering  Department  Souther]  Pa- 
cific Co.,  Flood  Bldg..  S.  F.  Owners, 
Southern  Pacific  Company.  Plans  are 
complete    and    bids    are       now       being 


Building  Contracts. 

FRESNO   COUNTY. 

N  STREET  AND  LOS  ANGELES  AVE., 
Fresno.  All  work  for  reinforced 
concrete  tank,  foundations,  retain- 
ing walls,  covered  platform,  garage, 
office,  etc.,  for  Fresno  Distributing 
Station. 

Owner Associated    Oil    Co.,    Sharon 

Rldg.,  San   Francisco. 

At1  hitect  .  .  .None. 

Contractor.  .H.     F.    Smith,     52     Garland 
Ave.,   Alameda. 

Filed  Sept.   15,  '13.     Dated   Aug.   30,  '13. 

t'n    lilth    of   each    month 7.5% 

Usual    35    days 25% 

TOTAL     COST,     $6141 

Bond,      $3100.      Surety,        Massachusetts 

Bonding    &     Insurance     Co.       Limit,     45 

working    days.       Forfeit,     none.       Plans 

and   specifications    filed. 


PART  OF  W  Vz  LOT  7,  Yoakum  Tract. 
Selma.  All  work  for  one-story  frame 
dwelling. 

Owner R.  G.  Wildey  &  P.  M.  Yost. 

Architect  ..  .Thos.    W.    Birmingham. 

Contractor.  .Joseph    H.   Keosseyan. 

Filed  Sept.   15,   '13.     Dated  Sept.   13,  '13. 

Enclosed    and    shingled $412.75 

Completion    of    building 412.75 

38     days     after 825.50 

TOTAL  COST,   $1651.00 

Bond,    JS26.      Sureties,    I.    M.    Townsend 

and    S.    A.    Noble.      Limit,    forfeit,    none. 

Plans  and   specifications    filed. 


LOTS   1,    2,    3    BLK   104,    City    of   Fresno. 

Ail   work   for  addition   to  building. 
Owner.  ....  .  E.    F.  Mitchell,   6S1    Market, 

San   Francisco. 
Architect  .  .  .None. 
Contractor.  .California       Constr.       Co., 

San  Francisco  . 
Filed  Sept.   15,   '13.     Dated  Sept.   5,  '13. 

Steel     delivered     $S00 

Usual     35     days 285 

TOTAL  COST,  $111X5 
Bond.  $1085.  Surety,  W.  B.  Kyle. 
Limit,  20  working  days.  Forfeit,  none. 
Plans   and   specifications   filed. 

LOTS  37,  3S,  39,  40  SUB  NO.  2  Billiard 
Lands  Irrigated.  Fresno.  All  work 
for  two-story  frame  barn,  s^'-'n'' 
and   pump  house. 

Owner J.    C.    Forkner,    Fresno. 

Architect  . .  .None. 

Contractor.  .Henry  Cede,  140  Jensen 
Ave.,    Fresno. 

Filed    Sept.   15.   '13.      Dated    Sept.    15,    '  1 3 

Frame    erected     $100 

Completion      400 

Usual     :',:,     days 450 

TOTAL  COST.   $1250 

Bond,      $700.         Surety,        Southwestern 


s'u  >i\  Insurance  Co.  Limit,  27  work- 
ing days.  Forfeit,  $.">  per  day.  nans 
i  n  i    specifications    filed. 


LOTS  ".7  TO  40  SUB.  NO.  2  Billiard 
Lands  Irrigated,  Fresno.  All  work 
lor    one-story    frame   dwelling. 

Owner J.    C.    Forkner,    Fresno. 

\i  i-'i  itect  . .  .None. 
Contractor.  .Henry      Gede.    140      Jensen 

Ave..    Fresno. 
Filed    Sept.    15,  '13.      Dated    Sept.    15,    '13 

Frame     up      $250 

Completion 250 

Usual    35    days 350 

TOTAL    COST.    $&50 
Bond,     $.",00.         Surety.  Southwestern 

Surety  Insurance  Co.  Limit,  35  work- 
ing days  Forfeit,  $5  per  day.  Plans 
and    ;  peri  P, a  tions    filed. 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


LIENS  TILED 


MARIN    COUNTY. 

RECORDED  AMOUNT 

Sepl  tr,.  1913 — SAN  RAFAEL.  Crane 
Co  (orp)  vs  Dominican  College  and 
II  M   Hoffman  &  W  L  Meusser.  $756.32 

Sept.  13,  1913— ROSS  VALLEY  PK, 
San  Anselmo,  Marin  Co.  Acme 
Lumber  Co  (corp)  vs  Hamilton 
Wills   Jr  and    Emily   Wills $161.31 


Li'ENS  FILED. 


MA1UN    COUNTY. 


RECORDED  AMOUNT 

Sept  19,  1913— MAGNOLIA  &  GRAND 
Ave,  San  Rafael.  Plant  Rubber  & 
Supply  Co  (corp)  vs  Dominican  Col- 
lege and  Hoffman  &  Meusser ••  $172.57 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


RESIDENCE  —  2  story  and  base. 
frame,  $2,000.  Sacramento.  Architect, 
none.  Owners,  O.  H.  Moore  &  CO., 
2'903  35th  street,  Sacramento.  The 
bouse  will  contain  six  rooms  and  bath, 
ami  is  to  be  erected  on  the  East  End 
Division  Tract.  Interior  finish  will  be 
of  pine  throughout.  Some  hardwood 
11 s    will    be    used.       There    will    be    a 

pen     fire    place    in       the       living 

loom    with    brick    or    tile    mantel.      Tile 

Tile    wainscot  will   be   used    in    the    bath 

loom     and     kitchen.       Exterior     of     the 

"  ill    be    covered    with    rustic    and 

eon  in      plaster.       Plans     are     complete 

and    work    will   he   done   by    Day    Labor. 

DORMITORY—  2    story,    frame.      Cost 

not    stated.      Davis.    Yolo    Co..    Cal.      Ar- 

rbiieii  -.    Cunningham    &    Politeo,    First 

National     Bank     Bldg..    S.     F.       Owners, 

ity  of  California.  Plans  have 
been  completed  and  are  now  out  lor 
figures  for  a  two-story  frame  dormi- 
tory building  which  is  to  be  erected  at 
the  University  Farm  at  Davis.  Inte- 
rior finish  will  be  of  pine  throughout. 
Exterior  of  the  building  will  be  covered 
with  rustic  and  shiplap.  There  will  lie 
modioli  plumbing  ami  a  central  heat- 
inn  sysitem.  Plan-  ran  he  secured  from 
iiu-  Comptroller  of  the  Universitj  af 
Berkeley.  Bids  will  I,,-  opened  on  Sep- 
tember   24th. 


I'lLDIN.;   AM)    INDUSTRIAL   NEWS 


3epl     24,    VJl'i. 


Veneered  Panels  that 
ARE  good—order 
today  from 


The  Panels  with  the 
smooth  finish. 

It  doesn't  take  long  to  distinguish  the 
WYBRO  Panels  from  interior  makes. 

The  smooth  and  even  finish  of  the  Wy- 
bro  Panels  makes  ihetn  stand  out  as  the  most 
supeiior  panels  on  the  market. 

Look  for  the  Wybro  stamp  on  the  back 
of  every  panel ---the  stamp  that  insures 
smooth  finish  and  lasting  quality. 


WTiite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


Contracts  Awarded. 

LEVEE  WORK— Earth  and  rock 
construction.  Cost  no;  stated.  Sac- 
ramento,  Cal.  Engineer,  Citj  Engi- 
neer, Sacramento.  Owners.  City  of 
Sacramento  Three  bids  were  received 
by  thf  Sai  rami  nlo  Commi:  sionei  -  of 
Bublic  Work  for  levee  work  in  Dis- 
tricts 1.  8  ;uo]  10.  The  Summit  Con- 
struction  Co.   offered   to  do  the  work  in 

District    4    for   $51,1 and    in    District    8 

for  $84,000.  making  a  total   bid  of  $135,- 

000.     i  ii, r,   bids  submitted  by  HaviVand, 

i  .in   the   whole   work 

e  ••  for  '.>'i  per  cent  above  cost,  arid 
F,  E.  Frye  for  the  work  in  Districts  S 
•and  10  for  10  per  cent  above  the  cost. 
All    bids    have    been    taken    under    con- 

ideration  by  the  Commissioners  of 
Works. 


Building  Contracts. 


SACRAMENTO    COUNTY. 


LOT  11  AND  N  <&  DOT  2,  Clairmont 
Tit..  East  Sacramento.  Two-story 
concrete  standstone  &  frame  bunga- 
low. 

Owner. ..  .Charles   A.    Bliss. 

Architect  .  .  .None. 

Contractor.  .George    W.    McKay. 

COST,    $6042 

DOT  11  East  End  Add'n.,  Sacramento. 
Erect   dwelling. 

ei W.    L.    England. 

eet  . .  .None. 
lor.. i).    H.    Moore      &    Co.,      2903 
35th    St.,   Sacramento. 

COST,    $1800 


■    Easi    End     \d  l'n  .    S  iccamento. 
I    dwelling. 

Owner O.    II,    Moore   &      Co.,      2903 

35th    St.,    Sacramento. 
-  t       .None, 
■voi!  COST,     $2000 


W    <&    U  ''I     I    ii     P    30TH    AND  31ST  STS 
Alter     building. 
....  Mrs.    L.    Jurgens,      3028      O 
St.,    Sacramento, 
set  ...  None. 

'    .1     I  lopk  vi   on,    I  81  8    25th 
St.,    .-' 

i  a  1ST.   $1200 

Di  ITS    61    AND  Curtl        Oal 

, 
...  .A     S     rlildebrand,    1115    8th 
St.,   Sacramento. 

i         i  I  all,     2713       1st 

A  ve     3  mento 

i     $3200 


LOT    37    Goethe      Sub.    nn,      Sacramento. 
Alter  dwelling. 

Owner G.   Brochini: 

Architect  .  .  .  None  . 

Contractor.  .P.    Deoni,    —    P    St.,    Sacra- 
mento. COST,  $400 


LOT    26,    28TH    STREET    TRACT.    Sac- 
ramento.     Dwelling. 

Owner Mrs.     G.     Harnson,     1912     H 

St..   Sacramento. 
Arcihtect  .  .  .  None. 

Contractor.  .D.   B.  Vernon,   294  Stockton 
Ave.,    Sacramento. 

COST,    $1200 

COMPLETION  NOTICES. 


SACK  VMENTO    COUNTY. 


ItECi  iiM  ii;|i  ACCEPTE1 ' 

Sept.  12,  1913— LOTS  19  AND  20  Allen 
Tot;  Nos.  2113  and  2115  33rd  St., 
Sacramento.  Clark  Realty  Co  to 
H    Goldman Sept.    11,    1913 

Building  Contracts. 

SAN   JO.IQUIN    COUNTY. 


LOT  NO.  6  P.LK  46  W  OF  CENTER 
Street,  Stockton.  All  work  for  two- 
story     frame    residence. 

Owner R.    R.       Hammond      IS      E- 

Flora    St.    Stockton 
Architect  ...\Ym.       B.       Thomas,        San 

Joaquin     Bldg.,     Stockton. 
Contractor.  .Sinnett     Bros..     830     N-Van 

Buren,    Stockton. 
Filed   Sept.   11,  '13.     Dated   Sept.    11,   '13. 

Foundation     in      $1000    OOi 

Frame     up      1500    00 

ill    tering    completed     ■.    1T50   00 

Mi  ted     and     picoiepteil.  .  .  119371  00 

Usual    3.",    days 2062  50 

TOTAL  COST.    $825 

Bond,  $4125.  Sureties,  J.  A.  Inglis  and 
T  I:,  Littleton.  Limit,  none.  Forfeit, 
none.      Plans    and    specifications    tiled. 


CENTER     LINE     OAK     AT     INSTR     OF 
line     Hutchins,     Stockton.   All 
work    for    three-story    -and    basement 
white     laced     brick    school    building. 

Owner Lodi    High    School,    Lodi. 

Architect   ...Stone     &     Wright.     ill      S- 

California    St.,    Stockton. 
Contractor.. Arthur    Arlett,    S.    F. 

filed     Sept.      I".     '13.  I  Cited     Sept        JO,     '13. 

l.-.tli    .1  id    30th    of   each    monl  h  .        T.v; 

35     days 2.V,. 

TOTAL    COST,     * 

Bond,    $90, -      ,-ii  rel        Hal  if ,    I  tonn 

Limit,   none.      Forfeit,   $  i  0   for  i  a 

re   i     i. mpteted.      I  '1«  n 

filed. 

LOTS     'J      AND      in      HI.K      t,      Tracy,      Cal. 

All    work    fur    one-story    brick    build- 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cages 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisco 


and    saloon). 

''     :•(     I.     11.     Craig,     221     S-Sierra 

Nevada    St.,    Stockton. 
Architect  ..  .Wm.       B.       Thomas.       San 

Joaquin     Bldg.,     Stockton 
Contractor.  .Jos.     I".    Hoerl,    112S    South 

his    St.,    Stockton. 
Filed  Sept.    in.   '13.      Dated   Sept.    1".   '13. 

Brick     work     done $825 

Roof    on     845 

Building    completed     855 

Usual    35     days 840 

TOTAL   COST.    $3365 
Bond,    $1680.        Surety.      limit,      forfeit. 
Plans    :i  in!    specifications    filed. 

COMPLETION  NOTICES. 

SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 
Sept.    11,    1913— N    85    FEET  LOT   S.   J, 
K,    14th    and    15th    Sts.,    Sacramento. 
auncey  II  Dunn  to  Ransome  Con- 
crete   Co Sept.    !-,    1913 

LIENS  FILED 


SACRAMENTO    COUNTY. 


IIIH'i  iRDED  AMOUNT 

Sept.  S,  1913— FARM  NO.  663  and 
Farm  No.  669  Cont.  20  acres;  No. 
663  and  No.  669  Central  California 
Traction  Unit  No.  10.  W  Thoenges 
$36.75;     Eberhardt    &    Rhodes,    $140 

vs   Hamilton   Investment  Co 

Sept.  6,  1913 — LOT  13  BLK  1  R  Tur- 
ner's Sbdvn,  Sacramento.  Capital 
Paint  Co  vs  H  H  and  Ethel  Mull.. 
$70.40 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


RESIDENCE  —  J  story  and  base. 
i  ra  ii.',  $7  Los  Ingeles,  Cal.  Ar- 
chitect, George  H.  Skidmore,  LTnion  Oil 
Bldg.,  L.  A  owner,  Mrs.  C.  A.  Bennet. 
The  dwelling  will  lie  erected  at  the 
corner  "f  Eighth  street  and  Mountain 
and  has  been  designed  to  con- 
tain 10  rooms.  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  birch.  Hardwood  floors  will  lie 
used  in  the  principal  rooms.  There 
e  furnace  heal  aind  open  tire 
placi  Mantels  will  he  of  tile  and 
nii.i        Tile     will    be    used     in    the    bath. 

n   ami  hitehen.      An  -automatic  water 

eatdr    will    be    installed.      Exterior    of 

the  house   will    be   covered    with   stucco. 

,i  i  e   nun   being    prepa  re  I 

\r  M;T\l  K\T     HOUSE      l'     story     and 

:   ,  i      ind  si  eel.     i  !ost    not    stated. 

Los      \n-i  l<  s,     Oal.       Architect,     R.     M 

Jackson,    Citizen-'    National    Rank    Bldg.. 

I.,     a.      Owner,    Southwest     Investment 

Co.       The    building    will    be    erected    at 


<  Wednesday,    Sept.    24,    1913. 

the  corner  of  bSth  and  San  Pedes 
streets  covering  a  n  area  ol  10  s  i  6  I '■■■  i 
First  Hoor  will  be  arranged  for  stores 
and  upper  floor  will  be  subdivided  into 
four  apartments  of  three  rooms  and 
bath.      Interior    finish    will    be    of      pin* 

througl i        P  >team 

heat  and  a  hot  water  system.  Stores 
will  have  patent  store  fronts  and 
■    iti     g-lass    windov  E      i       u     of    ilie 

Building     will     be     faced     with     pr-essleS 
,  brii  k.       Bath    rooms    will    have    cement 
I  Ibiois    and     i  'e     wainscot.       Plans     are 
i  eing  prepared. 

APARTMENT     HOUSE-     2       toy     and 

I  ase,     I. rick     and     steel        .-  i  i, Los 

es,  Cal  Architect,  nun.-  i  >w  ner. 
Mi-  Fannie  L.  Lowe,  624  West  Sth 
street,  L.  A.  The  building  will  be 
erected  on  Slansen  avenue  near  Hoover 
street.  There  will  be  several  stores 
on  the  first  floor  and  twelve  suites  of 
two  and  three  rooms  each   on  the  upper 

11 's       All    apa  ri  menl  -    w  ill    ha\  e    wall 

beds  and  private  baths.  Interior  fin- 
ish will  be  of  pine  and  redwood.  There 
will  be  -team  neat  and  a  hot  water 
supply.  Hath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Exte- 
rior  of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  being 
prepa  red. 

LODGE  HALL  ALTERATIONS  —  2 
story  and  Pose,  brick.  Cost  not  i  I  e I 
Ontario,  s-iu  Bernardino  Co  Cal,  Ar- 
chitect .  Eager  &  Eager,  Storj  Bldg.. 
L.  A.  Owners.  [ndependenl  Order  of 
Odd  Fellows.  The  first  Moor  of  the 
present     building     will     be     altered     for 

store     purposes     and     the     second     B 

will  be  rearranged  for  a  large  lodgfi 
room,     reception     hall,     banqu    I       room. 

lounging     rooms,     billiard     r ns         ind 

kitchen.  Interior  finish  will  be  of  pine 
and  hardwood.  A  new  steam  heating 
system  will  be  installed.  Exterior  of 
the  building  will  he  faced  with  cream 
colored  pressed  brick  Plans  an  now 
leing    prepared. 

HOSPITAL — I     story    and     base.    rein- 
In:,,,!    concrete,     $250,000.       San     Diego! 
t'll.    Architect,   John    s.   Siebert     Spreck* 
els  Bldi.     Sa  n    Diego,     i  >w  nei  -     I 
T    i  'i  a  ne  a  nd   .1     L    Adam-       A    site  cov- 
ering  an   area    ol    I  00  t2A0  eeii 
se     n  •  id     '»"     I  led  u     si  reel     bel  w  een    7th 
an  1     Sth     i  treets.       The     tia    • 
contain    the    emergenej     ward* 
space  and    mechanical    equipment.    First 
floor     will     contain     the     administrative 
departments,     consultation     rooms,     dins 
ing     room     and     kitchen         Se  'ond     and 
third    floors    will   be   devot'               yards 
an   private   room-.   The  f th 

Milan     two     operating     ms        Cone 

tagious     ward       will     occu]  roof 

'  msl  i'n.  i  ion    w  ill    he    firepi T 

will     be  .         i   it,     elevator 

and     i     v  ii    cleaning  i        ESx- 

terior    will    be    faced    with 

Plans     '  re    now       ei  red 

Hi  )TBL—  I    storj     a  n  k  and 

steel.       (  lost     mil     stated        Lo 
Cal.        Ani.iic,  is.     Parkinson 

-i  i i    Secui  itj    Bids..  I.    A.     '  iw  i  i       W 

\V.    Neuer       The    building     «    11     "in 

a    curlier    -  ite    and    will    conl  several 

stores     on     the     first     floor     besii 
hotel    lobby    and   entrance,      Upper   floors 
v  ill    te   arranged    for    110 

i  pei  cent  of  which  will  have  private 
baths.  Interior  finish  will  i  of  pine 
and     hardwoods.       Plans       provide       for 

team    r> ea t,   eleva toi      er v ici  ic I 

«  ii  ter    supply, 

SI w  i  il     i  a  \  ,■     in  ten!     I    oi  Bath 

rooms  will  have  cement  floors  and  tile 
wainscot.        Extei    Q 
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pressed   brick.   Plans 
figures     arc      being 


will   be   fai  ed 

are   complete 
taken. 

Hi  it l-:i.      I     storj      ni  I 

and    steel,      I  lost       Ocean 

Park,    l. ns   Angeles   Co.,   '  la  i 
S.   Tilden   Norton.  Title    Insui  an 
L    A.       Owners.    W.    M.    Gottschalk    and 
A    Sioroty.     The  building    will   bi 
ed    on    a    corner    lot    and    will    contain 
five     stores     on     the     first     Hoor.       Uppei 
Hour     will  contain   in  the   neighborhood 
ni    120   guest    rooms,  a    large  percentage 
ii    will    have    private   baths.      In- 
terior   finish    will    be   of  pine   and    birch. 
Plans    provide    for    steam 
service    and     a     -  tcuum    cleaning 
tem.       Bath     rooms     will     ha\  e 
floors    and    tile    wainscot       There    will    be 
patent     .-lore     fronts.       Exterior     of     the 
building     w  ill     he     fai  ed     with     p 
brick    trimmed    wi.h    terra    cotita     Plans 
are    being    pi  ep 

RESIDENCE   —    2      storj      and      oase, 

brick  and   frame.   $15. I.      Los   Angeles, 

''il        \n  hiteot.    II.    ft    Whiteley,    Storj 

Bldg.,     1,      A.        I  IV,  >ie|        S       \l       I' lei'  Toe 

dwelling  will  be  .reeled  on  a  corner 
lol  and  will  contain  in  the  neighbor- 
i  "ml  of  11  i  ooms  and  ::  ba  I  lis.  Inte- 
rior finish  will  be  o  lar,  oak 
and  birch.  Hardwood  floors  will  be 
ns,,!  In  the  principal  loom  There 
e  i'n  ilia,  e  heat  a  nd  three  open 
fire    places.       Mam  els     will    be    oi     tile 

'    ioms     will     ha  ve     l  lie     doors     and 
wiiii-,,,'         \  wa tei       e  1 1 , . 

W   ill        1    e         i|i-t    |  lie    I  ES  Li    i,,i         o|  |  lie 

d  w  elling      will     i  e     f  iced     with     pream 

ol  ii  i  .1  pressed  brick.  Pla  ns  are  being 
prepa   ed 

RESIDENCE  2      storj       and      base, 

frame,  Cost  not  itated  Los  Angeles, 
Cal.  Arch  ii  ect.  Elmer  Grey,  Wrig  I 
and  Cullender  Bldg..  I..  A.  Owner's 
nunc  v,  ithheld,  The  dw  elling  will  oc- 
cupy a  corner  site  ami  has  be, 
signed     for     a     14-room     house     with      I 

at  s  and  sleeping  porches.  Interior 
finish  will  he  ni  pin.',  oak,  .  eda  i  a  ml 
'  il-ch.        Hard  wood     fiool  S     will     b< 

a    t    i     principal    rooms.      There    will    be 

nd 

A  garage  will  also  i  erected  on  the 
propel  tj        Bath    rooms    will    ha  vi    com 

posit floors    and    t ;  I,     wa  insi  ot       An 

automatic  water  heater  will  he  in- 
si tiled       Extei  no    ,,i    t    ,.    hous, 

ni  ered    with    cemen ,    plastei     mi    metal 

lath.       Plans    arc     now     being     prepared 

STORES    AND      THEATRE-     I       stoi  - 

an  I     I  a    e,     la  nk     and     s 1.     $30,1 I. os 

Angeles,  I  lal,  A:  chite  a.  La  w  i em  ,  \ 
\  ilk.  Union  i  hi  Bldg.,  I.  A 
11  ii  I. anil, ,  This  work  ha  -  been 
ned  here  before  w  len  plans 
'•  •  e  a  - ,  prepared  T  e  building  will 
cover  a  hui;,.  area  and  has  been  de- 
signed    f ritain     a     moving     picture 

theatre   and    fivi       ton  I r    finish 

will     I  e     of     pine     throug  Sun  es 

w  ill      at  •■    p  i ;,..,        ton     i  i  "ill  -    and    plate 
glass    v,  uiiii.o  :  .     Tiiei  ,■    will      i    a    mod- 
ern   \  entilat  ing    -  ■■  stem    in    the    theatre, 
i i ldi ng    will 

With      pressed      brick  Pla  ns      a  i  e      ,     on 

nd    figures     in     being    I 

LOFT    BUILDING      6    storj     ai 
''las     c   eonsl  ructioi 

: 
Ci  oss      Bible       In-i  tune       Bldg  .     I..     A, 

met     ,    I.-  on.    McK    inn  ■,     ,V    .-'in   1 1       Tin 

building    .      te  I   on 

-i  i  eel    and    will    hat  e   a    E i  ige   oi    SO 

Ei  el    a  mi     i    a,.  ,         ,i     i  .,,    i .  i  Jonsid- 

i     i     steel    will    be    used       Then 

c     si  or, the     tirsl      lloio       i  in I      imp,  : 

liooi       will    be   a  ri  a  nged    for    light    lofts 
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Plans    provide    for    freight    and    passen- 
evatorS     steam    hea  t    and    metal 
«  i  ml,,  ,\    sash   and   frames.      Interior   fin 
ish    will    be   of   pine.      There    will 
toinatic    sprinkler-,    patent    store    fronts 
ml     sidewalk     doors.       Exterior    of    the 
g     will     be     faced     with     pressed 
"rick.      Plans  arc    now    nearlj    complete 
THEATRE — 1     story    and    base,    rein- 
forced     concrete.         Cost       not       stated 
Long    Beach,  Los  Angeles   Co.,   Cal.     Ar- 
Meii  a  11"    &     Da\  ies,     13     Ameri- 
can     avenue.      Long       Bea,  Owners 
Ivuhn    Amusement   Co.   The   building  w  ill 
eil    on    West    iii  can    avenue    and 
will     contain     a     large     auditorium     and 
o   e        Interior     lini   h     will     be    ol 
pine    and    ornamental    plaster.      A    mod- 
ern  system    of   heating    and    ventilation 
vcill      be      installed.      Exterioi       of      the 
building     will     be     faced     with     cement 
plaster.      Plans    are    complete    and     flg- 
:    e    i"  [ng    i   illed 
THEATRE     AND     STORES— 1        storj 
and    base,    brick   and    steel.    $20,000.      Los 
Angeles,      Cal.      Architect-.      Austin      & 
Pennell,    Wight    and   Callender   Bldg..   L, 
A,      owner.    Joseph     L.     Murphey.      The 
building    will    be    erected    on    a    corner 
site,    coverng    an    area    of    50x150    feet, 
the    theatre    there    will    be    two 
Interior    finish    will    be    oi    pine 
throughout.      Considerable    tile    and    or- 
namental    plaster     will     he    used     in    the 
i    iii:e       There    will    be    a    modern    sys- 
tem   of   ventilation.      A   cement    floor   will 
1  e      n   ed.       Stores       will       lave       patent 
fronts  ami   plate  glass   windows      Metal 
«  indon    sash    a  ml    frames    are    spi 
Exterior    of    the    building    will    be    faced 
with     cement       plaster       and       artificial 
stone.      Plans    are    nearly    compli 

fig will    he   taken    next    w  eek 

THEATRE— 1    story    and    ba  e.    bri    k 

ho-     Angeles,    Cal.       Architect. 

Lawi  en,  ,.     Valk,     Union     <  til      Bldg        I 

A.      owners.    H.    Lustig    and    M       Gore 

uhling   will   be   erected    on    a    i  Ol  - 

tier    site    and     will     contain     two    store 

:     mm  ing     piCtUl  c     theal  ri 

people.      Interior    finish    will    be 
of   pine    throughout.      Construction    will 

"    proof.      Exterior    of    the    building 

w  ill     he     la  ',.,1      with     cement       pla!  ter. 
I'l.i  ii-    i  re  inn,    being  prepared. 

CHURCH — 1  story.  frame.  $111.111111 
Los  Angeles,  Cal.  Architects,  Train  .^ 
'A         ims,    Excha  nge    Bldg.,    I.    A.      Own- 

i   1  k    Boulevard   Methodis  t    Churcl 
The    building    has    been    designed    in    tie 
1         '      style     1  a  i    win    1.1, ,     a  n    audi- 
toi  iii  in    with    a    seating    capacity    of    250 

people,     Sunday    school     ,  , ,s    ami     p 

ludy.       Interior    finish    will    he    of 

,1     1  edwood.       Exterior     ..1      1 :  , 

building    will    he    covered     with     cement 

pla-  ter   on    metal    lath       I'l  ins   a- , - 

I'lete       mi     figures     will       shortly       be 

taken 

LIBRARY—]     storj     and     base,    brick. 

$10,000      Huntington  iBeach,    Los    Ange- 

Cal       Architect,    E     I..    Hopkins 

■:  dg       I.      a.       Owners,     Town     of 
ton    he  1,-.      The    building,  which 
is  10  be  ,  la-si,    m   design,   will  be  creel  - 
11  Her  site,  covering  an  area 
1  el      Intel  ,,0     will    '  e    finished    In 
pine  ami   I    ird  ,1  ood      Then    will  .bi    1  «  0 
iibraria  n's     oil,,  , 
Maple   floor-    wilim 

ystem    will    he    in- 

Exterloi    of    the    building    will 

■  d   w  ith  pressed  I  1  ick.     P!  ins  are 

enniplete    and     f|g 

STOKE    AND    ROOMS       !       - 

'riek       Cost    stntel       1     mm  , 

di      Co.,     Cal         Vrehitecl       II.     r 

i'l     Broadwaj       1 .      \       Own 

ona    1  in  estmenl    1 ',.      t.  ,.  build 


as 


.1  Corona  [nvesl  mi  nl  Cg  The  build- 
will  t  e  ,  : .  ted  on  i  corner  site, 
■  in  in  tig  i  l.i  rge  mi  -i.  Tliere  «  il  I  be 
i  .1  nU  hi'.;     i  coins,     !■"   i     office     ami       Ave 

ton       .il    i    .     Rrsl     (loin        Upper    floor 

w  .'I    1  e  aria  age  I  tor  13    :  in    i  rooms    a  ml 

ii'   al    :   ii.:         I n t e r i o i     finisli    will    be 

of    p  ne    i    roug    out.      Plan     provide    tor 

. ,  .ii  .  ;i ;  .i  iii!  i  ;  nl  w.i  ter  system. 
'1'  ere  r.  Ill  i  patenii  store  front  s  a  nd 
i     i        _  i  .  -  -    ' .1,1  lnv.  -.      Exterior    of    1 1  e 

i  ig     will     '  e     in  ed     w  ith     pressed 

I  i  i  k  Pan  -  are  complete  and  bids 
v  ill   l  e  i  tiled   for   nex|    week. 

Contracts  Awarded. 

Ih  SPITAL  2  si.i.v  and  base,  rein- 
tor. ed  '  on  i  .ii'.  $43,441  Saihfra  Ami. 
Orange  I'n.  Cal.  Architect's  name  not 
given  Owners,  Orange  County.  Con- 
;ii'  tor,     CI  ri       McNeil',     91  I     Spin  geon 

eel     Sanl  a    A  na    general   si  rucl  i"ii 

in  ly.      Conti'acl    price,    $45,441. 

I  ASSENGER  STATION— 2  and  I 
I  iry,  CI  iss  A  and  Class  C.  $250,000. 
I  '.  An'..-  e?,  ('  i1  Architects,  Parkin- 
Mi  i  and  Eers  from,  Security  Bldg..  I.. 
A      Owi  loutiei  n    Pai  iflc  Co.     Con- 

tr  ii  tors,  A  la  Planing  Mill  Co.,  S30 
M  G'-.rrj  si.  I.  A.  general  construc- 
i  ion   only.     Contract   prii  e,  $250,000, 

STOKE  AND  OFFICES  -2  story  and 
reinforce  1  concrete,  $20,000. 
Santa  Ana,  Orange  Co.,  Cal.  Architect, 
IV  H  Elej .  II. 'i  vej  -Finlay  BIdg.,  Simla 
Ana.  Owner,  H.  D.  Meyers.  Contrac- 
tor, X  L.  Galbrath.  1029  West  3rd  St.. 
Santa   Ana.      i  :ontr  ict    pi  ice,   $20,000. 


PORTLAND  P.NT>  OREGON. 


RESIDENCE  —   3      story      and      base, 
brick,    $35,000.       Portland,    Ore.       Archi- 
ll'    -      Ellis     F     I.  i n  rence    and     William 
G      Holford,     Chamber       of       Commerce 
Bldg.,    Portland.      Owner,    Daniel    Kern. 
Tl  a   dwelling   has    teen   designed    for   a 
modern    city     reside ind     will    con- 
lain    in    the    neighborhood    of    14    rooms, 
i  al  lis    .in  i    sleeping    porch.      In- 
terior   finish     will    be    largely    of    hard- 
«  cos    with    pine,      1 1  n  dwood    floor-    will 
1         •   I    in    tie   principal   rooms.      There 
«  ill  :  e  ste  'in   real   and  open  fire  pi  i  es 
.Mantels    v  ill    :t   of   brick   and    tile.    Bath 
'  "  "'I-    i   ill    I  a\  e    tile    M s    and    wain- 
col         Exterior     oi     the     Louse     will     be 
taped     with     pressed    brick.       Plans    are 
ete     i  nd    I    e    work    i      being    done 
i  'ay    l.  ibor. 
II'  1TEL  -3     si,,,  j     and       base,       brick 

an  1    steel.    $30,1 I'm  Hand,    Ore.    Ar- 

A.   C.    Ewart,    Beck    Bldg.,   Port- 

'■  ssie     Al      . I. imes.       The 

building   will      e   erected  on    6th    street 

1        '  '-'       covei  ins      an      area      of 

fe<  Plan       pro for     two 

■■    '"in  I    floor    Li-sides  the 

hotel    lobl  Upper    il s    will    i  e    a  I 

.    g i    rooms 

and    a    numl  ■        if  baths.      Tliere 

« ill    I  ■■  .I      i  ii. i     ,     imi     water 

Intei  i".    finis  h    »  ill   be  oi    pine 

1     ■    '       will      be      paten! 

store    fi  "in  Lass    windows 

"in  -     "ill     i  ave    '  .  in. -nl     doors 

and     till  Exterior     of     the 

1  uilding     will     be    faced     with     pi  i      ed 

bri  k,      piai       u      being   prepai  ed 

WAREH    "i  ,  ,„  |       .    ,    , 

'     k       and       '.I,...,       {20 l:  i  ki 

|      .\l        P.       White, 

laker   CI  -     a     Heilnes.   The 

:         .  ed    with    foun- 

i:  i  '     .         ■•.  i  ,   , 

oi     ■  onal  storle-;  The 

i  uildlng    will    co'  ei    an    are  i    of    50x200 

I  will  b(        ei  ted    ne  1 1    the   rail  - 

■'I     '  nd    will    inn  •■    spur    track    faelli- 
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i  n  -       There     u  ill     be     a     c ml     H '. 

metal   window  sash  and   frames  and   fire 

pro  if    d s.       Extei  lor    will     be     faced 

n  Mi    cemenl    plaster.       I'll  n      a  re    now 
elng    prepa  red, 

Contracts  Awarded. 

HOTEL      2    storj     a ase,      brick. 

Cost  not  si, i  lid.  sin  i  i,i. i  ii.  i  Hi'.  Ar- 
chitects, Brubaker  Construction  Co., 
Railroad  Exchange  Bldg.,  Portland. 
Owner's  name  not  given.  Contractors, 
Erubaker    Construction    Co.,       Railroad 

Ej  i  iii  nge     Bldg.,       Port  I i       Conitrai  I 

price  not  stated.  Note:  The  building 
will    cover   an   area    of   58x100   feet. 

STORE  AND  BILLIARD  HALL— 2 
storj  and  base,  brick,  $12,000  Port- 
land, Ore.  Architects,  Sutton  &  Whit- 
ney. Lewii  Bldg.,  Portland.  Owner, 
Frank  Keenan.  Contractor,  l.  K.  Flynn 
589     Hoyt     street,     Portland.       Contract 


inn 


"a. 


S3ATTLE  AND  WASHINGTON. 


I'l'I'U  Tl  u  A  I. 
NOUNCED. 


I'lHM        \\- 


TACOMA,  WASH.— C.  F.  W.  Lund- 
berg  and  Frank  Million  have  formed  a 
co-partnership  fur  tiie  practice  or  ar- 
chitecture under  the  firm  name  of 
Lundberg  .V.-  Mall  on  Offices  will  he  in 
the    Provident    Building,    Tacoma 

Both  members  of  the  firm  are  well 
known  members  of  their  profession  in 
tl  e  city  of  Tacoma  and  throughout 
the  States  of  Wa-hington  and  Oregon. 
The  partnership  is  regarded  'by  their 
many  friends  as  a  strong  combination 
of  business  ability  and  professional 
skill. 


APARTMENT  HOUSE— 3  storj  and 
base,  brick  and  steel.  $37,000.  Seattle, 
Wash.  Architect,  Robert  E.  Knipe, 
Henry  Bldg,  Seattle.  Owner.  Robert 
E.  Knipe.  The  building  will  he  erect- 
ed mi  lSth  avenue  near  Republican 
street,  and  will  cover  an  area  of  I2x 
111  feet.  Interior  has  been  arranged 
for  ten  large  suites,  ranging  from  four 
to  even  rooms.  Interior  finish  will  be 
of  pine  and  hardwood  with  hardwood 
Moors  in  all  dining  and  living  rooms. 
Plans  provide  for  -team  heat,  ele- 
vator service,  vacuum  cleaning  system 
and  hot  water  supply.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot 
Tile  and  marble  will  be  used  In  the 
entrance  vestibule.  Exterior  of  the 
ii  ;ld  ins  will  lie  fared  with  pressed 
i  rick  and  terra  cot  ta.  Plans  a  re  be 
in^c    prepared 

Contracts  Awarded. 

HOTEL— 3  story  and  base,  brick  and 
steel,  $125,000.  Seattle,  Wash  Archi- 
tect, A  Wickersham,  Lyon  Bldg..  Se- 
attle.  Owners,  Yesler  Estate.  Con- 
1 1  a.  i"i  s  Bui  La  Construction  Co.,  <'en- 
lial  BldM'..  Seattle.  Contract  price. 
$125,000. 

LIBRARY  I  story  and  I. ase.  brick, 
$10,000.  Kenton,  Wash.  Architect. 
Harold  H  Glnnold,  Epler  Bldg.,  Seat- 
tle. Owners.  City  of  Kenton.  Con- 
tractors, Eckman  &  Mowatt,  .Mutual 
Life  Bldg  .  Seal  i  le  Conti  act  pi  ice  not 
1..  ted. 


DRAINAGE    CAN  A  I,    FOR    YUBA. 
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be  I  ni  ii  from  i  he  pumping  plant  to  a 
northerly  point,  The  work  is  to  n 
tl  mi'  by  a  Hum  excavator  and  will  be 
under  the  supervision  of  the  Director* 
The  prime  obji  i  i  of  i  he  canal  is  to 
■'rain  a  large  acreage  thai  Is  1 1 ■ . ■ . - 1 <- .  1 
during  high  water  stages  to  such  an 
extent  that  the  crops  cannot  be  planted 
in  time.  The  land  is  especially  valu- 
able    for     growing     beans.       If 

plans  carry  a  $60, I  pumping  plant  will 

I  e    installed    next    year. 


FORETUN  TRADm  OPPORTUNI- 
TIES. 


YUBA  CITY  (Sutter  Co.),  September 
20  The  i  ni  ectors  of  Reclamation  I  ils- 
iibt    1,001    have    decided    to    starl    Im- 

||"  di.u.'i >,    i  hi      .  "ii-i  rucl  Ion      of     Com 
miles     of    drainage    canal    proposed     to 


[Inquiries  in  which  addresses  are 
omitted  are  on  file  at  Bureau  of  For- 
and  Doaiestic  Commerce,  Washing- 
ton, D.  C.  In  applying  for  addresses 
refer    to    file    number.] 

Consuls  are  requested  to  contribute  to 
this  department,  and  In  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


No.  11509.  Automobile. — Inquiry  has 
been  made  at  an  American  consulate 
for  the  description  and  price  of  a  6- 
passenger  automobile.  The  would-be 
purchaser  wants  a  low-priced  car  of 
lifjht  or  medium  weight,  but  with  suf- 
ficient power  to  climb  steep  hills  with 
•a  full  load.  Manufacturers  who  are 
interested  should  send  descriptions  and 
prices  to  the  consulate  in  quetion  for 
transmission    to   the   inquirer. 

Nil..  11000.  II.,,,-.  hold  articles)  nml 
kitchen  uten.sil*.  —  A  manufacturers' 
agent  in  France  informs  an  American 
consular  officer  that  he  desires  to  ob- 
tain agencies  for  American  manufac- 
turers of  household  articles,  such  as 
are  sold  in  department  stores.  He  par- 
ticularly specifies  glassware,  enamel- 
ed and  aluminum  goods  snd  small 
tools. 

No.  11.-60.  Sanitary  lavatories. — In- 
quiries have  been  made  at  an  Ameri- 
can consulate  by  a  member  of  a  Latin 
American  municipal  council  regarding 
H  e  manufacturers  ot  washing  basins  in 
whirh  the  water  spouts  up  from  the 
center  in  such  a  way  that  a  person 
can  wash  in  running  water.  Cata- 
logues and  price  lists  should  be  sent 
to    the    inquirer    at    once. 

No.  11502.  Steam  tug. —  The  Harbor 
Board,  Santander.  Spain,  invites  tenders 
for  steam  tug  for  dredger?  at  an  esti- 
mated cost  of  $18,493.  Particulars  may 
be  obtained  of  Junta  de  Obras  del  Puer- 
to. 

No.  11503.  (Ml  tanks,  machinery,  nml 
tools — An  American  consular  officer  in 
a  Latin  American  country  reports  that 
there  i-  now  being  constructed  a  plant 
for  the  extraction  of  petroleum  from 
wells,  and  the  storage  of  it  in  tanks. 
Other  projects  are  contemplated,  and 
any  American  houses  wishing  to  be- 
come listed  as  possible  bidders  should 
end  their  names  to  an  official  named 
in  the  report.  Copy  of  the  complete 
report,  as  well  as  the  late-t  official  re- 
ports mi  the  oil  exploitations  may  be  Ob 
i  i  mi. I  from  the  Bureau  of  Foreign  and 
Domestic  Commerce. 

No.  11567.  Sewage  works. — The  Egy- 
iilini  Ministry  of  Public  Works,  on  be- 
half  of  the  municipality  or  Port  Said, 
Invite  tenders  for  the  constructon  of 
the    disposal    work      in    connection    with 

' Iralnage    ol     Porl    Said,    including 

detritus     tanks,     sedimentation        tanks. 
tour    circular    bacteria]     fillers,    humus 
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tanks,  and  all  necessory  pipes,  cham- 
lit'i--.  and  channels.  Tenders  will  be  re- 
ceived until  October  11  by  the  Con- 
General,  Main  Drainage  Depart- 
in.  ■nt.  Ministry  of  Public  Works.  Cairo, 
at  whose  office  conditions  of  tender 
plans,  etc.,  may  be  seen  or  obtained  on 
payment  of  $15,  which  will  not  be  re- 
turned. 

No.  11568.  Electric  lighting;  machinery 
:inil  plant. — Tenders  are  invited  by  the 
tian  Ministry  of  the  Interior  for 
supplying  the  machinery  and  plant  re- 
quired for  the  installation  of  electric 
light  in  the  town  of  Samanhour.  The 
t   will  be  divided  into  two  parts, 

(1)  generating  plant  and  equipment 
and   the  lighting  of  the   central   station 

(2)  the  distributing  system.  The  offer 
may  be  for  the  complete  installation 
or  for  either  section.  Sealed  tenders 
will   be   received   until   October   31. 

Kff.  11:569.  W liter  Supply. -The  munici 
pality  of  Rio  Grande  de  Sul  Brazil  is  call 
ing  for  tenders  for  a  concession  for 
the  provision  of  a  water  supply,  sew- 
erage, and  rainwater  drainage  system 
in  the  town  at  an  estimated  cost  of  $1,- 
946,600  to  $2,133,250.  Tenders,  occom- 
panied  by  a  deposit  of  about  $1,621, 
will  be  received  until  December  15  by 
Sr.  Coronel  Intendente  Municipal,  Dir- 
ectoria  de  Obras,  Rio  Grande  do  Sul, 
Brazil. 

No.  11370.  Supplies  of  various  kinds.' 
Tenders  are  invited  by  the  municipality 
of  Alexandria  for  supply  of  various  ar- 
ticles required  for  the  use  of  the  Ser- 
vice du  Nettoiment  during  1913-14,  in- 
cluding oils  and  colors,  wood,  steel  and 
iron  tars,  angle  iron,  bolts  and  nuts, 
screws,  rivets,  brooms,  buckles,  wire, 
etc.  Sealed  tenders  will  be  received 
until  September  30  by  the  Director 
General  de  la  Municipalite  d'Alexan- 
dria.   Egypt. 


lilb.ll  in  \(. 


THE       CROSS       ON 
PAUL'S. 


ST. 


Four  hundred  feet  above  the  pave- 
ment of  St.  Paul's  churchyard,  a  gang 
of  men  is  at  present  engaged  upon  a 
task  of  unique  interest.  About  ninety 
years  ago  the  hall  and  cross  which 
surmount  the  gre  it  dome  of  St.  Paul's 
I'u  edral  were  gilded,  and  the  work 
apparently  wa-  of  such  an  excellent 
ter  that  it  has  withstood  the 
weir  and  tear  of  time  until  lately, 
wben  it  was  decided  to  regild  the 
ca(    •  ■  iral    cross. 

From  the  pavement  the  hall  looks 
little  larger  than  a  football  and  the 
ross  1  ut  three  or  four  feet  high.  As 
a  muter  of  fact,  however,  the  latter, 
which  is  said  to  weigh  3360  pounds, 
i'  no  less  than  thirty  feet  in  height, 
while  the  ball  on  which  it  is  mounted 
is  six  feet  in  diameter  and  will  hold 
ten    or    twelve   persons. 

Only  t!.e  best  English  "double  gold" 
-  it  is  technically  described,  will 
be  used — that  is.  pure  gold  beaten  out 
ml  placed  on  transfer  paper  treated 
with  paraffin  wax  and  double  the 
thickness  ordinarily  employed  for  out- 
ork — from  which  it  will  be  ob- 
vious that  the  regilding  process  will  be 
a  very  costly  one.  As  a  matter  of  fact, 
the  total  cost  of  the  job,  which  will 
take  a  couple  of  months  to  complete, 
will    be    considerably    over    £1000. 

T    ,     scaffolding   which    i 
is    extraordinarily    simple,    consisting  o( 
little   more    than  a    few    ladders,    set    up 
by    a    firm    of    experts    in    the    fixing    of 
lightning       conductors,        A      different 
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method,  however,  was  employed  when 
the  original  ball  and  cross  ,;et  up  by 
Wren,  were  gilded  in  1821.  On  that 
occasion  they  were  removed,  and  ap- 
parently the  scaffolding  was  not  fixed 
as  it  should  have  been:  for  it  has  been 
told  how,  according  to  the  boisterous 
weather,  scarcely  a  day  passed  with- 
out niiie  part  of  the  scaffolding  or  the 
machinery  connected  with  it  being  de- 
ranged.—  London    Tid-Bits. 


CHINESE     IRON    COMPETITION. 


The  proposed  placing  of  pig  iron  on 
the  free  list  has  brought  one  of  the 
Pennsylvania  Senators  to  the  front 
with  doleful  anticipations  of  the  clos- 
ing of  our  merchant  furnaces  by  the 
rush  of  imports  from  China.  His  fig- 
uses  as  to  wages  and  other  costs  in 
that  country  make  a  striking  contrast 
to  theJ  e  of  the  Pennsylvania  iron  mak- 
ers: but  when  we  come  down  to  actual 
facts,  the  prospects  of  any  real  com- 
petition seems  sufficiently  remote. 
China  ha-  certainly  large  resources  in 
iron  ore  and  coal,  but  there  develop- 
ment so  far  has  been  exceedingly  slow 
and  doe-  not  seem  to  increase.  The 
largest  iron  works  in  China  are  those 
at  Hanyang,  and  in  this  country  the 
plant  would  rank  as  a  small  one;  more- 
over .  its  total  production  is  far  below 
the  consumption  of  the  country.  What 
foreign  trade  it  has  is  chiefly  with 
Japan,  and  that  country  takes  more 
iron  ore  than  pig  or  finished  ore,  pre- 
ferring to  do  the  smelting  in  its  own 
furnaces.  , 

Ont  attempt  was  made  on  the  Pacific 
Coast  to  import  Chinese  pig  regularly 
under  contract,  but  that  resulted  in  a 
rather  disastrous  failure.  The  exports 
of  iron  ore  from  China  reached  their 
highest  figure  in  1911,  with  68,630  tons, 
but  in  1912  fell  to  a  little  less  than 
S.000  toni?.  In  both  years  little  or  none 
of  the  exported  iron  went  farther  than 
Japan.  Even  if  it  had  all  come  to  this 
country  the  quantity  would  have  been 
less  than  .002  per  cent  of  our  consump- 
tion. 

We  are  not  advocating  free  pig  iron 
especially:  but  its  opponents,  to  secure 
success,  must  find  some  better  argu- 
ment than  Chinee  competition.  The 
arakening  of  industrial  China  is  slow 
and  must  be  slow,  in  the  nature  of 
things.  Forty  or  fifty  years  from  now 
iron  from  the  East  may  be  a  factor  in 
our  industrial  situation,  and  then  it 
may  be  time  to  protect  ourselves.  At 
the  present  time,  however.  it  <seems 
simply  a  waste  of  time  to  talk  about  it. 
—  Engineering   and    Mining    Journal. 


BANK     CLEARINGS. 


Bank  clearings  as  reported  to  the 
California  Development  Board  by  the 
several  clearing  house  cities  for  the 
week  ending  September  11,  follows: 
Ban  Francisco,  $47,381,902;  Dos  An- 
geles, $21,371,113:  Oakland.  $3,811.- 
501;  Sacramento,  $1,205,600;  Sat: 
$2,360,418;  Fresno.  $1,055,019:  Stockton, 
$974,902;  San  Jose.  $591,553:  Pasadena. 
$822,187;    Bakersfield,    $608,235. 


SALE        OF        SCHOOL       AND        SEWER 
BONDS. 


Tl  •     Citj     Ti  i  .i    ui  ■       

lasl    v,  eek   $105.1 f  5  pet    i  enl 

ami     sewer     bonds.      Since     Aug 

the    treasurer    has    dispoed    of    $800,000 

worth     of    bonds     in    denominations    of 
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100    to   citizens   of  San    Francisco.   The 
treasurer    has    now    $6163,000    remaining 
to    be    sold    and    applications     and     de- 
made   for   $63,000    of   that   amount 
will    be   delivered    soon. 


PROGRESS    ON     EXPOSITION     WORK, 

Director  of  Works  Harris  D.  H. 
k.  in  a  report  just  submitted  to 
President  Charles  C.  Moore  of  the  1915 
International  Exposition,  tells  of  the 
activities  on  the  Exposition  site  at 
Harbor       View.  He       re-affirms       the 

promise  of  the  Exposition  directorate 
made  one  year  ago  in  positively  de- 
claring that  every  one  of  the  exhibit 
palaces  will  be  completed  nine  months 
tefore  February  20th.  1915.  the  date 
of  opening  the  Exposition  gates.  "Up 
to  date,  25,100  feet  of  pipe  for  the 
high  pressure  water  system  has  been 
'lb  and  the  work  is  about  forty  per- 
cent completed."  said  Director  Connick. 
"About  235  head  of  stock  with  neces- 
-<  papers.  plows,  wagons,  etc., 
e  gaged  in  grading  the  Exposition 
site.  "About  48  head  of  stock  with 
proper  equipment  are  now  employed 
in  grading  the  race  track  and  drill 
ground  and  235  head  of  stock  are 
griding  the  railway  yards,  Lyon  street, 
the  band  concourse,  the  Fine  Arts 
ind  spreading  loam  in  the  South 
Gardens  and  storing  loam  on  the  site 
of  the  old  Pacific  Nuserie;.  "The 
contract  for  the  Service  water  supply 
system  on  the  Exposition  grounds 
called  for  63,173  feet  of  pipe  of  which 
feet  have  actually  been  laid. 
"Eighty  per  cent  of  the  work  on  the 
try  Palace  has  been  completed. 
During  the  month  of  August.  1.070,000 
feet  of  lumber  was  erected  in  place. 
All  the  heavy  framing  for  the  Ma- 
Palace  is  completed  with  the 
exception  of  a  small  amount  in  the 
east  entrance,  and  there  still  remains 
to  1.  e  done  alout  300.000  feet  of  light 
work,  con  isting  of  studding,  sheath- 
ing,   flooring   and    furring. 

About    40,000      feet    of    the      finished 
roofing    has    been    completed      The    staff 
work    for    the    north    end   and   the    north 
the   building   is   rapidly   nearing 
completion,     about     25,000     square     feet 
having    teen    set    since    my    last    report. 
Ti  v    work    on    the    plumbing,   high    pres- 
sure   system    and    sprinkler    system    for 
is     great       building       is       progressing 
"All    lumber   for   the   Palace   of 
on   has   been    received  and   since 
August  1st,  375,000  feet  of  lumber  have 
teen   placed    in   position.      Tie   wall    and 
roof  framing   is    being   conducted    along 
with    the   heavy    framing.      Ail    concrete 
work     has     been     finished     to     the     first 
ne.      Centering    for    the    tire    wall 
en    completed     to    the     height    of 
framing   and    concrete    will    bo 
ithin    a    f  Jw    days. 
■.Nearly    all    the    structural    work    for 
id    Products    Building    has    been 
framed      but     the     assembling     is      pro- 
g    slowly   due   to   a    lack    of  steel. 
The    traveler    used    for    tie    erection    of 
material    is    in    place    and    the    erection 
will     start     immediately     upon     the     re- 
ceipt    of     steel        "Tic     conduit     system 
Exposition    building   section    is 
half     completed.        Nearly      two 
million       feet     of    lumber      have      been 

■  low     I  he    ffrsl     floor    in    i  :  . 
struction     of     the     Agricultural      Palace, 
and    framing      of      timber-      has      com- 
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Combination 
Boiler  and  Gas 
Water  Healer 

The 

SOLUTION 

To  Ycur  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ot  America 

Successors  to  JOHN  WOOD  M.-G.  CO. 
218-     1  Pacific  Bldg.    447-49  E.  3rd  SI.    33  1 -339  Cypress  rt. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


The  Original 
Metal  Store  Front 


Kawneer  Patents 


Sustained  by  United  States  Court! 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 


JAMES  CAHILL  &  CO. 

Incorporated 

hEALEKS  IN  

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Kroadway  and  Franklin.                             Tel.  Oakland  1113 

DR.  ALVIN  PLUMMER 

HOME  TEST  AM)  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STEEET 

TELEPHONE    MARKET   5184 

SAN  FRANCISCO,  CALIFORNIA 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  got  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  end 
architect  receives  a  copy  of  the  Building  and  Indust'ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advert  sements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


;day.    Sen".    l'4.    1S1 


BUILDING   AND   INDUSTRIAL  NEWS 


Walter  A.  Scott 

ARCHITECTURAL 
Photographer 


558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Addrass  ma  by  phono  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 

Convenient  for  Builders  and  Contractors. 

Boxes  S2  50  per  year  and  upwards 

Juuction  Market,  Mason  and   Turk  Streets 

_,                                                    TELEPHONE    MERRITT     1900 

0M:  DowC- 

Golden 

l  1M— Jfri  s-     SHEET  METAL  WORK 

[    (PjiT  a    fcff^j1^               Warm  *ir  Furnaces 

Uli|  Wfc    1515  14th  Avenue 

~^^»*""»»»l^^~                       East  Oakland,  Cal. 

A    reve 
23  cents 
hung. 

rsible   window   that   cost    only 
more  than  the  common  double 

Common  Sense  Window 

Invented       and       man 
L.    H.    BIRTH,    19th    and 
also    110   Jessie  St. 

ufactured        by 
Carolina    Sts., 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.    It  makes  you  miserable,  doesn't 
it?     You    really    don't  care    whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh   Remedy,  and  use  it. 
It  will  relieve   you,    and    you'll    wonder   why    you    had  not  used  it 
oner.     We  are  so  positive  that  this  will  relieve  you    of  your  Cat- 
rh  or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
II  refund  your  money. 

Price  HO  Cents 
For  Sale  By  All  Druggists,  or    will  be  sent 


by     mail     postpaid     by     the    manufacturers, 

CLOVER-Lf  AF  PHARMACY,   Inc 


CLOVERDALE 


CALIFORNIA 


"It  Is  Almosl  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined       A«Dli2l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Oover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  10  the  Skin  so  d  sired 
by  the  Lades  and  admired  by  ihe  Cent e- 
men.     Fine  foi  the  face  af  er  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


California 


Telephone  Douglas  1794 


Member 
Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Specially  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THF  WFPIALTI 'CONTRACTORS1  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
f«  CTFVFNMN  ST  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD ^MONDAYS ToF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


President,    JOSEPH    AHLBACH 

MasterPlumbers    Ass  n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers    Ass  n 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


W.    S.   SCOTT 
Masons'    and    Builders'    Ass'n 
Williams    and    C.    Munday. 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.  ' 


MEMIIEKS. 


MASTER     PLUMII 
EUS'    ASSN. 

Office     101     Gough 

John   L.   E.    Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 

E.    A 


H.    & 


Co. 


Balling, 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman,     M.    J. 
Brennan.    J.    F. 
Breslin.     Chas. 
Bornstein      &      L 

Blanc 
Boscus    Bros. 
Bowen.     J.     L.     ■ 

Son 
Brook, 
Son 
Bryan,      J.     M. 

Son 
Bryan,    S.    D. 
Buick,    VVm. 
Burke,    PI.    Co. 
Burnham,     PI. 
Butler,    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas. 
Cronin.    J. 
Curran,    A 
Curtis,  Edw. 
Daglow,    L. 
Dallamore,    G. 

Dalziel,    Robt, 

Davis,    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag 
neau 

Di    Vecchio,    S.   J. 

Deventhal,    E.    M. 

Dockery,    Wm. 

Doherty, 

Dowlng, 
Sou 

Eastman 

Egan.    T.    J. 

Eisner,    P. 

Ernst,   H.   &  Son 

Ertola.    B. 

Fisher   &    Wolfe 
Kltzpatrick,    J. 
Flood       t       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,    W.    C. 
Franklin.    C.   P. 

Glbtis,     David 
Gibbs,    J.    b   Son 
Gllley-Schmld    Co. 
Glemser,    F. 
Gomersal,   F. 
Goss.     Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,    A.    J. 
Haub,    Geo. 
Hays,    E.   L. 
Heinz,    C. 
nennessey,    A.     E. 
Hlggins.    Chas. 
Hlldebrand,    C. 
Hobro.    W.    D. 
Hondet.    J. 
Hoffman    «■    Scha- 

Heb 
Hooper.    F.    M. 


Jr. 


J.    & 


T.    W. 


Houston,   J.   J. 
Kane,   Jas.    I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Fiank 
Kiernan   & 

O'Brie 

Knoles,    F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.   J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller,   W.  D. 
Mollis,    Herbert  L. 
Mollis,    A.    I. 
Morrice,    T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,     J       V 
Murray,    Roy 
Murray     Bros 
Newmark,    A. 
Noonan,    John 
Orchledt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Raische,     Fred 

Rehn,    C. 

Richardson.     J.     fc 
Son 

Rohr,    Jos. 

Ryan,    T.   J. 

Sasso,   Frank 

Schalich,    J.    A. 

Schieve,     Theo. 

Schwarz,     Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skelly,   Thos. 

Slattery.    M. 

Snook,    W.    S.      & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder    &    Hlnkel- 
bein 

Stevens.    Jas.   F. 

Strohmier   &   Koe- 
nig 

Sthur,   C.   G. 

Sutton    Co. 

Szanik,    S. 

Taylor     &     Prltch- 
ard 

Tippett,    J.    C. 

Trezise,   J.   S. 

Trezise,     A.    G. 

Turner  Co. 

Von    Tagen  &  Mol- 
ler 
Ward,   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,   H.   N. 
Wetzel    &    Grass 
Whitley.    H.   T. 
Whitman      -      Ly- 
man  Co. 
Williamson,    H.   Co 
Wilson,   W.   F.   Co. 
Williams,   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,   H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupi,     P. 
Black,    E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein.    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,    L.     *""* 
Cooney,    W.   H 
Cohn,   M. 

Clarke   &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domenieoni,    S. 
Dahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 
Hoffman,     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonskl,   A. 
Kern,    Henry 
Kiesel,    Fred 
Kroder,    Gus. 
Koenig,   Otto 
Lorenzen,    Fred 
Lucas,    Ed.    J. 
Manning,     Jno. 
Maundrell,    H. 
Norris,     Chas. 
Orsl,    G. 
Olney.    E. 
Ostland,  John  L. 
Pyne.    R.    *    Sons 
Pastier,  Robert. 
Qua.lt.    Jno. 
Quandt.    A. 
Schaefer,    Fred 
Schaefer,    Adam 
Schaefer,     Wm. 
Shepherd,     Wm. 
Schultr,    O.    &    Soi 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.    B. 
Zelinskl.    R. 


M  A  S  O  N  S'     AND 
BUILDERS'    ASSN 


M.    J.    Mealey, 
President 
Allen,    C.    J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,     Thos.  \V. 
Brady,    M.    V. 
Butler,   Thos. 
Butler,    W.    A 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,    J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gilbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardlser,    F. 
Gladding,    McBean 

&  Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hibbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.   H. 
Larsen,   L.   C. 
Lawson,    A.   W. 
Lindgren,   C.   J. 
Ludwig,  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall,     Wm. 
McCall,    Elvin 
McCowan,    M.    B. 
Millar,  J.  W. 
MBlcahey.  Thos.   F 
Mlllerick,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.   V. 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor,   J.    J. 
O'Rourke.    T.    F. 
Phillips,     Joseph  J. 
Prlngle,    J. 
Rlngrose.    R. 
Ralney,   W.    A. 
Rainey,    E.    S. 


Reed,    Walter 
Stradling,    W.    C. 
Scott.    W.    S. 
Watson,    Sage 
Watson,    Sidney 
White,    J.    M. 
Walker,  P.  J. 
Wvgant.    J.    H. 
Wilson,  Jas.  A. 
Valley    Elec.    Wks 


CONTRACTING 

PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.  Pres. 

M  \sTER        PLAS- 
TERERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lyden   Sec. 
Bradley  &  O'Reilly 
Bosch,    Herman 
Brennan.    Jas. 
Burt.    Chas. 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers,   H.  A. 
Connolly    &    Son 

Dalv,   J.    H. 
Damico,    Tony 
Duthie.    Cnas. 

Felt,    R.    D. 

Eraser.     Simon 

Fay,    .1. 

Closser,  Geo. 

Gilmour.     Wm.     G. 

Greenback.   Joe 

i  ,.  obsen,    N 

Knowles,    A. 

Leaf    &    Kaiser 

Lvden  &  Bickel 

Manning.    Tom.    Jr 

Mawot.   Donald 

MacOruer    &    Co. 

Muriale,    Nic. 

Mi  Leod,    J.    C. 

O'Kane,    C.    T. 

Orford.    J.    A. 

Philbin,    J.    J. 

Sullivan.    D.   F. 

Steere.  J.  E. 

Smith    &    Johnson 

Terranova.  M.  J. 

Warner,   J.   A. 

W  m.         Raymond. 

Atlantic  '  Fire- 
proofing  Co. 

Balzke,  A.  F. 

Clinton  Fire- 

proofing  Co. 

rampo,  C. 

Lynch,   R. 

Lynch,   J. 

Munson,    C.    & 

McAbee,    E.    T. 

Havden,   Fred 

Potter.   A.  V. 

Peerless  Fire- 

proofing  Co. 

Raymond,   Wm. 

Roehling  Con.    Co. 

Snell  &  Dennis 

Streeter,    M. 

Sheehan,     Thomas 


Co 


Pac.  Flic  L.vti.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton,   John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &  Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry     Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns     -     Manvllle 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge,     W.    S. 

Eppstein     Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Asphalt 
Roofing 
Roofing 
As- 


Co. 

Larkin 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia 

bestos    Sup.    Co. 

Malott     &     Peter- 
son 

Parafflne    Paint  Co 

Rapheld.        J.       L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western        Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.   Dennis,   Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Carapo,   C. 

Lynch,   R. 

Lynch,    J. 

Munson.    C.    &    Co. 

McAbee,   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A   V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebllng   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gllley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner     Co..     The 

Walsh,    F.    P. 

Williamson    Co..  H 

Wlttman,  Lyman 
&    Co. 

Williams.   E.   D. 


Wednesday,    Sept.    24,    1913. 


BUILDING   AND   INDUSTRIAL  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 


President,   Chas. 
Vice-Pres.,  A. 

H.    W.   Beach 

A.  H.  Bergstrom 

Jolin  Biller 

C.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 


(.Stockho'dera) 

Ackerson     &    Son, 

O.   B. 
Annies,   Fred  J. 
Anderson      &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John  E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis  G. 
Biller,   John 
Bletch,    E.   C. 
Bluxome   ft   Co. 
Born,    F.    H. 
Boyd  &  Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Bruteher  &  Serna 
Caine,    Thos.    W. 
Caldwell   &   Co. 
Carlson.    Elmer 
Casty,    John 
Cavanagh   &   Yezi- 

na 
Coburn.       Ira      W. 

(Inc.) 
Cobbv.    J.    W. 
Cole.    P.    J. 
Collman     &      Coll 

man 
Commary   -  Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.    O.    A. 
Day's  Sons.  T.   H 
Farquharson,    D.B. 
Fee.   Grant 
Ferrolite    Co. 
Finlavson,    M.    M. 

Flaherty  &  Ogle 
Fletcher.    James  P. 
Ginley,   Ed. 
Glaze.    Robert 
Gleeson.   James 
Gompertz.   C.   W. 
Gutleben    Bros. 

Hailing.   B.    R. 

Hamerton    &    Son, 
Win.    C. 

Hamilton.    Peter 
Hansen.  C.  W. 

Harcom,    J.    J. 

Healing.  George 

H  e  a  1  y   -  Tibbitts 
Constr.   Co. 

Heaphy.  J.  J. 

Heckenroth  & 

Schell 

llennings.   Adolf 

Henning.    W.    H 

Hill.   J.    A. 

Holt,    O.   C. 

Johanson,    J.    Eric 

Johnson.    Joel 

Jones.  Fred  C. 

Kern  &  Son,  F.  \V. 

Klenck,    F.    J. 

Klvce      Harvey     A. 

Knenig,  C.  J.  U. 

Koenig,    L.    B.    G. 

Kress.    S.    B. 

Kuvkendall.    J.    O 

Lunge       &       Berg 
strom 

Lansing.  Frank  P. 

Larseil,   Chris 

Linden,    William 

Lindgren   Co. 

Lindsay,    Chas.    M 

Lindsay.    Frank 

t.vnch.    P.    J. 

MacMillen,     R.S.K 

MacDonald     & 
Kahn 

Mager    Brntl 

Martin.    William 

Ma  sow     &     Morri- 
son 

McClenahan  & 

Co..    T.    W. 


W.   Gompertz  Treasurer,  Chas.  A.  Day 

H.   Bergstrom     Secretary.  Wm.   E.    Hague 
Board    of    Directors,    1012-13. 

Ed.    Ginley  Frank  Lansing 

Chas.  W.  Gompertz       F.   H.   Mason 


Grant  Fee 
Ralph   McLiran 
Bookkeeper 

Geo.  A.  Watson 
MEMBERS. 
Moore     Bidg.     Co.. 

C.    P. 
Moore     ft     Burlin- 

game 
McLaughlin,       Jas. 

L. 
McLeran   &   Peter- 
son 
Monk,    J. 
Monson    Bros. 
Munster    &     Born- 

holdt 
Neal,   Joseph 
Neidick,    Frank 
Newsom,     Wm.     A. 
Nielsen.    N.    F. 
O'Brien.   J.   J. 
Olson.    Andrew 
Owsley,    Burt   T. 
Peterson.    W.    O. 
Petterson   &   Pers- 

son 
•Pratt,   J.   J. 
Quinn.    P.    P. 
Itansome  Concrete 

Co. 
Rednall.    W.    W. 
Reese  &   Rountree 
Reite.    J.    B. 
Riokon    -    Khrhart 

F.ii:.   &   Con.   Co. 
Rolandi.    F. 
Saner.    Adam 
Ravwell.    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 

P.    F. 
■Stockholm     £     Al- 

Iyn 

low.      Freese 

&    Peterson. 
Tavlor  *  Goerioke 
Terrill.     W.     A.     & 

C.    C. 
Tessmer.  H  A. 
Thurston      X-      Co.. 

E.    T. 

Robert 
Walker.     G     h.     & 

Seth 
Ward   ft   Goodwin 
Wondering.    J. 
Witzelberger.   J. 

Henderson 
:    &    Kohn 
Wright,  Chas 

•Honorary  Mem. 

\dvcrti«dng. 
Walsli   &   Co..   T.  J. 
Architectural    Iron 

Works. 

Art     Metal     Works 
y,      -  •  i  c       Metal 

Works 
Brode  Iron   Y\  oiks 
lea      Wire      & 
Iron   Works 

nk  opf  & 

-     C. 
Glasser    &  Kloeres 
Hillard    &    Co..    C. 

.1 
K<    '  -tone  Orn. 

Iron     &     Bronze 
Wo 
Leutholdt    &    Co..L 
Iron 
Works 

.■;-   Pfeffer 
Star 

Sartorius 

-"in 

Work- 
West     Coast      «  ire 
&   Iron   Works 

troll.    Shoe*    Metal 


Trori 


I  r  o  n 


Chas.  Wright 

Clerk 
E.  A.   McCallum 

Areh.  Terra   Cottn. 

Calif.    Pottery    Co. 
Carnegie    Brick    ft 

Pottery    Co. 
Diamond    Brick  Co 
Gladding      -      Mc- 

Bean   Co. 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 

Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art   Glass. 
Grosslicht    ft    Din- 

Schwarz     &     Gott- 
lieb 
Artletlc         Plaster 
Decorations. 

Dinner     Thoodore 
l^arson.  o.    F 
Lipp  ft  Co..   I.  P. 
Pioneer     Plate     & 

Window        Glass 

Co. 
Thomas     ft  Scrnei- 

der      Art      Glass 

Co. 


Co..   H.    W. 

Magni 

tos   Supply   Co'. 

Western     Asbestos 
Magnesia  Co. 

Western    Builders' 
Supply   Co. 

Asphalt    <fc    Bitum- 
inous   Paving. 

Nugent,     Robinson 

Attorneys. 
Aitken    ft    Aitken 

Auto   Delivery. 
Holland,    J.    P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers.    Fred    W. 
Boiler  ft  Pipe  Cov- 
ering. 
Johns     -     Manville 

Co.,   II.    W. 
Lewis.    W.    S. 


Bonds  ft  Insuruuce 
Arp,    Chas    W. 
Agencj       Company 
Aetna  Life  Ins.  Co 
rs,     Turner 

I 

urn,    Jas.    C. 
Illinois  Surelj    Co. 
Lloyd    ft    Sp< 
MacMeans,    H.    V. 

M  a  r  s  h  a  1  1.  A. 

Frank     Co. 

Meherin  ft  Son. 
.Mark    M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Cn 

Strong,     Belden     ft 

Webster  -  All- 
iopp     Co. 

Brick     tout  rnrlim 
Alexander,     Robt. 
Allen,  C.   J. 

-  ■  i  n     ft     Ra  i  - 

n  -  y 

an,    .1     E. 
Collin 

Devillers,    J. 
Drake.     H.     C. 
Finnala       & 

holm 


Giloertsen  & 
Johns 

Gilson,    John    E. 

Hansen    ft    Co. 

Holding  &  Car- 
man 

Johnson.    J.    W. 

Koberling,   Jos. 

Koldenstrodt.    F. 

McWhirter,     Wm. 

Mealey   >t   Collins 

Millerick,    Phil.    J. 

Oherfeld.    Chas. 

O'Rourk.    T.    F. 

Reed  ft  White 

Tingberg.    John 

Watson    Bros. 

Whitney  ft   Davies 

Driek   Dealers. 

Bay    Develop.   Co. 
Cal.    Pottery    Co. 
Carnegie    Brick    & 

Po'tery  Co. 
City    Supply    Co 
Clark    ft    ?■  •  ■ 
Diamond    Brick  Co 

lile   Co. 
Gladding      -       Mo- 
Bean    Co. 
Golden    Gate  Brick 

Co 
.Mr  Near         Brick 

Agency 
Remillard       Brick 

Co. 
Steiger  Ten:: 

taftPottery   Wks 
United       Materials 

Vallejo      Brick      ft 

Western     Dei 

ment     Syndicate 

Western  Lime  ft 
Cement    Co. 

Building     Journals 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Building  Materials 

Aigeltinger.    E. 

Alsen's  Portland 
Cement   Co. 

Baker  ft  Hamil- 
ton 

Bav    Develop.    Oo. 

Berger  Mfg.   Co. 
•  Bird  ft  Son,   F.   W. 

Cal.  Bldg.  Mate- 
rial   Co. 

Cal.  Pottery  Co.. 
Inc. 

Citv    Supplv    Co. 

Cal  Lime  v  !!;• 
drate    C" 

larnegie  Brick  ft 
Pottery    Co. 

Cow  I!  Lin...  and 
Cement    Co..    H 

Diamond     Bi 

Divan    Co.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    ft    CO..W.P. 

Gladding  -  Mo- 
Bean    Co. 

Gross    Co..    Felix 

Guenn  ft  Co..  .1.  6. 
-Holland.   J.    P. 

Johns     -     Ma 

I'm,     h      w. 

Jorgensen    ft   Co.,C 
Lennon    Co.,    J     E. 
Lilley   ft    Tl 
Co 

Meyer. 

Fac.  Portland  Ce- 
ment   Co. 

Palm' 

ParafRne    Paint    Co 

Parrott    ft    Co. 

Quality  Lime  ft 
Cemn 

Roir. 


ment    Syndicate. 

Western  Lime  ,v 
Cement  Co. 

Whittier  -  Coburn 
Co. 

Woods  &  Hud- 
dart 

Cement    Dealers. 

-tr,    E. 
Alsen's       PorUand 
nt    Co. 
Supply   Co. 
Lime       ft 

Cement  Co. 
Dwan   &    Co..   J.   E. 
Guenn  ft  Co..  J.  S. 
Holland,   J.   P. 
Quality      Lime      ft 

Cement   Co. 
Lilley   ft  Thurston 

Co. 
Pacific        Portland 

CVment  Co. 
Shasta     Lime    pro 

ducts    Co. 
Standard    Portland 

Cement    Co. 
Waternouse  ft 

Price    Co. 
Western     Lime     ft 

Cement   Co. 
Chimneys,     Patent 
Clawson  Co.,  L.   E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevv    ft    Gettle 
Hughes,    H.   J. 
Concrete    Contrac- 
tors. 
Barrett  ft   Hilp 
Camp    ft    Cariillon 
Chalmers.      H.      A. 

(Inc.) 
Chase,    S.     V 
Crescent    Concrete 

Co. 
Dillon.    H. 
Eggen.    A.    C. 
Flaherty.    W     N 
Gass    Bros.    Co. 
Gnecco.    M.    H. 
Grussel.     Herman 
Hansen     ft     Tohn- 


.-- 


'i  n  - 


Shasta    Li 


M.    T. 


Pro 


man     -     Kim- 
hall   Co. 
Rimon-Fout    Brick 


l-o 


lard 

Cement    Co. 

rerra   Cot 

ta    ft    pot'rv  YVk 

Vallejo      Prick      , 

Tile    Co 


W 

W.st-  I 

SUP1  I 

•i     Dev« 


& 


son. 


c.   w. 


Haun, 
Hurlev,    P. 
Leonard.    J.    P. 
McCabe    &    Brown 

.   than,    T.W. 
Mattson,    J. 
Mission      Concrete 

[osaic     Wks. 
Arras 
New     Era     Marble 

,y  Concrete  Co. 
Nugent.  Robinson 
Peterson      ft      Co 

-      T. 
ssen.    A. 
San  Francisco 

Concrete    Co. 
Schlosser.    Mix 
Schmidt    ft    Son.   J. 
Spargo,     John 
Stanquist    ft    Tay- 
lor. 
Szoke.    Francis 
Thomas    &   Sands 
iVesterlund,    J.    V. 
Zimmerman.    L.    M 
Concrete        Maohy. 
Bacon    ft    Co..    E.  R 
Graves      -      Spears 
Road    Machy.   Co 
Lilley   ft   Thurston 


Di 


ermore        C  o  . 
Norman    B. 


I  ontrni'lcus" 

Equipment. 
A      L.     Young    Ma- 
chinery   Co. 
Appman        Cornice 


My 


Ar- 


thur  Konnel    Co. 
Cornice      Works. 

\tl.is     Heating     ft 
ting    Co. 
Barth    Cor.     wks 
C  a  p  i  t  o  1        Sheet 
Metal 

n      Cornice 

Works 
Gnilfov    Co-     Wks. 
romvns   ,<;•    Vvs-ren 
rer      Cornice 
Works 
' 

W  irks. 
S  h  e  e  t 
Metal    Works 


Hi 


ies.   H.    J. 


Hurabeille 

Ideal  Cornice  Co. 
Korell  &Co.,  J.  A. 
Modern  Sheet 

Metal     Works 
Morrison    ft    Co. 

l.eary 
United  Metal 

Prodi; 
Western      Furnace 

&   Cornice   Co. 
S.    F.   .Metal   Stamp 

ft-    Core    Co. 
Crude    nil    Burners 
Pill     &     Jacobsen 
Sherman,     Kimball 

ft    Co. 

Crushed      Itnck. 
Bay     Devel.     Co. 
Cal     Building    Ma- 
terial    Co. 
Cassarretto.     John 
City    Supplv    Co. 
Holland,   J.   P. 
McMullin.    A.    L 
Simon-Foul     Prick 

Standard  Crushed 
Rock    Co 

Stone  Co..  E.  B.  ft 
A.    L 

Western     Develop- 
ment    Syndicate 
Dump     Prooling. 

Brickley.    P.    J. 

Fox.    Jo>n    L 

Imperial  Water- 
proofing  Co. 

Redgle  ft  Jamei 
son 

Ta;-lor.    L.    I 

Door     Opener     ami 

Closer. 

mulier,     Geo. 
Electric     Fixture*. 

American  Gas  & 
Electric  Fixture 
Co. 

Calif.  Gas  ft  Elec- 
tric   Fixture   Co. 

I  i  fi  c      Gas      ft 

Electi  . 

I'lectric    l.lghl    Co. 

Citv    Electric    Co. 

S.  F.  Gas  ft  Elec- 
tric   Co. 

Electric   Wiring   a 
Equipment. 

American        Elect. 

Eng 
Cal.     Elec.    Constr. 


•  :o. 


Kl« 


Decker  Electrical 
Construction    Co 

Farnsworth  Elee- 
tricai    Works. 

General       Electric 

Constr.    Co. 
Generol    Eng.    Co. 
Globe        Electric 

Works 


ii 


w 


s 


Co. 


Manhattan       Elec- 
tric   Co. 

MeFell    Eleo     Cn. 

National      Electric 
Co 

Newherrv    -    p.-n  I 
heim    Eh-c     r-o 

Pac.     Fire     Fvlin 
guisher     Co 

Ridlev      \      V     n 

Roohdal"     •--ieo<-., 

,t=o'..l;        It 

Rtaodn-l     Fl 
Turner      Co  Tho 

V\-.  |di  nt'\nl    -   Cos 

lir,o-    r-i..o      r-, 
Weird    EieotricCo 
Flevn*or    H'iII'I't^ 


nti 


Fl' 

F     P'' 


Walker. 

Church 


46 

floors.      Composi- 
tion. 

Al'lolllll     -Ml 

i.,  uui  i     K  air1.    Co., 
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Dwa 


u. 


o..    J.    E. 
,  i  o  n  e     & 
Hooting    Co. 

I   rly    H.    ^.    P. 

Co.,    K.    H. 
Goi  idma  nson,    A.  K 
Malott,       pe.erson 

&    Adams. 
Watsonlte   Co. 
floors.     Hardwood 
Calif     Parquet     F. 

Uo. 
Hardwood    lit.    Co 
Inlaid    Floor  Co. 
Pac.     Floor     Sand- 
ing Co. 

Baker     &     Hamil- 
ton 
B<  rgei     Mfg.     Co. 
Gas  Fixture. 

American  Gas  ft 
Elec.    F,  Kture  Co 

Cal.  Gas  &  Elec- 
tric   Co. 

Day     Co..     Thomas 

<;:i>    Heating    Sys- 
tems. 

.! :  •  Sj  stem 

Gas     Heating  Co 

Gasoline    Tanks    & 
Pumps. 

Deming,     E.    R. 

Glass     «     Glastug. 

American  Plate 
and  Window 
Glass    Co. 

Cal.  i'late  &  Win- 
dow  Glass  Co. 

Cohen.    I. 

Fuller    Co..     W.     P. 

Grosslicht  &  Dln- 
niene 

Habenicht  & 

Howlett 

Mission  Plate  & 
Window  Glass 
Co. 

1-ioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

United     Glass 

Works     i  Inc.  i 

i.niilliit. 

Branick,    J.    P. 

Button,     I      V 

Cassaretto,     John 

Devincenzl  &  Co., 
l. 

Dillon  Teaming 
Co. 

Gallen    &    Carlin 

Hartnett    J.    D. 

Holland.   J.    P. 

Lennrtn    Co..    J.     E. 

Leffler,     Fred 

I.ugsen.    Ernest 

M'il'nchey  ft 

Monohan 

Montague    Co.,    P. 

O'Dav    Co..    Dan'l 

O'Donnell.     Philip 

Powers.    Chas.     .7 

Rahlman    iWoods 

Schmid,     A. 

1 1 1 ;  n  tr     Co. 
Star   Con.   Co. 
Wrlgl  t    '•'       I     '7 
Granite      Curbing. 
Graham        Granite 
Co. 

Granite    Co.. 

W. 
Pacific  Granite  Co. 
Placer   Grat 

Gravel. 
Bay    Devel.    Co. 
Cal.    Bonding   Ma- 

Btandard    Crushed 

Roi  k   Co. 
Stone  Co,    E.  B.  & 

A.     I. 

Hardwood        Deal- 
ers. 

Inlaid     Fioor    Co. 

Hardwood  Inte- 
rior Co. 

Wood   Lumber  Co.. 
P!     K. 
Ilil'ioiri.,     flldra. 

Baiker  &  Hamil- 
ton 

lirittiiln    It    Co. 


Joost    Bros. 
Marshall    -    Newell 

Supply   Co. 
Meyer,    Adoph 
Norman     &     Sons, 

F.  G. 

Hd'wareCo 
S,  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Hay  <S  Grain 
Aigeltinger,  E. 
Heating    A     \eutl- 

latiug. 
Ahlbach     &     Mayer 
Alias     Heating     & 

Ventilating    Co. 
General     Eng.     Co. 
Kiernan   &  O'Brien 
Lawson,    Herman 
Loonev   Co.,   J. 
Mangrum   &   Otter 
Snook       &       Co., 

Fred    W. 
Turner  Co.,    The 
Houses    Movers    A 

Raisers. 
Hatch.   H.   L. 
i  eaicoti.    -v     H. 
Stratton,  C.  C. 
Sullivan,   D.    J.&T. 

Inlaid     Floors. 

Calif.  Parquet 
floor    Co. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.     Floor     Sand- 
ing  Co. 
Iron    Foundry. 

Enterprise  Foun- 
dry   Co. 

Steiger      &      Kerr, 
stove     &     Foun- 
dry   Co. 
Irnu     A     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

ludson    Mfg.    Co. 

\\  oods  &  Huddart 
Iron   Works. 

Art   Metal   Works 

Brode    Iron    Wks. 

Dyer    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillard   Co.,   C.   J. 

Michel    &    Pfeffer 

Monarch  Iron 

Works 

North  Star  Iron 
Works 

Ralston  Iron 

Works 

S.    F.   Iron   Works 

Sartorius   Co. 

Sahraeder's  Iron 
Works 

Security    Iron  Wks 

Steiger  &  Kerr 
Stove  &  Foun- 
dry  Co. 

Vulcan    Iron    Wks. 

West    Coast    Wire 

&   Iron   Works 
Western      Iron 
Works 

Zenith   Iron  Wks. 

Joist  Hungers  .V. 
Post     Cups. 

K  or  tick  -  Fall's 
Mfg.    Co. 

&      Thurs- 
Co. 
Rom  'O   Co.,   C. 

'  house  & 

Co. 
■Western  Bldrs. 

Supply    Co. 
1. others.     Wood     & 
Melnl. 

i  -     C     II. 
Hayden,    Fred 
Lynch,  Richard 
McABee,   E.   T. 

oi  '!.    W m     n 
J .    E 
I. line       &        Plaster 

Dealers. 
Arden    Plaster   Co. 
Lime    &     Hy- 
drate   Co 

II       Lime       ft 
Cemenl   Co. 

n  ft  Co.    .1.  S. 
Holland.  J     P. 

m  ''o  .  J.  R. 
Pacific       Portland 
I '.  ment    Co. 


Quality  Lime  pro- 
ducts Co. 

Western    Lime      & 
Cement  Co. 
Lumber  Dealers, 

Acme    Lumber    Co. 

Christenson  Lum- 
ber Co. 

Columbia    Lumber 

Doe  Co.,   Frank  P. 

Hart -Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,   J.   H. 

Hooper  Lumber  Co 

[(iargjns  Lumber 
' 'o  ,    J.   E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

Ryan,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.   Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Van  Arsdale-Har- 
ris   Lumber  Co. 

Wilson    Bros.&  Co. 

Wall,   Jos.   P. 

Wood  Lumber  Co.. 
E.   K. 

Yates.  Wm.   F. 

Mngneslte     Floor- 
ing. 

Artolith     Mfg.    Co. 

Bender    R.ftP.    Co. 

Dwan   &   Co..  J.  E. 

Flbrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Goodmanson.    A.  K 

Mallott  &  Peter- 
son 

Tiernan  &  Bero- 
nlo 

Watsonlte    Co. 

.Mantels.     Tiles     <£ 
Grates 

Ginsberg    Bros. 

Ilnlse  Tile  Co. 

Kirwan  &  Dono- 
van 

Mangrum    &    Otter 

Peerless  Agencies 
Co. 

Thomson,  J.  W. 

Watson  Mantel  & 
Tile  Co. 

Mnrble  and  Mosaic 
Work. 

Gnecco.    M.    H. 

Grassi   &   Co.,   P. 

Mission  Concrete 
p-    Mosaic    "Wks 

Mission  Marble 

Works. 

Musto  Sons-Kee- 
nan    Co. 

New  Era  Marble 
ftConcrete    Co 

Vermont  Marble 
Co 

Meinl     loth. 

Atlantic  F  1  r  «, - 
proofing   Co. 

Bertrer   Mftr.   Co. 

Lilley  ft  Thurston 

Co. 
Roehling      Constr. 

Co. 
Waterhouse  ft 

Price 
Western    Builders' 

Supply  Co. 

Metal     Stomping 

S.   F.  Metal  Stamp- 
ing   ft    Corr.    Co. 
Oils     nnd     Greases. 
Standard  Oil  Co. 
Ornamental     Plns- 

terlnirr. 
Rlnner     Theodore 
Larson.    O.    F. 
Llpp   ft  Co..   ,T.  P. 
Painters   nnd   Dee- 
orntors. 

Co.,     W.    T. 


Clark    ft    nick* 

|-,.,,k-.v         M 

Pro 


Dahl,  T.   H. 

Donovan,    V.    J. 

Ericksen,  W  n. 

Flynn  &  Mlkkel- 
sen. 

Hansen,     Elbing  A 

Jourdain,    Al. 

Lew  is,   S. 

.Miller,    L. 

Miller,   J.    A. 

McCubbin,    James 

Manning,    John 

Neal,   L.  J. 

Quandt  &   Son 

Ruderman,    1. 

Schafer,  Wm. 

Smith,  J.  S. 

Sovig.   C.   B. 

Storheim  & 

Schroeder 

Spark  &  Sons, 
John   H. 

Swanson,    Peter 

The  Globe  Paint- 
ers. 

Walker,   Mayer 

Wagner,  Fred 

Wagner    Bros. 

Zelinsky,  R. 

Paints,  Oils   Varn- 
ishes,  Etc. 

Clark   &   Dickson 

Cohn  &  Co.,  Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller  Co.,   W.   P. 

O'Brien,   J.   S. 

Paraffine  Paint  Co 

Pratt    &   Lambert 

Wlhittler  -  Coburn 

Co. 
Patent      Chimneys 

Clawson  Co..  L    E 

Dresser    -    McDon- 
Hug.hes,    H.    J. 
Dunlevy    &    Gettlf 

Pile       Driving 
Damburth,    C.    E. 

Pinning   Mills. 

Anderson  Bros. 

Birth   Co.,    L.    H 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mil'.. 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's   Mill 

Holden  -  Deuprev 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main     St.     Planing 

Moore  Mill  &Lum- 
ber  Co. 

Pac.  Coast  Mill  ft 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
&  Planing  Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val 
ley  Mill  &  Lum- 
ber  Co 

Spencer  St.  Plan- 
ing Mill 

Tavlor  &   Co. 

Usona  Mfg.  Co 

Western  Planing 
Mill 

Veyhle     ft     Collins 

Yates.    Wm.    F. 
Plasterers 

Bosch,     Herman 

Bradley  &  O'Reilly 

Brennan,    James 

Burt.    Chas.    J. 

Campbell.   Chas 

Cashman,   M.   J. 

Chalmers.  H.  A. 
iTno.l 

Olosser,    G.    W. 

Glosser  X-   Kaiser 

Cline.   T.   J. 

Fay,    John 

Greenback.   Joe 

Connel    Co..    .1.    E. 

Dalv.   J.   H. 

Duthle,    Chas. 

Fraser,    Simon 

Frv.    A. 

Gllmour,    W.   O. 

In  col. son,     N. 

Knowles,    A. 
Leaf    ft    ICatser 
Mai  Gruer    &    Co. 
Mtvwst     Donald 

Orf^-t      J       <\ 

Phllbln,    .1.     .1. 
Sexton,    T     i> 
Terranova,    M.    J. 
The    Pacific    Plas- 


tering  CO. 
Wagner,  James  A. 
l-lu  mblng   and  Gas 
Filling. 

Ahlbach    &    Mayer 
Alton.    Thorn.    W. 
Boscus    Bros. 
Bernard,  Geo.  F. 
Condon    &   Band 
Connor,    E    J. 
Empire     Plumbing 

Co. 
(loss.    Wm.    P. 
Grundy.   Edward 
Houston,    J.    J. 
Kara,  F.   L. 
Kiernan  &  O'Brien 
Kirschbaum.     W.  F 
Lacey   Bros. 
Lawson,    Herman 
Lettich   Bros. 
Levy         Plumbing 

Co.,   M. 
Looney   Co.,    M. 
May,    Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    II. 
Perazzi,  H.  J. 
Skelly,    Thnmos 
Shears,   John 
Snook       &      Co., 

Fred    W. 
Stewart,   James   E. 
Tippett,    J.    C. 
Turner   Co.,    The 
Wetzel.    Theo. 
Plumbers    supplies 
Mark-Dally    Co. 
Nelson   Mrg.   Co. 
Railroad         Agent. 
Freight    &    Pas- 
senger. 
Kent,  James   B. 

Railway   Materials 

Langford,    Felts  & 

Myers. 
Orenstein      -      Ar- 
thur Koppel  Co. 
Ileal   Estate. 
Ludwig.    J.    C. 
Rigging. 
Lamburth,    C.    E. 
Markley,     James  E 

Roofing,    Gravel    A 
Composition.  > 

Andes  Rooting  Co.. 

B.    F. 
Bender   Roofing    ft 

Paving   Co. 
Cal.   Roofing  Co. 
Cantley  &   Co.,   J. 
Enterprise      Roof- 
ing Co. 
FibresoJae     & 

Roofing    Co. 
Flaherty,   R.  H. 
Goodmanson,    A.  K 
Lartkin         Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott,       Peterson 

&    Adams 
Parry    &    Co.,H.  M. 
Raplield       Roofing 

Co. 
Samuel    Co..    H.    D 
Tibbetts       Roofing 

Co. 
Western     Asbestos 

Maunesla  Co 
Western    Felt    and 

Refining    Co. 

1 1«»  ling     iSlnte     & 
Tlle.l 

Graham,  R.  G. 
White.  Ed.  A. 
Roofing   Materials. 

Johns     -     Manville 

Co..  H.  W. 
Parafline  Paint   Co 
Waterhouse  ft 

Price 
Western     Asbestos 

Magnesia  Co. 
Western     Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 
Rand.   Gravel,   Etc. 
Bay   Develop.    Co 
Cal.    Building    Ma- 
Material    Co. 
Holland.   J.    P. 
McMullIn    Bros. 
Si  one  Co..    E.    B.   ft 

A     L. 
Western     Building 

I,  rial    Co. 

Western    Develop 
men!    Syndicate 


•sanitary     Garbage 
Chutes. 

Bill   &   Jacobsen 


Sheet    Metal    Wks. 

Appman        Cornice 

W  orks 
Atlas     Heating     & 

Ventilating  vVks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     &     M.     Sheet 

Metal    Works. 
Gullfoy         Cornice 
Hlbernia     Sheet 

Metal    Works 
lloipner      Sheet 

Metal    Works 
Hughes,   H.   J. 
Hurabellle  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.    F.    Metal   Stain- 
ing  &    Corr.   Co. 
United        Metal 

Products    Co 
Wertern     Furnace 

&   Cornice   Co. 

Sidewalk       Lights. 

Berger  Mfg.   Co. 

Dwan   &  Co..  J.   E. 

McGuigan  &  Co- 
John 

Phoenix  Sidewalk 
Light    Co. 

Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peraino 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    Wm. 
Long,    E.    W. 
Porter.   W.   F. 
Stewart.   J.   K. 

Stationery. 

Foster   &  Short 
Wright,    J.    H. 

Steel    Bars. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

Woods  &  Hud- 
Steel    Erector. 

Williams  Con- 
struction    Co. 

Stenogrnphy  and 
Typewriting. 

Woterson,     Elliott 

Store  Fronts 

Kawneer  Mfg.   Co 
Waterhouse  ft 

Price 
Western    Builders' 

Supply    Co. 

Structural  Steel 
Contractors. 

Judson     Mfg.     Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods    ft    Huddart 

Steel       Contractor. 

Connihan  &  El- 
liott. 

stoves. 

Mangrum     &  Otter 

Steiger    &    Kerr 

Structural  Steel 
Contractors. 

Rrode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron      Works 
Ralston     Iron  Wks 
Schauer.    Fred    C. 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 
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Morser, 

Sanborn 
son 


TeamlnK   &    Grad- 
ing- 

Branick,   J.    P. 
Button,   L   V. 
Devencenzi   &   Co., 

L. 
Dillon    Teaming 

Co. 
Gallon    &    Carlin 
Hartnett,   J.   D. 
Holland,   J.    P. 
Lennon  Co..   J.   E. 
Leffler,   Fred 


Lusgen,    Ernest 
McGlinehey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers.  Chas.  J. 
Sibley   Teaming   & 

Grading     Co. 
Schmid.    A. 
Star      Contracting 

Co. 
Wright  Co..  .1.    H 

Tiling. 

Ginsberg    Bros. 
Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Kirwan     &     Dor, 

van 
Mangrum   &   Otte* 


Peerless    Agencl* 

Co. 
Thoi 


Bill    &    J; I.--' 

Sherman,    Kimball 


Wall     Herts. 


Whitewashing: 

Brickley,    P.    J. 
Reigle  &  Jameison 
Taylor,    L.    A 

Window    Gleaning. 

American  Window 
Cleaning    Co. 

City  House  &Win- 
dow  Cleaning  Co 

Progressive  Win- 
dow      Cleaning 

Windows,    Pnteat. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 
President,  James  A.  Wilson  Financial  Secretary,  S.   A.   D.   Schenck 

Vice-President,    Richard    Herring.  Ass't   Secretary.    W.    J.    Carberry 

Treasurer.   C.    TV.    Witrnngton  Doorkeeper,    B.    R.    Wolcott 

Secretary,   R.  J.   H.   Forbes 


DIRECTORS 
James   A.    Wrilson   Robt.    Dewar 
Alexander  Mennie  H.   Maundrell 
C.   W.    Wltnington  M.    F.    Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 

MEMBERS 


R.    A.   Chlsholrn 
O.    E.    Brady 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron   Works. 
Bay        City        Iron 

Works. 
Brode  Iron    WorKs 
Central   Iron   Wits, 
Dyer   Bros. 
Eureka   Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W~.il;.*. 
Hillard,    C.   J.   Co. 
Judsun    Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels    &    Pfef- 

fer 
,r,hoenlx    Iron  Wks 
'talston  Iron   Wks 
.chrader  rr> 

Works. 
St.      Francis      Orn. 

Iron    W'orks 
tteiger      &       Kerr 

Stove     *      foun- 
dry   f  ->. 
Ailsan    Iron    Wks. 
Western    Iron  Wks 
Witbington.   C.    W. 

Art    Glass. 
Cal.    Art   Glass   Co 
Ingerson   X-  Glaser 

Co. 

Blacksmith. 

Paul    Kleiher 
Bonds. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna    1,1  re   Ins.  Co 

Boole.   F.   W. 

Empire  State  Sur 
etv   Co. 

Fidelity  K-  Deposit 
Co.   of  Marvlanu 

'.an-.     M.     A. 

Hillman   *r  Snn.J.R 
Lawton,    A.   F. 
Lloyd    &    Spengler 

National  Surety 

Co. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety    Co 
r  ,,  o  i  e  6      States 

Metal     Products 

Co. 
United1       States 

Fidelity         and 

Guaranty    Co. 


Co 
Carey.  .1     I 

c     rm-j  !e      Rrl     I 

Pottery  Co 

Carqulnez  R     ■'■ 

Potter'     I   " 


k    Co. 
E.    I;. 

Peterson    -    Ka its- 
choke    Brick   Co. 

Remillard    Bk.    Co 

Sacramento 
Trans.   Co. 

San    Fran.    Bk.    Co. 

San   Jose    Brick  Co 

Steiger    T.    C.    and 
Pottery  Wks. 

G.   G.   Brirk   I  'o. 

Oakland        Paving 
Brick  Co. 

Building    Material. 

California      Build- 
ing    Material 

City    Supply    Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

J.   E.   Lennon. 

Johns-Ma  nvil       Co 

Levy    *    Co..    Robt. 

Lilley    i 

Co. 
Pacific    Refining   & 

Roofing    Co. 
Parrott    &    Co. 
Paraffin.-    Pant    Co 
Pratt     Buil      ng     & 

Quality    Lin  e     ind 

i  -.■  ■..  pi    Co 
Criited    MateriaICo 
Water-house   S: 

I'ri    .     i  a, 
Western  Bldr- 

Supply    Co. 
Western     Building 

Material    Co. 
Fernald  Co.,  The 

Building  Paper 
Boyd  & 

Lilley    X    •'•  '  uistou 


Cement     Dealer* 

Balfour.       Guthrie 
Co. 

mem    I '  i 

Holmes     I  ,tl   ..-     Co 

Holland,  J.  P. 
Leonard.  J  J. 
Maynard.  .1  r.,  J.   I. 

,l  Hand 
nl   Co 

Cn 

-  ,1     Pol  Han. I 
nl    Co. 


Concrete. 

Chase,   Silas   A. 

Camp  &   Carillon. 

Duncanson,       Har- 
relson   Co. 

Foster  &   Vogt. 

Goodman        Ariiri- 
cial   Stone   Co. 

Haun,   C.   C.   W. 

Keatinge    &Sons,R 

Leonard.  J.  J. 

Leonard.   J.   P. 

Lynch.   A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist   & 

Forbes 

Zimmerman.   L.   M. 

Concrete      llein- 

foreemeut. 

Lilley   &   Tnurston 
Co. 


Contractors   & 
Builders. 

Allen,    jj-.c.    M. 
Andersoi.,    W.    W. 
Arthur,    L. 
Bateman,  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.    A. 
Braunton   Bros. 
Burdick.    Wm.    A. 
Caldwell    &    Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve 

zina. 
Chisholm,     R.     A. 
Cobby,  J.  W. 
Concannon,   W.   N. 
Conrad.    II. 
Creghino     &      Son, 

Lewis 
Days'  Sons.  T.  H. 
Dewar,  R.  &  Son. 
Kla  m,  Thos.  &  Son 
Rlllott,    E.    W 
Fahy,   R. 

Fred. 
Franz,    Val. 
T.    P. 
Gillespie,    G.    G. 
Gallagher,     Frank, 
Gardiser,     Florent. 
Grelg,   Robt. 
Hansbrough    Bros 
i      -     Tibbita 

Con    Co 

I.     A. 

inn.  j.   a. 

Moh„     ft     Son 
Ilowkins.    A 
Hovl    Urns, 
tne-erson     (-     A 
lacks.  H. 
Jones.    W    G 


Kent.   S.   H. 

Knowles  it  Reich- 
ley. 

Lang  &  Bergstrom 

Leiter.  E.  T.  & 
Sons. 

Lynch,  M.  C. 

Lynch,    P.    J. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies,  H.   C. 

Mc-Bain.  J. 

McKillican.  R  and 
Wm. 

McLachlan.    Thos. 

Miller.   Adam. 

Moller,    R.    W 

Morey,   H.   B.&  Son 

Owsley,   B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robertson.   J.    M 

Robinson  &  Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spenee,    A.    T. 

Stockholm  *  \1- 
lyn. 

Terrill,   G.    C. 

Walker  Bros.   Co. 

Warwick.   H.  C. 

Buller,    Thos. 

White  Bros,  (car- 
penters) 

lor..ice  Works. 

Amsler-     c     S 
Berger    Mfg.    Co. 
Capitol    Sheet    Mtl 

Works 
Comyns    &     Child- 

ers 
Conlin.    J. 
Cronan.    Wm 
Forderer      Corntce 

Works. 
Guilfov         Cornice 

Works 
Appmar:;.     Cornier 

Works. 
Heidt,    W,  slev 
Morrison    S 
S.     F.    c,  u-rr-e    Cn 
a  esi ern      I 

...    i  -in  in.  p.    Wks 


I. alio 


cling 


k.    John 

Van     Sant-Hough- 
ton   Co. 

Glaaa  ami  Glaring 

Cal.    Plate  &  Win- 
dow    (lass    Co. 
n,   I. 
Cobbledick      Glass 

Co.,    I..    N. 
Fuller,      W.      P.     .<• 
Co. 

cht    & 

Howlett 
Holland.   J.    P. 
S.li  war.-'.      &      Gutt- 
le,1,     (Inc.) 

(.railing   *    Team- 
ing. 

I>.    (i.,    Co. 

I a,    I). 

Fay,    S.    J. 
McClure.    H.    N. 
Wllhelm,   A     H. 
Wilkie  Co.,    A. 
Williams.   F.  A. 
Wright.    Chas. 
Monarch    Teaming 
Co 


Granite. 

Bradbury.  Tims 
Cal.  Granite  Co. 
De   Lano   &    Sons, 

C.   L. 
Hunt.  A.  T. 
Raymond     Granite 

Co. 

Hardware. 

Brittain    .'i    Co. 

J.   H. 
Meyer,     \. 
0:  born     Hardware 

&    Tool    Co. 
Palace    Hdw.    Co. 
Wright     Hdw.    Co. 

Ileal      and      Light. 
Gas      and 
E  ectric     Co. 
House     Moving?     A 

Raising. 
Plume  Confg  Co. 
Pearson,    K.    K. 
Sullivan.     I")       I.VT 

Healing    *    Venti- 
lating. 

Cronan.    Wm. 
Mangrum    ,v    Oiler 
Montague.    W.     W 

Inlaid    Floors. 

Hardwood         inte- 
rior   Co 
Inlaid    Floor    Co. 
Pacific      Floor 
ng    Co. 


Works. 
Pacific  Hulling 

Mill    Co. 
P  sun,-   Iron 

Works 

Interim  Decora 

lors.      lathers. 

Si,.-!  I   iv    Dennis. 
Richard 
joist     Hungers     & 
Post    Caps. 

Kortick  -  Fills 

.Mfg  CO. 
Lilley    x-   Thurston 


c, 


Lynch,    R 
Schnenl)  .        II  .,  s- 

trawser    .t-    Ped- 

grlft 
Knvkendall.   .1    S 
Malley,    i  .- 


K.-r 


Light     anil     Power 

trlr     Co. 
S     Elec- 
Co. 
I. line,    Cement,  Etc 

C    e    Hi    e    n    I 

ler    Cu. 

,     i    .,.,    i  -,, 
n  la     I. line  & 
Hydrate     '',.. 

1  . 1 i ,  e  ,v 

111       Co 

.1.  I'. 

I    in,   ■      Co. 

1 

W.    E 

par    I. \     Pias 

ter    Co 
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S.    F.    Lime   Co. 
Raymond.  W.  H. 
Curbing,      Granite, 

McLenegan.    S.     B. 

Door   Openers. 

Rischmuller.  Geo. 
Electrical. 

California  Electri- 
cal   Works. 

Central  Electric 
Co. 

City    Electric    Co. 

Decker   ElectrlcCo 

Globe   Elec.   Co. 

Hanhrldge.   W.   S. 

Levy    Elec.    Co. 

National  Elec.  Co, 
Elevators. 

(His     Elevator    Co 

Van  Emon  Eleva 
t..r    Co 

Fibre. 

S.  F.  Fibre  &  Cord- 
age  Co. 

Fireproof   Doors. 

Gervais,  Henry. 
Korrls.    L.    A. 
Boebling   Con.    Co. 

Floor   Sanding 

Inlaid   Floor   Co. 
Pacific     Floor 
Sanding   Co. 

GrlU    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle   Co.,   A. 
Sai-lorius   Co 
Witbington,   C.  W. 

Gen.      Coutrnetors. 

Brigham,    H.    B. 
Caldwell   &  Co. 

Cereghino  &  Son, 
Louis 

Dempniak    Bros. 

Farquharson.    D.  B 

Fee,    Grant. 

Fluth    &  Morton 

Graham,    D.    E. 

Griffith,     Wm. 

Hannah    &    Co.  J.S. 

Hayes    &    Schmidt 

Jackson.    A. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
.Material    C< 

Western  Liir.o  & 
Cement    Co. 

Lumber. 

Acme    Lumber    Co. 

Christenson  Lum- 
ber Co. 

Greater  City  Linn 
ber    Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Houptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kruse,  J.  H. 

Loop   Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&     Lumber    Co. 

'IN. -n  -  Mabonc-y 
Lumber    Co. 

I'ope  &   Talbot. 

Santa  Fe  Lumber- 
Co. 

Sebuuteri  Lumber 
Co. 

Ti,,  nan  &  Bero- 
nlo 

Van  Arsdal,  -Har- 
ris  Lumber  Co. 

Wilson     P.r.,s.,v  Co. 

Doe    Co.,    i".    P. 

I  ii  in  In- r  i  llaril- 

>i I.  r 

'  in-,  kmann    ,v    Co 
Howard.    E.     \.    ft 


Machinery. 

il.iii-.. n.       Rlckard 

Parrott    &    Co. 
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Masons   A.  Builder* 
Alexander,    R. 
Allen.    C.    J. 
Anderson     &     Ral 

ne\'. 

Ar'ett,    A. 

Beck.    A 

Brady.    M     V 

Brady.    O.     E.&Son 

Brandon.    K    .1 

Brennan,    J.    E. 

Brigham.    H     B. 

Butcher,    Thomas 
er    &  Hadlej 

Byron,    D.     I  .v  rtu« 

Campbell     Bros 

Carr.    -T.    W. 

Drake.    Harry     E. 

Downey,    j. 

Farrell    &    Ree.l 

Fennell.    Jas. 

Gale,    M.    F.    ft  Son 

Gilson.    J.    E. 

Harrison,    A 

Hibhins   £    Bah  ■ 

Hock.    Chas. 

Ho  ft*  man.    V. 

Hogrberg  ft  Lnd 
wig 

Larsen.   H.   H. 

Lawson,    A.    W. 

McGowan,    M. 

Miller,    J.    W. 

Murray  ft  Mow 
bray. 

Mulcahy    Bros. 

Nagel.    W.    L. 

O'Connor  &  Col- 
lins 

O'Ronrke.    T.    F 

Rainey  ft  Plibll 
lips. 

Ringrose,     R.&Son 

Scott.    \V.   S. 

Walker.    P.    J. 

\\  nlsnn.    Sage 

Watson.    Sidnei- 

White.    .1.    M. 

Whitney  &   Davles 

Wilson,     'ami's     i 

Wypant,    J     H 

Marble. 

American  Marble 
&   Mosaic   Co. 

Columbia  Msrhli 
Co. 

Gervais.    Henry 
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Gra    si,     l'eter,    Co. 
Hunt,    Andrew   T. 
Maino,    P.  L.   &    Co. 
Musto   &    Sons,  Jos 
Keenan  Co. 

\  .  i til        Marble 

Co. 


Mangrum    A    Otiei 
Montague    &Co.,W 


Lynch,    H.    T. 

National      Lathing 

rnd    Furring 

Metal  Window 

Works. 

Dwan.  J.  E. 

Mosaic. 


Maino.    F.    L.  &  Co 

OIBce   Fixtures. 

Bateman,    Wm. 
Forbes   &    Son, A.J 
Fink    &    Schindler 

Co. 
Simmen,    John 

Painters. 

Daniels,    Gus   V. 
Donovan,    V.    J. 
Fraser.   J.    T>. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maunrlrell.    H. 
Norris,   C.    W. 
Spark.    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal,  L  J 

Paint    Uurner 

Paint    (Damp    Re- 
sisting.) 
Dwan   Co.  J.  E. 


Palms,     Oils,     Kte. 

Bass  -  He  ii  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,     P.    N. 

Maundrell.   If. 

Refining  & 


Ri 


mg 


Patent       Chllnue.vs. 

Clawson   &   Co.,   L. 

Dun'levy    ft    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.    Pottery    Co. 

Pinning    Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham    -    Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Central    Lumber  & 
Milling   Co. 

E  1  ki  n  g>  t  o  ii       ft 
Hucke 

Herring-    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

Moore        Mill         & 
Lumber    Co. 

National     Mill      & 
Lumber    Co. 

Pacific   Mfg.    Co. 

Rellly,  P.  F. 

Santa     Clara     Mill 
&   Lumber   Co. 

San     Matto     Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor   &   Co. 
Plasterer*. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,     H.      A. 
(Inc.) 


Clark.    D.    Kuss. 

Crichton,   J.    L. 

Coghlan,    Frank 

Connolly,   J.   J. 

Connell,   J.    13. 

Fay,    .lohp 

Felt,    R.    I 

Fl Ibcrg     \-     .»Ic- 

Caffery. 

Fraser,    Simon 

Gregg   &   Clute 

Jacobsen,    N. 

Knowles    A. 

Leaf    &    Kaiser 

Lyden    &    Bickel 

MacGruer    &    Co. 

Mennie.    Alex. 

M,  Cleod,  J.  C. 

Morehouse.   C.   C. 

O'Kane    &    CO..C.T. 

O'Suilivan  &  Bow- 
ler. 

Smith    &    Johnson 

Piaster     o*     Pari*. 

Lucas.   W.    E. 

Plumbing     &     Gas 
Fitting. 

Ahlbach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalziel.   R„  Jr..  Co 
Grundy,    Edmund 
Gilley-Schmid    Co 
Levy,   M. 
Loonev.       J.,       Co. 

(Inc.) 
Snook       &      Co.. 

Frederick     W, 
Sutton.    John    G.Co 
Turner   Co.,   The 

R"al  Estate. 

Cc. 
Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 

Impt.    Co. 

Riggers. 


C  rushed  nmT.. 
Holland.  J.  P. 
S.  F.  Bay  Imp.  Co. 
Stone.  E.  B.&A.L. 
Itoottuft  Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W. 
Root    Co. 

Fibrestone  Roof- 
ing  Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
W.    Johns 

Meuer  Bros.   Co. 

Pacific  Refining  i. 
Roofing  Co. 

I 'araffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

■Sand,   Gravel,   Etc. 

Cassaretto,    Jonn 
Holland,   J.    P. 

Keystone  Sand  Co 
Sanitary    Floorlug. 

Stone,    E.    B.    &    A. 


sidewalk        I. lulu- 
Jackson,    P.  H.&Co 
McGuigan,    John 
Stair  Builders. 

Rishop.    Wm.    T. 
Stewart,   J.   K. 

Roof    Repairing    & 

Paint. 

Street    Work. 

Fay,   S.   J. 


Lllley   &  Thurston 


\\  i  in.    day,   S  :pt.    - 1     L913, 

Sloue    Contractors. 

De    La  no    &    Sons, 


I. 

Blan  hard.  W.  W. 
Hunt,  Andrew  T. 
McGilvray       Store 


Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     Granite 
Co. 


Dillon,    D. 

Eureka       Teaming 

■  :o. 

II.  Mind.    J.    P. 
McClure,   H.   N. 
Monarch    TeamiD 
Co. 

McLenegan,   S.   1 

Terra  Cotta. 

Clark    Sc   Sons.   N. 
Gladding,    McBean 

&   Co. 
S  t  e  ig  e  r        Terra 

Cotta  Co. 


Ventilators. 


Whiteivnstiers. 

Reigle    &    Jamison 
Brick  ley,    P.    J. 
Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


TT  n  TT    TF=3 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wtiite  &.  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Strett 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  s  the  HOTEL  ROjS  YN,  S  F. 

.  E.  Kraffl  O  Son,  Architects.  O.  C.  Holt,  Bldr 


Issued  Weekly.   S3. 00  Per  Year 


Thirteenth  Year,  No.  39. 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coasr 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS:^ 


New  Office  Structure,  The  Insurance  Ex- 
change, Now  Ready  For  Occupancy  In 
San  Francisco.  Designed  By  Willis  Polk 
&  Co.,  Architects,  San  Francisco. 

Recently  Completed  Commercial  Struc- 
ture For  The  D.  DeBarnardi  Co.  Of  San 
Francisco.  Designed  By  Righetti  &  Head- 
man, Architects,  San  Francisco. 
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Contractors  Equipment 


THAT  BRINGS   RESULTS 


RH 

Steam  Shovels 

Locomotives 

Xf                                            -    I*h'-'*S'^*' 

Locomotives 

a4S*9^l 

Cranes 

P^^C 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 

---^y^^^^^^  }  "^1/ ^H8*^ 

Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  ^'est  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3  and  5  Ton 

lVIotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 
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NILES  SANB  GRAVEL  and  ROCK  CO. 

MainjOffice 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    }{  inch 

Gravel  and  Crushed  Boulders      ]/2  inch  to  1  inch 

"         "  "  "  1  inch  to  iy2  inch 

\]/2  inch  to  2 %  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Ascension  of  Cities  Skylines. 


Most  of  the  great  skyscrapers  distinguishing  American 
cities  that  have  sprung  up  during  the  last  few  decades, 
owe  their  very  existence  to 


Otis  Elevators 


These  are  the  Elevators  that  have  removed  the  limit  from 
the  height  of  buildings  so  far  as  the  speedy  and  safe  trans- 
portation of  passengers  is  concerned. 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 
vators that  meet  every  condition  of  passenger  and  freight 
transportation,  write  to  us.  We  will  cheerfully  supply 
you  with  full  information. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  principal  CoasT:  cities. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walli  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Rig-hetti   &   Headman.    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY   HALL,   San   Franclsce 

Wright,    Rushford    &   Cahlll,   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


■ 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.    W.     Dickey,    Architect- 


GERMAN'    H^USE,    San    Francsco 
Frederick  H.  Meyer,  Architect 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire     Sets,    Andirons, 

Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


G.H.  CUNNINGHAM,  Mgrr 

DEPOT   „0      MOULDINGs!B"r 


'  Thlsplenaa 

Marlcst  28S 
Herht  28 7 


;*!-'' 


R-il^lMU'M^'Hi.'i.llhtHJ^Ml,^ 


3  8  EIGHTH    ST. 
Satxt  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


i  i!  n  bs  n 
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PALACE  HARDWARE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"Service" 


The  TRUE  Measure  of  OUR  Worth 
to  YOU  is  not  onl>  our  Materials  and 
Prices  but  also  our  Deliveries;  the  liv- 
ing up  to  our  Promises  and  the  Will- 
ingness to  Help— AFTER  The  Sale 
Is  Made — in  short  the  Use  We  can  be 
to  YOU. 


The  LILLEY  O  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 


Building  and  Industrial  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 
of  the  Pacific  Coast. 
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Spain  has  accepted  the  invltetion  to 
exhibit  at  the  World's  Fair  in  191'5.  As 
a  matter  of  sentiment  it  is  eminently 
proper  that  such  an  exhibit  should  be 
made.  Although  the  Andalusion  gov- 
ernment has  fallen  from  the  high 
estate  it  occupied  four  hundred  yeai 
ago  when  iBalboa  discovered  the  Pacific 
Ocean,  yet  it  has  left  its  name  and 
impress  upon  the  continent  of  America 
and  especially  upon  the  South  and 
Central  American  sections.  California 
itself  will  always  bear  the  imprint  of 
the  colonization  and  language  of 
Spain.  Here  are  Andalusion  skies  and 
an  Andalusion  climate.  Here  are  the 
traditions  of  old  Spain.  And  it  was 
the  caravels  of  Columbus  under  the 
Hag  of  Spain  that  first  sought  the  way 
by    water   to    the   western    world. 

So  that  now  the  western  passage  to 
lias  at  last  been  found  and  the 
nations  of  the  world  are  to  meet  in 
commemoration  of  the  eventl  it  is 
eminently  fit  that  the  nation  first  to 
blaze  the  way  should   he   represented. 


"Drink  no  water  with  your  meals." 
one  self  styled  "dietetic  expert"  advi-es. 

"Eat  only  the  whole  wheat  and  shun 
white  bread,"  says  another.  And  so  on, 
and   so   on,   and   so   on. 

This  flood  of  fake  advice  from  un- 
skilled men  who  are  simply  trying  to 
make  a  living  by  exploiting  the  public 
msed  the  investigation  by  the  De- 
partment of  Agriculture.  The  con- 
clusions are  eminently  sane.  The  < 
diet   for   the   ordinary    person    is   whole- 

ime   oi  ilinary  fare. 

Persons  with  indigestion,  of  course, 
should   go    to    the    best    doctor    t!  •  , 

find,   -and    follow    his    Instructions.      But 
the  normal  human  animal 
what       be     likes — in       moderation — and 
thrive   on   it. 


Tli 


report     of    the     Interstate    Com- 

tnerci     C iss shows    iliat    during 

the    months    of    October,    November.    De- 

1  embei .    191  ■     2 ;ople    w  ere    killed 

and     4,334     w  ire     injured    in    train    ac- 

Idents         Casuall  ies       of    all         la 
amounted   to  2,967  killed  and  61 
iured      The    total    numbei    of   i  olllsions 
ei  lilments    for    this   quarter   com- 
pared     with   those     for     corresponding 
Mnirters     of     the     four     pn 

that    with    the   i  ol    1911, 

-    numbi       .  .  ea   i  d,    I    ei 

tor   the   curi  enl    quartet     u     incn 
18.8    per    cent     ovei     I    e    col  responding 
quai  ter  of  ID'is. 


IN  e    Ooran  of    Patei 

is   published    in  1 1.      (act       i  nd 

relativi     I rri  I    it     i 

The    i  eporl      i  ..»  ei  -      the   year     ending 
1912,    and 

■  Office 


sources  to  have  been  $2,118,- 
ind  the  expenditures  $2,022,- 
eaving  a  surplus  of  $96,092.19 
and  tli e  amount  of  the  total  net  sur- 
plus, being  earnings  of  the  Patent 
1  iffi  e  deposited  in  the  Treasury  of 
the    United    States,    to    be    $7,160,017.95. 

In  proportion  to  population  more 
patents  were  issued  to  citizens  of  Con- 
nectlcul  than  to  those  of  any  other 
State  "iie  to  every  1,150.  Next  in 
order  are  the  following:  District  of 
Columbia,  one  to  every  1,229;  Califor- 
nia, one  to  every  1,434;  New  Jersey, 
every  1,508;  Massachusetts,  one 
to  every  1.509;  Illinois,  one  to  every 
I  639;  Colorado,  one  to  every  1,711;  New 
fork,  one  to  every  1,786,  while  South 
is  last  in  the  list  of  States 
with  one  patent  ia-ued  during  ti 
to  ever; 

it    is    interesting    to    note    that    Cali- 
fornia   is    third    in      the   list    of      patents 
!      in    proportion    to      population. 
Here  where  there  is  sucli   a  w'ide  range 
of   activity   and   wide   opportunity   com- 
pared   to    the    Eastern    States,    the    fact 
California   is    beaten    by   only    two 
states,    and    those   Connecticut   and    the 
Districl    of    Columbia,    it    goes    to    show 
e    people   of   this   state   are   pro- 
gressive and  abreast  of  the  times.     All 
things  considered  the  .state  can   be  said 

i ii    the   head   of  any   state    In   the 

Union  in  proportion  to  population  of 
any  state  that  lias  divirsified  and  agri- 
cultural   resources. 

Among  many   statistical   facts    the  re- 
includes      some      statistical 
ring    a     comparison    of    the 
"i    the   l'atent  Office  from   1S37 
to    1912;    the    first    patent   and    the   num- 
ber    of     patents     issued     in    each     year; 
the    nunrber    of    patents    Issued    by    the 
United      States  and     foreign     countries 
from    the    earliest    period    to    December 
:ilst.     wn:,     and    an    interesting    com- 
between    the   receipts,   expendi- 
tures   and    volume    of    business    done    in 
us    ended    December    31st.     1899, 
nd     I  ie   ember    31st,    1912,    which    shows 
■  entage   of   increase   is   gi  e.i  tesl 
Item    except    the    number    of 
ng  an  Increase  in  re- 
nd   in    mass    of   work    without    a 
or  ite  increase,  but  rather  with 
it  i  iMii.iie   decrease    in    the    num- 
:  ,r  of  employees  of  the  Office. 

ether   it    Is   an    Interesting    pub- 
is   are  all   (acts   that  show    the 
of   mi  ention  and   the   \\  ondei 
'"  ea    Hi.it    l.a\  e    been    made    in 

h  '  n  i'al    age. 


'  "  -  imental    Studj     of    Ventila- 

Oblems    will     be    carried     lor 

"■     years   bj    a      c n 

"      i's     disposal     ,,      fund     Of     $50,- 

ls    put    of   a    gifl    made    bj 

.Mrs.     Kli.-aheth        Mill, auk     Anders,,,,       to 

for   imp.  t>\  Ing 

'•'tli P The    i  h 

nmls  -p,ii   |i    i  »r.  Charles    I 

A      Winslaw     of    NVy,     y.uk 
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STYLE  IN  AMERICAN  ARCHITECTURE. 


An   Address   by   Italpb    Adam   (rim 


his    paper    is    based    U] an    address 

before  the  Contemporary  Club  of 
Philadelphia,  reprinted  through  'cour- 
tesy   of    the    Yale    Review,    July,    1913. 


The  various  following*  in  architec- 
ture today  are  so  many  and  so  mani- 
fest that  he  who  runs  may  read1,  and 
parenthetically,  he  who  reads  very 
certainly  often  runs — from  some  of 
the  strange  aberration's  that  beset  his 
path.  I  am  minded  therefore,  in  writ- 
ing under  the  above  title,  to  say  less 
about  style  and  styles  and  half  a  style, 
than  of  the  impulse — or  the  impulses, 
for  they  are  legion — behind  them,  and 
of  the  goal  to  which  in  devious  ways 
they   are  all    tending. 

There  is  nothing  accidental  in  our 
stylistic  development  or  in  the  uni- 
verse, for  that  matter.  There  was 
once  i  very  wise  man  who,  on  speak- 
ing of  a  miracle  to  a  friend,  and  'be- 
ing confronted  bj  the  assertion  that 
the  event  was  ion  that  but  rather  a 
coincidence,  devoutly  said  that  he 
thanked  God  he  was  not  so  supersti- 
tious as  to  believe  in  coincidences.  So. 
chaotic  and  illogical  as  our  devious 
wanderings  after  the  strange  gods  of 
style  may  lie,  there  are  ground-  for 
thinking  that  even  here  we  may  find 
evidences  of  design,  of  a  Providence 
that  overrules  all  things  for  good';  "an 
idea,"  as  Chesterton  would  say,  not 
without   humor." 

For  cnaos  is  the  only  word  that  one 
can  justly  apply  to  the  quaint  and  in- 
consequent conceits  in  which  we  have 
indulged  since  that  monumental  mo- 
ment in  the  early  nineteenth  century 
when,  architecturally,  all  that  had 
been  since  the  beginning  ceased,  and 
thai  which  had  never  been  before  on 
land  or  sea  began.  A  walk  up  Fifth 
from  Madison  Square  to  the 
Park,  with  one's  eyes  open,  is  an  ex- 
"  of  some  surprise-,  and  equal 
illumination;  ami  it  leaves  an  indelible 
ion  ,,f  that  primal  chaos  that 
'  i  linls  without  form,  if  it  is  not 
w.holly    void.      Here    one    may    sec    io    a 

K  o      mile-      (  -cm  nt.      hut      hOW      I  •'- 

with      experiences'!),      treasure- 

'     all     i"  oples    .Hid    all    genera- 
Roman     temples    and     Parisian 

Gothic      "!'      sorts      land      out      of 
thi        "Carpenter-Gothic" 
of    1845,    i  hrough    Vh  tin  ian    of    that    ilk, 
to   i    •    most    modern   and   competent   re- 
forms   and    re   

Idea  I       Vem  tian      palai  es,      ami      Louis 
a  i. 'I    Rom  i  a    pa  1  ices,   and 
1 1  "in     wherever    palaces 
mill      delicate    little    Geor- 
gian   ii    o  i  ing    in    their   unpre- 
with      Ba  bj  lonie  n 
eii     towering 

d    plau       n        on   an    u n- 

01     

And    It  I  -the  oldest 

of   it   dati      back    nol    i  wo   general  ions; 
all    wildly    and    improbably 
• 

i    <    p  r o  m  p     retro  p  ec  t  i  o  n , 
a  nd   we  torn  ovi      the  dog-eared  leavi 
,  .    rent! 
■  in        li  o     bai  i.    t  'i 


the  decade  between  1820  and  1830,  and 
there  we  find  a  reasonably  firm  fo'othold. 
Here  at  lost,  at  the  beginning  of  the 
century,  we  discover  actual  unanimity, 
and  with  some  relief  we  go  back  cen- 
tury after  century,  tracing  variations, 
hut  discovering  no  precedent  for  the 
chaos  we  have  left.  From  time  to  time, 
even  to  the  first  Olympiad,  we  suddenly 
Hnd  ourselves  at  some  brief  period 
where  a  light  is  manifestly  going  on, 
hut  there  were  never  more  than  two 
parts  to  the  contest,  and  this  once 
passed,  we  have  another  four  or  five 
centuries  of  peaceful  and  unified1  de- 
velopment. Our  own  Colonial  merges 
without  a  shock  in  English  Georgian; 
this,  through  Inigo  Jones,  in  the  Re- 
naissance of  the  Continent.  A  gener- 
ation of  warfare  lands  us  in  Flam- 
boyant Gothic,  and  so  to  real  Gothic, 
that  sttretche:-  back  through  logical 
\  icissitudes  to  the  twelfth  century. 
Another  upheaval,  and  in  a  moment  we 
are  with  the  Romanesque  that  touches 
Rome  itself — and  behind  lies  Hellas. 
No  chaos  here;  definite  and  lawful  de- 
velopment: infinite  variety.  infinite 
personality,  and  a  vitality  that  de- 
mands a  more  illimitable  word  than 
"infinite."  What  happened,  then,  in 
i  ^ - •"• .  what  is  happening  now,  what  is 
going     to     happi  n,     and     why? 

We  all  know  what  our  own  Colonial 
was  like;  perhaps  we  do  not  fully  re- 
alize how  varied  it  was  as  between  one 
section  and  another,  but  at  least  we 
appreciate  its  simplicity  and  directness, 
its  honesty,  it-  native  refinement  and 
delicacy,  its  frequent  originality.  It 
isn't     the     same     as     English     Georgiai 

innes    it    is    distinctly    'better,    and, 

however  humble  or  colloquial,  it  is 
marked  always  by  extreme  good  ta-te. 
If     anything,     it     improved     during     the 

linn  i  two  centuries  of  Colonial 
growth,  and  when  the  nineteenth  cen- 
turj  opened  it  was  still  instinct  with 
life.  A  half-century  later  where  were 
we?  Remember  1850,  and  all  that 
date  connotes  of  structural  dishon- 
esty, stylistic  barbarism,  and  general 
ugliness!  Here  is  the  debatable  period. 
and  we  may  narrow  it;  for  in  lsin  and 
in  1820,  good  work  was  still  being  done, 
while  in  1840,  yes  in  1S30,  the  sodden 
savagery  diluted  with  shameless  arti- 
fice "us  widely  prevalent.  To  me.  this 
■li-  ide  between  1820  and  1830  is  one 
of   the   great    moments   in   architectural 

i'Sto  for  in.  Mi  the  last  dicker  of 
instinctive  art  amongst  men  died  a  way, 
and  a  new  pel  iod  in  me  In.  Such  a  thing 
lad  nevei  ha  ppened  before ;  it  is  i  rue 
Rome  never  matched  Greece  in  perfec- 
tion of  art;  the  Dark  Acs  after  her 
1  ill  were  dark  indeed;  the  second  Dark 
\ge  after  the  death  of  Charlemagne 
were  equally  black;  while  the  transi- 
tion   i M ■! ii    Gothic    to    Renalss :e    was 

not     w-  1 1  ion     elements    of    disappolnt- 

1 I       Inn      i  I     mil I'    these    Ira  nsil  ional 

n ii  1 1    wei  i'  people  e!b  olutelj    wrong 

■  ided,  in  vei  w  as  i  he  work  of  i  heir 
lands        |.o    Itlvely        disgraceful.        Even 

ec    we  put   their  i •  products   In  our 

.    w  here   i  hey  a  re   nol    out- 

i  :n  e,i    bs     the    splendid     monuments    of 
I'M    :i mi    crescent    epoch's       in    a 
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anomolous;     n     happened    for    the    first 
i  ime      and    for    the    first    time    w 
man    tried    to    do    in    art    was    not    only 
wrong,     ii     w.i       absolutely    and     unes- 

.'I       l.l;     had. 

I  should  like  to  deal  with  this  matter 
in  detail,  but  the  labor  would  prolong 
itself  unduly.  Briefly,  what  h 
was.  it  seems  to  me,  this.  The  fte- 
naissance  had  struck  a  wrong  note— 
and  in  several  things  besides  archi- 
tecture; for  the  first  time  man  self- 
'oiihdently  set  to  work  to  invent  and 
popularize  a  new  and  perfectly  arti- 
ficial style.  I  am  not  concerned  here 
with  the  question  whether  it  was  a 
good  style  or  not.  the  point  is  that  it 
w.i-  [lone  with  malice  •aforethought:  it 
was  in\  i  .ii,., i  i, ,  a  cabal  of  p 
goldsmiths,  scenic  artists,  and  literary] 
men.  and    railroaded    through   a  stunnea 

ociety  that,  busied  with  other  mat- 
ters, took  what  was  offered  it,  abaa 
doned  its  old  native  ways,  and  later, 
when  time  for  thought  offered,  fount* 
it  was  too  i.,i,  I,,  g0  hack.  Outsida 
Italy  there  was  at  first  as  little  desird 
for  the  new-fangled  mode  as  there  was 
for  tlie  doctrinal  Reformation  outside! 
Germany.  In  France  and  England] 
good  taste  still  reigned  supreme,  and] 
though  the  dogmatic  iconoclasts  took, 
good  care  that  the  best  of  the  old  world 

hould  he  destroyed,  and  that  suspicion 
should  be  cast  on  what — from  sheer 
exhaustion — they  allowed  to  remain] 
though  foi  ,o,e  reason  and  another  the 
new  Classic  style  came  in,  the  good 
taste  of  the  people  still  remained  oper-J 
ative,  and  while  Italy  and  Germany 
were  mired  in  Rococo  and  Baroque, 
they  continued  building  lovely  things 
that  were  good  in  spite  of  their  arti- 
ficial style,  becau  e  their  people  bad 
not  yet  lost  their  senses  or  their  taste 
It  could  not  last,  however;  certain 
essentials  had  been  lost  out  of  life 
during  the  Renaissance  and  the  Refor- 
mation: the  Revolution  —  third  act  in 
the  great  melodrama-  was  a  foregone 
conclusion;  it  completed  the  working- 
out  of  the  foreordained  plot,  and  after 
it  was  over  and  the  curtain  had  been 
rung  down,  whatever  had  been  won. 
good  taste  bad  'been  lost,  and  remained 
only  the  memory  of  a  thing  that  bad 
been  born  with  man's  civilization  and 
had    accompanied    it    until    that    time. 

Alberts  and  Pailadio  ind  [nigo  Jones 
had  dissolved  ami  disappeared  in  the 
slim   refinements   of    im  rican    Colonial. 

What  followed','  F*or  a  brief  time,  and 
in  one  or  two  categories  of  activity, 
the  spaciou'i  and  delusive  imitations 
ii  U  Jefferson  ore  or  less  popularized. 
the     style     Sometimes     known     as     neo- 

1  ;'  '  bul      mo,  • ately     termed — 

'    a " ' it-    w  ide    us.-    tor    Protestant 

""'  il  Ing-house      in    ntry    districts — 

111        i;ie,o-|:,l|,lis|       Stj   le  |t      ,;,„it,,|       !., 

mistaken     front     porticoes    of    well-de- 
i  •  i      i fool       Classical      .  blumns 

of   ■  o\ .  u   elghl  lis    Inch    pine   stock 

ne  1 1  |j  muled  togethei  painted  while. 
and  echoing  like  a  drum  to  the  in- 
I'aulioUS     kick      of     the      heel;      slab      sides 

covered    with    clapboards,    green    blinds 
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I to  tli e  round-topped  windows,  -and  a 
, little  1  > i t  of  a  brick  chimney  sticking 
up  at  the  stern  where  once,  in  happier 
days,  stood  the  little  cote  that  housed 
the   Sanctus  bell. 

Then  came  what  is  well  called  Car- 
■  penter-Gothie,"  marked  by  the  same 
high  indifference  to  structural  integ- 
rity,  and  with  even  less  reliance  on 
precedent  for  its  architectural  forms; 
a  perfectly  awful  farrago  of  libelous 
details — pointed  arches,  clustered  col- 
umns, buttresses,  parapets,  pinnacles — 
and  all  of  the  ever  present  pine  lum- 
ber painted  gray,  and  usually  sanded 
as  a  final  refinement  of  verisimilitude. 
and  with  these  wonderful  monuments, 
cheek  by  jowl,  Italian  villas,  very 
white  and  much  balconied.  Swiss  cha- 
lets, and  every  other  imaginable  thing 
that  the  immortal  Batty  Ijangly,  or 
later  the  admirable  Mr  Downing  could 
Invent,  with,  for  evidence  of  sterling 
American  ingenuity,  the  "jig-sa  w-and- 
batten"  refinement  of  crime.  We  re- 
ally could  not  be  expected  to  stand  all 
this,  and  when  the  Centennial  finally 
revealed  us  as,  architecturally  speak- 
ing, the  most  savage  of  nations,  we 
began  to  look  about  for  means  of 
amendment.  We  were  not  strikingly 
successful,  as  is  evidenced  by  the  so- 
called  "Queen  Anne"  and  "East  lake" 
products  of  the  morning  after  the  cele- 
bration; but  the  Ruskinian  leven  was 
working,  and  a  group  of  men  did  at- 
tempt to  produce  something  that  at 
least  had  some  vestiges  of  thought  be- 
hind it.  It  is  generally  considered 
very  awful  indeed — and  so  it  is,  but  it 
was.  the  first  sincere  an  enthusiastic 
work  for  generations,  and  demands  a 
word  of  recognition.  Its  vivid  ugli- 
ness is  due  to  the  fact  that  in  the 
space  of  seventy-five  years  the  last, 
faintest  flicker  of  sense  of  beauty  had 
vanished  from  the  American  citizen; 
its  intensity  of  purpose  bears  witness 
to  the  sincerity  of  the  men  who  did  it. 
and  I  for  one  would  give  them  praise, 
not   blame. 

We  aie  approaching — In  our  review 
— another  era  in  the  development  of 
our  architecture;  let  us  gather  up  the 
many  strands  in  preparation  therefor. 
Here  are  the  "wild  and  whirling 
words"  of  Hunt,  Eidlitz,  Furness;  here 
is  the  grave  old  Gothic  of  Upjohn's  fol- 
lowing,  Renwick.  Congdon.  Haight;  ad- 
mirable, much  of  it,  especially  in  little 
country  churches;  here  is  the  Rus- 
kinian fold,  Cummings,  Sturgis,  Cabot 
—  rather  Boston  you  will  note;  here  is 
the  old  Classical  tradition  that  had 
slipped  very,  very  far  from  t!ie  stand- 
ards of  Thornton,  Bulfinch.  McComb, 
now  daring  luridly  in  the  appalling 
forms  of  Mullet's  Government  buildings 
and  the  Philadelphia  City  Hall.  Let 
us  pursue  the  subject  no  tin  ■  '"■  there 
are  "thers,  hut  let  them  be  nameless; 
we  have  enough  to  indicate  a  condi- 
tion of  some  complexity  and  a  certain 
Lack  of  conviction,  or  even  i  ■■  unity. 
Then  the  event  occurred,  and  its  name 
was  H.  H.  Richardson.  The  first  great 
genius  in  American  architecture,  he 
rolled  like  an  aesthetic  Juggernaut  over 
the  prostrate  bodies  of  his  peers  anil 
the  public,  and  in  ten  years  \\  .  li.l 
hiave  substantial  unity.  We  were  like 
the  village  fisherman  who  didn't  care 
what  color  they  painted  the  the  old 
tub.  "so  as  they  painted  her  red";  we 
didn't  care  what  our  architecture  was, 
so  long  as  it  was  Romanesque.  For 
another  ten   years   we   had   a    iove-feasl 
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of  cavernous  arches,  quarry-faced  ash- 
lar, eyclopean  voussoirs,  and  seaweed 
decoration;  village  schools,  railway 
stations,  cottages — all.  all  were  of  the 
sacrosanct  style  of  certain  rather  bar- 
barous peoples  in  the  south  of  France 
at    the  close  of   the   Dark  Ages. 

And  in  another  ten  years  Richardson 
was  dead,  and  his  style,  which  had  fol- 
lowed the  course  of  empire  to  the 
prairies,  and  the  alkali  lands  and  the 
lands  beyond  the  Sierras;  and  a  few 
years  ago  I  found  some  of  it  in  Japan! 
It  was  splendid,  and  it  was  compelling. 
as  its  discoverer  handled  it;  but  it  was 
alien,  artificial,  an  impossible,  equally 
with  the  bad  thing  it  displaced.  But  it 
•lit!  displace  them,  and  Richardson  will 
be  remembered,  not  as  the  discoverer 
id'  a  new  style,  but  as  the  man  who 
made  architecture  a  living  art  once 
more. 

Eighteen  hundred  and  ninety,  and  we 
start  again.  Two  tendencies  are  clear 
and  explicit.  A  new  and  revivified 
Classic  witli  MoKim  as  its  protagonist, 
and  a  new  Gothic.  The  fir.-t  splits  up 
at  once  into  three  lines  of  development: 
pure  Classic,  Beaux  Arts,  and  Colonial, 
each  vital,  brilliant,  and  beautiful  in 
varying  degrees.  The  second  was.  ami 
remains,  more  or  less  one,  a  taking 
over  of  the  late  Gothic  of  England  and 
prolonging  it  into  new  fields,  sometimes 
into  new  beauties*  So  matters  ran  on 
for  another  ten  years;  at  the  end  of 
that  time  the  pure  Classic  has  won 
new  laurels  for  its  clean  and  scholarly 
beauty,  the  Beaux  Arts  following  has 
abandoned  most  of  its  banality  of 
French  bad  taste  and  has  become  bet- 
ter than  the  best  contemporary  work 
in  France,  while  the  neo-Colonial  has 
developed  into  a  living  thing  of  ex- 
quisite charm.  I  feel  too  near  the 
Gothic  development  to  speak  of  it 
without  prejudice,  but  its  advance  has 
been  no  less  than  that  of  its  Classical 
rival — or    should    I    say,    bedfellow? 

And  now  two  new  elements  enter: 
I  teel -frame  construction  on  the  one 
hand,  and  on  the  other  the  Secession- 
ist. The  steel-frame  is  the  enfant  ter- 
rible of  architecture,  but  like  so  many 
of  tile  genius  it  may  grow  up  to  be 
a  serious-minded  citizen  and  a  good 
father.  It  isn't  that  now,  it  is  a  men- 
ace, not  only  to  architecture,  but  to 
society;  but  it  is  young  and  it  is  hav- 
ing its  fling.  If  we  can  make  it  real- 
ize that  it  is  a  new  force,  not  a  sub- 
stitute, we  shall  do  well.  When  it 
contents  itself  in  its  own  sphere,  and 
the  municipality  says  kindly  and 
firmly,  "thus  far  and  no  further" — 
the    "thus    far"    being    about    one    hun- 

•  and  twenty-five  feet  above  street 
level,  as  in  the  very  wise  town  of 
Boston  -then  it  may  he  a  good 
ant.  Like  all  good  servants  it  makes 
the  worsl  possible  master:  and  when 
it  claim-  os  its  chiefest  virtue  that 
enables  us  to  reproduce  the  Baths 
of  Caracalla,  vaults  and  all.  at  holt' 
price,  "i  build  a  second  Chartres 
Cathedral  with  no  danger 
thrusting   arches,    and    with    flying    but- 

1  se  thai  inn  lie  content  beauti- 
fully to  exist,  since  they  will  have  no 
other    work    to    do.    then    it    Is    time    to 

I    ill     a     halt. 

The  secessionist — one  might  some- 
times  call  him  Post-Impre 
1  'u'ii-i  ,.,  ,.„  |  tne  [atesl  eh  men!  to 
be  ni  roduced,  a  nd  in  u-me  was  s  in1 
is  the  tnnsi  interesting  Unlike  his 
confrere*   in   Germany,  Spain,  and  Scan- 
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i,     he    shows    himself    little    ex- 

n  minor  domestic  work — for  at 
heart  we  are  a  conservative  race, 
whatever  individuals  may  be — but  here 
lie  is  stimulating.  His  habitat  seems 
to  be  Chicago  and  the  Pacific  Coast; 
his  governing  conviction  a  strongly 
developed  enmity  to  archaelogical 
forms  of  any  kind.  Some  of  the  little 
houses  of  the  Middle  West  are  strik- 
ing, quite  novel,  and  inordinately 
clever;  some  of  the  work  on  the  Pa- 
cific Coast,  particularly  around  Pas- 
adena, is  exquisite,  no  less.  Person- 
ally. I  don't  believe  it  is  possible 
wholly  to  sever  oneself  from  the  past, 
its  forms  and  expression;  and  it  cer- 
tainly would  be  undesirable;  on  the 
other  hand,  the  astute  archaeology  of 
some  of  our  best  modern  work, 
Whether  Classic  or  Gothic,  is  stupefy- 
ing and  leads  nowhere.  Out  of  the 
day  of  these  two  tendencies 
much    of   value   may   arise. 

And  there  you  are:  three  kinds  of 
Classic,  two  kinds  of  Gothic,  skeleton- 
frame,  and  Secessionist — all  are  oper- 
ative today,  each,  one  admits,  con- 
summately clever  and  improving  every 
day;  for  there  is  no  architectural  ret- 
rogression in  America,  there  is  steady 
and  startling  advance,  not  only  in  fa- 
cility for  handling  and  developing 
styles,  hut  in  that  far  more  important 
affair,  recognition  of  ;the  fact  that 
styles  matter  far  less  than  style. 
From  a  purely  professional  stand- 
point the  most  encouraging  thing  is 
the  breadth  of  culture,  the  philosoph- 
ical insight  into  the  essence  of  things, 
the  liberality  of  judgment  that  mark 
so  many  of  the  architectural  profes- 
sion today.  Gone  are  the  old  days  of 
the  "Battle  of  the  Styles";  the  swords 
are     beaten     into     pruning-hooks,     and 

nre  being  used  very  efficiently 
in  clearing  away  the  thicket  of  su- 
perstitions and  prejudices  that  for  so 
long  choked  the  struggling  flower  of 
sound  artistic  development.  The  Goth 
and  the  Pagan  can  now  meet  safely 
in  street  or  drawing  room  without 
danger  of  acute  disorder;  even  the 
iral  engineer  and  the  artist  pre- 
erve  the  peace  (in  public);  for  all 
have  found  out  that  architecture  is 
much  bigger  than  its  forms,  that  the 
fundamental  laws  are  the  same  for  all 
good  styles,  and  that  the  things  that 
count  are  structural  integrity,  good 
taste,  restraint,  vision,  and  signifi- 
Xo   one   now    would   claim    with 

1. ingot-    of    trumpets    that    the    day 
ni'    victory    was   about    to    dawn    for    the 
Beaux    Arts,      Gothic,      or      steel-frame 
ir    I'm    any    other,    for    that    mat- 
tar:     each     is     contributing     something 

.■     mysterious    alembic       we       are 

-     and  all  we  hope  is  that  out  of 

it     may    come     the    philosopher's    stone. 

"inliing    inert    matter,    shall    turn 
il    into    refined   gold — which    by    the    way 
'■    proper   function   of   architecture 
a  ml   of  all   the  arts. 

IOS      then     confronts     us,     in     that 

is     no    single    architectural    fol- 

but     legion;    and    in     that    fact 

the    honor    of    our    art,    for    neither 

1  ie+j      line,  or  ever     at     one     with 
This   is   one  of  those  great    live- 

ed    year   periods  of  boiling   actlv- 

ii      i'f    those    nodes    that     periodl- 

dlvlde     the    .vast     vibrations     of 

When    all    things    are    in    a    flux, 

i      II.  n     has    been    for    four    cen- 

tiirie-    Is    plunging   downward    in    disin- 

on,    while   all    that    shall    be    tor 

|  i     equal     period     is    surging    up- 
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wards     towards     its    culmination.       Ar- 

Mir.,    is    nothing   unless    it   is    inti- 

matelj     expressive,    -and    if    utterly    dif- 
ferent   tilings    clamor    for    voicing,    dif- 
ferent   also    must    be    their    arc]  itectu- 
ral     manifestation.       You    can't     build     a 
Roman     Catholic    or     Episcopal     church 
in    the    the    Beaux    Arts    vernacular    (it 
n    done,    but      it      is      extremely 
silly  i    because    the   Church    is    the   eter- 
nal      and       fundamentally       immutable 
thing    in   the   world   of  change  and    nov- 
elty    and     experiment:     and     it     has     to 
express    this    quality    through    the    con- 
notation   of    the      forms      it      deyeloped 
a   thousand   years   to  voice   the 
fullness     of     its     genius     that     was     de- 
veloping   simultaneously.      Neither    can 
■  on    use    the    steel-frame    or    reinforced 
concrete    to   the   same   ends,    though    this 
iii.     sordid    wickedness    has    also    been 
:  iied,     I     have    grounds    for     be- 
lic\ing.      On    the    other    hand,    think    of 
i  ie  consummate  art   of   the  Char- 
Lthedral    for    a    railway    terminal, 
nr    the    Sainte   Chapelle   for   a    stock    ex- 
,   or  Haddon  Hall  for  an  Atlantic 
City    hotel,   or  the  Ducal  Palace  in    Ven- 
ice    t.ir    a    department    store,      or      the 
Erechtheum    for    a    fire    engine    house. 
'I'  ie  case  has  merely  to  lie  stated   to   be 
given    leave    to    withdraw,    and    with    it 
gn..s,    for    the    time,    the    talk    we    once 
heard    of    an    "American    Style."      Styles 
come     from     unity     of     impulse;     styles 
come    from    a    just    and    universal    esti- 
mate   of    comparative      values:       styles 
come  winie  there  is   the  all-developing 
influence    and    the    vivid    stimulus    of    a 
in,!    explicit    mid    compelling    re- 
ligious   fatili;    and    these    occur,    nol     at 
the     moment     of     wild     confusion     when 
one   epoch    of    five    centuries    is    yielding 
to     another,     but    after    the    change    in 
dynasty     lias     been     effected,     and     the 
new    era     begins    its    ascending    course. 
'I 'he     only    premeditated    architecture    t 
know     tlie    only    style    that    was    delib- 
devised     and     worked     out     ac- 
mceived      ideas,      the 
I;. -m.i  i-   an   e,    was    \  ei    not 
'i,  ill    as     it     looks     (an    as 
if    us    would    like    to    think  i.    for 
.  ,,i\  itab  le.    granting 
pi        tlati        ol         ■      humanists    and 
■-  ,,i  i       oi     i    e    materialists 
i     eeni  i    century.       It    did    not 
n-iiily      ami      instinct  i  vol  v 
[ike  Hellenic  nil  I  lothic 

Budd  i        the    really 

n     history — but    :e       the 

ola     ni     mediaeval     civiliza- 

i  ■■id.    once 

fei  i  ■      of    the 

N.,w    I    do   mil    feel   that    we   shall   be 

an    art    ei  ope    oi 

not    feel 

.'    .  I  :,       new 

Renaissance 

.  a    a    "i    life, 

"  onder- 

i]  king  hiddenly, 

.    !       .  ,  I  I  ■. 

v.  ill    ;i  i  -is   that 

will  In     a     great     epoch     of 

clviliza  '  ours    is   dis- 

i      i  en 
efficient       as 

■  I,  i.  i     i  ha  i 

I  I  I  i       I  :  l  I  I  I  I  .  i  I  1  '■ 

■     .ei    thai 
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i  i  i  '  i  i  i  ,     ii 
,,,    ■  ■        i  ,i  ■       ■  ■  i   1 1     .lie 
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lean  architecture  is  seen  to  have  had 
two  epochs.  First,  the  attempted  con- 
servation of  -a  definite  stlye  i  >\ 
whatever  its  genesis,  had  become  an 
es  'in  mi  part  of  our  racial  character), 
and  its  complete  disappearance  exactly 
at  the  time  when  the  serious  and  con- 
servative nature  of  the  people  of  the 
United  States  gave  place,  with  almost 
equal  suddenness,  to  a  new  quality 
born  partly  of  political  independence, 
partly  of  new  and  stimulating  i 
conditions,  partly  of  the  backwash 
From  Continental  revolution,  and  above 
all    of    the    swift    working    out,    at    last, 

of    powers    latent    in    the    Renaissi 

Reformation  itself.  Second,  the  con- 
fused activities  of  many  men  of  many 
minds,  who  had  cut  loose  from  tradi- 
tion become  moribund.  Communal  in- 
terests, the  sense  of  solidarity,  inher- 
ited from  the  Middle  Ages  and  per- 
sisting m  strange  new  forms  even 
though  the  Renaissance  epoch  itself, 
had  yielded  to  a  crescent  individual- 
ism, and  architecture,  like  good  art, 
followed    close    to   heel. 

This  is  really  all  there  is  to  our  ar- 
chitectural history,  and  I  have  used 
manj  words  in  saying  what  might 
have  been  expressed  in  a  sentence. 
What  lies  before  us?  .More  pigeon- 
hole.-, more  personal  followings,  more 
individualism,  with  anarchy  at  the 
end?  1  do  not  think  so,  but  rather 
exactly  the  reverse.  Architecture  is 
always  expressive;  sometimes  it  re- 
veals metaphysical  and  biological 
truth,  when  in  itself  there  is  no  truth 
whatever.  If  we  built  Independence 
Hall  in  Philadelphia,  there  was  some- 
thing in  us  of  the  same  nature,  and 
we  glory  in  the  fact.  If  we  built  the 
Citj  Hall  in  the  same  town,  there  was 
something  in  us.  like  that,  arresting 
as  die  thought  must  be.  If  we  are  lin- 
ing three  Classics,  and  two  Gothics, 
and  steel-frame,  and  Post-Impression- 
ism (not  to  mention  others)  at  the 
present  moment,  then  that  is  because 
our  nature  is  the  same.  Now.  can  we 
again  prove  the  truth  of  the  saying, 
"Ex  I'eili  llereulem,"  and,  using  our 
present  output  as  the  foot  (one  ad- 
mit- the  connotation  is  of  the  centi- 
pede), create  the  Hercules?  I  mean, 
can  we,  from  what  we  are  doing  today, 
predict  anything  of  the  future,'  Nol 
Of  our  future  style — that  will  be  what 
our  society  makes  it;  but  of  societj 
itself,  For  mj  own  part  1  think  we 
can;  for  all  that  we  are  doing  in  ar- 
chitecture indicates  the  accuracy  of 
the  deduction  we  draw  from  myriad 
other  manifestations,  namely,  that  we 
are  at  lie  end  of  an  epoch  of  mate- 
in  r.i  t  inn  i  is  ni.  and  intellect  in  1- 
isin,    and    at    the    beginning    of   a    won- 

di  rful    new    epoi  h,    when    once    ■    w  e 

shall    achieve    a     jUSt    estimate    of    ' 

■  e  values.  When  in  i  lei  ill 

ini     '  the    slave    again, 

ini  ,,"  imie.'i  the  -lave  drivei  h  en 
, in  i  intuition  din  es  mere  intel- 
lect back  into  its  proper  and  very  cir- 
"  a  phere  and  when  relig  ion, 
ai  the  ■  i login.'i  t  ie.  sacramen- 
tal,    i  mi    mj  st  n  .    i  ■"  nine-,    in    the    in 

cienl      i  ■.     ounding   phrase,   " i,   I  toly, 

i  '  1 1  ...d  ii      .mil     Apostolic,"    a  ml    assumes 

ag is   right  i  ni   place    i     the  supreme 

i   ,  ■  1 1  -  i 1 1 1 1     1 1 1 1 1   action,    the   golden 

.       mi       mi      wli  ieh      are      strung,      and      by 

which    a  re    bound    toget  her.    i  lie    varied 
■  ".  i  i      ni    , 1 1 ■  1 1 1 1 1 1 . 

where      and     at     the     vei        mo 

in. oil      ,',  lien     our     male,  i.i  I     activitj      :i  ml 
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our        material        triumphs        seem      to 
threaten     the     high     stars,    appear     the 
evidences   thai    this   wonderful   thing    i- 
coming    to    pass,    and    architecture    adds 
its  modicum   of   proof.     What  else  does 
ii      ni    .  i  ery    hand    men    now 
demand   in  art    better   tilings   than  ever 
befori  .    a  ml    gel    them,    from   an    ii 
ing    number    of    men,    whether    tliey    are 
Pagans,    Goths,    or    Vandals?      W 
the    on  aning    of    the    return    to    G 
not    only    in    form,   but    "in    spirit  and   in 
Is     itthat    we  are  pleased   with 

ins     and     wearied     of    others? 

Not  at  all.  It  is  simply  this,  that  the 
Renaissance  -  Reformation  -  Revolu- 
tion having  run  its  course,  and  its 
epoch  having  reached  its  appointee 
term,  we  go  back,  deliberately  or  in- 
line! i  \  ely.  as  life  goes  back,  as  his- 
torj  goes  back,  to  restore  something 
ni'    the    antecedent    epoch,    to    win    back 

■ thing    we    have    lost,    to    return    to 

the  work  in  the  roads,  to  gain  again  the 
old  [amps  we  credulously  bartered  for 
new.  -Men  laugh — or  did.  they  have 
given  it  over  of  late — at  what  they 
call  the  reactionary  nature  and  the 
ill  elation  of  the  Gothic  restoration 
..I'  the  moment,  and  they  would  be 
dight  it"  it  meant  what  they  think  it 
Its  significance  is  higher  than 
their  estimate,  higher  than  the  con- 
scious Impulses  of  those  who  are  fur- 
thering the  work;  for  back  of  it  all 
lies  lie  fact  that  we  need  today  in  our 
society,  in  the  State,  in  the  Church,  is 
precisely  what  we  abandoned'  when, 
as  one  man,  we  arose  to  the  cry  of  the 
leaders  and  abettors  of  the  Renais- 
eiii'i'  We  lost  much,  but  we  gained 
much;  now  the  time  has  come  for  us 
to  conserve  all  that  we  gained  of  good, 
slough  off  the  rest,  and  then  gather 
up  again  the  priceless  heritage  of 
ii.ediaevalism,  so  long  disregarded  to 
our   pun   and   loss. 

s  i m  11  we  rest  there?  Shall  we  re- 
tore  a  Style,  and  a  way  of  life,  and  a 
mode  of  thought?  Shall  we  re-create 
•an  amorphous  mediaevalism  and  live 
Uselessly  in  that  fool's  paradise'  m. 
i  .  contrary.  When  a  man  finds  him- 
self confronting  a  narrow  stream. 
.,  bridge  in  ight,  does  he  leap 
convul    ively     on     the     very     brink     and 

i :  en     Jei  i     himself     into    space?       If 

he  d".  -  l  ••  i  ■  \  ei  s  apt  to  fail  of  his 
immediate  object  -which  is  to  get 
across.  No;  he  retraces  his  steps,  gains 
i  is  running  stall,  and  clears  thi 
si  i,  Ie  il  a  bound.  This  is  what  we 
architects  arc  doing'  when  we  fall  back 
on  the  great  past  for  our  inspiration; 
this  i-  what,  specifically,  the  Gothicists 
are  :  irticularlj  doing.  We  are  getting 
our  running  start  we  are  retracing 
our  steps  to  the  great  Christian  .Mid- 
dle Ages,  not  that  there  we  may  re- 
main,    I  in     that     n  e     m  ly     achieve    an 

i  !. a  ie      point       of      departure;    wha  I 

follow      must    take   care   of   itself. 

And    in    following    this    course    we   are 

not     . ' .    we   have   life   with    us;   for  at 

la  ■ :  life  also  is  going  back  w  ard,  ba  k 
I,,  gather  up  the  golden  -apples  lost  in 
the  wild  race  for  prizes  of  another 
n  i,  I,  n  k  for  its  running  start,  that  il 
in.n     ,■:.■  i  r    i  he    ei  e\  ,i  se      that      start- 

i       has    opem  d     i  efore    it,       I  ley I 

Litis  chasm  lies  a  new  Held,  and  a  fair 
field,  and   It    is  ours   if  we  will. 

T,  ,.    nigh  I     has    .la i  kened.     but     light- 
ened   inwards    dawn :    t .  ere    I-    silvei    nn 
,    i     ,    |ges    of    the    hills    and    promi   e    of 
a    new    da  ■     ma    onli     foi    ai       it      I       bti 
ini     everj     man. 
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APARTMENT  HOUSES. 


OAKLAND,  CAL — Apartment  house. 
::    story   and    base,    fr  imi  00        \i- 

•  hitei  i  none.  <  iwner,  i ■:  A  S<  hmidt. 
The  building:  will  be  erected  on  the 
east  side  of  Harrison  street  near  14th, 
and  lias  been  designed  to  contain  50 
rooms,  which  will  be  arranged  in  two 
iukI  three  room  suites.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  Interior  finish  will  be  of 
pine  tin  oughout.  Plans  provide  for 
steam  heat  and  a  hot  water  plant, 
t  '  ooms  will  have  composition 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day 
Labor.      He   can   he   found   on   the   site. 

OAKLAND,  CAL. — Apartment  house, 
.",  story  and  asi  i  C  'instruc- 
tion,   $7" Architect,    C.    W.    McCall, 

:  Hank  Bldg\,  Oakland.  Owner's 
name  withheld.  Four  set.-  of  plans  and 
specifications  are  available  at  this  of- 
fice    for    figuring     the     following    work 

on   the   $7",' Lpartment    house,    which 

be  erected  from  plans  by  C.  W. 
McCall.  Plans  may  be  taken  from  this 
office    in    the    order    in  applica- 

tion is  made.  Bids  are  desired  on  the 
following  work:  Plastering,  plumbing, 
glass  and  glazing,  sheet  metal  work, 
painting,  electric  work,  brick  and  ma- 
sonry, marble  and  tile  work.  Bids 
must  be  in  the  hands- of  Architect  Mc- 
Call, Central  Bank  Bids..  Oakland,  by 
Thursday,   October   2nd. 

LOS  ANGELES,  CAL  —  Apartment 
house.  1  story  and  base.  Class  C  con- 
struction. $55,000.  Architect,  E.  R. 
Hogan.  Jr..  1564  West  !6th  street,  L. 
A.  Owner.  Ernest  C.  Hillman.  Tiie 
building  will  lie  erected  on  an  inside 
lot  and  lias  been  designed  to  contain 
a  total  of  S6  rooms  besides  a  large  of- 
fice, lobby,  billiard  room  and  amuse- 
ment rooms.  Apartments  will  be  ar- 
ranged in  two  and  three  room  suites, 
all    with    priv:  'II    beds. 

Interior  will  be  finished  in  pine  and 
hardwoods.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
'leaning  system.  Bath  rooms  will 
i  floors. 
Exterior  of  the  building  will  be  faced 
witli  glazed  pressed  brick.  Plans  are 
complete   and    figure:  taken   at 

•  Uli  -i 

LOS      ANGELES,    CAL  Lpartmeni 

•  "I   e,    3   storj    and 

•  ii.  ,  !  rones.  I.  W.  Hellman 
Bldg  .  L.  A.  Owner,  J.  P.  Parte  i  T  i 
building  will  covei  55x115 
feet,  and  has  been  •  ■  ed  with 
st. .res  .hi  the  firs!  floor  ai  10  1  "inns 
arranged  In  two  and  I  iree  room  suites 
on  the  upper  floors  fi  rior  finish 
will     be     of    pine     I  hi  oug  Pla  ns 

e 
will    have    private      hath       rooms 
w.i  Ii    I  eds       Tin  re  v 

fronts.       Exte  uilding    will 

he     faced     «  ' :  Plans 

;i  re     comple  i        nd       -      i  re    being 

taken. 

GLENDADE,  LOS  ANGELES  CO., 
CAL. — Apartment    house,     2     story     and 


base,  brick.  Cosl  no1 
tect,  Paul  V.  Tuttle,  Delta  Bldg.,  L.  A. 
Owner,  Mattison  B.  Jones.  The  build- 
ing will  contain  three  stores  on  the 
first  floor  and  a  number  of  two  and 
three  room  apartments  on  the 
floor.      Interior    finish    will    be    of    pine 

and    elm.      Somi      tardw 1    floors    will 

be     used.       There     will     bi 

and     a     hot     water    system.       All    suites 

will    have    wall    beds    and    privati 

-       Stores   will   have   patent    fronts 

and  plate  glass  windows.  i-'.m 
the  building  will  be  faced  with 
brick.      Plans    are    being    prepared 

IMPERIAL.  IMPERIAL  CD..  CAL.— 
Apartment  house,  2  story  and 
brick  and  frame.  Cost  not  stated.  Ar- 
chitects. Nee  &  Spencer,  Union  League 
Bldg.,  L.  A.  Owners,  Imperial  Valley 
Syndicate.  The  building  will  contain 
stores  on  the  first  floor  and  a  number 
of  two  and  three  room  suites  on  the 
upper  floors.  All  suite-  will  have  wall 
beds  and  private  bath  rooms.  Inte- 
rior finish  will  he  of  pine  through- 
out. Bath  rooms  will  have  tile  wain- 
scot. Exterior  of  the  building  will  be 
covered  with  cement  plaster.  Plans 
are  complete  and  figures  are  e  ng 
taken 

Contracts  Awarded. 

SAN    FRANCISCO — Apartment    house, 

-■!"■'.     and    i'. i  -•'.    fri i     i\  I. \r- 

les  J.  Rousseau.  46  Kear- 
ny St.  S.  F.  Owners,  Mr.  and  Mrs.  F. 
A.  Sutherland.  Contractor.  John  C. 
Kincanon.    1671  ■     .    S.    F.      Con- 

tract   price.    $14.0iin. 


BRIDGES,  DAMS  AND  HARBOR 
WORK. 


REID'S    FERRY,    SHASTA    CO.,    CAL 
— 'Bridge,     steel     and     reinforced       con- 
crete.     Cost      not      stated.       Engineers, 
Thomas    &    Post,    Los    Angeles.      Own- 
ers,   Sha  -  in     County.       The    Sin.. 
of   Shasta    County    have   tentatively   ac- 
cepted   plans    ami    specifications    for    a 
steel    and    concrete       high  v. 
prepared     by       Engineers       Thomas       & 
Post  of  Los  Angeles.      Thi 
be    erected    over    the    Sacramento    River 
rry,  anil   is   one   of  the  con- 
i'.'.  ting    links    in    the    Sta  te     1 i    ■ 
Plans    and      spi  -       sub- 

mitted    to   the   State   Higi 
sion    for    approval. 


CHURCHES. 


WALLA     WALLA.     WASH        I 
story   and    basi        t<  1   si  one, 

Arch  it.    ts,        Beezei 
Northern    Bank    Bldg     Seattle      Owners, 

First       Cong] '' 

building    will    be    •  r I    on    a 

site    a  ml    will    cover   an    i 

feel        T.  e    d<        n     is    In     the     - 

fiaced      with 

i" i    brick    and      hi       tone 

.a   auditorium,    which    will    have 

a      eating    capa c i  of      I , 

there  will   be   Sundaj  ioms,   so- 

larlorsj 
and   kit.  hen,      Intel  M   be  of 

pine   and    hardwood! 


en  la  I    plaster.      P  ide   Eoi 

hea  t 
si .  am  everal    I. use    arl 

are    to    be    installed,      Work- 
ing drawings  a  re  i  omplel  > 
eing    taken. 

Contracts   Awarded. 
san    FRANCTSCO-  -Chun  h,      tee]     tnd 

• '.       Architect,      John      J. 

16     Kearnj     St.,    S.     F.       Owners. 
St.   Joseph    huurch.     The   following   ad- 

have       jusi 

Plain    and    ornaments  I 
lining  to  Hen 

metal    furring    and    lathing    to    t;.      \i 
lantie   Fii  >  I iflng    I  lo.    at    (4,685. 

FACTORIES  &  WAREHOUSES. 


MILWAUKEE,      ORE    —    Factory.      : 

story     and  einl I     concrete, 

Architect.    P.    Chapell    Brown, 
ii       Bldg.,       Portland.         Owners, 
state  Motor  Car  Co.     Tl  i 
ing    will    cover  i  Ii  rable    ground 

ea    a  nd    is   to   be   erected   oi 
Construction     will    lie     fireproof.       Inte- 
rior   of    the    office    portion    will    be    fin- 
ii    pine.      There   will    be   a   cement 
floor    and    metal       window      sash      and 
Exterior    of   the    building   will 

I     with     cement    plastei        Ovei 

•    will    I  ••    expended    in    the      pur- 

of    machinery.       Plans    are    now 
prepared, 
PEARL      HARBi  >R,    HAW  All    —    Cold 
storage    plant.    1    story    and    base,    rein- 
forced     concrete.      $10,000.      Engineers, 
of   X  trd  -   a  nd    I  locks,    Washing- 
ton    D.    C.      Owners.    United    States  Gov- 
ernment.     Plans    have    been    completed 
for   the   construction    of   a    cold    storage 
and    ice    making    plant    which     is    to    be 
ted     it     the    Naval    Station    at    Pearl 
Li.ls     are     now     being     taken 
and    will    be    opened    in    Washington.    D. 
h    November   1st.     Plans  can  be  se- 
cured    from    the    Bureau    of    Yards    and 
Do    ks     or     from     the     Commandant       at 
Pi   .cl     Harbor.       Tl'.e    sum     of     ,9 
abli    for  construction. 

Contracts  Awarded. 

OAKLAND,  CAL.  —  Warehouse.  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Oliver  Duval  & 
Son,  First  National  Bank  Bldg..  Oak- 
land, owner.  Mrs.  Hattie  Lehnhardt. 
Li  tors.    Oliver   Duval    &    Soi 

I     Bank     Bl.lg..    Oakland.       Con- 
>rici    nr-i   stated. 


FLATS. 

SAN    FRANCISCO— Flats,    3    story   and 

-  rame,   $1  I, Arohitei  is,    Welsh 

Carey,    Merchants'      National      Ba  nk 
3     F       Owner,    A.    Paladini.      The 
building    will    he    erected      on      ' 
neai    31  ock  ton,   and  has  bei 
i 
tragi       Interiors   will 
pine    am 

.  nd  elm  panels  will  also  be  u  ed 
re   will   be  a 

of  thi  ...  H         Mantels 

of   i  lie,      B 
tinscot     and  floors, 

ranees     will    be    finished    I arbli 

te  razzo.     Exterior  of  the  building 
ered 
lath.       Plans 

.ken. 
SAN    FRANCIS'   ' 
-•      frame,    ( i  An 

Clausen     1-    ,'l.i  ii     Bldg  I  '  '  ■   i"  '      I'- 

ll .rb ar.itto.       The       building       will        be 
on    Brazil    ne  1 1     M 


u 


and  will  liave  a  frontage  of  25  feet  and 

a  depth  of  55.  Plans  provide  for  one 
store  and  a  flat  on  the  first  floor  and 
a  flat  of  six  rooms  on  the  upper  floor. 
Interior  finish  will  be  of  pine  through- 
out. An  open  fire  place  with  tile  man- 
tel will  be  installed  in  the  upper  flat. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  Exterior  of  the  building  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are    being   taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Plats,  2  story  and  ba  e  frame,  $6,000. 
Architect.  C.  G.  II.  Jordan.  742  Market 
St.,  S.  F.  Owner,  N.  Andrew,  153  Stuart 
street,  S.  F.  The  building  will  be  erect- 
ed on  Lewiston  avenue  north  of  Alca- 
traz,  and  will  contain  two  modern 
flats  of  five  rooms  and  bath.  Interior 
finish  will  be  of  pine  throughout.  Hard- 
wood floors  will  lie  used  in  the  living 
rooms  and  dining  rooms.  There  will 
be  open  fire  places  and  tile  or  brick 
mantels.  Tile  will  b»  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  shingles.  Plans  are 
complete  and  in  the  hands  of  the  own- 
er who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 


GARAGES. 


PORTLAND,  ORE.— Garage,  2  story 
and  base,  reinforced  concrete,  $10,000. 
Architect,  George  Rea,  Portland.  Own- 
ers, Francis  &  Kadderly.  The  building 
will  be  erected  at  the  northeast  corner 
of  13th  street  and  Hawthorne,  and  will 
cover  an  area  of  95x110  feet.  A  con- 
crete floor  and  metal  window  sash  and 
frames  will  be  used.  Interior  finish 
will  be  of  pine.  There  will  be  special 
storage  tanks  for  gasoline.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  complete  and 
figures   will   be   called   for   shortly. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Benecla    Arsenal    Storehouse. 

The    House    Committee   on   Appropria- 
tions   refused    to    insert    in    the    urgent 
deficiency  bill  an  item  for  a  storehouse 
at    Benecia    Arsenal    to    replace    the    one 
destroyed    by    fire    in    October    of    last 
year.      General    Crozler    has    estimated 
that    the    building   and    equipment    and 
connection       with       existing       railroad 
tracks,    which    it    was    proposed    to    in- 
stall,   would    cost    $120,000,    a    saving    of 
some  $80,000   in   the   estimate  which   was 
ily    submitted    immediately    after 
the    fire.      The    question    arose    in     the 
lee    as    to    the    character    of    this 
item,    and     it     was    maintained     that    it 
t.    properly      speaking,       a       de- 
ficiency,   although    technically    it    might 
nsldered   so.     It    was    pointed   out 
by     General    Orozier    that    it    could    be 
considered     bj     the    committee    on    ac- 
count   of    its    urgency,    and    there    was    a 
filiation 
at    this     time    in    the    item    made    some 
years  ago   in    the   deficiency   bill   to  re- 
place    a    storehouse   and    material,    $2,- 

10    in  amoui  i     Rock    Island 

Arsenal.  It  was  recalled  by  Chairman 
Fitzgerald  in  the  Rock  island  case  the 
building    had  iyed    and    the 

submitted    to    be    consid- 
ered   in    a    deficiency    hill.      In    the   ca.se 
:i  r.    i  .  |ng    the 

•  n  sent  In  when  it 
could  have  been  considered  In  con- 
nection   with    the   sundry   civil   bill    and 
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at   that  time  the  committee  declined   to 
recommend     the    estimate.      Thi 
position  was  taken  on  the  item 
was    presented    by    General    Crozier   as 
an    urgent    deficiency. 


Honolulu,     H.    T..    Quarantine     station. 

The  contract  for  the  construction  of 
latrine  building's,  sewage  purification 
tank,  etc.,  at  the  I-.  S,  quarantine  sta- 
tion. Honolulu,  was  awarded  to  W.  N, 
Conoanon  Co.,  San  Francisco,  who  will 
use  fixtures  manufactured  by  the  fol- 
lowing firms:  Range  closets,  wash 
sink?,  and  iron  urinals,  Standard  Mfg. 
Co.;  floor  trap.  L.  Wolf  Mfg.  Co.; 
shower  heads,  Wm.  Bockel  Co.;  cen- 
trifugal pumps.  American  Well  Works; 
motors  for  pumps  and  agitator,  Gen- 
eral Electric  Co.;  flexible  joint  pipe, 
American  Cast  Iron  Pipe  Co.;  Portland 
Cement,    "Standard." 

lteclnation    Work. 

The  Secretary  of  the  Interior  has  au- 
thorized the  Reclamation  Service  to 
execute  contract  with  MacArtliur  Bros. 
Co.,  of  New  York  City,  for  the  con- 
struction of  the  Pishkun  reservoir 
supply  canal  and  tunnels  and  Sun 
River  slope  canal  of  the  Sun  River 
irrigation  project,  .Mont.  The  work 
involves  the  excavation  of  2,100,000 
cubic  yards  of  material  and  the  con- 
struction of  3,215  linear  feet  of  con- 
crete-lined tunnel.  The  contract  price 
is    $858,615. 


Reclamation     .Service     Discharge    Pipes. 

The  following  bids  were  received  at 
the  office  of  the  U.  S.  Reclamation 
Service,  Los  Angeles,  Cat.,  for  furn- 
ishing semi-steel  discharge  pipes  for 
balanced  valves,  Arrowrock  dam,  Boise 
project,    Idaho: 

Minneapolis  Steel  &  Machinery  Co., 
Minneapolis,  Minn.,  item  1,  $2,852.54; 
2.  $2,940.89;  3,  $3,747.29;  4,  $2,940.89; 
5,    $15,446.54;    6,    $492.27. 

Nord'berg  Mfg.  Co.,  Milwaukee,  Wis., 
item  1,  $2,830;  2,  $3,235;  3,  $4,245;  4. 
$3,235;    5.    $7,430;    6,    $630. 

U.  S.  Cast  lion  Pipe  &  Foundry  Co., 
San  Francisco,  Cal.,  item  1,  $3,142.'S0; 
2,  $3,S43.75;  3,  $4,763.40;  4,  $3,843.76; 
5.    $8,335.95;    6,   $420. 

Queen  City  Foundry,  Denver,  Colo., 
item  1,  $3,364;  2,  $3,6S0;  3,  $4,127;  4, 
$3,686;   5,    $7,74S;   6,    $598. 

Pittsburgh  Valve  Foundry  Construc- 
tion Co..  Pittsburgh,  Pa.,  item  1,  $3,- 
560;  2,  $3,525;  3.  $4,400;  4,  $3,525;  '5, 
$7,700;    6,    $435. 

Independent  Foundry  Co.,  Portland, 
Ore.,    item    1,   $3,649;    2,    $3,S60;    3,    $4,468; 

4.  $3, SCO;    5.    $7,819;    6,    $606. 
Rosedale     Foundry     &     Machine     Co.. 

Pittsburgh,    Pa.,    item    1,    $3,750;    2,    $3,- 
S40;    3,    $5,070;    4,     $4,960;    5,    $9,080;    6, 

$880. 

S.  Morgan  Smith.  York,  Pa.,  item  1, 
$5,350;     2.     $5,54li;     3,     $7,150;     4.     $5,540; 

5,  $12,54)0;    I'.,    $972. 

Power  &  Mining  Machine  Co.,  Cu- 
dahy.  Wis.,  item  1,  $4,214;  2,  $1,175;  3, 
$6,554;    I.    $4,175;    5,    $9,970;    6,    $494 

Fulton  Engine  Works,  Los  Angeles, 
Gal.,  item  I.  $5,388>;  2.  $5,m;7:  ::.  $7,438; 
I.   $5.7m7:   5.   $12,930;   6,   $871.80. 


Pucel    Sound    Extension    lo    Pier. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks, 
Navy  Department,  Washington,  D.  C. 
tor  the  construction  of  a  creosoted  pile 
ami  timber  extension  to  pier  No.  8  at 
v    yard,    Puget    Sound,    Wash. 

Item   1.     Net  price  for  pier  extension 
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complete,  in  accordance  with  plans  and 
specifications;  item  2,  net  price  to  be 
added  lo  the  price  named  under  item 
No.  1  for  each  interior  hay  of  8  ft  axid- 
ed  to  length  of  pier,  assuming  outer 
portion  of  pier  to  be  moved  outward; 
item  3,  net  price  to  be  deducted  from 
the  price  named  under  item  No.  1  for 
each  interior  bay  of  s  ft  deducted 
from  length  of  pier,  assuming  outer 
portion  of  pier  to  be  moved  toward 
shore. 

J.  A.  McEachern  Co.,  521  Railway 
Exchange  Building,  Seattle,  Wash.. 
item   1,   $9,865;   2,  $823;   3,   $823. 

Johnson-Oden  &  Co.,  447  Henry 
Building,  Seattle,  Wash.,  item  1,  $9,- 
9»5;    2,   $900;   3,  $700. 


Sun  Jose,    Cal.,   Vault    Shelving. 

The  following  bids  were  received  by 
the  supervising  architect.  Treasury 
Department,  Washington,  D.  C,  for 
installing  metal  vault  shelving  in  the 
U.   S.   post  office  at  San  Jose,  Cal. 

The  H.  H.  Shults  Co.,  Gowanda,  N. 
Y„    $143. 

The  Berger  Mfg.  Co.,  Canton,  Ohio. 
$199. 

Crown  Metal  Construction  Co., 
Jamestown,   N.   Y.,   $196. 

Art  Metal  Construction  Co.,  James- 
town,   N.    Y.,    $204.70. 

The  Von  Dorn  Iron  Works.  Cleve- 
land.   Ohio,    $385. 


Casper,    Wyo.,    Post    Office. 

All  bids  received  April  7  by  the  su- 
pervising architect,  Treasury  Depart- 
ment, Washington,  D.  C,  for  the  con- 
struction, complete,  of  the  U.  S.  po^t 
office  at  Casper,  Wyo.,  have  been  re- 
jected. The  specifications  have  been 
revised    and    the   work    readvertised. 


Puget     Sound,     Shlpfitterg'     Shop,     Etc. 

The  following  bids  were  received  by 
the  chef,  bureau  of  yards  and  docks, 
Navy  Department,  Washington,  D.  C. 
for  shipfitter's  ishop,  mold  loft,  boiler 
shop,  and  structural  steel  storage 
building  at  the  navy  yard,  Puget 
Sound,   Wash.: 

Item  1.  Net  price  for  the  steel  frame 
work  of  the  building  erected  complete 
in  accordance  with  plans  and  specifi- 
cations. Under  this  item  are  included 
-all  columns,  trusses,  beams,  girders, 
purlins,  girts,  stairs  (without  the  con- 
crete), crane  runways,  removal  of  end 
framing  of  building  No.  107,  and  con- 
nection of  new  steel  work  with  old. 
It  shall  include  all  bolt  holes  for  con- 
nection of  sash,  nailing  strips,  and 
woodwork  to  steel,  except  where 
otherwise  specifically  enumerated,  but 
shall  not  include  holts  for  such  con- 
nections. It  shall  not  include  rolling 
doors  nor  guides  nor  holes  for  their 
connection.  It  shall  not  include  holes 
for  hinges  of  doons  directly  connected 
to  steel  work.  It  shall  not  include  any 
woodwork  of  permanent  structure.  It 
shall  not  include  sash,  corrugated  ex- 
panded siding,  flashing,  corrugated 
roofing,  gutters,  down  spouts,  cornices, 
nor  corrugated   aiding. 

Item  2.  Net  price  for  the  building 
except  for  the  steel  framework  sup- 
plies, as  specified  under  item  1,  com- 
plete in  accordance  with  plans  and 
specifications.  nder  this  item  is  in- 
cluded all  that  is  not  under  item  1  for 
the  completion  of  the  building.  It  in- 
cludes all  concrete  work,  except  as 
.specified  in  paragraph  II,  all  wood- 
work,   all     sash,     and    door     work,     all 
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S,    all    gulls  and 

oornke  work,  all  reinforcement  for 
concrete.  all  corrugated  expanded 
metal  siding:,  all  roof  work  on  ex- 
tensions to  building-  No.  107,  , 
jtween  this  building-  and  building  A. 
and  all  corrugated  siding  -and  sash  on 
extensions. 

Item  3.  Xet  pric< 
work  as  under  item  1.  except  that 
both  extensions  to  building  No.  107 
be  omitted,  and  the  projecting 
open  sides  of  building  "A"  resulting 
from  this  omission  shall  be  framed 
similar  to  tiie  projection  of  building 
"i:." 

Item  4.  Xet  price  for  the  completion 
of  the  building  as  under  item  ..  ex- 
cept  that  both  extensions  to  building 
;  shall  be  omitted,  and  that  the 
projecting  open  sides  of  building  "A" 
resulting  from  this  omission  shall  be 
completed  similar  to  projecting  end  of 
building    "B." 

Item  5.  Xet  price  per  bay  to  be  de- 
ducted from  item  3  for  the  omission  of 
one  or  more  bays  of  building  "A." 
under  this  item  the  bay  or  bays  omitted 
would  be  of  those  projecting  beyond 
-ent  building  Xo.  1»7.  The  end 
framing  would  be  transferred  to  the 
new  ends  and  the  projecting  sides  of 
building  "B"  would  be  framed  in  the 
same  manner  as  required  for  similar 
tides. 

Item  6.  Xet  price  per  bay  to  be  de- 
ducted from  item  4  for  the  omission  of 
one  or  more  bays  of  building  "A."  Un- 
der this  item  the  bay  or  bays  omitted 
would  be  those  projecting  beyond  the 
building   Xo.    107. 

Puget  Sound   Bridge  &   Dredging  Co., 
Seattle,    Wash.,    item      1,      $167,048      and 
$96,724;     2-A.     $99,474:     2-B    $94,: 
$158,194:     4.     $95,S2S:    4-A. 
$S74:    8,   $564:    6-A.    $312:    6-B,    $5: 
$27  0. 

Butler       Construction       Co.,       Seattle, 
Wash.,    item    1.    $168,5*    I;    2.    $102 
$159,900:    4,    $99,900:    5,    $950:    6.    $105. 

C.    R.    Aldrich    &    L.    R.    Ellis.    Seattle. 
Wash.,    item    1.    $154  -  > 
$144,854;     i.    $88,377;    5,    $1,136;    6,    $100. 

American    Bridge    Co.    of    Xew    York, 
600     Continental     Building.       Baltimore, 
Md„     item     1,     $149,  64":     3,     $142 
$800. 

W.  X.  Concanon,  San  Francisco.  Cal.. 
item    1.    $160. ib  0  |  if  awarded 

item.     1    and   2.   dedu.  i    - 
344:    3.    ? 
$7S1. 

Riter-Sonley  Co..  Pittsburgh.  Pa.. 
item    1.    $173,765;    3.    $!62.7>;5;    5,    $1,144. 

Belmont  Iron  Works.  21215  Washing- 
ton avenue.  Philadelphia  Pa  item  1, 
$153,994;    3.    $144.7"" 

Pearson     Cons  x>w- 

r/ork    Building,   Seattle     V  leva    1. 

- 
700;    5.    $1,800;    6.    $1,300. 

ex       Bridge    Co  Walnut 

b-lphia,    Pa.,   i'f  m    1.    $102.- 
$154. :    5.    | 


II: 


rail. 


\riny    Construction 

derable    interest 
by     some     mem'  ens    0  "     and 

Military    Commitl -    erning 



ings    >.  There 

inquiry    will 
be    made    during    the    hearings 
Army     bill     at     the     next     ses    ion     con- 
cerning    the    cost     an  . 
the  type  of  constru    I  >t  the 

Army     stations     in     Haw- 
has    reached    Washington    to    the    effect 
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quarters  for  tlie  purpose  of  carrying 
out  the  idea  of  the  concentrated  posts 
is  not  altogether  satisfactory,  in  ad- 
dition to  which  i:  :s  stated  that  the 
cement  buildings  are  not  condu 
comfort  in  that  climate.  It  is  asserted 
that  the  building.-  should  be  preferably 
of  frame,  with  wide  verandas.  The 
startling  assertion  lias  been  made  that 
some  of  the  barracks  will  be  found 
uninhabitable  when  they  are 
pleted.  largely  for  the  reason  that  the 
military  authorities  have  not  made  the 
best  use  of  architectural  features  and 
types  of  construction  which  will  con- 
tribute to  the  comfort  of  those  who 
live  at  these  stations.  It  is  confident- 
ly expected  that  the  officers  of  the 
quartermaster's  department,  who  have 
to  do  with  this  work  and  who  are  re- 
sponsible for  the  situation  in  the  Ha- 
waiian Islands,  will  be  fully  capable 
of  defending  themselves  against  any 
sort  of  criticism.  It  has  been  under- 
stood that  whatever  was  being  done 
in  the  Hawaiian  Islands,  or  in  recent 
years  in  the  Philippines.  was  only 
after  a  full  consideration  of  the  pre- 
vailing conditions  and  took  into  ac- 
count tlie  influences  of  climate  upon 
the  construction  of  Army  buildings, 
especially    those    to  -     quar- 

ters  and   barracks. 


Steel    Highway    Bridge. 

The  following  bids  were  recei 
Commissioners  of  Indian  Affairs, 
::gton,  D.  C,  for  the  erection  of 
a  steel  highway  bridge  across  the  San 
Juan  River.  Navajo  Indian  reservation, 
X.    Mex. 

Monarch  Engineering  Co.,  Fall  City. 
Xeb.,  for  pin  construction,  $16,399;  unit 
prices,  additional  concrete.  15c  per  cu 
Id,  10c  per  cu  yd  deduct. 
Pile',  lo  Bridge  Co..  Pueblo  Colo.,  pin 
construction,  $14,225:  riveted  construc- 
tion. $14,725:  add  for  additional  con- 
crete.   15.   dedi 

Des  Moines  Bridge  and  Iron  Co.,  Des 
Moines.  Iowa.  riveted  construction, 
$17,300;  concrete  additional.  $15.  de- 
duct   $10. 

Clinton  Bridge  Works,  Clinton,  Iowa, 
superstructure  only.  $17,850;  pin  con- 
struction. $27,700:  riveted  construc- 
tion, $27,700;  for  additional  concrete. 
add  $35:  for  the  omission  of  concrete. 
$25. 
Omaha  Structural  Steel  Works. 
Omaha.  Xeb.,  pin  construction.  $16,395: 
riveted  construction.  $17,494;  add  for 
concrete,  $12;  deduct  for  concrete, 
$8.50. 

ta  Construction  Co.,  Wichita. 
Kins.,  pin  construction.  $21,250;  add 
or   deduct    for   concrete.    $10. 

Midland     Bridge     Co.,       Kansas       City. 
Mo.,    pin    construction.     $17. "04;       alter- 
$14,947;       riveted       construction, 
alternate,     $l5.41v     additional 
■      $15;    for   concrete   omitted,  de- 
duct   $10. 

El    Pas,.    Bridge    and    Iron    Works.    El 
iln    construe  tion,    C,    $14.- 
onstruction.     A,     J 
B,   $14,475;    tor  additional  concrete,  add 

for     omitting     con-  - 
$8.50. 

&     Burkhart     Bridge    and 
I  ien    ■  d    con- 

struction.   $16,085;     for    additional    con- 
elow    water,     ;  water 

for  omitting  concrete,  deduct 
$7. 
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Transformer!*. 

t    of   bids    for    Truckee-Carson 
opened    at    Los    Angeles 
csformers: 
Wagner     Electric     *     Mfg.     Co.,       St. 

[0  .    $7:2  "t :    St.    Louis,    .Mo. 
Westinghouse     Electric     &     Mfg.     Co, 
-cles.    Cal..   and    Pittsburgh,    Pa.. 
East    Pittsburgh,    Pa. 
.aimers  Co..  Los  Angeles,  Cal., 
-[    Norwood,    Ohio. 
■  I     Electric     Co..     Los     Angeles, 
Cal..   $s.-,o;   Pittsfield, 

B.    1".    Kierulff,  Jr.,   &   Co..   Los   Ange- 
$896.62;    Fort    Wayne.    Ind. 

>lnre    I-slnml    Channel    Problem. 

The   Comptroller   of   the   Treasury  has 
advised    the    Navy    Department    that    he 
.-trained    to    hold    that    the 
i     I    •     Xavy    in    contracting 
for    the    dredging    of    the    Mare    Island 
navy    yard    channel,    authorized    by    the 
naval     appropriation     act     of     March     4. 
1911.    is    restricted    to    the      plans      set 
forth    in    the   report   mentioned    in    that 
act;    that    is    the    report    dated    June    S, 
tie    board    of   Army   and    Xavy 
engineers,    of   which    Colonel    John    Bid- 
die   was  senior   member,   and   could   not, 
without    further     legislative    authority, 
contract   for  a  wider  channel   than   that 
!     in    the    report,    although    the 
cost     thereof     would     actually     be    less 
•  •    authorized    cost    of    the    nar- 
rower   channel.      The    Comptroller    was 
informed  of  Chairman   Padgett's  assur- 
ance   that    so    far    as    the      legislative 
branch    was   concerned,    there    would    be 
le    to    the   secretary's   proceed- 
ing  with    the  dredging   of   the   600-foot 
channel     within    the    limit    of    the    cost 
t.    but    the    comptroller 
at    while    he    could    see    the    ad- 
to    be   derived   from   contract- 
ing   for    the    wider    channel    and    while 
the  limit  of  cost   would   not  be  exceed- 
ed  by   doing  so,    he   could   not   consider 
the   question    of   public    policy    involved, 
but    would    be    bound    to    interpret    the 
law     according    to     the     language    and 
meaning     thereof.       An     effort     will    'be 
made   to  have   the   necessary   legislative 
authority     incorporated    in     the     urgent 
deficiency  bill  in   the  Senate.  The  Xavy 
Department     will    award     the    contract, 
these    circumstances,      for      the 
dredging   on   the   basis   of   600    feet    over 
the    bar.    400    feet      past      Commission 
nd     1.000    feet    in    front    of    the 
navy    yard    upon    the      condition      that 
itl  orization   shall   have  been  re- 
ceived   from   Congress   additional  dredg- 
ing will   be  required  of  the  contractors. 
— als   received   ranged  between 
d      $42(8,860,      showing      such 
ration    in    the   estimates   of  the 
this   work    that    the  department 
wisel>  .  w    investigation    to 

-    into    the    conditions,    and     as 
received    new    bids    .,-    follows: 
s.    i',.    Hindi  -.  -too  annel,    $218.- 

tional     for    600-foot      channel, 
n    a.   Plumn 

'.     additional     for    coo-foot 

channel.    $69, l;.    A     Perry,    II 

il'-<~. ;     additional     for     600- 

.T.i, el.    $46,000.       As    a    result    of 
I    ■■  ;  act   for  this  dredg- 
ing   Will     lo-    awarded     to    the    lowest     bi.l- 

!".,,  ,  •     .,,.)        js 

int  available. 

rress   w  i        .pealed    to    for 

\    to   dredge    the    wider    channel 

increase   in   the  appropi 

■arlson   of   the    lowest    bid    of   the 

Bitt    and    second    set    shows    that    Mr. 


It! 


Daniels  has  effected  a  saving  of  $35,- 
000  to  the  government,  which  saving 
will  be  even  greater  should  Congress 
authorize   the   600-foot   channel. 
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Mare    Island,    fill..    Ildedging. 

The  contract  for  dredging  the  chan- 
nel and  basin  at  Mare  Island,  Cal.,  on 
bids  opened  by  the  chief  of  the  bureau 
of  yards  and  doekis  lias  been  awarded 
to  R.  A.  Perry,  San  Francisco,  at  $197,- 
000. 

Puset    Sound,    Gunners'    Quarters,    Etc. 

The  contract  for  the  construction  of 
gunners'  quarters  and  rilling  houses  at 
the  navy  yard.  Paget  Sound,  Wash., 
has  been  awarded  to  Ericsson  &  Lar- 
i.-on,    Seattle,    Wash.,    at    $5,896. 


Grand    Junction.    Colo.,    Post    Office. 

The  supervising  architect,  Treasury 
Department,  Washington,  D.  C,  has 
rejected  all  bids  received  June  24  for 
the  construction,  complete,  of  the  U. 
S.    post   office  at   Grand   Junction,   Colo. 


Sulitrensury,  Sail  Francisco,  Cal.,  Vault. 

The  contract  for  the  construction, 
complete,  of  all  the  vault  entrances  for 
the  new  building  for  the  U.  S.  sub- 
treasury  at  Sun  Francisco  has  been 
awarded  to  the  York  Safe  and  Lock 
i'o..  York,  Pa.,  at  $37,895;  time  March 
in,  mil. 

HALLS  AND  SOCIETY  BUILD- 
INGS. 


.MERCED,  MERCED  CO.,  CAL,. — Hall 
of  Records,  1  story,  base  and  mezza- 
nine, reinforced  concrete,  $35,000.  Ar- 
chitect, C.  H.  Russell,  Humboldt  Bank 
Bldg.,  S.  F.  Owners,  Merced  County. 
The  building  is  designed  in  the  Clas- 
sic style,  and  will  be  erected  in  the 
Civic  Center.  Construction  will  be 
fireproof.  Interior  will  be  finished  in 
pine  and  hardwood  with  considerable 
tile  and  ornamental  plaster  work. 
Metal  shelves  will  be  installed.  Plans 
provide  for  a  fireproof  vault.  A  cen- 
tral heating  system  and  modern 
plumbing  and  electric  work  are  speci- 
fied. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  now  out  for  figures. 
Bids  will  be  opened  on  November  10th. 
Plans  can  be  secured  from  the  archi- 
tect. 

AUBURN,  PLACER  CO.,  CAL.— Club 
house,  2  story  and  base,  reinforced 
concrete,  $13,000.  Architect.  Frank  S. 
Holland,  100  Haight  St.,  S.  F.  Own- 
ers, Auburn  Tahoe  Club.  W.  G.  Lee,  J. 
M.  Francis  and  II.  .M.  Hooper,  Build- 
ing Committee.  This  work  has  been 
mentioned  here  before.  There  will  be 
Hist  floor  and  lodge 
rooms  above.  Interior  will  be  finished 
in    pini  ood.       There    will    be 

leat.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  ii'  in  i  hand  of  tin-  Build- 
ommll  loo  ii  i j ■  i  figures  ;n ■■<•  now 
being    i 


first  unit  of  a  large  institution.  The 
main  building  will  be  37x80  feet,  with 
two  wings  each  21x73  feet.  Interior 
will  be  finished  in  pine,  white  enamel 
and  hardwoods.  There  will  be  steam 
heat  and  modern  hospital  plumbing. 
Exterior  of  the  building  will  befaced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  lie  called  for  in 
a    few   days. 


HOSPITALS. 


SEATTLE,    WASH— Hospital,   2   story 

and    base,    reinforced    concrete,    tln.i 

Architi  '  i.     Daniel     Hunl  ington,    Seattle. 
.     City     of    Seattle.       This     work 
was    menl  oi  i        te   archi- 

...  Hi  to      prepan 

plan         The     i  ill    be    ei  eel  ed 

In   Richmond  Heights,  and  Is   to  be   the 


HOTELS. 


SAN  FRANCISCO— Hotel,  6  story 
and  base,  reinforced  concrete,  $45,000. 
Architect,  Frank  S.  Holland,  100 
Haight  street,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  the  south  side  of  Sutter  street 
near  Taylor,  and  will  have  a  frontage 
of  27%  feet  by  a  depth  of  100  feet.  A 
large  office  and  lobby  will  occupy  the 
entire  first  floor.  Upper  floors  will 
contain  in  the  neighborhood  of  50 
rooms,  all  of  which  will  have  private 
baths.  Interior  finish  will  be  of  pine 
with  hardwood  floors.  Considerable 
ornamental  plaster  will  be  u^ed  in  the 
lobby.  Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  hot  water  plant.  Exterior 
will  be  faced  with  pressed  brick 
trimmed  with  sandstone.  Working 
drawings    are    being    prepared. 

SAN  FRANCISCO— Hotel,  6  story 
and  base,  reinforced  brick,  $65,000. 
Architect,  G.  Albert  Lansburgh,  709 
Mission  street,  S.  F.  Owner,  A.  Eisen- 
berg.  The  building  will  be  erected  on 
Sutter  street  near  Leavenworth,  cov- 
ering an  area  of  46^x125  feet.  There 
will  be  a  store  besides  the  main  hotel 
office  and  lobby  on  the  first  floor. 
Upper  floors  will  contain  about  75 
rooms  and  baths.  Interior  finish  will 
be  of  pine  and  hardwood  with  orna- 
mental plaster  used  in  the  office  and 
lobby.  There  will  be  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  complete  and  figures  are  being 
taken. 

LOS  ANGELES,  CAL— Hotel,  4  story 
and  base,  brick  and  steel:  Cost  not 
stated.  Architects,  Eisen  &  Son,  Wil- 
cox Bldg.,  L.  A.  Owners,  Blumenthal 
Co.  The  building  will  be  erected  on  a 
corner  lot  and  will  contain  two  stores 
besides  the  hotel  office  and  lobby  on 
the  first  floor.  Upper  three  floors  will 
be  subdivided  into  about  50  guest 
rooms  and  a  number  of  public  and  pri- 
vate baths.  Interior  finish  will  be  of 
pine  and  hardwoods.  There  will  be 
steam  heat  and  elevator  service.  Hot 
and  cold  running  water  will  be  sup- 
plied to  all  rooms.  Bath  rooms  will 
have  composition  floors  and  tile  waln- 
scot.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plan-  are 
complete  and  the  work  will  be  done 
by  Day  Labor.  A  number  of  subcon- 
tracts   will   be  let. 

Los  ANGELES,  CAL— Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
slated.  Architects,  Maine  Building 
and  Investment  ( '"  .  Thorpe  Bldg.,  L.  A. 
Owner,  M.  .).  Prlester.  The  building 
will  be  erected  on  Wall  street,  and 
has  been  de  Igned  for  a  hotel  of  85 
guest  rooms,  a  number  of  private 
bath:  a  nd  evei  a  I  public  be  ths.  There 
will  be  steam  heat,  elevator  service 
and   a   hot   water  supply.   Interior   finish 


will  be  of  pine  and  redwood,  Batb 
rooms  will  have  cement  floors  and  tile 
wainscot.  Exterior  of  the  building 
will    be      faced      with      pressed      brick. 

Flans  are  being  prepared  and  when 
i  i  mplete  the  genera]  construction  will 
be  carried  on  by  the  Maine  Building 
and  Investment  Co.  Subcontracts  on 
some   parts   of   the   work    will   be   let. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  Morgan,  Walls  & 
Morgan,  Van  Nuys  Bldg.,  L.  A.  Own- 
er, Victor  Ponew.  The  building  has 
been  designed  to  contain  stores  on  the 
first  floor  and  a  large  number  of  guest 
rooms  and  baths  on  the  upper  floors. 
Plans  will  include  steam  heat,  elevator 
service,  hot  water  supply  and  a  vac- 
uum cleaning  system.  Interior  finish 
will  be  of  pine  throughout.  Bath 
looms  will  have  cement  floors  and  tile 
v.  nscot.  Exterior  of  the  build'ng 
wib  be  faced  with  pressed  brick.  Plans 
arc  complete  and  figures  will  be  called 
for   .it   once. 

LOS  ANGELES,  CAL.  —  Hotel,  7 
story  and  base.  Class  A  construction. 
$125,000.  Architect.  Walter  Webber, 
Ferguson  Bldg.,  L  A.  Owners,  Pico 
Street  Improvement  Co.  Only  prelim- 
inary plans  have  been  prepared  for 
this  building,  which  is  to  be  erected 
at  the  southwest  corner  of  Pico  and 
Figueroa  streets.  The  owner  contem- 
plates the  construction  of  but  one  wing 
of  the  building  at  this  time.  The  cost 
of  this  work  is  estimated  at  $125,000. 
Further  mention  will  be  made  as  the 
plans  progress. 

Contracts  Awarded. 

CARLTON,  ORE.— Hotel.  2  story  and 
I  si.  brick.  Cost  not  stated.  Archi- 
tect, E.  M.  Larry,  McMinnvillo.  Own- 
er's name  withheld.  Contractor,  Mar- 
tin Johnson,  Carlton.  Contract  pi  ice 
i.o;    stated. 

LOS  ANGELES,  CAL.  —  Hotel,  12 
story  and  base,  reinforced  concrete, 
$267,000.  Architect,  Frederick  Noonan, 
Wright  and  Callender  Bldg.,  L.  A. 
Owner,  N.  W.  Stowell.  Contractor. 
Carl  Leonardt,  H.  W.  Hellman  Bldg.,  L. 
A.,  all  work  except  painting,  marble 
and   tile.     Contract  price,   $267,000. 


LIBRARIES. 


COAI4INGA,  FRESNO  CO.,  CAL.— 
Library,  2  story  and  base,  reinforced 
concrete,  $20,000.  Architects,  Swart2, 
Hotchkin  &  Swartz,  Rowell  Bldg., 
Fresno.  Owners,  City  of  Coalinga. 
The  building  is  designed  in  the  Classic 
style  and  will  cover  a  considerable 
ground  area.  There  will  be  two  large 
reading  rooms,  librarian's  office  and 
stack  room.  Metal  shelves  will  be 
used.  Interior  finish  will  be  of  pine 
and  hardwood.  A  maple  floor  is  speci- 
fied. There  will  be  a  central  heating 
system.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
have  been  approved  by  the  Library 
Trustee  and  bids  will  be  called  for  as 
soon  as  the  approval  of  the  Carnegie 
people    is    secured. 


POST  OFFICES. 


CASPER,  WYO. — Post  office,  1  story, 
base  and  mezzanine,  brick,  stone  ami 
steel.  Cost  not  stated.  Architect,  Os- 
car  Wenderoth,  Washington,  D.  C 
Owners,  United  States  Government 
'I'll  is  building  has  been  mentioned  here 
before    when    bids    were    first    taken    or 
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irk.  All  figures  received  have 
been  rejected  and  plans  revised.  The 
building  covers  an  area  of  approxi- 
mately 4.000  square  feet  and  will  be 
of  semi-fireproof  construction.  Interior 
finish  will  be  of  pine  and  hardwoods. 
Plans  provide  for  a  steam  heating  sys- 
tem and  metal  window  sash  and 
frames.  Exterior  will  be  faced  with 
cut  stone  and  pressed  brick.  Bids  are 
now  being  taken  and  will  lie  opened 
on  October  24th.  Plans  can  oe  se- 
cured from  the  Supervising  Architect 
at  Washington  or  from  the  Custodian 
of  t lie  site  at  Casper.  Wyo.  An 
proposal  appears  in  another  column 
of    this    issue. 

GRAND  JUNCTION,  COLO.  —  Post 
office.  1  story,  base  and  mezzanine, 
brick  and  steel  construction.  Cost 
not  -tated.  Architect,  Oscar  Wende- 
roth.  Washington.  D.  C.  Owners. 
United  States  Government.  All  bids 
received  for  this  work  have  been  re- 
jected and  new  plans  are  now  nearly 
ready  for  figures.  The  building  will 
be  finished  in  pine  and  hardwoods. 
There  will  be  steam  heat  and  metal 
window  sash  and  frames.  Exterior 
will  be  faced  with  pressed  brick 
trimmed  with  cut  stone.  Plans  can  be 
secured  from  the  Supervising  Architect 
or  from  the  Custodian  of  the  site  at 
Grand   Junction,   Colo. 

Contracts  Awarded. 

SAX  FRANCISCO — Interior  painting. 
Custom  House.  $22,000.  Architect.  Os- 
car Wenderoth.  Washington,  D.  C. 
Owners,  United  States  Government. 
Contractor.  J.  R.  Kissell.  1723  Polk 
street.    S,    F.      Contract    price,    S^- 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

RICHMOND.     CONTRA     COSTA     CO., 

CAL — Passenger  station.  1  story  and 
base,  reinforced  concrete.  $30,000.  En- 
gineer. G.  W.  Harris.  L  A.  Owners 
Santa  Fe  Railroad  Co.  Plans  are  be- 
ing prepared  for  an  attractive  Mision 
■-tyle    depot,     which  'e    the 

present  structure  in  Richmond  There 
will  he  two  waiting  rooms,  baggage 
and  express  office  and  office  of  the 
agent.  Interior  finish  will  be  of  pine 
and  hardwoods.  A  cement  floor  will 
be  used.  Exterior  of  the  building  will 
ed  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Preliminary 
plans    are    being    prepared. 


RESIDENCES 


SAN    FRANCISCO — Residence.  2    story 
and    base.      frame.    $10,000.      Architect, 
Henry   C.   Smith.   Humboldt  Bank    Bldg.. 
S.    F.      Owner.    E.    F.    Hall.      Tie    dwell- 
ing   will    be    erected    or     '• 
an  I    will    be    designed    in    the    E 
half-timber    style.       Plai 
ab, mt    ten    rooms    an  s-      In~ 

terior   will    be   finished    in    pine 

hardwoods.        Hardwood      floors 
e    used    in    the    prim  ipal     rooms. 
There    will    be    furnace    heat    and    open 
fire     places.       Mantels     will     be     of     tile 
and    hri.  k.     I  Compos  I     i  md   tile 

wains.oting    will    be      is(   ! 

ii<.      An    autom    I  heater 

tiled.       Exti      i 
dwelling   is    to    be    covered     ■■  II 
pilaster    rind     half-l 
n ' ' w    being    pre 

SAN        FRAN 'IS 
Story     and     base,     frame.     I  '  """       each. 
Architect,   Edward  K.   Young,   251   Kear- 
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S.  F.  Owner,  Thomas  Scoble. 
These  houses  are  to  be  erected  on  44th 
avenue  near  Balboa  street. 
dwelling  will  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  use  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  fire  place  in 
each  of  the  living  rooms.  Tile  and 
brick  mantels  will  be  used.  Tile  wain- 
scot will  be  used  in  the  bath  rooms 
and  kitchens.  Exteriors  wlli  be  cov- 
ered with  cement  plaster,  rustic  and 
shingles.  Plans  are  complete  and  the 
work  is  to  be  done  by  Day  Labor.  All 
materials   are   now   being   purchased. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $3,000.  Architect,  nont. 
Owner,  James  Welsh.  214  20th  street,  S. 
F.  The  dwelling  will  be  erected  on 
22nd  avenue  near  Lake,  and  has  been 
designed  for  a  seven-room  house  with 
bath.  All  interior  finish  will  be  of 
pine.  Hardwood  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  a  large  open  fire  place  and 
brick  mantel.  Composition  floor  will 
be  used  in  the  bath  room  and  tile 
wainscot  in  the  bath  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are    now    being   purchased. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  $10,000.  Architect, 
Frank  S.  Holland.  100  Haight  St..  S.  F. 
Owner's  name  withheld.  This  work 
has  been  mentioned  here  before.  The 
building  has  been  designed  for  a  du- 
plex residence.  Each  house  will  con- 
tain seven  rooms  and  bath.  Interior 
finish  will  be  of  pine  w-ith  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Provision  has 
been  made  for  a  central  heating  sys- 
tem, but  this  will  not  be  included  in 
the  general  contract.  Bath  rooms  will 
have  tile  wainscot.  Automatic  water 
will  be  installed.  There  will 
be  open  fire  places  and  tile  mantels. 
Tile  will  be  used  in  the  kitchen.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  have  been  revised  and  new  fig- 
ures are   now  being   taken. 

OAKLAND,     CAL— Residences.     2,       2 
story  and  base,  frame.  $3,800  e. 
chitect,     none.       Owners.     Unite 
Builders,       1762       Broadway,       Oakland. 
ouses  w-ill   be   erected   on   Flem- 
ing  avenue   near   Seminary  avenue,    and 
have    been    designed    to    contain    seven 
hath    and   sleeping   porch.      Inte- 
rior  finish   will   be  of  pine  and  redwood 
with    hardwood    floors    in    the    principal 
n    fire    places    and    tile    and 
brick     mantels       will       be       used 
rooms    will    have   composition    do 
tile    wainscot.      Tile    will 
in     the     kitchens.        Exteriors     will     be 

1    with    cement    plaster    on 
lath.       Plans  ete       and       the 

work  will  be  done  by  Day  Labor. 
PIEDMONT,     ALAMEDA 

nee,    2    story    anil      base,      frame. 
ST. "cm.       An 

Bldg  r       i  "■•■  m 

Wallace.  The  dwelling  has  been  de- 
signed to  contain  seven  rooms,  two 
baths    and    sleeping    pori  '  I 

will    also    he 
Interior    finish    will    be    " 
and       various      hardwood's,       II 
doors     will     be    used     in 
rooms.      Plans    provide    or    a    hi 
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.  i  ting  and  open  fire  places. 
will    be   of   brick    and    tile.      An 
\\  ater     heater     will     lie       in- 
Battl    rooms    will    have   compo- 
ibiors    and    tile    wainscot.      Exte- 
the    building    will    be    covered 
ment     plaster     on     metal     lath. 
Working    drawings    are      nearly      com- 
plete  and    figures   will    be     called      for 

CELEY,    ALAMEDA   CO.,    CAL. — 
Bungalow.     1     story    and    base.       frame, 
?:;, I.      Architect,   none.     Owners.    Pat- 
rick   Nelson    Co..    2025    Addison    street. 
Berkeley.     The  dwelling   will   be  erect- 
ed    in    the   North-brae   Tract.      There   will 
en     rooms,    bath       and       sleeping 
Interior    finish    will    be    of    pine 
with     some       elm       panels.       Hardwood 
.ill   be   used   in   the   living   room. 
dining   room    and    reception    hall.    Plans 
for   furnace    heat   and   open    fire 
Mantels  will    be  of  brick.      Tile 
will    be     used     in     the    bath     room    and 
An    automatic     water     heater 

■  installed.     Exterior   of   the  bun- 
galow    will     be    covered     with     cement 

on    metal    lath.      Plans    are    in 
ids   of   the   owners  and   the   work 
le   done   by   Day   Labor. 
BERKELEY,    ALAMEDA    CO.,    CAL— 
rice,    2    story   and    base.      Cost   not 
stated.      Architect,    Olin    S.    Grove,    2911 
t,ph     avenue,     Berkeley.       Owner, 
C.      Huxley.      The      dwelling. 
which   has   been   designed   for   an   eight- 
room    house,    will    be    erected    iTi    Elm- 
wood    Park.      Interior    finish    will   be    of 
pine   and    hardwoods.      Hardwood    floors 
will    be    used    in    the    principal    rooms. 
Plans    provide    for    furnace    heat    and 
Are    places.      Mantels    will    be      of 
tj    brick.      Bath    rooms    will    have 
ion     Boors     and     tile     wainscot. 
An   automatic    water   heater    will   be   in- 
Exterior    of   the    dwelling    will 
be    covered    with    cement      plaster      on 
metal    lath.      Plans    are    complete    and 
figures  are  "w  being  taken. 

OAKLAND,  CAL — Bungalow.  1  story 
e.  frame.  Cost  not  stated.  Ar 
chitect.  A.  W.  Smith,  1004  Broadway, 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Havens- 
court  and  has  been  designed  to  con- 
even  rooms  and  bath.  Interior 
will  be  finished  in  pine  throughout. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  There  will  be  a  large  open 
tire   phi  i  ,ig    room    with    tile 

or      brick       mantel.      Bath       room      and 
kitchen     will     have    tile    wainscot.       An 
n  i  i.-i     heater    will      be      in- 
stalled.     Exterior   of   the  house   will    be 

■  ■!     with    rustic.       Plan-    are    com- 
plete  and    out    for    figures. 

Mil. FY.    ALAMEDA    CO      CAL 

story      and      base,     frame, 
Architect,    nunc.      own.  - 
Nelson 

T  ;••  dwelling  is   to  bi 
T    mis. iri, I    oaks   and    will 
rooms,  baths  and   slei 
01     finish     will    be    .if    |iine.    white 
:    !      ardwoods      There   will    be 
•  ■■'  places. 

-    k   ii   be  ol  brick  and  till 
Or    Hours    will    be    used    in    :     l 

rile    wainscol    will    be   used    In 

room:      rid  1  In  auto- 

•  r    will    be    installed. 

Iwelllng    will 

enl     plaster    on 

Plana  I      the 

will   be  done  by    i  i 
HERKELEY,    ALAMEDA    CO.,    CAL— 
frame. 


IK 

$3,000.  Architect,  none.  Owners,  F.  R. 
Peake  Co.,  2127  University  avenue, 
Berkeley.  The  dwelling'  will  be  erect- 
ed on  Yolo  avenue  near  Milvla,  and 
will  contain  seven  rooms,  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  redwood  with  hardwood 
doors  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day   Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas,  First  National  Hank  Bldg.. 
Berkeley.  Owner,  Miss  L.  G.  Reider. 
The  dwelling  will  be  erected  in  Bush- 
nell  Place,  and  has  been  designed  to 
contain  seven  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine. 
redwood  and  hardwood.  Hardwood 
tloors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  or  tile.  Bath  rooms  will  have 
composition  floor  and  tile  wainscot 
will  be  used  in  both  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed-.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures    are    being    taken 

OAKLAND,    CAL. — Bungalow,  1    story 
and    base,       frame,       $2,500.       Architect, 
Alvin    J.     Stern.     1522     Broadway,    Oak- 
land.     Owner,   J.    P.    Clark.      The   dwell- 
ing   will    be    erected    on    Warwick    ave- 
iul    has    been    designed    to    contain 
six     rooms     and     bath.       Interior     linbli 
will     be     entirely     of     pine.       Hardwood 
floors    will    be   used    in    the    living   room 
and     dining    room.       There     will     be     a 
large     open     lire     place     in     the     living 
room.      Mantel    will    be    of    brick.      Tile 
will     be    used    in    the    bath    room       and 
kitchen.     Exterior  of  the  dwelling  will 
n  ith     rusl  ic     and     shingles. 
Plane    are    complete    and    figures      are 
taken. 
BERKELEY,    ALAMEDA    CO.,    CAL 
;.        I         es,    2,    2    story    and    ba;e,    frame, 
i    i.  Architect,    none.      I  iw  nei  s, 

ill   and    Diggs,   College   and    R-us- 
ell  Oak  land        These     house- 

will  be  erected  at  the  corner  of  College 
and  B  ind  each   has  been 

■  in    seven    rooms    and 
bath.      Interiors    will    be      finished      in 
irdwood.     There   will  be  fur- 
eat   and   open    fire    places.      Man- 
tels  will    be   of   tile  and   brick.      Floors 
ons  will  be  of  hard- 
wood.      Composition     flooring     and     til"' 
■  ill    be    used      in      the    bath 

i ns.     Tile    will  i   ed    in    the 

kitchens.       Automatic       water       heaters 

will    be      installed.      Extei  ioi       of      the 

ered    with   ru 

i     plaster    on     metal    lath.       Plans 

in    the   hands    "f   the 

owners   win   win   do    tl  e   work    by   Day 

OAKLAND,     CAL 

frame       $5,000.      Architect. 
5 156     College     Ave., 

lii.  The 

dwelling  will  be  erected  on  Lawton 
avenui  gned  to  con- 
tain nd  eeplng 
porch,  i  mi  i  no  ffnl  ,  will  be  of  pine 
Mud    hardwood.      There   will    be  furnace 
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heat  and  open  lire  places.  Mantels  will 
be  of  tile  or  brick.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Bath  room  and  kiachen  will  have  tile 
wainsr.it,  and  floor  in  the  bath  room 
will  he  of  composition.  An  automatic 
tva-tei  in  'in'  will  be  installed.  Exte- 
rior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  All  materials 
are   now    being   purchased. 

SAN  ANSELMO,  MARIN  CO.,  CAL 
Rei  nl.ni'e  additions.  1  story  I  rami  . 
$3,000.  Architect.  Maxwell  G.  Bugbee, 
330  Lick  Bldg.,  S.  F.  Owner,  George 
Breck.  This  work  will  include  the 
construction  of  a  garage  and  conser- 
vatory and  a  frame  water  tower.  The 
tower  will  contain  a  tank  with  a  ca- 
pacity of  3,000  gallons.  Mr.  Breck  has 
expended  in  the  neighborhood  of  $15,- 
000  on  his  property,  and  has  one  of 
the  finest  homes  in  Yolando  Park. 
Plans  for  the  above  described  work 
will  lie  completed  this  week  and  fig- 
ures    »ill    be   taken. 

MADERA,  MADERA  CO.,  CAL  — 
Bungalow,  1  >/2  story  and  base,  frame. 
$4,500.  Architect,  Ralph  P.  Mori  ell. 
Odd  Fellows  Bldg.,  Stockton.  Owner, 
Mrs.  J.  F.  Dalton.  The  house  lias  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish 
will  be  largely  of  pine  with  some  hard- 
wood and  white  enamel.  Hardwood 
tloors  will  be  tied  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  lire  places.  Mantels  will  be  of 
tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
There  will  be  an  automatic  water 
heater.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  and 
rustic.  Plans  are  complete  and  figures 
are    neing    taken. 

SAN  FRANCISCO — Residence.  2  story 
and  base,  frame,  $12,000.  Architect, 
Edward  T.  Foulkes,  Crocker  Bldg.,  s 
F.  Owner.  J.  'Black.  Jr.  The  dwelling 
will  be  erected  at  the  corner  of  Pre- 
sidio and  1Mb  avenues,  and  has  been 
-.I  for  a  high  class  city  resi- 
dem  e  The  dwelling  will  contain  in 
the  neighborhood  of  ten  rooms,  three 
baths  and  sleeping  porch.  Interior 
linisii    will    be    of    pine    and    hardwoods. 

IImiiIw I     doors     will    be    used    in    the 

principal    i ns.      Plans    provide    for    a 

central  heating  system  and  open  fire. 
places.  Mantels  will  be  o  brick  and 
tile.  An  automatic  water  heater  will 
I  e  installed,  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  of  the  house  will  be  covered 
with  cemenl  plaster  mi  metal  lath. 
Plans   Mil-    being    prepared. 

OAKLAND,  CAL. — Bungalow,  1  story 
and  base,  frame,  $2,500.  Architects, 
Newsoin  &  Dixon,  1844  5th  avenue, 
Oakland.  Owner,  P.  A.  McWilliams 
The  boils, ■  will  contain  six  rooms  and 
bath.       All     interior     finish     will     be    of 

pine,      Hardwood   fl 'S   will  he  used  in 

the  living  and  dining  rooms.  There 
will  b.'  a  large  open  fire  place  in  the 
living  room  wth  luck  or  tile  mantel. 
Tib-    wainscot    will   be   used   in    the    bath 

in     and     kitchen.       Exterior     ol     I  he 

bouse  will  be  covered  with  i  emenl 
plaster  on  metal  lath,  Plans  are  com- 
pleti  and  In  i  he  hands  of  i  he  nw  tier 
who  will  do  the  wok  by  I  >a  v  Labor 
\  ii  in, i  terlal  a  re  now  being  purchased. 
i  i  \k  I,  \\"l>,     CAL      Bungalows,       2,     I 

to le,    $  I    i''h.    Ar- 

-,,  v    oin     &     Dixon,     I'M     5th 
Oakl  ""I       i <\\  hit.    .1     i  ioward 
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These  two  dwellings  will  each  contain 
five  rooms  and  bath,  and  will  be  erect- 
ed on  Shatter  avenue.  Interiors  will 
be  fin  shed  in  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Tile  will 
be  used  in  the  bath  rooms  and  kitch- 
ens. Exteriors  will  be  covered  with 
cement  plaster  and  rustic.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
i ng   purcha   i 

PIEDMONT,  ALAMEDA  CO.,  CAL— 
Residence,  2  story  and  base,  frame. 
Cost  not  >tated.  Architect,  D.  C.  Cole- 
man, Merchants'  National  Bank  Bldg., 
S.  F.  Owner,  J.  Heafey.  The  dwell- 
ing will  be  erected  on  a  corner  site, 
and  will  contain  in  the  neighborhood 
of  seven  rooms,  bath  and  sleeping 
porch.  Interior  will  be  handsomely 
finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  use!  in  the  prin- 
cipal rooms.  Plans  provide  for  furnace 
heat.  Open  fire  place-  and  brick  or 
tile  mantels  will  also  be  used.  Bath 
room  will  have  composition  floor  and 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures    are    being    taken. 

SAN  LEANDRO,  ALAMEDA  CO., 
CAL. — Bungalow,  1%  story  and  base, 
frame,  $3,000.  Architects,  Newsom  & 
Dixon,  1844  ">th  avenue,  Oakland.  Own- 
er, Mrs.  Smith.  The  house  will  eon- 
tain  seven  rooms  and  bath.  Interior 
finish  will  be  largely  of  pine  with 
some  hardwood  veneer  and  hardwood 
floors.  Plans  provide  or  furnace  heat 
and  open  fire  place.  .Mantel  will  be  of 
tile  or  brick.  An  automatic  water 
heater  will  be  installed.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  now    being   prepared. 

MENLO  PARK.  SAN  MATEO  CO.. 
CAL. — Residence,  2  story  and  base, 
frame,  $7,000.  Architect,  Charles  Peter 
Weeks,  Mutual  Bank  Bldg.,  S.  F.  Own- 
er. John  iB.  Leonard.  The  dwelling 
has  been  designed  for  a  country  home 
and  will  contain  in  the  neighborhood 
of  ten  rooms,  three  baths  and  sleeping 
porches.  A  garage  will  also  be  erected 
on  the  property.  Interior  finish  will 
i  ni  (line  and  hardwood.  There  will 
be  a  central  heating  system,  probablj 
furnace  heat.  Open  fire  places  and 
tile  or  brick  mantels  will  be  used. 
Math  rooms  will  have  composition 
floors  ami  tile  wainscot.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath 
Plans    are    being    prepared. 

FILLMORE,  VENTURA  CO.,  CAL— 
i :.  -  Mb  in  r,  2  si  "i  \  and  bat  e,  fra  me 
Cost  not  stated.  Architect,  Homer  W. 
Glidden,  Wright  and  Callender  Bldg.. 
I.,  A.  Owner.  Richard  Stephens.  The 
dwelling  will  contain  eleven  rooms  in- 
cluding a  billiard  hall  and  several 
n:  \li    bed    rooms    will    have    con- 

i  ,  ting  baths  and  sleeping  porches.  In- 
iiinn  finish  will  lie  of  pine,  hardwoods 
in, I     while     enamel        Hardwood    floors 

will    i sed    throughout.      There    will 

he  furnaci  heat  and  open  fire  places. 
VI Is    will    be    Of    brick    Mini    til,  \n 

automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered  with  cemenl  plas  ter  on  metal 
i. ith     I'mii ros    will   hove    tile    floors 
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and     wainscoting.       Plans      are       being 
prepared. 

Contracts  Awarded. 

OAK  KNOLL,.  LOS  ANGELES  CO., 
CAL. — Residence,  2  story  and  base, 
frame.  {18,000.  Architects,  Frohman  & 
-Martin,  Slavin  Bldg.,  L.  A.  Owner. 
Judge  C.  J.  Willitt.  Contractor,  E.  D. 
Tyler,    539    South     Pa  eet,    L. 

A.,    general    construction       only.       Con- 
tract   price,    $1S,000. 


SCHOOLS. 


OAKLAND,  CAL.— School.  I  story 
ami  base,  reinforced  concrete,  $70,000. 
Architect,  John  .1.  Donovan,  Security 
Bank  Bldg.,  Oakland.  Owners,  City  of 
Oakland.  This  building  will  be  known 
as  the  Lockwood  School,  and  will  be 
erected  on  East  14th  street  iietween 
66th  and  6Sth  avenues.  There  will  be 
ten  class  room'-,  assembly  hall  and 
teachers'  rooms.  Interior  finish  will 
be  of  pine  with  maple  floors.  Plans 
provide  for  a  steam  heating  system  and 
a  vacuum  cleaning  plant.  Special 
electric  work  and  school  plumbing  are 
called  for  in  the  specifications.  Ex- 
terior of  the  building  will  he  faced 
with  cement  planter.  Plans  have  been 
approved  and  are  now  out  or  figures. 
Bids  will  be  opened  by  the  Board  of 
Education  on  October  13th.  Plans  can 
be   secured   from   the  architect. 

LONG  BEACH,  LOS  ANGELES  CO., 
CAl+i — Schools,  3,  2  story  and  base, 
brick.  Cost  not  stated.  Architect,  A. 
B.  Sturges,  Story  Bldg.,  L.  A.  Owners, 
City  of  Long  Beach.  One  of  the  build- 
ings will  be  74x176  feet  and  will  con- 
tain 16  class  rooms,  assembly  hall, 
study  rooms,  offices  and  domestic  sci- 
ence and  manual  training  departments. 
The  other  two  buildings  will  each 
cover  an  area  of  65x165  feet,  and  will 
each  contain  12  class  rooms  and  an 
■auditorium.  Interior  finish  and  floors 
will  be  of  pine.  Plenum  heating  sys- 
tems will  be  installed.  Exteriors  will 
be  faced  with  pressed  brick.  Working 
drawings  are  complete  an, I  figures  will 
be    called    for    shortly. 

UPPER  LAKE,  LAKE  CO.,  CAL.— 
School,  1  story  and  base,  frame.  Cost 
not  stated.  Architect,  Department  of 
Indian  Affairs,  Washington,  I'  C. 
owner:-.  United  States  Government. 
Bids  will  be  opened  on  October  8th  at 
Washington,  1).  C,  for  i  -  onsti  uc- 
tion  of  a  one-story  frame  building  to 
he  erected  at  the  Round  Valley  Indian 
School.  Plans  are  on  file  at  the  office 
of  the  local  Indian  Agent  !68  .Mar- 
ket street.  An  official  proposal  ap- 
pears   in    another    column    of    this    issue. 

Contracts  Awarded. 

LOS   ANGELES,   CA1 Scl i  tor; 

and  base,  brick  and  -  teel,  $  11,92!  Ar- 
chitects, Allison  &  Allison  H  >emian 
Bldg.,  L.  A.  Owners.  State  ol  i  alifor- 
nia.  Contractors,  Alia  Planing  -Mill 
Co.,  830  McGarry  St.,  L  A  general 
construction.       Contrai  t    prici 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 
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canal     will     be     constructed      In 
Counts     abouf     -3     miles      from 
Plans    can    be    secured    from    the    CJ.    S. 
Reclamation       Service       En 
Orland.      Bidis    will   be   opened   on   Octo- 
ber   loth.      An    official   prop* 
in   another  column   of  this   i 

Contracts  Awarded. 

SAN    FRANCISCO— Pipe    laying,     $5,- 
100.    Eng  hot.  i  !itj    I  iep  1 1  ;  mi 
--mm  ei  ing,   Temporary    City    Hall    Bldg., 
S.    F.   Owners,   Citj    and    Count  >    of  S  i  n 
Francisco,      ( 'out  ractors,    Coni  ra    I  lot  i 
Construction  Co.,   s,   F.     Contrad    p 
|5,  100 


CANAL      WORK 

Cost    not    stated.       Engtneei  United 

States    Reclamation      Service,  Orland, 

Cal.       Owners,     United     Stati  overn- 

ment.      Pla  n.      ha  .  e    bi  en    a  ppr i     tor 

the   construction    of   a  bout    <■  ile     ol 

irrigation   canal    in   i  o  The 

work    involves    the   ■  aboul 

!00, cubic    yards  The 


STORES  &  OFFICE  BUILDINGS 

SAX    FRANCISCO— Lofts,    7    sti 
base,    reinforced      concreti 
stated        A]  chitei  ts,     Reid    Bros 
fornia-Paciflc      Bldg.,      S.      F 
Sharon     Estate.      This    buih 
ing  an   area   of   68    feci    square,    will   be 

erected    on    the    property    at    the      

of    Annie    and    Jessie    streets.      Adjoin- 
in;;-   property    owned  i>.\   i  he    sami     i 
has    but    recently    been    improved.      The 
entire    new    building    has     been    leased 
for   a    long   term    through   the   office     ol 
A.  j.   Rich   &  Co.     Construction  will   be 
fireproof       with       reinforced       concrete 
floors,    walls    and    interior    partitions    oi 
metal    lath    and    plaster.      Interior    finish 
will   be   of  pine  and   metal.     Plans   pro- 
vide   for    st.-ani    heat,    elevator 
and   a   vacuum   cleaning   system.      Then- 
will   be   metal  window  sash  and    : 
Exterior   of   the  building   will    be    faced 
with    cement    plaster.      Working 
ings    are    being   prepared 

SAN    FRANCISCO— Stores,       1 
ami    i  m  c,      brick,      $10,000.       Architect, 
Frederick   D.   Boese,   4   Kearny   s1 
F,      t  iwnei-s.    Meyer    &    Rehms  tedl     Tl  e 
building    will    be    erected    al 
nest     corner     of       .Market       and       Sm  nl 
s  treets,    eo\  ering    an    area  o     15 
There   will   be   two  stores.      Interior   fin- 
ish   will   be  of  pine.      There   will    I 
ent   store    front  -    and    marb 
terior    of    the    building    will    be    faced 
with    pressed    brick.       Plans    ha    i 
out   for   figures   and  a   coni  racl    will    be 
lei    u  iihin  j   aaj    or  two. 

LOS       ANGELES,     CAD.      S 

lofts,    7   storj    and   base.     Clas       S    con 

struction.     Co   I      tated 

Fred     D,     Dorn,    Douglas      B 

1 '»  ner's   ni withheld.     The    building 

will   have  a    frontage   of   SO    feet 

depth    of    130    feet.      Construction    will 

be  of  reinfoi  i  ed  concn  ti 

i  mo  lor     finish  will  be  of  p  i  - 

Plans     1'iei  ide     tor    ste  t  m 

elevators   and    a    va,    i 

tern.      There    will    be      met    i 

sash    and    fi  ames    and    fin  proo 

Tl  ere  will  bi      I -i    floor 

and    upper    floors    wil 

Will         be     faced         with         eelilen! 

Plans    will    ' 

:    1st. 

OAKLAND,    CAL 

' '  imi         i ',,  i      I,. ,i      stated 
John     Hudson     Tie, mas.     First      \ 
Bank     ,  ,  \V.    J. 

Schmidt       The    build 

ol       5th    and 

large  sto: 

pine.      There    «ni    be    plati 

dow       '"     pati  n front 

rlor    of    the    building    will    be 

ement  Pla 

plete  .i  n. i    n  ,i  ,.„ 
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RICHMOND,     CONTRA     COSTA       CO., 

i        Telephone      exchange,      3      story 

and    base,      class    A   construction.      Cost 

ited.       Architect,       Architectural 

nent     Pacific    Tel.    and    Tel.    Co., 

.     ml       .IX  ,-lllle.      S.      I-'.         1  IWliel-S,      Pa- 
te-   Tel.   and  Tel.  Co.   Announce- 
been  made  that   this  company 
ii  i,t     a     site     on     t  he     principal 
-    street    in    Richmond,   and   that 

narj     plans    are    being    pre id 

;i  iiin-ii    telephone   exchange.  The 
entile  building  will  be  occupied  by  the 
mipany.      Further    than    the    fact    that 
the      tructure    will    be    of    the    Class    A 
type    no    details    can    be    secured.      Fur- 
lention  will  be  made  of  the  work 
progress. 
PORTLAND,     ORE.— Store       and       of- 
iiiii      I     story,    reinforced    con- 
crete,   $10,000.      Architects,   George   Rae, 
Exchange      Bldg.,      Portland. 
Owners,     Kadderly    and     Francis.       This 
work    will    include    new    interior    finish, 
plumbing,    painting,    electric    work    and 
The     new      portion     of    the 
will    be    arranged    for    offices, 
or     will-  be     faced     with     cement 
Plans    are    complete    and    fig- 
,  ,    being   taken, 
tTLAND,     ORE". — Stores,     1     story 

e,     reinforced     c trete,       Cost 

not    stated.      Architect,    Aaron    II.   Gould, 

ter    Bldg.,     Portland.      owner.    J. 

1       CostellO.      The    building    will    occupy 

i    site  and   will   cover  an   area  of 

feet.      There    will    be   a    number 

i     modern    stores    finished    in    pine    and 

Is,      Const!  mi  ion    will    include 

ni     Hour,     marble    base,      patent 
, mis.    plate   glasis    windows   and 
metal    window    sash    and    frames.      Ex- 
terior    of     the     building    will    be    faced 
ement    plaster.      Plans   are   com- 
:i      i    ,       will    be    called    for   at 

PORTLAND,     ORE.      Stoic     and       ga- 
- 1  oi  ■     a  ml     base,     brick      and 
Cost      not      i  tated.        Architect. 
w        lac.      Northwest      Bldg., 
I        O-W  iter,     .1.       C.       Bird.       The 
will   coi  er  an   at  ea   of  1  HO  feet 
e,      ii       i  -    been   designed   to  con- 
tra]    i  ores  and  a  public  gar*  ge 
finis]     will   be  of  cine   i  brough  - 
mi  t.     Tit    re   will   be  a   t  ement    floor  and 
.   a, low   s.i,  ti   n  ii, i   frames.     Exte- 
e  building    will   b<    Faced  with 
i   :-.       Plans  are  complete  and 
e„    11    he    called    for   shortly. 
RV  M.l.ts.    ORE       Ston  9    and       „f- 
,,,  se,   brick  a  nd   steel. 
i-i        \, ,     ii,,!.    a.   C.   Jen- 
irk  mj  '  >»  lie,  s. 

i    i The    building    «  ill 

I     on      '     cot  He-      lot     and     will 
o  ,      0n    i  he   firsi    Boor   and   a 

i      Ii,  os  ,,n    the    upper 

i '.      Interim     fin!   h    will    i f    pine 

There    will    be    a    central 

■■    tern    and       metal       window 
s:i,  h    an      i  -  ami  P  i  ten  I      tore    Ci  onts 

'       i  ,  lor      of      the 
will      ■ ,      I      ,  ,  i     ■,-, 

1 '   i  "  -'   an figures 

■  , ' ,,  ,i    i',,:     ,  i    once, 

Contracts  Awarded. 

VNGELES,      CAL      Stoi  es      nei 
iorv   and    bas<  .     irlck 
Mi 
Bldg      t .     \      Owner,    u        it 
t  onl     li  tor,    x.i  i  Ion 

dg.,     L 
trad     in  ii  ,-.    $35,000. 
rLAND     ORE       - 1  -.  . 

i      .  ..i  i. oi.    $10. I. 

Ownei 

i  Port- 


land,  Contractor,  Hurley-Mason  Co., 
Board  of  Trade  Bids'.,  Portland.  Con- 
trail   price,    (10,000. 


THEATRES. 


SAN  FRANCISCO— Theatre,  2  story 
and  base,  brick  and  steel,  $35,000.  Ar- 
chitects, Rousseau  &  Rousseau.  Mo- 
nadnoek  BIdg.,  S.  F.  owner.  Nellie 
Harris.  Tins  work  has  beer,  men- 
tioned here  several  times  before.  The 
building  will  be  erected  on  Broadway 
near  Grant  avenue,  and  will  contain 
two  stores  besides  the  theatre.  Con- 
struction will  be  fireproof  witli  a  com- 
plete fteel  frame  and  exterior  walls 
of  reinforced  concrete.  Exterior  will 
be  faced  with  cement  plaster.  Plans 
have  been  revised  anil  are  now  out  for 
figures.  A  contract  will  lie  awarded 
shortly. 


SEALED  PROPOSALS. 


PROIMISM.s    FOB     ICE    PLANT. 

ICE  PLANT — Sealed  proposals  in- 
dorsed "Proposals  for  Building  for  Ice 
Plant"  will  'be  received  at  the  bureau 
nt'  yards  and  docks,  Navy  Department. 
Washington.  D.  C,  until  II  o'clock  a. 
m.  November  I.  I!ii:i.  and  then  and 
there  publicly  opened,  for  building  for 
ice-making  and  cold-storage  plant. 
Naval    Station.    Pearl     Harbor,     Hawaii 

Estimated      cost,       $9, Pi  ins      and 

specifications  can  be  obtained  on  ap- 
plication to  the  'bureau  or  t<,  the  com- 
mandant of  the  naval  station,  Hono- 
lulu, T.  H.  H.  R.  STANFORD,  chief  of 
bureau,    September    11.    1913. 


PROPOSALS     Ftllt     <  V\\l.     WOISK. 

EXCAVATION— Department       of     the 
Interior,    1".    S.       Reclamation       Service 

Washington.  D.  C. — Sealed  proposals 
will  be  received1  at  the  office  of  the 
United  States  Reclamation  Service. 
Orland,  Cal.,  until  '1  i>.  in.,  October  15, 
1913,  for  the  construction  of  about  six 
and  one-half  miles  of  canal  in  Colusa 
County,    CaL      The    work    involve-    the 

excavation  of  about    200, lu'bic   yards 

of  material,  and  is  situated  near  the 
town  of  Stonyford,  about  23  miles 
from  Sites,  the  terminus  of  the  Colusa 
and  Bake  Railroad.  For  particulars 
address  the  United  States  Reclamation 
Service.     Washington.     D.     C,     Portland, 

0 ■■  ■!     C  ■!       .1     M     McRINNEY, 

iti  ng  director. 

PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL,      CIRCULAR      801 — Proporals 
Road     Rollei      I  I  i 
Galvanized    Sheet    Steel    or    Iron,   Rivets. 
Bolts.     Bronze  Jheel       t  !oppei 

Sheet    Bead      I  eel    and    ti  on 

Pipe.    Pipe      Fittings        Valvi  Cocks 

Tray   Plugs.   Shower   He  ids    Cop- 
per   Gaskets.    Bend     Bends,     Ball    Cocks, 
i  'nil-.    Reamei  s,    Haeksa  w    Blades, 
Vitrified    Sewer    Pipe,     Fire    Brick.    As- 
Ropes 
[o      Bunks,   Copying    Book  -.    Pa  pev.    Pad- 
lap        Drier,  Tu  rpentine    SI  el  lac, 
i ',]  een,     Varnish,    Lumber    a  nd 
S    ml     Timber.-  — Sea  h  i    ...    i  Is     will 

the   offli  •■   of   t  he   general 
.  ng       offli  er,       Istl  mian       Canal 
ii     C,    until 
io.:t(i   :i.    mi.    October    10.    l»i:t.    at    which 
i    public,   for 
,   1 1  ioned    a  rt  i  - 
cles.      i :  ormation 

rcular    i  No    80-1  I    mat 
-   e   or   the  of- 
ng     i  ■    n 
1086   North    Point    streel     San    Francisco, 

■  mi    the   U.    S     engl  i ' 

ties        Seat  i  le 
I  BOGGS, 

r     s.    irmy. 
genera  1  officer. 


PIliil'UMI.v     i-'on     CANAL    SUPPLIES. 
CANAL      CIRCULAR 

forge        -Hi     furnaci 
and       Thi  netei 

■    , 

i    .     i  Cans         ■.,.,!. 

IOiSO    n,    m. 
October   R.    1013,      I 

I  n  g  t  h  i 
nentioni  -  Rlanks   n  ml 

general  ng    to     this 

circular     (No     800 >     ma  i 


BUILDING  AND   INDUSTRIAL   NEWS 

from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent,  1086  North 
Point    si  i  eet,    s.i  h  (Frai  Cal      also 

i in-    U.    S.   engineer   offices    in    the 

follow  in-       i  til  '  o 

Angeles.   Cal.    F.   C     !■'  "".'  rS   ma 
nt  eng  i  neei  s,   U,  S    A.,  general   put 
ing    officer. 


PROPOSALS    Piill    STEEL    \\  OUK. 

STEEL  \\'i  >kk  Se  i  ted  proposals  In- 
dorsed "Proposals  for  Steel  Work, 
Pear]    Ha  rbor,"    will   be   recel  \  ed   a  t    the 

bureau     of    yards    and     docks,     Nn.         D< 
partment,    Washington,    I>.    C,    until     11 
o'clock  :i.  in.  October   Is.   1018,  ai 

and     there    publicly    opem    I 
tural    steel    work      for      coaling      plant, 
n:i\  nl     sta!  ion      Pe  i  rl     Harbor,     Hawaii. 
Estimated     cost.     $350,000.        Plans     and 
pei  i  a'ca  t  inns    can    he    obtained     o 

on    tu    the    bureau.       II.    B.    STAN- 
FORD,  chief  of   bureau. 


PROPOSALS     FOR    CANAL    SUPPLIES. 

CANAL  CIRCULAR  799 — Proposals 
for  Chain.  Wire  Cable.  {Track  Spikes, 
Rivets,  Units,  Nuts,  Lag  Screws,  Nails, 
Tacks.  Bead  Washers,  Iron  W  i 
Sheet  Zinc.  Yellow  .Metal.  Bronzi 
Brass  Tubing.  Bronze  Wire  Cloth,  Files. 
Corporation  Cocks,  Portable  Forges, 
Wheelbarrows,  Crease  Cups.  Water 
Gauges,  Bucket-.  Water  Coolers,  Dif- 
ferential Blocks.  Scythe  Blades,  Corn 
Brooms.  Sash-Tool  Brushes,  Scrub 
Brushes,  Window  Class.  Lantern 
Globes,  Oars,  steel  Tapes,  Hose,  Pack- 
ing,    Asbestos     Gaskets,     Rawhi 

in    '         i'ii ii  (us,     Emery    Cloth, 

Railway  Flags,  Sash  Cord 
Sponges.  Tiiili-i  Paper  and  Soap. 
Sealed  proposals  will  be  received  at 
the  office  nf  the  general  purchas  ng  of- 
Ist  l  inin  n  Ca  mi  I  Commission, 
Washington,  D.  C,  until  10:30  a.  in. 
October  4.  1013,  at  which  time  they  will 
be  opened  in  public,  for  furnisil  i 
above  mentioned  aricles.  Blanks  and 
general  information  relating  to  tins 
circular  (No.  799)  may  be  obtained 
from  this  office  or  the  offices  of  the  as- 
sistant purchasing  agent,  1086  North 
Point  street.  Sal'  Francis,,,.  Cal.;  also 
from  the  U.  S.  engineer  offices  in  the 
following  cities:  Seattle.  Wash..  Los 
Angele--,  Cal  F.  c.  Imccs,  major 
corps  of  engineers  I".  S.  army,  general 
purchasing  officer. 


PROPOSALS     FOB      BUILDING. 

BUILDING,  ETC.— Treasury  Depart- 
ment, Supervising  Architect's  Office, 
Washington,  D.  C — Sealed  proposals 
win  lie  opened  in  this  office  at  3  p.  m. 
October  ^4,  1913,  for  the  construction, 
complete  (including  mechanical  equip- 
ment,    interior     lighting     fixtures,     and 

approaches),    of   a    one    story,   bas ml 

•ind   mezzanine   building  of  4.000   square 
feet  ground   area,   for  the  United 
post    offii  •■    .i  i    • '  tsper,    Wj  o       Tl  i     first 
Boor  of    fireproof    construct  ion,    the 

exterior    facing    of    brick,    and    the    E 

of     tin         Drawings     and     specifications 

in  ,  \      be    obtained    from    the    cu 

of   s  !•     at    Casper,    Wj  o      or   .it    this    of- 


!     1913. 
-  hltect.       1 1      WEN  DBROT1 


PROPOSALS       FOR       SEWER       WORK. 

SEWEK      '   i !       i       Fo        V.diow- 

1 1    t  r  i  1 1  - 

licate,    v  at    this    office 

until   1 1  a.  in.  October   15,   1013, 

an        outfall 
'  information 

ii  ER  ,i     '.     ,   '  ent.,    1st 

'•     AI 


PROPOSALS    FOR    BUILDING. 

BUILDING  roposals      in- 

dorsed   "Proposals    for    -Marine    I 
Qua  rters"    will    be  the   bu- 

reau of  yards  and  docks,  Navy  De- 
partment, Washington.  D.  C,  until  11 
o'clock  a.  in..  October  18,  1013,  and  then 
<iml  there  publicly  opened  for  marine 
officers'  quarter-,  navy  yard,  Puget 
Wash.      "Amount    available.    $31,- 

Plans    a  nd    s  I  can    be 

obtained  on  application  to  the  bureau 
or  to  tlie  commandant  of  the  navy 
yard.  Bremerton.  Wash.  H.  rt.  STAN- 
Fi  IRD,  chief  of  bureau 


PROPOSALS      FOR      STKEL      TOWER. 

DEPARTMENT   OF   COMMERCE  AND 

LABOR — Lighthouse   Service.      Office   of 
tdstrict, 
-torn   House,  Sin   Francisco,  Cal. 
— SEALED   PROPOSALS   for   furnishing 
the   articles   or   servi  ed    below 

will  be  received  at  this  office  until  11:00 
ii.  in.,  September  33rd,  1013  (Tuexflay). 
Time  of  delivery:  Within  20  days  from 
date  of  order  thereof.  Place  of  de- 
livery: f.  o.  b.  water  front,  San  Fran- 
■  Cal.  Description  of  articles  or 
services  desired:  Cine  .-truetural  steel 
tower  31  feet  in  height  with  accumu- 
lator house.  Blank  proposals,  specifi- 
cations, and  other  information  may  be 
had    upon    application    to    this    office. 


PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL     CIRCULAR      798— Proposals 

for  the  Purchase  of  Supplie?  Offered 
for  Sale  by  the  Isthmian  Canal  Com- 
mission. Which  are  no  Longer  Needed. 
Such  as  Drugs  and  Chemicals,  Surgical 
Instruments,  Dressings.  Appliance-, 
Sundry  Items  for  Pharmaceutical  and 
Hospital  Purposes. — Sealed  proposals 
will  be  received  at  the  office  of  the 
general  purchasing  officer,  I 
Canal  Commission,  Washington.  D.  C. 
until  I0::to  a.  m.  Noveber  7.  1013,  at 
which  time  they  will  be  opened  in  pub- 
I'ic,  for  purchasing  the  above  mention- 
el  articles.  Blanks  and  general  infor- 
mation relating  to  this  circular  i  Nn 
I9S)    rr.a  ed    from    this    office 

or   the  office   of   the   assistant    purchas- 
ing agent.    1086    North    Point    street.   San 
Francisco,     Cal        also     from     the    U.     S. 
engineer    office    in    the    following 
-',   ,iib      Wash.,   Los  ■        Cal     F.    C. 

1 1 '  •  1 1 :  S 

S.   army,    genera  I  p  officer. 


FIrmn   desiring  news  from  certain   localities  like  San   Francis 

™o,   Lon    Angeles, 

Portland,    Seattle,   etc,    will    find 

all    such     Item*,    commencing    < 

n    this    page,    ai 

carefully    classified    as    te    loeatir 

n.      These     same    items     are     r 

epeafed     In     the 

fore     part     i»f    the    neiTS    depart  i 

lent,    under   distinct    headings. 

such    as    Hanks. 

Churches,    Hotels,   ctr 

SAN  FRANCISCO. 


RESIDENCE  2      storj      and      base, 

i ,  .i  no       $  i S  in     i'i  .i  nciseo.       Ar- 

,i      ii,  i,  ' '       Smith,       Humboldl 

Bank    Bld'g.,    S.    F.      Owner.    E.    F     Ball. 
The   dwelling    ".ill    be   erected    on    Ash- 
tree  t,    and     '■  ■  ■  n  e  1 1    in 
i '  e     Km    Ish     ha  If-tii  Plans 

I,     for   ah  mi    ten   r ns   and   three 

Interi  finished       in 

n        .ii  lions     hardw  oo  Is.       Hard 
.  ,,  ,  i    n ■    '/.  i:  i    i  ,-    use  i    in    the    prin- 
cipal      '"■■        There     will     be     furnac, 

heal      i ,   i     o  i     'i      '  i      i  ■  i  "  •  Vlan t els 

will     be    of    till     ' brick        Co 

tion     ii,,   ,         i,. i     i    .      waii      "i  i  ii-     will 

rooms'       \  i     auto- 

,,,., .  i      ■       will    I"'    i lied 

I  ,  ,      I    i  ■      ,  ■ ,  i  v  - 

•  ,  ,    i  '         i  '      i' '     and       lialf- 


.  i  Plans     are     n;n\v     being     pre- 

pari  ,1 

BUNG  \l-'  iW  S —  6,    1    sto 
frame,   J2.000  each.     San   Francisco.    Ar- 

ci  i','   i     CI '    i  :-,l    E,    Young,    -'.".I    Ke  ,  rn  . 
-•     >    ]•     i  i  'i  -       ,       Thesi 

ouses     '  ere     i         i     141      avi 

nn,.    near  Balho 

' I    '  ''Ii:.         In- 

.1    red- 

■  ,,,    i        Hardw I     Boors     will    be    use  i 

n   i  he  living  a  nd  ,1  ■  Tl  ,-i  e 

iv ill  be  a  large   i 

i  i     brick 
■    .    .     will     i  i'     used        Tib 
will    i  e    use  |   in   the 
eriors 
.... 

i "  . ,       ire     omph    • 
,     done    i  -  ■     I',"     i    i    ".         \  1 1    mi- 


Wi     it       In     ( )ci      1 .     1913. 

RESIDENCE  sto  j      and     base, 

$3,000.      San  Fi  ect,   none. 

Owm  i .  James  Wels  :  I  i  20th  street, 
S.  F.  The  dwelling  will  be  erected  on 
I'l'n.l   avenue    i  ,.    been 

designed    for  a    sei  i  ,.    witti 

bath.      All    interior    finish     will      he      of 

pine.      Hardwood    11 will   lie   used   in 

the  living  and  dining  loomms.  There 
will    be    a   large     opi  pi  a  nd 

brick    mantel.      Composition    lloor    will 

he    used    in     the     bath     r and     tile 

w  ainscoi    in    the    ba  tl d    ki  cl  en.      An 

tutomatic    water    heater      will    be      in- 
tailed.      Exterior   oif   lit.-   dwell 
be    covered     with    cemei  on 

metal   lath.      Plans  md   In 

e  .i  nds  of  the  ow  nei  •.-.  ho  wi  :  do  the 
work  by  1  mv  Labor.  UI  mati  tils  are 
now    being    purchased. 

RESI1 KENCE  —   2      stoi  s       ind      base, 

frame,    $10, San    Fi  am  i Archi- 

t,-.  i,  Frank  S.  Holland,  100  Haighl  St., 
s.    F.      Owner's    nun.-    withheld.      This 

work   has   been    menl td   here  before. 

Tiie   building    has    beer    designed   for   a 

duplex    residence.       Each      i se      will 

contain  -even  rooms  and  bath.  Inte- 
rim- finish  will  he  of  pine  wil  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  Provi- 
sion has  beer  tnadi  for  a  cent  r; 
ing  system,  but  this  will  nol  be  in- 
cluded in  tiie  general  contra  t.  Bath 
rooms  will  have  tile  wainscot  Auto- 
matic water  heaters  will  be  installed. 
There  will  be  open  fire  places  and  tile 
mantels.  Tile  will  he  used  in  the 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal    lath.       Plans  i  evised 

and  new  figures  are  now  being  taken. 
RESIDENCE  —  2  story  and  base, 
frame.  $l  2,000  San  Fi  t  m  si  0  Archi- 
tei  -  Edward  T.  Foulkes,  Crocker  Bldg., 
S  F  Owner.  J.  Brack,  Jr.  The  dwell- 
ing will  be  erected  at  the  corner  of 
Presidio  and  18th  avenues,  and  lias 
been  designed  for  a  hig 
residence.  The  dwelling  will 
in  the  neighborhood  o  ten  rooms,  three 
baths  and  sleeping  porch.  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
Hardwood  floors  will  he  used  in  the 
principal    rooms.       Pli  for    a 

central  heating  system  at 
places  .Mantels  will  bi  oi  brick  and 
tile.  An  automatic  watet  eatei  will 
be  installed.  Bath  rooms  wil 
tile  wainscot  and  composition  floors. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    being    prepared, 

C STi  IR  \.GE     PLANT    -1       story 

and    base,    reinfori  ed 
Pearl   Harbor,   Hawaii.      Engineers-,    Bu- 
reau   ol    Fard       it    !    D 

D.    C.      Owners.    Ui ■'    ern- 

ment.      Plans   ha  -  -  ed    for 

0] 
■  ee   making    plant    VI 
ed     it    the   Nava  I    sen  ion  P       1   Hat 

-.      Bids •  , 

will    be    opened    in    Wash  ington,     I '     C 
on    Novembet     I 
i  in  ed    ft  .mi    1 1  .     ' :  .   . 
Docks     or     from     i    - 
iv,,,  i     Harbor.      Tl  e      urn 
available    foi      onsti 
FLATS— 3    -i  "i 

$1  I, .-.-.i        i  - 

(Vi  ,        ... 

B  i  ui,    Bldg     S     r      Own. 

...  Filbert 
it  near  Stockt  en  de- 
igned   to  contain    - 

i    i_-.ii  iu-       i  bed   In 

pine    and       redwood.      Some      hardwood 


i  i    him;    \xd  ixdistrial  NEWS 

Hours  and  elm  pa 
There  will  bi  i 
in    each    of    the    living   rooms.      Mantels 

will    1 1"    tie        Bat  ..in-    will    have 

tile    wainscot     and    composition     floors. 

Entrances    will    be    finished    in 

a  it-i    tit  razzo.      Exti  building 

will     he    covered     with     cemtnl 

•  ui    metal    lath.      Plans 

and    figures    arc    being    taken. 

FLATS — 2     story     and       frame, 

v  i- San     Francisi  o.       An 

O.    Clausen.    Phelan    Bldg.,    S.    F.    Owner. 
barotto.      The    building    will    be 
erected  on  Brazil  near   Madrid, 

a-Vi      i    frontage   of   25    feet    and     i    ... 
of   55.      Plans   prot  idi 
a    libit    on    the    first    floor    and    a    fiat    of 

six    rooms    on    the    upper    il '        Interior 

finish  will  he  ui  pine  throughout.  An 
open  lire  place  with  tile  mantel  will 
be  installed  in  the  upper  fiat.  Bath 
rooms  and  kitchens  will  have  tile 
wains,  id.  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
On  metal  lath.  Plans  are  i  - 
and  figures  are  being  taken. 
HOTEL — ti   story  and  base,  rein 

concrete.    $  15, S    n     Fi  a  ncisco      \> 

chitei  t.  i-'i ..  nk  S  I  Colland,  100  Haight 
"treet,  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  the 
south    side   of  Sin  i.  i  Taylor, 

and    v.  ill    have   a    frontage   of    _  , 
by  a   depth   of   100   feet.      A   large  office 
-ui.l    lobby    will    occupy    the    entire    first 
lloor.     Upper   floors   will   contain   in    the 

--I  hood  of  -"il  rooms,  -ill  ol 
will  have  private  baths.  Interior  fin- 
ish will  i  e  of  pine  with  hai 
floors.  Considerable  ornamental 
ter  will  be  used  in  the  lobby.  Plans 
proi  ide  for  steam  hea  i.  elevatoi 
ice,  a   vacuum   ..leaning   system  and   hot 

itei     plant.      Exterior    will    bi 
with   pi  essed    bi   ck    ti  i    i    with  sand- 
stone.      Working     drawing-     are     being 
prepai  e  1 

Hi  ITEL—  6  s.i.i  .    and  base, 
brick,    $65,000.      San    ,  Arehi- 

G  Albi  it  Lansburgh,  T09  Mis- 
sion street,  S.  F.  Owner  \.  Eisen- 
berg  The  building  will  be  elected  on 
sutter    -tii  et    neai     I  cov- 

Tliere 
will    be    a    stoi  .-    main    hotel 

--Hi,  .  a  in i  lobb]  .ui  the  first  lloor. 
Upper     floors     will     contain     about        7.". 

in      and    baths.       Interior    finish    will 

be  of  pine  and  hardwood  with  orna- 
!|"  ntal  plaster  used  In  the  office  and 
lobby.  Tiler,,  will  be  ear  eat,  ele- 
vator   service    and    a    vacuum    cleaning 

sti  in       Bath    r...  ni-    »;ii     iavi 
looi      a  i-.i    tile   wainscol        I 

Iding   will   be  faced   si   i       - 
b)  iek   a  i,i   terra   col  ta       Plans  are  i  om- 
plete   .  n.i    figures   are    being    taken. 
POST    OFFICE  -    i     -i..i  - 
le,   ...  [ck     si. in.     it   - 
nol    sin, 

•  '   ■  ■'        M  end w.-i    hli       oi       D.    C, 

tnient 
This  building  has  been  mentioned 
I  ei  •■    bel  ore    when 

v  ork.    All    flguri  I    have 

'  ej   .tea    and    i  The  build- 

ing     CO  Vl 

!l   .-. [nti 

will  be  ol    pine    ind 

a  I     window     - 
i         ...      will   be   faced     (t    I  I 

1  ■'    i.        i      - 

Ing    tak.-n    and    w  ill 

'■er    24th.      Plans    can  '    from 

the     Supervising     Architect     at      V 


I'l 


or   fi  ..in   the  Custodia  n  of  the  site 

i '    Cas per,    Wyo.      An    officio l    propi isa  I 

i    anol    er    column      of      this 

POST    OFFICE      i     story,     base      and 

mezza  nlm  tnd     .teel    eonstruc- 

.   i    nol    stated    Grand  Junction, 

Architect,      Oscar      Wenderoth, 

in        D      ''.       owners.       United 

.  ,    .'  .1  n  moll  t .        All     l.i.ls      i,-,.,   [1  ed 

work   have    been    i ,  -,.-.  ted     •  nd 

ins    are    now    nearly    reads     for 

The    building   will   be    finished 

in   pine  and   hardwoods.     There   will    be 

eal     a  nd     mete  l     window       as* 

Exterior     will     he     faced 

...  ssed    brick    trimmed    with    cut 

stone.      Plans  can   be  secured    from   the 

Supervising  Architect   or  from   the  Cus- 

todian    of    the    site   at    Grand    Junction, 

Colo. 

LOFTS — 7    story    and   base,    reinforced 

concrete      Cost    nol    sti I      San   Fran- 

\ii    te.  i-.    Keirl    Bros..    Califor- 
iii.      Bldg.,    S.    l-V       i  iu  ii,i  s.    Shar- 
on   Estate.      This   building,    covering    an 
area    of    68    feet    square,    will    be    erect- 
el    on     i  -  i.     at    the    corner    of 
Annie    and     Jessie    streets.       Adjoining 
property     owned     bj      the     same    estate 
has    but    recently    been    improved.      The 
eiil  ire     new     building     has     been     leased 
for   a    long    term    through    the    offices    of 
A     .1.    Kicb    &    I'n.      Construction    will    be 
fireproof      with         reinforced      concrete 
walls     .ml      interior   partitions 
tl      lath     and     ], luster.       Interior 
finish    will    be    of   pine   and    metal.    Plane 
provide    for   steam    heat,   elevator   serv- 
d     a     .  i .  itniii     cleaning    system, 
w  ill    be    metal    window    sa 

Exterior   of   the   buil  ling   will 
ed    with    cement    plaster.    Work- 
it.;    drawings    are    being   prepared. 
STORES—]     story    and    base.       brick. 
s  i  a       Fin  ncisco.       Architect, 
■k     li.    Boese.    45    Kearny    St..    S. 
Owners,   Meyer   &   Rehmstedt.     The 
-    will    be    erected   at    the    south - 
01  ner     of     .Market       and       Stuart 
-  "\  ei  ing     in   area    of    15x67   feet. 
Thei  e    ..  ill   be   i  w  o   Stores.      Interior   fin- 
ish   will   be  of  pine.      There   will   be  pat- 
ent   store   fronts  and   marble   has. 

Of     the     building     will     be     faecd 

.11.1  i.  k       Plans    have   been 

out    for    figures     tnd        conl  ract    will    be 

n   ,t    daj    or  two. 

CR1  .-ti     and     base,    brick 

J  3  -  -  .      I   

Roui  -.-..  it     S      Rousse  t  n.      m.. 
I'.ldg,     s.     F.       Owner,       Nellie 

liai  lis    This   work   bus   i n   mentioned 

eral    .  [mes    before.      The    build- 
ing  will   be  erected   on    Broadwa;     neai 

■  •  'I."-,     -ui.l     will     ta  in     m  ., 

>esl    .  -    the    theatn        i  lonstruc- 

.    Hi r  with    a   con 

no-   and    exterior    walls    o 

1     n  te.       Exterior     will     be 

■  -  menl    plastei       Plai 

ind    are    now    out    for    u-a- 
\    .-..ni  ract    will       bi 

(  ontracts    Vwardtd. 

ITMKN'T      HOUSE 

"'        '  '  ■   

.1  lb...       .      a,  16 

St..  S.  F.     Own  d    Mrs. 

P      V     Sutherland.       John 

on     1676    Full. oi    -  ti ,-,  t,    s.    F. 
irlct 

inelsco        \    -hi.    I,      John      .1 

16    Ki  - 1       s.     F.       in 

Josi  -  .  owing 

awarded 

Plain    and    ornamental      plastering     to 


L'2 


Herman  Bosch  al  $13,400,  and  metal 
furiing  and  lathing  to  the  Atlantic 
Fireprooflng   Co.    at    $4,68'5. 

INTERIOR  PAINTING  CUSTOM 
HOUSE — $22,000.  San  Francisco.  Ar- 
chitect. Oscar  Wenderoth,  Washington, 
D.  C.  Owners.  United  States  Govern- 
ment. Contractor,  J.  R.  Kissell,  1723 
Polk    St.,    S.    F.      Contract    price,    $22,000. 

PIPE  LAYING— $5,400.  San  Fran- 
cisco. Engineer,  City  Department  oJ 
Engineering,  Temporary  City  Hall 
Bldg..  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Contractors,  Contra 
Costa    Construction   Co.,   S.   F.     Contract 
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price,    $3,400. 


City  Bids  Opened. 

High   Figure  Received   for  Geary   Street 

Car  Advertising.   Laying  Pipe  Bring 

Out    Six   Bidders. 


R.  C.  Scott  was  the  highest  bidder  for 
the  privilege  of  selling  advertising  in 
the  Municipal  Geary  Street  cars.  A  bid 
of  $111  per  car  per  year  was  received. 
The  Geary  street  line  is  operating  a 
total  of  40  cars  and  at  the  figure  sub- 
mitted by  R.  C.  Scott  the  city  will  re- 
ceive something  over  $12  per  day  from 
the  advertising  Arm. 

Bids  were  also  opened  on  Wednesday 
afternoon  by  the  Board  of  Public  Works 
for  laying  pipe  in  Bay  street  and  Van 
Ness  avenue  through  Fort  Mason.  Six 
firms  submitted  ibids,  the  lowest  being 
received  from  the  Contra  Costa  Con- 
struction Co.  at  $5,400.  The  following 
figures  were  submitted: 

Laying  Pipe. 

Massachusetts    Bond    Co $5,982 

R.    C.    Storrie    &   Co 6,400 

Gorrill    Bros 5,785 

Edward    Malley    0,275 

Contra    Costa    Constr.    Co 5,400 

F.     Rolandi     5,800 

« 

STATEMENT  OF  THE  OWNERSHIP, 
MANAGEMENT,  CIRCULATION,  ETC., 
of  BUILDING  AND  INDUSTRIAL 
NEWS  published  weekly  at  San  Fran- 
cisco, required  by  the  Act  of  August  24, 
1912. 

Name  of  Editor,  C.  Munday,  560  Mis- 
sion  Street. 

Managing  Editor,  L.  A.  Larsen,  560 
Mission  Street. 

Business  Manager,  L.  A.  Larsen,  560 
Mission  Street. 

Publisher,  L.  A.  Larsen,  560  Mission 
Street. 

Owner,    L.    A.    Larsen,    SCO    Mission    St. 

Known      bond    holders,      mortgagees, 

and    other    security    holders,    holding    1 

of    total    amount    of 

mortgages,    or    other    securities: 

None. 

I,    A.   LARSEN,   Owner 
Sworn    to   and    subscribed    hefore    me 

this   i: oi      epl    mber,  1913. 

MARTIN    ARONSOHN, 
Notary    Public   In   ami    for   the   City  and 
County    of    San     Francisco,    State    of 
California. 
(•My     commission       expires    Sept.       20th. 

[SEAL] 

♦ 

RELEASE     OF     BUILDER'S     BOND. 


No. 

3466 
3467 

::  168 
3469 
3470 
3471 
3472 
:;  it:: 
3474 
34'75 
347'6 
3177 
3478 
3479 
3480 
3481 
I 

::  I  s  I 

3486 
3487 

::  ixs 
:>,  r-.:i 
3490 
3491 
3  I  a  ! 
3493 
3494 
3495 
34  96 

349  T 
349S 
3  199 
350'0 
3501 

350  ' 
3503 
3504 
3505 


3512 
3513 
3514 
3'515 
3516 
3517 
351 S 
3519 
3520 
3521 
3522 
3523 
3524 
3525 
35  !6 
3527 
3528 
3529 
3531 
3532 


16,     1913— W    TRENTON     112-6    N 
Jackson         Maurii  on       and 

Arthur-      Golsliner      to       Southwestern 
Surety    Ins.    Co.    reli  '  el 

Eoi     fohn   S    Ratto 
under  contract  of  August  18,  1913 


Owner  Contractor 

Bellmer     Bellmer 

Rii  lore      Ferroni 

Oonnlghan     Bartletl 

Carlln     Carlin 

Voight     Voiglit 

Yates    Yates 

Maritime      Burke 

( !a  rpenters'     Demar 

Haner     Tarbett 

Haner     Tarbett 

Hencke     Born 

Same      Goss 

Same     Baldwin 

Mason     Montgomery 

Terrill      Hill 

•  'a  \  a  riagh     Roberts 

Lamutte     Lamutte 

Bowers     Jones 

Smith      Smith 

\   i        ie     Nevelty 

Madden     Madden 

Cohn     Federal    Sign 

Naloud     Naloud 

Lager      Chynel 

Newell     Newell 

Foster     Anderson 

Miller     Sundberg 

St.    Peter's    Ep   Ch. Brandon 
Birkenstoek     ..MacKinnon 

Tainm    Stanquist 

Bianchi     Rolandi 

Penziner    Johnson 

O'Neill      O'Neill 

Solari    S   F   Art   Glass 

McAfee     McAfee 

Ferris      Brunswick 

Craviotti     Polati 

i  lui  kley     Ferguson 

Nosstrom     Nosstrom 

Lakegnrd     Lakegard 

Heyman      Heyman 

k  1 1"  lanovic      Owner 

Macauley     Novelty 

Emery      Emery 

Jlohni  on     Johnston 

Johnson     Johnson 

Scoble     Sco'ble 

Same     Same 

Same      Same 

Same     Same 

Same      Same 

Same     Same 

Rousseau     Rousseau 

Hopper     Rednall 

Lager     Lynch 

Guggenhime.Cal    Concrete 

Phelan     Tessier 

O'Keef  e    Hoin 

Large     Terry 

Marsirano      Mulcahy 

Same     Tittle 

Same     Kiernan 

Same      Looney 

Sacred     Heart ...  .Schrader 

Same    Camp 

Same    Powers 

Same     Wagner 

Sain,      Wagner 

Varni    Cerda 

Haynes    Moore 

Van  Ness  Rlty....Pac  Sdg 

Hind     McClenahan 

Grosh     Brown 

Blucher     Horstmeyer 

Solari      .  .  .  .Standard     Elec 

Valentine     Valentine 

Warehouse    Inv    ...Owner 

Evans      Carnahan 

C i  to      Hadeshlm 

Jacobs     Hamill 

Parkison     Park  is  on 

Enderlein     Mulcahy 

Spa  1  sherry      Amorsen 

\j  i  fabregue     Arthur 

i  Irocker     Hock 

i  'ii  mo     Ca  vaglia 

Cooke     Cooke 

Welsh 

I  >ea  a      Green 

Dunne     Healing 

Hudson      Hudson 

Ludlow     Schmidt 

/a  novlch      Moise 

I ;  uerrero      Nelson 

Vodden      Vodden 

on     Blllington 

iei     Shipper 

Cesta 

i  i      Weaver 

i :.  Brunswick 

Koepke        Ze!  terholm 

en  Aexelsen 

Meyer     Hoin 

Lev         Federal 

I'n  no Firpo 

■ .  i . . ■  i       ....    Ellingson 

i      i-  natius    B -i 

Stolz     i  torsi  mej  ei 

ii. .ii. .ook     Day 


6000 

14900 

4000 

1800 

1800 

57750 

::  :.,.::: 

i  t::7 

2373 

9150 

1400 

80S 

2393 

2510 

2582 

800 

500 

700 

400 

500 

500 

1000 

800 

800 

400 

800 

10000 

500 

1542 

27384 

1500 

400 

700 

1000 

ir,n 

lllllll 

500 
1650 
1000 
1950 
500 
400 
400 
1900 
1900 
200'0 
2000 
2000 
2000 
2000 
2000 
10000 
7100 
1150 
1755 
150« 
2910 
8879 
70370 
2512 
3225 
7525 
7430 
3575 
17930 
180 
6994 
3300 

2  or,  n 

2100 

265  5 

22600 

1350 

2310 

500 

800 

400 

400 

500 

500 

400 

400 

1 

400 
500 


500 
400 


262S 
20520 


Wednesday    (id.    L,    1913 

(3466)      S    BAY      SHORE    25    E      Nueva 
One-story  and  basement  frame  dwlg 

Owner F.   Bellmer,    602    Bay   Shore 

Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $500 


(3467)      N  GREEN    157-6   W  Grant   Ave. 
Two-story    and    basement    frame    (4) 
flats. 
Owner Maria    Rittore,    972    Green- 
wich,   San    Francisco. 
Architect  ..  .P.     Capurro,     1884     Powell, 

San   Francisco. 

Contractor.  .G.     Ferroni,     3045     Octavia, 

San  Francisco. 

COST.   $6000 


(346'S)  W  SAN  DIEGO  WAY  225  S  St. 
Francis  Boulevard.  Two-story  and 
b-asement   frame  dwelling. 

Owner A.   S.   Connighan,    245   Post, 

San  Francisco. 
Architect  . .  .W.  H.  Ratcliff.  1st  National 
Bank   Blog.,  San   Francisco. 
Contractor.  .John  M.  Bartlett,   1700  Call 
Bldg..  San  Francisco. 

COST,   $4900 


(3469)   W  DOUGLASS  218  N  17th.   Two- 
story  and  basement  frame  residence. 

Owner W.  J.  Carlin,  49  Ord,  S.  F. 

Architect  ..  .Rousseau   &   Rousseau,   441 

Monadnock    Bldg.,    S.   F. 
Day's  work.  COST,   $4000 


(3470)     W    WANDA    115    S    Ocean    Ave. 
One-story  and   basement  frame  dwlg. 

Owner George  F  Voight,  276  29th, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1800 


(34T!)  W  NINETEENTH  AVE  356  N 
Cabrillo.  One-story  and  basement 
frame  dwelling. 

Owner Jeanette     Y'ates,     310     Lick 

Bldg.,    San    Francisco. 
Architect  ..  .Martin     A.     SchindCer,     310 

Lick  Bldg.,  San  Francisco. 
Contractor.  .Wm.     F.  Yates,     310     Lick 
Bldg.,  San  Francisco 

COST,   $1S00 


(3472)  S  CLAY  150  E  Drumm  E  50xS 
119-6.  Excavating,  pile  foundation, 
steel  and  erection,  concrete,  brick, 
terra  cotta,  carpenter,  lumber,  mill, 
plumbing,  plastering,  painting,  roof- 
ing, dampproofing,  metal,  hardware, 
composition  floor,  glazing,  glass, 
marble  and  terrazzo  and  other  work 
for  three-story  and  basement  steel 
frame,  brick  and  concrete  Class  "C" 
building. 

Owner The   Maritime   Hall   Ass'n. 

Architect  .. -Charles  Paff  &  Co.,  Mer- 
chants' Exchange  Bldg., 
San  Francisco. 

'.    Burke,    290    Surrey, 
San   Francisco. 
Filed  Sept.  20,  '13.     Dated  Sept.  13,  '13. 
On    28th    day   of   each    month...      75% 

Usual    35    days,    balance 25% 

TOTAL  COST,$57,750 
Bond,  $28,875.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  125  days,  from 
Sept.  —  exclusive  of  rainy  days.  For- 
feit,   $20.     Plans  and   specifications    filed 


1500       Contractor. 
3000 

1 

400 

400 

500 

400 
2000 
r.iiun 

:,iin 

soft 

500 

linn 

400 


(3473)  SW  McOOPPrN  &  VALENCIA 
S  75xW  90.  Concrete,  brick,  lumber, 
carpenter,  mill,  steel,  sheet  metal 
work,  plumbing,  plastering,  painting 
and  finishing,  glass  and  glazing, 
hardware    and    roof,    etc.,    for    three- 


Wednesday    Oct.    l.    1913. 

story  brick  and  "C 

building. 

Owner Carpenters'       Hall       Ass'n.. 

Inc.,    S04    Mission.   S.   F. 
Architect  ...Charles  Paff     &  Co.,     Mer- 
chants'      Exchange      Bldg., 
San  Francisco. 
Contractor.  .Robert    Dewar    &    Son,    S99 

Fell,  San  Francisco. 
Filed  Sept.   20,  '13.     Dated  Sept.  16,  '13. 
On   1st  and   15th   of   each   month      75^- 

Usual    35    days 25% 

TOTAL  COST,  $33,533 
Bond,  $16,7S0.  Sureties,  J.  W  .Miller  & 
John  D.  McGilvray.  Limit,  100  days 
from  Sept.  16,  1913,  exclusive  of  rainy- 
days.  Forfeit,  $15.  Plans  and  speci- 
fications   filed. 

13474)  N  ANZA  Sl-S  F.  24tl  Ave.  All 
work  for  one  and  one-half-story  and 
basement   frame   residence. 

Owner John    F.    Haner,    3579    19th, 

San   Francisco, 
Architect  ...Plans   by  Owner. 
Contractor.  .Jas.       Tarbett      and       Fred 

Knott.   2332   Clement,  S.  F. 
Filed  Sept.   20,  '13.     Date.!  Sept.   15,  '13. 
Frame    up    &    roof    rafters    on.  $434. 35 
Brown   coated   and   rough   plumb- 
ing   in     434.35 

Completed    and    accepted 434.35 

Usual    35    days 434.40 

TOTAL  COST.  $1737.00 
Bond,  $S6S.70.  Surety,  J.  J.  Bell  Limit 
CO  days.  Forfeit,  $2.  Plans  and  speci- 
fications filed. 


(3475)  X  CALIFORNIA  L12-6  W  Spruce 
All  work  for  two-story  frame  store 
and  flat. 

Owner John    F.    Haner,    357:<    19th, 

San   Francisco. 

.-rchitect  ..  .Plans   by    Owner. 

Contractor.  .Jas.     Tarbett       and       Fred 
Knott,    2332    Clement.    S.    F. 

Filed  Sept.   20,   '13.      Dated   Sept.   17.   '13. 
Frame  up   &  roof  rafters   on.. 5593. 75 
Brown   coated  and   rough   plumb- 
ing   in    

Completed    and    accepted 

L'sual     35    days 

TOTAL    COST,    i  - 

Bond,    $1187.50.      Surety,    John    J.    Bell. 

Limit,   60   days  after   Sept.    IS.     Forfeit, 

$2.       Plans    and     specifications     filed. 


(3476)  S  PAGE  140  E  Fillmore  E  25x 
S  130.  All  work  except  plumbing, 
steam  heating,  painting,  finish  hard- 
ware, heating  fixtures  and  shades  for 
three-story    frame    apartments. 

Owner Wm.      Hencki        -        Beale. 

San   Francisco. 
Architect  ...Falch      4i      Knoll,      Hearst 

Bldg.,    San    I 
Contractor.. F.      H    Born,    110      Jessie, 

San    Francisco. 
Filed   Sept.   22,  '13.      Dated   Sepl 
Rustic     and       roof     rafters       in 

place     $1700.00 

Ready    for    lathing 1700.00 

•  ring    completed     1600.00 

Completed    and    accepted 1S60.50 

35    days -,290-00 

TOTAL  COST.   $9150.50 
Bond,    $4575.2.".       Sin.  : 
Bonding    &    Insurance  ■'■    Jan- 

22.     II.      Forfeit,   $5.      Plans    and    speci- 
fications   filed. 

PLUMBING  51  AND 

drain  -■   fur" 

Ml    set    plumbing 
rough     in     for     fixture    apartment     on 
ground   floor  on  ;i 
Contractor.  .Wm.   P.  Goss. 


BUILDING   AND   INDUSTRIAL  NEWa 

5'  pt.    22.  '13.      Dated    - 

Rough    plumbing    in,    etc $525 

Completed     and     accepted .-,25 

Usual    35    days 350 

TOTAL  COST.  $1400 
Bond.  $700.  Surety,  I  Bachmenn. 
Limit,  as  soon  as  possible.  Forfeit.  $5. 
Plans  and   specifications  filed. 

13478)  PAINTING,  TINTING  PAPER 
and  papering  on  above. 

Contractor .. Wm.      Baldwin.      1920    Cle- 
ment,  San   Francisco. 

Filed  Sept.  22,  '13.     Dated  Sept.  22,  '13. 
Papering   and    tinting   completed. $200 
Enameling    and    varnishing    com- 
pleted         200 

Completed    and   accepted 206 

Usual     35     days 2»2 

TOTAL  COST,  $v»v 

Bond,  none.      Limit,  as   fast  as  possible. 

Forfeit,     $5.       Plans    and     specifications 

Hied. 

(3479)  X  UNION  195  W  Hyde  W  25xX 
60.  All  work  except  painting,  plumb- 
ing, shades  and  chandeliers  to  make 
a    two-story   frame   building    (fiats). 

Owner Harriet    Mason,    12G0    Union 

San    Francisco. 
Architect  ...J.  A.  Porporato,  619   Wash- 
ington,   San    Francisco. 
Contractor.  .  E.     J.       Montgomery.       131S 

Broadway,    San    Francisco. 

Filed  Sept.  22,  '13.     Dated  Sept.  18,  '13. 

Rough    frame  up   and  roof  on.... $500 

Brown    coated    500 

Completed    and    accepted 600 

Usual    35    days 793 

TOTAL  COST.  $2393 
Bond,  Guaranty  bond  in  favor  of  own- 
er. Sureties.  Jno.  H.  Brlckwedel  and 
Chas.  Schlesinger.  Limit,  90  days. 
Forfeit,  $2.  Plans  and  specifications 
filed. 


(3480)  S  1LUGHT  3l-3  E  Pierce. 
Plumbing,  gas  fitting,  steam  heating 
apparatus  and  hot  water  circulation 
system  (except  range  boilers,  gas 
heaters  and  piping  and  connections 
for  same)   for  frame  apartment  house 

owner Charles    C.    Terrill      Estate 

Co..       1135       Masonic       Ave,, 
San   Francisco. 
1  «t  . .  .None. 
Contractor.  .The     Hill     Co..     Call     Bldg.. 

San    Francisco. 
Filed  Sept.  22,  '13.     Dated  Sept.   17.    13. 

On   1st  of  each   month 

Usual    35    days 

TOTAL  COST.  $2510 
Bond,  limit,  forfeit,  plans  -and  specifi- 
cations,  none. 


(3481  1      SW       ALMA    AND      SHE 

Alterations    and    additions      for      two 
r  a  1111    building  (store  and  Mats) 

Catherine      Cavan-a- 

Clayton,    San    Fram 
Architect  ...H.   O.    Alden,    1431    Market, 

San  Francisco. 
Contractor.  .E.  J.  Roberts.  1394  Masonic 
Ave..  San   Francisco. 

1.  '15. 

Frame   up   and   roof  on 

Enclosed     and    plastered C45.50 

■ted      

35    days 

TOTAL  COST,    J25S2.00 

Maryland.      Limit.    N 
$5.       Plans     and 
Hied. 


Owner Peter    Lainutte. 

1  .  .  .None. 
Day's    work.  COST,   $S00 


XO.    6S    SACRAMENTO.      Raise 
floor. 

Owner Bowers       Rubber       Works. 

Premises. 
t  . .  .  Xone. 
Contractor.  .'P.   G.   Jones,   1217   Webster, 
Oakland. 

"<  'ST.    $5011 


X    CRESCENT    50    W    Andover. 
One-story   frame   store. 

Owner Wm.    Smith,    390    Crescent 

Ave.,   San   Francisco. 
'   .  .  .  Xone. 
Lays    work.  COST,    $700 


(34S3  1      SE    FOURTH      AND      MISSION. 
Electric    sign. 

Owner Alex     Vayssie,     Premises. 

Xone. 
tor. .Novelty  Elec.  Sign  Co.,  165 
Eddy,    San    Francisco. 

COST,    $4  011 


SW  SUMMIT  AND  CAINE.  Add 
two  room  and  build  concrete  founda- 
tion. 

Owner Thos.     Madden.     193     Caine 

Ave.,    San    Francisco. 
ect  ..  .Xone. 
vork.  COST,   $500 


SE    MASON    AXD    EDDT.   Elec- 
tric  sign. 

Owner Meyer    Cohn,    Premises. 

Architect  . .  .None. 

tor.. Federal  Elec.   Sign   Co.,   257 
Sth,   San   Francisco. 

COST,    $500 


NO.     132(1    XATOMA.         Add    six 
rooms   with    bath   over   present  bldg. 

Owner J.    J.    and    C.    L.    Naloud,    19 

Hollis,   San   Francisco. 
t  . .  .None. 

tor.  .Geo.   W.  Simmons,  36  Moss, 
San  Francisco. 

COST,  $1000 

NO.    40    EDDT.        Minor   repairs 
to  restaurant. 

Owner M.      Lager    (Lessee),      1920 

Post,    San   Francisco. 
Architect  . .  .None. 

Contractor.  .Wm.  Chynel,  1364  Webster, 
San  Francisco. 

COST,  $800 

SW    ANDREW    &    SAX    BRUNO. 

Move    and    underpin    hotel    and    build 
ete   retaining   wall. 

...Newel)    Bros.,   Premises, 
t  . . .  Xone. 
work.  COST,    $800 


Ni  1    ■:::',:,   mas.  >NIC  AVE.     Alter 
wood  si,.p<   to  bride. 

L.    Foster,    Premises 

ct  . .    Xone. 

lor.  .Anderson    &      Rainey,      ISO 
Jessie,  San    Francisco. 

COST.    (400 


1  : 1  s  j ,      w    VERMONT   50    X   20th.     One 
and   basement  frame  dwelling. 


MO.     1421     TWENTIETH      AVE 
t  ions. 
Christine    Miller,    225    Tay- 
lor,   San    Francisco. 
■  '  t  . .  .None. 

n.erg.       120      Pierce. 
San  Fram 

COST,    $800 


2t 

(3493)  E  TWENTY-NINTH  AVE  100 
S  Clement.  One-story  and  basement 
brick  and   frame  church. 

Owner St.  Peter's  Episcopal 

Church,    2225   Jones.   S.   F. 

Architect  .  .  .None. 

i  lonti  alitor.  .Brandon  &  Lawson,  Hearst 
Bldg.,  San   Francisco. 

COST,    $10,000 

(3494)  NO.  324  COLLINGWOOD.  Re- 
pair dwelling. 

Owner F.  C.  BirKenstock  and  wife, 

Premises. 

Architect  . .  .None. 

Contractor...!.    A.    MacKinnon,    455   Dia- 
mond, San  Francisco. 

COST,    $500 

(3495)  W  UTAH  91-6  N  15th  N  4Gx 
W  100.  Carpentry,  concrete,  roofing, 
etc.,  for  alterations  and  additions  to 
building. 

Owner Tamm    &      Nolan    Co.,      151 

Potrero   Ave..   S.   F. 
Architect  ..  .Leo       J.       Devlin,       Pacific 

Bldg.,    San    Francisco. 
Contractor.  .Stanquist      &      Forbes,    6S1 

Market,   San  Francisco. 
Filed   Sept.    23,   '13.      Dated   Sept.    23,   '13. 
Concrete   completed   and    stripped 

of     forms     i$700 

Completed     and     accepted 456 

Usual     35     days 386 

TOTAL  COST,  $1542 
Bond,  none.  Limit,  30  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 

(3496)  S  WASHINGTON  98-9  W  Front 
W  30xS  120.  All  work  for  four-story 
and  basement  reinforced  concrete 
building. 

Owner Bianchi  Poultry  &  Produce 

Co.,    317    Washington,    S.   F. 
Designer  . . .  J.  Grace. 

Contractor.  .F.    Rolandi,    550    Montgom- 
ery, San  Francisco. 
Filed   Sept.   23,  '13.     Dated  Aug.   27,  '13. 

1st  floor  joists  poured $5134.50 

3rd   floor  joists  poured   in....    5134.50 

Roof     on      5134.50 

Accepted     5134.50 

Usual    35    days 6846.00 

TOTAL  COST,  $27,384.00 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

(3497)  S  GREEN  77-6  E  Montgomery 
Labor  and  carpenter  work  for  12 
apartments. 

Owner A.       Penziner,       29S1       26th, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .Johnson      &      Hatland,   1513 

Church,  San   Franci.»co. 
Filed  Sept.  23.  '13.     Dated  Sept.   17,  '13. 

Roof    on     $500 

Brown    coated    500 

Completed     500 

TOTAL  COST,  $1500 
Bond,  none.  Limit,  90  days  after  Sept. 
18.  Forfeit,  none.  Plans  and  specifica- 
tions,  none. 

NO.     310     TWENTY-SEVENTH 
Add      i       room    and    shingle   dwelling. 

Owner W.    J.    O'Neill,    Premises. 

Arch  Itecl   ■  .  .None. 

work.  COST.    $400 

(3499)  NO.  354  GEARY.  Erect  mar- 
quise. 

Owner Mr.  Solari,  Premises. 

None. 

3.      F.    Art      Glass      Works, 
Inc.,    853    Mission,    s.    F. 

I  !(  1ST,    $700 
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(3500)  SE  .MORSE  90  E  Newton,  one 
story    and    ba?ement    frame   dwlg. 

Owner R.    A.    McAfee. 

Architect  ..  .O.   E.   Evans,   2367    Mission, 

San   Francisco. 
Day's    work.  COST,    $'000 

(3501)  NO.  554  MARKET.  Alter 
ground    floor. 

Owner John     Ferris,     577     Market, 

San    Francisco. 
Architect  . .  .None. 
Contractor.  .Brunswick,       Balke,       Col-. 

lender      Co.,     767       Mission, 

San    Francisco. 

COST,    $450 

(3502)  SE  GREENWICH  &  PIERCE. 
Concrete    foundation. 

Owner A.  Craviotto,  2331  Franklin 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .J.    Polati,    2327    Greenwich, 

San  Francisco. 

COST,   $1000 

(3503)  NOS.  1301  TO  1305  OCTAVIA. 
Repair  fire  damage  and  tar  and 
gravel  roof. 

Owner Mrs.     E.     G.     Buckley,     1704 

Central  Ave.,  S.  F. 

Architect  . .  .None. 

Contractor.  .  R.     Ferguson,     1672     Geary, 
San   Francisco. 

COST,   $500 

(3504)  NO.  50S7  MISSION.  Alter 
store   and   flat. 

Owner Chas.    P.    Nosstrom,    Prem. 

Architect  . .  .None. 

Day's    work.  COST,    $1650 

(3505)  E  LAIDLEY  95-16  N  Fairmount 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner Louis    Lakegard,    183  Daid- 

ley,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $1000 

(3506 )  E  TWENTY-FOURTH  AVE 
175  S  Lincoln  Way.  Two-story  and 
basement  frame  dwelling. 

Owner Oscar   Heyman   &   Bro.,   742 

Market,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $1950 

(3507)  SW  FOUNTAIN  AND  24TH 
One-story  and   basement  frame  dwlg. 

Owner Simo       Kapetanovic,       1165 

De   Haro,   San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $500 

(350S)  NO.  1259  NINTH  AVE.  Electric 
sign. 

Owner F.    R.    Macauley,    Premises. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elee.  Sign  Co.,   165 
Eddy,    San    Francisco. 

COST,    $100 

(350-9)  NO.  1329  CLAY.  Finisli  one 
room   and   plumbing  work. 

owner Mrs.    L.    K.    Emery,    Prem. 

Architect  ..  .W.     G.     Hind,     46     Kearny, 

San  Francisco. 
Day's    work.  COST,    $400 

(3510)      S   CASELLI    264-8    W    Douglass. 

Two-story       and       basement      frame 

.1  welling. 
Owner Alfred    Johnson,    2423    Cle- 
ment,  S.in    Francisco. 
Architect  .  .  .  None. 
Day's    work  COST,    $1900 
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(3511)  S  CASELLI  239-S  \V  Douglass. 
Two-etory  and  basement  frame  dwlg. 

Owner Alfred    Johnson,    2423    Cle- 
ment,  San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1900 

(3512)  W  FORTY-FOURTH  AVE  300 
S  iBalboa.  Two-story  and  basement 
frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young.    251    Kearny, 

San  Francisco 
Day's  work.  COST,  $2000 

(3513)  W  FORTY-FOURTH  AVE  266 
S  Balboa.  Two-story  and  basement 
frame  residence. 

Owner Thos.  Scoble.  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco 
Day's   work.  COST,   $2000 

(3514)  W  FORTY-FOURTH  AVE  232 
s  Balboa,  Two-story  and  basement 
frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave.. 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's   work.  COST,   $2000 

(3515)  W  FORTY-FOURTH  AVE  198 
S  Balboa.  Two-story  and  basement 
frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $2000 

(3516)  W  FORTY-FOURTH  AVE  164 
S  Balbca.  Two-story  and  [basement 
frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $2000 

(3517)  W  FORTY-FOURTH  AVE  130 
S  Balboa.  Two-story  and  basement 
frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young.    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $2000 

(35  tsi  N  PAGE  3U  W  WEBSTER. 
Three-story  and  basement  frame  (6) 
flats. 

Owner Rousseau     Realty  Co.,      441 

Monadntock    Bldg.,   S.   F. 
Architect  ..  .Rousseau    it    Rousseau.    411 

Monadnock    Bldg.,   S.   F. 
Day's  work.  COST,   $10,000 

(3519)  SW  ASHBURY  TERRACE  AND 
Piedmont  being  Lot  28  Map  of  Lyon 
and  Hoag's  Sub  Ash  bury  Terrace.  All 
work  for  two-story  frame  residence. 

Owner Alice    D.    Hopper,    wife    Dr. 

Wm.   C.   Hopper.    1456   Page, 
San    Francisco. 
Architect  .  .  .None. 

Contractor.  .W.    W.    Rednall,    2500    Fil- 
bert,   San    Francisco. 
Filed   Sept.  24.  "13.     Dated  Sept.   in.  '13. 
Frame   up,    roof   sheathing:   on.  ..$1775 

1st    coat   plaster  on 1775 

Completed   and    accepted .775 

Usual    35    days 1775 

TOTAL    COST.    $7100 


I  If.  I 
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INSURANCE  EXCHANGE  BUILDING  NOW  COMPLETED. 
San  Francisco 


Willis  Polk  &  Co.,  Architect; 
San  Francisco 
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San  Francisco 


Riglietti  iS  Headman,   Architects 
San  Francisco 
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Bond,  $3550.  Sureties,  i  >.  l\  Sites  and 
F.  H.  Ellis.  Limit,  90  days.  Forfeit, 
$2.     Plans  and  specification 


(3520)  NO.  40  EDDY.  Alterations  and 
repairs  and  furnishing  fixtures  of 
front  and   interior  of  store. 

Owner Maurice  Lager 

Architect  ...None   . 

Contractor.  .Wm.    C.    Lynch,    1364    Web- 
ster, San  Francis 

Filed  Sept.  24,  '13.     Dated  Sept.  20,  "IS. 
The    1st    payments    to    bi     ?e       of: 
$300  worth  of  labor  and  materials 
installed     in     said     store     as     evi- 
denced    by     bills     presented     fior 

.said     am/ount     

Balance  of  75%  to  he  paid  as  work 

progresses    

Balance    on    completion 

TOTAL  COST,    $1150 

Bond.    none.      Limit,    14    days.      Forfeit, 

$15.     Bonus  of  $50  if  work  is  completed 

in   10   days.        Plans   and     specifications 

none. 

(3521  i  S\V  WASHINGTON  &  LAGUNA 
Concrete,  iron,  damp  proofing,  sheet 
metal  and  vault  light  work  for  con- 
crete   garage. 

Owner Leon       Guggenhinie.       Mills 

Bldg.,  San  Francisco. 

Architect  ..  .Sylvain    Sehnaittacher.     1st 

National    Bank    Bldg.,    S.   F. 

Contractor.  .California   Concrete   Co.,   14 

Montgomery,  San  Francisco 

Filed  Sept.  24,  '13.     Dated  Sept.  19,  '13. 

Completed    and   accepted $1316 

Usual    35    days 439 

TOTAL  COST.  $1755 
Bond,  $878.  Sureties,  Louis  M.  Getz  and 
H.  Anixter.  Limit,  without  deloy.  For- 
feit, none.  Plans  and  spesifications  filed. 

(3522)  GORE  COR.  MARKET  AND 
O'Farrell  and  Grant  Ave.  Cleaning 
and  washing  down  of  exterior  terra 
cotta  and  painting  of  exterior  wood 
and  iron  work,  etc.,  of  Phelan  Bldg. 

Owner James    D.    Phelan,     Phelan 

Bldg.,  Ba.n  Francisco. 
Architect  . .  .None. 

Contractor.  .Wm.   H.   Tessier,   2407   Sac- 
ramento,   San    Francisco. 
Filed  Sept.   24,  '13.     Dated  Sept.   20,  '13. 

%    work    completed 25% 

Completed  and  accepted 50% 

Usual   35  davs "5% 

TOTAL  COST.    $1500 
Bond,    $750.     Surety.    Unite. 1    Stat.       F1 
delity   &  Guaranty  Co.     Limit,   CO   days. 
Forfeit,  none.     Specifications  only  filed. 

(3523)  NOS.  1629,  1631,  1633  LARKIN, 
Alterations  and  additions  to  three- 
story  frame  building. 

owner D.  J.  A.  O'Keefe. 

Architect  ..  .Ross   &  'Burgren,   310   Cali- 
fornia,   San   Frai 

Contractor.. Theo.   S.   Hoin.      1568      Clay. 
San  Francisco. 

Filed  Sept.  24,  -13.     Dated  Sept.   13,  '13. 

All   new  partitions   set $r,f'" 

White    coated     'J'" 

Completed   and   accepted    750 

Usual    35    (lavs 7r'° 

TOTAL  O  'ST,   $2910 

Bond,  $K55.     Sureties.  11.  J    P'  razzi  and 

(•has.    .i.      Morrison.        Limit.    70     days 

Forfeit,   $5.        Plans  and 

Bled. 
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i  >wnei' C.  Large. 

Architect  ..  .Jules      Godart,    635      Mont- 
gomery,   San    Francisco, 

Contractor.  .  W.   L.   Terry,    29  18    i 
San  Francisco. 

Filed  Sept.   24,  '13.     Dated  Sept.  23.  '13. 
Frame  and  roof  sheathing  in.  ..$2200 

Brown    coated    2200 

Completed    and    accepted 2229 

Usual    35    days 2250 

TOTAL    COST.    $8879 

Bond,   $4439.      Sureties,   Walter  F.  Terry 

and    Jno.    H.    Powers.      Limit.    90    .lays. 

Forfeit,   none.      Plans  and   soeeifieations 

filed. 


I      N    BROADW  W    1  I 

27-6x137-6.  Trenching,         grading, 

leveling,  brick,  concrete,  ci  met 
penter,    roofing,    mill    and    stair,    ter- 
ra/./..), marble,  glazing,  hardware,  etc. 
for      two-stor;     and      S-story      frame 
buildings. 


(3525)  SW  BROADWAY  AND  GRANT 
Ave  W  117-6  S  100  \V  ^0  S  37-6  E 
137-6  th  137-6  to  beg.  All  work  ex- 
cept \  isteapn,  heating,  plumbing, 
plumbing  fixtures  and  gas  fitting, 
finish  hardware  for  three-story  and 
basement    Class    "C"    rooming   house. 

Owner Mary  Marsicano.   781   Green 

San   Francisoo. 

Architect  .  .  .Owner. 

Contractor.  .Mulcahy   iBros.,    ISO    Jessie. 
San   Francisco. 

Filed  Sept.  24,  '13.  Dated  Sept.  22,  '13. 
Concrete    finished    to    1st    floor 

level     $    "32a 

2nd    floor    joists    in S514 

3rd    floor   josits   in S514 

Completed    and   accepted 8514 

36  dnys  utter 17600 

TOTAL   COST,    $70,370 

Bond,     $35,200.       Sureties.     L.    B.    Sibley 

and  Bridget  Mulcahy.     Limit,  6  months. 

Forfeit,    $50.      Plans    and    specifications 

died. 


(3526)      ELECTRICAL         WORK         ON 

above. 
Contractor.  .H.      S.   Tittle.      245      Minna, 

San  Francisco. 
Filed  Sept.  24,  '13.     Dated  Sept.  22,  '13. 

Conduit    in     $628 

Wire    in    628 

Completed  and   accepted 628 

Usual    35    days 628 

TOTAL  COST,  $2512 
Bond,  $1256.  Surety,  The  Title  Guaranty 
&  Surety  Co.  Limit,  6  months.  For- 
feit,  $50.     Plans  and  specifications   file.l 
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Owner Academy     of      the     Sacred, 

Heart. 
1   .  .  .Chas,    J.     1      Devlin,    Pacific 
Bldg.,    San    Francisco. 
Contractor.  .Schrader    Iron    Works.    1247 

Harrison;    San    Francisco, 
Filed  Sept.  25,  '13.      Dated  Sept.  22.  '13. 
.  in    1  si    and    15th   of  each    mom 

Usual    35    days 2. ".-, 

TOTAL  COST.    $7131' 

Bond,    $11100.      Sureties,   Wm.    Camp    an.! 

\    Carillon.     Limit,  9"  daj  S.      F.u-- 

i'lans  and  specifications  filed. 


(3527)  STEAM    HEATING   ON     U 
Contractor.  .Kiernan      &      O'Brien.    17.'.  I 

Mission,    San    Francisco. 
Filed  Sept.   24,  '13.     Dated  Sept.  22,  '13. 

Roughed    in    $1612.50 

Completed    and    accepted 806.25 

Usual   35  days 806  25 

TOTAL  COST,  $3  2  2.'..oii 
Bond.  $1613.  Surety,  Fidelity  &  De- 
posit Go.  of  Maryland.  Limit.  6 
months.  Forfeit,  $10.  Plans  and  speci- 
fications Bled. 

(3528)  PLUMBING,    SBWBRING,    GAS 

fitting      and    plumbing      fixtures      on 

'•..una.  tor.  .The   .7.   Looney  Co.,   85   City 
Hall    Ave..    San    Fra 

Filed  Sept.  24,  '13.      Dated  Sept.  22,  '13. 

Roughed     in     I 

Completed  and  accepted 

Usual     25     .lays 1881.25 

TOTAL   COST.    $7525.00 

Bond,    $3763.      Surety,    Equitable    Surety 

Co.        Limit.     6     months.       Forfeit,     $10. 

Plans   and   specifications    filed. 

.i  X\Y  JACKSON  AND  SCOTT  N 
127-SUxW  137-6.  Structural  steel 
and  cast  Iron  work  for  three-story 
brick   and   frame   building. 


i  BASEMENT  FLOOR.  GARDEN 
walks,  steps,  fire  proofing  and  window- 
lintels   on   above. 

mm  .  .Camp  &  Carillon.  4076.   17th. 
San  Francisco. 
Filed  Sept.  25,  '13.     Dated  Sept.  20,  MS, 

Payments    same    as    above 

TOTAL   COST,    $995 

B I     $500.     Sureties,   M.   V.    Brady   and 

Otto    Schrader.       Limit,     30    days    after 
notice       Forfeit,   $25.      Plans   and    speci- 
s    filed. 


(3531)      REMOVAL        OF        CARRIAGE- 

drive,     excavation     and     concrete     on 

a  l..i\  e. 
Contractor.  .Camp  &  Carillon.  4075  17th. 

San  Francisco. 
Filed  Sept.  25.  '13.      Hated  Sept.   20,  '13. 

Payments    same   as    above 

TOTAL  Ci  'ST.  $35T« 
Bond,  $2ii0(i.  Surteies.  M.  V.  Brad]  md 
Otto  Schrader.  Limit,  20  days  after 
compli  tion  of  steel  frame.  Forfeit,  $25. 
Plans    and    specifications    filed. 


(3532)  CARPENTRY,  JOINERY.  MILL, 
hardware,  ventilators,  stairs,  tiling, 
electrical  work,  sheet  metal,  roofing 
paper,  and  plumbing  on  above. 

Contractor.  .Daniel    Powers,    2977    Clay, 

San  Francisco. 
Filed  Sept.  25,  '13.     Dated  Sept.  19,  '13. 

payments    same    as    above 

TOTAL  COST.  $17,930 
Bond.  $9000.  Sureties.  M.  V.  Brady  and 
Andrew  Lynch.  Limit,  38  days  after 
plaster  done.  Forfeit,  $25.  Plans  and 
specifications   filed. 

(3533)  PAINTING       AND       GLEANING 

down    in  connection    with    brick,   terra 
cotta   and   stone  work   on  above. 
Contractor.  .Ferdinand       Wagner.       60$ 
Waller,     San     Francisco. 
ept.  25,  '13.     Dated  Sept.  19.  '13. 

Payments    same    as    above 

TOTAL    COST,    $180 
Bond,   none.     Limit,   1"   days   after   noti- 
1  'orfelt,    $25.      Plans    and 

liled. 

BRICK,   TERRA   Gi  iTTA.    FIRE 
ing,  st.one  and  certain  iron    w.oU 
On    above. 

Contractor.  .Ferdinand      Wagner,       6.Q9 
Waller,    San    Fran 
-•  pt.  2:,.  '13.     Dated  Sept    1$ 

I'  1  ■  in. u{s    same   as    above 

TOTAL    '•'  1ST,    $.6,994 
$3500.        Surety,      Southwestern 
Surety    Insura  nee    Co.       Limit, 
after   complel  Ion    of    steel    frami 

felt,    $25.       Plans   and    SpedA 


\K      GENEVA     AVE 
in   Ave   SB   30xNE   80    Ptn 
u  esl    End    M'P    1.      All    work    for 

\\  111,   and    Virginia    Varni. 

•  t  .  .    None. 
Contractor.  .John    Cen  Vienna. 

s.m    Francisco. 
Filed  Sept   25,  '13.     Dated  Sept.   24,  '13. 


26 

Foundations    In     ?00U 

Frame     up     66(* 

Brown    coated    66* 

Completed     6M 

Usual    35    days 660 

TOTAL  COST,  $3300 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

(3536)  NOS.  455  TO  459  LINDEN  AVE. 
All  work  for  two  flat  frame  building, 
27-6x47. 

Owner A.     T.     Haynes    and     F.     C. 

Moore. 
Architect  ..  .Plans    by    Contractor. 
Contractor.  .F.    ft    Moore,    112    Eureka, 

San    Francisco. 
Filed  Sept.   25,  '13.     Dated  Sept.   16,  '13. 

Frame     up     $665 

Ready     for    plaseer 665 

Plaster    finished     665 

Usual     3*5    days 665 

TOTAL  COST,  $2650 
Bond,  none.  Limit,  75  days  after  Oct 
I.  1913.  .Forfeit,  none.  Plans  and 
specifications,   none. 

(3537)  NW  GEARY  AND  VAN  NESS 
Ave  N  275xW  157-6.  Hardwood  floors 
for  twcf-story  Class  "C"  auto  show 
room  and   store  building. 

Owner.  ....  .Van    Ness    Realty    Co. 

Architect  ..  .Frederick  H.  Meyer,  Bank- 
ers'   Invst.    Bldg.,    S.    F. 
Contractor.  .Pacific    Floor    Sanding   Co., 

'     144    12th.   San    Francisco. 
Filed   Sept.    25.   '13.      Dated   Aug.    2'8,   '13. 

On    1st    of    each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2100 
Bond,  $1050.  Sureties,  L.  Lowengrund 
and  M.  S.  Neugass.  Limit,  10  days  after 
building  ready.  Forfeit,  none.  Plans 
and    specifications,    none. 

(3538)  N  CALIFORNIA  77-6  W  Front 
W  60-8>&xN  127-6.  Concrete  vaults 
above  1st  floor  and  all  underflooring 
for  marble  tile  or  mosaic  floors  for 
six-story   and    basement    building. 

Owner The    Hind    Estate    Co.,    310 

California,     San     Francisco. 
Architect  ..  .Jo-lm     Reid    Jr.,     310     Cali- 
fornia,   San    Francisco. 
Contractor.  .T.    W.    McClenahan    &    Co., 

333    16th   Ave.,   S.  F. 
Filed   Sept.   25,  '13.     Dated   Sept   24,   '13. 

On   15th    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2655 
Bond,  $1330  Surety,  American  Surety 
Cp.       Limit,     35     days.  Forfeit.       $10. 

Plans   and    specifications    filed. 

(3539)  N  SUTTER  100  W  Powell  37-6 
X137.-6.  Concrete  work  for  eight- 
story    hotel    building. 

Owner M.     D.     Orosh,     Louise     M. 

Sage    and    E.    G.    Larzelere. 
809  Mills   Bldg.,  S.  F. 
Architect  .  .  .  L.    A.    Norris   C.   and   N.   W. 
Sexton,       Chronicle       Bldg., 
9an    Francisco. 
I  i.nii.Miur.  .James   L.   Brown,  Inc. 
Piled    SepC    25,   '"3.      Dated   Sept.    22,  '13. 
On    1st   arnl    15th    of  each    month      757,, 

I     Hal     %%    •lays 25% 

TOTAL  COST,  $22,600 
Bond,  none.  Limit,  7.",  days.  Forfeit, 
$25.      Plans    and    specification.-    filed. 

(3540)  SW  FILLMORE  &  GREEN- 
wich  S  24xW  100.  Alterations  and 
additions    to    two    frame    buildings. 

Owner Bluch.-r-Ethen       Co.,        319 

Fillmore,    San   Francisco. 

Designer  ..  .Harry    E.    Nye. 

Contractor.  .Wm.  Horstmeyer  Co.,  39 
Eureka,    San    Francisco. 


■      'LDING  AND   INDUSTRIAL  NEWS 

Filed  Sept.   25,   '13.     Dated  Sept.   23,  '13. 

On   completion    of   roof $337.50 

Completion     of     flooring 337.50 

Usual    35    days 337.50 

Usual     35     days 337.50 

TOTAL  COST,  $1350.00 
Bond,  none.  Limit,  40  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 

(3541)  SW  GEARY  AND  MASON. 
Electrical  work  for  two-story  and 
basement  Class  "C"  cafe  building. 

Owner Alfred   Solari. 

Architect  ..  .Righetti         &         Headman, 
Phelan    Bldg.,    S.    F. 

Contractor.  .Standard   Elec.   Constr.    Co., 
60    Natoma,    San   Francisco. 

Filed  Sept.  25,  '13.  Dated  Sept.  25,  '13. 
Electric     work     completed     ready 

for   wire   lathers    $    50" 

Completed    and     accepted 810 

120     days     after 1000 

TOTAL    COST,     $2310 

Bond,     $1150.      Sureties,     Allan     St.     J. 

Bowie    and    R.    J.    Davis.      Limit,    none. 

Forfeit.    $50.      Plans    and    specifications 

filed. 

(3542)  NOS.  2651-2653  HARRISON. 
Raise  dwelling,  add  concrete  founda- 
tion   and   general   repairs. 

Owner Louis   A    Valentine,   Prem. 

Architect  . .  .None. 

Day's   work.  COST,   $500 


(3543)     N   KING   340   W   Second.     Erect 
retaining    wall    and    foundatoin. 

Owner Warehouse     Invst.     Co.,     62 

Pine,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $800 


(3544)      NO.    2321   VAN    NESS   AVE.   One 
story   frame  private  garage. 

Owner H.    J.    Evans,    3203    Pierce, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Carnahan      &      Mulford,    45 
Kearny,    San    Francisco. 

COST,    $400 


(3545)     NO.    1647   POST.      Minor   repairs 
tu   building. 

Owner Isabel     Haquette,    Belmont, 

San  Mateo  Ca.,  Cal. 
Architect  . .  .None. 
Contractor.  .H.   Hadeshim,   Premises. 

COST,   j 4 oo 


(3546)      NO.     20    PALM    AVE.       Enclose 
porch. 

Owner A.    P.    Jacobs,    Premises. 

Architect  . .  .None. 

Contractor.  .Thos.  Hamill.  26S  25th  Ave. 
San  Francisco. 

COST,   $500 


(3547)  NO.     161     LOWELL.       One-story 
and   basement   frame  dwelling. 

Owner R.  H.   Parkison,   1073  Treat 

Ave.  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $500 

(3548)  SE    THIRD    AND    STEVENSON. 
Erect   oven    with    patent   chimney. 

Owner Bruno     Enderlein      &      Co., 

Premises. 
Architect  . .  .None. 
tor.  .Muleahy    Bros.,    180    Jessie, 

San    Francisco. 

COST,    $!iMi 

(3549)  NO.         1141        FILIiEllT.  Dig 

trench   for  concrete  wall. 

I  •  i  ii.  r Mrs.      S.      Spalsberry,      1 

Filbert.   San   Francisco. 


Wednesday    Oci      I      1913 

Architect  . .  .None. 

Contractor.  .A.    and    T.    Armorsen    Co., 
L945    l.jtli,  San   Fra  - 

COST,    $11)0 


(3550)  NO.     575     FIFTH     AVE.       Alter 
residence. 

Owner M.   II.   Lafabregue,   Prem. 

Architect  .  .  .None. 

C actor. .A.     B.     Arthur,     1242A     2nd 

Ave.,   San    Francisco. 

O  >ST,   $10110 

(3551)  NW    SUTTER    AND   STOCKTON 
Underpin   stores. 

Owner Crocker    Est.    Co.,    Crocker 

Bldg.,   San   Francisco. 

Architect  . .  .None. 

Contractor..!',     II.     Hock,     ISO       Jessie. 
San    Francis.  ... 

COST,    $400 


(3552)  S  HOUSTON  77-9  W  Columbus 
Ave.  One-story  frame  wine  storage 
room. 

owner G.  Cuneo,   635   Bay,  S.  F. 

Architect  . .  .None. 

Contractor.  .M.    Cavaglia,      946      Green- 
wich.   San   Francisco. 

COST,    $500 

(3553)  W  THIRTY-THIRD  AVE  200 
N  Taraval.  Two-story  and  basement 
frame   dwelling 

Owner L.  L.   Cooke,  2500   32d  Ave., 

San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1500 


(3554)  W  TWENTY-SECOND  AVE  275 
S  Lake.  Two-story  and  basement 
frame  residence. 

Owner James  Welsh,  244  20th  Ave. 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,   $3000 


(3555)      GORE     MARKET    AND    TURK. 
-Metal  sign. 

Owner Wm.    E.    Dean,    Kohl    Bldg., 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .J.    Clias.   Green,      273      Val- 
encia, San   Francisco. 

COST,   $1000 


(3556)      SE      BAKER      AND       PACIFIC 
Ave.      Reshingle   roof. 

Owner Peter    F.    Dunne,    SW    Clay 

and   Cherry,  S.  F. 
Architect  . .  .None. 

Contraeflor.  .Geo.     Healing,     3665     Sac- 
ramento.   San    Francisco. 

COST,    $400 


(3557)      NO.       57     SHOTWELL.         Raise 
and  add  one  room  and  foundation. 

Owner J.   H.   Hudson,   Premises. 

Architect  .  .  .None. 

Day's   work.  COST,  $400 


(3558)  W  SECOND  AVE  125  —  Lake. 
Brick  foundation  and  raise  peak  on 
roof. 

Owner G.  B.   Ludlow.   L'.".l    5th    Ave., 

San   Francisco, 
•'irchitect  . .  .None. 

Contractor.  .Geo.      Schmidt,    77      Blake, 
San    Francisco 

COST,    $500 


(3559)      NO. 


85 


MANILLA.        Electric 


Owner Sam   Zanovich,    Premises. 

Architect   .  .  .None. 

Contractor.  .Molse-Kllnkner,    1212    Mar- 
ket, Sa  n   Fra  ncl  n  o. 

COST,  $400 


Wednesday    Oct.    1 

(£560)  N  CHENERY  33S  \v  ttoanoke. 
One  and  one-half-story  and  base- 
ment  frame   dwelling. 

Owner Guerrero    Realty    Co.,    2565 

Mission,    San    Frai 
Architect  . .  .None. 

Contractor.  .Emil     Nelson,     5S0    Jersey, 
San   Francisco. 

COST,    $2000 


(3561)  E  EIGHTEENTH  AVE  134-4  S 
Lake.  Two-story  and  ba.-ement  frame 
duelling. 

Owner Thos.    Vodden    &    fun,    1015 

Cole,    San    Francisco. 
Architect  ..  .Walter   Vodden,    1015    Cole, 

San   Francisco, 
fiays   work.  COST,  $5000 


(3562)      N   ANZA   65    W    11th    Ave       A.  1.1 
private   garage    in    basement. 

Owner J.    R.     Billington.    499    11th 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,     $500 


(3563)      E   RHODE   ISLAND   101    S    ISth. 
One-story    and    basement    fame    dwlg. 

Owner J.      Shipper,      71      Brosnan, 

San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $S00 


(3564)     NO.     241     COTTER.      One-story 
and    basement   frame   dwelling. 

Owner T.  Cesta,  Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $500 


(3565)      NO.  365         TWENTY-SIXTH 

Ave.      Add  two  rooms. 

Owner Chas.    Weaver,    Premises. 

Architect  . .  .None. 

Day's   work.  COST.   $600 


(3566)      NO.  221  MASON.     Minor  repairs 
in    saloon    and    new    partition. 

Owner Bernard     Berg.     Premises. 

Architect  . .  .None. 

Contractor.  .Brunswick,  Balke,  Col- 
lender  Co  .  767  .Mission, 
San    Francisco. 

COST,    $400 


(3567)      NOS.   1121-1123   PIERCE.      Alter 
front  and   build   new   terrazzo   steps. 

Owner J.  Kaepke,  1305  Devisadero 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .F.    Zetterholm,    2064     Ellis, 
San   Francisco. 

COST,    $500 


(356S)      NO.   46  ARDETA  AVE    Add  two 
rooms. 

Owner H.    Aexelsen.    Premises. 

Architect  . .  .None. 

Days    work.  COST,    $400 


(3569)      NO.    210S    SCOTT.      Alter    front 
and   repair  roof  and  porch. 

Owner Mrs.    H.    L.    E.    Meyer.    2724 

Pacific,   San   Frai 
Architect  . .  .None. 

•tor..Theo       Hoin.     1 4  4  !i       Hyde, 
San   Fran: 

3T,    $900 


(SOTO)      SE       TAYLOR       AND 
Electric  sign. 

Owner Marshall     Lewis,     Premises. 

Architect  . .  .None. 

Contractor.. Federal    Sign    System,    257 
8th,   San    Fi 

T,    $400 


BUILDING   AND   INDUSTRIAL   NEWS 

( '«  ner A.    Firpo. 

Architect  . .  .None. 

Day's   work.  COST,    $400 

(3572)      W    EIGHTEENTH    AVE 

Fulton  25x120.  Alterations  and  ad- 
ditions to  two-story  and  basement 
frame  residence  moved  from  Fulton 
street. 

Owner H.   H.  Somen.-. 

Architect  .  .  .None. 

Contractor.  .Ellingson      &      Holt,      3S77 
26th,  San   Francisi 

Filed  Sept.    27,     13.      Dated  Sept.   26,  '13. 
House  moved  and  frame  up..  .$457. 75 

Brown    coated     4 .". 7 . 7 ". 

Finished   and   accepted 457.7", 

Usual    35    days 457. 7.". 

TOTAL  COST,   $1831.00 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.     Plans  and  specifications   tiled. 
NOTE: — Specifications     give     owner's 

name    as    Summers. 


(3573)  NE  FULTON  AND  PARKER 
Ave  E  175xN  275.  Inside  stair  work 
for  brick  church  building. 

Owner The    President    and    Board 

of  Trustees  of  St.   Ignatius 
College    (cpn). 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 

Bldg.,    San    Francisco. 
Contractor.  .John    A.    M.    Boiler,    17th    & 

Bryant,     San    Francisco. 
Filed  Sept.   2,  '13.     Dated  Sept.   23,  '13. 
On    1st    and    15th    of   each    month 

commencing    Oct.    15th 7". 

Usual   35    days,    25% $657 

TOTAL  COST,    S262S 
Bond,    $1400.      Sureties,    William    Camp 
and   Henry   Bornholdt.     Limit.    90 
Forfeit,    $25.      Plans    and    specili 
filed. 


(2574)  S  EIGHTEENTH,  bet  Colling- 
wood  and  Castro  50x100;  Nos.  4125  to 
4131  ISth.  Alterations  and  additions 
ex/eept  pajinting,  gas  fixtures  and 
shades   to   frame   stores. 

Owner August      Stolz.    4137      18th, 

San   Francisco. 

Architect  ..  .Plans     by     Contractor. 

Contractor.  .Wm.     Horstmeyer     Co.,     39 
Eureka,  San  Francisco. 

Filed  Sept.  27,  '13.     Dated  Sept.  25,  '13. 
Grading    and    concrete    founda- 
tions   done    ■ 

Plastering   done    

Completed     S31.25 

Usual    35    days 

TOTAL   COST,    $3325.00 

P.ond,    none.      Limit,    Nov.    25.       1 

none.     Plans  and  specifications  filed. 


(3575)      NW    EMBARCADERO    &    CI 
N\V    142    m  or   1  W   35  m  or   1   S   115   E 
117-6     m     or    I.       All     work     for    one- 
story    and    basement   Class    "C"   bldg. 

Owner Chas.    H.    Holbrook    Jr.    and 

Wm.    L.    McGuire. 
Architect  ..  .O'Brien    Bros..    Inc.,    Clunie 

Bldg.,     San     Fran. 
Contractor.  .Thos.    H.    Day's    Sons,    ll.i- 

nadnock    Bldg..    S     F. 
Filed  Sept.  27,  '13.     Dated   - 

Concrete  to  side  walk   level $5<i:i7 

Brick    work    completed 5097 

K.... f.    il. Mirs   and    partitions    in..    5098 

Completed    and   accepted 4598 

Usual   :;:.  days 

TOTAL    COST.    $26,520 
none.      Limit,    00    days.      Forfeit. 
$10.     Plans  and  specifications  filed. 


(3571)      NO.     131     ARKANSAS        Under- 
pinning and    ratproof   basement. 


NOTICE    OF     XOX-I.I  \HII,ITY. 


Sept.   2  5.    1913— SW   SAX   BRUNO   AVE 
and   S  Andrew   SE   41-S   m   or  1   SW 


Army    W      to    S    Andrew      NE 

•  <A   m  or   I.     Mori  is.   Henri    •""' 
it    Windt    as    to    improvements 

on    leased    property 

25,    1913— SE    ARMY    AN'Ii    SAN 

Bruno  Ave  E  ISO--',   SE   225  m  or  1 

W  3    m    or    1.      Sunset 

Tanning    Co    as     to     improvements 

rty     


NOTICE    OP    NON-LIABILITY. 

;.    11U3— W    SAN    BRUNO    AVE 
s    25th    s    lOOxW    100;    W    San 

S     100XW     ion; 

hi    Bruno   Ave   511    S   25th    S   317 

NE   7"  SE   50  SW   to   N  Army 

0    W   Vermont   N   ?._•:,    W    100  S  50 

VV   100;    E  San   Bruno  Ave  250  S  25th 

S    50xE    100.      Morris    Windt,    Henry 

Wind!    and   Albert   Windt  as    to    im- 

cments    on    leased    property.... 


Ml  IKK       OK       XOX-REM'ONMIIII.ITY. 


NW    EDDY    &    GLAS- 
GOW     (Anna      Lanei    W    25xN    65-6. 
Hannah    Rosenthal,    Amelia    W.nci- 
i'annie     Bernhard     an 

to   improvements   on    leased 



NOTICE    OK    XOX-LI  ABILITY. 


.;.  1913— N  MCALLISTER  62-6 
E  Leavenworth  E  75  N  1S7-6  W 
137-6  S  20  E  02-C  S  117-6.  Estate 
Geo       A     Storey.       deed.     Carry       B 

rtson,  Lizzie   R  Maynard,  John 

Lessee;     Savoy     Theatre     Co, 

Sub-Lessee  as   to   improvements   on 

.1     property 


Ill  ll.niXG      OI'EH  VTIONS. 


Private  building  activities  through- 
out the  city  from  September  5th  to 
the  19th,  inclusive,  as  reported  by  the 
Bureau  of  Building  Inspection  of  the 
Board  of  Public  Works,  are  as  follows: 
No.    of   BIdgs.       Amount 

"B"     3      $122,500 

"C"     5        393,500 

Frames      75        211.645 

Alterations     145  76,979 

Total      22S      $804,624 

COMPLETION  NOTICES 


San  Francisco. 


7.       1913— SE      BALBOA      AVE 

and    Ocean    Blvd    50   on    Balboa    Ave 

100   on  Ocean  Blvd.     J  A  R<nr- 

.   Robert   Dewar  &   Son 

Aug.    23,    191.1 

!0,  1913 — S  FELL  124  W  Polk 
\V  31  S  135-2',  NE38-2V4  N  112-10% 
p  J   McGovern  to  Rainey  .<•   Phillips 

Sept      13.     '913 

0,     1913      SW     O'FARRELL     fi 

W    19-6   s   68-9   W    22   S   22    E 

\     90-9.       .1     M     Kan.:    ami     \V    .1 

to    whom    it    may    concern.... 

3ep        17,     1913 

12,     1913     s     11  w.;mt     87-6     E 
■  i.  k     25x1  10.       F     C    Cook     to 

0,  linn 

s,  pi      2  '       1913      SW     SIXTEENTH     & 
S   50    W   27  s  :;   W   28   N 
C  F  Ho                     i  has    Ferns- 
worth   and    F  F  Holl Sept.    22,    1913 

1913      N'W     GEAR'S    fi    POLK 

W     S2-6XN     1  J'l         P161  •■■■■   \i  low    Sabs 

i    D   Hani   uh    1 1  wo  completion 

es    filed) Sept.    20.    1913 

Sepl     22.    1913— NW    VAN    NESS    AVE 


and     Pos(       N     !20xW     159-9.        The 
Heeht    Invsl    Co    to    National    Elec 

Co Sept.      12,     1913 

Sept.  22,  1913— E  THIRTIETH  AVE 
225  N  Clement  N  25xE  120.  Charles 
M    Weile    to    Cleeve    Carson    &    Sons 

Sept.     10.     1913 

Sept.  22,  1913— N  EIGHTEENTH  1G5 
i:     Danvers       E     25xN    S6.         Annie 

Keegan    to   Geo   D   Gillmore 

Sept.     15,    1913 

Sept.     22,     1913— W     FOURTH     AND 

NW    75xSW    75.         Mary      L 

Phelan  to  Judson  M£g  Co. Sept.  17,  'IT. 

Sepi         23,       1913EXPOSITION       SITE. 

Panama-Pacific     International     Ex- 

pbsition  Co   to   Michael   Murphy.... 

Sept.     17.    1913 

Sept.  23,  1913— N  PACIFIC  114-6  W 
Jones    23x60.      A   Corbelli    to   V   Fil- 

Sept.    23,    1913 

Sept.  2:1.  1913— W  FIFTEENTH  AVE 
100  X  Judah  X  25xW  127-6.  Anders 
Emil  Olsen  to  H  Nelson. Sept.  23,  1913 
Sept.  23,  1913— SE  Hl'DE  &  GEARY 
E  i:\-S3ixS  97-6.  Sarah  A  Bryan  to 
George  Bernard.  Sept.  18;  William 
1  er,   .Sept    is;   Fennell   &    Wand 

.-'•  pt.    18,    i:n:i 

Sept.   21.   1913— LOT   12   BLK   "D"   Mis- 

raee.     James  P  Fletcher  to 

11    it    may    concern.  .Sept.    24,    131" 

14,    l'j  13—  E    NINTH    AVE    50    X 

Oi    ega     X     25xE     100.       August     H 

-on    to    William    G    Zup-ar 

Sept.     23.     1913 

■  — SE    LONDON    2  12    SW 

Ave    SW     33xSE     100;     Lot    2 

Blk    12    Excel    Hd    Ass'n.      Robert   E 

it    may    concern.  . 

Sept.     1.     1913 

Sept.  21,  1913— SW  ELEVENTH  AVE 
and  Lake.  Chas  E  and  Mary  A 
Ells    to    whom    it    may    concern.... 

Sept.     15,     1913 

Sept.  24,  1913— S  WASHINGTON  110 
E  Webster  E  27-6xS  1 2 7  -  s  1 , .  Mrs 
Benj  Wood  or  Alice  G  Wood  to 
Sept  25.  1913  —  X  JACKSON  97-6  E 
Locust  X  127-S,i,\E  10.  Kate  and 
Alexander    D    Keyes    to    Mealey    & 

Collins Sept.     16,     1913 

Sept.     25,     1913— S    T  WEXTy-SECOND 

-    111.      Emil 

Nelson    to    whom    it    may 

concern Sept.     5,     1913 

'       i         1  I'H  i.\     SITE. 

tma-Paciflc     International     Ex- 

to    The    Daniel    (/Day 

Co Sept.    23.    1913 

.-..     1913— W    ST'   CKTON    235-6 
X    Sutter   —  f")  S    38-6    B    60    X   38-6. 
Dudle                             J,     Harry     K    and 
Bade      Co 
and   K    >;    1  6,    1:1 13 
1913— N       WASHINGTON 
from     XW      Washington 
&    Kearny    X    112    NE    11                 ■ 
W    110                                                          .    and 
Ellse    A    Drexler    to    Clinton    Fire- 
proofing    Co Sept.    20,    1913 

SE    POST   AND  JONES 
Niels  Lar- 



1  iWAY    60    W 

inuel 

1 1   Boat  dman  to  Jo  on  Co. . 



:    -NE    WASHINGTON    & 

\     i: 

ng  Co 

Sepi     17.    1913 

s  CARSi  'X  AVE    I 
Douglas      it::-i  1  K  •>   I9tb, 
Pollard    10   .1    T   Grace.  .Sept.    '  5,    t9  1 3 

6,     I'M:'      X     PARN 
127-5     W     Wlllard    50x138-9. 


BUILDING   AM)    INDUSTRIAL  NEWS 

phine    I.    Andler    to    F    ' ' fol    ers.... 

Sept.     2il,     1J13 

1    1        L9,    1913— N    CLEMENT    57-6    W 

23rd    Aw-    W    25    10    25    X     100    E    25    S 

100.      W    Berin      Hocking    to      Thos 

Hamill Sept.      12,      1913 

Sept.  19,  1913— NW  PACIFIC  AND 
Mason,  .T  or  Jos  Roger  to  .1  M 
Ploeger Sept     '9,    1913 


LIENS  FILED 


SAN    FRANCISCO    COUNTY. 


Sept.  17,  1913— SE  NINETEENTH  & 
Val<  ncl  '  1:  si'xS  CO.  Redwood 
Manufacturers  Co  vs  W  H  Bagge 
and    Claude    E    Gill  is    and    Kenneth 

C   Gillis    $1094.31 

NOTE: — Above  lien   was    subsequently 

released.      The    Redwood    Manufacturers 

Company    desire    to    announce    that    the 

tiling   of   above    lien    was    a    mistake. 

Sept.     13.     1913— SW     SIXTH     72     N"W 
Howard    NW    4S    SW    75    .XW    1 
50  SE  75  NE  50  SE  IS  NE  75.     Crane 
Co   vs    i>    I:    McElroy,    II   M    Hoffman 
and  W   L  Meusser $953.23 

Sept.  13.  1913— E  DOLORES  76  S  21st 
S  25xE  90.  Mulcahy  Bros  vs  O 
B   Hedstrom  and  Annie  E  Conniff.$92 

Sept.  15.  1913— W  WOODLAND  AVE 
15,,  s  Parnassus  Ave  W  SOxS  25  Lot 
55  !'-lk  "O"  Sunset.  California 
Standard  Planing  Mill  Co  vs  E 
Florem  ,     Stebbing    $352.95 

Sept.  16.  1913— W  RAILROAD  AVE 
21;  X  17th  Ave  (South)  .X  25\W  100. 
\     U'brts    \  s   Ceo    Dall   Olmo.  .  .$367.50 

Sept.  16.  1913— W  EMBARCADERO 
137-6  S  Howard  S  45-10xW  137-6. 
Theodore  S  Hoin  vs  Joseph  Magner 
$25,289.85 

Sept.  17.  1913— S  SHORT  in  Blk  12 
Sub  No.  3  Pioche  and  Robinson's 
Sub.  Leonard  Lumber  Co  vs  B  W 
Haines   and    C    H   Gish $34.38 

Sept.     17.    1913— SE    ELLIS    &    JONES 

6.         J    S    Guerin    and       T       F 

Guerin     as    J    S    Guerin     &    Co    vs 

Brandt    &    Stevens    and    The    Board 

Realty     Co $1516.35 

Sept.  IS  .1913— E  FORTY-SEVENTH 
Ave  260  S  Balboa  to  a  pt  360  S 
Balboa  x  120  in  depth.  W  II  Y-ates 
vs    E    B   Hallett $600 

Sept,     19.     1913— SW    RUSSIA    AVE    75 

XW    Allien-    NW    25xSW    100.       D    A 

with     vs    Siegmund     II    Fried- 

$176.80 

0,     1:11;;— XW    LISBON    125     XE 

i    Avi     XE    lOOxNW    100.      John 

A    M     Boiler,    $63;    Whittier    Coburn 

'.,.    $182.07    fs    Atlas    Home    Makers 

'   10,      

■".     1913— XW     LISBON     125    NE 

1     Aw     XE     25\XW     100;     NW 

1.1    bon    I5ii    X!-:    Persia    Ave   NE 

xw   [00;  x\\    1        on  175   NE   Persia 

JE   25xNW100;   NW   Lisbon   200 

NE     Persia     Ave     XE     25xNW     100. 

1  Atlas       Home 

$152. 2S 

1.913      W     SEVENTH      AVE 
'-.     [rving     X     25xW     120.       LA 

si  I  mldl    Mfg   Co  1      1.   1:   Hallet, 

P  E  and   Cora   A  O'Halr $142. So 

113       W      SEYEX    'il      AVE 

.     Irving     X    25xW     129        I.    A 

Co  t      1.   B  Hallett, 

Lei  $124 

913      W     SEVENTH      AVE 
175    X    Irving    X    50    W  I.    A 

11     Co        1     3  11    llett, 
I 

irl $248 

W   GUERRERO    is:;   X 
22ml  33x117-6.     X  0  Nelson  Mifg  Co 


■I         I.    1913, 

vs   W    Hi  [eoi  ;i    and  Jo    1    S  tears.  . 

$11)". 35 

1    BLK    "H"   Mis- 
sion   Street    Land    Co.       »    A    Sauers 

.     Restani     $304 

Sept.  26,  1913— SW  FRONT  AXIi 
Washington  W  68.9xS  60.  Santa 
1 'ruz    Portia  Co,    $405.38; 

-.  -   John  Schmidt  &  Son  and  .loseph 

vs   Same.   Same.  $408 

OAKLAND  AND  ALAMEDA 


RESIDENCES— 2,    2    story    and 

,1.      Ar- 

tecl      rl ed     Home 

Oakland. 

■  i   , 

1:  ie.  and 

ie       ned  ' 

porch,       I  n- 
linisli    will    he    of    pine    ai 
—  3  in  the  prin- 

cipal   rooms       Open    Are    places   and   tile 
k    mm;.:-     \   II    be    used 

-     i 

tile    wainscot.      Tile    will    also    be    used 
in    the   kitchens.      Exterior    will 
ered     with     cement     plaster     on       metal 
lath.     PL  e   work 

w  ill   be  done  by  D        I 

RES]  IiEXi'E    —     2      srtoi  )       and      base. 

f    $7,000.      Piedmont,    Alameda   Co.. 

Cal.      Architect,    Josep      T     C  irter,    Bal- 

0  1     Bldg.,    S     F.      1   w  in  r,    Geo)  ge    Wal- 

een    designed 
tu   contain   seven    rooms,    two   baths  and 
sleeping  porch.      A  garage   will   also  be 
:    on    the   lot.      Interior    finish    will 
■    ol    pine,   redwood   and   various   hard- 
Hardwood   floors   will  he  used  in 
the  principal   rooms.      Plans   provide  for 
a     hot     water     system     of     heating     and 
open    lire    places.       Mantels    will    be    of 
brick    and     tile.       An    automatic    water 
eater    will    he    installed.       Bath    rooms 
will     have    composition     floors    and    tile 
■  it.      Exterior      of      the      building- 
will   be  covered   with   cement  plaster  on 
metal      lath.        Working     drawings     are 

complete    and    figures    w 
called   for  shortly. 

BUNGALOW    —    1       storj       and      base. 
Alameda    Co.. 
i'il.      Architect,   none.     Owners,   Patrick 
Co.,    2025    Addison    street,    Ber- 
keley.      The    ■!  11     he    erected 
brae   Tract.     There  will  be 
seven    rooms,    bath    and    sleeping   porch. 
finish     will     be     of     pine     with 

elm   panel;       Hardwood  floors  will 

in    the    living      room,      dining 
room    and    reception    hall.    Plans    provide 
tor    furnace   heal    and    open    Are 
Mantels    will    hi'   of   brick.     Tile   will    be 

1     the    bath     i' 11    ami    kitchen. 

An   automatic   watei    heatei    will   he  in- 
1  1  on    mi    the   bungalow   will 
coven   1    with    ceme  n  I       plas  t  ei       0 1 
mel  il     kill.      I'll  1       an-    in    thr       1  rid 

1  ,    .     ownei         rid    the    work     p 
done    by    f>.ij     I     '    >r 

RESIDENCE   —    2      story      and      base. 

1 1  :i  01.  .      Cos tted        Bi 

Alamed  1    Co-.,    Cal  1         1  >lin    s 

Grove,     "» 1  1    Teh  graph     ivenue,    Berke- 

i  1  '      I  luxley.       The 

1  n  elling  .  1  -        ne  1    I'm 

.     en    ti 

n    1  Imwood    Pari        1 1    finish    will 

1  ,.   of   pint    and      ■•   dwood         11 
floors     will     be    used    in    tin      ■■ 

'11        1  '  1 1  -  i  urnace  heat 

.1 11.1    open  ftn     p  A    ntels    will    be 

at  I..'  :i  rid  brick       1  la  I  h   rooms  will 

,  omposll  ."ii     floor:      a  nd     tile     h  alnscot. 

An    .1  11  1  .0,1:1  lii-     >' 'i     I  '    ii'i     Will        '        1 

.1    the    dwelling    will 


W(  Inesda      i  h       1 .    lfur 

ster    on 
metal     lath. 

are    now    lx 
BUNGALi  '". 

! 

!l  ;  ven   - 
i    con- 

Hardwoi  in    the 

living    room,    dinin  : 

i 
■ 
or      In  i  mi      and 

it.        An 
iatic    water    heater    will      be      in- 

; 

ivered    wi  t       r u  s t i 

I  n.l   out   or   fig 
RESIDENCE    -  base. 

frame,    }9 
i'il       An  hiti 

Mind    Oaks,     and     will  ■  ■•    in       eight 

I  r  i  — 

finish    will    be  of    pine,      white 
enamel  will    he 

■  ■  heat  and  open  fii  •    pla   es.  Man- 
3             be  unpi 

sition    ii    ■     ■      • 

Tile 
tlie    bin  \n    au- 

i 

■  irk    will 

ne  b 
BUNGALOW 
■ 
i'.iI.      Archil  ect.    i  F.    R. 

Peake     Co., 

ed    on     V 
■■ 

i  \ill    be 

I     ■ 

Man- 

icls   Wi  I     0 

I 

I 

- 

will    be 

:.t  h.'i 

RESIDE     CES 

i 


Man- 


BUIIXING  AND    INDUSTRIAL  NEWS 

ill     be    of    tile    and 
in   the  princip 

ing    and     tile 
wainscot     will    be 
Tile   will 
'■ 
be    installed.      Ext< 
will  be  covei  e 

■  ner,.  T 

1.  iwt.in 

and  o  ilaci  Uanti 

i 
i 
room   and    kil 

i  :       lath. 
I 

tor; 

frame 

■  ■  i :    cV;     Dix on ,     1^1     5 

iams.      T   e    I  ouse     will 

el         ..  . 

[ 

.       . 

who  v  i  the  worl 

l' i  me.     - 

I 

- 

I 
r 

.   :     with 

:  ! 

II  11  d- 

■ 

BUNG 


$3,001 

\  .  in   ,v    Dixon, 

aventu         Oai 

.' 

largelj     ol        im  ome 

floor. . 

pi  o\  ide     for     turn  ice     heat     and 

V]        i  e  of  tile 

I.        \  ■ 

1  am        and 

en  1 1.      Ex- 

of     till 

'1      lath. 
ire  nov 
RTMENT     II     USE— 3     sto 

I  -  i  me       {20. iklan 

lit  ...  .,    .- 

- 

i  ...  :   private 

will    be 

provide   tor 

•     l  OS  plant. 

:  -      will  ■    ip 

Exterior     of 
will    I  I    with    ce- 

1 
s  of  the  own- 
,     ,       . 
:   on   the  site 
RTMENT     II 

i    -     C       .,,■-,. 

c     w.    \i, - 

Bid  ■    ikland 

nam  F  o 

ire     i  .  ailable 

-    ..in.  i       or    figi  . 

■     i.O  irl  ment 

u    Oak- 

WcCall       Plans 

i k e r\    I  in    t !  . 

.     .  .  sired      on       i 

■  .  inting, 
work  rick      and       m 

ork.      1 

Is  I       ( 
i 
ii  .  .■    2nd. 

i    , 
klamed 
lorda        .  .      Ma   kel   St., 
iwnei       -       Vndrev  Stuart 

...ill       be 
on    Lev 
i 

.     .. 

in    the 
- 



■    ■ 
i       .  ■■  e    no 

mere te.  $70 

:    .  h 

■ill    1  e 
all     and 

Kx- 
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PUILDING   AND   INDUSTRIAL  NEWS 


Wednesday    Oct.    1,    1913. 


Get  it  From  Bacon 


toOti 

A 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

SuccBssors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1 675  38-40  NATOMA  ST ,  S.  F. 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


(27425      SW    WALNUT      &      RENWiCK, 

Oakland.       one-story    7-room    dwlg. 
Owner J.    E.    Settles,    1544    Broad- 
way,  Oakland. 
\  n  h  itect  .  .  .None 
Day's    work.  COST.    $2250 


tenor     of     the     building    will    be     faced 
with    cen  Plans   have   been 

(proved  •  I  are  now  out  for  figures, 
liids  will  be  openea  by  the  Board  of 
Educatli  er    13th.      Plans    can 

itect. 
STI   R.ES—1     story,    frame.      Cost    not 
■  i  I,    John 
Hudsoi  mal     Bank 

Bldg.,    Bi       i  Oun  ner,    W.   J.   Schmidt. 

Hiding    will  at    the 

and    Tele- 
graph   Ave.,   ami   will   contain   one   large 
ill    be    of   pine. 
i     .  ,  lows    in 

patent    store    fronts.       Exterior    of    the 
building  e    co    ered    with    cement 

plaster.       Plans    are    complete    and    fig- 
,   ,        ,    e    beii    i     taken, 

Contracts  Av/arded. 

WAR]     .                                    and  base, 

i  rii  k  ai                                          ited.  Oak- 
Du val    & 

Son.     i                                                            g  .  I  >ak- 
i  1                I  . 

Duval   it   Son,  First 

:     Bank     Bldg  .    '  lakland.  Con- 
tract  nrii  e   not   stati 


Building  Contracts  Awarded 
Oakland. 


o 

1)4 




i 

Thornally 

Drath 

Wl   ">' 

Wiser 

Bati 



on     fo    -.  or 

Pi 


ifl 
12933 

17(01 

:: 

1"600 
[COO 
600 
1250 


2815 
2S18 
282] 


2827 
2828 
2S29 
2830 
2831 
2832 
2833 
!834 

83  i 
2836 
2837 
2838 
2839 
2840 
2842 
284  3 

3  I., 
2847 
284S 
I 
2850 
2851 
2852 
2854 

2857 
2858 
2859 
2860 

!  161 

I 

66 
2861 

2870 

•71 
2872 

.': 
287  I 

76 
L.-S7  7 
2878 
2879 


Chase  Hopper 

V  ea  i  man  Broadhead 

Lehre   Lehre 

Schmidt     Walker 

Equitable      Peterson 

Trimlet     Trimlet 

ones     Graff 

Tuttle    Helstrom 

Price    Price 

Corbus     Corbus 

Pleasants     Pleasants 

Jesperson    Dippo 

Jesperson    Dippo 

Aizawa    Songy 

Wieben     Wieben 

Owens     Aim  ray 

Werum     Werum 

Williams     Williams 

Mulholland     Jones 

Wohlhuter      Peters 

Schmidt    Schmidt 

Peterson      Judson 

Rucl'man      Lodge 

Courtney     Garfield 

Fisher     Sprague 

Hobart      Larmer 

Woodvi  ard    McPheen 

Moller    Dingwell 

Whela  n    Lehman 

Powell      United 

United    Urn    bldrs.  .Owner 

Gaffney      Burks 

C illy  ...  .Peterson 

l.ind     Hashman 

Beckel  i      Beckett 

Trueworthy    '  iwner 

l  irago    Drago 

M.l  >onald     Doeb 

Marquis     Marquis 

Rui  kman    Lodge 

Clark     Peppin 

Miller     Peppin 

.Miller      Scot  I 

Bldi  idge     Hyde 

Covall     Hambleti  n 

l.i;iz     Brown 

.    .  .  I ;  1 1     ell 

Mullarkey     Faulkes 

n  Peppin 

Kiiiin     Kulehar 

Kennv      Mt-Clay 

\l,  William--    .  .McWilliams 

RII  man     McKay 

Petei  ■  on    . .  .1 1 e    Buyers 

i  ni  1 1  ell        .  .1  Come    Buyers 

Beck     Robei  ti  on 

Prenvell     Prem  ell 


3664 
500 
500 
500 
1200 
1600 
3649 

2 

2500 
2500 
1000 
2.71111 

2500 


400 

400 
21(111 
3500 
3800 
0000 
4691 
1600 

500 
2 

400 

1600 
950 

2  I  III! 

1800 

2100 
2065 
inn 
900 
1000 
2500 
1900 

:: 

I  ii  i 


(2787)      NE        B-FOURTEENTH       AND 

I2ih    .,ve.,    Oakland.      Two-story    17- 
iii, mi    stores,    offices    and    flats. 

Owner .Myrtle    B.    Sell,   SW    E-15lh 

and    11th    Ave.,    Bkly. 
Architect  . .  .None. 

Contractor..  C.     A.     Doss,     202S     E-15th, 
Oakland. 

COST,  $9000 


(2793)      N   PENNIMAN   AVE   200   W   38th 

Ave.,    Oakland.      Two-story    school. 

Owner City  of  Oakland. 

Architect  ..  .John   J.    Donovan,   Security 

Bank    Bldg.,    Oakland. 
i '<iiit  i  ntor.  .Tieslau  Bros.,   2S14     Grove, 
Berkeley. 

COST,    $12,93.7 


(2795)      WW    SEVENTH      AND      WASH- 
ington,   Oakland       Fire    repairs. 

Owner Thomas    Corder,    Cor.    12th 

and  Oak,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .W.    G.    Thornally,    3027    E- 
16th,   Oakland. 

COST.   $1700 


(2801)      N  FORTY-SECOND  200   E  West 
Oakland.      One-story    5-room    dwlg. 

Owner Henry      Drath,      682       34th, 

Oakland. 
Architect  ... Chas.      Man,      Macdonough 

Bldg.,    Oakland. 
Day's  work.  COST,  $3000 


(2802)  W    106TH   AVE    200   N   Bancroft 
Oakland.      One-story    5-room    dwlg. 

Owner Gordon      J.       Wiser,        504S 

Fairfax  Ave.,  Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,  $1600 

(2803)  E    106TH  AVE    200    N   Bancroft, 
Oakland'.      One-story    5-room    dwlg. 

Owner Gordon       J,  Wiser,       504S 

Fairfax  Ave.,  Oakland. 
Architect  . .  .None. 

Day's   work.  COST,  $1600 

(2S01)      S    END     S3RD    AVE.,     Oakland. 
One-story  warehouse. 

Owner Bates,    Borland      &      Ayers, 

Oakland    Bank    of    Savings 
Bldg.,   Oakland. 
Architect  . .  .None. 
Day's   work  COST,  $600 

(2SH.7I      MONTGOMERY       &     MATHER. 

(lakland.      One-story    4-room    dwlg. 
Owner .Mrs.    T.    Vretto,    3469    Pied- 
mont  Ave.,   Oakland. 
Architect  ..  .R.     Morgenier,     1644     Tele- 
graph Ave.,   Oakland. 
Contractor.  .Emil     Storey,     10       Warren 
Ave.,  San  Leandro. 

COST,    $1230 


(2807)  bOT  19  BLK  3  Map  ivey  Route 
Terrace  No.  2,  Albany.  All  work  for 
one   and    one-half-story   dwelling. 

Owner Charles   Erickson,    Bkly. 

\i  chttent  . .  .None. 

Contractor.  .Gustaf.  Johanson,  IS!  1  Rose 
Berkeiev. 

Filed  Sept.   19,  '13,     I  *s  tea  Sept.  is,  '13. 

Frame    up    Vi 

Plastered    H 

<  )ompleted     Vi 

Usual   85   days Vi 


Wednesday   Oct.    1,    1913. 

TOTAL,  COST.  $2775 
Bond  none.  Limit,  60  days.  Forfeit, 
$:..      Plans  and   specifications   Hied. 


(2808)  LOT  10  BI.K  "B"  Map  Piedmont 
Knoll,  Oakland.  All  work  for  two- 
story   dwelling-  and  garage. 

Owner Caroline   W.   Robins. 

Architect  .  .  .None. 

Contractor. . Alyfred    Peterson. 

Filed   Sept.    20.   '13.      Date.;    Sept.    20,    '13. 

Rough     frame    up $1340 

Enclosed,     exterior       mill       work 
done  and   rough    tout   plaster   on   131" 

Completed    and    accepted 1340 

Usual     35     days 1313 

TOTAL    COST,    $5363 

Bond,   none.      Limit,  Forfeit, 

none.      Plans   and    specifications    filed. 

I  2810)  HIT  27  Map  Re  bd\  n  of  Hill- 
side Terrace,  Oakland.  All  work  for 
two-story   and   basement  dwelling. 

Owner Mrs.    M.    J.    S.    Chase,    3766 

Piedmont    Aye..    Oakland. 
Architect  ...Wm.      J.      Wilkinson,      S09 

Aileen,  Oakland. 
Contractor .  .Myron    E.    Hopper.    90    Glen 

Aye.,  Oakland. 

Filed   Sept.   19.  '13.     Dated  Sept.    is.  '13. 

Frame   up,   roof  and   plaster    boards 

on      $916 

Brown    coated    916 

Exterior  finish    in  place 1 5 S 


BUILDING  AND   INDUSTRIAL  NEWS 

andro. 
Filed  Sept.  22,  '13.     Dated  Sept.  17,  '13. 

Frame     up     $   812.50 

Brown     coated     81 2.50 

Completed      1211.50 

Usual     35     days S12.50 

TOTAL  CI  (ST,  $3649.00 
iBond,  none.  Limit,  100  days  after  Sept. 
26.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 
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E  AUSEON  150  S  Plymouth, 
Oakland.  One  and  one-half-story  6- 
room  dwelling. 

Owner E.  L.  Williams. 

Architect  . .  .None. 

work.  COST,  $2000 


(2822)  X  SIXTY-FIRST  2""  W  Occi- 
dental, Oakland.  One-story  j-room 
dwelling. 

owner Mrs.    H.    C.    Tuttle. 

Architect  .  .  .None. 

Contractor.  .Chas.     Helstrom,    493    36th, 
Oakland. 

COST.    $2000 


(2823)      NW   .MANILA  AVE  &  CLIFTON 
Two-story  6-room  dwelling. 

owner Price     Bros.,     49S     Aleatraz 

Aye..   Oakland. 
Architect  . .  -None. 
Day's   work.  COST 


(2824)  S  WESLEY  AVE  150  W  New- 
ton Ave.,  Oakland.  One-story  6-room 
dwelling. 

Owner A.  W.  CorbuS,  1542  Brood- 
way.  Oakland. 

Architect  .  .  .None. 

Day's    work.  Co.sT.    $25"" 


Completed    and    accepted 458       (2825)      S   SAN    JUAN    230    E    3Sth    Ave., 


Usual    35    days 916 


Oakland.      One-story    3-room   dwlg. 


TOTAL    COST.    $3664       Owner S.    A.     Pleasants.     3901    San 


Bond,    $1S50.      Surety,    U.    S.    Fidi 
Guaranty  Co.      Limit.   90   days.     Forfeit, 
none.      Fians   only   filed. 


Juan,  OaXland. 
Architect  .  .  .None. 
Day's  work.  COST,  $1000 


(2S11)       No.     :.2::    THIRTY-FIRST,    Oak 
land.      Alterations. 

Owner J.    A.    Yeatman,    Premises. 

Architect  . .  .None. 
Contractor.  .F.      Broadhead 
Oakland. 

COST,  %l 


th, 


(2826)      N    EVERETT    190    E    13th    Ave.. 
Oakland.      One-story   6-room   dwlg. 

Owner Jesperson  &  Dippo.  S7S  54th 

Oakland. 
Architect  .  .  .None 
Day's   work.  COST,   $2500 


(2S13j    w    HIGH   230   N   Penniman,   Oak- 
land.     One-story    3-room    stores. 

owner T.    A.       Lehre,    3023       High, 

Oakland. 
.   rch  itect  .  .  .  None. 
Day's    work  3T,    $500 


12814)      No      123    TWELFTH        Oakland. 
Altera I 

[>\n     e    C      F      Schmi  It.     Promises. 

itect  .. .  None. 
C01  tracto        I       G      •'■  :  "    Whit- 

ney, Oakland. 


(2827)  X  EL  CBNTRO  90  E  Benevide 
Ave.,  Oakland.  One  and  one-half- 
story   6-room  dwelling. 

owner Jesperson  &  Dippo.  S7S  54th 

Oakland. 
Architect  .  .  .None. 

work.  COST.   $2500 

(2828)  X   E-FOURTEENTH    230 

Ave,   Oakland.     One-story   tailor  shop 
.    .  .  .G.    Ai?awa. 
Arch  i  tect  .  .  .  Xone. 

tor.  .Chas.   Songy. 

!i  1ST,    $400 


(2815)      W     FIFTIETH       AVE  ',       X 

1  vard,     Oaklan  1. 
roon     dwelling. 

Equital  li 

ect  ...  Xone. 
t 

T,    $1200 


COST,    %l 2829)      E    THIRTY-EIGHTH    AVE    250 

X     Mora.     Oakland.       One-story     tive- 
room  dwelling. 

C.    A.   Wieben,      3032      23rd. 

Oakland. 
Itect  . .    None. 
Contractor.  .A.  C.  Wieben,  3010  38th  Av. 
Oakland. 

COST,   $2400 


(3S1S)      W    FORTY-SIXTH    AVE    950    X       (3830)      NO.   1461   ALICE,  Oakland 
Oakland.      1  i-room  story    brick    garage. 

6  w  elling. 


'   unci 1  iwens    &    Black,     1'rem. 

Vrchitect  .  .  .Xone. 

1, -tor.  ..Murray      &    Mowbray.       ISO 
Jessie,    San    I'r.inri'i  0. 


Ave.,  Oakland. 
A ) .     Itect  ...  Xone. 
Day',     work.  ST.    $1600 


COST.     $1511 


(2821)      LOT     26     BL1 

Oal  work  tor 



( iwner B.  R.   a 

Vrehiti    t  . 

li  tor.  .Edwin     1  San    Le 


i2s::::i      \v    EVERETT    575    S    Hampel. 
Oakland.     One-story   4-room  dwlg. 

Owner G.   G.   Mulholland.    S72   37th. 

Oakland. 
<  .  .  .None. 
1  ontractor.  .Jones    Bros..    5S29    Lawton 
Ave..    Oakland. 

COST,    $2100 

NO.  490  TWENTY-FIFTH,  Oak- 

1  ind.      Alterations. 

Owner J.    F.    Wohlhuter,    559    27th, 

Oakland, 
ect  . .  .None. 
Contractor.. Fred  Peters,  612  25th,  Okd. 
COST,    $2000 


1  2831  1      Nl  1,    2901      BRI  K  IKDALE      AVE 
Oakland       1  mi      torj    3- 1 00m    dwlg. 

1  i\\  10  1 O     M     Weriini.    Prem 

■1  ...None 

tol        A      F.     W.iuni.     349! 
yard,    Oakland. 

r     $500 


E  HARRISON  640  N  14th,  Oak- 
land. Three-story  50-room  apart- 
ments. 

Owner E.  A.  Schmidt. 

Architect  . .  .None. 

Day's    work.  CO.iT,    $20,000 


(2836)  E  SIXTY-FIRST  AVE  240  S 
Taylor   being  Lot   7   Blk    11    Eastlawn, 

nid.     All   work   for   one-story    6- 
room   dwelling. 

Owner Loretz    Peterson,    Oakland. 

Architect  . .  .None. 

Contractor.  .W.  H.  Judson.  Albany   Blk. 

Oakland. 
Filed  Sept.   23,   '13.      Dated   Sept.    17.     13. 

Frame   up    hi 

Rough    plumbing,    electric    wiring 

and    brown    coated     Vi 

Completed    and    accepted hi. 

Usual    35    days % 

TOTAL    COST.     $1600 
$800.       Surety.     Fidelity     &     De- 
posit   Co.    of   Maryland.      Limit.    75   day.-. 
Forfeit,    $10.      Plans    and    specifications 
filed. 

(2837)  W  15  FEET  LOT_  2  5  and  E  20 
feel  Lot  26  Blk  209S  Map  Alden  Tct 
of  Temascal,  Oakland.  All  work 
tor  alterations  and  additions  to  one- 
story  dwelling. 

owner Charles    A.     Bookman,     sis 

43rd.  Oakland. 
An  n  itect  .  .  .None. 

Contractor.  .C.   F.   Lodge,    7203   Spencer. 
Oakland. 
Sept.   23,  '13.     Dated  Sept.    IS.  '13. 
House    moved    and    frame    up..  $233. 50 
ised   and    1st   coat     plaster 

on     2S5.50 

Completed    and    accepted 235.50 

Usual    35    days 233.50 

TOTAL    COST.    $9  12 .00 
none.      Limit,    so    days.      Forfeit. 
mini'      Plans  and  specifications   filed. 

(2S3S)  NO.  263  FORTY-SECOND.  Oak- 
land.     Addition. 

Owner P.  C.  McCourtney,  269  ISnd, 

Oakland, 
ect  .  .   None. 
tor     Chas    C.  Gtei  Held,  2130  2.5th 
Ave..    Oakland. 

COST.    $1101 


1      W   ORANGE    1  10   S    Perryi   oak- 
land.      Two-story    10-room    dwi 

Owner P.     M.     Fisher.       179       Santa 

1  'i.i  1  a     Ai  e.,    Oak]  no! 

\ 

Contractor.. J,    B.    Si  llarri 

son,  Oakland 

COST.   $5000 


v:.l"i      X    TAFT    AVE     100     B    Cdllege, 

Oakland.      Twb-storj     6- in    dltrlg. 

in\  nfer Mrs.    ll. ii -.11  -i,    Oakland. 

Architect   .  .    None. 

i  'on:  1   i.  I  Hi' .    Ivl  h  .    Lai  iiifi'.    63  1       I'ui  ribr, 
.  lakland; 

.  it  1ST,    $251111 

l.'MJi  MO.  Ill-  SAN  PABLO  AVE., 
.  iiklami.     Addition; 

Owner F.    J.    Woodward;    Oakland 

BanK   ..f  Svgs.,  Oakland. 

Air!,  il .  til   ...  N.in    . 

•  'ontr.ictnr.  .  A.    .1.    McPh.ee,    -Nl    10-27(1.. 
i  lakland. 

Oust,   $hmi 

(2843)  NO.  426  TWENTY-NINTH,  Oak- 
land.    Alterations. 

Oner Win.   Moller,   Premises. 

Arch  itect  . .  .None. 

Contractor.  .J.   H.   Dingwell,    2002    West, 
i  lakland. 

i  :i  isT,  $iimi 

28(45)  S  APGAR  300  W  West,  Oakland 
One-   l..ry    5-room    dwelling. 

(inner .Miss      Alice      Wlielan,      835 

Apgar,  Oakland. 
Ai  chitect  .  .  .  None. 

.'.    itractor.  .J.   Lehman,  959   Apgar,  Okd 
CI  1ST,   $2100 

(2847)  n  fifty-Sixth  57  w  Tele- 
graph Ave.,  Oakland.  Two  story  10- 
room  Hats. 

Owner F.    L.    Powell. 

Architect  .  .  .  None. 

Contractor.  .United     Home     Bldrs.,     1762 
Broadway,  Oakland. 

COST,    $3500 

(2848)  S  FLEMING  AVE  119  W  Semi- 
nary Ave.,  Oakland.  Two-story  7- 
room    dwelling. 

Owner United     Home     Bldrs.,     1762 

Broadway,    Oakland. 
Architect  .  .  .None. 
I  iaj  '-    «  ork.  i  II  iST.    $3800 

(3849)  NE  E-SIXTEENTH  AND  STH 
Ave.,  Oakland.  Two-story  16-room 
flats. 

Owner I.  J.  Gaffney.   1640  6t!i  Ave., 

Oakland. 
Ai  chitect  .  .  .  None 

Contractor.  .C.    E.    Burks,     Albany    Blk., 
Oakland. 

COST,   $6000 

(2850)  1.  >T  48  Map  Piedmont-by-the- 
Lake,  i  lakland.  All  work  for  two- 
story   and    basement   dwelling. 

Ovyner Nareissa        Connelly,        606 

Jones,    .  lakland. 
C.   J.   Stru'by. 
'"hi  !■■■■  ■t"i    .Alfred   Peterson,    1201    19th, 

i  laic  la  ii.  I 
Filed   Sept     24,  '13,      Da  ted  Sept.   22,  '13. 

up    ■ i  '■  i ......  i 14 

Bpo     'i        ■  ited     14 

pleted     % 

days yk 

TOTAL     .'.  .ST.     $1691 
s  after  filing 
$5.       Plans    and    specifications 
bled. 

(2851)  1:    FIFTY7FIRST  AVE   175  N   E- 
Oal      11.1.        '  me-story      5-room 

dwelling. 

1  >wner Ml        Rol  1    I     l.ind. 

Architect   .  .  .None. 

Hash  m  a  n 

Cl  1ST,    $1600 

SIXTY-THIRD,     Oak- 
land.     Alterations. 


BUILDING   AND   INDUSTRIAL  NEWS 

Owner I.    P.     Beckett,    2035    ''ban- 
ning  Way,  Berkeley. 
Architect  .  .  .None. 
Day's    work.  Ci  1ST,    $900 


(2854)      B    FOURTH   AVE    103   N   B-20th, 
1  lakland.      One-story   5-room   dwlg. 

Owner A.    Truewortby,    215    Athol 

Ave..    Oakland. 
Architect  .  .  .None. 
Lay's   work.  COST,   $2000 


(2855)S    SEVENTH    75    E    .Myrtle,    Oak- 
land.    One-story  factory. 

Owner Joe   Drago,   489    Kith,   Okd. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 

(2856)      NO.       920       GROVE,       Oakland 
Alterations. 

( iwin  1 1.   C.   McDonald,   932      22nd, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Henry      Loeb,    920      Grove, 
(lakland. 

COST,    $500 


(2857)  SE  ROSEDALE  &  CARRING- 
ton  Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner E.   M.   .Mar. mis.   2827  Russell 

Berkeley. 

Architect  .  .  .None. 

Day's   work.  COST,  $1600 


(2858)      NO.    848    FORTY-THIRD,    Oak- 
land.    Addition. 

Owner C.h<as.   Ruckman,  Premises. 

Architect  .  .  .None. 

Contractor.  .Chas.    Lodge,    5471     Prince, 
Oakland.  COST,    $950 


(2859)      NW    106TH    AVE    AND    ROYAL 
Ann,  Oakland.  One-story  5-room  dwlg 

Owner J.  N.  Clark,  Fruitvale. 

Architect  .  .  .None.. 

Contractor.  .J.    B.    Peppin    Jr..    San    Le- 
andro.  COST,    $2400 


(2S60)  E  109TH  AVE  200  S  Bancroft 
Ave.,  Oakland.  One-story  6-room 
dwelling. 

Owner Homer    1.     Miller,    San     Le- 

andro. 
Architect  .  .  .None. 

Contractor.  .J.    B.    Peppin.    Jr..    San    Le- 
andro.  COST,    $1800 

2S61)  S  E-TWENTIETH  90  W  17th 
Ave.,  Oakland  One-story  5-room 
dwelling. 

owner Harry     G.     Miller,     427     La- 

guna,    Oakland. 
Ar.  liitect  .  .  .None. 

Contractor.  .G.  A.  Scott,  685  23rd,  Okd. 
COST,    $219U 

( -'mil' 1  E  DIVISION  135.77  S  Hampel 
1:  100x8  40.  Okd.  One-story  four- 
i'ioiii    dwelling. 

owner Carlton    F,     Eldridge,     Okd. 

Xi    11  Itect  .  .  .None. 

Contractor.  .L.   F.   Hyde  &   Co. 

Filed  Sept.   24,  '13.     Dated  Sept.  24,  '13. 

Frame    up   and    roof   on 14 

I  a  own     coaied     Vt 

Completed     and     accepted 14 

Usual     35    days i, 

TOTAL    COST,     $2065 

Bond,     $1050.       Sureties.      E       It.     Helms 

■hi. I    Edwin    F.    Parke.      Limit,    60    days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


Wednesday    Oct.    1,    1913. 

Contractor..  Fred    Hambleton,    :. , 

Oakland. 

COST,    $1110 


(2867)  W  NINETY-FIFTH  AVE  -'75  B 
E-lllh,  Oakland.  One-story  4-rooin 
dwelling. 

Owner Emily   Lutz,   1422   Dennlson, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .Tom   Brown,    1642   VJth  Ave. 
Oakland. 

COST.   $900 


(2.868)      W    EIGHTY-FIFTH    AVE    80    N 
Plymouth!,     Oakland.       One-story 
room  dwelling. 

owner Chas.        Scherching,         1712 

S5th   Ave.,   Oakland. 

Architect  .  .  .None. 

Contractor.  .  M.    Russell,    1452   84th   Ave., 
Oakland. 

Cost,    $1000 


(2870)  \V  THIRTY-NINTH  AVE  300 
N  Carrington,  Oakland.  One  and  one 
half-story   5-room  dwelling. 

owner J.    J.    Mullarkey,    Oakland. 

Architect  .  .  .None. 

Contractor.  .  J.  R.  Faulkes,  9828  E-14th, 
Oakland. 

COST,   $2500 

(2871)  E  107TH  AVE  150  S  Bancroft 
Ave..  Oakland.  one-story  6-room 
dwelling. 

Owner Emma      .).      McCluen,     -'20S 

Telegraph   Ave.,   Oakland. 

Architect  .  .  .None. 

contractor.  .J.  B.  Peppin  Jr.,  San  Le- 
andro.  1  '•  IST,    $1900 


(2872)  TWELFTH  &  THIRTEENTH, 
bet.  Washington  and  Broadway,  Oak- 
land.     Alterations. 

Owner Kahn   Bros. 

Architect  .  .  .None. 

Contractor.  .S.    Kulchar    &    Co..    51 S    4th. 
Oakland. 

COST,    $3000 


(2873)      N    SEVENTH     100    E    Webster, 

Oakland,     Alterations. 

owner James     Kenny,       574       35th, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Harry      McClay,    623      33rd, 
Oakland. 

COST,    $4  00 


(2866)      NO.   5483   TAFT   AVE.,   Oakland 

\  1 1.  1 .1 1  ...11 

.Dr.   C.    «'.. van.    Premises, 
Architect   ...  None. 


(2874)  S  E-TWENTY-FIRST  200  E  5th 
Ave.,  Oakland.  One-story  six-rocm 
dwelling. 

Owner R.      A.      McWilliams,      5S45 

Ayala.   Oakland. 
Architect  . .  .None. 
Day's    work.  COST.   $1975 

(2875)  .\".  802  THIRTY-SIXTH  AVE.. 
oiki.,1,,1.     Addition. 

Owner Geo,    Ritman,    Premises. 

Architect  .  .  .None. 

Contractor.  .David        A.        .McKay,       dan 
Lorenzo. 

COST.  $500 

(2876)  E  SIXTY-FIRST  AVE  240  S 
Taylor,  Oakland.  One-story  6-room 
dwelling 

Owner L,   Peterson,  San  Lorenzo. 

\.    h  itect  .  .  .None. 

Contractor.  .  Home      Buj  ers      S3  ndies  te, 
336   Albanj    Blk  .  Oakland 

COST,    $n;nn 


JS77I      W     FRANKLIN     AVE       430       N 
Hopkins,  Oakland.     One-story  4-room 

.1  wet  line/, 


Wednesday    Oct.    I.    1913. 

Owner Anna    and    .1.    Cottrell,    1122 

Ellis,  San  Fran.)  ;i  o. 

Architect  .  .  .None. 

Contractor.  .Home      Buyers     Syndicate, 
:  16    \    i    n      Blk     Oakland. 

COST,    $i20n 

(2S78)  W  FORTY-FIRST  AVE  2  1:,  X 
Boulevard.  Oakland.  One-story  5- 
room  dwelling. 

Owner J.    IT.    Beck,    1711    36th    Ave., 

Oakland. 
Architect  .  .  .None. 

Contractor.  .A.   J.   Robertson,    4080   Bou- 
levard  Ave.,   Oakland. 

'''1ST.    $2455 

(2879)  INO.  fill  E-TWKX'rv-THJIRD, 
Oakland.     Addition. 

Owner A.  E.  M.  Prenvell,  Premises 

Architect  .  .  .None. 

Day's    work.                                 COST,    $400 
♦ 

Building  Contracts  Awarded 
Berkeley. 

2806  Anderson     Pearson  700 

2S09  Hcwson     Perry  6000 

2812  Aitken     Leagh  400 

2816  Peake     Peake        ■■ I 

2S17  Haws      Haws  2000 

2-819  Hunt      Offe  1  I"" 

2S20  Oath    Archlb    Kidder  23695 

2*11  Kelsey      Davis  1000 

2X44  Hindi      Hindi  2000 

2S46  Fossing-     Merrilees  1450 

2853  Andrews     Andrews  5000 

2869  Kittey     Kittey  2500 

(2S06)  NO.  1GS2  DWIGHT,  Berkeley. 
Fire    repairs. 

Owner Edw.   Anderson.   Premises. 

Architect  . .  .None. 

Contractor.  .Ben    Pearson,    2403    Grant, 
Berkeley. 

COST,   $700 

(2809)  DOT  17  BDK  "M"  Map  Berry 
Bangs  Tract  No.  2.  Berkeley.  All 
work   tor   two-story    flat-. 

Owner Bessie    M.    Howson,    Bkly. 

Architect  ..  .Warren       Charles       Perry, 
2636%    Dwight    Way,    Bkly. 

Contractor.  .'Kidder  &  McCullough,   2075 
Addison,    Berkeley. 

Filed  Sept.  20,  '13.     Dated  Sept.   20,  '13. 

Frame    up    V* 

Plastering   completed    % 

Completed    and    accepted V\ 

Usual     35     days % 

TOTAL,  COST,    $6000 

Bond,    none.      Dimit,    75    days.      Forfeit. 

$2.50.      Plans    and    specifications    tiled. 

(2812)  N  ADDSTON  WAY  127  E  Sliat- 
tuck   Ave.,   Berkeley.     Alterations. 

Owner Judge    Aitken,    Monadnock 

Bldg\.   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .E.    M.   Leagh,     4947      Coro- 
nado.   Oak' 

COST,    $400 

I      N  YOLO  AVE   160  .27  W  Milvia. 
Berkeley.      One-story    6-room    dwlg. 

mi  net F.   i:    !'.  ake  i  o  .   2127  Uni- 

\  , .      Berkeley. 
Architect  .  .  .None. 
Day's    work   .  COST,   $3000 

(2817)      E    McGee    100   N   Bancroft     Way, 

Berkeley.      Om  lu  '"• 

Owner CI  '  '  "  '     ,;  '  " 

i    Waj .   Berkeley. 

Architect  .  .  .None. 

1  lav's   work.  C0ST'  $20°0 

ii'Miu  s  B  VNCRi  'FT  W  W  150  B  8th, 
Berkeley.      One-story    5-room    dwlg. 


BUILDING  AND   INDUSTRIAL  Nl.'WS 

Owner T,    A.     Bunt,    936    Bancroft 

Way,   Berkeley. 
Architect  .  .  .None. 

Contractor.  .F.   Offe,   1025   Bristol,   Bkly. 
COST,   $14ipii 


(2S20)  NE  JEFFERSON  AND  ADDI- 
son  S  to  Strawberry  Creek  th  along 
Starawberry  Creek  to  California  Si. 
N  to  Addison  St.  260  to  pt  beg  Blk 
6  McGee  Tract,  Berkeley.  All  work 
for  three-story  and  basement  frame 
convent    building. 

owner Roman  Catholic  Archbishop 

of  San  Francisco. 
Architect  ..  .John    J.    Foley,    46    Kearny. 

San    Francisco. 
Contractor.  .Kidder  &    McCullough,  2075 

Addison,   Berkeley. 
Filed  Sept.  22,  '13.     Dated  Sept,   15,  '13. 

1st    of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $23.69:, 
Bond,  $11,847.50.  Sureties,  B.  E.  Under- 
wood and  Thos.  GiUenan.  Limit,  150 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(2841)      E    ELLSWORTH    163    S    Allston 

Berkeley.      Two-story    4 -room    dwlg. 
Owner G.    P.    Kelsey,      2215      Ells- 
worth,   Berkeley. 
Architect  .  .  .None. 

Contractor...!.    W.    Davis,    lfi31    Allston 
Way,  Berkeley. 

COST,     $1000 


(2844)      S  PRINCE  125  E  Wheeler,  Ber- 
keley.      One-story    5-room    dwelling. 

Owner E.    M.    Hindi.    393    Bellevue 

Ave.,  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,    $2000 


(2846)      S      JOSEPH    150      E      Monterey, 
Berkeley.     Remodel. 

Owner Miss     E.   M.     Fossing,     560 

Oakland  Ave.,  Oakland. 
Architect  . .  .None. 

Contractor.  .J.  M.   Merrilees  &  Co.,  2916 
Grove,  Berkeley. 

COST,   $1450 


(2853)  E  LEWISTON  AVE  207  N  Alca- 
traz,  Berkeley.  Two-story  10-room 
flats. 

Owner N.      Andrews,      153      Stuart, 

San   Francisco. 
Architect  ..  .C.    R.    Jordan,    742    Market. 

San    Francisco. 
Day's   work.  COST,   $6000 

(2869)  W  SAN  BENITO  300  W  Marin. 
Berkeley.       One-story    5-room    dwlg. 

Owner Win.   Kittey,   "Laurel   Dell," 

San   Benito   Road. 
Architect  .  .  .None. 
Day's  work.  COST,  $2500 


Building  Contracts  Awarded. 
Alameda. 

271)4  Armstrong    Owner  2000 

2796  Strang     Strang  2250 

2707  Buigner      BUI 

2798  Senz    MacRae  600 

2799  Horst     Horsl  3250 

2S00  Powell      Powell 

2863  I'ai  Islan    Dufo 

2864  Carvllle     Powell       2000 

186  i     '  ' ■■!', ii  ii     Mortensen        1900 

i  279  i  i     N(  i     1513    HIGH,    Aiame  la.  I  me 
and     one-half-story     dwelling. 

Owner I.    Armstrong,    Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $2000 


33 


NO.    1708    HIGH,    Alameda.      One 
story    5-room    dwelling. 
Owner F.    x.    Strang,      1330      Bur- 
bank,    Alameda. 
led  .    .None. 
Day's   work.  cost.    $2250 


(2797)      NO.    1522    HIGH,   Alameda,     one 

story  dwelling. 

Owner A.    .1.    Burgner.    1001    High, 

Alameda. 
Arch  itecr  .  .  .  None. 

work.  COST,    $1950 


(2798)      NO.       als     LAFAYETTE.       Ala- 
meda      Add   to  dwelling. 

Owner Adam    Senz.    Premises. 

Architect  . .  .None. 

Contractor.. C.    W.    Mac    Rae,    1815    En- 
i  iii  I    Ave..    Alameda 

COST,    $000 


(2739)     NO.    1340    ST.    CHARLES,    Ala- 
meda.      Two-.-tory     dwelling. 

Owner G.      Horst,       1209       Willow, 

Alameda. 
Architect  . .  .None. 

Con  tractor..  H.    G.    Horst,    1S04    Grand, 
Alameda. 

COST,   $3250 


(2800)      NO.      S35    LAUREL,      Alameda. 
One-story    6-room   dwelling. 

Owner Powell      Bros.   Constr.      Co., 

Harrison    Ave.,    Alameda. 
ect  . .  .M.    II.       Fish,    1528      Court, 
Alameda. 
Day's  work.  COST,   $2000 


(2S63)      NO    2319    LINCOLN    AVE.,    Ala- 
meda.    Wash  room. 

Owner Parisian  Laundry,  Premises 

Architect  . .  .None. 

Contractor.  .  W.       Dufour,       2326      Santa 
Clara  Ave.,   Alameda. 

COST,   $1000 

(2864)      NO.    1031    LINCOLN   AVE.,    Ala- 
meda.     One-story   dwelling. 

Owner A.  D.  Carville.  1033  Lincoln 

Ave.,  Alameda. 
Architect  . .  .None. 

Contractor.. W.  Powell,  —  Pacific  Ave.. 
Alameda. 

COST,   $2000 


65)      NO.    1843   ELM,  Alameda.     One- 
story   dwelling. 

T.    D.    O-l.nrn    and    P.    Mor- 
tensen,   2848    Central     Ave., 
Alameda. 
Architect  . .  .None. 
Day's    work.  COST,    $1900 


Minor  Jobs  About  Alameda  Ca 

il'H     Sherman,    Ala.;    alter    dwelling: 
owner,     Harry     Weibe,     Premises;     con- 
ir,    Chas.    Burton,    Park,    Ala.;    cost. 
$200. 

1712  San  Pablo  Ave.,  okd.;  alterations 

owner,    A.    w.    Clement;    contractor,    G. 

\     Scott;   cost,   $120. 

:i     Mb,    ok. I.;    addition;     owner,     D 

n  Ich;     contractor,     M,     A.     Taylor; 

s 

SW    6th    and    Clay,    okd.;    restiingle; 
owner.   .1.   .1.    McElroy :    conl  i  ai  tor,    II     .7. 
awards;   cost,   $mi. 

:i  h.  ok.i  ;  addition;  owner,  Mike 
.mi  ractor,     M.     R  in 
$160. 

17th,    okd.:    shed;    owner,    Jersey 
\iiik    &    Cream    Co  F.    J. 

Williams;    cost,    $250, 

1509      Benton.   Ala.:     garage;     owner, 
i   Schmidt,  Premises;  co»t,   $100. 


COMPLETION  NOTICES. 

ALAMEDA    COUNTY. 


T.ECORDED  ACCEPTED 

(Correction) 

Sept.     IT,       1913— Ll  IT       LS     BJ  "G" 

Claremont     Court,     Bkly.       Harriet 
inderson     to    Sullivan     Bro 

Sept      13,     1913 

S,  pt  17,  1913-  NW  BRi  iADWAY  & 
38th  N  -1  I  \V  142.21  S\\  91.7]  E  150, 
Okd.         Joseph       Koenig     to       E     A 

Janssen     Sept.     13,    1913 

Sept,  20,  1913— DOT  IT  BDK  9  Map 
Tl  ou  and      Oal  George 

Friend   to    whom    it    may      oncern... 



Sept  20,  1913  -NW  BRi  i  \  I  W  A  V  & 
S  26th  \V  ]  53  63  R  13  0  W  199.94 
S  52  13  W  1 87.  First  Prebyti  rian 
Church     of    Oakland     to       Peter      N 

Schmidt Sept.    3,   1913 

Sept.  20,  1913 — LOT  IT  BDK  "D"  Map 
George  W  Aus1  in's  SI  d\  n  Blk  "D" 
Vernon  Park.  Okd.  A  Nelson  to 
whom    it   in  i  ]  9,    L913 

Si  pt.  20,  1913— PTN  LOT  I  BDK  "C" 
.Map  Peralta  Heights,  okd.  Louis 
L   Byrne  &   Rose  C   Byrne   to   whom 

ii    may    concern Sept.    L9,   1 

Si  i.i  20,  1913— NE  BRi  '  \HWAY  & 
X  50xE  tin.  Okd.  Mantua  E 
.ii  to  Leo  I.  Nichols.  .Sept.  20,  '13 
!,  1913— W  TELEGRAPH  A\  E 
-  16th  S  130  NW  103.95  SW 
I  N  130  NE  90  NW  5.72  NE 
9  SE  Tl  SW  100  SE  100,  Okd. 
Kahn    Realty    Co    to    Sherman    ICim- 

I  all    &    Co S.-pt.    22,    1913 

Sept.    22,    1913    -'A    CASTRi  I   55    N   14th 
i  ,11    to 
Align  ..  .Sept.    22,    1913 

Sept.  23,  1913— W  HARLAN  391-9  N 
Peralta  N  25;  Dot  S  Blk  802  Map 
No  2  Watts  Tract,  Okd.  Henry 
Grady      by    F    L    de      Fuitas     to      A 

Hoover     Sept.    16,    1913 

23,    1913— S    FORTY-FIRST    300 
E    Telegraph  >    ■        B    P    and 

Alice    M    Beynon    to    N    Z    Roem    & 

Sons    Aug.   29,   1913 

i iFTER  A\ 
..i  ikd.      Martha 
E    Brown    to   whom    it    m; 

S 

T       16     BDK       "B" 
■  Sourt,    Bkly.      Mi  s   Edith 
•  n    to    F    E   Allen.  .Sept.    15,    1913 
Sept.     23  LOT    1    BDK    IS    M.ip 

Northbrai      Bkly.      Cecil     v,     I  d  den 
t',  whom   it   may     oncern.  .Sept.  22,  '13 
Sept.    23,    19*12  -DOT    22    BLK    "E"    Map 
Kenwood    Park,   Okd.      Irma    B"iwn 
to    Jesse    Wilto  July    u,    1313 

is    13,    11    AND    15, 

i  i, in.       Dr    Hoi  eri     1  lunn    to    C 
M   MaoGregoi 

I  I  [,     bi  t     Alls- 

1     2123 

nali.    Bkly       M    G  i    ilifor- 

Co   to   A   C   C    Krueger.  . 

1,     1913 

i     ,  ■ .    o    e 

Mi-Arl   iur      I  C      '■'•  - 


LIENS  FILED. 


A  LAMBDA    COUNTY. 

9  .i  [ap 

lta\  •  '  \<  ,    I     I  I  i  i   I  - 

i  i  Berdette 

Matteson    and     Piedmont     Heights 


BUIL DIM;    AND    INDUSTRIAL  NEWS 

Bid      Co    : $85 

',     1918  -  Li  iT    in1    Oak    Gi  ove 
i      i  ikd.       \\  in     T     i 

[    OWI  Hi 

$25 

.  epl       >0,     1913    -XW      SIXTEENTH     & 
,    85    E    50    N    15    E 

to    in      ii I  'I       .1    I      Hi'l. I. 

Wood I    ■     World 

i  i  i  ion      $T  137.3.", 

Sept  20,  1913  S'A  NINETEENTH  S 
Cypn  104-3   "W     L36    N    52-  [%    E 

13-3  :      I  I     i  ikd       Max- 

well   Hardware    Co    \       H    S      • 

and    Colt >ia     Lau  ndry    <  !o $25.03 

Sept.    20,     L913       3W    NINETEENTH    & 
Cj  pn  -      S   104-3    5S     136    X   52-  1%    E 
L22-4,    i  ikd.      Con- 
rail  Elec  i  'n  vs  1 1  S  and  Lena   W I  ii  e 

!     C  I        ll'Y     CO $2S 

Sept.  19,  1913— W  HARLAN  391-0  N 
Peralta  N  25;  Lot  S  Blk  802  Map  No. 
!,  Watt's  Tract,  Okd.  A  Hoover  vs 
i<  Gi     dj     $1020.25 

Sept.  23,  1913— SW"  NINETEENTH  & 
Cj  press  S  104-3  W  136  N  52-4%  E 
13-3  N  52-4%  E  122-4,  UK...  Hogan 
l.uin  er  Co  vs  H  S  White  Ma- 
■  ry  Co.  Columbia  Laundry  Co 
and   II   S  a  nd   Lena   White $533.7] 

Sept.  23,  1913— N  SAN  JOSE  AVE  200 
W  Walnut  W  50xN  150,  Ala.  Geo 
i  ■  \ l  i  In  k  v s  Thomas  i ;  Morris . . 


Sepl         l.     1913— N     SAX     JOSE     AVE 
-     w      Walnut     W    50xN    150.    Ala. 
i  :<  n     i    en  on    vs    Thomas    G    Morri 3 
$i,G.50 

Sept.    25,     1913— DOT    34    BDK    16    Map 
Havenscourt,    Okd.      Hogan   Lun 
Co    vs    C    Barkoff $323.47 

Sept.  25,  1913— LOT  33  BLK  16  Map 
Havenscourt,  Okd.  Hogan  Lumber 
Co    vs    C    Barkoff $52.07 

Sept  6,  I— LOT  11  BLK  9,  Ber- 
keley Heights  Tct,  Bkly.  Alfred  C 
Lee    is   S    D   Beasley $56 

Sept     26,    l:il3— LOT   IS   BLK   "A"   Map 
ii.  dmont     Tct,     Piedmont. 
Bruce    Dumber    &    Mill    Co,    $670. S6; 
\Y    P    Fuller    &    Co,    $291.70;    Pierce 
Hardware    Co,    $123.80    vs   J   T   Ben- 
Mi    'A     H  Crei  fhton 

♦ 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

RESIDENCE   —   2      s  torj     an  I      base 

frame,      i  ,000       Mi  nlo    Pai  k,    San    Mateo 

|  Ca)         ••  -  i  '     tries       Petei 

<  .    Bl  I  i      s.    F.    i  iwn- 

ei    John    It,    la aril.      The   dwelling  has 

ome,   and 
i     contain     in     the    neighborhood     of 
ten     rooms,     three     baths     a  nd    sleeping 
will    also    be    erect- 
ed    Mir     the     propert  y.       I  nterior     finish 
.     of     line      ,  a      ard  n  ood.      There 
1   bi        centra]   h   ating   system,  prob- 

hea  I        i  ipi  n     (ire    places 

rick    mantels  will    be  used. 

,i  ,i  ,  .       composition 

loo  i  a. I  ii  le  « a  inscot.  An  a  uto- 
i  win  he  in-  tailed. 
iu   i     will    be    coven 

a  .a  1     lath. 

eing  prepared. 


building  Contracts. 

SANTA    CLARA    COUNTY 

Nl  I.     I  16    S-Si;     i     IE    .IN,     San    Jose     SI 

m    eottagi 

1  'v.  iur !•'.     W.    '  la    !    mi      Pi  -   in      I 

I  '|     Igner  .      C     C     Lewis. 


We  Ine  d  ij     Oc  L913. 

Contractor.. C.     C.     Lewis,     447     S-15th, 
San   Jose. 

■  i    T,    $3000 

NO     11    S-THIRTEENTH       (rear),      San 
Jose.       Brick    garage. 

Owner A.    E.   Holmes,   Premises. 

|         C.     S      McKenzie,     Bank    of 
San   Jose   Bldg  .  Sa  n  Jose. 
Contractor.  .E,    J-:.    Weldon,    TS    Marsh  el, 
Ave.,    San    Jose. 

COST,    $1200 


I  iND.    bet    Jackson    and    Empire, 
■  and    one-half-story 

I'-nce. 

Owner Mrs.    Webb,     128    N'-Seeond, 

San  Jose. 
Architect  ..  .Lenzen    &    Son,    110    S-Sec- 

ond,    San    Jose. 
Contractor.. C.    N.    Smith,    515    S-Eighth, 
San    Jose. 

COST,   $3075 


i     PL  I'M.  bet  Floyd  and  Humboldt,  San 
Jose.     Four-room   cottage. 

Owner Paala    Bataglia,    Premises. 

Architect  . .  .None. 

Contractor.  .John     Gratti,     N-River    St., 
San    Jose. 

COST,    $1000 


NO.    76   FULLER  AVE.,  San   Jose.      Four 
room    cottage    and    sleeping    porch. 

Owner Alex     York,     Iluss     iimi    <-. 

San    Jose. 
A  reh  itect  . .  .None. 

work.  COST,    $1600 


NO.    11-'    COLFAX,    San    Jose.      Six-room 
cottage. 

Owner Joseph    Nolan.   Premises. 

Ai  chitect  . .  .None. 

Contractor.  .  J.     A.     Weldon,     639     Willes 
Ave.,  San  Jose. 

COST,    $1800 


NO.  690  S-THIRD,  San  Jose.     One-room 
Addition  on  rear  of  residence. 

Owner Mrs.   O.   F.    Diete,    Premi.-es. 

Architect  . .  .None. 

Contractor.  .Frank    Davis.    297      S-12th, 
San  Jose. 

i  a  iST.    $40(1 


ON  THE  ALAMEDA,  bet  Brown  Ave 
and  Lenzen  Ave.,  San  Jose.  Heating 
and  ventilation  system  in  Hester 
School   Bulding. 

Owner Hester    School     Trustees. 

Architect  ..  .N.    F.    Marsh,    Los    Angeles. 

Contractor.. Robt.  Dalzie]  Jr.,  218  1st, 
San    Francisco. 

Filed  Sept.  17.  '13.  Dated  Aug.  18,  '13. 
On  or  before  last   ol   <  ten   month     75% 

Usual     35     days 25% 

TOTAL    COST,    $44ST 

Bond,    none.     Limit,    165    days.      Forfeit, 

inula.       Phi  ns    and     spe    ifications     filed. 


1'KAXKI.IX    AND    WASHINGTON    STS  . 
Santa  Clara.     All  work  for  interior  uf 

S    Ilara   Town   Hall. 

(  iwiier Tnu  n    ol    Sa  nta    I  Mara. 

i       .  \\  in     Binder,       Rea       i  lldg 
San    Jose. 

Conti    '  'tor,  .  W     ii     Noi  ma  n,  Sa  nta  i  'la  i  a 
Filed  Sepl.   16,  '13.      I  lated  Sept.    13,     I 3 
i    and    nth    day    of  each    month     75% 

Usual    33    days 

TOTAL  i  a  iST.  $8674 
Hand.  $4337.  Surety,  V  S.  Fidelity  & 
(  in.ira  nine   Cu.       I. unit.    ',  5    da  )  I'm  ('nil. 

none       I  'la  tis    a  nd    -  pecifii  itions    liied. 


LOT  1  '  BLK  I.  Town  of  Sunny  vale.  All 
work  for  one  story  reinforced  con- 
crete  bulding. 


Wednesday    Oct.    I.    1913. 

Owner A.    Schurra,    Sunnyvale. 

Architect  ..  .H.    A.    Spreen. 
Contractor.  .G.    D.    Huston,    Sunnyvale. 
Filed  Sept.    22,  '13.      Dated   Sept.    20,   '13. 

Forms    for   concrete    up $621 

Walls    up   and    roof   on 621 

Building    completed     621 

Usual     35     days 621 

TOTAL  COST,  $24S2 
Bond,  $621.  Sureties,  W.  Davison  and 
Daisy  Akers.  Limit,  Nov,  15,  13.  For- 
feit, none.  Plans  ami  specifications 
filed. 


LOT  10  BLK  62  Reed's  Addition,  San 
Jose.  All  work  for  two-story  frame 
building. 

Owner T.  J.  Schurebeck,  San  Jose. 

Architect  .  ..L.   T.    Lenzen,   San  Jose. 

Contractor.  .P.    Pebelier,    San    Jose. 

Filed  Sept.  17,  '13.      D  :>;.  '13. 

Frame    up     $1350.00 

All     plaster    on 1350.00 

When    completed    1350.00 

Usual    35    days 1357.50 

TOTAL,    COST,    $5407.50 

Bond,   $2704.     Sureties,   E.    YV.  and   O.  E. 

Schnabel.        Limit,    100    days.        Forfeit, 

none.      Plans  and   specifications   filed. 


LOT    9    Randall    Tract,    San    Jose.      All 
work    for   one-story    frame   cottage. 

Owner Ella  Sorey,   San  Jose. 

Architect  ..  .J.    B.   Larob,    San   Jose. 

Contractor. .  J.   B.   Lam'b,   640  S-llth   St., 
San  Jose. 

Filed  Sept.  19,  '13.     Dated  Sept.  IS,  '13. 

Frame     up     $395 

1st   coat   plaster   on 395 

Work    completed     395 

Usual    35    days 395 

total  cost.   $isso 

Bond,    none.      Limit,    70    days.      Forfeit, 
none.     Plans  and  specifications  filed. 


M  LOT  51  BLK  6,  White  Addition,  San 
Jose.  All  work  for  one  and  one-half 
story    bungalow. 

Owner E.    O.    Webb,    San   Jose. 

Architect  ..  .L   T.   Lenzen.   San  Jose. 

Contractor.  .C.  N.  Smith,  515  S-Eighth 
St.,  San  Jose. 

Filed  Sept.   17,  '13.     Dated   Sept.  16,  '13. 

Frame     up     $765 

Exterior    completed     765 

When    completed     765 

Usual    35    days 780 

TOTAL    COST.    $3075 

Bond,    $1540.      Sureties,    E.    C.    Hamlin 

and    H.    Ray    Fry.      Limit.    Dec.    1,    1913. 

Forfeit,   none.     Plans  and   specifications 

filed. 


NO.  257  N-SECOND  ST.,  San  Jose.  All 
work    for   repairs  on   dwelling. 

Owner P.     Moutm ',    Cure    La- 

molle   Grill,   San   Jose. 

Architect  ..  .W.    E.    Hlggins,    San    Jose. 

Contractor.  .R.  O.  Summer  ,  17  N-lst 
St.,    San    Jose. 

Filed  Sept.  22,  '13.      Dated   Sept.    22,  '13. 

Plaster    finished     H76 

Barn    finished     476 

Usual     35     days 318 

ToTAI.    COST,     $1270 

Bond,  $635.     Suretle  ristmaa 

and    G.    H.    Parkinson.      Limit,    21    days 

Forfeit,   none.      Plans  and   specifications 

filed. 

FOURTEENTH    ST     neai  Clara, 

San  Jose.     All  work   for  one 
half-story    frame    building. 

Owner N.    J.    Brown,  3   2nd   St., 

San   Jose. 

Designer  .  .  .L.   I.   Kelly. 


B:   '        INC.    AND    INDUSTRIAL  NEWS 

Contractor.  .L.    I.    Kelly,    —    May     Ellen 

A\  e.,   San  Jose. 
Filed   Sept.    16,  '13.      Dated   Sept.    10,  '13. 

Flame     up      $650 

Brown    plaster    on 650 

When    completed     fi.",n 

30    days    after 650 

TOTAL  COST.  $2600 
Bond.  $1300.  Sureties,  J.  A.  Chase  and 
O.  .\I  Kelly.  Limit.  To  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

♦ 

Building  Comracts. 

SAN    MATEO   COUNT  V. 

LOTS  23  &  24  BLK  17,  Crocker  Estate 
Tract,  Daly  City.  All  work  for  one- 
story  and  basement  5-room  and  bath 
frame    residence. 

Owner Abraham  P.  Makower. 

Architect  ..  .O.    E.    Evans.    23T.7    Mis-ion. 
San   Francisco. 

Contractor.  .John   F.   Boulbard. 

Filed  Sept.  IS,  '13.     Dated  Sept.  16,  '13. 

Frame    up     $603.75 

2nd   coat   plaster    on   and   build- 
ing   completed    603.75 

When    accepted    603.75 

Usual    35    days 603.75 

TOTAL    COST,    $2415.04 

Bond,   none.      Limit.    9o   days    from   date. 

Forfeit.     $5.       Dlans    -and    specifications 

filed. 


SE  BAYSWATER  AVE  AND  PARK 
Road,  Burlingame.  All  work  for 
building. 

Owner J.   R.   Lynden. 

Architect  ..  .Thomas   M.   Edwards. 

Contractor.  .W.   B.  Eaton. 

Filed    Sept.    13,   '13.      Dated   Sept.    15,   '13. 

Rough     frame     completed $1450 

Brown    mortar    on 1450 

Completed   and   accepted 1450 

Usual    35    days 1450 

TOTAL  COST,    $5S0O 

Bond,   $2900.      Sureties,     H.   W.     Regan 

and    Joseph    Grimes.        Limit.    90      days 

after  date   of  recording.      Forfeit,   none. 

Plans  and   specifications  filed. 


COMPLETION  NOTICES. 


SAN    MATEO    COUNTY. 


RECORDED  ACCEPTED 

Sept.  12,  1913— N  TEMPLETON  AVE 
Lot  9  Blk  3  7.  Mrs  Lizzie  Reardon 
and  Edw  Reardon  to  B  W  Demami- 
Sept.   3,    1913 

Sept.  12,  1913— HILLSBOROUGH.  J 
D  Grant  to  Joost  Bros.. Sept.   10,  1913 

Sept.  15.  1913 — BLK  22,  Burlingame. 
I:  i  Iph  ('  Mac  Arthur  to  S  II,'- 
Clure Aug.     12.     1913 

Sept.  20,  1913 — LOT  24  BLK  50  Eas- 
ton   Add'n   to   Burlingame.      Mary    F 

Vfangan     to    George     Holding 

Sept.     15.     I'H:: 

♦ 

LIENS  FILED. 


SAN    M  \ TEO   <  <>1  VIA  . 


RECORDED  AMOUNT 

Lots   26,    17 
end  31  Blk  "N"  Mission  Street    . 
Co's   Trait,      E   .1    Gallagher   vs   Ori- 

Rl      Ity     Co $210 

Sept.  20,  1913— LOT  2  BLK  3  of  San 
Carlos  Park.  Fred  Wagner  vs  A 
Paulsen     $92.05 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

UKSIDENCE     ADDITIONS—]       story, 

frame,    >     I,    San    Anselmo,   Marin    Co., 

Cal.       Architect,     Maxwell       G.     hugbee. 
330    Li.  k    Bide..    S.    F.      i  Iwner,    i  ! 

This     work     will     Include     the 
ion    of   a    gai  age    and    conser- 
vatory  and   a   frame   v,  iter    tower.     The 
tower   will   contain   a    tank    with    a    ca- 
pacity  ol    3,000   gallons.      Mr.    Breck   has 

in    the   nelgl ; I   of   $15,- 

000    'in      is    property,    and    has    one    of 

st     mimes    in       Sola  n  In       Park. 

Plans    for    I ;  e    aboi  e    de  ci  ibi  d    work 

will    I,,,    completed    this    week    and    fig- 

be    taken. 

PASSENGER    STATION— 1    story    and 

base.        reinforced       concrete,       $34,000 

Richmond,   Contra   Costa    Co.,   Cal.     Kn- 

■  ;.    W.    Harris,    L.    A.      Owners, 

Santa    Fe    Railrn.ul    Co.      Plans   are    be- 

•  ired    for   an    attractive    Mission 

lepot     which     is    to     replace       the 

structure   in    Richmond.      There 

two    waiting     rooms,    baggage 

:wess    office    and    office      of      the 

agent.      Interior    finish    will    lie    of    pine 

ird  woods.       A    cement    floor    will 

be   used.    Exterior   of   the   building    will 

I    with    cement    plaster.      A    ,  laj 

tile    roof    will    be    used.       Preliminary 

plans    are    being   prepared 

TELEPHONE    EXCHANGE— 3      story 
'"uiss   a   construction.     Cost 
urn     stated.       Richmond.     Contra 

Architect,  Architectural  De- 
partment Pacific  Tel.  and  Tel.  Co.,  333 
Grant  avenue,  S.  F.  owner-,  Pacific 
States  Tel.  and  Tel.  Co.  Announcement 
has  been  made  that  this  company  has 
secured  a  site  on  the  principal  busi- 
ness street  of  Richmond,  ami  that  pre- 
liminary plans  are  being  prepared  for 
a  modern  telephone  exchange.  The 
entire  building  will  be  occupied  by  the 
company.  Further  than  the  fact  that 
the  structure  will  be  of  the  Class  A 
type,  no  details  can  be  secured.  Fur- 
ther mention  will  be  made  of  the  work 
ns    progress. 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

BUNGALOW— 1%  story  and  base, 
500.  Madera,  Madera  Co., 
i'.i]  Vrchitect,  Ralph  P.  Morrell,  Odd 
Fellows  Hldg.,  Stockton.  Owner.  Mrs. 
J.  F.  Ii. Hilton.  The  house  lias  been  de- 
signed t"  contain  seven  rooms,  bath 
■  ng  porch.  Interior  fini-h 
will  i"-  largely  of  pin.-  with  somi 
« ood  nd  white  •  namel.  Hardwood 
floors     will     be     used     in     I 

There  will  he  furnace  heat 
ami  open  tire  plans  Mantels  will  be 
Of    Hi.'    'il'    brick.       Tib      w    i  Ins.  "I     will     be 

the    bath    room    and    kitchen. 
There     will     be    an      automatic     water 
Exterior  ..r   the   d-welllng   win 
■  ■  i     with     ■  ement     plaster    and 
Plans    are    complete    ami    Ag- 
eing     iken. 
HALL    hi'    RECORDS     I    story,    base 
and      mezzanine,      reinforced      concrete. 

Men,., I,     Ml  il.       Ar- 

il    i:    -   ell,    Humboldt    Rank 
F       Owners,    Merced    Counts 

mi   n  ill   be   ei  ect<  d    In    I 

Construction   will   be   fireproof. 

Interior    will    be    finished    In    pine    and 

hardwood    with    considerable    tile    and 

ornamental        plaster        work.        Metal 


AND   INDUSTRIAL  MOWS 


Wednesday    Oct.    i      i'i 


Veneered  Panels  that 
ARE  good— -order 
today  from 


The  "Wybro"  Stamp 
means  Panel  Service 

Every  time  you  want  a  panel  that  is  as 
good  as  it  looks,  be  sure  you  look  for  the 
"Wybro"  stamp  on  the  back. 

This  stamp  insurer  your  getting  the  best 
panels  made— panels  that  mean  service  to 
you  and  lasting  quality. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


elves  will  be  in-tailed.  Plans  pro- 
,  ,i  fireproof  vault.  A  central 
heating  system  ami  modern  plumbing 
and  electric  work  are  specified.  Ex- 
terior of  the  building-  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  are  now  out  or  figures.  Bids 
will  be  opened  on  November  10th. 
Plans  can  be  secured  from  the  archi- 
tect. 

LIBRARY — 2  story  and  base,  rein- 
forced concrete,  $20,000.  Coalinga, 
Fresno  Co.,  Cal  Architects,  Swartz, 
Hotchkin  i-  Swartz,  Rowell  Bldg., 
Owners.  City  of  Coalinga. 
Tin-  building  is  .1.  signed  in  the  Classic 
style,  and  will  cover  a  considerable 
ground  area.  There  will  be  two  large 
reading  rooms,  librarian's  office  and 
sta,k  room.  Metal  shelves  will  be 
used.  Interior  finish  will  be  of  pine 
and  hardwood.  A  maple  floor  is  speci- 
fied. There  will  be  a  central  heating 
system.  Exterior  of  tin-  building  will 
be  i  i<  •  .1  with  i  emeni  plaster.  Plans 
,,av>-  been  approved  by  the  Llbrarj 
Trustees  and  bids  will  lie  called  for 
i  as  the  approval  of  the  Car- 
negie   people    is    secured. 


Co.,  Cal.  Architect.  Department  of  In- 
dian Utah's.  Washington,  D.  C.  Own- 
ers. United  States  Government.  Bids 
will  lie  opened  on  October  6th  at  Wash- 
ington. 1>.  C,  for  the  construction  of  a 
oni  tory  frame  building  to  lie  erect- 
ed at  the  Round  Valley  Indian  School. 
Plans  are  on  file  at  the  office  of  the 
local  Indian  Agency.  26S  Market  street. 
An  official  proposal  appears  in  another 
column    of   this    issue. 

EXCAVATING,  ETC.— Cost  not  stat- 
ed ''anal  work.  Engineers,  United 
States  Reclamation  Service,  Orland, 
Cal.  Owners.  United  States  Govern- 
ment. Plans  have  been  approved  for 
I  ,  construction  of  about  6V2  miles  of 
irrigation  canal  in  Colusa  County.  The 
work  involve-  the  excavating  of  about 
200,000  cubic  yards  of  materials.  The 
canal  will  be  constructed  in  Colusa 
County  ab, ,ui  -::  miles  from  Sites. 
Plans  can  be  secured  from  the  U.  S. 
Reclamation  Service  Engineers  in  Or- 
land.  Bids  will  be  .opened  on  October 
loth.  An  official  proposal  appears  in 
another  column   of  this   issue. 


S'CIAMEiNrO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


BRIDGE — Steel  ar"  reinforced  con- 
crete, i'., st  nol  stuteo.  Reid's  Ferry, 
Si.i-i  i  Co.,  ('.il.  Engineers,  Thomas  & 
Post,  Los  Angeles.  Owners,  Shasta 
County.  The  Supervisors  of  Shasta 
County  have  tentatively  accepted  plans 
and  specifications  for  a  steel  and  con- 
crete highway  bridge  prepared  by 
Engineers  Thomas  *  Tost  of  Los  An- 
geles. The  bridge  is  to  be  erected 
over    thi  ito    River    at    Reid's 

Ferry,     and     i-     one     of    the    connecting 
links    ir,    the      Sin-      Highway.      Plans 
ami     specifications    were    submitted     to 
ii  '  lommission    for  ap- 

''l.l'l:    Hi  .i    -  Hid    base,    re- 

creti         $1  3,000.       Auburn, 
1  ■  ,|        Architect,     Frank     S 
00  H-aig    it,  S.    F.   Own- 
ers,    An  iurn    T  ,    oe    Club;     W.    G.    Lee, 

.1.     .Ml        ill         M         Hooper. 

Building     Committee.       This     work    ha  .■ 

,  ore       There 

v,  ill    he    i « o     stores    on    the    in  St     floor 

interior    will 

n     pine      and       redwood 



building    «  ill    be    faci   I    n  II  h    i  e 

nr.ent  pi       •  In   the   hands 

mmittee  and    figure 

.    n  ■ 

SCHOOL— 1     story    and     base,     frame. 

ed        i  rpper     Lake,     Laki 


Building  Contracts. 

SACRAMENTO    COUNTY. 


W  Vi  LOT  6  AND  E  V%  LOT  7  L,  M, 
27th  &  28th  Sts.,  Sacramento.  Alter 
building. 

Owner S.     Ginsberg,     1S01     K     St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .  H.     Goldman.     ISIS     R     St., 
Sacramento. 

COST,   $3000 


LOT    1    Buckman      Tract,      Sacramento. 
Ere   t   bungalow. 

Owner A.    Miller.    3205      3rd      Ave., 

Sacramento 
Irehiteci  . .  .None. 
Day's   work.  COST.   $1200 

LOT   4.   L,    M.   5TH   AND   6TH  STS.,,   Sac- 
ramento.     Erect    building   S0xl60. 

,  wner lohn    T.    Stoll,    Stoll    Bldg., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  ."Wm.    Murcell      and    .T.      W. 
Haley,     2nd     St.     Cor.     "V," 
Sacra  mento. 
E  He  i   Sepl     15,  '1  3.     Dated  Sept.    12,  '13 
CI  'ST.    {29,589 

LOT   163   ciiiii     iiaks,   Sacramento.   Five 
room    dwelling. 

i  iWner Harrj      Raj  nsford,     sin     n 

St.,  Sacramento. 
\  i  cl  i  t ..  t  ,      None. 

Contra,  toi      F      J.     Williams,     3117     7th 
Ave.,   Si,  t.i  mento, 

COST,    $2800 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisco 


LOT    3    RLK    3    Highland    Park, 
mento  .    Four-room    dwelling. 

owner Charles      .1.      Schmid,      Hall 

26th    St.,    Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,   $900 


E    ',    OF   LOT   5,  K,   L,    13TH  AND   1GTH 
Sts.,    Sacramento.      Alter    residence. 

Owner -Mrs.    Ellen    McCabt,    1631    L 

St.,  Sacramento. 
Architect  . .  .None. 

Contractor.  .J.    A.    Pansback,    1050    25th 
St..    Sacramento. 

COST,    $7»'i 


W  'i  LOT  3  AND  E  >4  LOT  2.  I,  J,  (Til 
and  7th  Sts.,  Sacramento.  Alter 
building. 

Owner City    of    Sacramento. 

Architect  ...None. 

Contractor.  .Siller    Bros.,    1614    13th    St., 
Sacramento. 

COST,    $1643 


LOT  IN  INGLEVIEW.      Dwelling. 
Owner Alice     L.     Ryan.     3531     Pal- 
metto   Ave.,    Sacramento. 
Architect  .  .  .None. 
Day's   work.  COST,    $400 


"W   20  LOT   S,  J.   K.    1ST   AND  2ND  STS.. 
Sacramento.      Remodel   building. 

Owner Edith       Cosby       Figg      and 

Geo.   B.   Cosby. 
Architect  . .  .None. 
Contractor.  .Geo.     L.     Herndon.     914     T 

St.,   Sacramento. 
Filed  Sept.   22,  '13.      Dated  July   22,     13, 
COST,  $2943 


S    y2    OF  N    %   LOT   5.   G,   H,    36TH  AND 
27th    Sts..    Sacramento.      Erect    dwlg. 

Owner Sameul      Frank.      National 

Hotel,    Sacramento. 
Architect  . .  .None. 

Contractor.  .J.   Kauert,   1012  V  St.,   Sac 
mento, 

COST,    $3000 

LOT   4,   K,   L,    5TH   AND    6TH   STS..   Sac- 
r-imento.      Erect    building. 

Owner John    T.    Stoll,    Stoll    Bldg., 

Sacramento. 
Architect  .  .  .None. 
Contractor.  .Murcell    &    Haley. 

COST.   $29.5S5 


K    %    LOT    6,0,    P,    7TH    AND    STII    STS, 
Sacramento.     Erect   flats. 

i  i\\  net J.     F.     Harlow.     717     I'     St  . 

Sacra  menl  o. 
Architect  .  .  .None.  ' 

Contractor,  .W.     J.     Montgomery,     2-11 
H  St.,  Sacramento. 

COST.    $6 1 


E    ',    LOT   3    K,    I..   8TH    AND   9TH   STS. 
Sacramento.      Alter   store. 

Owner Emll    Steinman,    X22   K   St., 

Sacramento. 


Wednesday    Oct.    1,    1913. 

Architect  .  .  .None. 

tontractor.  .G.    W.    -Martin    &    Son,    1217 
18th    St.,    Sacramento. 

COST.    $700 


BUILDING   AND   INDUSTRIAL   NEWS 

Owner Wagner     Leather     Co 

E-Oak  St..  Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $louu 


LOT    12    KBNDRICK      TRACT,      Sacra- 
mento.     Erect   dwelling. 

Iwner D.    V.    Cole,     263 1    Stockton 

Ave.,    Sacramento. 
Architect  .  .  -None. 

Contractor.  .H.      M.    Earle,      Oak      Park, 
Sacramento. 

COST.    $1200 


.Building  Contracts. 

SAN    JOAQUIN    COUNTY. 


LOT    11    BLK   97   S   M  C,  Stockton.   Erect 
frame    dwelling. 

Owner John     P.     Ekberg,     126     W- 

Jackson   St.,   Stockton. 
Architect  .  .  .None. 
Day's  work.  ''"ST.  $1400 


LOT  3   BLK  D7  S  M  C,  Stockton.     Frame 
dwelling. 

Owner Mrs.     F.     Maggini,     325     S- 

Grant    S*  ,    Stockton. 
Architect  . .  .None. 
Day's   work.  COST,   $1200 


LOT   6  BLK1,    Stockton.      Frame   dwlg. 

Owner Home   OBldrs.    Inv.t.    Co.,    26 

W-San     Joaquin,     Stockton. 
Architect  .  .  .None. 
Daj  s    work.  COST,    *J,;:'" 

LOT    1    BLK   71    Stockton.     Frame  dwlg. 

Owner E.      H.      Tryon,      S-Lincoln 

Cor.   Sonora,   Stockton. 
Architect  .  .  .None. 
,  ay's     work.  COST.     $2 


N     %    OF    LOTS    2    AND    4  BLK    237    E, 

Stockton.       Erect    frame  building. 

A.    B.    McGill,  238    S-Ophir, 

Stockton. 
Architect  . .  .None. 

tvork.  COST,    5M'" 


LOT        BLK   7.  Stockton.     Frame   bldg. 

Owner W.      R.    McGary,      814      \V- 

Poplar    St.,    Stockton. 
At  i  hitect  .  .  .None. 
Day'      work.  '■"■  ST    *J-'"" 


LOTS    10    AND    12    BLK    27    E.   Stockton. 
Frame    dwelling. 

i  i-h  net J.    F.    Lynch. 

Ai  ch  Itect  .  .  .None. 

,  ,  -i  isT         '  

I  >a>  s    work.  uox,    t- 


LOT   1    BLK    58   E,   Stoi  ktoi        Alt'  r  ition 
to    frame    building. 

i  in  ner G.         Battilana,       :  I  "• ' 

Hunter   St      Sti    kton. 
Architect  .  .  .None.  _. 

Daj        work.  COST,    $17o 


Li  t      i    BLK   73   W,     Stockton.        Erect 
frame    building. 

Owner Carl    Steinhart,    Van    Buren 

and     Magnolia    Sts  , 
ton. 
Architect  .  .  .None. 
Day's   work.  COST,   $200 


J,i  ITS    I 'I     VND    18    in 
i  lorrugs  ted 


NO.     115     E-MAIN     ST.,     Stockton.       Put 
on   asbestos    roof. 

Owner Yost     Dorhman     Co.,     117-E 

Main    St.,   Stockton. 
Architect  . .  .None. 
Day's   work.  Ci  'ST,    $365 


NO     in    S-CENTER   ST.,    Stockton.      Re- 
model   frame    building. 

Owner F.    A.    Ziegler,    :'7    S-Center 

St.,    Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $10 


LOTS    -    AND    t    BLK      S6    E       Stockton 
Remodel    brick    building. 

Owner Patterson    &    Carpenten. 

Ai  i  hitecl   .  .  .None. 

work.  '•     *30« 


NO.    .'7    S-CENTER   ST.,    Stockton.      Re- 
model   frame   building. 

Owner W.    A.    Ziegler. 

Arch  itect  .  .  .  None. 

Day's    work.  COST,    $500 


\\  125  OF  LOT  13  AND  S  10  LOTS  1 
and  3,  Stockton.  Two-story  frame 
building. 

Owner Mrs.    E.    Hammond,    643    N- 

Hunter,  Stockton. 

An  hitect  .  .  .None. 

Day's    work.  COST,    $7300 


LOT     8     BLK     97     E,     Stockton.       Frame 
building'. 

Owner Geo.   L.   Kleiy. 

Architect  .  .  .None. 

Day's   work.  COST,  $2250 


LOT    10    BLK    97    \V,    Stockton.      Frame 
building. 

Owner S.    3.    Mix.   218   S-Sutter   St., 

Si  1 1   kton. 
Architect  .  .  .None. 

work.  COST,   $2250 

LIENS  FILED 


S  ICRAMENTO    COUNTY. 


1C1  C(  IRDED  AMOUNT 

Sept.  I.",  liilil  — FARM  669-663  Cont  'JO 
Central  California  Traction  Unit 
No.  in.  Oak  Park  Lumber  &  Mill- 
ing  Co   v-    Hamilton  Invst   Co.  .$310  02 

LIENS  RELEASED. 


ACRAMENTO    COUNTY. 


RECORDED  AMOUNT 

Sept.       23,        1913— ST.       ELIZA] 

■I..       Clark    &    Hem  J     CO! 
i  n    Rev    l    V    Aze\  edo $555  20 


LOT     15    BLK    52    E,    Stockton        Frame 
dvt  riling. 

Owner W.      Mollenhouer,      348      S- 

Auror-.i.    Stoi 
Archil  eel   .    ,  None 
.....  ■ ,,  ''.   $2600 


LOS    ANGELES    AND    SOUTH 
ERN  CALIFORNIA. 

APARTMENT     HOUSE-     I     stoi 
hasi         Cla 
Los     Angeles      Cal        An 

Hog  u,     .1-  .    1564     v'  i 

\        Owner,     Erni    I     i        Hillmai  I 

building    will    ted    on    an 

mi    and    has    beet 

a     total    of     5 ms    hi  -  idi  -    a     large 

,ii,,  e     lobl  lllia'i 

I    ■ ,i  i      r  t  men 

ranged    In    I1 

all    with    prl  rati 
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,     ,    ,.,     «n  shed    In    pini     and 

Is.       Plans     provide     for     ste  im 

hi  ,,:      ,  i.  •  ator     i  ci  vice       and     a     vac- 

lning      system.      Bath      rooms 

will     have     tile     wainscol     and     cement 

i   ue '    of    the    building    will 

with     glazed     p  esse  i     brick 

n f  and    figures   will    be 

taken    at    once. 

APARTMENT     HOUSE— 3     storj     and 

h.    $30, Los    Angeles,    Cal. 

i,     i.    Jones,    i     W.    Hellman 

a      Owner,   .1     P.    Pai  ti  ti.   The 

■    ,  ,,i ,,    an    ai  ea    of    55x3 15 

.,  .  ,  een  designed   «   I      stores 

Boot    and    10  roms  an  anged 

I,    i  n   ,    and    three    1 1 ■    suites    on    the 

loors      Intel  ior   finish    will   be   of 

oughout.      Plans    provide       foi 

I,   ,  I,,    he  it.      AH    suite-    «  ill    Inn  e    prl- 

,,,,!,,-   and   wall    he. is.   Ti  i  i  ■ 

a    store    fronts.      Exterior 

nil  ling     will    be      faced       with 
I,  k.     Plans  are  complete  and 
re    being    taken. 
APARTMENT     HOUSE— 2     story     and 
u        C  ist     not     stated       Glen- 
dale,    Los     Angeles    Co.,    Cal.      Architect, 
I'.inl    v     Tuttle,  l  lelta    Bldg  .  1..  A     I IV,  n- 
er,     Mattison     B.     Jones.      The     building 
will    contain    three    stores    on    the    first 
number    of    I  "  o   and    I  n  ee 

apartments    on    the    upper    Moor. 

finish     will     he     of     pine       and 

elm        Some     har.lw 1     floor;      will      be 

Will    be    ste  nil    heat    a  ii  I    ,i 

hoi    water  system.      All   suites   will   have 

eds    and     private       bath       ms 

Stores    will    have      patent      fronts      and 

plate    glass    windows.      E-xterior    of    the 

uilding     w  in     be     faced     with     pi  i    se  i 

brick        Plans    are    being    prepared. 

APARTMENT     HOUSE— 2     story    and 

,  i.      :       i , .,  me      i  rosl    nol    stat- 

,.  I.       1  mi]"  rial,     Imperial    Co.,    '  !al.       Ar- 

,     ,       Nee    ,v.    Spencer.    Union    League 

i       A       Owners,    Imperial    Valley 

Syndicate        The    building    will     contain 

n    the    first    Boor   and    a    number 

Of      tWO     and      three      I'm, ml     suites      on      the 

upper   Hoors.     All   .-uites  will   have   wall 

i     pi  ivate     bath     rooms.       Inte- 

"  ill    1  e    of    pilo      1     roug     oul 

i  ,,  i       i  i, ions    will    have    tile    « a 
Exterioi     ol     the    building    will    bi     cov- 

e i     pla  -i  ei        Plans    a  re 

nd    figures    are    being    taken 

I  H  en  :i       i   si,,,-,    and   ba  se,   bi  ick   a  n  I 

,    |       Cost    idt    stated       Lo      Angeles 

Cal         iichitects     Eisen    &    Son,    W  llcox 

Bldg  .i       \       Ov,  ue:  -.    Blument  ha  I    '  !o 

ii  tiling   "ill   be  erected   on  a   coi 

ind    "in   contain   two  si ,,.  . 

bote!     offii  e    a  nd     lobbj     oi 

llOOl  IJPpei      I  ai  ee     |1 'S     will 

: , ■       Into       1 1 , m 1 1 1       50 
n  i   ,i   ii  in. I',,  .    ..I    public  a  ml   pri- 
,  i    s.      Interior    finish    will    be    oi 

irdw -       TI  ei  e     will    be 

ste  im      '  '  i    and    ele\  a  tor     ei  i  lei        Hot 

a  n,l    co        ri :n-     «  iter    will    he    sup 

pliel     lo    all     roon  Ba  oms    "ill 

- 1 1 1 m  :     : i . . . , ;  -   and    till 

Exterl uilding     will 

,   i    "in •  ,i   brick     i  'laps  a  re 

a  ii. i    i  he    n  ork    "in    bi 
1, 3     1 1  i       Labor,      A    num  iei     ol 
hi    be   let. 
i.     i    storj    and       i   i 

■    I    stated 

Halm      Building      an  I 

t    Co       Tl'orpi        ■    ■  i        * 

VI      I      ri.  i  1 1 M  a  ■ 

erected    on     W 

I,.,.      ',.  ,  ■  ,  i  .  ,,  -I     of     S.i 

....  - 1 1        i       numb 

will'        ean 
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a  n,i  a  hoi   water  .  upplj       Interior  finish 

will     te    of     pine    and     redw 1.       Bath 

in     will   have   c<  menl    II 's  and   tile 

,i        Exterioi     of       building 

Kill   be    i    ced    wi i   I   brick.   Plans 

prepared  and   when  com- 

.    .     i    •  nera  1    strucl   on    >vill    be 

,  .n  .  i,   I    on   by   the   M  Building  ii  ml 

I  m  ,..- ;  ,n,  nl    Co       S  il  com  rai  I  a    on    som- 
carts   of   the    vs  ork    v.  ill    be    let. 

HOTEL —  i  story  and  base,  brick  and 
sti  el.  Cost  not  sta  ted.  Los  Angeles, 
Cal.  Architect  .  Morgan  Walls  & 
Mo  -in.  Van  Nuys  Bldg..  I.  A.  Own- 
cr,  Victor  Ponew.  The  building  has 
been  designed  to  contain  stores  on  the 
first  floor  and  a  large  number  of  guest 
rooms  and  baths  on  the  upper  floors. 
Plans  will  include  steam  brat,  elevator 
ervi  e  hot  water  s  upply  and  a  vac- 
uum cleaning  system.  Interior  finish 
will    I  e      of      pine       throughout.       Bath 

room      «ili    l-.ave   i  ement    fl 'S   and   tile 

Ex  tei  ior    of      the      building 

V  ill    1  e   faced  with    pressed   brick.   Plans 

nplete  and   figures   will    be  called 

I    i-    at    once. 

RESIDENCE   —    2      story      and      base, 
:     ,,i  Cost       not       stated.       Fillmore, 

\,  !>,-,  Co.,  Oal.  Architect,  Homer  W. 
G  i  Iden,  Wright  and  Callender  Bldg.. 
U  A.  Owner,  Richard  Stephens.  The 
dwelling  will  contain  eleven  rooms, 
including  a  billiard  hall  and  several 
All  bed  rooms  will  have  con- 
necting baths  and  sleeping  porches. 
Interior    finish    will    be    of    pine,    hard- 

w Is    and     white    enamel.      Hardwood 

Moors  will  be  used  throughout.  There 
will  be  furnace  heat  and  open  fire 
place  .Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Bath  rooms  will  have 
tile  floors  and  wainscoting.  Plans  are 
,  :  ng    pi  (-pared. 

SCI LS      3,     2       story       and       ba.se, 

brick,      Cost    not    stated.      Long    Beach, 
Los    Angeles    Co.,   Cal.      Architect.   A.   B. 
Sturges,     Story     Bldg.,    L.    A.       Owners, 
City   ,,f  Long  Beach.     One  of  the  build- 
ings   will    be    74x171)    feet    and   will    con- 
tain    16  ooms,       assembly    hall, 
study    i -     offices    and    domestic    sci- 
ence and    manual   training  departments. 
'i    •    o     ■      two  1  uilding     will  each  cov- 
area     of     65x165    feet,    and    will 
i    ii         cot      i    n     12    class     rooms    and    an 
auditorium.      Interior    finish    and    floors 
will    be    of    pine.      Plenum    heating    sys- 
tems  will    be    installed.      Exteriors   will 
le   faced    with    pressed    brick.      Working 
tigs      are      complete      and      figures 
called   for  shortly. 
STORES     A.N'Ii     l.DFTS-7     story     and 
Cla              i  icl  ion.      Cost    not 
1  Cal.       Architect, 

Fred     D      I  ioi  n,     1 glas     Bldg  .     L.     A. 

The   building 

will    ha\ ,-   a    front  igi  feet    and    a 

of   150   feel       Construction   will   be 

,,f   reinforced    concrete     and      fireproof. 

ior     finish     will     be    of    pine      and 

metal.       Plai  for   s  team    heat. 

three   eli  ii  uum    cleaning 

11    bi     metal    window 

of    doors. 

T   ei  e    will      i      tori      on    the   first   floor 

in  i    uppper   floors   will   be   arranged   for 

light    lofts,       Exterior    of    the    building 

a,  id     v.  iih       cement       plas  ter. 

■      .       i  ■        ind    all   con 

■         carded     i      Tanuarj    i  si. 

HOTEL— 7    story    and    base,      'lass    A 

m,      $i  25, Los      A  ngeles, 

Cal        Arcl  Itect,     Waltei     Webbi         i  'i 

i  ildg  ,   L  A.     ( 'w  lac-.   Pico  SI  reet 


BUILDING   AND   INDUSTRIAL  NEWS 


Wednesday    Oct.    1,    1913. 


[mprovement      Cd       Only      prell arj 

plans  have  I  een   pi  epared  Cor  this d 

ins,     which     is     in    be     i  re  i  ed     al     the 

southwest   corner   of  Pico  and    Fig a 

st  i  eel  -.  Ti  e  on  ners  eontempla  te  the 
construction  of  but  one  wing  of  the 
building  at  this  time.  The  cost  of  this 
work  is  estimated  at  $12-5, I.  Fur- 
ther mention  will  he  made  as  the  plans 
progress. 

Contracts  Awarded. 

RESIDENCE  —  2  story  and  base, 
frame,  $18,000.  Oak  Knoll,  Los  \nge- 
ies  Co..  Cal.  Architects.  Frohman  .l 
Martin.  Slavin  Bldg..  L.  A.  Owner, 
Judge  C.  J.  Willitt.  Contractu!.  E  U. 
Tyler.  539  South  Pasadena  -treet.  L. 
A.,  general  construction  only.  Con- 
tract   price,    $1S,000. 

SCHOOL — 2'  story  and  base,  brick 
and  steel.  $41,928,  Los  Angel'-  Cal 
Architects,  Allbon  &  Allison,  Hiber- 
nian Bldg.,  L,  A.  Owners,  State  of 
California.  Contractors,  Alta  Planing 
Mill  Co.,  S30  McGarry  St.,  L.  A.,  gen- 
eral construction.  Contract  price.  $11.- 
928. 

STORES  AND  LOFTS— 2  story  and 
base,  brick,  $35,000.  Los  Angeles,  Cal. 
Architects,  Morgan.  Walls  &  Morgan, 
Van  Nuys  Bldg.,  L.  A.  Owner,  Mrs.  II. 
Van    Nuys.      Contractor,    National    Fire- 

I    Building  Co..   Central   Bklg..  L.    A. 

Contract    price.    $35,000. 

HOTEL — 12  story  and  base.  rein- 
forced concrete,  $267,000.  Los  Angeles, 
Cal.  Architect.  Frederick  Noonan, 
Wright  and  Callender  Bldg.,  L.  A, 
Owner,  N.  W.  Stowell.  Contractor, 
Carl  Leonardt.  H.  W.  Hellman  Bldg.. 
L.  A.,  all  work  excepting  painting, 
marble  and  tile.  Contract  price,  $267^- 
000. 


PORTLAND  AND  OREGON. 


FACTORY — 1  story  and  base,  rein- 
forced concrete,  $25,000.  Milwaukee, 
Ore.  Architect.  P.  Chapell  Brown.  Mo- 
hawk Bldg..  Portland.  Owners,  Beaver 
State  Motor  Car  Co.  The  building  will 
cover  a  considerable  ground  area,  and 
is  to  be  erected  on  a  corner.  Construc- 
tinn  will  be  fireproof.  Interior  of  the 
office  portion  will  be  finished1  in  pine. 
There  will  be  a  cement  floor  and  metal 
window  sash  and  frames.  Over  $20,- 
000  will  be  expended  in  the  purchase 
of  machinery.  Plans  are  now  being 
prepared. 

GARAGE — 2  story  and  base,  rein- 
forced concrete.  $10,000.  Portland.  Ore 
Architect.  George  Rea.  Portland  Own- 
ers,  Francis  &  Kadderly.  The  building- 
will  be  erected  atthe  northeast  cor- 
ner of  13th  street  and  Hawthorne  and 
will  cover  an  area  of  95x110  feet.  A 
concrete  floor  and  metal  window  sash 
and  frames  will  he  used.  Interior  fin- 
ish will  he  of  pine.  There  will  lie 
special  storage  tanks  for  gasoline  Ex- 
terior nf  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  called  for 
hortlj 

STORE  AND  OFFICES  ADDITION— 
i  tory.  reinforced  conciete,  $10,000. 
Portland,  Ore.  Architect,  George  Rae, 
Lumber  Exchange  Bldg.,  Portland. 
Owners,  Kadderly  and  Francis.  This 
work  will  include  new  interior  finish, 
plumbing,  painting,  electric  work  and 
pla.'tering.  The  new  portion  nf  the 
i. uilding    will    be    arranged    I'm'    offices 

Exterior       Will      be      faced       w  llli       Cl   mini 
plaster.         Plans     are     complete     ami      Ii  g  - 

me     ,i  re    being    taken, 


STORES  1  story  and  base,  reln- 
forced  concrete,  Cosl  nol  stated. 
Portland,  Ore.  Architect,  Aaron  H. 
Gould,  Wm ,-,-  i,i  Bldg  .  Portland. 
Owner,  .1.  C.  Costello.  Ti"  i. uilding 
will     occupy     a       corner    site    and     will 

,i    .ii  i  ,,    ,,i     lOOx  i  52    feet.      There 

will  in-  a  number  nf  modern  stores 
inn  I  id  in  pine  and  hardwoods.  Con- 
struction will  include  a  cement  Door, 
marble  tase,  patent  store  fronts,  plate 
glass  windows  and  metal  window  sash 
and  frame-.  Exterior  of  the  building 
will  be  fared  with  cement  plaster. 
Plans  are  complete  and  figures  will  be 
•  ailed    I"!'    at    once. 

STORE  AND  GARAGE— 1  story  ami 
base,  brick  and  steel.  Cost  not  stated. 
Portland,  Ore.  Architect.  Charles  \V. 
E'rtz,  Ninth  west  Bldg.,  Portland.  Own- 
er, J.  C.  Bird.  The  building  will  cover 
in  arc. i  nl'  Urn  feet  square,  and  has 
been  designed  to  contain  several  stores 
an, I  n  public  gai  age.  Interior  finish 
will    he   of   pine   throughout.   There   will 

■  i  cement  floor  -and  metal  window 
i  ash  and  frames.  Exterior  of  the 
building  will  be  faced  witli  pressed 
brick.  Plans  are  complete  and  fig- 
ures   will   he   called   for   shortly. 

STORES  AND  OFFICES  —  2  story 
and     base,     brick    and     steel.       Cost    not 

ii  il  Corvallis,  Ore.  Architect,  A. 
C.  Jenkins,  Stark  Bldg..  Albany.  Own- 
ers. Wells  and  Foster.  The  building 
will  be  erected  on  a  corner  lot  and 
will  contain  stores  on  the  first  floor 
and  a  number  of  modern  offices  on  the 
upper  floor.  Interior  finish  will  be  of 
pine  throughout.  There  will  be  a  cen- 
tral heating  system  and  metal  window 
sash  and  framem  Patent  store  fronts 
Will  he  installed.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
will   be   called   for   at   once. 

Contracts  Awarded. 

HOTEL — 2  story  and  base.  brick. 
On  t  not  stated.  Carlton,  Ore.  Archi- 
tect, E.  N.  Larry.  McMinnville.  Own- 
er's name  withheld.  Contractor.  .Mar- 
tin Johnson,  Carlton.  Contract  price 
not    stated. 

STORES  AND  OFFICES  ALTERA- 
TIONS —  Brick  construction.  $10,000. 
Portland,  Ore.  Architect,  none.  Own- 
ers. Western  Realty  Co..  Board  of 
Ti  nle  Bldg.,  Portland.  Contractor. 
Hurley-Mason  Co.,  Board  of  Trade 
Bldg.,  Portland.  Contract  price,  $16,- 
>. 


SEATTLE  AND  WASHINGTON. 


CHURCH — 2  story  and  base,  steel, 
brick  and  Stone,  $65,000.  Walla  Walla. 
Wash,  Architects,  Beezer  Bros..  North- 
ern Hank  Bldg..  Seattle.  Owners,  First 
Congregational  Church.  Tin-  building 
will  be  erected  on  a  corner  site  and 
will  cover  an  area  "f  50x120  feet.  The 
design  is  in  the  Classic  style,  with  the 
exterior  faced  with  pressed  brick  and 
cut  stuiie.  Besides  the  main  audito- 
rium, which  will  have  seating  capac- 
ity of  1,000  people,  there  will  be  Sun- 
d-iy  school  rooms,  social  parlors.  a 
large  banquet  room  and  kitchen.  In- 
terior finish  will  be  of  pine  and  bard- 
wimil-  with  considerable  ornamental 
plaster.  Plans  provide  for  a  central 
heating  system,  probably  steam  beat. 
Several  large  art  glass  windows  are 
I,,     ii,-     Installed,       Working       drawings 

.ire     ,■ plete     and     figures      ire       being 

taken 

HOSPITAL— 2  story  and  base  rein- 
I  ,,i  ,  i,i    concrete,    *  I0,000.    Seattle.    Wash. 


WOt1!! 


Architect.     Daniel     H 
iwners?,    <  !itj     of    S  rhis    n  ork 

.\  as    mentioned    hen     when 
teel    was   Hrsl    ■  • 
'I  riding    will 

mond   Highlan    : 

unit    of   ti    large    institution       T    - 
building    will    be    37 

or    will 
!  e    finished    in    pirn 

irdvi '  -       T  ai    heat 

and     modern  -  3        Ex- 

terior   of 

w  it:,    cement    plaste 

plete   and    figures    n  .    for   in 

,i    few    days. 

HOUSE     MuihU     IN     SEf'TlhW 

An  enterprising  lious  v  1 

■  lie,  Ma.-s..  finding  il  practic- 
ally impossible  to  move  a  three-story 
dwelling   as   it   stoo  ;  straight 

down    through 
ami    carted    it    away      in 

section  was  about  forty  feet 
The    base,    however,    .-.,- 
length    by    twenty  I 

suit,  of  com  se, 

it    threatened       to    topple      over         To 
Obviate    this,    the    brick    from   I'.., 
neys    and    the    stone    from    the 
t.ons    were    loade  1 
Hast. 

W      le   the  work   ol 
ot  at  es,   of  coui  =1 

hiold   the  part;   firmly   in   | 
the    two    parts     we   • 

miles    away     from  original     site. 

tl  e  workmen  put  them  together  so  well 
that,   with  a   new    coat  ol 
v.     .il..  no  one  would 

etl    the   remarkable   feat   that    had    been 
achieved. 

The    house    at    its    oh  il  on    stood 

ten    feet    abov<  This 

the    reason 
od     of    transporting 
:  esorted  to. 


BUILDING   A_N  J    INDUSTRIAL  NEWS 

the    greater    part    of    the    bacteria      and 
mineral   matters  in    :  .  r     are 

excluded    from    the    I 
is    insufficient      ground      fo 

luted    water;    and    B 
ceded     that    water    pure      enoug 
is;    is    pure    ei 

1 

(  From       Water-S  1 
upon    the    natural    purifying    powi 
1  S       es    Geological    Sur\ 


FOREIGN  TJcfcAUfi  OPPORTUNI- 
TIES. 


C.    ROMAN       CO.    NOW    AGENTS       FOR 
THE     LOWRIE      SAFE     COMPANY. 

T    1      Lowrie    Safe    &    I 
have      just    apa 

igents  ::''   ad- 

jacent   territory 

: 

1  ■    '        a    great    suci  1 
fafe    whi 
ever;     up-     i-d 

PUKE   WATED    NECESSAR1    FOR    ICE 
MAKING. 


T    ,      1     pid     gait  rav01' 

111     tins 
wn    by 

In   th.     n 

il     is    imports 
ate 

tun 
g     ice,     in     ordi 

in    the    pi  it. 

I    i       ,  un   - 

.,,    previ 


MITRE    DAME    BIRDGE    GIVING  WAY. 


Paris 

, 

three    years 
read 
department    I 

N 1 1  n     ind 

Parisian  eve.'  suspe 

morning 

the   bat' 

1 

espi 

ago    it    was    nol  1  dozen 

near  the  center  of 

to    fall    into 

I 

down  the  river  were  t<    follow  the  right 
arm    of    the    Seine    ; 

of  the  mint.      i 
se  n  t    in 

building 
.  nd  widening  the  greater  part. — Mil- 
waukee   Sentinel. 


EXPOSITION     TRANSPORTATION     FA- 
CILITIES   COMPLETE. 

T.  e       Panama-Pa 
Exp 

1 
o\\  n    v.  The   new  ferry 

- 
■:•    now    run 

ailroad 

- 

:    tracks   in 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Ycur  Hot  Water 
Problem. 


Gives  an  inexhaustible  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ol  America 

Successors  to  JOHN  WOOD  M.-C.  CO. 
218-     I   P.  cific  Bldq.    447-49  E.  3rd  St.    33  1  -339  Cypress  '  I. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


•S-r1   S& 


u 


meew® 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 

420-422  TURK  STREET 


JAMES  CAHILL  &  CO. 


Incorporate  d 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


DE. 

ALVIN  PITJMMEE 

HOME  TEST  AM)  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STHEET 

TELEPHONE    MARKET   5184 

SAX 

FRANCISCO,  CALIFORNIA 

BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goe  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  i  nd 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  trchi- 
tect  have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Wednesdaj    Oc 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Go. 

560  Mission  Si.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  m«  by  phons  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE     MERRITT     1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


A   reversible 
25  cents  more 
hung1. 

window   that    cost    only 
than  the  common  double 

Common  Sense  Window 

Invented        and        man 
I..     II                   i      ISttl    and 
91 

ifartured        by 
Carolina   Sts., 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-Lf  AF   PHARMACY,  Inc. 

CLOVER  DALE  CALIFORNIA 


it  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined      Asnlirl 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  siz<-  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Kxchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  10  the  Skin  so  d  sired 
by  the  Lades  and  admired  by  the  Gent'e- 
men.     Fine  for  the  face  af.er  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale                                                                        California 

It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 

' 
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Specialty  Contractors'  Protective  Association. 

SSiIS'B8825s*8f   .ilM'jS^NTVXrS  T  M.  "«™     B»,1.D.«S 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPluinbers    Assn. 
Vice-President.  W.  F.  CLUTE  , 

Contracting  Plasterers    Ass  n 
Treasurer;     JAMES  R.  WILLIAMSON 

Master    Steam    Fitters     Ass  n 


OFFICERS. 

Secretary 


W.   S.   SCOTT 
Masons'    and    Builders'    As: 
Williams    and    C.    Munday, 
Attorneys, 
615    Plielan    Building. 


MASTER     PLUMB 
ERS'    ASSN. 

Office     101     Gough 

John   L.  E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling,     E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,    Louis 
Blackman,    M.    J. 
Brennan.    J.    F. 
Breslin,     Chas. 
Bornstein       &      Le 

Blanc 
Boscus    Bros. 
Bowen.      J.      L.      & 
Son  .      „ 

Brook,      J.      H.    & 
Son 

Bryan 
Son 

Bryan,    S.    D. 

Buick,    Wm. 

Burke,    PI.    Co. 

Burnham,    PI.    Co. 

Batler,    D.   S. 

Cohen,    M. 

Coleman,    Alex 

Collins,    T.    M. 

Cook,    J.    A. 

Cpughlan,    Jas.    F. 


"This      Association      insists      that   all 

members  of  affiliated  associations  must 

fultil   all    contracts   and    conform    to   all 

specifications  that  are  signed  by  them.  ' 

MEMBERS. 

Watson,    Chas. 
Week    &    Co. 
Westplial,   H.   N. 
Wetzel    &    Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man  Co. 
Williamson,   H.  Co 


Houston,   J.   J. 
Kane,   Jas.    I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank 
Kiernan    & 

O'Brien 


J. 


M. 


Cronin.    J. 
Curran,    A 
Curtis,  Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
Dalziel,    Robt,    Jr. 
Davis,    A. 
Deas,    John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Di    Vecchlo,    S.    J. 

Deventhal,    E.    M. 

Dockery,    Wm. 
Doherty,    J.    P. 

Dowlng,    W.    J.    « 
Sou 

Eastman,   T.   W. 

Egan,    T.    J. 

Eisner,    P. 

Ernst,  H.  &  Son 

Ertola.   B. 

Fisher   &   Wolfe 
Fltzpatrick,    J. 
Flood       &      Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,   W.   C. 
Fnanklln,   C.   P. 

Glbbs,     David 
Gibbs.   J.   &   Son 
Gilley-Schmld    Co. 
;Glemser.    F. 
Gomersal,   F. 
Goss.     Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,    A.   J. 
Haub,    Geo. 
Hays,    E.   L. 
Heinz.    C. 
iaennessey,    A.     h., 
Htggins,    Chas. 
Hlldebrand,    C. 
Hobro,    W.    D. 
Hondet,    J. 
Hoffman    &    Scha 

Hooper.    F.    M- 


Knoles,     F.    T. 
Koch,   F.    &   Son 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Lelser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.   W.   Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo    ■ 
McLeod,    J.    J. 
Meehan,   P. 
Mensor.    G.    W.  Co 
Meyer,     S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller.  W.  D. 
Mollis,     Herbert  L 
Mollis,    A.    I. 
Morrice,   T.    B. 
Morrison    &    Bevi- 

lockway 
Mulholland.    J      V 
Murray,    Roy 
Murray     Bros. 
Newmark,   A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Ralsche,    Fred 

Rehn,   C. 

Richardson.  J.  * 
Son 

Rohr,    Jos. 

Ryan,    T.    J. 

Sasso,    Frank 

Schalich,    J.    A. 

Schieve,    Theo. 

Schwarz,     Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skelly,   Thos. 

Slattery,    M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder    &    Hlnkel- 


Wilson.    W.    F.    Co. 
Williams,   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Sorensen,    R. 
Sovlg,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Welnmann,    Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zellnski.    P- 


M  A  5  O  N  S'     AND 
BUILDERS'    ASSN 


bei- 

Stevens.    Jas.   F. 
Strohmier    &    Koe- 

nig 
Sthur.   C.   G. 
Sutton    Co. 
S/.anik. 


Taylor 

ard 
Tlppett 
Trezlse 
Trezi 


Pritch 


J.    C. 

J.    S. 

A.    G. 
Turner  Co. 
Von    Tagen  &  Mol- 

Ward.   Hugh 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupl.     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein.    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,   L.     "^ 
Cooney,   W.   H. 
Colin.   M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,   V.   J. 
Daniels,    G.    V. 
Domeniconi,    S. 
Oahl,    F.    H. 
Eaton,    W.    R. 
Eckart,   H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 

Hoffman,     Jno. 

Hansen,   P.   H. 

Johnson,    P. 

Jablonskl,    A. 

Kern,    Henry 

Kiesel,    Fred 

Kroder,    Gus. 

Koenig.   Otto 

Lorenzen,    Fred 

Lucas,    Ed.   J. 

Manning,     Jno. 

Maundrell,    H. 

Norris.     Chas. 

Orsl,    G. 

Olney,     E. 

Ostland,  John  L. 

Pyne.    R.    ft    Sons 

Pastier,   Robert. 

Quadt,    Jno. 

Quandt,     A. 

Schaefer.    Fred 

Sehaefer,    Adam 

Schaefew,    Wm. 

Shepherd,     Wm. 

Schultz.    O.    &    Son 


Office    185    Steven- 
son   Street. 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,    Thos.  W. 
Brady,   M.    V. 
Butler,    Thos. 
Butler,    W.    A. 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.    W. 
Collins,    Jerome 
Campbell.    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gilbertson,    Louis 
Gllson,    J.    E. 
Gale,    M.    F. 
Gardiser,   F. 
Gladding,    McBean 
&  Co. 

Hock,    Chas.    H. 

Hadley,    Chas. 

Hibbins,    Geo.         ( 

Hogberg,    Emil 

Koldenstrodt,     F. 

Larsen,    N. 

Larsen,    H.   H. 

Larsen,   L.   C. 

Lawson,   A.   W. 

Lindgren,   C.   J. 

Ludwlg,  John 

Mealy,    M.    J. 

McWhirter.    W.    J. 

McCall,     Wm. 

McCall,    Elvln 

McCowan,     M.     B. 

Miner,  J.  w. 

MfiTcahey,  Thos.   F 

Mlllerick,     Philip 

Murray,    W.    C. 

McSherry.     M.     F. 

Mowbray,    M.    V. 

Nagel,    W.    L. 

Nagel,    R.    H. 

O'Connor,    J.    J. 

O'Rourke.    T.    F. 

Phillips,    Joseph  J. 

Pringle,    J. 

Rlngrose,    R. 

Ralney,   W.   A. 

Ralney,    E.    S. 


Heed.   V\  uilei 
Stradllng,     W.     C. 
Scott,    w.  S. 
Watson,    Sage 
Watson,    Sidney 
White,    J.    M. 
Walker,   P.  J. 
Wvscant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 

PLASTERERS' 

ASSN. 

Office    185    Steven- 
son    Street. 
W.  F.   Clute.  Pres. 

WASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden   Sec. 
Bradlev  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jas. 
Burt,    Chas. 
Cashman,    M.    J. 
Connell.   J.   E. 
Campbell,    Chas. 
Chalmers,   H.    A. 
Connolly    &   Son 
Dalv.    J.    H. 
Damico,    Tony 
Duthie,    Cnas. 
Felt,    R.    D. 
Fraser.     Simon 
Fay,    J. 
I  Uosser,  Geo. 
Gilmour,     Wm.     G. 
Greenback.   Joe 
Jacobsen,   N 
Knowles,    A. 
Leaf    &   Kaiser 
Lyden  &  Bickel 
Manning,    Tom.    Jr 
Ma  wot.    Donald 
MacGruer  &   Co. 
Muriale,    Nic. 
McLeod,    J.    C. 
O'Kane,    C.    T. 
Orford.    J.    A. 
Philbin.    J.    J. 
Sullivan.    D.    F. 
Steere.   J.   E. 
Smith    &    Johnson 
Terranova.  M.  J. 
Wagner,   J.   A. 
W  m.         Raymond. 

Atlantic  Fire- 

proofing  Co. 

Balzke.  A.   F. 

Clinton  Fire- 

proofing  Co. 

Campo.  C. 

Lynch,   R. 

Lynch.   J. 

Alunson,    C.    &    Co. 

McAbee.   E.   T. 

H.ivden,   Fred 

Potter,   A.  V. 

Peerle=s  J^lre' 

proofing  Co. 

Raymond.  Wm. 

Roebling  Con.    Co. 

Snell   &  Dennis 

Streeter.    M. 

Sheehan.      Thomas 


1  a 


Flrt 


l,All.LO 

W.     D. 


Kohlwey, 
Standard  Elec. 

Constr.     Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel    &    Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing   Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns     -     Manvllle 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.   1. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge.    W.    S. 

Eppstein     Elec.  Co. 

Lew    Elec.    Co. 

Klrsten.    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Asphalt 
Roofing 
Roofing 


Co. 

Larkin 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 

Malott     &     Peter- 
son 

Parafflne    Paint  Co 

Rapheld,       J.       L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western        Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C. 

McAbee,   E.   T. 

McLelland,    R. 

Hayden,  Fred 

Potter,    A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,    Wm. 

Roebling   Con.    Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 


Co 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.   Co. 

Gilley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co.,     The 

Walsh,    F.    P. 

Williamson     Co.,  H 

Wittman,  Lyman 
&    Co. 

Williams.   E.  D. 


Wednesday    Oct.    1,    1913 


BUILDING   AND    IXDL'STKIAL   NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,   Chas.    W.   Gompertz  Treasurer,  Chas.  A.  Day 

Vice-Pres.,   A.    H.    Bergstrom      Secretary.   Wm.    E.    Haeue 
Board    .1    Directors.    191^-13. 


II.    W.   Beach 

A.    H.   Bergstrom 

John   Biller 

C.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 

General       Contrac- 
tors 

(Stockho'ders) 

Ackerson     &     Son, 

O.    B. 
Amweg,   Fred  J. 
Anderson     &     Co.. 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Son. 

Louis   G. 
Biller,    John 
Bletch,    E.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd  ft   Kerr 
Brandt   &   Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,    Thos.    W. 
Caldwell   &  Co. 
Carlson,   Elmer 
Casty,   John 
Cavanagh   ft  Vezi- 


na 


Ira       W. 


Coburn, 
(Inc.) 

Cobbv.    J.    W. 

Cole,"  P.    J. 

Collman     &     Coll 
man 

Commary   -   Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,    O.    A. 

Day's  Sons.  T.  H 

Farquharson,    D.B. 

Fee.    Grant 

Ferrolite    Co. 

Finlayson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,    James  P. 

Ginley,   Ed. 

Glaze,    Robert 

Gleeson.   James 

Gompertz,  C.   W. 

Gutleben    Bros. 

Hailing.   D.   R. 

Hamerton    &    Son. 
Wm.    C. 

Hamilton.    Peter 

Hansen.  C.  W. 

Harcom,    J.    J. 

Healing.   George 

H  e  a  1  y   -  Tibbitts 

•     Constr.   Co. 

Heaphy.   J.   J. 

Heckenroth  & 

Schell 

Hennings,   Adolf 

Henning,   W.   H. 

Hill,   J.   A. 

Holt,    O.    C. 

Johanson.    J.    Eric 

Johnson.    Joel 
I  ines     Fred  C. 

Kern  &  Son.  F.  W. 

Klenck.    F.    J. 

Klvce,    Harvey    A. 

fC.cnig.  C.  J.  CJ. 

Koenig,    L.    B.    G. 

Kress.    S.    B. 

Knykendall.    J.    O 

i    inge       ft       Berg 

Lansing,   Frank  P. 

Chris 
Linden,    William 
l.inrlgren    Co. 
f.indsay,    Chas.    M. 

iy.     Frank 
l.vnrh.    P.    J. 
WacMillen.     R.S.K 
YlacDonald     ft 
K  a 


,!■,. 


Ed.    Ginley 

Chas.  W.  Gompertz 

Grant   Fee 

McLeran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS 
Moore     Bldg.     Co.. 

C.    P. 
Moore     &     Burlin- 

game 
McLaughlin,       Jas. 

a   ft    Peter- 
son 
Monk,    J. 
■Monson    Bros. 
Munster    &    Born- 

holdt 
Neal.    Joseph 
Neidiek.    Frank 
Newsom,    Wm.     A. 
Nielsen.   .V.    F. 
O'Brien,  J.   J. 
Olson.    Andrew 
Owsley,    Burt   T. 
:.    W.    O. 
Petterson    ft    Pers- 

son 
•Pratt.  J.  J. 
Quinn,   P.   P. 
ltansome   Concrete 

Co. 
Rednall.    W     W 
Reese  &   Rountree 
Reite.    J.    B. 
Rickon    -    Ehrharl 

Ens.   &   Con.   Co. 
Rolandi.    F. 
Saner.    Adam 
Savwell,    Syl\ 
Sehnlz.    J.    E. 
Sjogren    Brothers 
Siller    B 
Speidel.    P.    F. 
"Stockholm     &     Al- 

lyn 

w.      Freese 

&    Peterson. 
Tavlnr  .>.    Goertcke 
Terrill.     W.     A.     ft 

C.    C. 
Tessmer.   H   A. 
Thurston      &      Co.. 

K.    T. 

• 
Walker.     G     h.     ft 

Seth 
Ward  ft  Goodwin 

ng.     J. 

;  erger    J. 
Williams    Bros.     » 

ffendi 

I 
•Honorary  Mem. 

Advertising. 
Walsh    ft    Co..    T.  J. 
Architectural    Iron 

Works. 

V-t     Metal     Works 
1  e  t  a  1 

Works 

Works 
Farrenkopf  ft 

C. 

ft  Kloeres 
ft    Co..    C. 


Co.,  T.  W. 
Mi  Lean,  Neil 
Mltrovich.    J. 


Iron 

- 

Iron 

lV    lion    Works 


S.  t.  Metal    S 
ingr   ft    Coi 


Frank  Lansing 
F.    H.    Masow 
Chas.  Wright 

Clerk 
E.  A.  McCallum 

Arch.  Terra   Cotta. 

Calif.    Pottery    Co. 

Carnegie    Brick    & 
Pottery    Co. 

Diamond    Brick  Co 

Gladding      -      He- 
Bean   Co. 

Steiger  Terra  Cot- 
to  Co. 

Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 

Berger   Mfg.   Co. 
Art   Glass. 

Grosslicht    &    Din- 

Schwarz    &    Gott- 
lieb 
Art  let  ic         Plaster 
Decorations. 

Banner    Tlmodore 
l.arson.   o.   F 
Lipp  ft  Co..  I.  P. 
Pioneer     Plate     ft 

Window        Glass 

Co. 
Thomas     ft  Scrnei- 

der      Art      Glass 

Co. 
Asbestos   Materials 
Johns     -     Manville 

Co.,   II.   W. 
Magnesia      Asbes- 

Supply  Co". 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply    Co. 
Asphalt    &    Bitum- 
inous   Paving. 
Nugent,    Robinson 

Attorneys. 

Aitken    ft    Aitken 
Auto  Delivery. 
Holland.    J.     P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers.    Fred    W. 
Boiler  &  Pipe  Cov- 
ering. 
Johns    -    Manville 
Co.,    H.   W. 
W.    S. 
Wi  stern     Asbestos 
Magnesia    Co. 

Bonds  «S:  Insurance 

as    W. 
Agencj       Company 

Life  Ins.  Co 
■  i  s.     Turner 
ft    Co. 

Assur.  Corp. 
Samuel 
Hayburn,  Jas.  C. 
Illinois  Surety  Co. 
Lloyd  ft  Spongier 
MacMeans,  H.  V. 
Marshal  1.         A. 

Frank     Co. 
Meherin      ft      Son. 

Mark  M. 
Pacific    Coast    Cas- 

ualtv    ''". 
Pacific    Surety    Co 
Strong.     Belden     ft 

Farr 

All- 
Co. 


Brick     Con: 

Allen.    C.    J 
Anderson 

ney 

Collin.    Tea 

I  hake.     11. 

Finnala       .1 

holm 


:..(. 


Gilbert  sen  ft 
Johns 

Gilson,    John    E. 

Hansen    ft    Co. 

Holding  ft  Car- 
man 

Johnson,   J.    W. 

Koberling,   Jos. 

Koldenstrodt     F. 

McWhirter,     Wm. 
ollins 

Millerick,    Phil.    J. 

Oberfeld, 

O'Rourk.    T.    F. 

Reed  ft  White 

Tingberg.    John 

Watson    Bros. 

Whitney  ft   Davies 

Brick   Dealers. 

Bav  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Po'tery  Co. 
City   Supply   Co. 
Clark    ft    Sons,    N. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -       Mc- 

Bean    Co. 
Golden    Gate  Brick 

Mi-Near         Brick 

Agency 
Remillard       Brick 

Co. 
Steiger  Terra  Cot- 

ta&Pottery   Wks 
Materials 

Vallejo      Brick     ft 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 
Building     Journal* 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Building  Materials 

Aigeitinger.    E. 

Alsen's  Portland 
Cement   Co. 

Baker  ft  Hamil- 
ton 

Bav   Develop. 

Berger   Mfg.    I  '.. 

Bird  ft  Son,   F.    W. 

Cal.  Bldg.  Mate- 
rial   Co. 

Cal.  Pottery  Co.. 
Inc. 

Citv    Supply    i  '< 

Cal  Lime  t  ££;.' 
drate    Co. 

Carnegie  Brick  ft 
Pottery    Co. 

Cow  II  Lime  and 
Cement    Co..    H. 

Diamond    Brick  Co 

Dwan    Co..    J.    F. 

Falls    Mfg.    Co. 

Fuller    ft    Co 

Gladding  -  Mc- 
Bean 

Gross    Co.,    Felix 

Guerin   &  Co..  J.  S. 

Holland 

Johns  -  Manville 
Co..    II     W 

Jorgensen   .'.- 

Lennon   Co.,   J.    E. 

Meyer,   Adolph 

Pac.   Portlan 
ment   Co. 

Palm. 

Paraffine   Pa 

Parrott    ft    Co. 

Qualltv      Lii 
Cement    Co. 

Roman    Co.,    I  ' 

Ryan,    ' : 

Shannon.    M.    T. 

Shasta  Lime  Pro 
ducts   Co. 

Sherman  -  Kim- 
hall 

Simon-Font     Rrick 

Standard    I' 

potrv  Wk> 

,      Brick      ft 
Tile    Co. 

ft 

I'm 

Supi  I 

West.-'.     D. 


ment    Syndicate. 
Western     Lime     ft 

Cement  Co. 
Whittier  -  Coburn 


Cement    Dealers. 

AL-eltinger,    E. 

Alsen's       Portland 
Cement    Co. 

City    Supply    Co. 

Lime       ft 
Cement  CO. 

Dwan   ft   Co..  J.  E. 

Guerin  &  Co..  J.  S. 

Holland,   J.   P. 

Quality      Lime      ft 
Cement  Co. 

Lilley  ft   Thurston 
Co. 

Pacific        Portland 
Cement  Co. 

Shasta    Lime    pro- 
ducts   Co. 

Standard    Portland 
Cement    Co. 

WatThouse  ft 

Price    Co. 

Western     Lime     ft 
Cement   Co. 

Chimneys,     Patent 

Clawson  Co.,  L.  E. 

Dresser    -    McDon- 
nell   Co. 

Dunlevv    ft    Gettle 

Hughes,    H.    J. 

Concrete    Contrac- 

Barrett   ft    Hilp 

Camp    ft    Carrillon 

Chalmers,      H.      A. 
(Inc.) 

Chase.    S.    A. 

Crescent    Concrete 
Co. 

Dillon.    H. 

Eggen.    A.    C. 

Flaherty,    W.    N. 

Gass    Bros.    Co. 
■  i     M.    H. 

Grussel,     Herman 

Hansen     ft     John- 
son. 

Haun.    C.    C.    W. 

Hurley,    P. 

Leonard,   J.    P. 

MeCabe    &    Brown 

McClenahan,    T.W. 

Mattson.    J. 

Mission      Concrete 
v     Mosaic     Wks. 
n    ft   Arras 

New     Era     Marble 
ft    Concrete    Co. 

Nugent.     Robinson 

Peterson      ft      Co.. 
-.     T. 
ussen.    A. 

S  a  n  Francisco 

Concrete    Co. 
isser,    Max 

Schmidt    ft    Son.    J. 

Spargo,    John 

Stanouist    ft    Tay- 
lor. 

Szoke.    Francis 

Thomas    ft    Sands 
iVesterlund,    J.    V. 

Zimmerman.  L.  M. 

Concrete       Mnehy. 

Bacon    ft   Co.,    E.  R 

Graves      -      Spears 
1    Machy.   Co 

Lille  v    &    Thurston 
Co. 

Livermore        Co.. 
Norman    B. 

Contractors* 

Equipment. 

A     L.    Young    Ma- 
ry    Co. 
in        Cornice 

Bacon   ft   Co..  E.   R 

0  a,  Fi  'i  ■  & 

..in       -      Ar- 
thur   Koppel    Co. 
Cornice      Works. 
Atlas     Heating     ft 
Ventilating    Co. 
Rarth    Cor.    Wks. 

1  t  o  1       Sheet 
tal    Works 

•    n      Cornice 
- 

Cor    Wks. 
ns   A-   Nygren 
er      Cornice 
Works 

ft       M.       Sheet 

il    Works. 

er       Sheet 

Works 


4a 

Hj  hernia  Sheet 
Metal     Works 

Hughes.    H.    J. 

Hurabeille     Bros. 

Ideal    Cornice    CO. 

Korell    &C~o..    .1      > 

Modern  Sheet 

Metal     Works 

Morrison    ft    Co. 

t Hive  ft   Leary 

United  Metal 

Products    Co. 

Western  Furnace 
&   Cornice   Co. 

S.  F.  Metal  Stamp 
ft    Corr.    Co. 

Crude   OH    Burners 

Bill     ft     Jacobsen 

Sherman.     Kimball 
ft    Co. 
Crushed      Rock. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial    Co. 

Cassarretto,     John 

City    Supply    Co. 

Holland,   J.    P. 

McMullin,    A.    L. 

Simon-Font  Brick 
Co 

Standard  Crushed 
Rock   Co 

Stone  Co..  E.  B.  ft 
A.   L. 

Western     Develop- 
ment    Syndicate 
Damp      Proofing. 

Brickley.    P.    J. 

Fox.    John    L. 

Imperial  Water- 
proofing  Co. 

Reagle  ft  Jamei 
son 

Taidor.   L.    J. 

Door     Opener     anu 
Closer. 

Rischmulier.     Geo. 
Electric      Fixtures. 

American  Gas  ft 
Electric  Fixture 
Co. 

Calif.  Gas  ft  Elec- 
tric  Fixture   Co. 

P  a  c  i  fi  c  Gas  & 
Electric   Co. 

electric    Light    Co. 

City    Electric    Co. 

S.  F.  Gas  ft  Elec- 
tric   Co. 

Electric    Wiring    ,t 
Equipment. 

American        Elect. 

Eng.    Co. 
Cal.     Elec.    Constr 

Co. 
Central    Elec.    Co. 
City  Prole, div. 

Electric    Co. 
Decker      Electrical 

Construction    Co 
Farnsworth     Elec- 
trical   Works. 
General       Electric 

Constr.    Co. 
Generol    Eng.    Co. 
Globe        Electric 

Works 
Hanbrid"-e.     W,     S 
Hicks    Elect.     Co 
Kirsten.    W. 


I.f 


K I . 


Co 


Manhattan       Elec- 
tric   Co. 
McFell   Elec    Co. 
National      Electric 

Co. 
Newherrv    -    Rend 
heim    Elec     Co 
Pac.     Fire     F\lin 

e-uisher     Co 
Ridlev       \       W      B 
Rochdale      n-io..  C 
Sohimetsohok      V 
slnrrl-irt      V\nr-    Co 


We  id. 


Th< 


Welrl     Electric  Co 
Plcvnlor     Rtllldor. 


Va. 


FI.  \ 


E-tln-ntnr. 

Easl  - 

man 
Dillon.     H. 

on     W     II. 
;  II.    J 

E     .1. 
.  .    Milton 
Walker,        J         M 
Church 
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l   I.. ..in.      (umposl- 
llon. 

Artolilh     Mfg.     Co. 
I i.  i      ft  M'.    Co.. 

.1.     W. 
I  (nun     Co.,     J-     E. 
b'lurestone    & 

l(..oting    Co. 
Flahertj     K.    &.    V. 

Co.,    K.    H. 

G  Oi    I '■    A.  K 

i .       Pe.erson 

8t    Adams. 
Watsonite    Co. 
Floors,     Hardwood 
Calif     Parquet     F. 

( :o. 

Ibudw 1     lit'  :o 

1  ii l.i i . I    Floor   Co. 
Pac.     Floor     Sand- 
ing Co. 
Galvanised        Iron. 

Baker     &     Hamil- 

lon 
Berger    Mfg.    Co. 
Gnu   Fixture. 

American     i  I 

Elec.    Fixtnr  i    i  lo 
n      Gas    &    Elec- 
tric   Co. 
Day     Co.,     Thomas 
Gas    Dentin;    Sys- 
tems. 
jRector     S 

Gas     Heating  Co 
Gasoline    Tanks    & 

I'll  nips. 
Denting.     E.     R. 
Glass     A;     Glassing. 
American     Plat  e 

and        Window 

Glass    Co. 
Cal.   Plate   &  Win- 
dow  Glass   Co. 
Cohen,    I. 
Fuller    Co.,    W.     P. 
Grosslicht   &    Din- 

n  i  e  n  e 
Habeniclit  & 

Hoivlett 
Mission      Plate      & 

W'indow      Glass 

Co. 
Pioneer     Plate       & 

Window       Glass 

Co. 
Schwarz     &     Gott- 
lieb 
United     Glass 

Works     (Inc.) 
Grading. 
Branick,    J.    P. 
Button.     I.     V. 
Cassaretto.     John 
li.vincenzl    &    Co., 

L. 
Dillon         Teaming 

Co. 
Gallen   &   Carlin 
Hartnett    J.    D. 
Holland.   J.    P. 
I.ennnn    Co..    J.    E. 
Leffler.    Fred 
l.uggen.    Ernest 
McGHnchey  & 

Monohan 
Montague    Co..    P. 
O'Dav    Co..    Dan  1 
O'Donnell.     Philip 
Powers.    Chas.    .1 
Rahlman     iWoods 
Srhmid,     A. 
Sibley    Grading    & 

Teaming    Co. 
Star   Con.   Co. 
Wright    C/        I.    H. 
Granite      Curbing. 
Graham        Granite 

Co. 
Leeri    Granite    Co.. 

w- 
Pacific  Granite  Co. 
Placer    Orani'e  Co. 

Gravel. 
Bay    Devel.    Co. 
Cal.    Building    Ma- 

I    Co. 
Standard    Crushed 

,:   c"-       „     „ 
i    Co..   E.   B.   & 
\      1. 
Hardwood       Deal- 
ers. 
Inlaid     Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Wood   Lumber  Co., 
F.    K. 
Hd'wnre,     BIdrs. 
Baker     &     Hamll- 
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Joost   Bros. 
Marshall   -    Newell 

Supply   Co. 
Meyer,    Adoph 
Norman      &     Sons. 

F.   G. 

lid'wareCo 
S  F.  lid' ware  Co 
Smith    Co.,    P.    A. 

Hay    <ft    Grain 
Aigeltinger,     E. 
Healing    *    Venti- 
lating. 
Ahlbach    &    Mayer 
Atlas     Heating     4 

Ventilating   Co. 
General    Eng.    Co. 
Kiernan   &  O'Brien 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook       &       Co., 

Fred    W. 
Turner   Co.,    The 
Houses    Movers    & 

Raisers. 
Hatch,    H.    L. 
1..1IS.JI1,    N.    H. 
Stratton,   C,  C. 
Sullivan,    D.    J.&T. 

inlaid     Floors. 

Calil.  Parquet 
Floor    Co. 

Hardwood  Inte- 
rior  Co. 

Inlaid    Floor  Co. 

I'm.     Floor     Sand- 
ing  Co. 
Iron    Foundry. 

Enterprise  Foun- 
dry   Co. 

Steiger      &.      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     «     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

■ludson    Mfg.    Co. 

Woods  &  Huddart 
Iron    Works. 

Art    Metal   Works 

Brode    Iron    Wks. 

Dyer    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillard    Co.,   C.    J. 

Michel    &    Pfeffer 

Monarch  Iron 
Works 

North  Star  Iron 
Works 

Ralston  Iron 

Works 

s    ].\    Iron    Works 

Sartorius   Co. 

SMhraeder'b  Iron 
Works 

Security   Iron  Wks 

Steiger  &  Kerr 
Stove  &  Foun- 
dry   Co. 

Vulcan    Iron    Wks. 

West  Coast  Wire 
&   Iron  Works 

W  estern  Iron 
Works 

Zenith  Iron  Wks. 

Joint  Hangers  .V 
Post     Caps. 

Kortick  -  Fall's 
Mfg.    Co. 

Lilley  &  Thurs- 
ton   Co. 

Roman   Co.,  C. 

Waterhouse  & 

Price    Co. 

■Western  Bldrs. 
Supply    Co. 

Lathers,  Wood  A: 
Metal. 

:-dS.       C.       H. 

Hayden,    Fred 
Lynch,  Richard 
McABee,   E.  T. 
Raymond,   Wm.    H. 

J.    E 
Lime      A       Plaster 

Dealers. 
Arden    Plaster    Co. 
lime    &    Hy- 
drate   Co 
'  II       I.lme       & 

Cement  Co. 

ir   «   Co..  .1.  S. 
Holland.  J.   P. 
I. .in. on    Co..    J.    E. 
Portland 
Cement   Co. 


Quality  Lime  pro- 
duets  Co. 

Western    Dime      & 
Cement  Co. 
Lumber  Dealers. 

Acme    Dumber    Co. 

Christenson  Dum- 
ber Co. 

Columbia    Lumber 

Doe  Co.,   Frank  P. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,   J.  H. 

Hooper  Lumber  Co 

lliggins      Dumber 


' '. 


J.    E. 


Loop   Lumber  Co. 
MaeDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -      Mahony 

Lumber  Co. 
Pope  &  Talbot 
Reinhart    Mill       & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mijl  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.   Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Van    Arsdale-Har- 

ris   Lumber  Co. 
Wilson    Bros.&  Co. 
Wall,   Jos.   P. 
Wood  Lumber  Co., 

E.  K. 
Yates,  Wm.   F. 
Magneslte     Floor- 
ing. 
Artollth     Mfg.    Co. 
Bender    R.&P.    Co, 
liwan    &    Co..    J.  E. 
Fibrestone    & 

Roofing  Co. 
Flaherty     R.&P.Co 

R.    H. 
i  [oodmanson.    A.  K 
Mallott     &     Peter- 
son 
Tiernan     &     BerO- 

nlo 
Watsonite    Co. 
Mantels,     Tiles     & 

Grates 
Ginsberg    Bros. 
Hulse  Tile  Co. 
Kirwan     &    Dono- 
van 
Mangrum    &    Otter 
Peerless    Agencies 

Co. 
Thomson,  J.  W. 
Watson    Mantel    & 

Tile  Co. 
Marble  and  Mosaic 

Work. 
Gnecco.    M.    H. 
Grassi   &  Co.,  P. 
Mission       Concrete 

'•    Mosaic   Wks. 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    <~"o. 
New     Era     Marble 

^Concrete   Co 

Vermont       Marble 

Co 

iifnii    i.mii. 

Atlantic        Firb- 

proofing   Co. 
Rerger   Mfg.    Co. 
I.illpy   &    Thurston 

Co. 
Rnebling       Constr. 

Co. 
Waterhouse  & 

Price 
Western    Builders' 
Supply  Co. 
Metal     Stamping 
S.   F.   Metal  Stamp- 
ing   *    Corr.    Co. 
Oils     nnd     Greases. 
Standard  I  'ii  Co. 

Ornamental       Plns- 

1'inncr,    Theodore 
Larson.    O.    F 
L-lpp  &  Co..  J.  P. 
Painters    and   Hee- 


Burns    Bros 
Clark    ft    Dickson, 


Cramer     Bros 


Da  hi,   T.    II 

Donovan,    V.    J. 

Ericksen,  Wn. 

Flynn  &  Mlkkel- 
sen. 

Hansen.     ElbingA 

Jourdaln,   AL 

Lewis,   S. 

.Miller,    L 

Miller,   J.    A. 

McCubbln,    James 

Manning,    John 

Neal,  L.  J. 

Quandt   &   Son 

Ruderman,    I. 

Schafer,  Wm. 

Smith.  J.   S. 

Sovig.    C.    B. 

S  t  o  r  h  e  i  m  & 

Schroeder 

Spark        &        Sons. 

John   H. 
Swanson,    Peter 
The    Globe    Paint- 
ers. 

Walker,   Mayer 
Wagner,   Fred 
Wagner    Bros. 

Zelinsky,  R. 
Paints,  Oils   Varn- 
ishes, Etc. 
Clark   &   Dickson 
Cohn    &   Co.,    Mai  - 

ion   D. 
Detroit      Graphite 

Co. 
Fuller  Co.,   W.   P. 
O'Brien,   J.   S. 
Paraffine  paint  Co 
Pratt    &    Lambert 
Wthittier  -  Coburn 

Co. 
Patent      Chimneys 
Clawson  Co..  L.    E 
Dresser   -   McDon- 
Hug.hes,   H.    .'. 
Dunlevy    &    Gettb 

Pile      Driving. 
Lamburth,    C.    E. 

Pinning   Mills. 

Anderson   Bros. 

Birth    Co.,    L.    H 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mill. 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's  Mill 

Holden  -  Deuprev 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main     St.     Planing 

Moore  Mill  &Lum- 
ber  Co. 

Pac.  Coast  Mill  & 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
&   Planing   Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val 
ley  Mill  &  Lum- 
ber  Co 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

TJsona  Mfg.   Co 

Western  Planing 
Mill 

Vevhle     &     Collins 

Yates.    Wm.    F. 
Plasterers 

Bosch.     Herman 

Bradley  &  O'Reilly 

Rrennan.    James 

Burt.    Chas.    J. 

Campbell.   Chas 

Cash  man,    M.   J. 

Chalmers.  H.  A. 
flnc.l 

Glosser.    G.    W. 

(Zinsser  &   Kaiser 

Hlne.   T.   J. 

Fay,    John 

Greenhack,  Joe 

Pnnnel    Co..    J.    E. 

Daly.  J.  H. 

Dutliie.    Chas. 

Fraser.    Simon 

Fry.    A. 

Gllmour.    W.   G. 

.Tncohson,    N. 

Knowles,    A. 
Leaf    &    Kaiser 
MaoGruer    &    Co. 

Mownt    Donald 

Orfnrd.     J        \ 

r  L  ill.  in.    J.    J. 
Sexton.    T.    D. 
Terranova,     M.    J. 
Th«     »?c!flc    Plas- 


tering Co. 
Wagner,  Jam 
Pluiiililng  and  Gas 
Filling. 

Ahlbach    &     Mayer 
Alton,    Thorn.    W. 
Doscus   Bros. 
Bernard,  Geo.  F. 
Condon   &   Band 
Connor,    E    J. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grundy.  Edward 
Houston,    J.    J. 
Kara,   F.    I-  . 
Kiernan  &  O'Brien 
Kirschbaum,     W.  F 
Lacey    Bros. 
Lawson,    Herman 
Lettlch   Bros. 
Lew  plumbing 

Co.,   M. 
Looney   Co.,    M. 
May,    Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton.    J.    H. 
Perazzl.  H.  J. 
Skelly,   Thomos 
Shears,   John 
Snook       &      Co., 

Fred    W. 
Stewart,  James   E. 
Tippett.    J.    C. 
Turner   Co.,   The 
Wetzel.    Theo. 
Plumbers   supplies 
Mark-Dally    Co. 
Nelson    Mtg     I 
Railroad        Agent, 
Freight    &    Pas- 
senger. 
Kent.   James  B. 

Railway   Materials 

Langford,     Felts  & 

Myers. 
Orenstein      -      Ar- 
thur  Koppel   Co 
Real   Estate. 
Ludwig.    J.    C. 
Rigging. 
Lamburth,   C.    E. 
Markley,    James  !■: 

Roofing,    Gravel    A 
Composition.) 

Andes  Rooring  Co 

B.    F. 
Bender   Roofing   & 

Paving  Co. 

Cal.   Roofing  Co. 
Cantley   &   Co..    .1 
Enterprise      Roof- 
ing Co. 
Fibrescue     & 

Roofing    Co. 
Flaherty.   R.   H. 
Goodmanson,    A.  K 
Lartcin        Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott.       Peterson 

&    Adams 
Parrv    &    Co..H.  M. 
Rapheld       Roofing 

Co. 
Samuel    Co..   H     D 
Tibbetts       Rooting 

Co. 
Western     Asbestos 

Magnesia   Co. 
Western    Felt    and 

Refining    Co. 

Roofing     (Slate     .V 
Tlle.i 

Graham.   R.   G. 
White.     Ed.     A. 
Roofing    Materials 
Johns     -     Manville 

Co..  H.   W 
Paraffine   Paint    C'< 
Waterhouse  ,<: 

Price 
WestPrn     Asbestos 

Magnesia    Co. 
Western    Ruilders' 

Supply  Co. 
Whittier  -  Coburn 

Co. 
Sand.    Gravel,    Etc. 
Bay   Develop.    Co 
Cal.    Building   Ma- 
Material    Co. 
Holland.   .1.    P. 
McMullin    Bros. 
Stone  Co..   R     B    & 

A      L. 
Western     Bulldina 

terial   Co 

Western      Dl 

merit    Syndicate 


Sanitary     Garbage 
1  lill.es. 

Bill   Ac   Jacobsen 


Sheet    Metal    Wka. 

i  n       Cornice 
Works 

Atlas     Heating     & 
Ventilating  Wks 

Barth  Cornice 

Works 

Capitol       Sheet 
.Metal     Works 

IS   &   Nygren 

(J  r  u  \\  n       Cornice 
U  oiks 

Forderer      Cornice 
Works 

G.     &    M.    Sheet 
Metal    Works. 

Guilfoy         Cornice 

Hlbernla      Sheet 
Meial     Works 

•heet 
Metal    Works 

Hughes,    H.   J. 

Hurabeille  Bros, 

Ideal  Cornice  Wks 

Korell  &  Co.,  J.  A. 

Modern  Sheet  Met- 
al Works. 

Morrison  &  Co. 

S.    F.    Metal    Stain- 
ing  &    Corr.    Co. 

United         Metal 
its    Co 

Wei  tern     Furnace 
&    Cornice   Co. 

Mi!e«nlk        Lights. 

Berger  Mfg.   Co. 

Dwan   &   Co..  J.   E. 

McGuigan     &     Co- 
John 

nix    Sidewalk 
Light    Co. 

Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peraino 
I;. dler,  John 
Jacobsen,   J. 
Johnson.    C.    Win. 
Long,    E.    W. 
Porter.   W.   F. 
Stewart.  J.  K. 


Stationery. 

Foster   &   Short 
Wright,    J.    H. 

Steel    Bars. 

Biker  &  Hamil- 
ton 

Dawson   &   Noyes 

Woods  &  Hud- 
steel    Erector. 

Williams  C  o  n  - 
struction    Co 

Stenography  and 
Type  writing. 

Waterson,     Elliott 

"lore    Fronts 

Kawneer   Mfg.   Co 
Waterhouse  & 

Price 
Western    Builders" 

Supply    Co. 

Structural  Steel 

Contractors. 

Judson     Mfg.     Co. 

Schrae.ler's  Iron 
Works. 

Western  Iron  Sup- 
ply  Co. 

Woods   ,>;-   Huddart 

Steel       Contractor. 
an      &      El- 
liott. 

*t.»ves. 

Mangrum     &  Otter 

Steiger    &    Kerr 

Structural  Steel 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
S  a  n  F  rancisco 

Iron     Works 
Ralston      Iron  Wks 
Schauer.    Fred    C. 
Vulcan    Iron    Wks 
Zenith     lion    Wks 
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Morser,    E.   V. 
Sanborn   &    Corin- 


Teaming    *    Grad- 
ing. 

Branlck,  J.   P. 

Button,    L    V. 
Devencenzi   &   Co.. 

L. 
Dillon    Team  inn 

Co. 
Gallen   &   Carlin 
Hartnett,    J.    D. 
Holland.   J.    P. 
Lennon  Co..  J.   E. 
Leffler,  Fred 


ljussen.    Ernest 
McGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers.  Chas.  J. 
Sibley   Teaming   & 

%    Co. 
Scl  mid,   A. 
Star      Contracting 

Co. 
Wright   Co..  J.  H. 

Tiling. 

Bros. 
Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Kirwan    &     Dor> 

Mangrum    &    Otte" 


BUILDING  AMD   INDUSTRIAL  NEWS 
Whitewashing 

Brickley,    P.   J. 
Reigle  &  Jameison 
Taylor,    L.    A. 

Window   Cleaning. 

American   Window 

Cleaning    Co. 

City  House  &  Win- 
dow Cleaning  Co 

Progressive  Win- 
dow     Cleaning 

Windows.    Patent, 

Birth    Co..   L.    H. 
.Simplex      Window 


Bill    &    .);■.■' 
Sherman,    Kimball 
Co. 

Wall    Bed*. 

Marshall  -  Steain» 


OFFICIAL     LIST     OF     MEMBERS 


BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.  Wilson  Financial  Secretary,   S.   A.  D.  Schenck 

Vice-President,    Richard    Herring.  Ass't   Secretary,    W.    J.   Carberry 

Treasurer,   C.   "W.    VSuhington  Doorkeeper.    B.    R.    Wolcott 
Secretary,   R.  J.   H.  Forbes 


DIRECTORS 
James   A.    Wilson   Robt.    Dewar 
Alexander  MennieH.    Maundrell 
C.   W.    Witnmgton  M.    F.    Gale 
R.  J.  H.   Forbes       J.    J.    Phillips 

MEMBERS. 


R.   A.   Chisholm 
O.    E.    Brady 
Richard  Herring 


Architectural    Iruu 
Work* 

Acme  Iron   Works. 
Bay        City        Iron 

Works. 
Brode  Iron    Works 
Central    Iron   Wits. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wiifca. 
Hillard.   C.   J.   Co. 
Judscn    Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels     &     Pfef- 

fer 
'■""hoenix    Iron  Wk^ 
talston  Iron  Wks 
ichrader  rr* 

Works. 
St.      Francis      Orn. 

Iron    Works 
Itelger       *       Kerr 

Stove     *      foun- 
dry   C  5. 
/ulcan    Iron    Wks 
Western   Iron  Wks 
Withington,   C.    W. 

Art    Glass. 
Cal.    Art    Glass    Co 
tngerson   &   Glaser 

Co. 

Rlncksmlth. 

Paul    Kleiber 
no..,'  . 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna   T.ire    las,  (  '■■ 

Boole,  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of   Marvlano 

'idie,   M.   A. 

Hillman    «.-  Son.J.R 

Lawton,    A.    F. 

Llovd    &    Spongier 

National  Surety 
Co. 

Pacific  Coast  Sas- 
ualtv    Co. 

Pa.i fie    Surety    Co 

UnMed  States 
(Metal  Products 
Co. 

United 

Fidelity         and 
Guaranty    Co. 


Carev.   J.   E. 
Carnegie    Brick    * 

Pottery   Co 
Carquines  Brick  .1- 

Potterv   Co 


McNear  Brick   Co.. 

E      ! 
Peterson    -    Karts- 
1  oke    Brick   Co. 
Remillard    Bk.    Co 
nento 
Trans.  Co. 
B  hi    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 
Pottery   Wks. 
ick   Co. 
Oakland        Paving 
Brick  Co. 

building    Material. 

California      Build- 
ing   Material 
Supply    Co. 
Kortick  -  Falls 

Co. 
Holland,   J.   P. 
J.   E.   I.ennon. 
J,  \A     iville  I  !o 

Co.,    Robt. 

Lilley   &   Thurston 

Pacidc    i  :■    ii  ing   & 
: 

&    Co. 
Paraffin*    Paint    Co 
I  d  i  n  g    & 
Mate  ■;  i      Co. 

Lime    and 
,t   Co 
1'nited    MaterialCo 
Watei  bouse   a 

|  !o 
Bldrs 
Co. 
Western     Building 


Building  Paper 

Moore 

I  ■<■  .,,,-sio 


Cement     Dealers 

Balfour.       Guthrie 
Co. 

ae  &  Ce- 
Co. 

Lime   Co 
I,  J.  P. 
Leonard     -I     J. 

J.  L 
Portland 
i  ■,, 
Ime    and 

lull  mo 
M  ,te      lis     Co 

,1    Portland 
lit  Co. 


Concrete. 

Chase,    Silas    A. 

Camp   &    Carillon. 

Ouncanson.       Har- 
relson  Co. 

Foster   &    Vogt. 

Goodman        Artifi- 
cial   Stone   Co. 

Haun.  C.   C.    W. 

Kealinge    &Sons.R 

Leonard,  J.  J. 

Leonard,   J.   P. 

Lynch.    A. 

Pasqualettl,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.    L.    M. 

Concrete       Iteill- 

forccment. 

Lilley   &   Thurston 
Co. 


Builders. 

Allen.    Ajtc.    M 
Andeisoi,,    W.    W. 
Arthur,  L. 
Bateman.  J.  C. 
Boring.    F.    H. 
Born  &  Son,  S.   A. 
Brady.   C.    A. 
Braunton   Bros. 
Burdick,    V7m.    A. 
Caldwell    &   Co. 
Cameron    &     Diss- 

ton. 
Cavanaugh    &    Ve 

zina. 
Chisholm,     R.     A. 
Cobby,    J.    W. 
Concannon,    W.    N. 
Conrad.    H. 

i  no     &     Son, 

Lewis 
Days'  Sons.  T.   II. 
Dewar,   R.   &  Son. 
Elam.  Thos.  &  Son 
Elliott.    E.    W. 
Fahy,   R. 
Fischer,    Fred. 
Franz.   Val. 
Frost.    T.    P. 
Gillespie.   G.   G. 
Gallagher.     Frank 
Gardiser,     Florent. 
Grelg,   Robt. 
Hansbrough    Bros 
Hon  I.  v      -      TlbbitS 

Con    Co 
lllnson.    L.    A 
Hill.    J.     A. 
Holm    *    Son 
Howkins.    A 
Hoyl    Bios 


Kent.   S.    II. 

Knowles  &    i: 
ley. 

Lang  &  Bergsti  om 

Leiter,     E.     T.     & 
Sons. 

Lynch,  M.  C. 

Lynch,    P    J. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.    H.    C. 

MeBain,  J. 

McKillican,   R  and 
Wm. 

McLachlan,    Thos. 

Miller,   Adam. 

Moller,    R.    W 

Morey,   H.    B.&  Son 

Owsley.   B.  T. 

Penny,   Isaac. 

McLe'ran    &    Peter- 
son. 

Robertson,  J.   M. 

Robinson     &     Gil- 
lespie. 

Savage.    M.    J. 

Simmen,    John. 

Smith,  J.   W.  &  Son 

Spence,    A.   T. 

Stockholm    &       \l- 
lvn. 

Ten-ill.   G.    C. 

Walker    Bros.    •  ',, 

Warwick.  H.  c. 

Puller.    Thos 
White    Bros     (car 
penters) 

Cornice  Work*. 

Amsler,   C   S. 
Berger    Mfg.    Co. 
Capitol   Sheet    Jin 

Works. 
Comyns    &     Child 

era 
Conlin.    .1 
Cronan.    Wo 
Fonlerer      Cornice 

Works. 

Guilfoy        Cornice 

Works 
Appni.uo.     Cornlci 

Works. 
Heldt,    Wi 
Morrison   S    • 
s.     v.    Cornici     i'm 
Western      Fi 

4    Cornice    Wks 


Lather. 

\a  ni'i  .   Richard 
Schm-nli  .       H  o  ■ 
,     &    Ped- 
grlf  I 
Knvkenrlali.   .1    S 
Edward, 


I '  acock,    John 
Van     Sant-Hougli- 
ton    Co. 

Glass  and   Glazing 

Cal.    Plate  &  Win- 
dow   Gass    Co. 

Cohen,    I. 

Cobbledick      Glass 
Co.,    L.    N. 

Fuller,      W.     P.     & 
Co. 

Habehicht   & 

Howlett 

Holland,    J.    P. 

Sen  wars     &     (Jott- 
leib    (Inc.) 

Grading    *    Team- 
ing. 

Church,    D.   O.,    Co. 
Dillon,    D. 
Fay,    S.    J. 
McCluro,    H.    N 
Wilhelm,   A.   H. 
Wilkie  Co.,   A. 
Williams.   F.  A. 
Wright,    Chas. 
.Monarch    Teaming 

Co. 
Sibley,    L.    B. 
McLenegan.    S.    B. 

Granite. 

Bradbury,  Thos. 
i  lal.  Granite  Co. 
De   Lano    &   Sons, 

C.   L. 
Hunt,  A.   T. 
Raymond     Granite 

Co. 

Hardware. 

Brittain    &    Co. 

Kruse,  J.   H. 

Mi  \  er,    A. 

i  »s I, orn     Hardware 

.<!    Tool    Co. 
Palace    Hd  w.    Co. 
Wright     Hdw.     Co. 

Heat      and      Light. 

Pacific       Gas      and 

Electric     Co. 
House      Moving      A 

liaising. 
Blume  Cont'g  Co. 
Pearson,    K.    K. 
Sullivan,    n      I  ,<-T 

Heating    A    Venti- 
lating. 

Cronan,    Wm. 

Mangrum    &    Otter 

Montague.    W.    W. 
&    Co 
Inlaid    Floors. 

Hardwood        Inte- 
rior   Co 

Inlaid    Floor    Co. 

Pacific      Floor 
Sanding    Co. 


Michaels     &     Pfef- 

fer 

M  "  n a  r c  h       Iron 

Works 

Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

Interior        Decora 
tors.      I.athrrs. 

Snell  &   Dennis. 
Lynch,    Richard 
Joist      Hangers     A 
Post    taps. 

Kortick  -  Fulls 

Mfg  Co. 
Lilley    »    Thurston 

Co. 


Falls     Mfg       CO 

Lilley    &   Thurston 

Co. 
Light     and     Power 

Electric   Co. 
Pac.    Gas    &     Elec- 
tric   Co. 
I, Ime,    Cement,  i:tc 

Acme  Cement 
Blaster    Co. 

\rden  Plaster  Co. 
o  nia  Lime  & 
I  In, Irate     Co. 

Cowell  Lime  & 
i 'emenl     I  !o 

Holland.   .1     P, 

Holmes     Lime    Co. 

Lennon,    .las.     10 

Lucas.    W.    E 

p  ,.  Lime  &  Plas- 
ter Co 


♦7 

S.    F.   Lime   Co. 
Raymond,  W.  H. 
Curbing,      Granite. 

McLenegan.    S.    B. 

Door   Openers. 

Rischm tiller,  Geo. 
Electrical. 

California  Electri- 
cal  Works. 

Central  Electric 
Co. 

City    Electric    Co. 

Decker   Electric  Co 

Globe   Elec.   Co. 

Hanbridge.    W.   S. 

Levy    Elec.    Co. 

National  Elec.  Co. 
Elevators. 

Otis    Elevator    Co 

Van  Emon  Eleva 
tor    Co 

Elhre. 

S.  F.  Fibre  &  Cord- 
age  Co. 

Fireproof  Doors. 

Gervais,  Henry. 
Norrls,   L.    A. 
Roebllng   Con.   Co. 

Floor   Sanding 

Inlaid   Floor   Co. 
Pacific    Floor 
Sanding   Co. 

Grill    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,   A. 
Sartorius   Co. 
Withington,  C.  W. 


G< 


Contractors. 


Brigham,    H.    B. 

Caldwell    &   Co. 

Cereghino  &  Son, 
Louis 

Dempniak    Bros. 

Farquharson,    D.  B 

Fee,    Grant. 

Fluth   &  Morton 

Graham,    D.    E. 

Griffith,     Wm. 

Hannah    &    Co.  J.S. 

Hayes    &   Schmidt 

Jackson,    A. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    C< 

Western  Lirr.-j  & 
Cement    Co. 

Lumber. 

Acme    Lumber    Co. 
Christenson    Lum- 

ber  Co. 
Greater    City    Lum 

her    Co. 
Hart-Wood     Lum- 


be 


Hi 


.     Co. 
nbohlt    Lumber 


H-auptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kruse.  J.   H. 

Loop    Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore,  R.  B.  Mill 
&     Lumber    Co. 

Olsen  -  Mahoney 
Lumber    Co. 

I'ope   &   Talbot. 

Santa  Fe  Lumber 
CO. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van    Arsdale-Har- 

rts  Lumber  Co- 
Wilson     Bros.*  Co. 

Doe    Co.,    1".    P. 

I  her  (Hard- 

wood. » 

Oleckmann    ,v    Co 
Howard,    E      v     & 

Nlehaus.    Ed.    V    & 


Machinery. 

Hal  ron,       Rlckard 

A    MeCon, 
Parrotl   *   Co. 


Masons     V  Uullricrs 

\  lexandi  r,    I: 

■ '.    J. 
Anderson     &     Kal 

Ar'ett.     \. 


Hia.lv      l>      R..VSol' 
Hranl-n.    K    .1 
Rrennan.    J.    E. 
Rrigham.    H.    H 
Butcher,    Thomas 

Byron.    D.    J 
Campbell     Bros. 
Carr     .1     W. 
Drake,     Harry    E. 
!  low  ney,    J. 
Fa  Tell    .v.-    Reed 
Fennell,    Jas 
Gale,    M.    P.    &  Son 
Gilson.    J.    E. 
Harrison,    A 
Hibhins    &    link  ■ 
Hock.    Chas 
Hoffman,   V. 
Hogberg    &     Lurt 

l,a"s."ti.     11.     II 
Lawson,    A.    W 
Mi  .;••«-:  n.    M 
.Miller,    J.    W. 
Murray     K     Mow 

bray. 
Mulcuhv    Bros. 
W.    L. 
nor     &    Col 

Mns 

,  k.\    T.     F 
Rainey     &     Phhii 

lips. 
Rlnprose,     R 
Pcott,    W.   S. 
Walker.    P.    J. 
.Sage 
Watson.     Sidney 
White.    .1.    M. 
Whitney  &  Davies 
Wilson,     'ames      i 
Wycant,    J.    H. 

Marble. 

American      Mnrl.le 

&   Mosaic  Co. 
Columbia       Ma  rbl" 

Gervais,    Henry 
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Peter,    Co. 

Hunt,    Andrew   'I'. 

!'    L.    &    Co. 

Mnsto    &    Sons.  Jos 


I'alnlM,      Ol 


Ha 


H 


Co. 


Vermont        Marble 
Co 

Mantels.    Tiles 
G  rates. 

K  Irwin     &      Dono- 
van. 
Mangrum    &    Otlei 
Montague    &Co.,W 
Peerless     A  —  snoies 


Lynch.    H.    T. 

National      Lathing 

end    Purring 

Metal   Window 

Works. 

Dwan.  J.  E. 

Mosaic. 

Amer.     Marble     A 

Mosaic    Co. 
Gervais,    H. 
Maino,    F.    L.  &  Co. 

Office   Fixtures. 

Bateman,    Wm. 

Forbes   &    Son, A.J. 
Fink    &    Sehindler 


Painters. 

Daniels.    Gus    V. 
Donovan.    Y.    J. 
Fraspr.    J.    P. 
Knss.    P.    N. 
Lewellvn,    J. 
Maundrell,    H. 
Norris,  C.    W. 
Spark.    J.    H.    , 
Tucker.   W.    W.  Co. 
Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   E. 


Puller  &   Co.,  vv.P. 

Knss.    P.    N. 

Maundrell,    H 
Pacific     Refining  & 

Roofing 
Paraffin e    Paint  Co 
Whittier   -  Oohurr, 

m 

Patent     Chimneys. 

Clawson   &  Co.,  L. 

Dunlevy   &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.    Pottery   Co. 

Planing   Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham    -    Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Central    Lumber  <*i 
Milling   Co. 

Elklnglton       & 
Hucke 

Herring     Mill(lnc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore        Mill         & 
Lumber    Co. 

National     Mill      & 
Lumber    Co. 

Pacific  Mfg.   Co. 

Reilly,  P.   F. 

Santa     Clara     Mill 
&   Lumber   Co. 

San     Matto     Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor   &   Co. 
Plasterers. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,      H.      A. 
(Inc.) 


Clark.   D.    Ross 

Crichton,   J.   L. 

Coghlan,    Frank 

Connolly,    .1.    J. 

Connell.    J.    E. 

Fay,    Jolip 

Felt,    R.   D 

Floodberg    &      -l 
Caffery. 

Fraser,    Simon 

Gregg   &   Clute 

Jacobsen,    N. 

Knowles    A. 

Leaf    &    Kaiser 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennie.    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    CO..C.T. 

O'Sullivan    &  Bow- 
ler. 

amith    &    Johnson 

Plaster     o*     Paris. 

Lucas,  W.   E. 

Plumbing     .V     Gaa 
Fitting;. 

AMbach    &    Mayer 
Bernard,    G.    F. 
Burnham     Plumb- 
ing   Co.,    Inc. 
Dalziel,  R„  Jr.,  Co 
Grundv,    Edmund 
Gilley-Schmid    Co. 
Levy,   M. 
Looney.       J.,       Co. 

(Inc.1 
Snook       &       Co- 
Frederick    W. 
Sutton.    John    G.Co 
Turner  Co.,   The 

R«al  Estate. 

Co. 
Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 

Impt.    Co. 

Riggers. 


<  rushed  Tim-Tk. 

HO  lla.nl.  J.  P. 
S.  F.  Lay  Imp.  Co. 
SI  one.  10.  B.&A.L. 
ItonflriK  Composi- 
tion. 

Artolilh     Mfg.     Co 
Bender,       J.       w. 

Roof   Co. 
Fibrestone     Roof- 
ing  Co. 
Larkin    Asphalt    & 

Paving  Co. 
Magnesia      Asbes- 

tos   Supply  Co. 
Malott    &  Peterson 
Manville      Co.,     H. 

W.    Johns 
Meuer   Bros.   Co. 
Pacific   Refining  A. 

Roofing  Co. 
Paraffine    Paint  Co 
Samuel    Co.,    H.    D. 
Western    Asbestos 

Mag.   Co. 
Watson        Roofing 

Co. 
.Sand,   Gravel,   Etc. 
f'assaretto,    Jonn 
Holland,   J.    P. 

Keystone  Sand  Co 
Sanitary  Flooring. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

.la.kson,    P.  H.&Co 
McGuigan,   John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart.   J.   K. 

Hoof   Repairing    A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Lilley   &  Thurston 
Co. 


Wednesday    Oct.    1,    1913, 
stone  Contractors. 

In-    Lane    <c    Sons, 


I. 

Ulan    hard.    W.    W. 
Hunt,    Vndri 

Ml  <  I  i  I  »  I  a  v  Slo;  •• 

Co. 
Raymond    Granite 


Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     eJranite 


Dillon,    D. 
Eureka       Teaming 

Co. 

i     J.   P. 
McClure,    H.    N. 
Monarch    Teamin 

Co. 
McLenegan,   S.   I 

Terra  Cotta. 

Clark    ,V-    Sons.   N. 
.  lladding.    McBean 

&   Co. 

e  r        Terra 

Cotta   Co. 


White  washers. 

Reigle    &    Jamison 
Brickley,   P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

S\p  ring  Valley 
Water    Co. 


Tt    n    IT    TF=* 

-»^-\\//\\//@ir=)_:^ 

U  1/      II 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wtiite  &  Farnswopth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  ROjS  YN,  S  F. 

.E.KrafftdSon,  Architects.  O.  C.  Holt,  Bldr. 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  40 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coasl: 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS:^ 


Two  San  Francisco  Industrial  Organizations 
Build  New  Lodge  Halls.  The  New  Home 
Of  The  Maritime  Hall  Association  And  The 
New  Carpenters'  Hall.  Both  Buildings  De- 
signed By  Architect  Charles  Paff,  S.  F. 


WEDNESDAY,  OCTOBER  8,  1913. 

SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 


CUILDIKG  AND   INDUSTRIAL  NEWS 


Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  West  Coast  Distributors  for 
Lauth*Jurgens 

1,  2,  3nnd  S  Ton 

IVfotor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  jJ*>liveries 


Lauth-Juergens 
1    ion  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


wsiJtewmSite 


INCORPORATED 


Salesrooms  215-217-219  Rralto  Building 


SAN     FRANCISCO,     CiiL. 
Telephone  Douglas  1380 
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NILES  SANO  GRAVEL  and  ROCK  CO, 

MainlOffice 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    \i  inch 

Gravel  and  Crushed  Boulders      yi  inch  to  1  inch 

1  inch  to  \y2  inch 
\y2  inch  to  2%  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Ascension  of  Cities  Skylines, 


Most  of  the  great  skyscrapers  distinguishing  American 
cities  that  have  sprung  up  during  the  last  few  decade-, 
owe  their  very  existence  to 


Otis  Elevators 


These  are  the  Elevators  that  have  removed  the  limit  from 
the  height  ofbuildingssofar  as  the  speedy  and  safe  trans- 
portation of  passengers  is  concerned. 

If  you  are  not  familiar  with  the  many  types  of  Otis  Ele- 
vators  that  meet  every  condition  of  passenger  and  freight 
transportation,  write  to  us.  We  will  cheerfully  supply 
\  nil  with  full  information. 


OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  principal  Coast  cities. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL.    Geary    nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITY   HALL.   San   Francisc* 

Wright.    Rushford   *   Cahill,   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


•"" 

! 

-- 

KAHX    BROS 


DEPARTMENT    STORE. OAKLAND 
W.    Dickey,    Architect- 


enty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H    Meyer,  Architect 

Stone  and  terra  cotta  work   treated  with  Imperial  Water  Proofing  for 
preserving  and  t    prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products   are  used 

IMPERIAL  COMPANY  ,83  stesTf?^™eet 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  bus  ness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr  Neidict*  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    175S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES=^ 

Fire     Sets,    Andirons, 
Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


CH.CUNNINGHAM.Mgr 


'  TkUphasaB 

Market  2BS 
Mrht237 


Id'lHU'M^'HiVi'i'i^HJ^M^ 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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PALACE  HARDWARE  COMPAM 
CORBIN  Agents  for  30  Years. 

r*i  Markkt  stiikki.  San  Francisco 
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Longitudinal  Section  of  Self-Sentering.     Actual  Siz 


/oner  o  to 

can  5)D  "omit  v/HlvoMi  form  v/ork 

if  you  make  use  of  the  new  form  of  expanded  metal 
which   is  a   centering   and    reinforcing   combined. 


Self-Sentering  is  a  material 
perfected  after  years  of  study 
and  experiment  in  reinforced 
concrete  construction.  It  con- 
sists of  a  series  of  heavy,  cold- 
drawn  ribs  connected  with  the 
most  efficient  form  of  expanded 
metal. 

Self-Sentering  is  adaptable  to 
practically  every  type  of  con- 
crete construction.    It  affords 


the  simplest  and  most  eco- 
nomical method  of  building 
concrete,  floors,  roofs,  ceilings, 
side  walls,  and  partitions.  It 
is  adaptable  for  both  flat  and 
curved  construction.  It  can  be 
used  for  roofs  of  any  type,  as 
it  supplies  a  bond  which  will 
hold  the  concrete  until  set  on 
any  inclined  surface. 

Write  for  our  Fireproofing 
Handbook  on  low  cost  fire- 
proof construction  with  Self- 
Sentering.  We  shall  be  glad 
to  send  you  a  complimentary 
copy  on  request.  Write  today. 


Crosi  Section  ol  Self-Sentering— Showing  Side  Lap      Actual  Si: 
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Figures  given  out  by  the  government 
estimate  on  the  income  tax  show  some 
interesting  facts  in  regard  t"  the  dis- 
tribution of  wealth.  It  is  determined 
the  425,000  citizens  will  be  subject  to 
tlie  tax  by  reason  of  being  pos 
of  an   income  of   $3000  a  year   or  more. 

i 'f    this    425,000    fortunate    ones     126, 

belong  to  the  first  class  with  incomes 
of  from  $3000  to  $5000  per  year.  Tile 
tax  on  such  incomes  is  comparatively 
small  and  the  income  estimated  from 
this  source  is  about  $630,000.  The  next 
class  embraces  those  whose  income 
is  from  $5000  to  $10,000  and  it  is  fig- 
ured that  178,000  people  will  be  subject 
to  this  tax.  The  estimated  revenue 
from  the  second  class  is  $5,340,000.  The 
next  class  are  those  whose  income 
amounts  to  from  $25,000  to  $50,000  a 
year  which   will  pay  $9,000,000  a 

If  we  divide  the  income  tax  payers 
at  the  $23,000  line  it  is  found  that  392,- 
000  or  nine-tenths  of  the  entire  num- 
ber of  income  tax  payers  have  less  than 

$25, incomi        Tl  el  e    are    only    33.000 

persons  who  have  an  income  of  more 
than  $25, nun  per  year  which  is  less  than 
one-tenth  of  the  whole  number  coming 
under  the  provisions  of  the  law.  Yet 
this  one-tenth  will  pay  more  than 
four-fifths  of  the  entire  income  tax. 
Four  hundred  and  fifty  people  ha 
income  of  more  than  $500,000  a  year, 
and  these  will  pay  $22,064,500  or  more 
than  one-fourth  of  the  entire  amount. 
The  total  revenue  to  the  government 
from  this  source  is  estimated  at  $82,- 
, It  will  be  paid  by  about  one- 
fortieth  of  the  population.  And  of  this 
one-fortieth  the  grtat  amount  of  the 
tax  will  be  paid  by  a  very  small  luiin- 
of    persons. 

The    tax    is    a    discriminatory    tax    on 
wealth    graded      on    the    gri 
tunes.     It   is   just   ami   equitable,   as   the 
burden     of     taxation     "hould     fall 
le   to  bear  it. 


M    Lne  meeting  of  the   old-linn.   Tele- 
praphers'    Historical    Associatioi 

CI]         :       States      at      .Mount       Clemens, 

ran,    on    Augus 
Edison    sent    a    message    over    the    wire 
to  President   Wilson.     The  occasion  was 

i    i  use    Mr.    Edison 

- ' i     upon       Lhi      ■  .:  I  : 

■  i  00  I    si  'lis  first  mi 

-  1      the 

■  '     .'      i    ■ i  .I 

I     ni i    . 

Tl    ■  ■   i      l:        n  .ii  . 

|  ay,    he 

■     ■! 

ill    the 


i-car  and  printed  the  paper  on 
tl  i      train,    so    its    items    were    strictly 

Ihe   minute.      It   was   during   this 

that    a    trainman    lifted    him    by 

tin-    cars,    later    causing    the    deafness 

that    now   blurs    his    hearing. — Scientific 

American. 


Tabulated  facts  are  often  interesting 
reading  when  properly  arranged.  As  a 
point  the  statistics  relative  to. 
the  mortality  rate  in  the  Panama  Canal 
illustrative.  The  following 
taken  from  Leslie's  Weekly  siiows  in  a 
striking  way  what  can  be  effected  by 
scientific  sanita  tion : 

"Panama,  prior  to  American  occupa- 
I  on  in  1904.  was  known  as  a  death 
hole. 

Colonel     William    C.     Gorgas    of    the 

Army   medical   corps   was   appointed   by 

ent      Roosevelt   to   clean      up   the 

■i        'II.IS. 

a    he   began   work    the   death    rate 
in    the   Canal    Zone.    Colon    and    Panama 
1  I   per  1000  of  population. 
In    1913    for    the    same   places    it    was 
or  cut  down   more   than  one-half. 
Among  American  employes  the  death 
ite    in    1906    was    S.14    per    1000,   and    in 
1911,   an   average   year,   it    was   reduced 
to     i  'J    per    1000    for    both    disease    and 
-  r.ts. 
His   methods   in    the   main    have    been 
I.     First,  clean  up  the  cities;  and 
second,     kill     the     mosquitoes     and     en- 
igid    quarantine. 
Co    the    passage    of    the    first    ship    in 
October    571s    employes    have    died. 

Of   the  total   1192   have   been  killed  by 

The    largest     number     killed     in     one 
<     i     h  as    1 78. 
An    average    of    eleven    employes    has 
■  -i  killed  every  month  since  Ami 

pa  tion. 

The   only      epidemic   of     yellow    fever 
was     from     April     to    Septembei 
in  --.  \  ni  employes  died. 
llpox,   the   plague  and  other  viru- 

:-  '"    disea   •  i'  i      

Each   employe      is   entitled    to      thirty 
cl     leave  on  pay.  with  frei 
ittenl  Ion. 

;    twenty-four  out  of  e\  ei 
o   es   are   constantly   sick,   and   the 
lave    .i    capacitj     oi 

i  >ep  M  iiiicni    o,      S?nitatioi 
1 1  o  y  i 

It    has    cos!    to  

en    .i  ...I    ',    i.. 

l   deal   of   money   and   yet   that 



ble   i  he   compli  I  Ion   of   the 
«  ..Ik    of    the 

u       : 

omplished     by     propi 

•  •  *    '  |  ■ '  n  h    i 

i    i  ey  .is  di- 

is  wisely 
..I     all     i       '  i.i.     and 

i 

n  of  disease. 
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Building  Stone.     Color  In  Selecting  Materials 
For  Building  Purposes. 

Hid.    A.   Parks,   II. A.,   Ph.D.,   in   the   Architect,    Builder   and    Engineer. 


In  deciding  the  sort  of  stone  to  be 
used  for  a  particular  building  the 
question  of  color  will  be  une  of  the 
first  to  arise.  No  stone  will  be  selected 
which  falls  below  the  requirements  in 
strength  and  durability,  but  many  va- 
rieties may  lie  submitted  from  among 
which  the  most  desirable  color  will  be 
chosen.  In  the  selection  of  color,  ar- 
chitects are  controlled  more  or  less  by 
the  prevailing  style,  at  certain  times 
brown  sandstone  lias  been  deemed  the 
only  ■•correct"  material  for  many  kinds 
of  buildings.  At  present  there  seems 
a  strong'  tendencj  towards  the 
use  of  the  lightest  colored  stone  pos- 
sible, with  regard  to  the  intrinsic 
suitability  of  certain  colors  to  certain 
if  building,  the  present  writer 
does  not  feel  competent  to  speak.  It 
will  suffice  to  point  out  to  the  general 
ti  ui.  recog- 
nize the  adaptabilitj  of  certain  colors 
■i  i  ii  a  trans- 
m  of  i  he  i  ules  of  harmony  in 
color  is  as  fatal  to  the  appearance  of 
a  building  as  to  that  of  any  other 
work  of  art  Anot  i  er  factor  that 
should  li  red    in    choosing    the 

color  of  stone  is  the  conditions  to 
which  it  is  to  be  exposed,  for  instance. 
it  does  not  seem  wise  to  expose  a 
lighi  colored  and  porous  stone  to  the 
smoke  and    fumes    of  a    railway   station. 

The  color.-  presented  by  various 
kinds  of  stone  are  so  variable  that 
general  remarks  are  of  little  value. 
Uniformity  of  color  is  desirable  and. 
on  a  broad  scale,  it  is  essential,  but  if 
the  variation  .of  color  manifests  itself 
only  as  minute  streaks  and  spots,  the 
stone  is  still  for  the  tone 
of  the  whole  building  will  be  uniform 
at  a  short  distance  For  instance,  the 
yellowish  a  nd  epean  sand- 
stone,   so    large        in    public 

buildings  in  i  I  little  by  the 
lack  of  uniformity  in  color,  and  the 
same  may  be  said  ,,t  purpli 
streaked  sandstone  quarried  near 
Perth,  Ont  On  thi  ,  nd,  I  i 
using  of  individual  block  of  stom  of 
a  different  color  amo  re  uni- 
form In  unsightly  ef- 
fect J  i  me  quai 
ries  the  different  beds  an  u  ed  indis- 
criminately.   With     il                         nits  a.- 

■ 

the   whole  product    of   a    quarry    is  more 

ni.   i  'I.  in  ui     color    in 

buildings    than    anj     causi  til    which. 

I   am  acquainted,      if   the       I 

■    .    product 
should  ni       the      stone 

|    i  ii     foi       i  n 

There  are,   1 

,  ,,i   done 
In  the  first  pi  i  .      ma  Her 

for    a    building 

:     .i  i         pa 

building,   frequently   bj    contracl       it    Ii 

ilcallj 

I...  ...i        i  •  .,n, 

single  bed   aloni      thi  ill    being   that 

all   the  ■  ■  1 1 ..    wit  h 

effect        The    only    curi      fo 

this  evl  pera 

o 


various  kinds  of  stone.  A  second  prac- 
tical reason  why  stone  of  different 
color  is  employed  in  the  same  struc- 
ture lies  in  the  fact  that  certain  of  the 
bi  d  are  of  the  proper  thickness  for 
the  making  of  sills,  lintels,  etc.  Dif- 
ferences of  color  are  almost  universally 
overlooked  in  the  construction  of  the 
smaller  buildings  in  order  to  make  use 
of  stone  of  convenient  thickness.  The 
only  remedy  for  this  practice  lies  in 
the  willingness  of  builders  to  pay 
more  for  the  stone.  From  the  above 
remarks  it  will  be  seen  that  a  quarry 
which  presents  the  same  color  through- 
out the  various  beds  is  very  much 
more  valuable  than  one  which  does  not. 
While  many  of  the  colors  presented 
by  stone  are  acceptable,  tit  least  for 
certain  purposes,  some  tints  are  in 
themselves  objectionable,  particularly 
muddy  shades  of  yellow  and  green. 
There  arc  also  differences  in  appear- 
ance, which  cannot  be  described  as 
mere  color.  For  instance,  many  of  the 
gray  sandstones  are  bright  and  cheer- 
ful in  color  while  others  present  a  dull 
or  "  dead"  aspect  Two  limestones. 
not  materially  different  in  color,  may 
nevertheless  differ  greatly  in  the 
"liveliness"  of  their  appearance.  In 
tins  connection  it  is  well  to  hear  in 
mind  that  it  is  a  somewhat  difficult 
matter  to  form  a  conception  of  the 
artistic  effect  of  a  whole  building  from 
tl  e  inspection  of  the  color  of  a  small 
specimen  of  stone.  The  aspect  if  not 
the  real  color  of  stone,  also  varies 
gr.  i  i  v  according  to  t  he  manner  of 
dressing;  a  building  of  hush-hammered 
stone  will  present  a  very  different 
color  from  a  struct  ore  of  the  same 
stone  with  rock  face.  Finally,  there 
are  few  stones  which  maintain  their 
original    color      for      a      long    series    of 

•  ■'!■■  in  fact  it  is  often  more  impor- 
tant to  ascertain  the  eventual  color 
that  i  stone  will  assume  than  to  learn 
its  line  when  freshly  quarried.  Any 
description  of  color  is  inadequate  to 
eonvej  !■•  the  mind  of  a  reader  an 
exa  t  conception  of  the  appearance 
unless  accompanied  bj  a  reference  to 
some     well-known     tint. 

•  '..lor  <it  GrnniteK, — In  the  case  ol  the 
granites,  composed  as  they  arc  of  dif- 
ferent  miners  i      th loi    effect   is  nec- 

essairilj       pot  ted       or      speckeled.      The 

hi  '    '  i     I    e    grain    of    the    granite    the 

more     pronounced     is     ibis    appearance. 

i  -  fine    gra  nites,    in     wh  Ich    the 

Individual     minerals    are    about      seven 

iu    tndthi     "i    an    inch    long,    lose 

mi  keled    a  ppea  a  nee    and    appear 

when    \  ie«  ed   from 

iii,,,.       a    gra  nlte    in    which 

t    e    r,  i,i  -],;,  r-    measure    less    t  ha  n    one 
ii   i    two-fifths     of     an      inch    the 

i i     "medium";   if  the  feldspars  ra- 

<  <  e  ,   two    ii.        ni  .ui  Inch  in  length   the 

I'm,     i     "coari  e." 

■  i  ii     mi     actual    color    of 

' - Mm     minera  Is    of   a    granite 

■i    "       Thi     quarts!      may      be 

l"i,       ,,i     milk     while,    or    slig'lilly     I  illled  ; 

i "  in  lame,  in  in..  Kingston  granite 
i  '  quarts  i  blul  h  1 1  It  in  i  lie  color 
of    the    feldspar,    however,    thai      most 


granites  owe  their  characteristic  ap- 
pearance. This  material  usually  makes 
up  the  bulk  of  a  granite,  so  that  its 
color,  modified  by  that  of  the  other 
materials,  determines  the  color  of  the 
rock.  The  commoner  colors  of  feld- 
spar are  red  and  white  and  we  have 
in  consequence  red  and  white  granites, 
but  the  hitter  are  grey  rather  than 
white,  owing  to  the  effect  of  the  other 
minerals  in  modifying  the  white  of  the 
feldspar.  Light  grey  and  dark  grey 
varieties  differ  only  in  th  degree  that 
the  white  of  the  feldspar  is  reduced 
by  the  presence  of  black  mica.  In  the 
red  granites  the  feldspar  itself  varies 
greatly  in  the  intensity  of  its  color 
siiowing  tints  from  a  light  pink  to  a 
deep  blood  red:  As  in  the  case  of  the 
grey  granites,  the  red  of  the  feldspar  is 
modified  by  the  presence  of  varying 
amounts  of  black  mica.  The  uniform 
appearance  of  granites  is  frequently 
marred  by  the  presence  of  "knots." 
which  are  segregations  of  the  original 
magma  in  which  a  much  higher  per- 
centage of  black  mica  is  present.  The 
development  of  an  indistinct  banded 
structure  or  parallel  arrangement  of 
the  individual  components  detracts 
from  the  appearance  of  a  granite. 
Many  of  the  Ontario  granites  show  this 
peculiarity,  which  is  an  evidence  of 
their  gradual   passage   into   gneisses. 

The  feldspar  individuals,  more  par- 
ticularly in  the  syenites,  possess  other 
colors  than  white  or  red.  Grey,  blue 
and  blueish  grey  are  the  commoner 
tints,  but  an  almost  endless  number  of 
colors  may  occasionally  be  recognized. 
Many  of  these  feldspars  possess  a 
pronounced  iridescene.  so  that  the  pol- 
ished surface  of  the  stone  presents  a 
sheen  when  viewed  from  different  po- 
sitions. The  beautiful  monumental 
syenites  from  Norway  owe  their  chief 
charm  to  this  peculiarity  of  the  feld- 
spar. 

Whatever  the  color  of  the  granite, 
the  stone  usually  presents  a  much 
lighter  color  when  bush -hammered 
than  when  polished';  this  difference  of 
color  between  the  polished  and  the 
hammered  work  is  taken  advantage  of 
in  order  to  form  a  strung  contrast  in 
I  nisliing    monuments 

The  so-called  black  granites  which 
are  really  igneous  rocks  of  very  differ- 
ent composition,  including  such  stones 
as  diabase,  gabbro,  diorite,  etc.,  de- 
rive their  dark  color  from  the  large 
amount  of  black  honblende  or  augite 
present 

Color  of  SandHtone. — The  constituent 
grains  of  the  better  grades  of  sand- 
stone are  neirlx  •always  quartz  al- 
though other  minerals  may  be  present 
in  small  amounts  As  the  quart/. 
grains  are  normallj  either  colorless  or 
white,  it  is  to  the  color  of  the  cement- 
ing material  that  we  must  look  for  the 
gener  1 1  color  of  the  rock  This  ma- 
terial   Is    COmmonlj     either    clay    or    iron 

oxld i The      lighter      colored 

v,  ii  lie  and  grey  sandstones  are  cemented 
by    clay    or    lime    ,,r    an    admixture    of 

both,   but    i in    which    lime   pi  ed  im  - 

n  1 1  es    mo    mi  j     brig  titer    In    ap- 
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pearance  but  more  durable  Very  ar- 
gillaceous sandstones  are  dull  in  ap- 
pearance and  are  liable  to  speedy  dis- 
integration. Sandstones  having  iron 
oxile  as  a  cementing  material  usu  illy 
show  some  tone  of  red  or  brown.  If 
the  whole  of  the  cement  is  ferric  oxide 
the  stone  is  bright  red,  but  by  an  ad- 
mixture with  other  substances 
fade  to  a  pinkish  color,  or  may  range 
through  shades  of  chocolate  to  a  dark 
brown. 

Sandstones  -freuently  present  a 
landed  structure  showing  variations 
in  color.  The  stone  from  near  Perth. 
Ont..  for  instance,  is  of  a  whitish  color 
with  purple  bands,  and  much  of  the 
Nepean  sandstone  is  handed  with  yel- 
low. In  a  finer  way.  the  lines  of  orig- 
inal sedimentation  are  manifest  on  the 
face  of  blocks  of  sandstone  as  fine 
parallel  streaks  of  slightly  different 
color:  much  of  the  Medina  sandstone 
from  the  Forks  of  the  Ore. lit.  Ont.,  i^ 
marked  in  this  way  ( reedy.  I  It  is 
seldom  that  all  the  beds  in  a  quarry  of 
colored  sandstone  present  trie  same 
tint,  and  even  the  same  bed  frequent- 
ly shows  a  different  color  in  different 
places  Not  only  by  handing  is  the 
uniformity  of  sandstones  marred  but 
also  by  the  presence  of  spots  or 
blotches  usually  of  a  lighter  color  than 
the  main  portion  of  the  rock.  The 
mottled  Medina  sandstone  at  Gi  imsby 
and  at  Merriton.  Ont..  shows  a  brown 
base  with  regular  white  blotches  scat- 
tered   through    it. 

While  the  majority  of  sandstones 
present  a  color  from  white  to  grey  or 
from  pink  to  dark  brown,  some  well 
known  stones  are  of  an  entirely  differ- 
ent tint.  For  instance.  the  "blue- 
stone"  of  the  state  of  New  York  is  a 
sandstone  in  which  quartzose  and  fed- 
spathic  grains  are  cemented  by  a  mat- 
rix of  hornblende  fibres  together  with 
less  important  substances  The  "Sil- 
lery"  sandstone  o£  Quebec  is  greenish 
in  color,  and  yellowish  tints  are  shown 
by   the  stone  from  many  localities. 

Color   of    Limestone*. — Perfectly    pure 
limestone   is    white   in   color  and  all   de- 
partures   from    white    mus 
ered    as    due    to    the    presence    o 
kind    of    impurity.      The    coloring    male- 
rial    may    be    chemically    combi 
the    carbonate    of    lime    in    the    form    of 
carbonate    of    iron    or    manganese,    or    it 
may    be    present    as   a    foreign    material 
mingled     with     the     particles     of     lime 
lonate. 
By    far    the    commonest    impurity    of 
limestone    is   clay,   whereby    0  > 
altered    to     the     familial 
■stone"    color.      Carbonaceous    matter   is 
frequently    present,    resulting    in    stone 
of  a    very   dark   color   as    in    th<  I 

many   of  the  Black   River  linn 
Eastern     Canada.        Much        "1 

called    blue    limestones  ' 

i     same    ingredient       Tellow    lime- 
si.  hips    are    dependent    for    their    color 
line   form   of  iron   and   the   same   is 
generally    true  of  greeni- 
limestone     is     of     less     frequent 
rence.    but    examples   are   not    unknown: 

ase   is   ow  11  - 
presence    of    iron    in    a    I 
idizel    condition.      Although    many    dif- 
ferent   tints   are   occasionally    met    with 
in       limestones.       white.       yellow       and 
bluish-grey    must    he     reg 
far    t lie    most    common. 

Color  of  Marble*, — Pure  ma 
pure  whit.-,  hui  the  departure 
this  coli  ■   ,lm'  to 

-,,   many   different   causes   thai    general 


rtUILDING   AND   INDUSTRIAL  NEWS 

remarks  are  of  little  value.  The 
question  of  color  in  marbles  is  there- 
fore more  easily  discussed  when  speci- 
fic  cases   are   considered. 


CONSTRICTION      OF      HIGHWAYS. 


By  Hon.   Ernest    Uster,  Governor.   State 
of    Washington. 

Address    delivered    at    the    Three 

Good  Roads  Rally  at  Eureka.  Cal  . 
Aug,  19-20-21.  1913.  which  resulted 
in  the  permanent  organization  of  the 
Pacific  Coast  Good  Roads  Associa- 
tion. 


The  subject  assigned  to  me.  "The 
General  Necessity  of  Good  Roads."  is 
one  upon  which  there  is  so  little  dif- 
ference of  opinion,  and  upon  which 
the  public  is  so  united,  that  there  ap- 
pears to  be  little  to  be  added  to  what 
lias  already  been  said   regarding  it. 

There  has  been  a  marked  change  in 
sentiment  in  recent  years  along  this 
line.  Until  a  short  time  ago.  the  ap- 
peal of  a  farmer  for  a  road  that  would 
enable  him  to  deliver  his  products  to 
the  market  at  a  reasonable  cost  for 
transportation,  received  little  encour- 
agement from  the  city  man:  and  if  the 
city  man  appealed  to  the  county  au- 
thorities for  the  construction  or  im- 
provement of  a  road  that  would  enable 
him  to  enjoy  a  trip  to  the  country  dis- 
tricts by  automobile,  he  usually  found 
the  farmer  against  him.  In  the  mat- 
ter of  road  construction,  each  consid- 
ered   the   other   his  enemy. 

The  secret  of  the  new  order  of  things 
rests  in  the  constant  agitation  that 
has  been  carried  on  by  the  good  roads' 
enthusiasts,  in  emphasizing  the  great 
benefits  to  be  derived  by  the  farmer 
through  the  construction  of  good 
;il-  and  in  educating  the  motorist 
to  see  that  the  road  benefitting  the 
farmer,  and  making  it  possible  for  the 
farmer  to  further  improve  and  de- 
velop his  lands,  is.  in  almost  every  in- 
stance, the  best  road  for  the  motorist 
or    automobile    owner. 

Today  we  find  the  city  man  and  the 
farmer  working  hand  in  hand  for 
good  roads,  and  as  a  result  "f  I  lis 
united  effort,  more  and  better  results 
have  been  accomplished  in  the  past 
live  years   in   road   construction    than    in 

1   previously.     Todaj 

the  road  that  will  make  it  possible  Cor 
the  farmer  to  transport  his  produce 
to  the  town  or  city  at  a   minimm 

-    ■    e    support   of   the  city   tradesman. 

foi    it    ;il-..    enabh  -    I  mi    I ach      the 

i  trmer    with    his    vt  arcs   at    il  • 
possible   cost.    All    who   desire    tin 
ure    of    automobiling,    enjoy    traveling 
igh    a    thickly    settled,      well      Im- 
proved    and     prosperous       farming    dis- 

As   a    result    of   the    united   effort    now 

made,    a     Letter    .lass     oi"     i  0 

acted     than     ever       before. 
Formerly,    in      road      construction,    the 
■  s   least   resistance  were  i    i 

the     value     of 
..I   for   service,   afti 

of  10,  1-  ami  15  per 
.iiii  were  formerly  'milt,  when  by 
making    cuts    or    fill  detours, 

.  ides  could   have  been 

eliminated.      No    matter    how    go 
road    may      he,      with 

drawing    ability    of  a 
team  has  to  be  figured   on   the  has;.-  of 

- 
ran   i.e  handled.     Even   though,  over  a 


Id, 

road  la  miles  in  length  it  might  be 
to  haul  a  load  of  three  tons 
on  9  of  the  10  miles,  if  the  grades  over 
the  other  mile  permit  the  hauling  of  a 
load  of  only  one  ton,  one  ton  is  the 
maximum  load  that  can  be  handled 
entire  distance  of  10  miles. 
Thus,  the  drawing  capacity  of  a  team 
is  reduced  to  one-third  of  what  it 
would  be  with  easy  grades  established 
along   the   one   mile   of   the   10   miles   to 

Willi  the  development  of  road  con- 
struction in  recent  years,  one  of  the 
i  matters  considered  has  been 
and  will  continue  to  be.  the  cost  per 
mile  of  hauling.  Railroads  are  con- 
stantly engaged  in  reducing  grades 
their  lines,  for  the  sole  purpose  of  re- 
ducing the  cost  per  ton  mile  in  the 
handling  of  freight;  and  today  this  is 
also  considered  one  of  the  most  im- 
portant elements  in  highway  construc- 
tion. 

In  the  State  of  Washington  a  rule 
;  adopted  in  the  laying  out  of 
all  new  roads,  fixing  the  maximum 
it  not  to  exceed  5  per  cent. 
Only  in  exceptional  cases  is  there  de- 
viation from  this  rule.  The  benefits 
derived  from  adoption  of  this  rule 
can  readily  be  seen  when  comparison 
is  made  with  the  grades  on  roads  con- 
structed  under   the   old   system. 

I  have  found  that  a  great    deal    of    the 
opposition   to   road  construction   on   the 
taxpayers   has   been    caused    by 
a    feeling    that    oftentimes    money     has 
been  wasted  in  this  line  of  work.  While 
realizing   the   necessity   for   good   roads, 
they    have    felt    that    money    has    been 
expended    in     large    amounts    for     tem- 
porary   work,    from    which     they    have 
I     no    real    and    lasting    benefit. 
What  the  taxpayer  desires  is  road  con- 
struction    of      a     permanent    character. 
and     t..     he    convinced     that    a     dollar's 
worth    of    value    is    received    for    every 
dollar    expended.      He    is    ready    to    pay 
the    hills    if    convinced    that    the    public 
funds  are    not    being    wasted.      To   have 
his      full      confidence,      whenever      road 
work    is    undertaken,    it    must    be    work 
along    lines    that    will    not    have    to    he 
er  again   the  next   year  as   a    re- 
sult   of    inefficient    and    incompetent    en- 
g    or    construction. 
For    a     number    of    years    I     was    en- 
gaged     in     road     building,    and     were     I 
asked    to    give   my    views    regarding   the 
most    important    part    of    highway    con- 
struclim      I    would    answer:    "Drainage." 
otherwise   of   good   construction 
iftentimes  been  ruined   in  a  short 
time   as    a    result    of    insufficient    drain- 
age.    No  matter  how  much  care  may  he 
sed   in  the  grading  of  a   roadway, 
if     proper     provision     is     not     made     to 
carry    away    the    water    that    conn-    as 
a    result   of  heavy   rainfall   or  from  side- 
hill   drainage,    there   will   be   en. 11 

ncurred    in    the    effort    to    main- 
tain   it       In    const  rut  ting    a    road,    ei  en 
ii    i.e    hut    tlie    natural    soil    or 
i-i-i  ■ .  .    the    dm  inage    should 
■  :  in  in, -nt       rli, i'.i.  ter.       Terra 
cotta    or    concrete    pipes,    and       ■ 
culverts,    if    properly    built    and    placed 

will    remain      forever.       while       v. lei 

ulverts     musl     be     replaced 
frequently,    necessitating       tearing      up 
ice    of    the    road. 
Nexl     in    order,    it    appears       to      me, 
,     ■  i ■  ■  -si  hm    ,,r    pro 
As    i       ive    stated    before,    in    our   stale 
ai   ail   times   i..   ii\   grades 
■ 
..in-    mountain     roads.       This    makes     it 
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i,,  handle  hea\  y  loads  over 
every*  portion  of  the  road.  It  is  also 
Important  tha  ent  gt  ade  be 

ied  when  the  work  is  first 
done,  so  that  hen  the  time  arrives  to 
1,1..  .  a  herd  or  metal  surface  on  the 
road,    :t    will  -iiv    to    re- 

grade  the  roadbed,  and  entirely  destroy 
the    work    previously    done. 

The  pioper  crowning  of  a  road  is 
also  important,  s.,  that  the  water  will 
not  remain  on  the  traveled  surface, 
hut  will  drain  into  the  ditches  it  each 
side  ot  the  road.  Ton  often  the  drain- 
age ditches  are  the  ruts  made  in  the 
roads    by    tin-    wagon    wheels. 

At  the  last  session  of  our  legislature 
an  appropriation  equal  to  5  per  cent  of 
the  total  appropriation  made  for  high- 
way construction,  was  set  aside  for 
maintenance.  A  small  amount  of  work. 
done  at  the  proper  time  in  the  main- 
tenance of  a  highway,  means  much  in 
the  life  of  the  road.  Recent  investiga- 
tions have  convinced  me  that  a  road 
drag,  used  when  the  road  is  in  condi- 
tion to  get  the  best  results,  is  one  of 
the  cheapest  and  most  effective  meth- 
ods that  can  be  adopted  to  keep  a  road 
in  good1  condition.  The  road  drag  is 
one  of  the  cheapest  of  all  road  ma- 
chines, and  with  it  one  team  will  cover 
several  miles  of  16  or  even  24  foot 
roadway  in  a  day.  Wherever  it  has 
beer,  used  intelligently  in  our  state, 
the  results  have  been  eminently  satis- 
factorj 

I  have  endeavored  to  place  before 
\'Mi  a  few  of  my  ideas  regarding  the 
construction  of  good  roads.  I  have 
done  this,  knowing  that  there  are  men 
here  today  who  have  had  much  more 
experience  than  I  in  this  work,  and 
.\  o  are  more  able  to  present  these 
matters  to  you.  My  suggestions  have 
been  made  with  the  hope  that  they 
e  of  some  small  benefit  in  the 
great  work  in  which,  not  only  we  of 
|  iregon  and  Washington 
are  interested,  but  in  which  the  peo- 
ple nf  every  state  in  the  Union  are  in- 
d.  I  feel  that  next  in  import- 
ance   t school     sj  stem,     in 

nt   of  our  country, 

comes   the   question   of  good   roads. 

sing    I    desire    to    say    that 
tate     of     Washington     is     putting 
very    effort    in    the    construction 
i  ie   northern  boun- 
dary    of     our     state       to     the       southern 
v    at    tin-    Columbia    River,   that 
will    le    a    part    of      tin'      great       Pacific 
e    j  •  1 1     during 
Pat      i       i         i.    I  nterna  t  tonal 
Itlon    is    held,    we    will    have    this 
or  lition   Cc-r  e  <<  - 
one     "in i id  i        of 
'■  otl  er,  ;i  rid   we  ol 

our    i  'a  lii'orn  '  i     •'  nd 
;  ors   will   v  isit   us  and   si  e 
,      Lhi      • 

» 

I  M  lit.     -I  M.       EXPORTS       OP       CXA1 
PRODUCTS. 


The    i  ■  on  •       c    ela 

ducts    t  iri    i"i" 

9  ,    an    Increase 

of   $1.::::  1,1'  i   1911 

!   -         .,r 

fl      I         

was    brick    and     till  

i :  I  tile  export      It 

j  y  i  _ 
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Weber  Memorial- 
Stockton,  Cal. 

CONDITIONS      FOR      ALL      CONTEST- 
ANTS. 


Notice  is  hereby  given  that  the 
Wilier  .Memorial  Committee  of  the  City 
of  Stockton,  invites  architects  to  sub- 
mil  competitive  designs  for  a  Concrete 
Pavilion  to  be  erected  as  a  memorial 
to  Captain  C.  M.  Weber,  the  founder  of 
Stockton,  and  this  competition  shall 
he  subject  to  the  terms  and  conditions 
herein    set    forth. 

The  author  of  the  design  awarded 
first  [dace  in  the  competition  will  re- 
ceive a  cash  prize  of  Fifty  Dollars 
($30.00),  and  will  be  appointed  archi- 
tect  of  the  structure,  provided  that  in 
the  judgment  of  the  jury  of  award  the 
merit  of  the  designs  submitted  justi- 
fies such  award.  The  compensation  for 
full  architectural  services  to  be  ren- 
dered by  the  architect  awarded  first 
prize  shall  be  determined  in  accord- 
ance with  paragraph  one  (1)  of  the 
scheule  of  proper  minimum  charges 
adopted  by  the  American  Institute  of 
Architects. 

The  competition  is  open  to  all  ar- 
chitects  of  the  state. 

The  committee  reserves  the  right  to 
retain  the  drawings  awarded  first 
prize  for  such  a  time  as  may  he  neces- 
sary to  secure  sufficient  funds  to  com- 
plete the  structure,  and  shall  be  en- 
titled to  publish  said  drawings  in 
pamphlet  form,  newspapers,  maga- 
zines, etc.  Drawings  to  remain  the 
property  of  the  author,  however,  and 
to  be  returned  to  him  on  completion  of 
the    project. 

Tlie  structure  is  to  be  situated  at 
or  near  the  center  of  Hunter  Square 
and  is  intended  for  band  concerts,  pub- 
lic speaking,  etc.  It  shall  contain  ap- 
proximately T.'iii  square  feet  of  floor 
space  and  be  provided  with  a  store 
room  for  furniture,  etc;  also  public 
ries  —  male  and  female  —  com- 
pletely  equipped  with  the  latest  sani- 
tary  dev  ici 

An  appropriate  setting  of  lawn  and 
shrubbery,  also  an  adequate  and  deco- 
rative lighting  scheme  shall  be  in- 
clu  ied  in  the  design.  No  restrictions 
are  placed  on  the  designer  as  to  the 
material  to  be  used  in  the  construc- 
tion, except  that  it  shall  be  fireproof. 
Economy  "I  cost  is  one  of  the  ele- 
ments .ii  ii tance  in  this  competi- 
tion     1    in    awarding    the    prize,    con- 

sideration    will    be    given    to    simplicity 

and    convenience   in    ai 
meat. 

Hunter    Square      is      rectangular      in 

shape     i   ttendi      north     and       outh     303 

feel ,    fai    ng    Ma  In    si  reel    on    the    south 

and    w  ebi  i      1 1  in  ii,'    ,,ii    the    norl  h.       In 

width      it     is      152     feel      lad  ween     curbs. 

'i  Coui  tj      ''.nil      Ihoise.    surrounded 

■I,    ;i  ml    palms,    "  :i  'i  pies    t  he    en- 

i  nd     unbroken 

line    "i     ;- 1  ore  i      "  ml      office      buildings 

hounds    it    on    the   west.      The   square    is 

inn     pa  •.  ed     a  ml     approximately 

■    i 

T  >.  o  draw  Ings  will  be  required  as 
follows: 

blOl  U     |il  I  ii     ill  a  wn     lo     a     SCa  le     "I 

to  oni     i'""         '       <  n   I    in    l  mil" 
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1  mi,     eleval Irawn    to    a    scale    ofjj 

14    inch    to    '"•  n    a   me- 

dium   suitable      for      reproduction.       In 
ine    elevation    is    not    sufficient    to 
properly    express    the   design,   a   second  i 
elevation  —  in      pencil — may       be      sub] 
mitted. 

design   may    be   ai 
a     brief     typewritten     descriptioi 
sisting   of   a    memorandum 
and    such      other    information      as      the 
author    may    find    desirable    in    elucidat- 
ing   his    drawings. 

No  competitor  shall  submit  more 
than   one   design. 

All  drawings  together  with  the  ac-J 
companying  papers,  must  be  delivered 
at  the  office  of  the  secretary,  -Mr.  J.  I'. 
Irish,  Jr.,  Chamber  of  Commen  •  . 
Weber  -avenue,  Stockton,  California, 
on  or  before  November  1st,  1913,  at  5. 
o'clock. 

Each  design  must  he  accompanied 
by  an  opaque  sealed  envelope  contain- 
ing the  author's  card  and  address  ; 
Neither  the  drawings  nor  any  papers  ■ 
accompanying  them,  nor  any  marks 
upon  the  package  shall  in  any  manner, 
directly  or  indirectly,  disclose  the 
identity  of  the  competitor.  All  draw- 
ings and  other  papers  accompanying 
each  design  must  lie  securely  en- 
closed in  one  flat,  sealed  package 
plainly  marked:  "Weber  Memorial 
Competition."  Plans  received  after 
the  hour  last  named  above,  cannot  be 
considered  and  will  be  held  unopened 
subject  to   call. 

A  violation  of  any  of  the  above  con- 
ditions by  any  competitor  will  ex- 
clude his  design  from  the  competition. 
For  further  information  address, 
JOHN  I'.  1KISII.  .11:..  Secretary,  Cham- 
ber   of   Commerce.    Stockton,   Calif. 


NO     BISMUTH     MINED. 


So  far  as  known  to  the  United  States 
Geological  Survey  no  bismuth  was  pro- 
duced in  this  country  in  1912,  although 
a  little  ore  taken  from  a  mine  at  Lead- 
ville,  Colo.,  in  1911  was  sold  in  1912. 
The  ore  was  rich  in  gold  and  carried 
15.47  per  cent  of  bismuth.  A  con- 
siderable quantity  of  bismuth  was  pro- 
duced as  a  by-product  of  smelters,  and 
it  appears  entirely  possible  that  in 
time  enough  bismuth  may  be  produced 
from  the  various  smelters  to  supply  the 
domestic  market.  The  imports  of  bis- 
muth in  1912  amounted  to  182,840 
pounds,   valued    at    $3]  G   II" 

Metallic  bismuth  is  employed  in  mak- 
ing low-fusing  alloys  or  cliche  metals 
which  are  used  in  automatic  lire  sprin- 
klers, fuses  for  electric  wiring,  and 
solder.  Some  of  the  salts  have  a  smooth. 
unctuous  feel  and  are  used  in  face  and 
toilet  powders  and  in  medicinal  prepa- 
rations. Bismuth  is  also  employed  to 
a  small  extent  in  making  optical 
glasses. 

WWTS    $10.(1(111    FOB    FALL. 


SACRAMENTO,    Oct.     I       II  mix     Red- 

i   structural   iron   n  o   :  ■ 

-mi  again  I  I  •  Oalil  irnia  I  lonstruction 
Company  for  (10,000  damages  as  a  re- 
sult of  a  fall  Willi,  I:.  Iman  was  em- 
ployed  on  the  State  Armory  'n  August, 
■  a  in  "liuili  a 
gin-pole  i".  me  i  ii  -  i.i  clea 
feci  '  led  to  thi  ioli  One  of  the 
cleats  '  a  in"  off,  and  he  fell  twenlj  feel 
belovi  N"       '  he   re - 

i  i    i""  in. i  in  n  i 
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"irm>  desiring  ne»>  on 
ur.-hi-v.  Seltools,  Hotels 
>  11  ped  under  proper  lie 
ma  are  again  repeated 
iv«    department. 


speeu 

ete.. 


nf    buildings, 


>  ill    and     ««eU 
coiiiiiieni'iua:     on 
I  HI    \1.  \  II  I  .-•• 


nil  classified 
pace.  These 
lie       Inst    part    o 


APARTMENT  HOUSES. 


SAN    FRANCISCO — Apartment    house, 
6  story  and   base,  brick  and  steei 
BOO.     Architects,   Falch   &  Knoll,  Hearst 
3.    F.      Owner,    J.    H.    Hjul.    Mer- 
nge    Bids.,     - 
building   is   to   be   ere 

line  of  Sutter  street  west  of  Jones  and 
will  have  a  street  frontage  of  68  feet 
9  inches  by  a  depth  of  123  feet.  The 
structure  will  contain  a  total  of  54 
suites  arranged  in  two  and  three 
rooms.  Interior  finish  will  be  of  pine, 
elm  and  mahogany.  Hardwood  floors 
will  be  used  in  the  halls  and  living 
rooms.  All  suites  will  have  private 
bath  rooms  and  wall  beds.  Plans  pro- 
vide for  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Bath 
ive  cement  floors  and  tile 
Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  All  materials 
are   now  being  pure 

SAX    FRANCISCO — Apartment    house, 
and  base,  brick  and  steel.   $20,- 
Architect,  Louis  II.  Gardner.  Phe- 
lan    Bldg.,   S.    F.     Owners.   Cameron  and 
Hearst     Bldg.       The     building 
will    be    erected    on    the    west    side    of 
Hyde    street   south    of  Post,   covering  an 
area    of    39x56    feet.      There    v-.i 
suites    of    two    and    three    rooms.      Inte- 
rior   finish    will   be   of   pine    throughout. 
All   suites   will  have  wall   beds  and  pri- 
Ih   rooms.     There  will  be  steam 
heat    and    a    hot    water    supply.       Bath 
rooms   will    have   composition    floors  and 
tile    wainscot.      Exterior    of    the    build- 
ing   will    le    faced    with    pressed    brick. 
Plans    are    complete    and    in    the    hands 
of    the    owners    who    are     well    known 
contractors   and   will   carry   on   the  con- 
struction  by   Day  Labor. 

OAKLAND,    CAL. — Apartmenl 

and  base,  brick  and  frame. 
An  :  itect,  Claj  N.  Burrell, 
Albany  Bldg.,  Oakland.  Owner's  name 
withheld.  The  building  will  be  erect- 
el  on  Harrison  street,  covering  a  large 
ground  area.  Plans  provide  for  a  total 
rooms,  which  are  to  be  arranged 
in  suites  of  two.  three  and  four  room* 
All  interior  finish  will  be  o 
Some  hardwood  floors  will  b< 
There    will       • 

cleaning  system   and  supply. 

All  suites   will   have  wall    beds   and   prl- 

n    floors 

and    tile    wainscot    will    I  e    used    in    the 

Entrance    v. 
in    marble    and    tile.       Exterior    of    tire 

,g    will    be 
veneer.       Plans    are    complete    and     fig- 
ures   are    being    taken. 

SANTA     MONICA, 
CAL. — Apartment 

- 
Ubert    C.    .Martin. 

Owner.     Martin     I  '■'    8 

"- 
"■ 

will 

I"      lo "HIS      .1 

three    room    suites    on    the    upper    floors. 

Interior  finish   will  be  of  pine   I 


ou"  All  suites  will  have  wall  beds 
■and  private  bath  rooms.  There  will 
be  steam  heat  and.  a  hot  water  system. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscoting.  Exterior  of  the 
building  will  he  faced  with 
brick.      Plans    are    being    prepared. 

-  ANGELES,  CAL.  —  Apartment 
house.  4  story  and  base,  brick  and 
steel.  $55,000.  Architect.  E.  B.  Hogan. 
1564  West  4>',;h  street.  L.  A.  Owner. 
Ernest  C.  Hillman.  The  building  will 
be  erected  on  Ingraham  street  near 
Hill  and  will  cover  an  area  of  51  feet 
by  120  feet.  There  will  be  a  total  of 
S6  rooms,  which  will  be  arranged  in 
two  and  three  room  suites.  Plans  also 
provide  for  amusement  rooms,  lobby. 
ball  room  and  billiard  hall.  Interior 
finish  will  be  of  pine  with  some  elm 
panels.  There  will  be  steam  heat,  ele- 
vator service,  hot  and  cold  running 
water  and  a  vacuum  cleaning  system. 
All  suites  will  have  connecting  baths 
and  wall  beds.  Bath  rooms  will  have 
cement  floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  faced 
with  presed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by 
Day  Labor.  Charles  Arisman,  2714 
East   4th    street    will   be   in   charge. 

Contracts    Awarded. 

-  ANGELES.  CAL..  —  Apartment 
house.  4  story  and  base,  brick  and 
steel.    ;  itects.     M.     S 

ger  &  Co.,  Trust  and  Savings  Bldg., 
L.  A.  Contractors.  E.  W.  Smith  & 
Sons.  Trust  and  Savings  Bldg..  L.  A. 
Contract    price,    $60,000. 
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design.  $23,960.     All  bids 

I  ecu   taken    under   advisement   until    the 
next   meeting  of   the   City  Council. 

Contracts    Awarded. 

PORTLAND,    ORE. — Concrete    retain- 

1.    $14,036.      Engineer.    City    De- 

partmei:         of     Engineering.       Portland. 

City     of     Portland.       Contrac- 

-     Winters   Co..   Portland.   Con- 

$14,036. 


CHURCHES. 


BANKS. 

BEAVERTON.  ORE. — Bank  and  of- 
fices. 2  story  and  base,  brick.  $20,000. 
Architects.  Claussen  &  Claussen,  -Mas- 
key  Bldg.,  Portland.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  a  corner  site  and  will  contain, 
beside  the  banking  rooms,  one  store 
on  the  first  floor  and  a  number  of  of- 
fices on  the  second  floor.  Interior  fin- 
ish will  be  of  pine  and  hardwoods. 
There  will  be  fireproof  coin  and  safe 
deposit  vaults.  Some  ornamental  plas- 
ter and  iron  will  be  used.  Plans  pro- 
vide for  steam  heat.  Exterior  of  the 
building  will  be  faced  ' 
brick.      Plans    are    being    prepared. 

BRIDGES,  DAMS  AND  HARBOR 
WORK. 


SAX     FRANCISCO — Church.     1     story, 
,    i  ooo.       Architects,       O'Brien 
ie  Bldg.,  S.   F.     Owners,  Jap- 
jsion       T    is   building  has  been 
mentioned    here    before    when     the    ar- 
were     first       commissioned     to 
prepare   plans.      The    building   will    cov- 
er an  area   of  511x100   feet,  and  lias  been 
designed     in     the    Greek     Classic    style. 
Interior      will      be       finished       in      pine 
throughout.       A     central     heating     sy§- 
;     be       installed.       Ornamental 
plaster  and  art  glass  will  be  used.   Ex- 
E    the    building    w-ill    be    covered 
with     cement     plaster     on     metal     lath. 
Plans    are   now   out   for   figures. 

\.',i:i.i:s,         CAL.    —    Church. 

nsti  action,   J2"". to 

•h  itects.      Imbs      &      Conies.    St. 
Louis.    Mo.      Owners.    St.    Vincen 
man      Catholic      Church,      Rev.      Father 
Father     Glass     and     Mr.     Imbs 
have    just    returned    from    a     En 
trip  and    working  drawings   will   short- 
uted   for  a    handsome   new   edi- 
fice  which    is    to   be   erected   at   the   cor- 
ner   of      West      Adams      and      Figueroa 
No    details    of    the    construc- 
tion have  been   determined   upon.      Fur- 
ther    mention     will     be     made     of     this 
work  as  the  plans  progress. 

LOS       ANGELES,       CAL. — Church.       1 
frame.     Cost   not   stated.      Archi- 
Cross,    Consolidated     Re- 
alty  Bldg..   L   A.      Owners,   Grace   Pres- 
byterian    Church.       A      new      building 
covering  an   area   of  54x60   feet   will   be 
erected    for    the      Grace       Presbyterian 
Design   is  in   the  classic   style. 
being   faced    with    cement   plas- 
ter.     There    will      be      Sunday      school 
rooms     besides     the     main     auditorium. 
finish    will  be  of  pine   through- 
out.      Some     art     glass     will     be       used. 
e   complete   and   the   work   will 
be    done    by    Day    Labor.      H.    B.    Men- 
12    Mt.   Pleasant  street-    will   be 
in  eh;  work. 


MARYSVILLE,     YUBA       CO., 
Bridge,     reinforced     concrete. 
Engineer,    City       Engineer.     Marysville. 
Owners.    City    of    Mei  ysville.      T 
'.owing   bids   were   received   by   the  City 
Council    of    Marysville      for      the      con- 
struction   of    the      reinforced      concrete 
over      the      Feather      River      at 
Marysville:        R  n       Co.. 

Sacramento,    original    plans 

I  ;eo.    W. 

Martin    &    Son.     Sacramento,       original 
plans.    $20,990.      Porl 
I ' 

o,   orig- 
inal   plans.    $26,500.       W     W.    Concannon 
•.   Francisco,  original   pla: 


FACTORIES  &  WAREHOUSES. 

SAN     FRANCISCO— Foundry 

ment  a 

ed.      Architect,  City    Department   of   Ar- 
ire.    Temporary   City    Hall,    S.    F 
Owner-  County   of  San    Fran- 

's    are     complete     and     bids 
v    being  called   for 
of    Education    for    furnishing    and       In- 
stalling   a      spark    catcher      and    other 
foundry    equipment    in    the    Pol' 
hool.       Full    particulars 
from    I    •■    Boa  rd    of    Edu 

I  lity     Hill.       Bids    will       be 
on    October    7th. 
PORTLAND,       ORE — Warehouse,       2 
nd   base,   brick  an  1   steel     - 
ts     Emil    Schacht    ,\     - 

l:  .'_•        Portland.       Owners. 
omps  T   e   building 

erected     n 
will    1  el    by    a 

ol     100    feet 
be  of  the  heavy  mill   type      Spur   track 
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facilities  have  been  provided.  Xu  in- 
terior finish  will  be  used.  Plans  pro- 
vide for  metal  window  sash,  fireproof 
doors  and  an  automatic  sprinkler  sys- 
tem. Exterior  of  the  building  will  be 
faced  with  stock  brick.  Plans  are 
complete  and  figures  are  now  being- 
taken    by    the    architects. 

LOS  ANGELE.S,  CAXi — Brewery  ad- 
dition, brick  and  steel.  Cost  not  stat- 
ed. Architect,  John  E.  Kunst,  Hig- 
gins  Bldg.,  L.  A.  Owners,  Mathie 
Brewing  Co.  This  work  will  be  done 
at  the  company's  plant  on  Nortr.  Main 
street.  Construction  will  be  of  steel 
and  brick.  Work  includes  several 
large  tanks  and  a  90-foot  water 
tower.  No  interior  finish  will  be  re- 
quired. Exterior  of  the  building  will 
be  faced  with  red  pressed  brick.  Plans 
are    now   being    prepared. 

TORRANCE.  LOS  ANGELES  'CO., 
L'AL. — Factory.  2  story  and  ibase,  brick. 
Cost  not  stated.  Architects,  J.  Martyn 
Haenke  and  W.  J.  Dodd,  Story  Bldg., 
L.  A.  Owners.  National  Mosaic  Tile 
Co.  The  building  will  cover  an  area 
of  200x400  feet.  Considerable  struc- 
tural steel  will  be  used  in  the  'build- 
ing and  roof  trusses.  There  will  be 
metal  window  sash  and  frames  and  a 
cement  and  tile  floor.  Roof  will  be  of 
tile.  Interior  of  the  office  portion  of 
the  building  will  be  finished  in  pine. 
Exterior  will  be  faced  with  pressed 
brick.      Plans    are    being    prepared. 

Contracts    Awarded. 

SACRAMENTO,  CAL-  Grain  eleva- 
tor, reinforced  concrete.  Cost  not 
stated.  Architect,  P.  J.  Herold,  Forum 
Bldg.,  Sacramento.  Owners,  Phoenix 
Milling  Co.  Contractors,  Northern 
Construction  Co.,  S.  F.  Contract  price 
not    stated. 


FIRE  HOUSES. 


SAN  FRANCISCO— Fire  house,  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Ward  &  Blohme, 
Alaska  Commercial  Bldg..  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Plans  for  a  new  fire  station  to' be  erect- 
ed at  the  coiner  of  East  and  Commer- 
cial streets  have  been  completed  by 
the  architects  and  turned  over  to  the 
Board  of  Public  Works.  The  struc- 
ture will  contain  the  usual  apparatus 
room,  and  upper  floor  will  be  arranged 
for  quarters  for  the  men.  Interior  finish 
will  be  of  pine  and  hardwoods.  Spe- 
cial plumbing  and  electric  work  will 
be  installed.  Plans  provide  for  steam 
heat.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Bids  will 
be  called  for  as  soon  as  the  plans  re- 
ceive final  approval.  Further  men- 
tion will  be  made  of  the  work  at  that 
time. 


FLATS. 

OAKLAND,  CAL— Plata,  2  story  and 
base,  frame,  $4,000.  Architect.  Clay  N. 
Rurrell,  Albany  Bldg.,  Oakland.  Own- 
er. Mr.  Healy.  The  building  will  be 
erected  near  1  Richmond 

Boulevard,    and  bi     n    designed    t0 

contain  two  modern  Hats  of  five  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood  Some  hardwood 
floors    will    he   used.      There    will    be    a 

■  pHi,     tire     pi  .      i   ,  oh     living 

room.       Mantels    will    be    of    tile.       Bath 

ind  kitchens  will  have  tile  wain- 
scot. Exterior  of  the  building  will  be 
covered    with    cement   plaster   on    metal 
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lath.  Plans  are  now  being  prepared. 
Bids  will  be  called  for  in  -about  two 
weeks. 


GARAGES. 


OAKLAND,  CAL. — Garage,  1  story 
and  base,  reinforced  concrete.  Cost  not 
stated.  Architect,  Frederick  H.  Meyer, 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers, Pacific  Coast  Agency,  Kissell  Car. 
This  work  has  been  mentioned  here 
'before  'when  plans  were  first  started. 
The  building  will  be  erected  at  the 
corner  of  24th  street  and  Broadway 
and  will  be  classic  in  design.  Interior 
of  the  front  portion  of  the  structure 
which  is  to  be  used  for  a  sales  room 
will  be  handsomely  finished  in  pine 
and  hardwoods.  Rear  portion  will 
contain  storage  space  and  shipping  de- 
partment. Construction  will  be  fire- 
proof. Considerable  ornamental  plas- 
ter and  marble  and  tile  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete  and    figures   are   being   taken. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


Prospective    Bidders. 


Supervising    Architect. 

Specifications  for  work  under  the 
office  of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted  in 
these  columns: 
Casper,  AVyo.,  Construction,   October  24. 

Robert    L.      La      Fontain,     Cheyenne, 
Wyo. 

W     l>.    Lovell,    1415    8th    street   south- 
east,   Minneapolis,    Minn. 

J.    H.    Wiese,      City      National      Bank 
Building,  Omaha,  Neb. 

J.   H.   Esmay   Co,   Douglas,   Wyo. 

J.  F.  Jenkins  &  Co.,  Ocala,  Fla. 

King    Lumber      Co.,       Charlottesville, 
Va. 


Ice     Plant,    Pearl    Harbor. 

The  Chief,  Bureau  of  Yards  and 
Docks,  Navy  Department,  is  calling 
for  bids  to  be  opened  November  1,  for 
ice-making  and  cold-storage  plant  at 
the  naval  station,  Pearl  Harbor,  Ha- 
waii. The  building  is  to  have  a  con- 
crete foundation,  reinforced  concrete 
pilasters,  with  terra  c.otta  curtain 
walls  and  partitions,  steel  trusses  and 
corrugated  steel  roofing.  The  building 
shall  he  75  feet  10  inches  long  by  51 
feet  wide.  An  alternate  proposition  is 
requested'  if  roof  is  sheathed  and  cov- 
ered with  asbestos  slate  in  place  of 
corrugated  steel  roofing.  There  Is 
-available    for    the    work    $9,000. 


Pipes   and    Valves,   Arroivrock   Dam. 

The  Secretary  of  the  Interior  has 
directed  the  Reclamation  Service  to 
execute  contract  with  the  Minneapolis 
Steel  and  Machinery  Co.,  of  Minneapo- 
lis. Minn.,  for  furnishing  semisteel 
discharge  pipe  for  balancing  valves 
foi  ii  Arrowrock  dam,  Boise  irriga- 
tion project,  Idaho.  The  contract  price 
is    $19,420.42. 


San     I'raiM-iseo,     f'al..     Palatine     Custom 
House. 
The   following   bids   were  received   by 
ervislng  architect.  Treasury   De- 

-  i.     Washington,    D.    (".,     for    ln- 

i painting    of    the   U.      S.      custom 

house,   San    Francisco,    Cal.: 


Wednesday   Oct.,   s.   1913. 

Grohne  Construction  Co.,  Joliet,  111.. 
$10,700. 

D.  Zelinsky,  San  Francisco,  Cal.,  $12,- 
300. 

Isidor  Kissel,  San  Francisco,  Cal., 
$8,300. 

Elting  A.  Hansen,  San  Francisco, 
Cal.,    $11,650. 

Wm.  Bernstein,  San  Francisco,  Cal., 
$14,350. 

Max  Cohn,  San  Francisco,  Cal.,  $10,- 
170. 

W.   R.    Eaton,   $8,600;    bid    not   signed. 


Heating,    Fort    D.    A.    ttussell. 

The  contract  for  the  heating  in  the 
Q.  \l  storehouse  at  Fort  D.  A.  Russell, 
Wo.,  has  been  awarded  to  W.  W. 
Keefe,    of   Cheyenne.    Wyo.,    at    $1,625. 


Tunnell    for    Grand    Valley. 

The  Secretary  of  the  Interior  has 
authorized  the  Reclamation  Service  to 
construct  tunnel  No.  3  on  the  highline 
canal  of  the  Grand  Valley  irrigation 
project,  Colo.  Tunnel  No.  1  is  practi- 
cally completed,  and  the  force  and 
equipment  will  be  transferred  to  tun- 
nel No.  3.  This  tunnel  will  be  7,280 
feet  in  length,  11  feet  6  inches  wide, 
and  11  feet  high.  An  allotment  of 
$445,000   has   been    made    for    the    work. 


Cost  of  Battleships. 

The  report  of  the  naval  board  of  in- 
spections for  shore  stations  contains 
an  allusion  to  the  difference  in  cost 
in  the  construction  of  battleships  at 
navy  yards  and  at  private  plants  in 
order  to  show  it  was  necessary  to  make 
some  important  installations  at  the 
New  York  navy  yard  in  anticipation 
of  work  on  battleship  No.  39.  It  is 
stated  that  the  "hull  work  on  the  Flor- 
ida, which  was  built  at  the  New  York 
navy  yard,  cost  more  than  the  both  the 
hull  and  machinery  equipment  of  the 
Utah,  the  sister  ship,  which  was  built 
-at  the  works  of  the  New  York  Ship- 
building Company."  It  is  a  fact  that 
the  cost  of  the  hull  and  machinery  of 
the  Florida  was  much  more  than  that 
of  the  Utah.  The  expenditure  amount- 
ed to  $6,286,143.  of  which  sum  $4,193,- 
598  was  expended  on  the  hull  as 
against  less  than  $4,000,000,  which  was 
the  contract  price  of  the  Utah.  No  such 
difference,  however,  will  exist  between 
the  cost  of  battleship  No.  39,  to  be  built 
at  New  York,  and  the  Pennsylvania,  of 
identical  design,  under  construction  at 
Newport  News  by  contract.  The  con- 
tract price  of  the  Pennsylvania  is  $7,- 
260,000,  or  within  $165,000  of  the  limit 
of  cost  imposed  by  Congress.  This  in- 
crease in  contract  price  is  due  directly 
to  the  eight-hour  law,  which  places  the 
shipbuilder  on  a  par  with  the  navy  yard 
when   it   comes   to   building   battleships. 


Structural      Steelwork,      Pearl      Harbor. 

Bide  are  to  be  opened  October  18  at 
the    bureau    of    yards   and    docks,    Navy 

Department,  Washington,  D.  C,  for 
Structural  steelwork  for  coaling  plant 
at  the  naval  station,  ['earl  Harbor,  Ha- 
waii, estimated  cost  of  the  work  being 
$350,000. 

General  Description.  —  The  work 
comprises  a  steel  trestle  on  the  main 
wharf  tor  carrying  the  rails  to  support 
coal-hoisting  towers  of  30-foot  gage, 
center  to  center  of  rails,  and  a  stand- 
ard-gage    railway    track,    supported    by 

,,  ackets  extending  bej  ond  t  be  out- 
board trestle  columns,  There  are  also 
trestles  on   the  approach  piers  carrying 
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the  standard-gage  railway  track  and 
connecting  with  shore  trestles,  which 
in  turn  connect  with  eight  lines  of 
single  track  over  the  coal  basins.  On 
tile  shore,  with  the  exception  of  the 
trestles  over  the  coal  basins,  the  track 
girders  are  supported  on  braced  steel 
towers.  Girder  ends  over  the  coal 
basins  are  to  be  carried  by  concrete 
piers  to  be  built  by  the  government.  At 
the  inshore  end  of  the  straight  portion 
of  the  track  running  parallel  to  the 
southerly  side  of  the  coal  basin  there 
shall  be  a  steel  trestle  ramp  connect- 
ing the  elevated  track  with  the  sur- 
face track.  Two  large  portable  coal 
chutes  hung  to  steel  frames  supported 
on  wheels  running  upon  a  rail  on  the 
wharf  floor  are  to  be  built  and  In- 
stalled; the  chute  frames  to  be  held 
near  their  upper  end  by  trolleys  bear- 
ing against  the  flanges  of  a  horizontal 
longitudinal  girder  fastened  to  the 
outboard  column  brackets.  The  power 
for  operating  the  chutes  shall  be  man- 
ual. 

General  Dimensions. — The  trestle  on 
the  main  wharf  is  460  feet  long,  cen- 
ter to  center  of  end  posts  on  the  wharf. 

The  curved  trestle  on  the  south  ap- 
proach wharf  to  the  main  pier  is 
about  200  feet  long  and  15  feet  wide, 
center   to  center   of  columns. 

The  trestle  on  the  north  approach  to 
the  main  pier  is  about  200  feet  long 
and  15  feet  wide,  center  to  center  of 
columns. 

On  the  shore  side  of  the  coal  basin 
there  is  about  1,500  feet  of  stranght 
elevated  track  and  about  1.100  feet  of 
curved  track;  over  the  basin  there  is 
about  3,600  feet  of  straight  elevated 
track  and  about  2,600  feet  of  curved 
track.  The  total  -amount  of  elevated 
trackage,  including  wharf  and  ap- 
proaches,   is    about    9.600    feet. 
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the  office  of  the  U.  S.  Reclamation 
Service,  Los  Angeles,  Cal.,  for  furnish- 
ing S  windows,  1  pair  of  doors,  and  1 
single  door,  all  complete  with   frames: 

Pacific  Sash  and  Door  Co.,  Los  An- 
geles, Cal.,  $125;  weight,  1,800  pounds; 
delivery,    10    days,    Los   Angeles. 

Morrison,    Merrill    &    Co.,    Salt     Lake 
City,      Utah,       ?191.©5;       weight 
pounds:  delivery,   10  days,  Sail   Lake. 


l'n  in  ping    Units.  Salt    River   Project. 

Under  advertisement  No.  224  the  fol- 
lowing bids  were  received  by  the  U.  S. 
Reclamation  Service,  Los  Angeles,  Cal., 
for  pumping  units  for  the  Salt  River 
project,  the  unit  to  consist  of  :!  1%- 
inch     pumps,     direct  connected     motors. 

Byron  Jackson  Iron  Works,  Los  An- 
geles, Cal.,  $564,  weight  500  pounds 
time  30  days;  G.  E.  motor;  West  Ber- 
keley   delivery. 

C.  F.  Braun  &  Co.,  San  Francisco, 
Cal.,  $.",73.  weight  575  pounds  each,  time 
I"  days;  Alberger  pump  and  2-H.  P.  G. 
B.    motor;    delivery   Newburgh,   X.    V. 

L'nited  Iron  Works,  Los  Angeles, 
Oal.,  delivery  Oakland  Cal.,  $5S0, 
weight  600  pounds,  time  30  .lays;  2-H. 
P.    G.    E.    motor. 


Vertical   Pumping;  Unit. 

The  following  bids  were  opened 
under  advisement  No.  228,  for  vertical 
pumping  unit  for  the  Truckee-Carson 
project,  being  a  readvertisement  of  No. 
225,  original  date  of  opening  Septem- 
ber 11 : 

Byron   Jackson  Co.,  Los   Ang. •;•■     Cal 
shipping   point,      West    Berkeley,     Cal., 
(839,    with    10-H.   P.    motor;   deduct    $40.- 
47     for    7',4-H.    P.     motor;     delivery    at 
West    Berkeley,   70   da  s 

United  Iron  Works.  Los  Angeles,  Cal., 
$893  ith  7%-H.  P.  motor,  Solenoid 
Starter,    75    days    at    Los    Angeles,    eight 

1.5 iounds,    or    $760     wi  H      P 

motor,   Schureman    float    switch    starter, 
75   days,   weight    1,100   pounds, 


Pearl    Harbor,    H.    T.,    Magazine    Build- 
ings. 

The  folloing  bids  were  received  at 
the  bureau  of  yards  and  docks,  Navy 
Department,  Washington,  D.  C,  for 
constructing  seven  magazine  buildings 
at  the  U.  S.  naval  station.  Pearl  Har- 
bor,   H,   T.: 

Spalding  Construction  Co.,  Chamber 
of  Commerce  Building,  Portland.  Ore., 
$109,800. 

W.  N.  Concanon.  Monadnock  Building, 
San    Francisco,    Cal.,    $1 1  1,6  I  i 

B.  T.  Owsley,  311  Sharon  Building, 
San    Francisco,    Cal..    $111,500. 

Lord-Young  Engineering  Co.,  Ltd., 
Honolulu.    H.   T.,    $109,400. 

Penn  Bridge  Co..  Washington.  D.  O. 
$149, S0O. 


Pueet    Sound    Compressors.  Filters,   Etc. 

The  bid  of  the  Laidlaw-Dunn-Gordon 
Co..  115  Broadway,  New  York  City, 
$39.S00  in  amount,  has  been  accepted 
for  furnishing  compressors,  filters,  etc, 
for  the  Puget  Sound  navy  yard,  bids 
for   which   were  opened   August   30. 


Wire   and    Conduit. 

Bids  were  opened  at  the  U.  S.  Recla- 
mation Service,  Los  Angeles,  Oal.,  for 
furnishing  copper  wire  and'  conduits 
Burley  substation,  Minidoka  project, 
Idaho: 

John    A.     Roebling's       Sons      Co..    Los 
Angeles,    Cal.,    item    1,    $269.15;    30 
delivery,   Trenton,   N.   J. 

Western     Electric     Co..     Los     Angeles, 
■Cal..     $218.50;     not     on     materia] 
for;    7  days  delivery,  Los  Angeles. 

Pacific  States  Electric  Co.,  Los  An- 
geles, Cal.,  item  2,  $82.15;  2  days.  Los 
Angeles. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


Doors   nnd    Windows,   Minidoka   Project. 

The    following    bids    were    opened    at 


SACRAMENTO.    CAL— Lodge    hall.     4 
story    and    base,    brick    and    steel       Co 
not    stated.      Architect.    Washington    J. 
Miller,    45    Kearny    street,    S.    F.      Own- 
ers,   Native    Sons    of    the    Golden    Wesl 
The   building  will    be  erected   on   one   of 
the     down      town      business     streets     :uol 
will   have  a  considerable  frontage.     The 
entire   building   will    be    devoted    to    the 
order.       There     will     be    a     large     lodge 
loom,     banquet     hall,     reception 
ladies'    and    gentlemen's    pallors,    smok- 
ing   room    and    billiard     hall.       i 
finish    will   be   of    pine  a  n 
Plans    provide    for    sti  a  m     heat 

l  ■' "i    cleaning    system.       Ex  1 1 

Hie  building  will   be  fai  ed    >■>  II 
brick.      Plans    are    being    prepared. 

BERKELEY,  ALAMEDA  CO., 
Lodge  hall,  ::  storj  a  nd  ba  e 
toi  •  i  .  onci  ete.  Cosl  noi  stati 
chitect,  W  II.  Ratcliff,  Jr.,  Fii 
tiona  I  Bank  Bldg  .  Berkeli  >  i Iwn- 
ers,  Bei  kelej  Elks'  n  ill  Assoi 
This     work     ha  ed     here 

before    when    plans    were    first    started 
Working    drawing! 

and    bids    arc    being    taken       Tiie    build- 
ing   will    be    erected    at    the    corner    of 
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Allston  and   Harrold  streets,  and   when 

npleted    will  toe    the    finest   lodge    hall 

Berkeley.      Interior    will    be    finished 
and    hardwoods.      Plans   include 
large    lodge    rooms,    ball    room, 
i    hall,   library,   ladies'     and  gen- 
tlemen's    parlors,     billiard       room       and 
living   apartments.   There  will   be  steam 
vacuum    cleaning    system    and 
•  ;     supply.      Exterior      of      the 
building     will     be     faced     with     cement 
p    i    tei 


HOSPITALS. 


SAX      FRANCISCO— Hospital       shades 
noleum.      Cost    not    stated.      Ar- 
Citp    I  lepai  iniint    of    Architec- 
ture     Temporary   City   Hall,  S.   F.     Own- 
ers,  City  and'  County   of   San    Francisco. 
n  ill    be    received    on    October    8th 
Board   of   Public   Works   for   fur- 
nishing   and    installing    window    shades 
and     linoleum     in     the    eight     principal 
'Hillings    of    the    San    Francisco    Hospi- 
tal     group.       Full     particulars     can     be 
from    the       Board       of      Public 
Works,    Temporary   City    Hall    Building. 
LOS     ANGELES,     CAL.— Hospital     ad- 
ministration    building,       4       story     and 
i  -  •■     brick    and    steel.      Cost    not    stat- 
ed.    An  :  Itei  ts,   Garrett  &  Farrell.  Cur- 
Bldg.,    L    A.       Owners,     Methodist 
I  '     lital     Association.       Plans     for     the 
administration     building,     which       will 
cover  an   area   of   141x110    feet    have  been 
completed     ami    have    received    the    ap- 
proval   of       the       Building      Committee 
ictors    are    now    figuring    the    ex- 
cavating    and     concrete     work.       Other 
■  1    II. i-   work    will    be   let    in   segre- 
contrai  ts        Plans    can      lie      se- 
cured   from    the    architects. 


HOTELS. 


SAX      FRANCISCO— Hotel,      3      story 
and     base,     frame.     $12,000.       Architect, 
1 '■■    'ii.      i:,     Kearny     St.,     S.     F. 
Isidor    Rosenberg.      The    build- 
ing    will   be  erected   on    the  east   side   of 
Larkin    street    north    of  California,    and 
will    contain    a    store    on    the    first    floor 
ibout    In  guest   rooms  on  the  upper 
Interior    finish     will    be    of 
-in'      throughout.       Besides     the     guest 
1 s    there    will    be   a    number    of   pub- 
's.     Til.-    wainscot    will    be    used 
in    Hie    bath    rooms       Plans   provide   for 
water    supply.       Exterior    of    the 
B     will     be    covered     with     white 
cement.     Plans  are  complete  and 
ork    will   be   done   by    Day    Labor. 
OAKLAND,      CAL.— Hotel,       7       story 
e,   sieel   and   brick,   $110,000.    Ar- 
Heiiiv     H.     Meyers,    Kohl    Bldg., 

S.     F.       Owners,    Friedman      Re 

This     work     has     been     mentioned     here 
The    structure     will    he    , 

1     ■  outhwe   i    i  "i  ner    ol    I  ilaj    e  nd 

"  eets,    I ' .i  \  ing    a    n  ontage   i te 

i   and  "i   '."   i  eel   on  the 

There    will    he    toui 

'    '    hotel    in    on   the    fii 

of    the    upper    floors    will    contain 
'i'  -I     looms    and     1  2     pi 
'     \v  'ii    I  e    hiii-    ed      n     ■ 

I  There      «i]|       he      steai.ll       lie.lt. 

"  '   '  i  i'  e,       a       x  ,,,   ,„,,,,       ,   : 

"    and    hot    waie,     supply.       Bath 

iv  in     ha  \  e    cement     Boo 
"  ainscot.      Exti  rior  e    build- 

•        i    '  '       With       gl  ev       • 

Plans    bpleti    a  i  d 

"  in--    taken. 
OAKUAND,       .'\i         'I  hlition, 

■  i  Ick    ami    steel 
Architect,    Clay      N.      Burrell,      Albany 
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Bldg-.,  Oakland.  Owners,  Morris  & 
Muller.  An  addition  of  a  large  ban- 
quet room  is  to  be  made  to  the  hotel 
building-  recently  or.  i  ted  bj  Morris  & 
Muller.  Plans  for  the  work  include 
interior  finish,  plastering,  painting, 
plumbing  and  electric  work.  Details 
are  complete  and  the  work  is  now  be- 
ing  done  bj    Hay  Labor. 

I....-  ANGELES,  CAT..— Hotel,  12 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  Lyman 
Far  well.  Story  Bldg.,  L.  A.  Owners, 
Ira  W.  Byrnes  and  associates.  Mr. 
Byrnes  has  secured  a  fifty  year  lease  of 
the  property  at  the  northwest  corner 
of  Franklin  and  -Spring  streets,  12ux 
2-18  feet,  from  the  Phillips  Estate. 
Preliminary  plans  have  been  prepared 
for  a  modern  hotel  structure  contain- 
ing TOO  guest  rooms.  The  building  is 
to  be  erected  by  a  syndicate  of  which 
F.  L.  Spaulding,  1460  Dana  street,  L. 
A.,  is  a  member.  Construction  will  be 
carried  on   by   Mr.   Spaulding. 

LOS  ANGiELES,  t  'AL  —  Hotel,  4  story 
and  base,  brick  and  steel.  $50, Ar- 
chitects. Mayberry  &  Parker,  Pacific 
Electric  Bldg.,  L  A.  Owners.  Consoli- 
dated Realty  Co.  The  building  will  be 
■  at  the  southwest  corner  of  14th 
and  Hill  streets  on  property  having  a 
frontage  of  60  feet  on  one  street  and 
r  ere  will  be 
three  stores  on  the  first  floor  besides 
the  hotel  lobby.  Upper  floors  will  Ibe 
arranged  for  50  guest  rooms  and  18 
Interior  finish  will  lie  of  pine 
and  elm.  All  rooms  will  have  hot 
ind  cold  running  water.  There  will 
be  steam  heat  and  elevator  service. 
Hath  rooms  will  have  cement  floors 
and  tile  wainscot.  There  will  be  pat- 
ent store  fronts.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
i  ing    taken. 

DOS  AX' MOLES,  CAL.  —  Hotel,  11 
nd  base.  Class  A  construction. 
$100,000.  Architects,  Barnett,  Haynes 
&  Barnett,  Wright  and  Oallender 
Bldg.,  L.  A.  Owner.  Fred  Grass.  S.  F. 
This  building  will  be  erected  on  Main 
street,  between  8th  and  9th  streets, 
covering  an  area  of  36x75  feet.  The 
building  will  have  a  complete  steel 
frame  and  exterior  walls  of  brick, 
faced  with  terra  cotta.  Floors  will  be 
of  reinfoi  First  floor  will 

be  arranged  for  the  lobby,  office,  a 
dining  room  and  kitchen. 
I'pper  floors  will  .out:, in  a  total  of 
150    gu.  ill      of      which      will 

oaths.  Interior  finish  will 
be      of      pin.  Bath 

i  ml  tile 
wainscot.  There  will  be  three  eleva- 
and  one  freight, 
i  oaning  sys- 
tem and  hot  water  supply.  Till  Boors 
will    be    used     in     i  ,1     halls. 

will  be  faced 
with     :  i      and     terra     cotta 

are  be- 
ken. 


LIBRARIES. 


BEAUMONT,     RIVERSIDE    CO.,    CAL 
— Library,  1 

E.       L. 

Hopkil  lg„     I.     A.       Owners, 

ive    bi  en 

.    ,  i     nforced 

.■    been 
donated  by  the  Oarnegle  Library  Asso- 
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ciation.  The  building  will  cover  an 
area  of  30x60  feet,  and  will  contain  a 
'.  ad  i  ng  i  oom,  office  and  slack  room. 
Intel i or  finish  will  be  of  pine  and  oak 
w  iiii  m  1 1  lc  floors  and  cork  lino 
-Metal  shelves  will  be  used.  There  will 
be  furnace  heat  and  modern  plumb- 
ing. Exterior  of  the  building  will  be 
!  ii  ed    with    cement   plaster.      Plans   are 


b, 


red. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO— -JFine  Arts  Build- 
ing, steel  and  fireproof  construction. 
Cost  not  stated.  Architect,  Directoi  oi 
Works,  Service  Bldg.,  S.  F.  Owners. 
Panama-Pacific  International  Expo- 
sition Co.  Plans  and  specifications  are 
now  out  for  figures  for  the  general 
construction  of  the  Fine  Arts  Building. 
This  will  be  of  fireproof  construction 
with  a  complete  steel  frame.  A  con- 
tract for  the  steel  work  has  already 
'been  awarded.  Bids  will  be  opened  for 
the  general  construction  on  October 
23rd  by  the  Buildings  and  Grounds 
Committee.  Plans  can  be  secured  from 
the  Director  of  Works.  An  official 
proposal  appears  in  another  column 
of   this   issue. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT 

SEATTLE,  WASH.— Car  barns,  1 
story  and  base,  brick  and  steel,  $50,000. 
Architect,  City  Architect,  Daniel  Hun- 
tington, Seattle.  Owners,  City  of  Se- 
attle. Plans  have  ibeen  completed  for 
a  building  47x161  feet  with  an  L  2Sx 
10  feet,  which  will  house  the  munici- 
pal cars  and  the  administrative  offices 
of  the  system.  Construction  will  be  of 
brick  and  steel.  Plans  will  receive  the 
official  approval  at  once,  and  bids  will 
probably  be  called  for  about  October 
10th.  Plans  and  specifications  can  be 
secured  from  the  City  Architect's  of- 
fice. 


RESIDENCES. 


SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $12,000.  Architect, 
Edward  T.  Foulkes,  Crocker  Bldg.,  S. 
F.  Owner,  J.  Black,  Jr.  The  dwell- 
ing has  been  designed  for  ten  rooms, 
baths  and  a  sleeping  porch.  In- 
terior finish  will  be  of  pine,  hard- 
woods and  white  enamel.  There  will 
be  hardwood  floors  in  the  principal 
rooms.  Plans  provide  for  furnace 
heal  and  open  fire  places.  Mantels 
will  be  of  tile  and  brick.  Tile  wain- 
scoting will  be  used  in  the  bath  rooms 
and  kitchen.  An  automatic  water 
lieatei  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
rnent  plasti  r  on  met  tl  lal  h  A  fine 
site  has  been  -elected  on  1Mb  avenue 
near  the  Presidio  wall.  Plan 
complete    ano    figures    are    being    taken. 

SAN      FRANCISCO-   -Residences,     4,     2 
,    $2,500,      Archi- 
tect,   none.       Owner.    F.    Nelson.    30    Pre- 

o  o  Ti  1 1 ...  .  ,  s    f.     These   hou  < 

i ted    on     i  'ii  ii    ,-j  \  enue    I 

i  'a  111'..]  to. .        i  i  .  et,     :.  ml     each     will     con- 
lain      Si3        1       bat  b.  h 

.i    ii,    |.  M.     and    redwood. 

Hardw I     Ho.,,  -     will     be    used    in    the 

all    lc    is       Each 

i    .      i ,,     open     fire 

pith     In  ok    or    tile    iii. i  nlel.      Tile 

will    be    used    in    the    bal  h    rooms    a  rid 

kitchens.       Exteriors     wll.l     be     covered 


w.  Id     da:    Ocl  .    8,    1913. 

with    cement    plaster,    rustic    and    shin- 
Plan      in  in    the 

ands    of    tl raer    who    will    di 

work  by  Day  Labor,  All  matei  i  lis  are 
now    bi  a   ed. 

san  FRANCISCO— Residences,  2,  2 
story  and  base,  frame.  $'5,000.  Archi- 
i  i:.  Young.  251  Kearny  street, 
S.  F.  Owner,  Thomas  Scoble,  363  14th 
avenue.  S.  F.  These  houses  will  be 
ere  ted  on  the  east  side  of  25th  ave- 
nue north  of  Lake  street.  Each  house 
will  conl  tin  seven  rooms  and  bath. 
Interior     finish      will     be     of     pine     and 

Is    with       some      elm 

i    t l    in    the 

living  rooms,  dining  rooms  and  recep- 
tion .halls.  Plans  provide  for  furnace 
heal  and  open  lire  places.  .Mantels  will 
be  of  brick  and  tile.  Tile  wainscoting 
will  be  used  in  the  bath  rooms  and 
kitchens.  Automatic  water  heaters 
will  be  used.  Exterior  of  the  houses 
will  be  covered  with  rustic,  cement 
plaster  on  metal  lath  and  brick  ve- 
neer. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

SAN  FRANCISCO— Bungalows,  2,  1 
story  and  base,  frame.  $1,200  each. 
Architect,  none.  Owner.  O.  Swanson. 
1060  18th  street,  S  F.  The  houses  will 
be  erected  on  Athens  near  Excelsion 
street,  and  each  house  will  contain  six 
rooms  and  bath.  All  interior  finish 
will  be  of  pine  or  redwood.  Some 
hardwood  floors  will  be  used.  Each 
living  room  will  have  a  large  open 
lire  place.  -Mantels  will  be  of  tile. 
Tile  wainscoting  will  be  used  in  the 
bath  rooms  and  kitchens.  Exteriors 
will  be  covered  with  rustic.  Plans  are 
complete  and  work  will  be  done  by 
I  lay    Labor. 

SAN  FRANCISCO— Residences,  6.  2 
story  and  base,  frame,  $3,500  each.  Ar- 
chitect, Charles  C.  Five,  20  Montgom- 
ery street,  S.  F.  Owner,  J.  P.  Fletcher. 
The  house  will  be  erected  on  property 
on  Fulton  street  near  35th  avenue,  and 
each  house  has  been  designed  to  con- 
mi  n  seven  rooms  and  bath.  Interiors 
will  be  finished  in  pine,  redwood  and 
some  elm  panels.  Hardwood  floors 
will  be  used,  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  be  an  open  fire  place  in  each  liv- 
ing room.  Mantels  will  be  of  brick 
and  tile.  Bath  rooms  and  kitchens 
will  have  tile  wainscoting.  An  auto- 
matic water  heater  will  be  installed. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Work 
will  be  done  by  Day  Labor.  Mr. 
Fletcher  controls  40  building  lots  in 
this  section  and  will  eventually  im- 
prove all    of    them. 

SAN  FRANCISCO— Residence,  2  storj 
and  base,  frame,  $2/500.  Architect, 
cue.  Owner,  E.  E  Manseau,  164  Par- 
nassus avenue,  S.  F.  The  house  will 
be  erected  on  35th  avenue  north  of 
Irving,  and  will  contain  seven  rooms 
and     bulb        interior    finish    will    be    of 

pine       throughout,       Hardw 1       floors 

will  be  used  in  the  principal  rooms. 
There  will  be  open  arc  places  and  tile 
mantels.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
i.i.  oi     i.i.i    iii      on     metal     lath.       Plans 

■   iplete   and    in    the    hands   of   the 

owner  who  will  do  the  work  by  Day 
I  .ah or. 

SAN  FKANi'lSi  !l  I  Rl  -  men.  e,  i  storj 
and  base,  frame,  $'5,000.  Architects,  J. 
E  Kraffl  &  Sons,  I'll, -biii  Bldg.,  S.  F. 
Owner,    Lena     Winkler    Farewell.       The 
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dwelling,  which  has  been  designed  for 
an  eight-room  house,  will  be  erected 
at  the  corner  of  Rolph  and  Paris 
Streets.  Plans  show  a  private  garage 
in  connection.  Interior  finish  will  he 
of  pine  and  redwood.  Hardwood  lloors 
will  be  used  in  the  principal  rooms. 
\\  ill  be  furnace  heat  and  open 
fire  places.  .Mantels  will  be  of  brick 
and  tile.  Tile  wainscoting  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  shingle-  Plans  are 
complete  and  a  contract  will  be  le1  at 
once. 

SAX  KUAXCISCO— Residence.  2  story 
and  base,  frame,  •  !  000  l. 1  ■  itect, 
\\  alter  Vodden,  1013  Cole  - 1  eet,  s.  F. 
owners.  Thomas  Vodden  £  Son,  1015 
Cole  street.  The  dwelling  has  been 
designed  for  a  seven-room  housi  and 
will  be  erected  on  18th  avenue  near 
Lake.  Interior  finish  will  be  entirely 
Of  pine.  There  will  he  hardwood 
floors  and  some  hardwood  veneer. 
Plans  provide  for  furnace  heat  and 
open  fireplaces.  Mantels  will  be  of 
tile.  Tile  wainscoting  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done   by   Day    Labor. 

SAX  FRANCISCO — Residence.  2  story 
and  base,  frame,  $12,000.  Architect,  J. 
A  Leonard,  Phelan  Bldg.,S.  F.  Own- 
er's name  withheld.  The  dwelling  will 
be  erected  at  the  corner  of  Moncad'a 
\\  a  j  and  Cedro  street,  and  has  been 
designed  for  a  ten-room  house  with 
three  bath  rooms  and  sleeping  porch 
Interior  will  be  finished  in  pine,  white 
enamel  and  hardlwoods.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  central  heat- 
ing system,  probably  hot  water,  and 
open  fire  places.  Mantels  will  he  of 
brick  and  tile.  A  garage  will  also  be 
a  on  the  property.  Considerable 
tile  work  is  included  in  the  plans. 
An  automatic  water  heater  ai  I  vac- 
uum cleaning  system  w 
Exterior  of  the  dwelling  will  he  cov- 
ered  with  cement  plaster,  Plans  are 
prepared. 

SAX    FRANCISI     i 
and     base,     frame.    Sli.m'" 
Ward    &    Blohme,    Alaska     Commercial 
Bldg.,    .S.    F.       Owner.     H.     L.     Harrison. 
This  house  will  be  erected   in   St.   Fran- 
cis    W 1.     and     lit-  ed    to 

i  i  iii     ten     room-  is     and 

sleeping  porch.     A  >lso  be 

.  i  ei  'ed    .m    the    lot.      lute...  i    will 

be    of      pine,       hardwoods      and       white 

i     e   design   is   in   the   Colonial 

style.       II ai  aw i     i|    ,  ■  used 

!  unit.  Plans  pr.n  ide  fur  cen- 
tral heating  -x-iem  ami  open  fire 
places.  Mantels  will  he  nf  lie  and 
brick.  Bath  rooms  will  have  tile, 
floors  and  wainscot.  An  automatic 
n  ate,-     heater     anda     wn    turn 

sj  stem    will    he    install,  d.      Ex 

iding   will    i 
tic.       Plans    are    nearly    ready    for    fig- 
in. 

i  IAKLAND,     ('AI. 

.     staled.       Ar- 

i.       i  iwncr,     R.     A.    .-     "I 

'.  nu     house 

will    In  eet   wesl      a 

Hillegass    avenue,  and 

signed    t"      contain  sevei                         md 

bath         I  i.  1  ia  ...       •<;  ' ■ 

i. .111.         I  tar.  will     he 

used     i  ig    room,    dining   room 
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and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  .Man- 
tels will  be  of  brick  and  tile.  Tile  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  co 
witii  cement  plaster  on  metal  kith. 
Plans  are  complete  and  in  the  1 
i  e  owner  who  will  do  the  work  by 
I 'a;  Labor.  All  materials  are  now  be- 
ing  purchased. 

OAKLAND,  CAL.— Residence,  2  story 
ml  l.ase.  frame.  $.",,111111.  Architect, 
none.  Owner,  H.  II.  Swalley,  745  Wei 
ley  avenue,  Oakland.  The  dwelling 
will  be  erected  on  the  west  side  of 
Walker  street,  south  of  College  ave- 
nue, and  lias  been  designed  to  contain 
eight     rooms     and     bath.       All     interior 

finish   will  lie  of  pine  or  redw I.  Some 

hardwood  floors  will  be  used.  Plans 
provide  for  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  brick.  Tile 
wainscoting  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing   purchased. 

BERKELEY,  ALAMEDA  CO..  CAL.— 
Residence  -alterations.  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tect, Olin  S.  Grove,  2911  Telegraph 
avenue,  Berkeley.  Owner  O.  A.  Giles. 
This  work  will  include  new  interior 
finish,  mostly  pine,  hardwood  floors, 
new  plumbing,  electric  work  and  plas- 
tering. Some  exterior  wood  work  will 
also  be  called  for.  Plans  are  complete 
and  figures  are  now  being  taken  by 
the    architect. 

BERKELEY.  ALAMEDA  CO.,  CAL  — 
Residences,  2,  2  story  and  base,  frame, 
$3,500  each.  Architect,  none.  Owners. 
Marshall  &  Diggs,  Berkeley.  These 
two  dwellings  wil!  be  erected  on  Ashby 
west  of  Claremont  street,  and  each 
Will  contain  seven  rooms  and  bath. 
Interiors  will  be  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  he  large  open  fire  places  i 
.■I  the  living  rooms.  .Mantels  will  be 
of  brick  and  tile.  Bath  room-  and 
kitchens  will  have  tile  wainscot.  Au- 
tomatic water  heaters  will  be  installed. 
Exteriors  will  be  coveted  with  cement 
1  on  metal  lath.  Plans  are  in  the 
hands  of  the  owners  who  will  do  the 
h  in  ii    t>j     I  'ay    Labor 

IIAYWAkli.    ALAMEDA    CO.,    1 

ilow,     1     story     and       base,     Erami 

(3, Architect,    Clay    N.    Bun. 

'1  1  a  Bldg.,  Oakland.  Owner,  Mr.  De 
I. uo.lii.  The  dwelling  has  been  de- 
i .  1 1-  a  six-room  house  with  hath, 
it  finish  will  lie  largely  of  pine 
with  some  elm  panels.  11  1 
Moors  will  he  used  in  the  living 
.lining    1  00m   a  ml    recepl  Ion    hall     1 

:     .1    1  1  .11     a  ml        open        lire 

. 

1  a  1 ;.     r a    a  nd    kiti 

veiling  will  bi  Ith  rus- 

tic.      Plans     are    complete. 
in     being     take  1 
BERKELEY,    ALAMEDA    CO      CA1 
■1  a  1      '.  .    1 

$3,000        Irchltei  1 .    noi 

uel    Aug  11      1    .    I    1  ni    . 

The    dwelling    will    con    1  1 

'.1       and     batl  111       nte     or     finish 

I  I  a  ni  w I 

11 will    bi     a   ed    ni    the   livlni 

There 
will  bi  e  In  the  living 
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room    with    a   brick   mantel.      Bath   room 
and     kitchen     will    have     tile    wainscot, 
unatic    water   heater    will   be    in- 
Exterior    of    the    dwelling    will 
1     covered     with      rustic.       Plans      are 
1  omplete    and    the    work    will    be    done 
Day    Labor.     All    materials   are   be- 
ing   purchased. 

RAM  EXTi  1    1  'AL. — Residences,      1 

and    2   story  and  base.     Cost   not  stated. 

Architect,    none.      The    following       Day 

Labor    jobs    are    reported    as    about    to 

be     started       in       Sacramento:       George 

Weissman    and    And]    Hoffman.    708     K 

street,    3    1    story    frame,    $1,500    each;    J. 

A.    Schumate,     2982     Manzanita    avenue, 

frame,    $1,900;    P.    E.    Reed,    2613 

reef,   alteration    to    frame,    $1,000, 

1  lies  J.  Schmid.   291 J   20th  street, 

torj     frame,    $1,000. 

SEATTLE,      WASH.   —   Residence.      2 

torj     and   base.     Class    A   construction, 

■ Architects,     Bebb    &     \i 

Denny  Bldg.,  Seattle.  Owner.  W.  F. 
Ih.eing.  The  house  has  been  designed 
for  a  high  class  city  residence  and 
will  be  erected  in  the  Highlands.  The 
house  will  be  the  largest  home  in  the 
Highlands  and  will  contain  besides  a 
number  of  living  rooms,  a  ball  room, 
billiard  room,  gymnasium  and  many 
baths.  Interior  finish  will  be  of  pine 
and  hardwoods  with  hardwood  floors 
throughout.  There  will  be  steam  heat, 
a  vacuum  cleaning  system  and  hot 
water  system.  All  bath  rooms  will 
have  tile  floors  and  wainscot.  Consid- 
erable  marble  and  tile  will  be  used. 
Exterior  of  the  house  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and   now   out  for   figures. 

LOS  ANGELES,  CAL. — Residence.  2 
s'oi-y  -and  base,  frame,  $13,000.  Archi- 
tect, A.  B.  Benton.  114  North  Spring 
street,  L.  A.     Owner,  Mrs.  Jules  Kan  ft  - 

■ 1       The  house  will  contain  12  rooms, 

:;  baths  and  sleeping  p'icli.  Design  is 
in   the    French    Ren  i.ss. nice    style.      In- 

finish   will  be  of  p:ne,   hardw Is 

and  whi'c  enamel.  Hardwood  floors 
will  be  used  throughout  Plans  pro- 
>  ide  for  furnace  heat  and  open  tire 
Mantels  wil!  be  of  tile.  Tile 
no'  wainscot  will  I  e  used  in  the 
rath     rooms.       An       atitomatic       water 

w   11     be     installed.       A     sj  ra  1 
\  ill   also   lie   erected   .  r.    the   lot.      Exte 
;     !he    buihiia.;-    v." ;l    be    covered 
ernent     phis',  -r     .  n     metal     la  h 

omplete   an]    figures   will   be 

lei    at   once. 

Contracts    Awarded. 

sax     FRANCISCO— Residences,     2.      2 
and     base.       reinforced     coi 

Ai '  1'iteet.     Kennel        M  lc 

a  M.  liolbrook  Bldg.,  S.  F.  Owner, 
Louis  Saroni.  Contractors,  MacDonald 
&  Kalin,  Rialto  Bldg.,  S.  P..  genera] 
construction       only.         Contract       price. 

VKERSFIELD,     KERN     CO       CAL 
ence,     2    stoi  -■     and     base,     frame. 

\i  -  h  ileet's      nan  II 

'  'w  ner,     F.     B.     Bii  stm  1  n 

Lda  in.-.     Bakersfield.       1 

stated. 


SCHOOLS 


1  'AVIS     rOLO   CO      C lor- 

torj      1 ... 1 
I     .         .      . 
1    -  .    s     F.   '  iwn- 

1 
01     B i    .    1673    t7th   street,  S. 


work  and  are  all  printed  under  the 
heading-  of  Sacramento,  Stockton  and 
Northern    California    in    this    itsue. 

Contracts    Awarded. 

CARRUTHERS,     FRESNO     CO.,     CAL 

-  hool,  1  story,  frame.  $3,000.  Archi- 
tect, J.  Carl  Thayer,  Forsythe  Bldg., 
Fresno.  Owners,  Blakemore  School 
.  i  Contractor,       F.       M.       Cart- 

wright.  Fresno.  Contract  price,  $2,- 
130. 

l;AKI-:i:si-'lKU>  KERN  CO.,  CAL. 
—School  heating  system,  $5,986  Ar- 
chitect, Orville  Clark,  Brower  Bldg., 
...I,'  Owners,  Cit;  ol  Bakers- 
field.  Contractors,  American  Heating 
and  Contracting  Co.,  Bakersfield.  Con- 
tract    price,    »3.9SC. 

BAKERSFIELD,  KERN  CO..  CAL.— 
■1  story  and  base  brick  and 
steel,  $3.S.0H0.  Architect,  Orville  L. 
Clark.  Brower  Bldg.,  Bakersfield. 
Owners.  City  of  Bakersfield.  Contrac- 
Trewhitt  &  Shields,  Hanford, 
general  construction  only.  Contract 
price,    $38,000. 


STORE. 

SAX  FRANCISCO— Stores  and  lofts,  2 
story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect,  Earl  B.  Scott, 
Humboldt  Bank  Bldg..  S.  F.  Owner's 
name  withheld.  This  building  will  be 
erected  at  the  cornel  of  Davis  and 
Washington  streets,  covering  a  con- 
ic ground  area.  There  will  be 
two  stores  on  the  first  floor  and  lofts 
on  the  upper  Hour.  Interior  finish  will 
be  of  pine  throughout.  Plans  provide 
for  metal  window  sash  and  frames. 
There  will  be  plate  glass  windows  and 
patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures  will  be  called  for  shortly. 
SAN        FRANCISCO — Store        window 

alterations,     $1. Architect,     Henry 

H.  Meyers,  Kohl  Bldg.,  S.  F.  Owners, 
D.  Samuels  Co.  The  present  display 
windows  will  be  enlarged  and  new  in- 
terior fixtures  and  trim  installed.  Une 
work  calls  for  a  large  amount  of  hard- 
wood, elecl  rk,  plastering  and 
painting.  Plans  are  complete  and  fig- 
ures are    being    taken. 

SACRAMENTO,  CAL.  —  Stores  and 
offices,  2H  story  and  has,.  ('lass  A 
construction,        $1,200,000.  Architect, 

Clarem  ,  ,      wners, 

Western  incement 

has  been  made  to  the  eft.  I  I  iat  Sac- 
ramento is  to  havi  a  10  ory  sky- 
scraper, which  «■!!  be  erected  on  J 
.  and  1 2th  streets, 
the    exact    loca  held    for 

the    present.       Pri  lies  have 

been  completed  and  approved  it  is 
stated    and    wi  ings    will    be 

I  ■  i -ii   a  i    oi     i        No   details    of   the 
building   have  public.      Fur- 

ther mention  will   be   n   i  le   ol    I 
as    the    plans    prog 

PORTLAND,    ORE       - i     story 

and    base,    brick.      I  i    !       Ar- 

i  :   .  &  Co      Ab- 

ington    Bldg-.,    I''  i  !  i      i:     T 

The   building    v.  erected 

at     the    corner    of 

The    struct  ure  eer.      de 

for    a    font  i  ng.    Inn 

only    the    first    floor    will    ted    at 

the     present.       Who 

these    will      be      an     iged       for 
Thei  tores. 

i  3     will     be  ii        pine 

and    hardwood.      Tin    e    will 
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store  fronts  and  plate  glass  windows. 
Exterior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  com- 
plete   and    figures   are    being    taken. 

I.i  is  ANGELfES,  CAL.  —  Telephone 
exchange,  6  story  and  base.  Class  A 
construction.  Cost  not  stated.  Ar- 
chitect, Architectural  Department  Pa- 
cific States  Tel.  and  Tel.  Co.,  333  Grant 
avenue,  S.  F.  Owners.  Pacific  States 
Tel.  and  Tel.  Co.  This  work  has  been 
mentioned  here  before.  The  building 
will  be  erected  on  South  Hill  street, 
covering  an  area  of  71x7.1  feet.  Con-  ' 
struction  will  lie  Class  A  throughout, 
having  a  complete  steel  frame,  rein- 
forced concrete  floors  and  brick  walls 
faced  with  pressed  brick  or  terra 
cotta.  The  entire  building  will  he  used 
to  house  the  company's  offices  and  ex- 
change. Interior  finish  will  be  of 
pine  and  hardwoods  with  consider- 
able marble,  tile  and  ornamental  plas- 
ter. There  will  be  steam  heat,  eleva- 
tor service  and  a  vacuum  cleaning 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick  and  terra 
cotta.  Plans  are  complete  and  figures 
will   be   called   for   at   once. 

HOLLYWOOD,  LOS  ANGELES  CO.. 
CAL. — Stores  and  offices,  4  story  and 
base,  ibrick  and  steel,  $90,000.  Archi- 
tect. E.  F.  Parcher,  1524  Labaig  ave- 
nue 1.  A.  Owner.  C.  E.  Toberman. 
The  building  will  cover  an  area  of  75 
feet  square,  and  has  been  designed  for 
four  stores  on  the  first  floor,  offices  and 
living  apartments  on  the  upper  floors. 
Interior  finish  will  be  of  pine  through- 
out. There  will  be  steam  heat  and  3 
hot  water  system.  Patent  store  fronts 
and  metal  window  sash  and  frames 
are  specified.  Exterior  of  the  build- 
ing will  lie  faced  with  pressed  brick. 
Plans  are   being  .prepared. 

LOS  ANGELES,  CAL.  —  Stores  and 
offices.  11  story  and  base.  Class  A 
construction.  Cost  not  stated.  Archi- 
tects, Train  &  Williams,  Exchange 
Bldg..  L  A.  Owners,  syndicate  beaded 
by  Attorney  Herbert  J.  Goudge,  309 
Exchange  Bldg..  L.  A.  This  syndicate 
has  secured  a  lease  of  50  years  on  the 
property  on  the  west  side  of  Spring 
street,  between  nth  and  7th  streets, 
and  will  undertake  to  finance  a  11- 
story  Class  A  office  building.  The  site 
is  120x155  feet.  Details  of  construc- 
tion have  nut  been  determined.  Fur- 
ther     mention     will     be    made    as    plans 

pi Ogl ess 

Contracts    Awarded. 

CORONA,     RIVERSIDE      CO.,    CAL— 

Si s,    offices    and    bank.    2    story    and 

base,  brick  and  steel.  Cost  not  stated. 
Architect,  II,  <;,  Koerner,  Broadway 
Central  Bldg.,  I..  A.  Owners,  Corona 
Investment       ''"  I  tontrai  tors,         The 

Remington  Co*.,  Broadway  Central 
Bldg.,    1..    A.     Contract   price   not   stated 

PORTLAND,  ORE. — Store  and  thea- 
tri  I  story  ami  base,  reinforced  con- 
creti  Cosl       noi       stated.      Architect. 

Charles  W.  Ertz,  Northwest  Bldg., 
Portland.  Owners.  Duke  Bros.  Con- 
tractors, Irish  Bros.,  LehtS.  Cost  not 
stated. 
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have  been  substantiated.  From  reli- 
able sources  information  comes  stat- 
ing that  the  Kahn  people  of  New  York 
have  closed  their  option  of  over  a 
year's  standing  on  the  property  on 
Stevenson  street,  between  3rd  and  4th 
streets.       An    announcement     was     mob 

n  September,  1912,  in  the  "Builder" 
i  ii  Architect  B.  Marcus  Pretica,  Em- 
pire Bldg.,  Seattle,  had  been  commis- 
sioned to  prepare  plans  for  an  eight- 
story  Class  A  structure  to  be  erected 
on  this  property  at  a  cost  of  approxi- 
mately $350,000.  A  -Market  street  en- 
trance will  be  secured  probably 
through  the  property  now  occupied  by 
the    California    Dairy    Kitchen. 

SAN  FRANCISCO— Theatre  altera- 
tions, interior  work.  etc..  $5,000.  Ar- 
chitect, A.  W.  Cornelius,  .Merchants' 
National  Bank  Bldg.,  S.  F.  Owners, 
Turner  &  Dahnken  Circuit.  This  work 
will  he  done  on  the  old  Globe  Theatre 
on  .Mission  street,  and  will  include  new 
interior  painting,  ornamental  plaster 
and  decoration.  Some  plumbing  and 
electric    work    is   also    called    for    in    the 

plans.      Bids    are    now    being   taken. 

Contracts    Awarded. 

PORTLAND,  ORE. — Ice  hippodrome, 
1  story,  reinforced  concrete  and  steel, 
$55,950.  Architect,  J.  McClure.  Lewis 
Bldg.,  Portland.  Owners.  Portland  Ice 
Hippodrome  Co.  Contractor,  Victor 
Carlson,  115  Vancouver  avenue,  Port- 
land. Contract  price.  $."."..59(1.  Note: 
This  price  does  not  include  the  ice  ma- 
chinery. 


SEALED  PROPOSALS. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
LIC WORKS  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  1! 
o'clock  i».  in.  and  ;".  o'clock  p.  m.  on 
Wednesday,  the  Stli  day  of  October, 
l!H:t.  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  neces- 
sary labor  and  materials  therefor,  to 
wit: 

The  furnishing  and  installing  of 
door  and  window  shades  and  linoleum 
for  eight  buildings  comprising  the 
main  group  of  the  San  Francisco  Hos- 
pital. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public  Works, 
I,,  which  reference  is  hereby  mole 
and  must  be  commenced  within  five  i .".  > 
calendar  days  from  the  date  of  the 
receipt  of  written  notice  from  the 
Board  of  Public  Works,  and  completed 
within  ninety  (90)  calendar  days  there- 
after. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  ii 
$10,000.00. 

All  proposals  offered  must  be  accom- 
panied' by  a  check,  certified  by  a  re- 
sponsible bank,  payable  to  tie  order  of 
the    Clerk    of    the    Supervisors,     for    an 

i;t    not    less    than    ten    per    cent    <if 

the  aggregate  of  the  proposal. 

Printed  proposal  forms  will  he  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  moist  be  made  upon  such 
forms. 

The  Board  of  Public  Works  reserves 
the    light   to  reject   any  and   all    bids, 

r.\  order  of  the  Board  of  Public 
Works.  V.    .1.    CHURCHILL 

Secretary. 


THEATRES. 

SAX     FRANCISCO     Theatre      8    story 
and    base.    Class    A    construction,    $350,- 

00,0        Architect,    If.    .Marcus    i'lotica.    Em- 

Bldg      Se  .  M  Ii-     '  iw  ner's    na  no-    with  - 

held       Reports    published    in    the   morn- 
ing     ni  -.-     pa  pei        i  .dating     to     I  be    en.  - 

Btrucl  o i     .i     i.i  i  -"■    i  'I..         \    theatre 

building    in    the    Mai  ki  I    SI  reel    Inn  let. 


PROPOSAL!?    FOR    BUILDING. 

BUILDING  —  Scaled  proposals  in- 
.  i  "Proposa  is  for  Ad. lit  ion  i .. 
K  ii  chen"  will  I..-  ,  eceived  at  I  - 
i-.iii  ,.f  vards  ami  docks,  Navy  Depart- 
ment, W'ashingliui,  I  I.  ('..  nnlil  II 
o'clock  a.  in.  November  I.  I!)i:t.  and 
,ii  ,  n.i  t  here  publielj  opened',  for  ad  - 
dlib.n  in  kitchen  al  the  U.  S  marine 
barracks.    Mare    Island,   Cal.      Plans  -and 

-  |i.  .  ili.-ations     can      be     obla  in., I      ...i      a  p- 

plic  1 1  ion    t..    i  he    i. i    I,.   Tic   com- 


Wednesday   Oct.,   8,   191K. 


mandant  o 
Island.  Cal. 
of    bureau. 


the      navy      yard,      Mare 
H.    R.    STANFORD,    chief 


PROPOSALS    FOR     CANAL    SUPPLIES. 

CANAL  CIRCULAR  301-A— Proposals 
for  Steel  Lockers.  Fire  Hydrants  Track 
Crossing-,  Frogs  and  Switch  Points 
and  Blacksmith  Coal. — Scaled  proposals 
will  he  received  at  the  office  of  the  gen- 
eral purchasing  ocer.  Isthmian  Canal 
Commission.     Win,:  D.    C       until 

2:30  p.  in.  October  14,  1913,  at  which 
time  they  will  be  opened  in  public  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  801-A) 
may  be  obtained  from  this  office  or  the 
office  of  the  assistant  purchasing 
purchasing  agent.  108«  North  Point 
street,  San  Francisco,  Cal.  F.  C  BOGGS 
major,  corps  of  engineers.  1'.  S 
general   purchasing   officer. 


PROPOSALS     FOR     FOl  NIJRY     EQUIP- 
MENT. 

SEALED  BIDS  FOR  FURNISHING 
complete  spark  catching  device  sim- 
ilar to  one  at  the  Western  Foundry; 
for  use  in  the  Polytechnic  High 
School;  also  for  work  in  connection 
with  foundry  at  said  school,  will  be 
received  in  open  session  of  the  Board 
of  Education  to  be  held  at  z  p.  in. 
Tuesday,  October  7.  l»13.  Specifica- 
tions may  be  obtained  on  appl 
to   the   undersigned. 

M.   R.   NORRIS, 
Acting    Secretary    Board    of    Education. 


PROPOSALS    FOR     Bl  ILDING. 

BUILDING,  ETC.  —  Treasury  De- 
partment. Supervising  Architect's  Of- 
fice. Washington.  D.  C. — Sealed  pro- 
posals will  be  opened  in  this  office  at 
3  p.  in.  Oetolier  2»,  1913,  for  the  con- 
struction, complete  (including  me- 
chanical equipment,  interior  fighting 
fixtures  and  approaches),  of  the  United 
States  post  office  at  Douglas.  W  ,  T  , 
building  is  two  stories  and  basement 
and  has  a  ground  area  of  approxi- 
mately 4.390  square  feet,  brick  and 
stone  facing,  slate  and  composition 
roof,  first  floor  only  of  fireproof  con- 
struction. Drawings  and  specifications 
may  be  obtained  from  the  custodian  of 
the  site  at  Douglas.  Wyo.,  or  at  this 
office,  in  the  discretion  of  the  super- 
vising architect.  O.  WENDEROTH, 
supervising    a  rch  i  tec  t . 


PROPOSALS    FOR    STRUCTURAL 
STEEL. 

STEEL  WORK— Sealed  proposals  in- 
dorsed "Proposals  for  Steel  Work. 
Pearl  Harbor,"  will  he  re  eived 
bureau  of  yards  and  docks.  Navy  De- 
partment. Washington.  D.  C,  until  11 
o'clock  a.  in.  October  Is,  nil",  and  then 
and  there  publicly  opened.  I'm-  struc 
tural  steel  work  for  coaling  plant, 
naval     station.     Pearl     Harbor,     Hawaii. 

Estimated     cost.     J350.I Plans     and 

specifications  can  be  obtained  oi 
cation     to     the     bureau.       H      " 
FODD,   chief   of   bure 


STAN- 


NOTICE   TO    BUILDERS. 

NOTICE  is  hereby  given  that  the 
Board  of  Trustees  of  the  Pa<  :'  School 
District.  Sacramento  County.  Califor- 
nia, will  receive  seal.  1  is  until 
Thursday,  Oct  Killi.  1913.  at  the  office 
of  the  County  Su  >i  lent  of 
Schools.    Court    Housi       -  ito.    for 

the    erection    of    a       two-r i 

building     in     above-named     school     dis- 
trict.     Plans   and    Ma  ,  i  :■,■ 
had    a  I    the   office   of    the  <  'Mam  y   Super- 
intendent   of    Schools       C( 
for    ten    per    cent    of    i    •  must 

accompany    each     hid.       The     nurd     r»- 
serves    the    right    to    rejei 
bids.      Bids    will    be    ope  BBce   of 

County       Superintendent       of       Schools, 
Friday,   Oct.    17th   at   lo  a.   ni. 


PIJOPOSALS     FOR     ICE     PLANT. 

ICE     PLANT — Seai     I  s       in- 

dorsed "Proposals  for  Building  for  Ice 
Plant"  will  'he  received  al  tl  e  bureau 
of  yards  and  do  k-  Navj  D<  lartment, 
Washington.  D.  C.  until  II  o'clock  a. 
in.      November      I,      1913,  a      and 

there  publicly  opened,  for  building  for 
ice-m  iking      ana      .  .  pla  nt, 

Naval     Station,     Peal  ill 
Estimated      co- 1.       ?" 
specifications 
plica  i  on,    to   tlo-   ion  i 
oi  .  toI  i  nt    of    th,-.    naval 
lulu.   T.   H.      H.    P..   STANFORD 
bureau,    September    11.    1913. 
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PROPOSALS    FOR    CANAL    WORK. 

EXCAVATION— Department  of  the 
Interior,  U.  S.  Reclamation  Service 
Washington.  D.  C. — Sealed  proposals 
will  he  received  at  the  office  i 
United  States  Reclamation  Service 
Orland,  Cal.,  until  2  p.  m.,  October  15, 
1913,  for  the  construction  of  about  six 
and  one-half  miles  of  canal  in  Colusa 
County.  Cal.  The  work  involves  the 
excavation  of  about  200.000  cuhic  yards 
of  material,  and  is  situated  ne 
town  of  Stonyford.  about  23  miles 
from  Sites,  the  terminus  of  the  Colusa 
and  Lake  Railroad.  For  particulars 
address  the  United  States  Reclamation 
Service,  Washington,  D.  C,  I'm 
Ore.,  or  Orland.  Cal.  J.  11.  McKINNE  V 
acting  director. 


PROPOSII.S     FOIt     CANAL     SUPPLIES. 

CANAL      CIRCULAR      »01— Proposals 

for  Road  Roller,  Galvanized  Roofing. 
Galvanized  Sheet  Steel  or  Iron,  Rivets 
Bolts.  Bronze  (Bars,  Sheet  Copper. 
Sheet  Lead.  Pig  Lead.  Steel  and  Iron 
Pipe.  Pipe  Fittings.  Valves.  Cocks 
Bibbs,  Tray  Plugs.  Shower  Heads.  Cop- 
per Gaskets.  Lead  Bends.  Ball  Cocks 
Force  Cups,  Reamers,  Hacksaw  Blades 
Vitrified  Sewer  Pipe,  Fire  Brick.  As- 
bestos Cement.  Horse  Brushes 
for  Bunks.  Copying  Books.  Paper  Pad- 
board.  Japan  Drier,  Turpentine.  Shellac. 
Chrome  Green,  Varnish,  Lumber  and 
Spud  Timbers. — Sealed  proposals  will 
he  received1  at  the  office  of  the  general 
purchasing  officer.  Isthmian  Canal 
Commission,  Wasiiington.  D.  C.  until 
ia30  n.  m.  October  10.  1913,  at  which 
time  they  will  be  opened  in  public,  for 
furnishing  the  above  mentioned  arti- 
cles. Blanks  and  general  information 
relating  to  this  circular  (No.  Mill  mav 
be  obtained  from  this  office  or  the  of- 
fice of  the  assistant  purchasing  agent. 
10S6  North  Point  street.  San  Francisco. 
Cal.:  also  from  the  U.  S.  engineer  of- 
fices in  the  following  cities:  Seattle. 
Wash.;  Los  Angeles.  Cal.  F.  C.  BOGGS. 
major,  corps  of  engineers,  U.  S.  army, 
general    purchasing    officer. 

■ « 

PROPOSALS     FOR    STEEL    WORK. 

STEEL  WORK— Sealed  proposals  in- 
dorsed "Proposals  for  Steel  Work 
Pearl  Harbor."  will  be  received  at  the 
bureau  of  yards  and  docks.  Navy  De- 
partment, Washington.  D.  C.  until  11 
o'clock  n.  in.  October  IS.  1913,  and  then 
and  there  puWicly  opened,  for  struc- 
tural steel  work  for  coaling  plant, 
naval  station.  Pearl  Harbor.  Hawaii. 
Estimated  cost.  $350,000.  Plans  and 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau.  H.  R.  STAN- 
FORD,  chief  of  bureau. 

NOTICE    TO    CONTRACTORS. 


PANAMA-PACIFIC        INTERN'ATION  \  I, 
EXPOSITION. 

SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Comnanv  at  Room 
415  in  the  Exposition  Building.  Pine 
and  Battery  Street--.  San  Francisco 
California,  nt  11:39  A.  M..  Thursday, 
October  23.  <!>1:«.  f„r  Constructing  The 
Floe  Arts  Building,  in  accordance  with 
the  plans  and  specifications  on  file  in 
the   office   of   the    Director   of   Works. 

Each    proposal    must    be    accompanied 
by   a    certified      check    payable      to      the 
order    of    the     Panama-Pacific    Interna- 
tional     Exposition      Company      in      the 
sum      of     ten      (10)      per     cent      of     the 
amount    bid.    or    the    same    will    not     be 
considered.      When    the    award    of    con- 
tract    is     made   all     checks     will    be    re- 
turned to   the  respective  bid 
that   filed  with  the  accepted   proposal   or 
bid,   which  chock   will  be  returned 
■     e   sfu]    hi, Mer    signing    tin 
tract    and    filing  the  required   bond.        A 
bond    in    the   sum   of   fifty    (.10)    per   cent 
of    the    contract    nrice    will    he    rei 
fm     the     faithful     performance     of     the 
contract;   the   sureties   thereon   must    be 

torv      to      the      Buildine  ■ 
Grounds      Committee      of   the      Panama- 
Pacific    International     Exposition     Com- 
pany. 

Progressive    payments    will    he    made 

The    right    is    reserved    to    rejei 
ond  all  bids  and  to 

i    in    the    interest    of    the    I 
Hoi    i  (ompany. 

Plan-      and      specification 

work     mav    i itained    fro,,,    i    , 

oi    w  oi  ks       Room        "7 
Building 

amount    \\  m 
to    contractors      submitting    bona      tide 
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bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars  i,,  t)ie  Exposition  Company. 

rder      of      the      Buildings      and 
Grounds    Committee. 

WILLIAM   H.    CROCKER. 

Chairman.      (*) 

NOTICE   TO   CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
V\ .  F.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up 
to  and  including  twelve  o'clock,  noon, 
Tuexilny.  October  2Sth,  1913;  said  bids 
then  and  there  to  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials and  labor  for  the  following 
work  in  the  State  Capitol  Building  at 
Sacramento,  California,  in  accordance 
with  the  specifications  therefor,  copies 
of  which  may  be  obtained  on  applica- 
tion to  the  State  Department  of  Engin- 
eering,  Sacramento,   California. 

Bids  will  be  received: 

First — For  remodeling  elevator 
grilles   in   the  State   Capitol   Building. 

Second — For  the  construction  and 
erection  of  two  new  passenger  eleva- 
tors, with  equipment  for  same,  in  the 
State    Capitol    Building. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each    bid. 

A  deposit  of  Five  Dollars  ($5.00)  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering.  Sacramento,  California, 
in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  for- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F 
McClure.  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals    for    elevators 

and    grilles    in    the    State    Capitol,    Sac- 
ramento,   California." 

(Signed)  W.     F.     McCLURE. 

State  Engineer.      (»  > 


NOTICE    TO    CONTRACTORS. 


TREASURY  DEPARTMENT,  Office  of 
the  Supervising  Architect,  Washington, 
D.  C,  October  1.  1913. — SEALED  PRO- 
POSALS will  be  received  at  this  office 
until  3  oVIock  P.  M.  on  the  30th  day  of 
October,  1913,  and  then  opened,  for  an 
electric  passenger  elevator,  including 
hoistway,    etc.,    in    the      United      States 

'toe  at  St.  Louis.  Mo.,  in  ac- 
cordance  with  the  drawing  and  speci- 
ipies  of  which  mav  be  ob- 
tained at  this  office  at   the  discretion  of 

id-vising  Architect.  O.  WEX- 
DEROTH,    Supervising    Architect.        («) 

NOTICE    TO    CONTRACTORS. 

SEALED  BIDS  will  he  received  by 
W.  F  Mi  Clure,  state  Engineei .  i 
Building  Sacramento,  California,  up  to 
and  including  twelve  o'clock  noon, 
Thursday,  October  30th.  1013;  said  bids 
then  and  there  to  be  publicly  opened 
and  read  for  furnishing  all  plant  ma- 
terials and  labor  to  do  the  work  re- 
quired  for  the  erection  of  five  fire 
i  e  California  Institution 
for  the  Deaf  and  Blind.  Berkeley.  Cali- 
fornia. i„  accord  ini  e  with  the  plans 
"ions  therefore,  copies  of 
which  n:.  I.e  obtained  on  application 
to  the  State  Department  of  Engineer- 
memo,  California 
will   he   received   for   the   entire  work. 

i'M'  i   -    bond     "i    a    certified 
i    the    sum    of    ten    per    centum 
:     lie    amount     of    the    hid    must 
v    each    bid. 

-it   of  Five   Hollars    (  J5.00  i    will 
he  required   on   plans  and   specif!    itions, 

turned   ii 

mi  the  return  of  the  plans  and  specifi- 
cations to  Ce  state  Department  of  En- 
gineering     Sacramento,     California,    in 

Department    ■ 
res    the    rig  eel    any 

and  all  ind  to     waive  any     infor- 

any    hid    re   i 

W.    F. 

.-':  i  i  ■      I  uento. 

California,    and    plainlj     marked    on    the 

"P 

California    Institution    for   Ho     Deaf  and 
■ 
(Sifii  '  w      F     Wei 

te  Engineer.      (•  i 
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Firms   desiring   nen»    from  ccrfnii 

localities  like  San  Francisco,  I.os  Angeles, 

Portland,    Seattle,    etc.,    "ill    Hud   all 

such   items,  commencing  on   thla  page,  all 

carefully    classified    a*    <o    location. 

These    same    items     :ire     repeated     in     the 

fore   piirf    <if   the   news   department, 

under    distinct     headings,    such    ns     Ranks 

Churches,   Hotels,  etc. 

SAN  FRANCISCO. 


RESIDENCE    —    2      story      and    base 

frame,  $11'.  nun  San  Francisco.  Ar- 
chitect. Edward  T.  Foulkes,  Crocker 
Bldg  ,  S  F  '  >,i  im  i  .  J.  Black,  Jr.  The 
dwelling  has  been  designed  for  ten 
rooms,  three  baths  and  a  sleeping 
porch.  Interior  finish  will  be  of  pine. 
hardwoods  and  white  enamel.  There 
will  be  hardwood  floors  in  the  princi- 
pals. Plans  provide  for  furnace 
eal  and  open  fire  places.  Mantels'  will 
be  of  tile  and  brick.  Tile  wainscot- 
ing will  be  used  in  the  bath  rooms 
and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  he  covered  with  ce- 
ment plaster  on  metal  lath.  A  fine 
as  been  selected  on  ISth  avenue 
near  the  Presidio  wall.  Plans  are 
complete  and  ligttres  are  being  taken. 
RESIDENCES — I.  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  These  houses  will 
be  erected  on  16th  avenue  north  of 
California  street,  and  each  will  con- 
six  rooms  -and  hath.  Interiors 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
living  rooms  an  dining  rooms.  Each 
living  room  will  have  an  open  lire 
place  with  brick  or  tile  mantel.  Tile 
will  he  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  cement  plaster,  rustic  and  shin- 
gles. Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  I>n  Labor.  All  materials  are 
now    being    purchased. 

RESIDENCES— 2.    _'    story      and    base. 
San    Francisco.      Archi- 
E     y/oung,    .'.",1     Kearny    street. 
S.   F.      Owner,   Thomas   Scoble,   363   14th 
s.    F.      These    houses    will      be 
ide    <>f   25th   ave- 
nue    noi  th       mi        Lake       street.       Each 
'.'■  ill     conta  In     si  \  en     moms     and 

ni    ii     will    be    of    pine 

ids    with    some   elm   panels. 

Hardwoo i        <  in    be    used    in    the 

I       reception      halls. 

Plans     provide     for     furnace    heat     and 

Hantels    will    be    of 

bi  ick   and    i  ile.      Til.         i  nscoting    will 

e    bath    moms    and    kitch- 

'■■  itomatic   water   heaters    will    be 

Exterior    of    the    houses    will    be 

■  i  in,  nt    plaster  on 

lath    and    brick     veneer.      Plans 

i  I  <■    hands    of   the 

r ork     ■      Da 

I     !      in     i 

-'.i '.       Francisco 

'i     Sw 

F        The     houses 

» ill   bi    i  i         near    Excel  - 

pill    con  - 

mi    I n I - 

i  i      .,,      i  edwood. 
■  ''  i     be     u  .a 

open  fli  ■  els  will  bi 

,,i     in    i.,, 

Will     he  ...  iii.  I  " 

i.  ibor. 


RESIDENCES  -6,  2  story  and  base, 
frame,  $3,500  each.  San  Francisco.  Ar- 
chitect, Charles  C.  Frye,  20  Montgom- 
ery street,  S.  F.  Owner,  J.  P.  Fletcher. 
The  houses  will  he  erected  on  property 
on  Fulton  street  near  35th  avenue,  and 
each  house  has  been  designed  to  'con- 
tain seven  rooms  and  hath.  Interiors 
will  be  finished  in  pine,  redwood  and 
some  elms  panels.  Hardwood  floors 
will  he  used  in  the  living  rooms,  din- 
ing rooms  and  reception  halls.  There 
will  he  an  open  Are  place  in  each  liv- 
ing room.  Mantels  will  be  of  brick 
and  tile.  Bath  rooms  and  kitchens 
will  have  tile  wainscoting.  An  auto- 
matic water  heater  will  be  installed. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Work 
will  he  done  by  Day  Labor.  Mr. 
Fletcher  controls  40  building  lots  in 
this  section  and  will  eventually  im- 
prove   all    of    them. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  E.  E.  Manseau,  164 
Parnassus  avenue,  S.  F.  The  house 
will  he  erected  on  35th  avenue  north 
of    Irving,    and      will       contain      seven 

' iii.l     bath.       Interior     finish     will 

be  oi'  pine  throughout.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  Are  places 
and  tile  mantels.  Tile  will  be  used  in 
the  I  ath  rooms  and  kitchens.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $12, ).  San  Francisco.  Archi- 
tect, J.  A.  Leonard,  Phelan  Bldg.,  S. 
F.  Owner's  name  withheld.  The  dwell- 
ing will  be  erected  at  the  corner  of 
Moncada  Way  and  Cedro  street,  and 
as  'een  designed  for  a  ten  room 
house  with  three  bath  rooms  and 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine,  white  enamel  -and  hard- 
si i          llii.lw i    il. ,ors    will    be    used 

in  the  principal  moms.  There  will  he 
a    central    heating    system,   probably  hot 

water, pen     lire    places.       Mantels 

«  ill  he  of  brick  and  tile.  A  garagi 
will  also  be  erected  on  the  property. 
Cot  iderable  tile  work  is  included  in 
the  plans.  An  automatic  water  heat- 
er and  vacuum  cleaning  system  will  be 
Installed.  Exterior  of  the  dwelling 
will  he  covered  with  cement  plaster. 
I  'la  ii      a  i  •     being   prepared. 

RESIDENCE   —    1!      story      and      base, 

i'. $12,000.       San     Francisco.       Ar- 

'.  ,    Ward    &    Pinhole.    Alaska    Com- 

1  Bldg  .  S.  F.  owner.  II.  L.  Har- 
rison. This  house  will  he  erected  in 
St.     Francis     Wood     and     has    been      i< 

i tain     ten     roorrfs,     three 

.....  porch.  A  ga  i.i  ge 
uiii  nt,,  be  •  '  ected  on  t  he  lot.  Inte- 
rior inn  h  will  be  of  pine,  hardvi  <""i  s 
i  a. i    whlti     enamel       Tin.    he-  Ign    is    in 

1  olonlal     si j  ie       iiardwoo.i     n . 

will    he    used    throughout.      Plans    pro- 
i  oi    .i    central    in  iting      ■    I  em  a  ml 

open      It,  ,-      place  Mantels      will      he      ol 

.  ie    and    brick       Ba  1 1,    rooms    will    have 

. .    i      vainscol         \  n     unto 

H ."  and   vacuum  clean- 
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Ing  system  will  be  Installed.  Exte- 
rior     of      the      hill  [ding      V.  il  I      lie 

,.  :  i   ,     i  ii    i  i  i  ■  .  ready 

fur   figures. 

RESIDENCE   --    1      story      ami      b 
frame.    $5,000.       San     l  ..        Archi- 

te.  ts,  -I  B.  Krafft  &  Sons.  PI  .  lai 
Bldg.,  S.  F.  Owner,  Lena  Winkler 
Farewell.       The     d  Ich      has 

been  designed  for  an  eight-room 
house,  will  I...  erected  a  i  the  coi  ner 
of  Rolph  and  Paris  streets.  Plans 
i  private  garage  in  connection. 
Interior  finish  will  be  of  pine  ai 
wood.  Hardwood  floors  will  be  used 
in  the  principal  moms.  There  will  he 
furnace  heat  and  open  fire 
Mantels  will  be  of  brick  and  tile.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water 
heater    will    he    installed.       Exterior    of 

the     dwelling     will      vei  ed     with 

shingles.  Plan.-  are  complete  and  " 
contract    will    be    let   at    once. 

RESIDENCE  —  2  story  and  base 
frame,  $5,000.  Sin  Francisco.  Archi- 
tect, Walter  Vodden,  1015  Cole  street, 
S.  F.  Owners,  Thomas  Vodden  &  Son., 
I'H.  Cole  street.  The  dwelling  has 
been  designed  for  a  seven-room  house, 
and  will  be  erected  on  18th  avenue 
near  Lake.  Interior  finish  will  be 
entirely  of  pine.  There  will  be  hard- 
wood flours  and  some  hardwood  ve- 
neer. Plans  provide  for  furnace  heat 
and  open  Are  places.  .Mantels  will  be 
of  tile.  Tile  wainscoting  will  be  used 
in  the  bath  room  and  kitchen.  Exte- 
rior of  the  dwelling  will  be  CO 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  work  wil' 
ie    done    hv    Hay    Labor. 

THEATRE— S  story  and  base 
A  construction,  $350,000.  San  Fran- 
cisco. Architect,  B.  Marcus  Pretica, 
Empire  Bldg.,  Seattle.  Owner's  name 
withheld.  Reports  published  in  the 
morning  newspapers  relating  to  the 
construction  of  a  large  Class  A  the- 
ite  building  in  the  Market  Street  Dis- 
trict, have  been  substantiated.  From 
reliable  sources  information  comes 
stating  that  the  Kahn  people  of  New 
York  have  closed  their  option  of  over 
a  year's  standing  on  the  property  mi 
Stevenson  street  between  3rd  tnd  Jti 
streets.  An  announcement  was  made 
in  September,  nil:',  in  the  "Builder" 
that  Architect  B.  Marcus  Pretica,  Em- 
pire Bldg..  Seattle,  li.nl  been  commis- 
sioned to  prepare  plans  for  an  eight- 
story  Class  A  structure  to  be  erected 
on    this   property  at    a    cost    of   approx- 

iini  telj     $350,1 A    M  nket    street    en- 

t  in  nee         will       he       secured       pro 
through    the    property    now    occupied    by 
the    California    Dairy    Kitchen 

APARTMENT  HOUSE— 6  storj  and 
base,  brick  and  steel.  $125,000.  .San 
Francisco.  Architects,  Faleh  *  Knoll 
il.  irsl  Bldg.,  s  F.  '  m  ner,  l.  II.  Hjul, 
Merchants'    Exchange    Bldg.,    s.    F.    This 

building     is      to     lie     elected      oil      the     SOUtll 

line    of    Sutter    street     west     of    .1 ... 

and    will    h.na     a    -licit    frontage    of    68 

feet   9   inches    bj    a    de I'      in::    feel 

I  .  '  a,  t  me  will  contain  a  tola  I  of 
5  I      suite-       i  il  aim,  d      in      t  wo     a  ml      1  \  ri. 

moms.  Interior  finish  will  he  of  pine 
elm    panels   and    mahogany.      Hardwood 

floors  will  lie  used  in  lie  halls  and  liv- 
ing ' mi  nil.  wllil  halve  pri- 
vate  hath    i' s  ami   wall   beds       Plans 

He     ale       lor      sjea  111       I.e.,  1         e  1  ,    ',   .  I  I  ,  il 

Ice     and     a     vacuum     cleaning  tern 

it.it i.     rooms     will     have    ml     Hooi 
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and  tile  wainscot.  Exterior  of  the 
building-  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  All 
materials  -are    now    being-   purchased. 

APARTMENT  HOUSE — 3  story  and 
aase,  brick  and  steel,  $20,000.  .San 
Francis., i  Architect,  Louis  M  Gardner, 
Phelan  Bldg.,  S.  F.  Owners,  Cameron 
and  Disston,  Hearst  Bldg.  The  build- 
ing will  be  erected  on  the  west  side 
of  Hyde  street  south  of  Post,  covering 
an  area  of  39x'56  feet.  There  will  be 
14  suites  of  two  and  three  rooms.  In- 
terior finish  will  he  of  pine  through- 
out. All  suites  will  have  wall  beds 
and  private  bath  rooms.  There  will 
be  steam  heat  and  a  hot  water  supply. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  are  well 
known  contractors  and  will  carry  on 
the   construction   by   Day   Labor 

CHURCH — 1  story,  frame,  $12,000. 
San  Francisco.  Architects,  O'Brien 
Bros.,  Clunie  Bldg.,  S.  F.  Owners, 
Japam  je  Mission.  This  building  has 
been  mentioned  here  before  when  t lie 
architects  were  hist  commissioned  to 
prepare  plans.  The  building  will  cov- 
er an  area  of  50x100  feet,  and  lias  been 
designed  in  the  Greek  Classic  style! 
Interior  will  he  finished  in  pine 
throughout.  A  central  heating  system 
will  he  installed.  Ornamental  plaster 
and  art  glass  will  be  used.  Exterior 
of  the  building-  will  lie  covered  with 
cement  plaster  on  metal  lath.  Plans 
are    now"    out   for    figures. 

FIRE  HOUSE— 2  story  and  base, 
brick  and  steel.  Cost  not  stated.  San 
Francisco.  Architects,  Ward  &  Blohme 
Alaska  Commercial  Bldg.,  S.  F.  Own- 
ers, city  and  County  of  San  Francisco. 
Plans  for  a  new  fire  station  to  be 
erected  at  the  corner  of  East  and  Com- 
mercial streets  have  been  completed 
•by  the  architects  and  turned  over  to 
the  Board  of  Public  Works.  The  UC 
tine  will  contain  the  usual  apparatus 
room  and  upper  floor  will  be  arranged 
for  quarters  for  the  men.  Interior  fin- 
ish will  he  of  pine  and  hardwoods. 
Special  plumbing  and  electric  work 
Mill  be  installed.  Plans  provide  for 
steam  heat.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Bids 
will  lie  called  for  as  soon  as  the  plans 
receive  final  approval.  Further  men- 
tion will  be  made  of  the  work  of  that 
time. 

FOUNDRY  EQUIPMENT  AND 

SPARK  CATCHER— Cost  not  slated. 
San  Francisco.  Architect,  Cits  Depart- 
ment nf  Architecture,  T<  n 
Hall.  S.  F.  Owners,  City  and  County 
of  s.in  Francisco  Plans  are  complete 
in,]  :  Ids  a  ii  now  being  ca  lied  for  by 
the  la. nil  nf  Education  Coi  furnishing 
and     installing    a     spark     catchei       and 

certain     other    foundry     mi  nl       in 

the  Polytechnic  High  Scl i  Full  par- 
ticulars 'in  I.,'  secured  from  the  Board 
of     E  lucation,     Temporal        Cil        Hall 

Bids    will   he  open--  I r   7th. 

HOSPITAL      SHADES       AND       I  INO- 
i.nni     Cust    in, i    stated.     San  Francis- 
a,  ihitect,   Citj    I  iepai  tmen      il     i.f 

ehitectui  e,    Ten arj    Cit:     Hall,    S     F. 

Ownei         111      and          •          of  San    Fran- 
Bid      v.  ill    be    recel  ito- 

ber  8th  1 loard  of  Pu      i     Works 

for    furnishing    and    installing    window 
and    linoleum   in    the   eight    prin- 
cipal   buildings    of    the    San     I' KSO 


Hospital  group.  Full  particulars  can 
be  secured  from  the  Board  of  Public 
Works,  Temporary  City  Hall  'Building. 
HOTEL — 3  sory  and  base,  frame. 
$12,000.  San  Francisco.  Architect. 
Joseph  C-ahen,  45  Kearny  St.,  S.  F. 
Owner,  Isidor  Rosenberg.  The  build- 
ing will  be  erected  on  the  east 
Larkin  street  north  of  California,  and 
will  contain  a  store  on  the  first  and 
about  40  guest  rooms  on  the  upper 
two  floors.  Interior  finish  will  bi 
pine  throughout.  Besides  the  guest 
rooms  there  will  be  a  number  of  pub- 
lic baths.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Plans  provide  for 
a  hot  water  supply.  Exterior  nl  the 
building  will  be  covered  with  white 
Medusa  cement.  Plans  are  complete 
and  the  work  will  he  done  by  Day 
Labor. 

STORES  AND  LOFTS — 2  story  and 
base,  brick  and  steel.  Cost  not  stal- 
ed. San  Francisco.  Architect,  Earl  B 
Scott,  Humboldt  Bank  Bldg..  S.  F. 
Owner's  name  withheld.  This  building 
will  be  erected  at  the  corner  of  Davis 
and  Washington  streets,  covering  a 
considerable  ground  area.  There  will 
be  two  stores  on  the  first  floor  and 
lofts  on  the  upper  floor.  Interior  finish 
will  be  of  pine  throughout.  Plans  pro- 
vide for  metal  window  sash  and 
frames.  There  will  be  plate  glass 
windows  and  patent  store  fronts.  Kx- 
terior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  -are  nearly 
complete  and  figures  will  be  called  tor 
shortly.  '      >^ 

STORE  WINDOW  ALTERATIONS^- 
$4,000.  San       Francisco.         Architect, 

Henry  H.  Meyers,  Kohl  Bldg.,  S.  F. 
Owners,  D.  Samuels  Co.  The  present 
display  windows  will  be  enlarged  and 
new  interior  fixtures  and  trim  in- 
stalled. The  work  calls  for  a  large 
amount  of  hardwood,  electric  work, 
plastering  and  pain'ing.  Plans  are 
complete  and  figures  are  being  taken. 
THEATRE  ALTERATIONS — Interior 
work,  etc,,  $5„000.  San  Francis.,,  Ar- 
chitect, A.  YV.  Cornelius,  Men 
National  Bank  Bldg.,  S.  F.  Ow  ners, 
Turner  &  Dahnken  Circuit.  This  work 
will  he  done  on  the  old  Globe  Theatre 
on  Mission  street,  and  will  include  new 
interior  painting,  ornamental  plaster 
and  decoration.  Some  plumbing  and 
electric  work  is  also  called  for  in  the 
plans.      Bids    are    now    being    taken. 

FINE  ARTS  BUILDING— Steel  anil 
fireproof  construction.  Cost  not  stated. 
San  Francisco.  Architect,  Director  of 
Works,  Service  Bldg..  S.  F.  Ownei 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  and  specifications  are 
now  out  for  figures  for  the  general 
construction  of  the  Fine  Arts  Build- 
ing.      Th  is     will     be    of     in i     con 

struotion  with  a  complete  steel  frame. 
A  contract  Cor  the  steel  work  lias  -al- 
ready been  awarded.  Bids  will  be 
opened  for  the  general  construction  on 
October  23rd  by  the  Buildings  and 
Grounds  Commit  tee.  I  'la  ns  can  be  e 
,  iir.-.i  from  lb,-  en  ector  oi  Works.  An 
,iii.  ia  i    prc/posa  i     a  ppears      in 

column     of     Ibis     issue 

Contracts    Awarded. 

RESIDENCES  2,  2  storj  and  base, 
reinforced  i  oncrete,  $70,000,  San 
Francisco         Vi  oh  ite   t,     Kenni  I  h     Mac- 

aid     Holbrook    Bld§       Owner,    Louis 

Sa  roni  Contractors,  Mac]  lona  Id  & 
Kuliii.  Rial  to  Bldg.,  s.  v..  general  con- 
struction  only.     Contract   price,   $70,000. 


Building  Contracts  Awarded 
San  Francisco. 


::r,s;, 
:::,m; 
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3602 
3603 
3604 
3605 
3606 
3607 
360S 
1609 
3610 
3611 
3612 
3613 
3614 
3615 
3616 
3617 
361S 
3619 
3620 
3621 
3622 
3623 


362  7 
16 

3629 
36  311 
3631 
3632 

31133 

3634 
3633 
3636 
3637 

3638 

1639 
3640 

36  I  i 
3642 
364  3 
3644 
364.". 
3646 
3647 
364S 
3649 
3650 
3651 


Owner  Contractor 

i    nil    Archb    Bosch 

i  me     Atlantic    Fpfg 

Herts     Swan 

i  i    n  on    Biller 

I  .ehman     Lehman 

Hanseau     Manseau 

McCartney    Guist 

Pi  i  icic      Pericic 

Mi  rCormick     Owner 

w  esc, -dunk    Owner 

I  I  n  i  is     Tor  me  y 

Sam,-      Finnala 

in,,'    Samuel 

Same     Samuel 

Same    Consani 

Same    Grassi 

Same     Turner 

Same     Gilmour 

Same      Withington 

Wissmann     Leigii 

.letters    Holden 

Same    Same 

Kalasleh     Binet 

Mills     De    Luca 

Sockolov     Sockolov 

Same     Same 

i  '  l  lonnell    O'Donnell 

Liira    Sai    Hoo.  . .  .Brandon 

Birth     Henrietta 

St,, IT     Si, ,11 

Goodyear     Goodyear 

Gunzburger     Caine 

Brandenstein     Urfer 

Kurtz     Cannon 

Budge     Condon 

Hennessy     Hennessy 

Bach     Murray 

Sparavalo     ...  .Rydukovich 

Anderson     Anderson 

Jones     Forbes 

Siiniwell      Moore 

Same      Pinkeirton 

Appel     Van     Herick 

Simon      Opitz 

Vignera    Opitz 

Josselyn     Barrett 

May      Perrson 

Spingolo     Spingolo 

S ogle     Truitt 

1  .apham     Lapham 

Swa  nson      Swans. ,n 

Swanson     Swanson 

Scc-ble     Scoble 

Haeke     Conlan 

Yates    Yates 

Fr-Am    Bank     Brady 

in.       Ralston 

\i.-i  S-rath     Treasure 

Sears     Pearson 

|    i  gnacci     Cavaglieri 

law      Deibel 

Frazor     Wengard 

Kaiser     Kaiser 

Emanuel     ...Federal    Sign 

Kohn     Kress 

.  ■  Shea     Neidick 

VToQuone    Fink 

K  ii  wan     Klrwan 

Haulev      Hauley 

Parrell     Ploeger 

Hendricks     Hendricks 

Cyan      Egan 

Filisetti     Martinelli 

Lowenthal     Monson 

Farewell     Dioguardi 

Trowbridge     McLeran 


Anil. 

13000 

4  us:, 

700 

800 

1200 

3  ran  i 

1000 

1250 

1700 

1S00 

1400 

5400 

1-80 

198 

350 

520 

1490 

3  

792.5 
2475 
850 
3160 
3700 
8500 

5500 

21 

4000 
lain 

s 

400 

400 

4(111 

1 2  5 

4  00 

450 

400 

400 

1900 

17800 

19881 

29  iin 

2106 

400 

4  00 

400 

650 

400 

400 

2000 

1050 

1050 

4000 

9800 

2162 

4220 

400 
400 

■ 

400 
400 
450 
400 
300 

71' all 

450 

400 

500 

7110 

500 

2'500 

8240 

3984 

3990 

215000 


(3576)      SW    HOWARD  AND  TENTH   W 
liii'-iixS    162-6.      Exterior   and    interior 
ter      and    cement      work.      plaster 
ornaments,    etc.,    for    brick    -and    steel 
church   building. 
Ownei The   Roman  Catholic   Arch- 
bishop of  San  Francii  co 
Architect  ..  .John    J.    Foley,    46    Kearny, 

San   Francisco. 
Contractor.  .  Herman    Bosch,     4420     20th, 
San   Francisco. 
Sept.   29,  '13.     Dated  Sept.  24,  '13. 

.      i  st  of  each   month 7 

i       '     15  days 25% 

TOT  \l.  Ci  1ST 
$6550.        Suretj ,       \i 
ng     &     Insurance     Co.       Lin 
days.      Forfeit,    none.      Plai 
ns   filed. 


i      METAL  FURRING   AND  LATH 

ing  on   above. 

tor,  .Atlantic    Fin 

Pacific  Bldg.,  S.  F. 


Co., 
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Sept.  29,  '13.     Dated  Sept.  23,  '13. 

Payments    same    as    above 

TOTAL,  COST,  $4685 
Bond,  none.  Limit,  CO  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

(3578)      NO.    850    MARKET.      Erect   roof 

sign. 
Owner Sommers  &  Herts,  6C0  .Mar- 
ket, San  Francisco 
Architect  . .  .None. 

Contractor.  ."Swan"   The      Painter,      756 
Folsom,   San  Francisco. 

COST,  $700 
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(3579)      NO.    663   CLAY.     Alter   front. 

Owner Frank      H.      Johnson,      460 

Montgomery,  San  Francisco 

Architect  ..  .J.    H.    Power,      460      Mont- 
gomery,   San    Francisco 

Contractor.  .John   Biller,   460   Montgom- 
ery, San   Francisco. 

COST,    $S00 


(3580)     S  ROLPH  56-6  W  Athens.     One- 
story  and  basement  frame   dwelling. 

Owner J.  C.  Lehman,  -407  Howard 

San  Francisco. 
Architect  . .  .None. 
Hay's  work.  COST,   $1200 


(35S1)  E  THIRTY-FIFTH  AVE  73  N 
Irving.  Two-story  and  basement 
frame  residence. 

Owner E.  E.  Manseau,  164  Par- 
nassus Ave.,  S.  F. 

Architect  . .  .None. 


Day's    work. 


COST,     $2500 


(35S2)     NO.    927    PACIFIC.      Alter    and 

repair  laundry. 
Owner Pearl    McCartney,    151    Sut- 
ter, San  Francisco. 
Architect  . .  .None. 

Contractor.  .S.   A.   Guist,   732   Montgom- 
ery, San  Francisco. 

COST,    $1000 


(35'83)      W    KANSAS    50    N    20th.      One- 
story   and   basement   frame   dwlg. 
Owner J.      Pericic,      770      Kansas, 

San   Francisco. 
Architect  ..  .T.   A.   Saurich,    38   Lansing, 

San  Francisco. 
Day's    work.  COST,    $1250 


(3584)  N  NEY  150  TV  Congdon.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Thos.  McCormick,  25  Gladys 

San  Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $1700 


W   oTSEGO  200  —  San   Ysabel. 
One-story  and   basement  frame   dwlg. 

Owner A.      A.      Weseudunk,       1747 

Dolores.    San    Francisco. 
Architect  .  .  .None. 

work.  COST,    $1800 


(3586)  N  BROADWAY  171-10%  W 
Grant  Ave  W  6S-9xN  137-6.  Decorat- 
ing, etc.,  for  two-story  Class  "A" 
theatre. 

Owner Nellie  Harris. 

I  Rousseau  &  Rousseau,   Mo- 

I  nock    Bldg..   S.    F. 
Contractor.  .The   Tormey   Co.,   1402   Sac- 
ramento,   San    Francisco. 
Filed  Sept.  30,    13.     Dated  Sept.  11,  '13. 
Painting       work    and       interior 
staining   and    varnishing   done. $466.65 

Completed    and    accepted 622.20 

Usual  35  days 311.15 

TOTAL  COST,  $1400.00 
Bond,  $700.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  as  soon  as  possible 


Forfeit,   none.     Plans  and  specifications 
filed. 


(35'87)  MATERIALS,  LABOR  AND 
implements  to  complete  brick  work 
on  above. 

Contractor.  .Finnala  &  Seaholm. 

Filed  Sept.  30,  '13.     Uated  Sept.   13,  '13. 
Brick      work      up    to      mezzanine 

floor    $1350 

Brick  walls  up  to  operating  room   1350 

Completed   and    accepted 1350 

Usual    35   days 1350 

TOTAL  COST,  $5400 

Bond,    $2700.      Surety,    National    Surety 

Co.      Limit,      35    days.        Forfeit       none. 

Plans  and  specifications  filed. 


(33SS)      ROOF  WORK  ON  ABOVE. 

Contractor.  .H.    D.    Samuel    Co.,    Monad- 
nock  Bldg.,  San  Francisco. 

Filed  Sept.  30,  '13.     Dated  Aug.   11,  '13. 

Completed    and    accepted $132 

Usual     35    days 66 

TOTAL  COST,   $198 

Bond,  none.     Limit,  as  soon  as  possible. 

Forfeit,   none.     Plans  and.  specifications 

filed. 


(3589)      ORNAMENTAL        PLASTER 

work   on  above. 

Contractor.  .O.  F.   Larson,   17S  Guerrero 
San  Francisco. 

Filed  Sept.  30,  '13.     Dated  Sept.  16,  '13. 
Ornamental  plaster  delivered. . $466.65 

Usual    35    days 233.35 

TOTAL   COST,    $700.00 

Bond,  none.     Limit,  as  soon  as  possible 

Forfeit,  none.     Plans  and  specifications 

filed. 


(3590)      CONCRETE  PIERS  ON  ABOVE 

Contractor.  .A.  Consani. 

Filed  Sept.  30,  '13.     Dated  Sept.  11,  '13. 

Completed  and  accepted $233.25 

Usual    35    days 116.75 

TOTAL   COST,    $350.00 

Bond,  none.     Limit,  as  soon  as  possible 

Forfeit,   none.     Plans  and  specifications 

filed. 


(3591)      MARBLE      AND      MOSAIC      ON 
above. 

Contractor.  .P.    Grassi    &    Co.,    145    Te- 
hama, San  Francisco. 

Filed  Sept.  30,  '13.     Dated  Sept.  18,    13. 

Completed    and    accepted $346.65 

Usual   35  days 173.35 

TOTAL   COST,    $520.00 

Bond,  none.     Limit,  as  soon  as  possible 

Forfeit,  none.     Plans  and  specifications 

filed. 


(3592)  PLUMBING,  SEWER  WORK, 
gas  fitting,  water  pipes,  stand  pipes 
and    fixtures  on  above. 

Contractor.  .The  Turner  Co.,  27  Natoma 

San   Francisco. 
Filed  Sept.  30,  '13.     Dated  Sept.  11,  '13. 

Roughed    in    $496.66 

Completed  and  accepted 662.22 

Usual    35    days 331.12 

TOTAL  COST,  $1490.00 
Bond,  $745.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limits,  as 
soon  as  possible.  Forfeit,  none  Plans 
and    specifications   filed. 

(3593)  LATH,  PLASTER  AND  PUT- 
ting  up  ornamental  plaster  work  on 
above. 

Contractor.  .  Wm.  G.  Gilmour,  110  Jessie, 
Sin     Francisco. 

Filed   Sept.   30,   '13.     Dated   Sept.   8,  "13. 

Brown    coated    $1166.65 

Completed    and    accepted 1553.50 


5V(  dnesday   Oct.,   S,    1913. 

I       "  da  777.80 

TOTAL  COST,  $3500.00 
Bond,  $1750.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  as 
soon  as  possible.  Forfeit,  none.  Plans 
and   specifications  filed. 


(3594)      STRUCTURAL      STEEL       AND 
iron  work  on  above. 

Contractor.  .Withington      Iron      Works, 
416    2nd,    San    Francisco. 

Filed  Sept.  30,  '13.     Dated  Sept.  8,  '13. 
Structural   steel   on   premises. $1981. 25 

Steel   work   set 19(81.25 

Completed  and  accepted 1981.25 

Usual    35    days 1981.25 

TOTAL   COST,    $7925.00 

Bond,    $4000.      Sureties,    J.    D.    Osborne 

and  John  Finn  Metal  Works.     Limit,  as 

soon  as  possible.     Forfeit,  none.     Plans 

and  specifications  filed. 


(3595)  SE  CLEMENT  AND  TWENTY- 
fourth  Ave.  All  work  for  alterations 
and  additions  to  three-story  frame 
building'. 

Owner Anna  R.  Wissmann,  Prem. 

Architect  .  .  .None. 

Contractor.  .Leigh   &  Schultz,     330     8th 
Ave.,  San  Francisco. 

Filed  Sept.  30,  '13.     Dated  Sept.  26,  "13. 
Excavation  done  and  concrete  re- 
taining  walls    in $61.«.75 

Brown   coated    618.75 

Completed    618.75 

Usual   35   days 618.75 

TOTAL    COST,    $2475.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

$1.     Plans  and  specifications  filed. 


(3596)      E    POWELL      37-6    N      Jackson. 
Mill  work  for  building. 

Owner Jeffers   &  Loncona. 

Architect  . .  .None. 

Contractor.  .Holden-Deuprey      Co.,      126 
West   Mission,  S.  F. 

Filed  Sept.  30,  '13.     Dated  July  31,  '13. 

Brown  coated   $425 

Completion   425 

TOTAL  COST,    $850 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications,   none. 


(3597)      SW   POWELL    &    BROADWAY. 

Mill  work  for  building. 

Owner Jeffers   &   Loncona. 

Architect  .  .  .None. 

Contractor.  .Holden-Deuprey     Co.,      126 

West   Mission,  S.  F. 
Filed  Sept.  30,  '13.     Dated  June  14,  '13. 

Progressive    payments    

Balance    in    full    on    completion.. 

TOTAL  COST,  $3160 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  none. 


(359S)  SW  NAPLES  AND  ROLPH  be- 
ing SWr  Lot  1  Blk  14  Crocker  Amazon 
Tract  N  29  deg  30  min  E  41-47  to 
curve  to  right  th  along  said  curve 
45.965  S  5  deg  20  min  30  sec  W  S5.45 
N  60  deg  30  min  W  5S.60.  Plumbing 
painting,  electric  work,  concrete,  etc 
for    two-story   frame   store  and   flat. 

Owner Marko    and   Josephine    Kal- 

asicli,    3740    Geary,    S.    F. 

Architect  . .  .None. 

Contractor.  .John   J.    Binet   Co.,    6S   Ra- 
mona    Ave.,    San    Francisco. 

Filed  Sept.  30,  '13.     Daetd  Sept.  26,  '13. 

2nd   floor  joists  on $1050 

Roof  on    1050 

Completed     675 

Usual    35   days 923 

TOTAL    COST,    $3700 

Bond,  $1S75.     Sureties.  N.  Lund  and  Jos. 

L.    Binet.      Limit,      90    days.        Forfeit. 

none.       Plans    and    specifications    fi'ed. 


Wednesday   Oct.,   8.   1913. 

(3599)  N  BUSH  adj  E  side  Mills  Bldg. 
68-9  on  Bush.  Excavating  and  foun- 
dation  for  addition   to   Mills   Bldg. 

Owner Ogden     Mills,     Mills     Bldg.. 

San  Francisco. 
Architect  ..  .Willis       Polk.       Merchants' 

Exchange    Bldg..    S.    F. 
Contractor.  .R.   De   Luca. 
Filed  Sept.  30,  '13.     Dated  Sept.  30,  "13. 

On   15th   of   each   month 75^ 

Usual    35    days 25<~c 

TOTAL  COST,  $8509 
Bond,  $4250.  Surety,  Title  Guaranty  & 
Surety  Co.  Limit,  Xov.  10,  13.  For- 
feit.  S15.     Plans  and  specifications   tiled 
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Contractor.  .Chas.    E.    Urfer     2650    Post, 
San  Francisco. 

T.    $400 


(3600)      W   FOLSOM   50   S   17th.      Three- 
story   &  basement   frame   apartments. 

Owner J.   Sockolov,    1S56   OFarrell 

San  Francisco. 
Architect  . .  .Xone. 
Day's   work.  COST.  $5500 


(3601)     W  FOLSOM   75   S   lTtii.     Three- 
story  &   basement  frame  apartments. 

Owner J.    Sockolov.    1S56    OFarrell 

San  Francisco. 
Architect  . .  .Xone. 
Day?   work.  r.   $5500 


E   TWEXTY-FIFTH   AVE   225  S 
Judah.      One   and   one-half-story    and 
basement   frame  dwelling. 
Owner John   O'Donnell,   129   Belve- 
dere,   San    Francisco. 
Architect  ..  .O.   E.    Evans.    2357    Mission, 

San   Francisco. 
Day's    work.  COST,    $2000 


(3603)      XO.     953     DUPONT.       Add     one- 
story    to    brick    buildjng. 

Owner Lum  Sai  Hco  Tong.  Prem. 

Architect E.   A.    Garin.    37    Belvedere, 

San  Francisco. 
Contractor.  .Brandon  &  Lawson,  Hearst 
Bldg.,  San  Francisco. 

COST,    $4000 


(3604)      XOS    2117-19      PINE.         Genera' 

repairs. 
Owner Mrs.   Birth,   19th   and   Caro- 
lina, San  Francisco. 
Architect  . .  .Xone   . 

Contractor.  .J.    F.      Henrichs.    216      13th, 
San  Francisco. 

COST,   $600 

(3065)      S    CLAY    55    E    Taylor.      Three- 
story   and   basement   frame    (6)    flats. 
Owner Louis    D.    Stoff.    46    Kearny. 

San   Francisco. 
Architect  ...C.  O.  Clausen,  Phelan  Bldg. 

San  Francisco. 
Eiay's   work.  COST,    $S000 


(3606)      XOS.      63-75      SATOMA.         New 
foundation. 

Owner Goodyear    Rubber    I  •< 

Market.   San   Francisco. 
Architect  . .  .Xone. 
Days    work.  COST,    $400 


(3607)      XO.       4226       GEARY.  Repair 

blacksmith    shop. 

Owner Emil        Gunzburger.        1933 

Ellis,  San  Francisco. 
Architect  . .  .Xone. 

Contractor.  .Chas.    Caine,    1305      Fulton, 
San    Francisco. 

COST.    $4  00 


(3608)      XO.    2S07    CALIFORNIA.      Close 
stairs  and  cement  floor. 

Owner A.    J.    Brandenstein.    Spear 

and   Mission,   San  Francisco 
Architect  .  .  .Xone  . 


(3609)      XO.    230"    THIRD    AVE.        Con- 
crete foundation  and  underpin. 

Owner D.   Kurtz,   Premises. 

Architect  .  .  .Xone. 

Contractor.  .A.     F.  Cannon,     2632     26th 
Ave.,  San  Francisco. 

COST,  $425 


13610)      XO.  1273  STANYAX.     Add  porch 
and    garage. 

Owner H.   S.     Budge,     110     Sutter, 

San  Francisco. 
Architect  . .  .Xone. 

Contractor.  .D.  Condon,  41SS  20th,  S.  F. 
COST,    $4 on 


(3611)      XOS.    39-41    TEHAMA.      General 
repairs   to   building. 

Owner P.    and    E.      Hennessy,      439 

Oak,  San  Francisco. 
Architect  . .  .Xone    . 

Contractor.  .J.    I.     Hennessy,     439    Oak, 
San  Francisco  . 

COST,    5  4  a  ) 


(3612)      XO.      2204      JACKSOX.        Repair 

steps. 
Owner J.    C.    Bach,    2S63    Washing- 
ton, San  Francisco. 
Architect  . .  .Xone. 

Contractor.  .Murray      &      Mowbray,    ISO 
Jessie,   San   Francisco. 

COST,  $400 


(3613)      XO.    2040    MISSION'.       1360    feet 
new   flooring  and   rat   proof. 

Owner T.    Sparavalo,   Premises. 

Architect  .  .  .Xone. 

Contractor.  ,L     Rydukovieh.     123S     Hol- 
lister,  San  Francisco. 

COST,   $4  0" 


(3614)      W    WHITNEY    330    N    Chenery. 

One  and  one-half-story  and  basement 

frame   dwelling. 

Owner A.    V.    Anderson,    i-- 

San  Francisco. 
Architect  . .  .Xone. 
Day's  work.  COST,  $1900 


(3615)  X  POST  6S-9  W  Polk  N  120x\Y 
6S-9.  All  work  except  plumbing  for 
two-story  reinforced  concrete  auto 
repair   shop. 

Owner Robert  Jones. 

Architect  ..  .August   Xordin,    Mills    Bldg 

San   Francisco. 
Contractor.  .Stanquist      &      Forbes.    1S5 

Stevenson,    San    Francisco. 
Filed    Oct.    1,    '13.      Dated    Sept.    29,    '13. 
On   1st  and  loth   of  each   montl 

Usual     35     days 

TOTAL    COST,    5 
Bond,    $8900.      Surety,    Fidelity    &    De- 
posit  Co.      Limit.    Dec.    24.     13.      Forfeit, 
$10.      Bonus.    $10.      Plans    and    specifica- 
tions  filed. 


(3616)  SE  VAX  NESS  AVE  &  BUSH 
S  31xE  39  WA  37.  Excavation,  ma- 
sonry, carpenter,  mill,  sheet  metal, 
plaster.  roofing,  wiring,  glazing, 
marble,  painting,  etc..  for  li  • 
and  basement  Class  "C"  store  and 
lodgings. 

Owner Minnie    P.     Shot  well,       12"" 

Shotwell.    San    Francisco. 

Architect  ..  .Nathaniel       Blaisdell.      255 
California,   S.   F. 

Contractor.  .C.      P.    Moore 

Sharon    Bldg.,   S.    F. 

Filed    Oct.    1,    '13.      Dated    Sept    29,    '13 
2nd  tier   of  joists   In   place $3727 
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4 tli   tier   of  joists   in   place 3727 

Roofed   and  brown   coated 372  s 

completed  and   accepted 37_'S 

Usual    35   days 4 '.'71 

TOTAL    COST.     $19, SSI 

Bond,    $9942.      Sureties,    H.    C.    Bennett 

and    G.    H.    Moore.         Limit,    100      days. 

Forfeit.    $20.      Plans    and    specifications 

filed. 


PLUMBING,    DRAINAGE.    Fix- 
tures,   sewering,    boiler,    heater,    etc.. 
on  above. 
Contractor.  .Jas.       H.    Pinkerton.       22*6 

Fulton.    San    Francisco. 
Filed  Oct.    1,   '13.      Dated   Sept.   29,  '13. 

All    rough    plumbing    in .$1090 

Completed    and    accepted 1091 

Usual     35     days 727 

TOTAL    COST,    $290S 

Bond,    $14>54.      Sureties,    G.    F.    Bernard 

and    R.      J.    O'Brien.        Limit,    60      days. 

.    $20.      Plans    and    specifications 

filed. 


(3618)  E  TWENTY-SIXTH  AVE  100  S 
California  S  25xE  120  OL  157.  All 
work  except  plumbing,  etc.,  for  two- 
story   frame  residence. 

Owner Julius    and    Mary    A.    Appel, 

322    26th    Ave..    S.    F. 
Architect  ..  .John    H.    Von    Ahuden,    359 

3rd  Ave.,  San  Francisco. 
Contractor.  .Wm.   Van   Herick,   2ls   23rd 

Ave.,    San    Francisco. 
Filed  Oct.  1,  '13.     Dated  Sept.   20,    13. 
Frame    completed,    sheathing    on, 
window      frames    set      and      roof 

shingled     $526 

Brown    coated     526 

Completed     and     accepted 326 

30    days    after 52S 

TOTAL    COST,    $2106 

Bond,    $1003.       Surety,    Fidelity    &    De- 

i.    of   Maryland.      Limit,    60   days. 

.    $5.        Plans   and     specifications 

filed. 

i3619)  XO.  3007  ban  Bruno  Ave.  Raise 
dwelling  and  add   foundation. 

Owner A.   Simon,   Premises. 

t  . . .  None. 
Contractor.. G.  Opitz.  115  Campbell  Ave. 
San  Francisco. 

COST.    $!"" 

NO.    1215  LANE.      Raise  dwelling 
and  add  foundation. 

Owner E.    Vignera,    Premises. 

Architect  . .  .None. 

tor..G.  Opitz,  115  Campbell  Ave. 
San  Francisco. 

COST.    $400 


(3621)      NO.    341    MONTGOMERY.      Con- 
struct  wall  and  general  repairs. 

owner Charles         Josselyn,         2112 

Pacific    Ave..    S.    F. 
Architect  ...Bakewell    &      Brown.      251 
Kearny,    San    Francisco, 
•or..  Barrett  &   Hilz.   422   Sharon 
Bldg.,  San  Francisco. 

COST,    $400 


N<  I     3670    EIGHTEENTH     R  lis< 
building   and   add    bay    window. 

Owner Gus    May.    Premise? 

eel      .  .None. 
Contractor.  .Petterson    &    Perrson.    Lick 
Bldg.,    San   Francisco 

$650 


E   REED  56  S  Green.      Add    two 
ms    and    tar    and    gravel    roof. 

Owner V.  Spingolo,   S    Reed 

■     t  .  .  .Xone. 
Day's   work.  ST,    $400 


(3624)  S  HOLDOWAY  25  E  Lee  Ave. 
Move  and  alter  front  of  dwelling  and 
build   concrete   foundation. 

Owner L.  K.  Sponogle,  1115  Green- 
wich  Terrace,  S.  F. 

Architect  . .  .None. 

Contractor.  .J.    H.    Truitt,    171    Brighton 
Ave.,    San    Francisco. 

Cost,   $400 

(3625)  E  EIGHTEENTH  AVE  125  S 
Anza.  Two-story  and  basement 
frame    dwelling-. 

Owner A.     R.     Lapham,     1S53     Mc- 
Allister,   San   Francisco. 
Arehtect  . .  .None. 
Day's  work.  COST,  $2000 

(3626)  SE  ATHENS  40  SW  Excelsior. 
One-story  and  basement  frame  resi- 
dence. 

Owner O.  Swanson,  40C0  18th,  S.  F 

Architect  .  .  .None. 

Day's    work.  COST,    $1050 


(3627)  SE  ATHENS  7'5  SW  Excelsior. 
One-story  and  basement  frame  resi- 
dence. 

Owner O.  Swanson,  4060  ISth,  S.  F 

Architect  .  .  .None. 

Day's    work.  COST,    $1050 


(362S)  W  TWENTY-FIFTH  AVE  264 
X  Lake.  Two-story  and1  basement 
frame   residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ...E.    E.    Young",    251    Kearny, 

San    Francisco. 
Day's  work.  COST,   $4000 


(3629)  SW  OLIVE  AND  DARKIN  S  60 
xW  100  WA  9.  All  work  except 
grading,  concrete,  plumbing  and 
electric  work  for  one-story  and  base- 
ment  Class   "C"   store  building. 

Owner Metta    Hacke,    244    Califor- 
nia,  San  Francisco. 

Architect  ..  .Arthur    T.    Ehrenpfort,    251 
Kearny,  San  Francisco. 

Contractor.  .  Jas.    F.    Conlan,    S42    Guer- 
rero,  San  Francisco. 

Filed  Oct.   2,  '13.      Dated   Sept.    26,   '13. 
Steel     columns     and     girders     set 

up   and   2nd  story  joists  in $2500 

Brown   coated    2850 

Completed   and  accepted 2000 

Usual    35    days 24'50 

TOTAL  COST,    $9S00 

Bond,    $4900.      Sureties,    Jas.    E.    Lennon 

and    Edw.    J.    Conlan.      Limit,    60    days. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


W  NINETEENTH  AVE  356  N 
Cabrillo  N  31-7  W  120-1  \'2  S  33  E  120 
OL  362  All  work  for  one-story 
frame   bungalow. 

Owner Jeanette    Yates.    Lick    Bldg. 

San  Francisco. 
Architect  .  .  .None. 
Contractor.  ,Wm.    F.    Vales,    Lick    Bldg., 

San   Frajneisco. 
Piled    Oct.    2.   '13.      Dated   Sept.   8,   '13. 

1st    payments    $542.50 

2nd    payment     540.00 

"t    540.00 

Usual    35    days    5!40.00 

TOTAL   COST,    $2162.50 
Bond,   none      LI  ml  I  ter   Sept. 

22.     Forfeit,  none.     Plans  and   sp 
tions,   none. 


BUILDING  AND   INDUSTRIAL  NEWS 

Owner French-American    Bank    of 

Savings. 
Architect. ...  K.    A.    Bozio,    1125    Laguna, 

San   Francisco. 
Contractor.  .O.   E.      Brady     &   Son,      180 

Jessie,  San  Francisco. 
Filed   Oct.   2,    1913.      Dated    Oct.    2,   '13. 
Semi  monthly  on   1st  and   loth   of 

each     month     7."/; 

30   day*    after 25% 

TOTAL  COST,  $4220 
Bond,  $2110.  Sureties,  Adam  Beck  and 
J.  W.  Miller.  Limit,  Nov.  16.  Forfeit, 
$50.     Plans  and1  specifications  filed. 


W    TRINITY     i.    -9    X    Sutter    W 
',xN    34-4%  Excaval  ing      and 

ork  fi  oi      and  base- 

ment    addition      to    French -American 
Bank  of  Savings  Building. 


(3632)      STRUCTURAL       STEEL       AND 

iron    work    on    above. 
Contractor.  .Ralston    Iron    Works,    20th 

and  Indiana,  S.  F. 
Filed  Oct.  2,  '13.     Dated  Sept.  30,  '13. 

Payments    same    as    above 

TOTAL  COST,  $17884 
Bond,  $S942.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  Dec.  19. 
Forfeit,  $50.  Plans  and1  specifications 
filed. 


(3633)      NO.  566  TENTH  AVE.     Add  sun 
porch. 

Owner Mr.    MeGrath,    Premises. 

Architect  .  .  .Non«. 

Contractor .  .J.   S.   Treasure,   467   Corbett 
Ave.,    San   Francisco. 

COST,   $400 


'3634)  NO.  1065  ALABAMA.  Raise 
dwelling,  add  foundation  and  rat- 
proof. 

Owner Mrs    Ellen  Sears,  Premises. 

Architect  . .  .None. 

Contractor.  .  E.  K.   Pearson,   2362  Bryant 
San  Francisco. 

COST,    $400 

(3635)  NO.  1729  SAN  BRUNO.  Under- 
pin dwelling,  new  foundation  and 
ra.tpr.oof. 

Owner G.    Cagnacci,    Premises. 

Architect  ..  .0.    E.   Evans,   2367   Mission. 

San    Francisco. 
Contractor.  .G.    Cavaglieri,    593    Potrero 
Ave.,    San    Francisco. 

COST,    $4  00 


(3636)     NO.    1021    CALIFORNIA.   Plaster 
rear   of   residence. 

Owner H.  E.  Law,  Premises. 

Architect  . .  .None, 

Contractor.  .Louis       J.       Deibel,        1554 
Leavenworth,   S.   F. 

COST,    $400 


(3637)    NOS.   265-275  CHURCH.  Terrazzo 
steps. 

Owner Mrs.  Frazer,  Premises. 

Architect  . .  .None. 

Contractor.  .C.      Wengard,   3638     Judah, 
San  Francisco. 

COST,   $400' 


(363S)      S      DUNCAN    225    E      Diamond. 
One-story  and  basement  frame   dwlg. 

Owner Mrs.      Annie      Kaiser,       657 

Duncan,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $450 


(3639)      NO.    152    GEARY.      Erect    mar- 
quise 

Owner L.   &   E.   Emanuel,   144    12th, 

Sin   Francisco. 
Arch  Itecl  .  .  .  None. 
Contractor.  .Federal  Elec.  Sign  Co.,   S57 

8th,   San   Francisco. 

COST,  $4  00 


Wednesday   Oct.,   8,    L913. 

C.      F.     Kohn,      Turk      and 

i i  urn.    San    Francisco. 

Architect  ...10.  A.  Newmarkel,  918  Mar- 
ket, San  Francisco. 
Contractor,  .S.     I  •.     Ki  <■  e      2039    Green, 
San   Francisco. 

COST,    $500 


(3641)  SE  SEVENTEENTH  AND  SAN 
Bruno  Air  All  work  for  two-story 
i :  ,i  in,-  residi  nee. 

Owner I.  I  iSliea. 

Architect  ...Herbert   B.   Maggs,   125  Al- 
lihi",    San    Francisco. 

C actor.  .Frank        Neidick,        2669-A 

Howard,    San    Fran 
Filer  Oct.   3,  '13.     Dated  Sept.   30,   '13. 

lory  joists  in  place $1000.00 

3rd  story  joists  in  place 1000.00 

Frame  up  and   roof  on 1000.00 

Ready    for    lathing 1000.00 

Window  and  door  casings  on.    1000.00 

Completed  and  accepted 437.50 

Usual    35    days 1812.50 

TOTAL  COST,  $7250.00 
Bond,  Guaranty  bond  in  favor  of  own- 
er, Sureties,  Jas.  Brennan  and  Chas.  J. 
McDonnell.  Limit,  Dec.  20.  Forfeit, 
$5.     Plans  and  specifications  ft'ed. 


(3642)  NOS.  100-110  ELLIS.  Remodel 
stairs,  move  partitions  and  alter 
front. 

Owner M.    P.    McQuone,    110    Ellis, 

n    Francisco. 
Architect  .  .  .  None. 

Contractor.  .Fink    &    Schindler    Co.,    226 
13th     San   Francisco. 

COST,  $450 


(3643)     NO.    30   PIEDMONT.      One-story 
frame    garage. 

Owner A.   Kirwin,   Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


(3644)      SE      STAPLES  AND      PHELAN. 
One-story  and  basement   frame  dwlg. 

Owner Mrs.     Hauley,     478     Staples 

Ave.,  San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $500 


(3645)  NW  BALBOA  &  FIFTH  AVE. 
Excavate,  install  pipe  casing  and 
minor  repairs  in  store. 

Owner J.       Parrell,       406       Balboa, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .J.    M.    Ploeger,     3265    26th, 
San  Francisco. 

COST,  $700 


(3646)  NO.   453   TENTH  AVE.      General 
repairs   to  building. 

Owner Paul   Hendricks,  Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $500 

(3647)  W  Mission   25  N  Richland.  Two 
story  frame  store  and   flat. 

Owner Frank    J.    Egan,    15    Roscoe, 

San  Francisco. 
Arch  ilect  .  .  .None. 
Day's  work.  COST.  $2500 


(3640)      S    DEVISADERO     AND     EDDY. 
Add  store. 


(3648)    SW    DIAMOND  &  NINETEENTH 
S    s:.\W    :',7-ii.       All    work    for    three- 
storj    and  basement  frame  Hats. 
Owner V.      Filisetti,    325      Eureka. 

San  Francisco. 
Architect  ...('has.   Fantoni.   916   Kearny, 

Sun   Francisco. 
Contractor.  .0?.   Carmignani  and  J.   Mar- 

tinelli,      1122      Montgomery, 

San   Francisco. 
Filed    Oct.    4,    '13.      Dated    Oct.    2,    '13. 


MARITIME  HALL  ASSOCIATIONS  NEW    HOME 
San  Francisco 


Charles  Paff,  Architect 
San  Francisco 


Building  and  Industrial  News 
October  8,  1913 


PLATE  A 


LODGE  HALL  FOR  CARPENTERS  ASSOCIATION 

San  Francisco 


Charles  Paff,  Architect 
San  Francisco 


Building  and  Industrial  News 
October  8.  1913. 


PLATE  B 


Wednesday  Oc;.,   S,   1913. 

2nd   story   joists   on $1010 

Enclosed    and    roofed 1010 

Brawn    coated    1736 

Completed    and  accepted 1737 

Usual   33  days 2717 

TOTAL  COST,  $8240 
Bond,  $4120.  Surety.  The  Title  Guar- 
anty &  Surety  Co.  Limit,  90  days  after 
Oct.  6.  Forfeit,  $5.  Plans  and  speci- 
fications filed. 


(3649)  E  SEVENTH  AVE  452-5%  N 
Lake  N  30xE  120.  All  work  for  two- 
story   frame   residence. 

Owner Helen  S.  Lowenthal. 

Architect  ...Milton      Lichtenstein,       111 

Ellis,  San  Francisco. 
Contractor.  .Monson    Bros.,    1907    Bryant 

San  Francisco. 
Filed    Oct.    4,    '13.      Dated    Oct.    3,    '13. 

Roof   on    $966 

Brown    coated    966 

Completed   and   accepted 966 

Usual   35   days 966 

TOTAL  COST,  $39S4 
Bond,  $1992.  Surety,  Maryland  Casu- 
alty Co.  Limit,  Feb.  1,  '14.  Forfeit, 
none.     Plans  and  specifications  filed. 


(3650)  LOTS  21  AND  22  BLK  3  Crocker 
Amazon  Tract.  All  work  for  one- 
story  and  basement  frame  residence 
and  separate  garage. 

Owner Lena  W.  Farewell. 

Architect  .  .  .  J.  B.  Krafft  &  Sons,  Phelan 
Bldg.,  San  Francisco. 

Contractor.  .L.    Dioguardi. 

Filed  Oct.  4,  '13.     Dated  Oct.  1,  '13. 

1st  floor  joists  in $   500 

Walls    and    roof    sheathed 900 

Completed   and  accepted 1590 

38   days  after 1 000 

TOTAL    COST,    $3990 

Bond,    $2000.      Sureties,   N.   Capurro  and 

J.    Billie.      Limit,    Dec.    22.      Forfeit,    $3. 

i-lans  and  specifications  filed. 


(3651)  NW  POWELL  AND  SUTTER  N 
112-6xW  77-6.  All  work  for  eight- 
story  and  basement  Class  "A"  steel 
frame  office  building. 

Owner W.   F.   Perkins  and     H.     O. 

Trowbridge 
Architect  ...Frederick  H.  Meyer,  Bank- 
ers' Invst.  Bldg.,  S.  F. 
Contractor.  .MeLeran  &  Peterson.  Shar- 
on  Bldg.,    San   Francisco. 
Filed    Oct.    4,    '13.      Dated    Oct.    1,    '13. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST  not  to  exceed,  $215,000 
Bond,  $107,500  Surety,  Southwestern 
Surety  Co.  Limit,  220  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


NOTICE  OF  NON-LIABILITY. 


Sept.  29,  1913 — N  CRESCENT  AVE  30 
W  Andover  Ave  W  25x  N  100;  Blk  8 
Holly  Park  Tct.  Stella  M  Warner 
as  to  improvements  on  leased  prop- 
erty     


ASSIGNMENT    OF    LIEN. 

.Sept.  Z",  1913 — E  FOLSOM  185  S  22nd 
S  30xE  122-6.  L  C  Cutis  vs  A  I. 
Stockton     Lumber     Co 


NOTICE       OF       NON-HESPONSIBILITY, 


Sept.     27,     1913 — E       THIRTY-FIFTH 
Ave    100    N    Irving    (I)    N    25xE 
John     Theodorelo     as     to     improve- 
ments   on    leased    property 

Sept.    29,     1913— S    MANGELS    200     W 
Baden   W   25xS   100;   Lot   31   Blk   40, 


BUILDING  AND   INDUSTRIAL  NEWS 

Sunnyside.  Homestead  Realty  Co 
as  to  improvements  on  leased  prop- 
erty     


NOTICE    OF    NON-LIABILITY. 


Oct.  1.  1913—.-;  .MANGLES  AVE  175 
W  Baden  W  25xS  100,  Lot  34  Blk  40, 
Sunnyside.  Homestead  Realty  Co 
as  to  improvements  on  leased  prop- 
erty      


NOTICE      OF      NON-RESPONSIBILITY. 


Oct.  2,  1913— NW  .MAS').  .4  LATHAM 
Place  60  on  i.kison  and  77-6  on 
Lathan  Place.  Joseph  Estate  Co 
as  to  improvements  on  leased 
property      

Ocl  2.  1913— LOTS  17  AND  IS  BLK 
"A"  Silver  Terrace.  Alfred  and 
Emma  Alberts  is  to  improvements 
on    leased    property    


BUILDINGS       ERECTED     SINCE       THE 
FIRE. 


Total,  cost,  number  and  classification 
of  buildings  erected  since  May  1906,  to 
September    31st,    1913. 

Class  No.    of   Bldgs.        Amount 

Class    "A"     160      $   31,925,604 

Class    "B"     193  14,201,691 

Class    "C"     2590  77,331,760 

Frames     23621         90,582,178 

Alterations     20345  16.915.26S 

Total      46909      $230,956,501 

♦ 

NOTICE       OF       NON-RESPONSIBILITY. 


Oct.  3,  1913— S  ANZA  90  E  35th  Ave  E 
25xS  100.  Albert  Meyer  as  to  im- 
provements  on   leased  property.... 


COMPLETION  NOTICES 


San  Francisco. 


Sept.  17,  1913 — SE  BALBOA  AVE 
and  Ocean  Blvd  50  on  Balboa  Ave 
and  100  on  Ocean  Blvd.  J  A  Rag- 
gett to  Robert  Dewar  &  Son 

Aug.    23,    1913 

Sept.  19,  1913— N  CLEMENT  57-6  W 
23rd  Ave  W  25  E  25  N  100  E  25  S 
100.  W  Benn  Hocking  to  Thos 
Hamill Sept.     12,     1913 

Sept.  19,  1913— NW  PACIFIC  AND 
Mason.  J  or  Jos  Roger  to  J  M 
Ploeger Sept     '9,    1913 

Sept.  20,  1913 — S  FELL,  134  W  Polk 
W  31  S  135-2^4  NE3S-2M;  N  112-10% 
P  J  McGovern  to  Rainey  &  Phillips 
.Sept.    13,     1913 

Sept.  20,  1913— SW  O'FARRELD  & 
Jones  W  49-6  S  6S-9  W  22  S  22  E 
71-6  N  90-9.  J  M  Kane  and  W  J 
Yore  to  whom  it  may  concern.... 
Sent.     17,     1913 

Sept.  22,  1913— S  HAIGHT  87-6  E 
Broderick  25x110.  F  C  Cook  to 
whom    it   may   concern.  .Sept.    20,    1913 

Sept.  22,  1913 — SW  SIXTEENTH  & 
Dehon  S  50  W  27  S  3  W  28  N  53  E 
55.  C  F  Hornung  to  Chas  Ferns- 
worth   and  F  F  Holl Sept.   22,   1913 

Sept.  22,  1913— NW  GEARY  &  POLK 
W  82-6xN  120.  Pierce-Arrow  Sales 
Co  to  J  D  Hannah  (two  completion 
notices    filed) Sept.    20,   1913 

Sept.  22,  1913— NW  VAN  NESS  AVE 
and  Post  N  120xW  159-9.  The 
Hecht  Invst  Co  to  National  Elec 
Co Sept.     12,     1913 

Sept.  22,  1913— E  THIRTIETH  AVE 
225  N  Clement  N  25xE  120.     Charles 


25 

-M    Weile   to   Cleeve   Carson   &   Sons 
Sept.     10,     1913 

Sept.  22.  1913— N  EIGKTF;ENTH  105 
E     Danvers       E     23xN     SO.         Annie 

Keegan    to   Geo    D   Gillmore 

Sept.     13.    1913 

Sept.  22,  1913 — W  FOURTH  AND 
Jessie  NW  75xSW  75.  Mary  L 
Phelan  to  Judson  Mfg  Co. Sept.  17,  '13 

Sept.  23,  1913EXPOSITION  SITE. 
Panama  -Pacific  International  Ex- 
position Co  to  Michael  Murphy.... 
Sept.     17,     1913 

Sept  23,  1913— W  JONES  90  S  Facific  N 
52-4.     John   Wisnom   to   Hig- 
ginson  Co,  Inc Sept.   22,   1913 

Sept.  23,  1913— N  PACIFIC  114-6  W 
Jones    23x60.      A   Corbelli    to   V   Fil- 

ippio    Sept.    23,    1913 

:.  1913 — W  FIFTEENTH  AVE 
100  N  Judah  N  25xW  127-6.  Anders 
Emil  Olsen  to  H  Nelson. Sept.  23,  1913 

Sept.  23,  1913— SE  HYDE  &  GEARY 
E  6S-S%xS  97-6.  Sarah  A  Bryan  to 
George  Bernard,  Sept.  18;  William 
Schafter,  Sept  18;  Fennell  &  Wand 
Sept.   IS,   1913 

Sept.  21,  1913— LOT  12  BLK  "D"  Mis- 
sion Terrace.  James  P  Fletcher  to 
whom   it   may   concern.  .Sept.    24,    1913 

Sept.  24.  1913 — E  NINTH  AVE  50  N 
Ortega     N     25xE     100.       August     H 

Johnson   to  William  G  Zupar 

.Sept.     23,     1913 

Sept.  24,  1913— SE  LONDON  242  SW 
Brazil  Ave  SAY  33xSE  100;  Lot  2 
Blk  12  Excel  Hd  Ass'n.  Robert  E 
Baines  to  whom  it  may  concern.. 
Sept.    1,    1913 

Sept.  24,  1913 — SW  ELEVENTH  AVE 
and  Lake.  Chas  E  and  Mary  A 
Ells  to  whom  it  may  concern.... 
Sept.    15,    1913 

Sept.  25,  1913— NE  MISSION  AND 
Twenty-third  N  40xE  122-6.  Wm 
L  Helke  to  J  S  Hannah.  .Sept.  25,  1913 

Sept.  24,  1913 — S  WASHINGTON  110 
E  Webster  E  27-6xS  127-8%.  Mrs 
Benj    Wood    or    Alice    G    Wood    to 

Sept.  25,  1913— N  JACKSON  97-6  E 
Locust  N  127-8&XE  40.  Kate  and 
Alexander  D  Keyes  to  Mealey  & 
Collins Sept.     16,     1913 

Sept.  25,  1913— S  TWENTY-SECOND 
130  W  Sanchez  W  '50xS  114.  Emil 
and  Elsie  Nelson  to  whom  it  may 
concern Sept.     5,     1913 

Sept.  25,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  The  Daniel  O'Day 
Co Sept.    23,    1913 

Sept.  2>5,  1913^W  STOCKTON  235-6 
N  Sutter  —  60  S  3S-6  E  60  N  3S-6. 
Dudley  F,  Eliza  J,  Harry  K  and 
Geo  Fish  to  Jacobsen-Bade  Co 
and   K    G  Lundstrom.  .  . Aug.    26,    1913 

Sept.  25,  1913— N  WASHINGTON 
261-3  =,  E  from  NW  Washington 
&  Kearny  N  112  NE  14  SE  156-3% 
W  110-4%.  Macdonald  &  Kahn  and 
Elise  A  Drexler  to  Clinton  Fire- 
proofing    Co Sept,    20,    1913 

Sept.   26,    1913— SE  POST  AND  JONES 
Niels  Larsen  to  L  C  and  Chris  Lar- 
Sept.    25,    1913 

Sept.  26,  1913— N  BROADWAY  65  W 
Broderick  W  60xN  137-6.  Samuel 
H  Boaidman  to  John  G  Sutton  Co.  . 
Sept.     IS,     1913 

Sept.  20.  1913— NE  WASHINGTON  & 
Octavia  E  137-6xN  127-SU  A  B 
Spreckels  to  Butte  Elec  &  Eng  Co 
Sept.    17,    1913 

Sepl     26,  1913— S  CARSON  AVE  ISO  W 
lass   173-1196  S  UMli.   Amelia  E 
Pollard    to  J   T   Grace.. Sept.    15,    1913 

Sept.  26,  1913 — N  PARNASSUS  AVE 
127-5    W    Wlllard    50x138-9.      Jose- 
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pliine   L   Andler   to   F   Crothers 

.Sept.    26,    1913 

Sept  27,  1913— W  SANCHEZ  212  N 
14th     26x125.       Christina     Petterson 

to   LG   Bergren Sept.   27,   1913 

Sept.  27,  1913— E  STOCKTON  50  S 
Sutter  E  SOxS  40-8%.  Sierra  In- 
vestment Co  to  Wm  F  Wilson  Co.. 

Sept.    26,    1913 

Sept.  27,  1913— S  JACKSON  228-8  E 
Polk  E  46-4xS  127-8%.  The  S  F 
Polyclinic  and  Post  Graduate 
College    to    McKinzie    &    Pinkerton 

Sept    24,    1913 

bept.  29,  1913— NW  JESSIE  225  SW 
Third  SW  55  NW  SO  NE  5  NW  70 
NE  50  SE  150.  Pacific  Gas  &  Elec 
Co  to  W  P  Edwards  and  H  J  Kauf- 
man   (as  Kaufman  &  Edwards).... 

Sept.    24,    1913 

Sept.  29,  1913— NW  DAVIS  AND 
Commercial  59  on  Davis.  Sullivan 
Estate   Co    to    Patrick    R   Ward.... 

Sept.   29,   1913 

Sept.  29.  1913— E  SIXTH  AVE  250  S 
Balboa.     Emma  Fry  to  MacKillop  & 

Ragsdale Sept.     27,     1913 

Sept.  29,  1913— NW  POST  AND  SCOTT 
N  165  W  192.6  S  55  S  110  E  137-6. 
Mount  Zion  Hospital  to  Otis  Ele- 
vator  Co Sept.    23,   1913 

Sept.  29,  1913— NW  BUSH  &  VAN 
Ness  Ave  N  60xW  100.  James  P 
Sweeney  to  R  W  Moller,  Kiernan 
&  O'Bren,  J  G  Sutton  &  Co,  Jos 
Musto  Sons-Keenan  Co,  Woods  & 
Huddert,  Pacific  Mfg  Co,  Hart 
Wood  Lumber  Co,  S  F  Cornice  Co, 
National  Lathing  &  Furring  Co, 
Ralston  Iron  Works,  Acme  Iron 
Works,  Palace  Hardware  Co,  Otis 
Elev  Co,  Roberts  Mfg  Co  and  Mey- 

berg   Co Sept.    29,    1913 

Sept.  29,  1913— W  BRODERICK  25  S 
Page     S    25xW     100.       Katherine     A 

Libby  to  whom  it  may  concern 

Sept.   29,  1913 

Sept.  29,  1913— COM.  AT  CENTER 
line  Carson  Ave  156-S  W  Douglass 
\Y  25  S  118-8%  m  or  1  SE  28  m  or  1 
N  135-3%  m  or  1  Blk  45  Market 
St.  Hd.  Ass'n.  James  F  Browne  to 
whom  it  may  concern.  .Sept.  22,  1913 
Sept.  29,  1913— W  SECOND  AVE  100  S 
Lake  S  25xW  120.  Guiseppe  Run- 
callo  to  Wm  J  Cuneo .  .  .Sept.  27,  1913 
Sept.  30,  1913 — S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-S  E  40  S  26-10 
W  97-6  N  137-6.  Saint  Winifred 
Sanatorium  by  Winslow  Anderson 
to  Henry  Ernst  &  Sons.. Sept.  25,  1913 
Sept.  30,  1913— LOT  34  BLK  12  Crock- 
er Amazon  Tract.     Arthur  G  Duncan 

to  L  L  Allen Sept.  30,  1913 

Sept.  30,  1913— N  PARK  300  E  Leese 
25x100,  William  Donovan  to  Wil- 
liam   Miller Sept.    25,    1913 

JO,  1913 — S  ELLIS  120  E  Leav- 
enworth 27-6x137-6,  Henry  Rath- 
jen  to  G  H  &  S  Walker.  .Sept.  20,  '13 
Sepl  30,  1913  — X  SEVENTEENTH 
54-11  E  Oapp  E  25xN  100.  Joseph 
or  J  Castagne  and  Maurice  or  M 
Ducasse   to   Louis   Metter.Sept.    20,   '13 

30,     1913— W     FOURTH       75       S 
Minna     S     34-4x137-6.       Boyd     Invst 

Co    to    whom    it    may    concern 

Sept.     23.     1913 

Sept.  30  ,1913  i:  L  UDLEY  97-11 
NE  Castro  NE  25xSE  100  ptn  Lot  17 
Blk  3  Mission  and  30th  St.  Hd 
Union.      Folke    Moi    on    to    whom    it 

may    eoncen Sept.    30,    1913 

Sept  30,  1913  COMMONWEALTH 
Ave.,  bet  Euclid  ind  California: 
No.  42  Commonwealth  Ave,  Jordan 
Tract.  Lee  to  M  Fisher.  . 
30,    1913 
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Sept.  30,  1913— E  ORD  110  S  l"th  S 
25xE  t;v  I  Geiger  to  Edwin  An- 
derson    and    John     Carlson 

Sept.     20.     1913 

Sept.  30,  1913 — NE  CALIFORNIA  AND 
Twenty-second  Ave  E  35xN  100. 
G   Giuliani   and   V  Palisi   to   Onofrio 

Fraumeni    and    Steur   &    Bury 

Sept.     29,     1913 

Sept.  30,  1913 — NE  ELLIS  &  LARKIN' 
E  6S-9.XN  62-6.  Jean  Allec  to 
Lettich  Bros,  Sept.  22;  H  L  Peter- 
sen     Sept.    22,    1913 

Sept.  30,  1913— NE  ELLIS  &  LARKIN 
E     6S-9xN    62-6.       Jean    Allec    to    A 

(li.nlin    Sept.    22,    1913 

Oct.  1,  1913— N  JACKSON  6S-6  E 
Larkin   E   23xN  87-6.      Geo  F   Welch 

to   Chas  J  U   Koenig Sept.   29   ,1913 

Oct.  1,  1913 — SW  TWENTY-FIRST 
and  Harrison.  Ford  Motor  Car  Co 
of  California  by  Clinton  Fire- 
proofing    C    to    Lyden    &    Bickel.... 

Sept.     24,     1913 

Oct,  1,  1913— SE  POWELL  AND 
O'Farrell.  The      Union       League 

Club,   Lessee   to   A   C   Wocker 

Oct.     1,    1913 

Oct.  1,  1913— NE  WASHINGTON  & 
Octavia  E  137-0xN  127-S»i-  A  B 
Spreckels  to  John  G  Sutton   Co.... 

Sept.    29,    1913 

Oct.  1,  1913— E  FORTY-SEVENTH 
Ave  260  S  Balboa  S  50xE  120.  Eu- 
gene   B    Hallett    to    whom    it    may 

concern    Sept.    30,    1913 

Oct.  1,  1913— E  FORTY-SEVENTH 
Ave  310  S  Balboa  S  50xE  120.  Eu- 
gene   B    Hallett    to    whom    it    may 

concern    Sept.    22,    1913 

Oct.  1.  1913— NE  VALLEJO  &  HYDE 
24x60.       William     K     Bush     to    E    J 

Montgomery Sept      IS,     1913 

Oct.  1,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-S  E  40  S  26-10 
W    97-C    N    137-6.      Winslow    Ander- 

son    to    Thomas    Elam    &    Son 

Sept.     30.     1913 

Oct.  1,  1913— SW  O'FARRELL  AND 
Broderick  S  74xW  35.  E  W  and 
A  M  Bender  to  whom  it  may  con- 
cern      Oct.    1,    1913 

Oct.  1,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending on  E  and  W  sides  137-6. 
The  Insurance  Exchange  to  Vulcan 
Iron    Works.    Sept.    29;    J    E    O'Mara 

Sept.   29,   1913 

Oct.  1,  191o— W  DRUMM  91-S  S  Sac- 
ramento S  31-9  W  70  S  14-4  W  67-6 
N    40-1   E   137-6.     John  A  Lennon   to 

Pacific    Fire    Extinguisher    Co 

Sept.   27,    1913 

OCT.  3,  1913— S  GREENWICH  150 
W  Larkin  W  LT.xS  ISO.  Mae  .Marino, 
Rinaldo  J  and  Ida  M  Olivi  to  Ratto 

&   Giannini Oct.    2.    19  13 

Oct.  3,  1913— E  PUTNAM  (Putnam 
Ave)  125  N  Jarboe  (Jefferson) 
Ave  N  50xE  70  Lots  1094  and  1096 
Gift   Map   S.      Thos   S   Webb   to   T   H 

Parry Sept.     27.     1913 

Oct.  2.  1913— W  NINTH  AVE  100  S 
Irving  W   73xN  66.   Patrick    Furlong 

to    whom    it    may    concern 

'I't  2.  1913— EDDY  NO.  47,  fronting 
on    Eddy  and   Market.   Deong  Entow 

to    Brandt   &   Stevens Oct.   1.    1913 

1913      S     EIGHTEENTH    AND 

Collingwood.      L  A   Gautier   to   E   A 

!•'    Carson Oct.    2.    1913 

Oct.  2,  1913-  E  STOCKTl  IN  50  S 
Sutter  E  SOxS  40-8%.  Sierra  Invst 
Co  to  F  L  Maino Oct.  2,  1913 


Wednesday   Oct., 
LIENS  FILED 


SAN    FRANCISCO    COUNTY. 


(Correction   in  Claimant's   Name.) 

Sept.  16,  1913—  W  RAILROAD  AVE 
26  X  17th  Ave  (South)  N  25xW  100. 
A  Alberts  vs  Geo   Mall  Olmo. .. $367.50 

S.pt.  17,  1913— SE  NINETEENTH  & 
Valencia  E  80xS  60.  Redwood 
Manufacturers  Co  vs  W  H  Bagge 
and    Claude    E    Gillis    and    Kenneth 

C    Gillis    $1094.31 

NOTE: — Above  lien  was  subsequently 
ed.      The   Redwood   Manufacturers 

Company    desire    to    announce    that    the 

filing  of  above  lien  was  a  mistake- 
Sept.  13,  1913— SW  SIXTH  72  NW 
Howard  NW  48  SW  75  NW  45  SW 
50  SE  75  NE  50  SE  18  NE  75.  Crane 
Co  vs  D  R  McElroy,  H  M  Hoffman 
and  W   L  Meusser $953.23 

Sept.  13,  1913— E  DOLORES  76  S  21st 
S  25xE  90.  Mulcahy  Bros  vs  O 
B  Hedstrom  and  Annie  E  Conniff.$92 

Sept.  15,  1913— W  WOODLAND  AVE 
150  S  Parnassus  Ave  W  80xS  25  Lot 
55  Blk  "O"  Sunset.  California 
Standard  Planing  Mill  Co  vs  E 
Florence    Stebbing    $352.95 

Sept.  16,  1913— W  RAILROAD  AVE 
26  N  17th  Ave  (South)  N  25xW  100. 
A    Albrts   vs  Geo   Dall    Olmo.  ..  $367.50 

Sept.  16,  1913— W  EMBARCADERO 
137-6  S  Howard  S  45-10xW  137-6. 
Theodore  S  Hoin  vs  Joseph  Magner 
$25,289.85 

Sept.  17,  1913— S  SHORT  in  Blk  12 
Sub  No.  3  Pioche  and  Robinson's 
Sub.  Leonard  Lumber  Co  vs  B  W 
Haines   and   C   H  Gish $34.38 

Sept.  17,  1913— SK  ELLIS  &  JONES 
55x87.6.  J  S  Guerin  and  T  F 
Guerin  as  J  S  Guerin  &  Co  vs 
Brandt  &  Stevens  and  The  Board 
Realty     Co $1516.35 

Sept.  18  ,1913— B  FORTY-SEVENTH 
Ave  260  S  Balboa  to  a  pt  360  S 
Balboa  x  120  in  depth.  W'  H  Yates 
vs   E   B   Hallett $600 

Sept.  19.  1913— SW  RUSSIA  AVE  75 
NW  Athens  NW  25xSW  100.  D  A 
Markwith  vs  Siegmund  H  Fried- 
richs     $176.80 

Sept.  20,  1913— NW  LISBON  125  NE' 
Persia  Ave  NE  lOO.xNW  100.  John 
A  M  Boiler,  $63;  Whittier  Coburn 
Co,  $1-82.07  vs  Atlas  Home  Makers 
Cpn     

Sept.  2<i.  1912— XW  LISBON  125  NE 
Persia  Ave  XE  25xXW  100;  NW 
Lisbon  150  NE  Persia  Ave  NE  25x 
NW  100;  NW  Lisbon  175  NE  Persia 
Ave  XE  25xNW100;  NW  Lisbon  200 
NE  Persia  Ave  NE  25xNW  100. 
Martin  Nihill  vs  Atlas  Home 
Makers    Cpn     $152. 2S 

Sept.  23,  1913— W  SEVENTH  AVE 
225  N  Irving  N  23xW  120.  L  A 
Hufschmidt  Mfg-  Co  vs  E  B  Hallet, 
P  E  and   Cora   A   O'Hair $142.80 

Sept.  23,  1913— W  SEVENTH  AVE 
250  N  Irving  N  25xW  129.  L  A 
Hufschmidt  Mfg  Co  vs  E  B  Hallett, 
and    Dorthy    B    Lee $124 

Sept,  23,  1913— W  SEVENTH  AVE 
17:.  X  Irving  N  50xW  !20.  LA 
Hufschmidt  Mfg  Co  vs  E  B  Hallett. 
John  Moroncelli.  Emile  D  Mori  and 
lone     B     Mori $24S 

Sept.  22.  1913— W  GUERRERO  1S3  N 
22nd  33x117-6.  N  O  Nelson  M.fg  Co 
vs  W  H  George  and  John  Shears.. 
$160.35 

Sept.  24,  1913— LOT  20  BLK  "H"  Mis- 
sion Street  Land  Co.  A  A  Sauers 
vs    E    Restani     $304 


Wednesday   Oct.,   8,    1913. 

Sept.  26.  1913— SW  FRONT  AND 
Washington  W  6S.9xS  60.  Santa 
Cruz   Portland   Cement   Co,    $405.38: 

Sept.  26,  1913 — SW  FRONT  AND 
Washington  W  63.9xS  60.  Santa 
Cruz  Portland  Cement  Co,  $405.38: 
vs  John  Schmidt  &  Son  and  Joseph 

Estate  Co;  Standard  Portland  Cement 
vs   Same.      Same $408 

Sept.  29,  1913 — SW  WASHINGTON"  & 
vs  Joseph  Estate  Co  and  John  E 
Beck     f  1000 

Sept.  30,  1913 — SW  FRONT  AND 
Washington  W  6S.SxS  60.  R  L  Tier- 
nan  and  A  V  Beronio  vs  John 
Schmidt  &  Son  and  Joseph  Estate 
Co     $63.65 

Sept.  30,  1913 — SE  TWENTY-FIFTH 
and  Florida  E  50xS  65.  The  Great- 
er City  Lumber  Co  vs  Swedish- 
Finnish  Ebenezer  Baptist  Church 
(cpn)    and   C   W   Brinstad S_C4.23 

Sept.  30,  1913 — E  FORTY-SEVENTH 
Ave  260  S  Balboa  (B)  S  lOOxE  120. 
L  A  Hufschmidt  Mfg  Co  vs  E  B 
Hallett  and  J  W  Sehouten  &  Co.. 
$27.50 

Oct.  1,  1913— SE  GOLDEN  GATE  AV 
and  Laguna  S  lOOxE  54  m  or  1.  Jas 
F  Coghlan  vs  Mrs  Kate  Besore, 
2-5;  Frank  J  Fallon,  1-5;  Jas  Fal- 
lon,  1-5;   Eugene   Fallon,    1-5..$1S6.25 

Oct.  2,  1913 — SW  O'FARRELL  AND 
Broderick  75xW  40.  Frank  Neidick 
va  Ada  M  Bender $301 

Oct.  2,  1913— NW  THIRD  &  BRYANT 
N  BOxW  115.  Redwood  Mfgrs  Co  vs 
H  D  Matherly,  John  O'Kane.  John 
Doe  Ross  and  Josephine  Hendriek- 
son    $45.79 

OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE  ALTERATIONS  —  2 
story  and  base,  frame.  Cost  not  stat- 
ed. Berkeley,  Alameda  Co.,  Cal.  Ar- 
chitect, Olin  S.  Grove,  2911  Telegraph 
avenue,  Berkeley.  Owner,  O.  A  Giles. 
This  work  will  include  new  interior 
finish,  mostly  pine,  hardwood  floors, 
new  plumbing,  electric  work  and  plas- 
tering. Some  exterior  woodwork  will 
also  be  called  for.  Plans  are  complete 
and  figures  are  now  being  taken  by  the 
architect. 

RESIDENCES — 2,  2  story  and  base, 
frame,  $3,500  each.  Berkeley.  Alameda 
Co.,  Cal.  Architect.  none.  Owners, 
Marshall  &  Diggs.  Berkeley.  These 
two  dwellings  will  be  erected  on  Ashby 
west  of  Claremont  street,  and  each 
will  contain  seven  rooms  and  bath.  In- 
teriors will  be  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  large  open  fire  places  in  each 
of  the  living  rooms.  Mantels  will  be 
of  brick  and  tile.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Au- 
tomatic water  heaters  will  be  installed. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owners  who  will  do 
the   work   by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architect,  none.  Owner.  R.  A.  Simp- 
son. 550  42nd  street,  Oakland.  The 
house  will  be  erected  on  61st  street 
west  of  Hillegass  avenue,  and  has 
been  designed  to  contain  seven  rooms 
and  bath.  Interior  finish  will  be  of 
pine  throughout.  Hardwood  floors 
will  be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be    furnace   heat   and    open    fire    places. 
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Mantels  will  be  of  brick  and  tile.  Tile 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are    now    being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  H.  M.  Swalley,  745 
Wesley  avenue.  Oakland.  The  dwell- 
ing will  be  erected  on  the  west  side  of 
Walker  street  south  of  College  ave- 
nue, and  has  been  designed  to  con- 
tain eight  rooms  and  bath.  All  inte- 
rior finish  will  be  of  pine  or  redwood. 
Some  hardwood  floors  will  be  used. 
Plans  provide  for  furnace  heat  and 
open  fire  place.  Mantel  will  be  of 
brick.  Tile  wainscoting  will  be  used 
in  the  bath  room  and  kitchen.  An  au- 
tomatic water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor.  All 
materials  are  now  being  purchased 

BUNGALOW  —  1  story  and  base, 
frame.  $3,000.  Hayward.  Alameda  Co., 
Cal.  Architect.  Clay  N.  Burrell,  Albany 
Bldg.,  Oakland.  Owner.  Mr.  De  Lucchi 
The  dwelling  has  been  designed  for  a 
six-room  house  with  bath.  Interior 
finish  will  be  largely  of  pine  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Tile 
wainscot  will  be  used  in  the  bath 
room  and  kitchen.  The  exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic. Plans  are  complete  and  figures 
are   being  taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  Manuel 
August.  913  Bancroft  Way,  Berkeley. 
The  dwelling  will  contain  seven  rooms 
and  bath.  All  interior  finish  will  be 
of  pine  or  redwood.  Hardwood  floors 
will  be  used  in  the  living  room,  din- 
ing room  and  reception  hall.  There 
will  be  open  fire  place  in  the  living 
room  with  a  brick  mantel.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  rustic.  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing  purchased. 

APARTMENT  HOUSE— 2  story  and 
base,  brick  and  frame.  $75,000.  Oak- 
land, Cal.  Architect,  Clay  N.  Burrell, 
Albany  Bldg.,  Oakland.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  Harrison  street,  covering  a  large 
ground  area.  Plans  provide  for  a  total 
of  115  rooms,  which  are  to  be  ar- 
ranged in  suites  of  two.  three  and  four 
rooms.  All  interior  finish  will  be  of 
pine.  Some  hardwood  floors  will  be 
used.  There  will  be  steam  heat,  a 
vacuum  cleaning  system  and  hot  water 
supply.  All  suites  will  have  wall  beds 
and  private  bath  rooms.  Composition 
floors  and  tile  wainscot  will  be  used 
in  the  bath  rooms.  Entrance  will  be 
finished  in  marble  and  tile.  Exterior 
of  the  building  will  be  covered  with 
brick  veneer.  Plans  are  complete  and 
figures    are    being    taken. 

GARAGE — 1  story  and  base.  rein- 
forced concrete.  Cost  not  stated.  Oak- 
land, Cal.  Architect,  Frederick  H. 
Meyer,    Bankers'    Investment    Bldg.,    S. 


F.  Owners,  Pacific  Coast  Agen 
sell  Car.  This  work  has  been  men- 
tioned here  before  when  plans  were 
first  started.  The  building  will  be 
erected  at  the  corner  of  24th  street 
and  Broadway,  and  will  be  classic  in 
design.  Interior  of  t'.ie  front  portion 
of  the  structure,  which  is  to  be  used 
for  sales  rooms,  will  be  handsomely 
finished  in  pine  and  hardwoods.  Rear 
portion  will  contain  storage  space  and 
ig       department.  Construction 

will  be  fireproof.  Considerable  orna- 
mental plaster,  marble  and  tile  will 
Exterior  of  the  building  will 
■  :  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

FLATS — 2  story  and  base,  frame. 
Oakland,  Cal.  Architect.  Clay 
N.  Burrell,  Albany  Bldg..  Oakland. 
Owner.  Mr.  Healy.  The  building  will 
be  erected  on  29th  street  near  Rich- 
mond Boulevard,  and  has  been  de- 
signed to  contain  two  modern  flats  of 
five  rooms  and  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Some 
hardwood  floors  will  be  used.  There 
will  be  a  large  open  fire  place  in  each 
living  room.  Mantels  will  be  of  tile. 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
Metal  lath.  Plans  are  now  being  pre- 
pared. Bids  will  be  called  for  in  about 
two    weeks. 

HOTEL — 7  story  and  base,  steel  and 
brick.  $110,000.  Oakland,  Cal.  Archi- 
tect, Henry  H.  Meyers,  Kohl  Bldg..  S. 
F.  Owners,  Friedman  Realty  Co.  This 
work  has  been  mentioned  here  before. 
The  structure  will  be  erected  at  the 
southwest  corner  of  Clay  and  16th 
streets.  Laving  a  frontage  on  one 
street  of  100  feet  and  of  60  feet  on  the 
other.  There  will  be  four  stores  be- 
e  hotel  lobby  on  the  first  floor. 
Each  of  the  upper  floors  will  contain 
IS  guest  rooms  and  12  private  baths. 
Interior  will  be  finished  in  pine  and 
hardwood.  There  will  be  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  hot  water  supply.  Bath 
rooms  will  have  cement  floors  and  tile 
wainscot.  Exterior  of  the  building 
will  be  faced  with  grey  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

HOTEL  ADDITION— Brick  and  steel 
construction,  $10,000.  Oakland,  Cal. 
t,  Clay  N.  Burrell,  Albany 
Bldg.,  Oakland.  Owners,  Morris  and 
Muller.  An  addition  of  a  large  ban- 
quet room  and  dance  hall,  public  sola- 
rium and  several  private  dining  rooms 
is  to  be  made  to  the  hotel  building  re- 
cently erected  by  Morris  and  Muller. 
Plans  for  the  work  include  interior  fin- 
ish, plastering,  painting,  plumbing  and 
electric  work.  Details  are  complete 
and  the  work  is  now  being  done  by 
Day    Labor. 

LODGE  HALL — 3  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
Berkeley.  Alameda  Co.,  Cal.  Architect. 
W.  H.  Ratcliff,  Jr.,  First  National  Bank 
Bldg.,  Berkeley.  Owners,  Berkeley 
Elks'  Hall  Association.  This  work  has 
been  mentioned  here  before  when 
plans  were  first  started.  Working 
drawings  are  now  complete  and  bids 
are  being  taken.  The  building  will  be 
erected  at  the  corner  of  Allston  and 
Harrold  streets,  and  when  completed 
will  be  the  finest  lodge  hall  in  Ber- 
keley. Interior  will  be  finished  In 
pine  and  hardwoods.  Plans  include 
several    large    lodge    rooms,    ball    room, 


ladies'      and 
gentlemen's    parlors 

living      apartmi  i  T    '    '        wil1       be 

\  -   > B   system 

I    water  supply.      E 
building    will     be     faced     with     cemenl 
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Building  Contracts  Awarded 
Oakland. 


\<>        Owner                   Contractor  Kmt. 

•ss"2     Croasiman     IVii-.m  2000 

:sm:      .Messick      Messick  4"0 

Santes  800 

I -mm!    »vH"d  ;    ; 

2887  Martin      -^"'".'I.  J 

2888  Bisi  hoff     ;:        —. 

2889  Bischoff     A'"'1  •.;; 

2«90     Ziegler     Drennan  2Q00 

2891      Pied    Bldg    •  •  •  l;'.'"-"  193o 

Duncan     Lundberg  3185 

rdiksen     I.ydiks.  n  -1 

Farwell      Legault  2000 

;im|      Mat:  .  w.-.ia      ....  IVi'auson  1850 

■ 7      Anderson      Vnderson  2o00 

2910     Lumino     Perona  400 

2!ill      Isaacs      Gi      on  0 

2912  Luhrs     Covington  1600 

2913  Magnes      ;f-hr,ader  All 

Kollmer  4000 

2915      Kelly      Louirhery  1400 

5    lnni.lt      Kidder  53/0 

2919     Hoffman     Cummins  1960 

120      i.i:      a Hoard  550 

•     -      Stephens  2400 

Koyana  400 

■■'  izazzi     silv;l 

m     Carlson  2o00 

Sw  alley  5000 

Arise     Hurlbut  oOO 

" .,  ■ ;      m    hr          Mnhr  2000 

;            Mohr  2000 

■1929      Electro     ThornallJ 

Riley     Vaughn  son 

I9S1      Peterson     Peterson  liOO 

2933      May     Ingerson  6440 

Spitz     Johnson  1975 

-i  iinson     Munson  500 

2937  Strauss     Michelson  • 

2938  Teixeira     Thomas  400 

■'939     Kulchar     Kulchar  500 

2940  Wc-ise      Lit*on        1 

2941  McDonald     B-icarde  mnn 

29  12      I;-,  ker     Hughes  1100 

2943      Henshew     Henshaw  2500 

-   iii-  km  i  a    Sandhuhl  1  500 

2946  Kroeger     Hewitt  2000 

2947  I.,  hi,    a-  .It      Duval  36576 

949     Cottrell    ....Home    Miners  I2U0 

nond     Fournier  1655 

2952      Roth      Roth  2000 

.      Ventre  2000 

■  n     McWiliiams  1500 

2055      Rohins    Peterson  5000 

Owner  1500 

Same  1500 

/iegler     Thompson  2000 

i .          a    Larsen  4000 

Pfrang     Pfi  mg  3500 

E    FRUITVALE    AVE    100    N   E- 
11th,     Oakland.         One-story       2-room 

P.    B.    Croasman,    1525    35tli 

Ave.,   Oakland. 
\"one. 

Fred     Benson.     3431     Rhoda 
Oakland 

COST.    $2000 


■  i   - 1  ■  i     i  i.      Oakland. 
'ion. 
S.    L    Nessick,    Premises. 

work.  COST,   $400 

S  SEVENTH    :  '.  i    E   W 1.  Oak- 

... 

nis. 

Willr,  ..  ■      ■  ■..  k  la  ml 

......   I  'I.  .1 

tor.    -I      l I      Bruecker,     '. 

14th  and  E-  12th,  Okd. 

i'.  1ST,  $5883 


I  i.-ik  land. 


1732    EIGHTEENTH    AVE., 

Alterations. 
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Owner             G      Lewi  Contractor.  .W.  H.  Fuleher,  Commercial 

ect-.-^one.  Bldg.,   Oakland. 

Contractor.. L.  Santes,   L820  E-171  °ST.    $1000 

l     .    ■,  99)      E     TWENTY-NINTH     AVE     200 

S  E-14th,  Oakland.     Two-story  6-room 

I,.    SE   .MAPLE  AVE   AND  DAKOTA  dwelling. 

.  ,ne-story    5-room    dwlg.  Ownei         .  ..Geo.  H.  Lydiksen,  1616 

owner I.    A.     Lind,     1516     Webster,  Ave.,  Oakland. 

Oakland  "'<  •■•None- 

architect... None.  "           »'"'k-                                COST,  $2100 

.  ,,,k                                      COST,   $1500  

' (2902)      X   SAX   JUAN    100    W    38th    Ave., 

(2887)      E    VALE    AVE    225    X    Thomp-  '                       One-story    4-room    dwlg. 

"kins     Oakland  One-story      4-r n       Owner Mrs.    M.    Richardson.   Prem. 

1     ell  in  <>•  tect  . .  .None. 

Owner..."'..  John    Ma  '                              ,lc's'     407°     Boule" 

Oakland  ":"     ■'"  "  '  '  '  ,kl  ln  '" 

x::;:;"  ■  >™° 

:  i                   i                                      COST,  ~ 

,         .  -      :  .        CRESCENT,    Oakland. 

IS    OaK    GROVE      v    W    College       Owner F.    M.    Farwell,    Premises. 

Lv.   .     Oakland.       Twu-stoi        6   room  ...   ,     iteet  . .  .None  . 

dwelli  i  ■  ■  h.,,1  raetor.  .O       Li  ga  ult,      3136      West. 

Owner John   A.  B                       I    Crof-  Oakland. 

ton    Ave.,    i  lakland.  COST,    $2000 

Architect  ...None.  

...    I                                       COST,  $2500  (2904)      SW        MIDVALE       AVE       AND 
Kansas.    Oakland.      One-story    5-room 

(2889)  X    OAK    GROVE    108    u     College  dwelling. 

Ave..     Oakland        One    and     one-half-       Owner Frank       Mathewson,        9,4 

story  6-room  dwelling,  Fru.tvale    Ave.,    Oakland. 

Owner n   A.   Bischoff,  551   Crof-  Architect  ...Noi  - 

ton  Ave.,  Oakland.  V.  I.  Ferguson 

Architect. .  .None.  

Day's   work.                                 COST,    $2500  ^^      g  SIXTY.FIRST,   bet  Colby  and 

Oakland.       One-story     flve- 

(2890)  LOTS  31  AND  32  BLK   "G"  Map  ,.oom  dwelling. 

Laurel     Grove     Park.     Oakland.       All       Owner P.   Anderson,   022   47th,   Okd 

work    for    one    and    one-.  Architect  . .  .'Alvin  J.  Stern,  1533  Broad- 
room    dwelling.  .   Oakland. 

Owner Harry    and    Lillian    Ziegler,  Day's    work.                                 COST,    $2500 

.la,    Oakland.  

Architect  .  ..None.  (2910)      NO.    2072  THIRTY-FIFTH  AVE 

Contractor.  .Drennan  &  Thompson,  Okd.  Oakland.      Alterations. 

Filed   Sept.   29,  '13.      Dated  Sept.  25,  '13.  Owner L.     Lunino,     2611     Calhoun, 

Frame    up    '.i  Oakland. 

Plastering    completed    V±  Architect  ...None. 

Completed    and    accepted Vi  Contractor,    John  Perona,   590   9th,   Okd. 

Usual    35    days Vt  COST,    $400 

TOTAL  COST,   $2000  

Bond,    $1000.      Surely,    U.    S.    Fidelity    &  (2911)      XO.       3531       RHODA.      Oakland. 

Guarantj    Co.      Limit,    60    days.      Forfeit,  One-story    2-room    dwelling. 

none.      Plans   and   specifications   filed.  Owner Louis    Isaac,    Premises. 

Architect  .  .  .None. 

(2891)      LOT  7   BLK  4  Map  Havenscourt.  Contractor.  .G.    H.    Gibson,    3531    Rhoda, 

Oakland.      All    work      tor      two-story  Oakland. 

Bats.  COST,   $500 

Owner Piedmont  Heights  Bldg.  Co.  

Oakland.  (2912)      GORE     CONGRESS     &     VICKS- 
Arehitect  ..  .A.     W,    Smith.     1010    Broad-  burg    Ave.,    Oakland.      One-story    five- 
way,    Oakland.  room    dwelling    and    store. 
Contractor.  .C.    F.    Lodge,    7^"::    Spencer,       Owner Elfert      Luhrs,    4101      Con- 
Oakland,  gress    Ave.,    Oakland. 
Filed  Sept.  29,  '13.     Hated  Sept.  24,  '13.  Architect  ...None. 

Frame    up     lA  Contractor .  .K.     Covington.,     Oakland. 

Brown    coated     \  COST,   $1600 

C pletecl    and    accepted %  ■ 

Usual    35    days M  (2913)      NOS.    1025-27   CASTRO,  Oakland 

TOTAL   COST,    $1935  Fire    repairs. 

Bond,    $067. .".".      Surety,    Fidelitj     &     De-       Owner I.     Magnes,     104    Pala    Ave.. 

posil   '  'u.     Limit,  65  daj         I  'orfeii .  none  i  is  kland. 

■     .         ii       i  tions  liled.  Architect  ..  .None  . 

i  hoi  ha  i  Ln'     .1    I".  Shrader,  520  16  th,  Okd 

(2892)      E     KINGSTON       200      X      Linda,  COST,    $400 

Piedmont        I   ive-room     bungalow.  

Owner V.    M.    Duncan.  (2914)      SW     DANA      AND       WOOLSEY, 

Architecl  ...None.  Oal   land.      Two-story     7-room    dwlg. 

Lundberg    &    Cartrlght,   595       Owner L.    I.e.. man 

17th,     Oakland.  Al  cihtei  I   .      Noni 

i-  1ST,   $3185       C Jacob    Kollmer,    2753    Pied- 

noinl.    i  lakland. 

.•ii      x    FOURTEENTH    150  E   Frank-  COST,     $1000 

In,  Oal                        toi      c rete  office  

Owner Fulche icreti     Bldg    Co  (2915)      LOT    73    BLK    5    Map  No     1.    Re- 

|. ...ini.  i.     I  '.      Oakland  gents    Park,    Albany.       All     work     for 

Architect  ...None  .  one-story   dwelling. 


Wednesday    Oct.,    s.    1913. 
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Owner Alice  Kelly.   2132   Roosevelt       Owner. 


.C.    E.    Carlson.    1512    Grov 


31st. 


Ave.,    Berkeley. 

Architect  .  .  .  N 

Contractor  .  .J.   F.    Loughery, 
Oakland. 

Filed   Oct.    1.   'i3.      Dated  Sept.   30,   '13. 
Enclose. 1.    plastered    &       is       in.$   400 

Cm, iii'.     ed  1000 

TOTAL    COST.    $1400 

Bond.   $1000.      Surety,   Elizabeth    Lough- 

ery.      Limit,    70      da  ys.      Forfeit,      nom 

Plans   and    specifications  filed 


Berkeley 
Architect  .  .  .Xone. 
Day's   work. 


W    WALKER    AVE    190    s    Col- 
•  lakland.         Two-story 
dwelling". 

H.    M.    Swallej  .   7  i  5 

A\  e.,   0  ikl 
,   ...  X    no- 
I  laj '.-  work.  I  '■  iST,  $500 


E    FOURTEENTH    AVE    200    X 

h,    Oakland.       One-story    3-room 
dwelling. 

Samuel    Spitz,    1312    E-27th, 

Oakland. 
te   I  ■      Xone. 

tor..Beo      O.   Johnson      &     Sons, 
2iil  l   E-301  i.   I  lak  land. 

COST.    $1117  3 


(2918)    SW    FIFTY-FIFTH  AND   TELE- 

graph     Ave.,     Oakland.       Cine-story    0- 
room   store. 

Owner W.    J.    Schmidt.     Bi 

.  .Jo 
National    Bank   Bldg.,   Bkly. 
i  'nntiai  tor.  .  Kidde     , 
I 
let.    1.   '13.      1  > 

Frame    up    'i 

Brown    coated     Vi 

i  !omple1  ed  ed  .    .  .      U 

Usual     3.",     days >i 

ToTAI.  COST  $5570 
Bond,  none.  Limit,  6u  d  ;  s.  Forfeit, 
none.      Plans    and    spi 


FIFTY-SEVENTH 
Ave.,    '  lakland.      Addition. 

Owner I.   E.   Wise,    Premises. 

ect  . .  .Xone. 

Hurlbut   &   Holland,   541    E- 
10th,  Oakland. 

COST.     - 


NO.    5761       BROADWAY,      Oak- 
A  Idition. 

H.    Munson.    Premises. 

iteel   ■  .  .None. 

work.  COST,    $3IMI 


(2919)  X\\  FIFTEENTH  AND  WASH- 
ington  X  69.58  W  59.31  S  3  i  92  E 
II.'.'S,   Oakland.      Mar    le   wainscotting, 

eps,   partitii  . 
and    mosaic     ind    tile    floors    at 
;   tions     for     six-story     Clas 
office    building. 

Owner Clias.  L.  Hoffn 

J.    Heeseman,    Oakland. 
Architect  .  .  .( l'Bri<  n  &  Wc       '  Po 

San  Francisco. 
Contractor.  .C.  L.  Cummins. 
Filed   Oct.   1,   '13.     Dated   Aug.   IS,   '13. 

Completed    and    accepted $1170 

Usual    33    days 190 

T'  ITAL      '   iST,    $1960 
Bond,      $9S0.        Surety,        Sout:   . 
Surety    Ins    Co.      Limit.    35    days.      For- 
feit.  $20.      Plans   and  specifications   filed 


I  29     I  I      Ni  '.    9319    II   ILLY, 
dition. 

i  rns  ner Ubei  t  Larsi 

Arch  itect  .  .  .None. 

Contractor..  M.    Hoa  Ave. 

Oakland. 


E  DANA  "1       •.'. lakland 

Two-si  orj    7-  room    dwelling. 

...  .Geo.  L.  Mohr,  1810  S 
Ai  • 
it  ...  Xone. 
imi.        work. 

(2928)      E    DANA    70    S    Woolse: 
land.      Two-story    6-room    dwlg. 

.  .  .  .iter..  L.  Mohr,  1810  Shattui  k 
Ave.,    Oakland. 

:t  .  .  .  Xone. 

k   .  '  ''  «  i 

i    and    I'm    I 
'    '. 

Tract,   Fruitvale,   Oakland.     All   work 
[01    f]  ame   factory. 

Electro  Alkaline  Co.,  Bacon 

Bldg..   Oakland. 
ect  . . .  Romaine    S.    M  s  ei  -,     B  icon 
Bldg.,   Oakland. 

T  3027    E- 

:  lit:  .    Oakl 
L3.      Dated   Sept.    3". 

i  inth 75' ; 

r-ii  .  

Tl  iTAL    Ci  'ST.    $6343 
500.     Sun  'ni 

C    Carden.     Limit,  none.     Forfeit, 
■    and    specifications    Sled. 


NO.       1089     TWENTY-EIGHTH, 
0   kland.      Repairs  and   reshingling. 
M.  Strauss.  Premises. 

t  .  .  .  Xone. 
:tor.  .Miekelson      &    Palmer,      111 

MOSS    Ave:,    Oakland. 

COST.    $500 

N    FREDERICKS    100   W     Ken- 
Oakland.         One-story       4-room 
ling. 

Owner J.    Teixeira,    10S1    Kennedy. 

Oakland. 
tect  ...  Xone. 

tor.  Akuuil     Thomas,     1064     Cot- 
ton, Oakland. 

CI  'ST,   $Iiin 


...         .  '  .       PERK  [NS,      i  lakland. 

A  Idif  Ion. 

'    .      ii B.   J.   Riley.    Prem 

.  i  ..;■.  .  .1  no.     V  i '"  5     ni.     1 124     Ham- 
pel,    Oakland, 
tect  . .  .Xone. 

COST,    $500 


NO     3889      FRUITVALE      AVE.. 
'  i    kland.      Repairs. 

S.   Kulchar. 

ect  ...  Xone. 

v,  ..Ik  Cl  1ST,    $'500 

.      NO        3103       LYNDE,       Oakland. 
Addition. 

owner H.   Weise,   Premises. 

ect  . .  .Xone. 
tin  .  .Roy     B.     Litton.     2326     26th 
Ave.,  i  ok! 

CI  'ST,    $11 

W        THIRTY-EIGHTH        AVE 

12    X    i: - 1  It..    Oakland.      One-story 

im    dwelling. 

Mrs      E     S     tfcDona  Id,    1 S07 
Ave.,  0  ikland. 

Architect  .  .  .Xone. 

tor.  .  \Vni.     Bai  ai  a.  ,    1 528     High, 
Oakland. 

I  ■'  iST.    $1901.1 


(2H211      E    FORTY-FIRST    AVE 

s.mt  i  Rita,  Oa! 

room    dwelling. 

Owner F.     II.  ii>l 

Ave.,   Oakland. 
Architect  .  .  .Xone. 
Day's    work.  COST 


S     W"ENT"V"  OR1  E     F.iir- 

ikland.     One-story 
'tng. 

.  .  .  .  T.  S.  Pe 

Way.    Be>  I  i 
Xone. 
...  i.rk.  r.   $1700 


(2922)      NO.    32S      SEVENTH,      I 
Owner —  Chan 

COST 


NO      M64       forty-s;: 
Oaklai  :  wiB- 

i  emises. 

\  .  i  r .  . 
In. 


.'■Ii  

\  .      •  .      ! 

ling. 


.      TS    2    AN]  '    3     BLK     80     Mnp 
Town    of    Alvarado,      Alvarado.        All 

.    ling. 
... 

!  Cenry      II     M( 

Si  o. 

. 

4    o  n 
Ing     'A 



Comi  '•■;     i  epted  '  ■ 

SI)  flay«   after 

T<  IT  \  I 
Bonl 

i     mi 
. . 


S  THIRTY-SEO  INI  I   100  W   Fil- 
ik  :-i  ml         i  ine-story      4-room 
dwelling. 

Marj     Ryker,       1015      32nd, 
Oakland. 
.     '■■' 
tor     D.    E     Hugl  es,    845       Main, 
Albany. 

COST 

SE    FOURTEENTH    &     BROAD- 

ii  1       Alterations. 

Wm.      G.    Henshaw,      Union 

i    .  nk,    i  lakland. 

-  .    ■      -  '  - 1  '.-,  s .       9  2  7 

I  iroad  sva       Oak 

...       \:  COST 

05TH     AVE     200    S 
kland.       One-story    6-room    dwlg. 

I!  Oth    Av 

Oakland 
S 
...      E     D     Sand    u 
Ave.,  Oakl 

r     $15011 

129161      W     CLAREMI  INT      100 
Oakland       Twi  ;.    dwlg. 

Ith     near 
.i  lakland. 


PUILDING   AND   INDUSTRIAL  NEWS 


Get  It  From  Bacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FJOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1 675  38-40  NATOMA  ST ,  S.  F. 


positively  not  connected  with  any  othe 


Architect  ...Al.  Mazurette.,  Oakland. 
Contractor.  .Hewitt  &  Davenport,  Com- 
mercial Bldg.,  Oakland. 

COST,    $2000 


NE     TWENTY-FOURTH       AND 
Grove,     Oakland.        Two-story      brick 
factory    building. 
Owner M  Lehnhardt, 

109  B in  '.'■  .  i  lakland. 

Architect  .  .  .None 

Contractor.  .Oliver      Duval    &      Son,   1st 
National   Bank  Bldg.,  Okd. 
COST,   $36,576 


Contractor.  .C.  E.  Fourneir,  Niles. 

Filed  Oct.    2,   '13.      Dated   Sept.   27,   '13. 

Frame    up    '  i 

1st    coat    plaster    on Vi 

Completed    and   accepted Vi 

Usual   35   days Vi 

TOTAL  COST,  $1655 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.     Plans  and  specifications   filed. 


-    THIRTY-NINTH      AVE      430 
NE  Hopkins  50x208;  Nos.  3735-37  39th 
Oakland,      All   work     for      one- 
dwelling. 

Owner Vnna  M.  and  Joseph  Cottrell, 

;  His,  s.iu  Francisco. 
v      ii      Fudson,    Albany   Blk       Owner 
1  lakland. 

i  lome     Bui  ers      Syndicate, 
Al'  am    Blk  .   i  lakland. 

i  |.t.   25,  '13. 
2nd  "'     trust    on 

i  racl    $200 

Roug  imp       ed 100 

wiring 

300 

Ai    epti   300 

3011 

1ST,     $1200 

jo    Bonding 

1     i        I. mill.    75    .lays.       Forfeit, 
:  ions    filed. 


(2953)      E  ALMA  AVE  220  N  Mera,  Oak- 
land.    One-story   5-room   dwelling. 

Uwner -Mrs.   K.  Ventre,     3912     San 

Juan,  Oakland. 
Architect  ■  .  .None. 

Contractor.  .J.    Ventre,    1226    Mst    Ave., 
Oakland. 

COST,    $21100 


(2954)      N'i.    5  17    CHETWOOD,    Oakland. 
A  Iditlon  . 

.  1 1    L.  Hinman. 

^  rch  ii'  '  '   -  ■    N  i'h' 
Contractor..!;.    A.   McWilliams. 

Cl  1ST,    $1511" 


(2955)      E   LAKE     SHORE   150  N      Ken- 
more,     Oakland.       Two-story     9-r n 

dwelling. 

Owner F.    C.    H.    Robins,    1805    Mb 

Ave.,    i  lakland. 
e   i        No  n  i 
Contractor.  .Alfred   Peterson.    1201    19th, 
Oakland. 

COST,   $5000 


l.i  iT    :'    BLK    "A"    Map    Sullivan 
Niles         All      work 
for  oni  ling. 

0     ill         Ralph    iSii  hmond,    Hay  ward. 

i  None. 


(2956)  B  FORTY-TFIRST  AVE  37':.  N 
E-15th,  Oakland.  One-storj  5-room 
dwelling. 

Owner United      Nome     Bldrs.,     1762 

Broadway,  i  lakland. 
Architect     .    Now 

Day's  worii.  COST,  pli 


Wednesday  Oct.,  8,   1913. 

1 2:157 1  W  FORTY-FIRST  AVE  LOS  N 
E-loth,  Oakland.  One-story  5 -room 
d  «  oiling. 

Owner United     Home    Bldrs.,    1762 

Broadway,  I  takla  ml 

Architect  .  .  .  None. 

I  lay's    work   .  1''  1ST.    $1500 

(2958)  s  HOPKINS  500  E  Maple,  Oak- 
land.     One    and    one-half-story    tive- 

1 n   dwelling. 

Owner .Mr.  and  Mrs    II,  Ziegler,  662 

25th,  Oakland. 
Architect  .  .  .None. 

Contractor.  .Thompson  &   Drennan,  335S 
Laurel   Ave.,  Oakland. 

COST,  $-0110 

12:15:0  N  E-FOURTEENTH  Do  W  Sec- 
ond Ave..  Oakland.  Two-story  12- 
room   dwelling. 

Owner Flora    Larsen,       160    E-lltll, 

Oakland. 
Architect  .  .  .None. 
Contractor.  .J.  A.  Lar.sen. 

COST,   $4000 

1  2:160  I  W  GRAND  AVE  125  N  Klwood, 
Oakland.     Two-story   6 -room   dwlg. 

Owner C.    J.    Pfrang.      126      Clare- 

mont  Ave.,  Oakland. 
Architect  .  .  .None 

Day's   work.                                 COST,  $3500 
* 

Building  Contracts  Awarded 
Berkeley. 

Xo.  Owner  Contractor  Amt. 

2S'8fl  Marshall     Diggs  3500 

2-S81  -Marshall     Digge  3501) 

2896  Kemp    Kemp  1400 

2S97  Takahaski    Hunda  1500 

2900  Steves     Steves  3000 

2901  Huxley      Koski  7350 

2908  Berkeley      Martin  675 

2909  Pfaff     Pfaff  5 

2916  Thomas      Johanson  2610 

2917  Benter     Morris  1240 

2935  Sargent     Jewett  400 

2915  Thornagle     Tayton  1500 

(2880)  S  RUSSELL  202  W  Claremont, 
Berkeley.     Two-story   7-room  dwlg. 

1  iwner Marshall-Diggs,    Berkeley. 

Architect  .  .  .  M.  Diggs. 

1  (ay's    work.  COST,   $3500 

(2'881)  N  ASHBY  112  W  Claremont 
Ave.,  Berkeley.  Two-story  7-room 
dwelling. 

Owner Marshall-Diggs,    Berkeley. 

Architect  . .  .M.  Diggs. 

Day's  work.  COST,  $350o 

1  2896)  N  ASHBY  240  E  San  Pablo  Ave.. 
Berkeley.     One-story   5-room   dwlg. 

owner H.   A.   Kemp,  647   56th,  Okd. 

Architect  .  .  .None. 

Day's   work.  COST,   $1100 

i.'ViTi  N  HASTE  ISO. 07  E  Sbattuck 
Ave.,     Berkeley.       Two-story     12-room 

1 ning  bouse 

owner C.    Takahashi,    2117    Haste. 

Berkeley   . 
A  rcihtect  .  .  .None. 

Contractor.  .S.    Handa,   P.     O.   Box     722. 
Mill  Valley. 

COST,  $1500 

(2! NE       MARIN      AND      FRESNO, 

Berkeley.     One-story  5-room  dwelling 

Owner Mary  J.  Steves.  S25  56th,  Okd. 

Architect  .  ■  .None   . 

Contractor.  .Z.  M.  Steves.  S25  56th,  Okd. 
COST.  $3000 

I  1  1      E  PIEDMONT  AVE   1  50  N  Weli- 

in,     Berkeley.      AH    work    for    two- 


Wednesday   Oct..    S 

story  and  basement  dwelling. 

pwner Grace  Mc.   C.    Huxley,   Bkly. 

Architect  ..  .Olin    S.    Grove,    2911    Tele- 
graph    Ave.,     Berkeley. 

Contractor.  .Koski    Bros.,   Oakland. 

Filed   Sept.   30.   '13.      Dated    Sept. 

Frame    up    jj 

1st    coat    interior      and      exterior 

plaster   on    i. 

Completed   and   accepted    54 

Usual     35     days 

TOTAL  COST,   $7350 

Bond,    $3675.       Surety,    M 

aity  Co.     Limit.  90  days.     Forfeit,  none. 

Plans  and  specifications  filed. 

CODORNICES    PARK,    Berkeley 
One-story  1-room  park   louse. 

Owner City   of   Berk 

•hiteet  .  .  .None. 
Contractor.  .0.     A.     Martin      1050     Keith 
Ave  .   Berkeley. 

,'     $675 

[2 1)      S     UNIVERSITY     90     I;     Grove, 

Berkeley.      Alterations. 

Owner Fred    E.    Pfaff,    1625    Grant, 

Berkeley. 
Architect  .  .  . None. 
Day's   work. 

(2916)  LOT  13  BLK  :;  .Map  Arlington 
Heights,  Berkeley.  All  work  for 
one-story   and   attic  dwelling. 

Owner Frederick    F.    'i 

Dwight    Way.    Berkeley 
Architect  ..  .John    Hudson    Thomas,    1st 
National    Bank    Bldg..   Bkly. 
Contractor.  .Gustaf        Jo!  a 

Rose,    Sei  ki 
Filed  Oct.   1,   '13.     Date  1   Se 

Frame    up    >4 

Brown    coated    it 

Completed     and    accepted ', 

Usual    35    days )t 

TOTAL    1       -  , 
Bond,      $1305.        Surety,      Southwestern 
Surety    Ins.    Co.      Limit     9 
feit.     nor.e.       Plans     and 
filed. 


(2917 >      LOT   5    BLK  Tract. 

Blocks    1,    5,    6,    7.    8    and    9,    Berkeley. 

All    work    for    one-story    dwelling. 

Owner YV.     C.     Benin       173 

gra]i       *    • 
Architect  .  .    None. 

Contractor. . Roscoe    Morris,    Oakland. 
Filed  Oct.   1,   '13.     Dated   S«pt,    2 

Frame    up   and    roof   on '.; 

Carpenter    work    comple 

Usual     35     days 

TOTAL  ST.    $1240 

Bond.  $ii2Ci.  Surety,  Chicago  Bonding-  & 
Surety  Co.  Limit,  35  days.  Forfeit, 
none.     Plans  and   spi  iiied. 

I       W    WALNUT    ::    i-    X   Cedar.    Ber- 
keley.    Addition. 
Owner B.  F.   Sargi  2      Wal- 

nut.   Berk. 
Architect  .  .  .None. 
Contractor.  .Harvey    1 


S  K        -        L,  65   W    Harper,   Ber- 
keley.     One-story    4-room    dwlg. 

Owner .Mrs     Alii  e    T 

Harper,  Berkeley. 
eel  ...  None. 
Contractor.  .  F.   Ta\  'to 
oak; 

r     |1500 


2951  i    s  PA  UK  EK    103  IS    fm   E  In   Hille- 
Ave    S    SOxE 
work    for    two-story    Hat    build 
Hits  and  tank   house  and   garag< 
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Owner .Mrs.    M.      A.    and      Miss      B. 

Lindblom,        261S        Parker, 
Berkeley. 
•     t  .  .  .Sidney   B.  Newsom, 
Bank  Bldg.,  S.  F. 
Contractor.  .Anthony    &   Heyer. 
Filed  Oct.    1.  -13.      Dated   Sept.    15.  '13. 

Frame  up   $1150 

Brown    coated     1x50 

Completi   I    and    accepted 1150 

:    35    days ]%m 

TOTAL   COST,    $!?.-,  J 

Bond.    $23  -      eties,    X.   C.    Anthony 

W.    Heyer.      Limit.   90   days  from 

■'■■      Forfeit,    §5.      Plans    and 

itions  filed. 

♦ 

Building  Contracts  Awarded. 
Alameda. 

\".         Owner                        Contractor  \111t. 

2893      Hillei Hillen        :'.: 

-v'<     Hillen    Hillen 

ndorfer     own.  1  300 

Schafer    ....Home    Buvers  1550 

2906     Cole      Cole  1750 

-"ii     .  .         .  .Sorensen  27.~.i; 
2948     Schaefer    ...Home    Buvers 

2951     Lindblom     Anthony  !7",  1 

(2S93)      NO.    1329    CAROLINE.    Alameda. 
One-story   7-room  dwelling. 

Owner R.    C.     Hillen.    Liberty    and 

Fernside    Blvd..    Alameda. 
Architect  . .  .None. 
Day's  work.  ,-,  1ST 

NO.      1504  FERNSIDE     BOULE- 

vard.  Alameda.      One-story  dwelling. 

Owner R.    C.    Hillen.    Liberty    and 

Fernside     Blvd.,     Alameda. 
ect  . .  .None. 

-    work.  COST 

(2895)      Xi  >.    2208    LINCOLN    AVE,    Ala- 
meda.    Alter  dwelling. 

Owner W.   c.   Kochendorfer,   Prem. 

tect  ...  Xone. 
«  ork.  COST,  $500 

Xo.     139    L1XCOLX     AVE.,     Ala- 
■ine-story     dwelling-. 

1  wnc;- M.    Schai  1'.  r,    Prem   - 

Architect  ..  .Wm.     Judson,     337     Albany 

.  ,    Oakland. 

tor. .Home      Buyers      Syndicate. 

336    Albany    Blk.,    Oakland. 

COST.    $1550 

NO.     l«4S     EIGHTH,       Alameda. 
One-storj    dwelling. 
Owner .Mark    T.    Cole.    7u3      Syndi- 
cate    Bldg.,     Oakland. 
L.    H.    Ford,    Berkeley. 
'  01  k.  COST.    $1 7.:.n 

LOT  32  BLK  "A"  .Map  Bay 
i'  i '.;  Ti  "i.  Alame  1  l.  All  work  for 
one-story   dwelling. 

Owner .Mat,  ilia     Anderson.     Ala. 

Architect  .  .  .None  . 

Contractor..  Sorensen     Bros..    Hayward. 
S.-pt.    29.    '13. 
Fiame    up   and    roof   sheathed.  ..  .$717 
on    interior    and 
•  rior,     interior     mill     work     in 
Milling    and    elec- 

1  rii     woi  k    in    pla-ee 700 

''omii  epted 

Usual    35    days 689 

TOTAL    COST.     ? 
Bond.    S  i :; 7 s.      Sureties,    M.    H.    Mosegard 

;  1     S  irensen.      Limit.    70 
Forfeit,   1  -  and  specifications 

1  2948)      \    I. IXC  ILN    AVE    1    0    W    Fifth 
or  one- 
stor  y  ,  el  1  ing. 


31 

..Mathias   &    .Marie   Schaefer, 

439    Lincoln    Ave..    Alameda. 

Archil,,  w.    II.    Judson,   Albany    Blk 

Oakland. 
Contractor.  .Home      Buyers      Syndicate, 
Albany   Blk.,   Oakland, 
t.   1,    13.     Dated   Sept.   24,  '13. 
2nd    mortgage    deed    of    trust    on 

signing    contract    $130.00 

Rough   frame  completed 237.50 

Blown   coated    3S7.50 

ted    3S7.50 

3.3    days 3.87  50 

TOTAL  COST,   $1550.00 
Surety,    Chicago    Bonding 
.v    Sur..r      Co,      Limit,    75   d-ays.      Forfeit, 
$5.     Plans  and  specifications  filed. 

•'  '      TIN    SAXTA     CLARA     AVE., 
Alameda.     One-story  dwelling. 

.  ...Conrad    Roth.    2117    Pacific 
Ave.,  Alameda. 

Architect  .  .  .None. 

"ays    work.  COST,    $211111. 

C'O.VTHACTOIfS    BOND. 


Sept.  29  1913— W  FORTY-THIRD, 
•  et  West  and  Market,  Okd.  Altera- 
ti  ins.  Cost,  $942.  Owner,  Chas  A 
Ruckman  with  C  F  Lodge,  contrac- 
-  ety.  Fidelity  &  Deposit  Co. 
of  Maryland.     Bond,  $171. 

COMPLETION  NOTICES 

ALAMEDA    COUNTY. 

RECORDED  ACCEPTED 

Sept.  17,  1913— LOT  18  BLK  "G" 
Claremont  Court,  Bkly.  Harriet 
S    Sanderson    to    Sullivan    Bros.... 

Sept      13,     1913 

Sept.  17.  1913— NW  BROADWAY  & 
38th  X  44  W  142.21  SW  91.71  E  150, 
Okd.        Joseph       Koenig    to       E    A 

Janssen     Sept.     13,    1913 

Sept.  20,  1913— LOT  17  BLK  9  Map 
Thousand  Oaks,  Bkly.  George 
Friend   to   whom  it  may   concern... 

Sept.    20,   1913 

Sept.      21',      1913— XW      BROADWAY     & 

X   26th    W   153.K3   W   233.20    W   199.94 

13    W    1S7.      First    Prehyterian 

Church     of    Oakland    to       Peter       N 

[t Sept.    3,    1913 

0,  1913— LOT  17  BLK  "D"  .Map 
George  W'  Austin's  Sbdvn  Blk  "D" 
Vernon    Park,    Okd.      A    Nelson    to 

it    may   concern .  .Sept.    19,    1913 
1913— PTN    LOT    1    BLK    "C" 
.Map    Peralta    Heights,    Okd.      Louis 
L  Byrne  &  Rose  C  Byrne   to    whom 

it   may   concern Sept.    19.    1913 

,.  1913— NE  BROADWAY  ,vc 
49th  N  StlxE  90,  Okd.  .Mantua  E 
Streiff  to  Leo  L  Nichols.  .Sept.   20,  '13 

■'  —  W   TELEGRAPH   AVE 

1""    S    16th      S    130    NW    103.95      SW 

N     130    NE    911    XW    5.72    NE 

3E    71    SW    100    SE    100,    Okd. 

Ity   Co   to   Sherman    Kim- 

«    Co Sept.    22.    1912 

1913— W  CASTRO  55  N  14th 
W    mixN    55.    Okd.      Enid    A    Hall    to 

August    Peterson Sept.    22.    1913 

'"'■     -W     HARLAN    391-9    N 

-     25      Lot    8    Bik    802    Map 

No      2     Watts    Tract,    Okd.       Henry 

F    L   de      Fuitas    to      A 

Sept.    Hi.    1913 

1913— S    FORTY-FIRST 
E    Telegraph    Ave.    Okd.       B    I'    and 
M    Beynon    t,,    X    X    Roem    & 

Sons    Aug.    29.    1913 

'  !  W  SH  \  1  ■■Tin:  AVE  216 
S  Ml  s  34xW  12:,.  i.k, I.  Martha 
E   Browi     to    v.    -in   it    may  eoncern 
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\Wiii  ssday   Oct.,   8,   1913. 


Sept.     22.     1913 

Sept.     24,     1913— LOT       16     BLK       "B" 
i  mont   Court,   Bkly.      Mrs  Edith 
li  n    to    F    B   Allen.  .Sept.    15,    1913 
Sept.     23,     1913      LOT     1     BLK     IS    M-ip 
North'.. rae.     Bkly.      Cecil    W    Boden 
to  whom  it   may  com  ern  .    Sept.  22,  '13 
Sept.    23,    1912      LOT    22    BLK    "E"    Map 
Kenwood    Park,    Okd.      Irma    B'-own 
to    Jesse    Wilton    Jones.. July    t>,    1913 
Sept.    23,    1913— LOTS    13,    14    AND    15, 
Central   Piedmont    Extension   Tract, 
Piedmont.      Dr    Robert    Dunn    to    C 

M    Ma'  G  Sept.    22,    1913 

Sept.  23.  1913— E-TENTH,  bet  Alls- 
ton  Way  and  Addison,  next  2121 
10th.  Bkly.  M  G  Fox  for  Califor- 
nia   Cider    Co    to    A    C    C    Krueger.. 

Sept.     25,     1913 

Sept.  25,  I'll::;  — X  FIFTIETH  10S  li 
Shatter  Ave  E  34xX  90,  Okd.  Chas 
McArthur  tc  whom  it  may  con- 
cern        Sept.     25,     1913 

Sept  29,  1913— LOT  1  and  W  10  ft.  Dot 
2  Blk  119  Map  Allston  Tct,  Bkly. 
Samuel    Illicit   to   John   Laamanen.. 

Sept.    26,    1913 

Sept.  26,  1913— N  CENTRAL  aVE  ICO 
E  link  E  50xN  217-8,  Ala.  Alameda 
Moose    Hall    Ass'n    to    whom    it    may 

concern Sept     25,    1913 

Sept.  29.  1913— W  EDITH  120  N  Janes 
X   50xW   1  H2.3,   Bkly.     J  A  Steedman 

to   D  W   Ross Sept.   27,   1913 

Sept.  29.  1913— PTX  LOT  10  Map 
Thomas   B:  idge   Tct.    Okd.      Howard 

Smith    to    L:-.ton    &    Nielsen 

." Sept.    27,    1913 

Oct.  '.  1913— N  SUXXVSIDE  AVE 
35  H2  E  Oakland  Ave  E  32  N  74.73 
X\V  32  SE  73.36,  Okd.  Western 
Union     Home    Bldrs,     Inc     to    W     B 

us Sept.     25,     1.913 

Oct.  1,  1913— E  SUNNYSIDE  AVE 
Ptn  Lots  21  and  22  Map  Amended 
Map  Fail-view-  Tct,  Okd.  Western 
Union     H   me     Bldrs,    Inc     to     W     B 

Roberts Sept.    25,    1913 

'"  t  2,  1913— E  10  FEET  LOT  S  BLK 
"l<  "    Sanl  i     Fe    Tract    No.    2.      W    10 

Holcomb    to    A    Van    Horn 

Sept.     29,     1913 

Oct.  2.  1913— E  15  FEET  LOT  5'8  -and 
W  2n  fe.  i  Lot  59  .Map  Lawton  Ave 
Tract,    Okd.     H   Goranfon    to    whom 

it    may   concern Oct.   2,    1913 

1913      1.'  IT  2  1  and  W  3  feet  Lot 

inl    10    22    feet    Dot    25    Blk    95, 

;er  Map  of  Okd.     Martial 

list    to    Oliver    Legault 

Sept.   22    1913 

i.    'I        i    BLK    "G"    Map 

Fourth      Ave   Park;      N   Clark      Ave 

lnxlM,    Oakland. 

t.i   whom   it   may 

concern Sept.    23,    1913 

1913  PTN  I."  IT  CONVEYED 
'  '  ind  W  A  Bray  to 
Jos  B  Crocl  ii  dated  Aug. 
13,  i  -  I  in  Liber  5  Page 
i  n  E-  Mill-  I  ikd. 
Littli  p i  Oak- 
land  to   F   I'   Walsh Sept.   29.   1913 

i  \1  BLK      15     Map 

X".    i.    i  ■■  i Carl 

Erlcssi  I     tnaj     irn 

Oct.     1.     1912 

Oct,   :;,    1913      1.'  IT    10      i  ip    I. -I..    . 
Park   II                Okd      A   li  and  Mattte 
V  Stephi  -     

Oct.    2,    1913 

1913      NW     THIRTY-EIGHTH 

I  I    NW    1  12.21    SW 

,  i    v  Jan   Ben 

to  whom  It  m  ern.  .Oct.  3,  1913 

W    JACKSON    50    X    8th 

100,  Ol  Eleanor  M  Dal 

ton   to  whon  incern 


Oct.   3,  1913 

Oct     3,    1913 — S   EIGHTH    100    E    Web- 
ster E  23xS  100,  Okd.  James  Kenney 

to  Henrj    Mi  Cloy  Jr Oct.  2,   L913 

i  li  i  ::.  1913  U  IT  22  lil.K  5  Berkeley 
Square,  Bkly.  F  R  Peake  Co  to 
whom  it  may  concern. .  .Sept.  30,  1913 
Oct.  3,  1913 — E  EVERETT  110  S 
Eagle  Ave;  No.  1722  Everett.  Ala. 
George  Nissen  to  Geo  S  Bem'tnan.. 
-      .Sca>c.   1,   1913 

LIENS  FILED. 


ALAMEDA    COUNTY. 


Sept.  19,  1913— DOT  31  BLK  16  Map 
Havenscourt,  Okd.  .Maxwell  Hard- 
ware Co  vs  J  V  Matteson,  Berdette 
Matteson  and  .Piedmont  Heights 
Bldg   Co    $85 

Sept.  19,  1913— LOT  142  Oak  Grove 
Tract,  Okd.  Wm  T  Lingard  vs 
Edith  M  Owen  and  Henry  Ahnifeld 
$23 

Sept.     20,     1913— NW    SIXTEENTH    & 

Jefferson   W   130  N   S5   E   50   N   15  E 

100  S  to  pt   beg,   Okd.      J   C  McLeod, 

vs    Woodmen   of   the   World   Bldg 

Association     $7437.35 

Sept.  20,  1913— SW  NINETEENTH  & 
Cypress-.  S  104-3  W  136  N  52-4%  E 
13-3  N  52-4%  E  122-4.  Okd.  Max- 
well Hardware  Co  vs  H  S  White 
and    Columbia    Laundry    Co $25.03 

Sept.  20,  1913— SW  NINETEENTH  & 
Cypress  S  104-3  W  136  N  52-4%  E 
13-3  N  52-4%  E  122-4,  Okd.  Con- 
rad Elec  Co  vs  H  S  and  Lena  W'hite 
and  Columbia  Laundry  Co $2S 

Sept.  19,  1913— W  HARLAN  391-9  N 
Peralta  N  25;  Lot  S  Blk  S02  Map  No. 
2,  Watt's  Tract,  Okd.     A  Hoover  vs 

(Correct ion   in  location) 

Sept.  23,  1913— SW  NINETEENTH  & 
Cypress  W  122-9  S  52-4%  W  13-3 
S  52-4%  E  136  X  104-9.  Okd.  Hogan 
Lumber  Co  vs  H  S  White  Machinery 
Co,    Columbia    Laundry   Co   and    H   S 

and    Lena    White $533.71 

Henry  Grady    $1020.25 

Sept.  23,  1913— SW  NINETEENTH  & 
Cypress  S  104-3  W  136  N  52-4%  E 
13-3  N  52-1%  E  122-4,  On..  Hogan 
Lum'ber  Co  vs  H  S  White  Ma- 
chinery Co,  Columbia  Laundry  Co 
and  H  S  and  Lena  White $333.71 

Sept.  23,  1913— N  SAN  JOSE  AVE  200 
W  Walnut  W  50xN  150,  Ala.  Geo 
P    Maddock    vs    Thomas    G    Mortis.. 


Sept. 
200 
Geo 


1913— N  SAN  JOSE  AVE 
Walnut  W  50xN  150,  Ala. 
?rson    vs    Thomas    G    Morris 


$66.50 

Sepl  25,  1913— LOT  34  BLK  16  Map 
Havenscourt,  Okd.  Hogan  Lumber 
Co    vs    C    Barkoff $325.47 

Sept.  25,  1913— LOT  33  BLK  16  Map 
Havenscourt,   Okd.     Hogan   Lumber 

Co     vs    C    Barkoff $52.07 

16,  1913— LOT  11  BLK  9,  Ber- 
ki  lej  II.  ighl  ■  Tct,  Bkly,  Alfred  C 
Lee    vs   S    D    Beasley $36 

Sept.    26,    1913— LOT   16   BLK    "A"    .Map 

Central     Pied'i I     Tct,     Piedmont. 

Bi  u  e  Lumber  &  Mill  Co,  J670.-86; 
W  P  Fuller  &  Co,  $291.70;  Pierce 
Hardware   Co,    $123.80    vs   J   T   Ben- 

.     I     md    w     1 1    i'  elghton 

1913      S      TIIII1TY    THIRD 
■  i     \\     Telegraph     Ave     W    40xS 
i  13    i  ii  a       \i    Bertolino  vs  J  C  and 
Laura    Petei    on    $  123 

Sepl  19,  1913  Li  i'f  1  and  W  10  ft,  Lol 
2  ink  I  19  Map  Tract  "B"  of  Ber- 
1     i.       1.     T,    1.    Ass'n,    Bkly.      Con- 

.  1    .-   1  ..1  .  '    £      lluil.le.  s'    Supply     Co     VS 


Sainu.l  Illich  and  J  Laamenen.  $214.27 

Sept,  29,  1913— LOT  1  BLK  18  Map 
North  brae,  Bkly.  Contractors'  & 
Builders'  Supply  Co  vs  C  W  Boden 
and    H    II    Gastman $385.78 

Sept.  29,  1913  — LOT  27  BLK  6  -Map 
Fourth  Avenue  Heights,  Okd.  Wm 
E  Bradley  vs  William  Slattery,  John 
Doe,  .lames  Gallagher  and  John 
Motts     $85 

Sept.  30,  19..!-  -S  THIISTY-THJIRD 
398.95  W  Telegraph  Ave  W  40  S 
123.  (ikd.  G  H  Newman  vs  J  C  and 
Laura  Petersen  and  B  B  Wicker- 
sham    $391.60 

Ocl  1.  1913— LOT  27  BLK  6,  4th  Ave 
Heights,  Okd.  Hogan  Lumber  Co 
vs  Gallagher  &  Motts  and  Wm  P 
and  his  wife  Nellie  J  Slattery.... 
$742.78 

Oct.  1.  1913— LOT  16  BLK  "A"  Map 
Central  Piedmont  Tract,  Okd.  T 
D  Sexton  vs  J  F  Bennett  and  W  H 
Creighton     $245 

Ocl  1,  1913— NE  E-TWENTIETH  165 
NW  17th  Ave  running  along  NE  In 
E-20th  33  NE  140,  Okd.  Hogan 
Lumber  Co  vs  J  Loughery  and 
Samuel    Blumer     $208.44 

Oct.  3,  1913— LOT  27  BDK  6  Fourth 
Ave  Heights,  Oakland.  Ernest  D 
Thompson  vs  William  Slattery  and 
James    Gallagher    $S1 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 

Building  Contracts. 

SANTA    CLARA    COUNTY. 

(Correction) 

DOT    10     BDK     67    REEDS    ADD'N,    San 

Jose.      All    work    for   two-story   frame 
building. 

Owner P.    Pebelier,   San   Jose. 

Architect  .  .  .  L.   T.    Lenzen,   San   Jose. 
Contract.  r..T.  J.  Seherrebeek,  San  Jose 
Filed  Sept.   17.  '13.      Dated  Sept.   16,  '13. 

Frame    up     $1350.00 

All    plaster    on 1350.00 

When    completed    1350.00 

Usual    :r,    daj  a 1350.50 

TOTAL  COST,  $3  1. .7. 3i. 
Bond,  $2701.  Sureties.  E.  W.  and  O.  E. 
Schnabel.  Limit,  100  days.  Forfeit, 
none.  Plans  and  specifications  filed. 
NOTE:-— In  our  issue  of  Sept.  27th  the 
contractor  and   owner   were    transposed. 

NO     86    S-SECOND,    Sin    Jose.      Remodel 
second    story. 

Owner Wilson     Hanem     ,V-     Marten, 

Premises. 
Architect  ..  .C,   S.    McKenzie,   S.   J.    Bant 

Bldg.,   San   Jose. 
-  iontrai  tor.  .J     C     Thoi  p,    Porter    Bldg  . 
San    Jose. 

COST,   $32,111 

E    SIXTH,     'ml    Lol    X    of    Virginia,    San 

.I..-.-      Five-r bungalow. 

Ownei     M.s.     E.     Ma, vie.    Premises. 

I '.  signer  ...  .1  'he       Roller. 

.'....I.  actor.  .Chai  les   Roller,  S.  F. 

COST,     $ I 

NO.      I  hi     N-FOURTEENTH,     S an    Jose. 
Five-room    cottage. 

.  i\\  in -.- <  >.   M.  Wells.  Premise  - 

Vrchitecl  , . .  None 

li  tj  '8    WOl  I.  ''1  'ST,    $1.1.1.1 

SO      126    ROYAL    AVE.,    San    Jose.      Re- 
pairs, 

.'wii. 1  •    Carturo,   Premises 

A.rc id  .  .  .None 

Day's    woi  1-  COST,    (400 


nesday   Oct.,   8,   1913. 


NO.  r,i:,  N-BLEVEXTH,  San  Jose.   Three 
rame   house. 

Owner Thomas    Alio,     Pret 

!   ...  Xone. 
?ork. 

JfO.    647   N-ELEVENTH,  San   Jos 
room  cottage. 

Owner Xick    Gullo,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $S0A 


NO.    663    N-SEVENTEENTH,    San    Jose. 
Five-room   cottage. 

Owner F.     Passafunno,     Premises: 

ect  . .  .None. 
Contractor.  .V.    Maggio,    386    X 
San   Jose. 

COST 


Building  Contracts. 


SAN    MATEO   COUNTY. 


SE  BAYSWATER  AND  HIGHLAND 
Aves,  Burlingame.  All  work  for  6- 
room   and   hath    bungalow. 

Owner J.    R.    Catherwood. 

Architect  ...Henry  L.  Wilson. 

Contractor.  .Herbert  Dunsher. 

Filed  Sept.   30,  '13.     Dated   - 

Frame    up,    roof      boarded      and 

chimney    built     $574.25 

:<ised   and    1st   coat   plastering 

on     

Completed    and    accepted 574.25 

Usual  35  days 574.25 

TOTAL,    COST.     $i 

Bond,    $114S.50.        Surety,   Massachusetts 

Bonding    &    Insurance    Co.         Limit,    70 

days    from    date.      Forfeit,    $1    per    day. 

Plans  and   specifications    filed. 


LOT  26  BLK  8,  Burlingame  Grove  Tct., 
Burlingame.  All  work  for  one-story 
frame   dwelling. 

Owner Margaret      C.    and      J.       W. 

Bevis. 
Architect  . .  .None. 
Contractor.  .The    W.    C.     Barrick    Bldg. 

Company. 
Filed  Oct.    1,  '13.     Dated  Sept.    22,  '13. 
When    two    dormers    are    finished 
and    dwelling    ready    for    plaster- 
ing      $250 

Plastering,    pergolas  and   balcony 

finished     

Completed    and    accepted 100 

Usual    35    days 530 

T<  iTAL  COST,  $1130 
Bond,  none.  Limit,  75  days  after  sign- 
ing. Forfeit,  none.  Plans  and  speci- 
fications  filed. 


LOT  3  BLK  25,  Lyon  &  Hoag 
the  Town  of  Burlingame.  A 
for    five-room    and    bath    bungalow. 

Owner Rose    M.    Wissing. 

Architect  .  .  .  N'one. 

i  '"in  ractor  .  .J.    Mowat. 

Filed   Oct.    1.   '13.      Dated   Sept.    24,  '13. 

Frame   up,   25% $500 

1st    coat    piaster    on,    25% 500 

Completed    and    accep  ■■•   500 

Usual    35   days,    25% 500 

i,  COST.   $2000 

Bo-d,    none.      Limit.    60    days.       I 

none       Plans    and   specifications    filed. 


I.i  IT    "I  '"    BLK    2,     Burling  im      T< 

lingame.     All  work   excepi   wiring 
for  five-room  bungalow. 

....  Lyster    G.    Reighley. 
An  h  itect  .  .  .None. 
Contractor..  Willis     L.     Gott,     229     11th 

Ave.,    San   Francisco. 
Filed  Sept.   27,   '13.     Dated  Sept.   26,   '13. 


BUILDING   AND   INDUSTRIAL  NEWS 

Frame    erected    $525 

tering     completed     525 

I 525 

15    days    5  2  5 

TOTAL  COST,   $2100 
mine.      Limit. 
$5    per    day.      Plans    and    specifications 
filed. 


OL    HOUSE    ROAD,    County    Road, 
between     Oak    Grove     and     Glenwood 
Menlo      Park.      All    work      tor 
ool   building. 

Owner Board  of  Trustees  of  Menlo 

Park   School    District. 
tect  ...J.    W.    Dolliver,    Royal    Ins. 
Blog..  San    Fran-  : 
Contractor.  .  W.      II..    C.    M.     and      J.    E. 
Weeden 

Dated  Sept. 

Roof     rafters     on $1214   75 

Rougli    plastering    done,    inside 

and    out     4244    75 

Completed    and    accepted....    4244   75 

Usual    35    days 4244    75 

i  'ST,  $16,979  00 
Bond,  none.  Lin  it.  90  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


COMPLETION  NOTICES 


SAN    MATEO   COUNTY. 


RECORDED  ACCEPTED 

5,  1913— LOT  12  BLK  7,  Crocker 
Estate  Tract.  Arthur  G  Duncan  to 
L  L  Allen Sept.    24.    1913 

Sept.  25,  1913— LOT  2  BLK  102  South 
San  Francisco.  A  F  Plymire  to  A 
B    Cavanaugh Sept.    19.    1913 

Sept.  29,  1913 — PTN  LOT  10  BLK  9 
Map  Xo.  2  Burlingame  Land  Co., 
Burlingame.  Annie  Atkins  to  H  H 
Zwick Sept.     26.     1913 

Sept.  30,  1919 — LOT  3  BLK  "C"  Mis- 
sion Street  Tract.  B  and  Amelia 
Rosenberg(     wf)     to     J    J    Maloney 

and  A  B  Cavanaugh Sept.   27,  1913 

♦ ■ 

LIENS  FILED. 


SAN    MATEO    COUNTY. 


RECORDED  AMOUNT 

!.  1913— DOT  17  BLK  S,  Map  of 
Mission  Street  Tract.  Hugh  H 
Smith    vs    Stephen    Sponder ....  $673.04 


Release  of  Liens. 


SAN  MATEO  COUNTY. 


RECORDED  AMOUNT 

29,     1913 — 73.36     ACRES,     being 

ptn  of  Buri  Buri  or  Sanchez  Rancho 

Lands   in   names  of  George  H   Buck 

and      John    Dielman.        San      Bruno 

ler  &  Supply  Co  to  A  Ent 
and    R    Castagnola $570  75 


FRESNO.    MODESTO,    STANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 


Contracts    Awarded. 

RESIDENCE   —    2      story      and    base, 

- 1  I, I  :.i  kei  -  field,    Kern    Co., 

Oal.       \ :                        i  me   not   given.   Own- 
er   r    B    Blestman,     Contra Fi    til 

ii  "i     - 1  a  ted. 

SCHOOL      i        stoi  i 

Carruthers,    Fresno    Co.,   Cal.    Arc! 

i  ir,   Forsyth e  Bldg.,  Fresno. 

Owners,      Blakemore      School      District. 


33 


or,    F.    .\1.    i    i  Fresno. 

$  ..  150, 
ITING    SYSTEM 

Orville    Clark,     Bi  ow  i  ;      Bldg  ,    B 
field.      0<  i'i 

:  irs,      Amei  ii  -      and 

lontract 

SCHOOL — 2     story     and     base.       brick 

-    -   B  ikersrtekl.     Kern 

itect,    I  Irvllle     1-      Clark. 
I    ikersfield        i  iwners, 

...     Hanford, 
Dn  1 1  Contract 


MARIN,  CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 

RDED  ACCEPTED 

,      91  I   -Li  IT    4    BLK    16,   City   of 
C  Mau  to  L  F  Sanden. . 

Oct.    2,    1913 

Sept.   10,     913— BUILDINGS  AT  AVON 
ted  <  lil  Co  to  H  F  Smith  .... 

Sept.     1,     1913 

113  — W  LINE  OF  THIRD 
Streel  Lot  45  Blk  2.  Richmond 
Villa    Tract.      John    Turner    to    John 

Turner Sept.     12,     1913 

Sept.  15,  1913— LOT  3  BLK  "T"  East 
Richmond       Tract.         Edward       and 

VTarj     McDuff   to   J   O    Barker 

Sept.     6,     1913 

Sept.    20,    1913— LOTS    4    AND    6    BLK 
City    of    Richmond.       F    H    and 
Ella    A     Darby       to    Ernest       Smith 
and    Harley    Dever.  .  .  .Sept.     13,     1913 

2,  1913— LOT  14  BLK  "P"  Pt 
Richmond    Xo.    3.      Hoyt   &    Greene, 

Inc   to   C  D  Knolty Sept.    20,    1913 

Sept.  22,  1913— FRAC'L  SW  »4  OF 
Sec  17  T  2  X  R  2  E.  Great  West- 
ern    Power    Co    to    Reardon     Crist 

Constr   Co Sept.    IS,    1913 

Sept.  23,  1913 — LOTS  5,  6.  7.  S.  9,  10, 
11,  12,  13  and  14  Blk  3.  City  of 
Richmond.      Pacific   Gas   &   Elec   Co 

to   Stati    Constr  Co Sept.    16,    1913 

113  -DESCRIBED  TRACT 
in  Richmond  Annex  Lots  31  and  32 
Blk    26.      Theo    Madson    to    Peterson 

&     Peterson Sept.     13,     1913 

1,  1913— LOTS  16  AXD  17  BLK 
ii  N'ichoI-MacDonald  Ave  Civic 
Center.      W    E   Cunningham   to   A   M 

[•ton   &   Son Sept.   22,   1913 

'  I  3       XFAR     AVON.         i 
ciated    oil   Co   to   D  H  MacQuiddy.  . 

Sept.     2o.     1913 

113      l.i  ITS      22       AND      24 
Andrade     Tract.       Dr     R«y 
Paul  Glaser.  .  .  .Sept.    S.    1913 


Release  of  Liens. 


c   OM'U.1    COSTA    COUNTY. 


RECOF  AMOUNT 

Sept.   29,    1913 — LOTS  36   AXD  37   BLK 
ded     Map.     City     of     '  I 
mond  A    Marshall    to   I   M   rer- 

rin,  .in         P<    iin  .iti.l  Mrs.  .1    1. 

$44.45 

Sept.    29,    1913— LOTS   36   AXD  27    BLK 
58,   Ci                                              Iruen- 
Bedwell,  1  m   Per- 
il   .ii.i    Perrin $10S.05 

9 15—  LOT    19    BLK    6,    Bay 
Shore     Tract.       Richmond     Lumber 


?4 

Co,  $310  62;  C  H  Brown,  $1)1.15  lo 
\v  B  White,  C  i  WcCi  acken  and 
K    l-    McCi  ai  ken    

Sept.  19,  1913— W  7n  FEET  LOTS  9 
and   10,  all   Lol  -    i  I    a  rid    12   and   Ptn 

I.  .i     13    Blk     "i '.      Coi 1.      Taj  lor 

&  Co,  $964.40;  C  A  Smith  Lumber 
Co,  $1372.77;  Brittain  &  Co,  $500; 
Thos  F  Rigney,  $161.92;  Schwarz  & 
Gottlieb,  Inc  and  Geo  G  MacKin- 
non. $589  to  Concord  Inn  Co,  Geo  W 
Boxton  'and  Geo  G  McKinnon 

Sept.  12,  1913— S  %  OF  SE  %  OF  SE 
Vi  of  Sec  13  T  1  N  R  2  E  -\1  D  I!  &  .\I 
Edward  Leech  to  Balfour  Guthrie 
Invst    Co    $10 


LIENS  FILED 


CONTRA      COSTA      COUNTY. 


RECORDED  AMOUNT 

Sept.  17,  1913— LOT  13  BLK  2  Nicholl 
Macdonald  Ave  Civic  Center.  C  E 
Surles  vs  Dr  W  D  Clark $1038.12 

Sepl  19,  1913  -LOTS  "A"  AND  "D" 
River's  Andrade  Tract.  C  S  Ren- 
wick  and  Pioneer  Elec  Co  vs  Sterl- 
ing   Fixture    Co $583.19 

Sept.  22,  1913— LOTS  "A"  AND.  "D" 
Rivers  Andrade  Tract.  Rees  Blow 
Pipe  Mfg  Co  vs  Sterling;  Foster  Co 
and   Herbert  F   Brown,  Inc $1486 

SACRAMENTO?  STOCKTON    & 
NORTHERN  CALIFORNIA. 

RESIDENCES  i  and  2  story,  frame. 
Cost  not  sitated  Sacramento,  Cal.  Ar- 
chitect, none.  The  following  Day 
L»al  or  jobs  are  reported  as  about  to  lie 
Started  in  Sacramento:  George  Weiss- 
man  and  Ancil  Hoffman.  708  K  street, 
three  1  story  frame,  $1,300  each;  J.  A. 
Schumate,  29S2  Manzanita  avenue,  1 
story  frame.  $1,900;  P.  E.  Reed,  2613 
28th  street,  alteration  to  frame,  $1,000, 
and  Charles  J.  Schraid,  291-1  26th  street. 
1     story    fiame,    $1,000. 

BRIDGE — Reinforced  concrete.  $20,- 
Marysville.  Yuba  Co..  Cal.  En- 
gineer, City  Engineer,  Marysville. 
Owners,  Citj  oi  VDarysville.  The  fol- 
lowing bids  were  received  by  the  City 
Council  nt"  Marysville  for  the  construc- 
tion of  the  reinforced  concrete  bridge 
over  the  Feather  River  at  Marysville: 
Ross  ■  Co.,  Sacramento, 
original  plans.  $32,7.60;  revised  plans. 
$31  780;  $10,780.  Geo.  W.  .Martin  & 
Son.  Sacramento,  original  plans,  $20,- 
990.  Portland  Concrete  Pile  Co.,  San 
Francisco,  original  plans,  $28,310.  Gor- 
iell  Bros.,  San  Francisco,  original 
plans,  $26,500.  W.  \V.  Concannon  Co., 
San    Francisco,    original    plans,    $25,950; 

lesign,   $23, All   bids  have  been 

taken    ii  iient   until   the   next 

on    of   the   City   Council. 

LODGE  HALL— 4  story  and  base, 
-i  H  k  a  ii. I  steel,  i  lost  not  state. I  Sac- 
o  Cal.  Architect,  Washington 
J.  .\lilicr.  15  Kearny  St.,  S.  F.  Owners, 
Native  Sons  of  the  Golden  West.  The 
building  will  I  e  ere  ted  on  one  of  i  he 
linu  i,i..v,  1.  iu  im  si  i  eets  and  will 
have  a  rontag'e.  The 
entin  buildii  .  ..  .  ,],  voted  to  the 
order.  Tl  ei  e  .-.  ill  >e  i  large  lodge 
room,  banquet  hall,  reception  rooms, 
ladies'  ai  d  n's  parlors,  smok- 
ing   i ii    ;i  a  i     l  illiard    hall.      Interior 

h  ill    be    of    pine  and    hai  dwood 
provldi  ■  .mi    heat    and    a 

.in       Exterior   of 
ding   will   be   faced   with   pressed 
brick.      Plans    are     ieing    prepared. 


BUILDING    AMI    INDUSTRIAL  NEWS 

STI  IRES    AN1  i      ( IFFK  "i- 
■ami   base.   Class   A   construction,   $1,200,- 
000.      Sacramento,   Cal.    Architecl 
e n c e     i       ' '  1 1 1  la.    a m e n t o        0 

v.  ,    i .  ...      Secui  hi.         i  ...        Announce- 
ini'iii    ,  .i  -   been    madi    to   I    •    effi 
Sacra  mento   is    in   ha  ■,  e  a    20-     oi         \s 

■1  .i.,..    ,    vvhii  i.    will    in'    erei  I  ed    on       I 

..it     between    8th     and     L2th 
tli e    exact    location    being    withheld    for 

.  -fin.      Preliminary    studie 

been  completed  ami  approved,  it  is 
stated,  and  working  drawings  will  be 
commenced  at  once.  No  details  of  the 
building  have  linn  made  public.  Fur- 
ther mention  will  be  made  of  the  werk 
as    the   plans    progri 

Contracts    Awarded. 

GRAIN*  ELEVATOR  —  Reinforced 
i |.|i'.  cost  not  stated.  Sacra- 
mento. Architect,  P.  J.  Herold,  Forum 
HblS.,  Sacramento.  Owners,  Phoenix 
Milling  Co.  Contractors,  X 
Construction  Co.,  s,  F,  Contract  price 
not    stated. 

FARM  DORMITORY-  2  story  ami 
base,  name.  $34,086.  Davis,  Yolo  Co., 
Cal.  Architects,  Cunningham  &  Poli- 
teo.  First  National  Bank  Bldg.,  S.  F. 
Owners,  University  of  California.  Con- 
tractor, B.  .1.  Duffy,  3675  17th  street,  S. 
F  Contract  price.  $34,086  Fourteen 
■-•■I :-  ni  ic  mi.  ■■  «  ere  recei  \  ed  fur  this 
work  .mil  all  are  printed  tinder  the 
heading  of  Sacramento,  Stooktoi  i  I 
Northern    Cali  foi  nia    in    this    issue. 


Bids  Are  Opened 

For  Big  Bridge. 


iville    City    r-ouufil    1 

Bridge  Over  Feather 

Aetion  Takeu. 


The  following  bids  were  receive.]  by 
the  City  Council  of  Marysville  for  the 
construction  of  the  reinforced  concrete 
bridge  over  the  Feather  River  al 
Marysville: 

Feather    Hiver   Bridge. 
Ross    Constr.    Co.,    Sacramento,    original 

Plans,  $32,760;  revised,  $31,780;  $19,7S0 
George    W.    .Martin    &    Son,    Sacramento. 

Original    plans,    $20,990. 
Portland    Concrete   Pile   Co.,   San   Fra.n- 

cisco.    original    plans.    $28,310. 
Gorrell    Bros.,    Sin    Francisco,    original 

plans,    $26,500. 
W    W.   Concannon      Co..  San      Francisco, 

original    plans,    $25,9")0;    revised,    $23,- 

960,  own  design. 

AI]  bids  have  been  taken  under  ad- 
visement until  next  Mondays  session  of 
the    city   Council. 


Contract  For  Farm 
Dormitory  At  Davis. 

Regents  of  XI.  of  C.  Award  Contract  For 

New    Building    at    University    Farm 

lo    II.   .1.    Duffy. 

Bids    were   opened   by   t lie   Regents   of 

i    i   niversitj    of  California  on  October 

Isi    i',,r    the   construction   of   a    two-story 

Farm    Dormitory    building,    which    is    to 

.     .  i .    ted    a  t    t  he    CJniversil  y    Farm   at 

Davis,    v.. I.,    County.      The    lowest    bid 

.    eived  from  B.  J.  I  "uffy,  3673  17th 

San    Francisco,    a  I    $:!4.omi,    .mil 


Wednesday   Dei.,   a,   1913. 

■  d  the  contract.     The 

following    i-     a     complete    list  of    the 
figures  submitted: 

Farm    Dormitory. 

B.  J.   Duffy $34,086 

Otto    Baumann 35,846 

Ackerman  &  Son 35,875 

Andrew   Wilkle  Co 37,590 

Keating  &  Holt 37,750 

Murcell     &     Haley 37,792 

McLeran   &   Peterson 38.500 

Pringle-Dunn   Co 38.500 

Brady   &   Fisher 38,987 

G,    W.   .Martin  &  Son 39,430 

Campbell    &   Turner 39,480 

J.    Furlong    41,2*0 

It     daze    41,388 

Tieslau   Bros 4  2.::  15 

♦ 

Building  Contracts. 

SACRAMENTO    COUNTY. 


E  iS  AND  W  %  OF  LOT  2.  T,  U.  2CTH 
and  27th  Sts.,  Sacramento.  Erect  2 
5-room  dwellings. 

owner Paul    Oakley,      1004    Q      St.. 

i  mento. 
Architect  .  .  .  None   . 

Contractor.. J.    Ettel,      1515      23rd      St., 
Sacramento. 

COST,   $2000 


LOT     17       Baxter       Tract,       Sacramento. 

Erect   dwelling. 
Owner S.    Jingo,    301     M    St.,    Sac- 
ramento. 
Architect  . .  .None. 

Contractor.  .E.     E.    Sydenstricker,     231S 
F   St.,    Sacramento. 

COST.  $210ii 


E  V2  LOT  2,  O,  P,  13TH  AND  14TH  STS.. 
Sacramento.       Erect     residence. 

Owner Ella   J.    Jurgens,    1515    13th 

St.,  Sacramento. 
Ail  hiti  ct  .  .  .None. 

Contractor.  .A.    Hollenbeck,    1622    I    St., 
Sac  1. 1  mento. 

COST,  $5200 


S    %   OF  N   %   LOT  4.    W,   X.   27TH  AND 
2<8th    Sts.,    Sacramento.      Erect    dwlg. 

Owner Harry    Blarney,    917    L    St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .Chattenon  Bros.,  2111  2Sth 
St.,   Sacramento. 

COST,   $2800 

LOCATION  NOT     GIVEN.        Decorative 
work     on     Theatre    Diepenbrock. 

Owner M.    N.    Diepenbrock,    2215    M 

St.,    Oaeramento. 

Architect  .  .  .None. 

Contractor. .  Keeble-Holland  Co.  Stock- 
ton Ave  near  Palmetto, 
Sacramento. 

Filed  Sept.  26.  '1.1.     Dated  Sept.   12,  '13. 
COST,    $1641.75 


E  Vi  LOT  2,  O.  P,  13TH  AND  14TH  STS., 

Sacramento.      Two-story    frame   bldg. 

Owner Gondla     D.,     Dora     C,    and 

Ella    J.    Jurgens,    1515    30th 

St.,    Sacramento. 
Architect  . .  .None. 
Contractor .  .Arthur    Hollenbeck.    1622    1 

St.,  Sacramento. 
Filed   Sept.    20,   '13.     Dated  Sept.   23.  '13. 
COST.  $5206 


LOTS  7  AND  S  ALLEN  &  LEITCH  TCT. 
Sacramento.      Erect   three   dwelling's. 

Owner Geo.    Weissman    and    Ancil 

Hoffman,  7ns  k  St  Sac- 
ramento. 

Architect  .  .  .  None. 


Wednesday    Dei.,   8,    1913. 

I 'ays    work.  COST,    $1500 


LOT  1919.  ELMHURST.      Dwelling. 

Owner J.    A.    Schumate,    29S2    Han- 

zanita    Ave.,     Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,    $1900 


BUILDING  AND   INDUSTRIAL  NEWS 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


LOT  50  URBAN'  COURT.     Alter  dwlg. 

Owner P.    F.    Reed,    2613    28th    St., 

Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,   $1000 


S  Vi  BLK  "B,"  "C,"  11TH  AND  12TH 
Sts.,  Sacramento.  Reinforced  grain 
elevator. 

Owner Phoenix    Milling    Co.,     13th 

and    J    Sts..    Sacramento. 
Architect  .  .  .None. 
Contractor.  .Northern   Constr.   Co.,   Mills 

Bldg.,   San   Francisco. 
Filed  Sept.  30,  '13.     Dated  Sept.  29.  '13. 
TOTAL    COST,     $16,750 


NO.    724   K   ST.,   Sacramento.     Alter   in- 
terior of  store. 

Owner McDowell    &    Harding',    724 

K   St.,   Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,   $1200 


LOT      1113      ELMHURST,      Sacramento. 
Erect    dwelling. 

Owner G.    W.    Cahalan,    1412    10th 

St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .B.    E.    Sydenstrucker,    2318 
I  St.,  Sacramento. 

COST,    $2600 


CITY        OF        SACRAMENTO.         Install 
elevators    in    City    Hall. 

Owntr City   at  Sacramento. 

Architect  . .  .None. 

Contractor.  .Van      Emon    Elev.      Co.,    46 
Natoma,  San  Francisco. 

COST,    $3733 
LOTS    3    AND    4,    H,    I,    9TH    AND    10TH 
Sts.,  Sacramento.     Alter  flats. 

Owner G.      C.    Youngman,      928      H 

St.,   Sacramento. 
Architect  . .  .None. 

Contractor.  .O.    M.    Rilborn,    1421    L   St., 
Sacramento. 

COST,     $500 


LOT  21  BLK  34,  Oak  Park,  Sacramento. 
Erect   fiats. 

Owner Geo.   Schelcher,    2430   Q   St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .C    J.    Guth,    1516    27th    St., 
Sacramento. 

COST,    $7000 


COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

Sept.  30,  1913— N  M  LOTS  5  AND  6, 
H,  I,  2nd  and  3rd  Sts.,  Sacramento 
Oakland,  Antioch  &  Eastern  Rail- 
way to  Guttleben  Bros.. Sept.  20,  '13 
Sept.  26,  1913— CITRUS  on  r  of  w  of 
Southern  Pacific  Railroad  Co.  bet 
Sacramento  and  Folsom  on  north ly 
ride  of  Public  Highway.  Natomas 
Consolidated  of  California  to 
Ernest  G  Johnson Sept.   18,   1913 


APARTMENT  HOUSE—3  story  and 
base,  brick.  Cost  not  stated.  Santa 
Monica,  Los  Angeles  Co.,  Cal.  Archi- 
tect, Albert  C  Martin.  Higgins  Bldg., 
I,.  A.  Owner.  Martin  O'Hara.  The 
building  will  be  erected  on  Ocean  ave- 
nue and  will  have  a  frontage  of  60 
feet  and  a  depth  of  150  feet.  There 
will  be  stores  on  the  first  floor  and 
about  40  rooms  arranged  in  two  and 
three  room  suites  on  the  upper  floors. 
Interior  finish  will  be  of  pine  through- 
out. All  suites  will  have  wail  beds 
and  private  bath  rooms.  There  will  be 
steam  ^eat  and  a  hot  water  system. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscoting.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are  Ibeing    prepared. 

APARTMENT  HOUSE— 4  story  and 
base,  brick  and  steel.  $55,000.  Los 
Angeles.  Cal.  Architect.  E.  B.  Hogan, 
1'564  West  46th  street.  L  A.  Owner. 
Ernest  C.  Hillman.  The  building  will 
be  erected  on  Ingraham  street  near 
Hill,  and  will  cover  an  area  of  54  feet 
by  120  feet.  There  will  be  a  total  of 
S6  rooms,  which  will  be  arranged  in 
two  and  three  room  suites.  Plans  also 
provide  for  amusement  rooms,  lobby 
and  ball  room  and  billiard  hall.  Inte- 
rior finish  will  be  of  pine  with  some 
elm  panels.  There  will  be  steam  heat, 
elevator  service,  hot  and  cold  running 
water  and  a  vacuum  cleaning  system. 
All  suites  will  have  connecting  baths 
and  nail  beds.  Bath  rooms  will  have 
cement  floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  the  work  will  be  done  by- 
Day  Labor.  Charles  Arisman,  2714 
East   4th   street,   will   be   in  charge. 

CHURCH  —  Class  A  construction 
$200,000  to  $250,000.  Los  Angeles.  Cal. 
Architects.  Imbs  &  Comes,  St.  Louis. 
Mo.  Owners.  St.  Vincent's  Roman 
Catholic  Church,  Rev.  Father  Joseph 
Glass.  Father  Glass  and  Mr.  Imbs 
have  just  returned  from  a  European 
trip,  and  working  drawings  will  short- 
ly he  started  for  a  handsome  new  edi- 
fice which  is  to  be  erected  at  the  cor- 
ner of  West  Adams  and  Figueroa 
streets.  No  details  of  the  construction 
have  been  determined.  Further  men- 
tion will  be  made  of  this  work  as  the 
plans    progress. 

CHURCH — 1  story,  frame.  Cost  not 
stated.  Los  Angeles.  Cal.  Architect, 
Harold  Cross,  Consolidated  Realty 
Bldg.,  L.  A.  Owners.  Grace  Presby- 
terian Church.  A  new  building  cov- 
ering an  area  of  54x60  feet  will  be 
erected  for  the  Grace  Presbyterian 
Church.  Design  Is  in  the  classic  style, 
exterior  being  faced  with  cement  plas- 
ter. There  will  be  Sunday  school 
rooms  besides  the  main  auditorium. 
Interior  finish  will  be  of  pine  through- 
out. Some  art  glass  will  be  used. 
Plans  are  complete  and  the  work  will 
be  done  by  Day  Labor.  H.  B.  Menin- 
ges 1442  Mt.  Pleasant  street,  will  be 
in    charge    of    the    work. 

BREWERY  ADDITION— 3  story  and 
base,  brick  and  steel.  Cost  not  stat- 
ed. Los  Angeles,  Cal.  Architect,  John 
R.  Kunst.  Higgins  Bldg.,  L  A.  Own- 
ers. Mathie  Brewing  Co.  This  work 
will  be  done  at  the  company's  plant  on 
North  Main  street.  Construction  will 
be  of  steel  and  brick.  Work  Includes 
several    large    tanks      and      a      90-foot 
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water    tower.      No    interior    finish    will 
iired.      Exterior    of    the    building 
will  be   faced   with   red   repressed   brick. 
Plans  are  now  being  prepared. 

FACTORY — 2    story    and    base,    brick. 
Cost     not     stated.       Torrance.     Los     An- 
geles   Co.,    Cal.       Architects,    J.     Martyr, 
Haenke   and    W.    J.    Dodd.    Story    Bldg., 
L     A.       Owners.     National     Mosaic     Tile 
Co.      The    building    will    cover    an    area 
imii     feet.       Considerable    struc- 
tural steel    will  be  used  in   the   building 
and   roof  trusses.     There   will   lie   metal 
window  sash   and  frames  and   a   cement 
and    tile    lloor.      Roof    will    be    of      tile. 
'     of    the    office    portion    of    the 
building    will    be   finished    in    pine.      Ex- 
will  be  faced  with  pressed  brick. 
Plans    are    being  prepared. 

HOSPITAL  —  Administration  build- 
ing, 4  story  and  base,  brick  and  steel. 
Cost  not  stated.  Los  Angeles,  Cai.  Ar- 
chitects.   Garrett       &       Farrell.    Currier 

Ig  i.  A.  Owners,  Methodist  Hospi- 
tal Association.  Plans  for  the  admin- 
istration building,  which  will  cover  an 
area  of  141x60  feet  have  been  com- 
pleted and  have  received  the  approval 
of  the  Building  Committee.  Contrac- 
tors are  now  figuring  the  excavating 
and  concrete  work.  Other  parts  of 
the  work  will  be  let  in  segregated  con- 
tracts. Plans  can  be  secured  from  the 
ects. 

HiiTKL — 12  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Los 
Angeles.  Cal.  Architect.  Lyman  Far- 
well.  Story  Bldg.,  L  A.  Owners.  Ira  W. 
Byrnes  and  associates.  Mr.  Byrnes 
iias  secured  a  fifty-year  lease  of  the 
property  at  the  northwest  corner  of 
Franklin  and  Spring  streets.  120x218 
feet,  from  the  Phillips  Estate.  Pre- 
liminary plans  have  been  prepared  for 
a  modern  hotel  structure  containing 
700  guest  rooms.  The  building  is  to 
he  erected  by  a  syndicate  of  which  F. 
L.  Spaulding,  1460  Dana  street,  L.  A., 
is  a  member.  Construction  will  be 
carried   on   by   Mr.   Spaulding.. 

HOTEI^—  4  story  and  base,  brick  and 
steel.  $50,000.  Los  Angeles,  Cal.  Ar- 
chitects, Mayberry  &  Parker,  Pacific 
Electric  Bldg..  L  A.  Owners,  Consoli- 
dated Realty  Co.  The  building  will  be 
erected  at  the  southwest  corner  o€ 
14th  and  Hill  streets  on  property  hav- 
ing a  frontage  of  60  feet  on  one  street 
and  97  feet  on  the  other.  There  will 
lie  three  stores  on  the  first  floor  be- 
sides the  hotel  lobby.  Upper  floors 
will  be  arranged  for  50  guest  rooms 
and  18  baths.  Interior  finish  will  be 
of  pine  and  elm.  All  rooms  will  have 
hot  and  cold  running  water.  There 
will  be  steam  heat  and  elevator  serv- 
ice. Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  There  will 
he  patent  store  fronts.  Exterior  of 
ling  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are   being    taken. 

HOTEI^II  story  and  base.  Class 
A  construction.  $100,004).  Los  Angeles. 
Architects.  Barnett.  Haynes  & 
Barnett.  Wright  and  Callander  Bldg., 
L.  A.  Owner,  Fred  Grass,  S.  1' 
building  will  be  erected  on  Main 
street.  ■  .  i  ,     and     9th 

covering    an    area    of    36x75    feet.      The 
building     will     have    a     completi 
frame    and     exterior     walls     of       brick, 

faced    with   terra   cotta.      Fl -s   will   be 

of  reinforced   concrete.     First   door  will 
be  arranged  for  the  lobby,  office,  a  pub- 
li<     dining    room    and     kitchen, 
floors  will   contain   a    total   of   ISO  guest 
til    of   which    will    have   private 
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Wybro  Panels 
are  worry  savers 

Wybro  Panels  are  smoothly  finished  and 
of  lasting  quality.  They  will  not  crack  and 
will  not  blister--lhey  are  worry  savers. 

Why  not  save  time  and  worry  by  order- 
ing the  right  kind  of  Panels  --  the  Wjbro 
kind?  They  cost  no  more  than  inferior  ones. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


Interior    finis  I  of    pine 

ill      ha\  ..' 

,.ii  s    ana     lilt-     wainscot.       T.here 

wo   passenger 

:  11   i:,  ,1.   a    vacuum 

supply. 

iors    will    !■•     "-•"!    in    i:;'-'    >"l,:,> 

,      ,,;■     of     the     building 

u-ui    I  ._-    fa   ,-,i    with    pressed    bi  Iclt    and 

,  otta.      Plans    •■ plete    and 

.-ing  taken. 

Ml  1RARY —  1    story    -m, I    I  ase       rein- 
forced     concrete.      $   0,0 leaumor.t, 

le     i ',,,('  1 1.        \i  chitei  t,     E.     L. 

\       Owners, 

;.  .  have     been 

i     for    a      one-story    reinforced 

Mills     for 

i    .-      onstruction    of    which    have    been 

irj    Asso- 

The     buii  ling      fill     cover    an 

irea    ,,■  ind    will    contain    a 

r :e    and    stark    room. 

Interior   finish   will   I ie  and   oak 

with    in  a  ile    fl     l    cork    linoleum. 

a.  will      I.     There  will 

le    furnace    heat     and     modern     plumb- 
ing.     Exterior   of   the    building    will    be 
.  lans    are 
■  ■    ■  ,  red. 

RESIDENCE  ind      base, 

frame.    $1"  000.      i.<  es,   I  !al.      Ar- 

A.    B.    Benton,   1 1  1    North    Spi  in  ■' 
street.   D.    A.      I  Jules    Kauff- 

i  contain    twelve 

■    ■     baths  and    sleeping   porch, 
is    in    thi     F  ench     Renaissance 
style.      Interior    finish    will    he    of    pine. 
■  .      wh   te    enamel.       Hard- 
wood   floors    will    be    used    throughout. 

v  ide     for     i •<■     heal     a  rid 

open    a   ■  ilantels     will    be    of 

Till     ii,«,       ■,  mi    wainscot    will    be 

ts.     An  automatic 

l:eater    will    be    insta  lied.      A   ga- 

i    on    the    lot. 

Exterior    of   thi  will    be   cov- 

cemenl  er     on     metal 

,     a  n,i    figures 

will    be   called    '■ 

TELEPHONE     EXCHANGE— 6      story 
,  ,,.  I  i, ,n.       i  loSl 

not    stated. 

,,.  ,  :     Pacific 

a.         .,,a     T.        i    ■       333     Grant 

.-•     r       Own,  Paci  Be    51  <  I  es 

Tel.   and    Tel  I  ha      bei  n 

Thi      building 

will    be    ere  Kill        reel 

■      1  5   feet.      Con  - 

,       , ,    I 
,,,!    brick    wails 

i  ■   ■  r  i  c  k  o  r  t  e 1 1  a 

re    b  e    used    to 

holisr- ,, 

ange      i  nterior  i  of  pine 


:        IS  H  M  ■ 

i  ile     and     o   na  mental     i     i 
There 

a       a     vacuum    ■    ■ 
tem.      Exti  rior   oi 
i  i ,  ,  ,  I     with     i  ■         ■   i     b rick 
otta.      i 
will    be    called    for     i      ■■ 

ri    R>ES    AND    OFFICES    - 
ana    base 

Hollywood,    i.  ,       \  ngeles    I  !o.,    I ! 
i       |  cher,      '",-1       i 

l.    A.     t  iwner,,   C.    E.   To! 
i    ,      pi    Iding     v.  ill    cot  er    an     ■ 

,    ,,■■■,    squai  e,    a  hi    has 
Cor    four    stori  >or,    of- 

ii,  e 

pine    throughout.      Tl  ere    will    b, 
i    a    hol     a  ,  ,,a      ■    tern 

o  and     metal     windo  ■ 

and    fra  mes    are       ■■    ified       E    te    o 
■ 

brick.      Plans     ir prepared. 

STORES  AM  ,  ■  M'l   DCES-   -1 
base       Class     \    construction 

i  i ted       i  " 
Ti  ain    iV-    \\  illiams,    Excha  nge    Bldg.,    i. 
A.      Owners,    syndii   tte    headed 
:,,:  ni  i      Herbert     J.       I  foudgi  . 
.    .         i       *        i 
,.   ,,■  i  ,i      ,,,  a   e    of    50    years    on       the 
,,,  opei  i :.     on     i  he     n  esl     side    of    Spring 
sired,     between     6th     and     7th     street--, 
a  n,l    vs  ill    undertake    i  o    fina  m  e    an    l  l  - 
torj    Clas      \   offii  e   building.      ' 
120x155     feel        I  »e1  a  ill     oi     i 
l  inn    have    nol    i    del  ermi  tied.      Fur- 
ther   mention    will    be    m  tde    as    plans 
prog  ress. 

Contracts    Awarded. 

APARTMENT     HOUSE — i     story     ana 

basi  .brick     tnd      teel      160, Los    An- 

,,    ,       cal.     Architects,    M.   s.    v, 
i ',,  ,    Ti  u  -i     a  n,l    S  i  v  in-a     Bldg.,     L.        \ 
lctoi       E    W.  Smit  li   .v-  Sons,  Trust 
L       \ 

li  0. 

STORIES,    OFFICES        V  N  I  >     BANK— 2 
ory    and  irici 

stated       Coi  on       '       ■  Co., 

tect,     li      i :      i  iei       iwa; 

i  i     Bldg.,    I.      \        Owi 

Invest Co.,   C  ■        T.1  e   Rem- 

■ 
ontri ta  ted. 


E.  H.  Williams 


Chalmer  Munday 


PORTLAND  AND  OREGON. 

AND    OFFICES 

on,    Ore. 

i    a  ■       i ■        >■■■,,  name 

The    i,n  Idling 
ea    on    a    cornei      Ite     md    ■■  111 


Munday  &  Williams 

Aitorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Casesg 

Telephone  Kearny  2622 

615  Phelan  Building,        San  rrancisco 


inking    rooms,    one    store 
"n  the  first  floor  and  a  number  of  mod- 

h  •  oi  id   a  ioi      Interior 

i  woods. 

a     ere    will    be    fii  and    safe 

Some   oi  na  mental   plas- 

er    and    iron    will    be    used.      Plans   pro- 

di     i ■■■■  ti        Exterior    of    the 

a     prepared. 
WAKElIi  ITJSE  —  J       story      and      base. 
■  rick   and   steel.  $60,000.      Portland,  Ore. 
Architects,    Emil    Sehaeht    &    Son,   Com- 

P 
D     P     Thompson     Estate.      The    building 

•  a   on   the   Ea 
will    have    a    frontage    of    200    feet   by    a 

-  Construction     will 

I  ,■   of   I    ■  pe       Spur   track 

facilities  ided.      No    in- 

finish    will    be    used.      Plans    pro- 
vide   for    metal    window    sash,    fireproof 
matic   sprinkler   sys- 
■  ■■    of   the   building   will    he 
brick.       Plans     are 
complete     and     figures     are     now     being 
,    architects. 
STORES      1     story     and     base,       brick. 
Cost    not    stated.      Portland,    Ore.      Ar- 
chitects, R.   N.   Hockenlberry  &  Co.,   Ab- 
Bldg.,    Portland.      Owner,    R.    T. 
The  ibuilding   will   be   erected 
at     the     corner     of     29th     ana     Bellmony 
Thi  a . ,      has    been    de- 

signed   for    a    four-story    building,    but 
only    the    first    floor    will    be    erected    at 
iresent.       When    upper    floors    are 
added    these      will       be      arranged      for 
nils.      There    will    be    four  stores. 
Interiors    will    be    finished    in    pine   and 
,,,,:.      T.here   will    be   patent    store 
fronts   and    plate    glass    windows.      Ex- 
ii  I'    the    building     will    be    faced 
with     pressed     brick.       Plans    are    com- 
an. I    figures   an    being  taken. 

Contracts    Awarded. 

ICE  HIPPODROME—]  story,  rein- 
fon  ed  concrete  and  steel,  $55,950. 
Portland,  Ore.  Architect  .1.  McClure, 
Bldg.,  Portland.  Owners.  Port- 
land Ice  Hippodrome  Co.  Contractor, 
Victor  Carlson,  I'la  Vancouver  'ave- 
nue. Portland.  Contract  price,  J'55,590. 
i  does   not    include   the 

ice     machinery. 

CONCRETE       RETAINING       ffAL^- 
6.      Portland,   Ore.     Engineer,   City 
Department     of    Engineering,    Portland. 
i  iwners,    i  !ity    of       Portland        i 

a     s     w  intei  s    Co  .    Portland.    Con- 

TORE   AXO  THEATRE— 1   story  and 

,    :       ,-:  ,  .       I  lost       not 

Portland,       i  ire.         Architect. 

W.       Ertz,      Northwest      Bldg., 

Duke     1  bus.       Con- 

a  ,,    .     Lents.      i  'ost    not 

:  ,  ,  ,  ,1 
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SEATTLE  AND  WASHINGTON. 
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tington 
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- 
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water     system         A 

eralble 

: 
md    now   out 


STATE     EXPOSITION      BUILDINGS! 
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Builder  ami   Engi 


DEMAND    FOR    CREOSOTE. 
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tinent, 

is  a  mineral  salt  1  0  manu- 
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'  •     •         :  o  luot  of  a   by- 

Bcult  to 

a  result,  it  has  been  found  necessary  to 

ilable. 

f   the  lumber   treati 
•as    it    appears  ortage 

em  of 

■ 

ing      adoption  is       enough 

i  in  the  bee- 
United  States  to  supply  all  reasonable 
demands  for  years  to  come. — Builder 
and   Engineer. 
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Septem  u  an  average 

Perhaps 

low    margin   at 

able    in    some    degree    for    the    air 
of     unactivity.       Septeml  •  i 
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amounts   to   | 

lowing: 
it]  action. 

ons       and 

-i  ruction 
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limits. 
amounting   to    $31,740,   ma  . 
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the    rec- 
e 
as    follows: 
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MINERAL    PRODUCTION    OP    STATE. 
Report      or      (alii. 


Mai.-       Mining 


M.     Hamilton.    State    .Mill. 


annual 

i      Mining 



"71.661 


37 

me     

21 

39,092 

5,638,0 19 

Crushed     took     3,691,010 

spar     6,180 

Fullers    earth     



19,713 

36-.:i7r. 

117,388 

lnfusoi  lal    earth    1 7."7 1 





464,440 

iStone     570,2  is 

Magnesite     10 

Manganese      

le      74,120 

Mineral    paint     1,800 

Mineral    water    529,384 

Natural   gas    940,076 

locks    576,355 

eum     11,868  3  1 1 

tinum     19,7711 

Pumice     

Pyrites     203  1 70 

Quicksilver     866,02  I 

3S 

ami    gravel S41  ,588 

-  -      15.404 

•lone     1  ^ ,  ."i  7  1 

Silver     799  58  I 



37,094 

Tungsten    ore     206,000 

Zinc     29 

Total     %S 

•Figures    compiled    >■/    tie    U.    .-     Geo- 
Survey. 

♦ 

HKITISH    CHANNEL    TUNNEL. 

:   of  tunneling   the    > 

:  Mid     an  I 

■    lam!    communication    with 
other,    is    it-  eiving-    ju.-t     al     this 
sti  mg    suppo  I     n 
it     it     may 
i     work    will    actually    he    under- 
I    .-    immediate   future. 
Ion      '            er   i  nmerce 

■      '  '■    given    its    f il 

0  ie  it,  :in  i  when   !    i 

of   commerce    hold    their   an- 
1  g       '     Antv.  .'i  p    t    is    month 
ati       from    London    will    urge 
ona)    appro\  al    of    the    plan. 
\    deputation    of   members    of    I 

.  , 

G !;'      tOV         <J     Offii 
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-■   ■•  i  n   immi  di  i  lelj      :  ut     for     the 

■     ■    lestion 
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■  ■■■..■ 

Thi     esl 

!         Will 

' 

1  ma  ted 

■ 

No    .  1  i Hi.- u  1  - 
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3S 

„ el       ii    is    believed    thai      the      tunnel 

would    capture    the    large    share    of    the 

,(  ins-     the     channel. 

:i    thtrtj    miles,    and. 

i    ,•    tunnel    through,    the   journey 

would   be   a 

matter  of  I  ut  live  or  six  hours. — Seattle 

Post    Intelligencer. 


CALIFORNIA       PRODUCES      OVER 
926,030,000     IV     METALS 


Gold,  Silver.  Copper,  Lend,  null  Zinc 
Output  in  J912 — Inerense  In  Produc- 
tion ns  Compared  with  lull  Reported 
by  the   U.  S.  Geological   Survey. 


The  mine  jutput  of  gold,  silver,  cop- 
per,  lead  and  zinc  in  California  in 
1912,  according  to  Charles  G.  Yale,  of 
the  United  States  Geological  Survey, 
tlued  at  $26,383, 946,  an  increase 
of  $1,209,269  over  the  corresponding 
value  for  the  year  1911.  The  increase 
is  due  mainly  to  gain  in  yield  of  gold 
from  deep  mines,  increased  value  from 
copper  and  silver,  and  increased  out- 
put of  zinc.  The  greatest  gain  was  in 
the  value  of  copper  and  was  due  to 
an  advance  in  commercial  value  of  the 
metal,  as  the  quantity  produced  was 
materially  less  in  1912  than  in  1911. 
To  a  le.  s  degree  the  same  may  be  said 
of  silver:  and  the  zinc  quantities  and 
values   also   increased. 

The  mine  production  of  gold  in  1912 
was  valued  at  $19, 713, ITS.  a  nominal 
decrease  of  $25,430  from  1911.  The 
output  of  silver  was  1,300,136  fine 
ounces,  valued  at  $799,584.  an  increase 
of  29,691  ounces  in  quantity  and  of 
$126,248  in  value.  The  production  of 
copper  was  33,451,672  pounds,  valued 
at  $5,519,526.  a  decrease  of  2,864,464 
pounds  in  quantity  but  an  increase  of 
$980,009  in  value.  The  output  of  lead 
was  1.144.731  pounds,  valued  at  $51,512. 
a  decrease  of  253,380  pounds 
In  quantity  and  of  $11,403  in  value. 
'I  e  output  of  zinc  was  4,345,591 
pounds,  valued  al  $299,846,  an  increase 
for  the  year  1912  of  1,538,556  pounds  in 
quantity  and   $139,845   in   value. 

There  were  1,041  metal-mining  prop- 
ertie-  reported  productive  in  1912.  of 
which  532  were  deep  mines  and  509 
placers  of  various  kinds.  This  shows 
a  total  decrease  of  140  producing 
mines  in  1912.  There  were  470  deep 
.Told  mines.  12  silver,  24  copper,  25 
silver-lead-zinc,    and    1    zinc. 

Of    the    placer    producers     141    were 
[lie   mini        65   are  iges,    1 46   drift, 

I    157    surface      or      sluicing      mines. 

T    ei  i      .;  ere    64     l<     -    deeD    and    76    less 
Q    1912    loan    in    1911. 

T    i  of    California    pro- 

dui  o!    2,641,49 ol    oi  e    in    1912,    a 

ions.  Of  this  out- 
put 2,225,429  Ions  was  siliceous  ore, 
and    6,47  oi  •        The   siliceous 

Ii       .ill     iO.918      Ions,      the 

copper    on  659    tons,    the 

11  ,034    tuns,    and    the 
/.ino  ore   Incn  1,847   ions. 

Ore*  Yield    Larger   Returns. 

The   total   avi         ••   value   from  all   ore 

sold    or    treated    in    California    in    1912 

was   $i;.71    :.    ton,   against  $5.49   a   ton   in 

191]   and    $6.71    a    ton    in    1910.      At   gold 

and    silver    mill  Cornia    in    1912 

o    nage   milled    -   i  -    2,077,300   short 

i  g    $10.::t  i  .   ::  it   in   gold   a  nd 

ounces       of  valued       at 

era         value   In    gold 

ei     ol     $5.08    a     ton,    compared 

with     $1.61     in     191]     and     $5.25    in     1910. 
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Of  this  average  value  $4.17  was  recov- 
ered as  bullion  in  batteries  and  on 
plates  in  mills.  The  smelting  ores, 
456,735  tons,  produced  all  the  copper 
and  zinc  and  practically  all  the  lead, 
as  well  as  953, u67  fine  ounces  of  silver, 
valued  at  $587,366  and  $592,532  in  gold. 
There  were  also  treated  107,462  tons 
of  old  tailings,  yielding  i$103,936  in 
gold,  an  average  of  96  cents  a  ton,  and 
$1,298  in  silver,  an  average  of  1  cent  a 
ton 

Nearly  *ip.im>i>,(iixi  from  Platers. 
The  placers  of  California  in  1912 
yielded  $8,645,663  in  gold  and  35,652 
ounces  of  silver,  valued  at  $21,926,  a 
decrease  of  $339,895  from  the  placer 
output  of  1911.  The  hydraulic  mines 
showed  an  increase  of  gold  output  of 
$14,196,  the  dredges  a  decrease  of 
$236,506,  the  drift  mines  a  decrease  of 
$91, 90S,  and  the  surface  placers  a  de- 
crease of  $26,646  in  gold.  The  placers 
produced  43.86  per  cent  of  the  total 
gold  yield  of  the  State  and  the  deep 
mines  56.14  per  cent.  The  dredges 
produced  37.68  per  cent  of  the  entire 
output  of  gold  in  the  State  in  1912 
and  85.93  per  cent  of  the  placer  gold. 
The  total  gold-dredge  output  of  Cali- 
fornia from  1899,  when  only  $206,302 
was  produced,  has  been  $55,415,191,  in- 
cluding the  $7,429,951  obtained  from 
tli is   source   in    1912. 


JAPANESE      PREPARE   TO    MOVE      TO 
FLORIDA. 


A  general  exodus  of  Japanese  farm- 
ers from  California  will  be  only  a  mat- 
ter of  a  few  months  if  the  Florida  col- 
onization plans  of  L.  S.  Mogi,  a  Japan- 
ese farmer  and  promoter  from  South- 
ern  California,   are   carried   out. 

Mogi  has  been  in  Sacramento  for  the 
last  few  days  enlisting  Oriental  re- 
cruits for  the  trip  to  Florida,  where  he 
says  that  a  tract  of  61,000  acres  has 
been  set  aside  for  intensive  cultiva- 
tion, this  tract  being  open  to  Japan- 
ese .settlers. 

A  party  of  eight  of  ten  Sacramento 
Japanese  has  already  been  recruited 
and  will  leave  for  the  south.  In  Los 
Angeles  they  will  join  a  score  more 
of  their  countrymen,  gathered  from 
various  parts  of  the  State,  and  thence 
the  party   will   proceed   to  Florida. 


Ill    II. HIM.      OPERATIONS      CONTINUE 
TO   RE   BRISK. 


Construction 
Two   Millioi 


Mark. 


Private  building  activities  through- 
out the  city  for  the  month  of  Septem- 
ber, as  reported  by  the  Bureau  of 
Building  Inspection  of  the  Board  of 
Public  Works,  show  a  total  of  386  per- 
mits issued  at  an  estimated  cost  of 
$2,273,723, 

These  figures  include  $900,000  for  the 
construction  of  the  Panama-Pacific 
International  Exposition  Company's 
Auditorium  which  is  now  under  con- 
struction in  the  Civic  Center  in  thr 
block  hounded  by  Larkin,  Hayes,  Polk 
..nd  Grove  streets.  This  structure  will 
cover  an  area  of  263  by  401  feet  and 
will  he  four  stories  and  basement 
Class  "A,"  he  main  feature  being  a 
disappearing  'stage.  Plans  for  this 
building  won-  prepared  by  the  Con- 
sulting  Architects  of  the  City,  John 
Galen  Howard,  John  Reld  Jr,  and 
Fredireck  H.  Meyer. 


Wednesday    Oct.,    8,    1913. 

Report   of   1UI.1. 

Class  No,    of    Bldgs.       Amount 

Class   "A"    1     $900,000 

Class    "B"     3        122,500 

Ciass    "C"    16        605,121 

Frames      162        438,932 

Alterations     204        147,170 

Total      386   2,273,723 

Report  for  1912. 

Class    "A'     1      $132,000 

Class     "B"     3        124,100 

Class     "C"     20        750,600 

Frames    203        605,401 

Total      544    1,783,145 

Alterations     317        171,044 

♦ 

TIN    IN    ALASKA. 


In  speaking  of  mining  conditions  in 
Seward  peninsula,  Governor  Strong  of 
Alaska  incidently  called  attention  to 
the  fact  that  there  is  a  dredger  work- 
ing on  the  placer  tin  deposits  in  the 
York  district,  which  will  have  an  out- 
put this  season  of  nearly  sixty  tons, 
winch  will  bring  in  somewhere  be- 
tween $30,000  and  $50,000.  This  serves 
to  recall  one  of  the  many  opportunities 
present  on  this  coast  which  have,  as 
yet,    been   overlooked. 

There  is  no  other  portion  of  the 
world,  with  a  similar  number  of  inhabi- 
tants, which  consumes  such  quantities 
of  tinplate  as  the  Pacific  States  and 
Alaska.  California  puts  up  a  greater 
value  of  canned  goods  than  any  other 
state  in  the  Union,  as  Washington  puts 
up  more  canned  fish  than  any  other 
state.  The  consumption  of  tinplate  in 
the  season  on  this  Soast  is  measured  in 
trarnload  lots.  One  of  the  greatest  tin 
can  factories  in  the  world  is  located 
at  Bellingham.  The  condensed  milk 
factories  use  trainloads  of  tinplate.  The 
canning  industry  is  expanding  steadily 
and  at  a  rapid  rate.  All  of  this  tinplate 
is  imported  from  other  states,  where  it 
is  manufactured  and  coated  with  tin 
imported    from    abroad. 

The  tin  being  mined  in  Alaska  goes 
to  Wales  for  reduction,  comes  back  to 
the  Pennslyvania  and  Middle  West  tin- 
plate  plants,  and  from  them  back  to  the 
Coast  to  be  utilized.  The  present  pro- 
duction of  tin  in  Alaska  would  go  a 
long  ways  toward  coating  all  of  the 
tinplate  in  use  on  this  Coast.  The  con- 
nection is  so  obvious  that  it  is  hard  to 
understand  why  the  tin  ore  is  not  re- 
duced here  and  why  the  tinplate  is  not 
manufactured  here  in  quantities  suffi- 
cient to  meet  the  heavy  local  demand. 
— Seattle     Post-Intelligencer. 


A     PANAMA     niltEtASTEII. 


Forecasts  of  the  effect  of  the  Pan- 
ama canal  on  the  world's  business  are 
of  i he  first  importance  today  to  busi- 
ness men,  to  investors,  to  parents,  to 
workers,  in  short,  to  whoever  knows 
the  need  of  an  income  and  has  an  eye 
on  t  lie  future.  Of  these  forecasts 
there  will  be  many  in  months  to  come. 
One  of  the  earlier  ones  to  consider  the 
subject  with  scientific  grasp,  yet  wit1 
the  public's  viewpoint,  is  Professor  A. 
W.  Kirkaldy,  who  read  an  address  on 
the  canal's  prospective  trade  results 
lately    before    the    British    Association. 

After  pointing  out  that  we,  with  our 
advantage  of  possession  of  the  canal, 
and  with  coaling  and  naval  stations 
and  a  ready  supply  of  cheap  coal  for 
il«  ships  on  the  Panama  routes,  may 
be  in  a  position  to  press  hard  the  trade 
and  shipping  of  both  England  and 
Germany    throughout    the    Pacific    and 
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Indian  oceans.  Professor  Kirkaldy 
foretells  a  coming  reign  of  interna- 
tional   competition. 

Now  in  the  competition  of  nations 
that  is  to  ensue,  this  student  perceives 
a  high  probability  that.  with,  other 
considerations  fairly  balanced,  that 
nation  will  gain  the  lead  whose  capital 
and  labor  factors  co-ordinate  most 
perfectly  and  produce  the  least  friction 
and  the  most  products.  Here  is  a 
thought  for  those  who  encourage  or 
condone  the  present  highly  fri 
state  of  class  feeling — for  the  men  who 
commit  intellectual  sabotage  by  pour- 
ing the  emery  powder  in  the  joints  be- 
tween American  capital  and  labor. — 
New    York   Evening   Sun. 
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However,  as  the  mines  in 
.  small  area  developed  have  fur- 
nished, according  to  the  statistics  of 
•  .  Geological  Survey,  about  2,330.000 
tons  of  coal,  large  bodies  of  valuable 
coal  may  yet  be  found  in  the  Cerrillos 
Held. 


A  FLOATING  CITY. 

The    Imperator    is    crossing 
lantic    with    5019    persons    aboai 
sengers    and    crtw,    almost     200 
than  any  ot.ier  ship  in  the  regular  pas- 
senger   service    ever    carried.       This    is 
an  army  almost  as  large 
Cornwallis    surrendered     at     York!  >wn. 
assuring    the    independence    of    « 
now    the    United    States.        It    is      more 
than    the    population    of    many    I 
towns.      There    is    not    a    hotel    in    the 

that    could      aceommoda 
many   persons,   housing  them  an 
ing    them.      Yet    tnis   great    mill; 
comfortably   placed    in   the   giant    of   the 
seas.      They    will    be   carried    across    the 
ocean    amid   all    the    luxuries    of    which 
civilization    boasts    and.    withal,    better 
guarded    against    the   dangers      of      the 
deep    than    ever    human    beings    on    the 
water  were   before.     But   yesterday    the 
ocean  highway   was  a  race  with 
Storms     overwhelmed     frail     craft,     pi- 
rates  encompassed   them  and    many   (ire 
destroyed.      Human    ingenuity    has    lav- 
ished  itself   on   this   latest   monster.     It 
is    not   proof   against   all    elements 
it   is  the  sum  total  of  human  prepared- 
ness and   precaution.     If  the   Imperator 
alone    were    the   achievement    of 
tury.    civilization    might    well    glory    in 
that  achievement.      Mo  •  100  peo- 

ple carried  across  the  ocean  in  ease  and 
comfort  by  one  ship — it  is  the  dream  of 
yesterday  come  true.  —  Philadelphia 
Ledger. 

CERRILLOS    COAL      FIELD.      NEW 
MEXICO. 


A    short    report   on   the   Cerrill 
Santa   Fe  County.  New   Me 
Willis  T.  Lee.  just  issued  by  the 
States    Geological    Survey,    describes    a 
coal  field  which  is  one  of  the  few  in  the 
United    states    outside    of 
vania    anthracite    field    containing    true 
icite    coal.      Considerable    interest 
•  s    to    the  Cerrillos   coal    field,   not 
so    much    because    of    its    present    pro- 
ductiveness  as  because   it    is   one  of  the 
producers      of    coal    in       western 
in.  The  mines  that   were  worked 
must   extensivi  n  abandoned, 

but    the    field    contains    mai  i    I 

5<   i'ii       some   from    4    to   ■  :    feel    tl  ick,    of 
anthracite  and  bitumir 

The   ccals    of    the    Cerrill 
been  developed   in  so 

little   is  known  of  the  continuity   of  the 
beds    that    no    useful    estimate    of    avail- 
able tonnage  can   I  e   m  i 
■ 

of      commeri  ial  Ij       importanl 
renders   any 


ASPHALT    OBTAINED    FROM    OIL. 


rodnctlon      of   i- I      Roads 

Steadily    Increasing 


Until  recently  the  popular  idea  of 
asphait  represented  the  soild  m 
found  in  certain  veins  in  Utah,  or  ob- 
tained from  the  shores  of  the  Dead  Sea, 
or  from  the  asphalt  lake  in  the  Island 
of  Trinidad,  the  material  being  used 
for  asphalt  varnish  or  for  street  pave- 
ment. 

Within  the  last  few  years,  however, 
the  asphalt  trade  las  been  dominated 
steadily  increasing  extent  by  a 
different  variety  of  asphalt  obtained  by 
boiling  down  the  heavy  petroleum 
found  in  California  and  in  the  region 
of  the  Gulf  of  Mexico  to  a  semisolid 
material  which  has  found  wide  use  for 
roofing  purposes  and  as  a  binder  in 
modern  road  construction.  A  total  of 
333,213  short  tons  of  this  oi!  asphalt 
ide  in  1912  and  had  a  value  at 
the  points  of  production  of  $,".  5 
This  is  a  gain  of  33.7  per  cent  over 
19J],  and  is  nearly  three  times  as  much 
output  of  all  other  kinds  of 
I  taken  together,  as  shown  in  the 
annual  report  of  David  T.  Day,  of  the 
United  States  Geological  Survey,  puo- 
lished  as  an  advance  chapter  from 
-Mineral    Resources   for    1912. 

altic    oils    differ    very    widely    in 
the     proportion     of     asphalt     contained, 
ranging  from  oils  having  no  asphalt  to 
very    viseious    oils    which    are    suitable 
for    road    materia]    with    practically    no 
refining.       Such     natural    liquid    asphalt 
is   known    in    many    localities,    especially 
i.ear  Lander.  Wyo.     It  has  not  yet  come 
into   popular   use,  as   asphaltic   residues 
of     exactly     the     required     consistency 
E    obtained  more  cheaply  by   boil- 
ing   down     the     thinner    asphaltic    oils 
•fistic     of     many       regions       in 
California  and  Mexico. 
The    proportion    of   asphalt    contained 
asphaltic      oils   of      California, 
Texas    and       Oklahoma     varies       within 
wide    limits.      The    oils    of    the    Coalinga 
California,    vary    from     - 
r   cent. 
in    tl  e    Kern    River    field    there    is   a 
variation     between     16.2     and     3S.7     per 
cent       in     the     Sunset-M:  dwaj --MeK.it- 
iation   ranges   from 
per    cent,    in    the    Los    Angeles 
held    from    13.3   to    42.2   per   cent,    and    in 
i    ria     field     from     12     to     I-- 
ent.      In   Texas   and   Louisiana   the 
asphaltic   oils,   which   are   limited 
tically    to   the  region   of  the   Gulf 
show    variations    from    no    asphalt    to    a 
in  of  20  per  cent. 

from   the  figures  of  pro- 
duction in     Californ: 
tnding  rapid: 
expansioi                       .cause  of  the 
tically     unlimited     amount     of 

ted   from   the  crude 

specially      from      the      heavier 

During  the  latter  part   of   1912 

ifornia 

making      contracts    for 

•     -    ;-.       This 

produ    t.    obtaining       large    amount       of 
asphaltic    residues.        Tbes. 
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partly    for    fuel   and   partly    for   asphalt. 

The   heavy    nils   of   the   Kern    River  field 

comparatively    slight    topping 

to  leave  .in  asphaltic  residue  which  was 

ed  i"i-  road  and  roofing  asphalt. 

the    conditions    it    lias    proved 

push    the   sale   of  California 

asphalt   to  great   disl 


FOlUiIGN  TKAUJi;  OPPORTUNI- 
TIES. 


!\Vhere  addresses  are  omitted  they  may 
he  c 'ained  from  the  Bureau  of 
Forc.gn  and  Domestic  Commerce. 
Washington.  D  C.  In  applying  for 
addresses    refer    to    file    number] 

Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


Xo.    II7G5.    Floating;   dry    duck. —   Sup- 
plementing a  previous  report  published 
in    Daily    Consular    and    Trade    Reports 
for   Man        12,    1913,   the   American   con- 
sul  at    Valencia,   Spain,    writes   that   the 
project   for   the   dry   dock   has   been  ap- 
and   competitive  bids  called  for. 
He    has    forwarded    copy    of    the    specifi- 
and     translation     of    the    same. 
I  e    obtained    from    the    Bur- 
eau    of     Foreign     and     Domestic     Com- 
merce. 

No.        117m;.        School        furniture     and 

equipment. —    An     American     consul     in 

e  iorts    that   a    hoys'   large   com- 

school,   costing   over    $200,000    is 

omplelion    in    his    district.    It 

e    equipped    with    modern    school 

furniture     and     appliances     for     library, 

physical,       and       commercial 

Those    desiring    to    fur- 

irniture    and    equipment    should 

ilogues   and    correspondence    in 

French,     or     German     to     the 

of    the   school    whose    name    is 

given    in    the    report. 

No.     1I7IO.     Hoisting    engines,    steam 

drills,    concrete    mixers,    anil    derricks. - 

A    report     from    an    American    consular 

officer    in    Canada   states    that    a    firm    of 

contractors     in    his    district     desires    to 

from    American    manufacturers 

nd    price    lists    of    hoisting 

engines,    si  earn    drills,    concrete    mixers. 

and    derricks.      The    firm    in    question    is 

ne    of    the    largest    in    the 

No.    1171."..    sectional    bookcases. —   An 

of     a     foreifn     municipality     in- 
Imi  :  i   an    consulate    that    he 
iscertain   prices   of   sectional 
'    feet    long  and   four  sections 
feet)   high.     The  consul  states 
',■  nt    only     one    division    as 
is     required     but     it     should 
further    orders. 
Vo.     11718,     Military     barracks. — Sup- 
plemei.  til        i    report,    w     ich    was   publi- 
Dailj    i  lonsular   and   Trade   Re- 
\  hi  con- 

sul   at  B  :       ■-■         is   forv 

t!  e    n:i  .  ■  ■  :   itors    in    \\     oni 

' :  i*  eminent    has     i 
construction   of   new   military    barracks 

•     ■  !;> ntry. 

\o.     11724.    Motor    tvagon. —    Tenders 

Ing     a      1-ton     motor     wagon 

ol   i     -■  ine  fo  -    house 

i  e  r  i  n  g 

I'     Thomas,    Town 

i 

until  Octobei    12      Copy  of  the 

mi  the 

ierk. 
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Combination  i|a| 

Boiler  and  Gas 
Wafer  Heater 

The 

SOLUTION 

To  Ytur  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  oi  America 

Successors  to  JOHN  WOOD  M.-C.  CO. 
218-     1  P.cific  Bldg.    447-49  E.  3rd  St.    33  1  -339  Cypress  '  t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


iwiiif 

1  -ffOHE  IMHfS  * 


Now) 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 

420-422  TURK  STREET 


JAMES  CAHILL  &  CO. 

Incorporated 

—   P  E  A  L  E  R  S  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Fianklin.                             Tel.  Oakland  1113 

m.  ALVIN  PLUMMEE 

EOME  TEST  AM)  INSTALLMENT 
OPTICIAN 

3649  SIXTEENTH  STREET 

I  II  E  PHONE    MARKET   5184 

SAX  FRANCISCO,  CALIFORNIA 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  got  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  tnd 
architect  receives  a  copy  of  the  Building  and  Indust  ial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advert  sements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


Wednesday    Oct.,    S,    L913. 
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Walter  A.  Scott 

ARCHITECTURAL 
Photographer 


558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
830-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  me  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  594 1 


THE 

Safe  Deposit  Vaults 
BANK  OfYtALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

.     SHEET  METAL  WORK 
Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


nr 


Bind  your  copies  of  the  Building  and  Industrial 
News  in  PERMA1NENT  BOOK  FORM 


|L    i  \  We  have  succeeded  at  last  in  securing  a  really  practical  binder. 

JiJHk  The  Building'  and  Industrial  News  contains  a  great  deal  of  technical  and 

~^*^&k  *     statistical  information   that  many  of   our  readers  find  worth  saving  for 

««'"    ""^  ^^  future  reference.  There  is  no  better  way  of  pieserving  it  than  using  the 

"BIG  BEN"  BINDER 
which   preserves  the  magazine  in  permanent  book   form.     This  binder  is  handsome   and    durable,   and   makes 
the    permanent    filing    of    magazines  as  easy  as  filing-  ordinary  papers.     Itopens   flat  like   a  regular   book,   and 
comes   in   fine  art  cloth   with   the  name  of  our  Journal  stamped  in  gold  on    the    front   cover   and   back.      For 
persons  who  desire  to 

Save  These  Valuable  Article 
this  binder  is  just  the  thing,  as  It  holds  several  numbers  of  our  Journal  and   can   be   used   again   indefinitely 
year  after  year,   simply  by  taking  out   the   old   Journals  and   inserting  the  new  ones  as  they  come  to  you. 

By    making    special    arrangement  with   the   manufacturers  of  this  best   binder   that  lias  ever  been  put  on 
the   market,   we  are  able   to   furnish   them   to   you   for    ONLY  Sl.OO  EACH, 

Merely  send  us  your  name  and  address  and   say:      "Send   us  your  binder.     I   enclose   $1.00,"   and   we   will 
send  the  binder  promptly  all  charges  prepaid. 

Send  in  vour  orders  now  and  begin   saving  the   statistical  and   technical    information,    articles    and    valu- 
able  data,   that   will  be  published   in  The   Building   and    Industrial    News  this  year. 


The 
window 

best    and     cheapest     reversible 
on  the  market. 

Common  Sense  Window 

Invented        and        manufactured        by 
L.    H.    BIRTH.    19th    and    Carolina    Sts., 
also   1 1»  Jessie  St. 

12 
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Catarrh  canjte  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  So  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LJAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


'It  Is  Almost  Human" 


Phone  Kearny    740 


"The  Improved 
Norton ' 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cushion   Check,  working    automatically 

Simplicity  and    Durability   combined       A»">iij1 

to  either  side  of  any  size  of  door  either 

Right  cr  Left  Hand,  without  change 

In  ordering,  give  sin-  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Paits  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Cover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  at  •  Beauty  to  the  Skin  so  d  sired 
by  the  Ladies  and  admired  by  the  Cent'e- 
men.     Fine  for  the  face  af.er  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEfViENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673       445-447  Turk  St.,  S.  F. 
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Parrott  &  Co..  32u  California  St.,  San 
Krancis.-o  .Pane — Rack    cover 

CONTRACTORS'      MACHINERY. 
&  Co.,  E.  R.,  3S-40  Natoma 
i]  d,    Bacon  &   Myers,   215   Rialto 
Bldg.,  S.  F..Page — Inside  front  cover 

Parrott  &  Co.,  320  California  St..  San 
Francisco    Page — Back  cover 

CORNICE    AND    SHEET    METAL    WKS. 

Golden,  Dow  C,  1616  14th  Ave.,  Oak- 
land,   Cal Page    41 

CRUSHED    ROCK. 

Niles  Sand.  Gravel  and  Rock  Co..  704 
.Market   St.,   San   Francisco.  ...  Page   1 

DOOR    CHECK    AND    SPRING. 

Morrell,  F.  D.,  278  Natoma,  San  Fran- 
cisco     Page    37 

Rischmuller.  G.,  S52  37th  St.,  Oak- 
land, Cal Page  38 

DOORS,    SASH,    MOULDINGS. 
Builder.-)'    Supply   Depot,    3S    Sth,   S.   F. 

Page     40 

DRUGS. 
Clover     Leaf     Pharmacy,     Cloverdale, 
Cal Page    42 

ELECTRICAL       CONTRACTORS       AND 
SUPPLIES. 

Levy  Electric  Co., 539  Market  St. Page  6 
ELEVATORS. 

Otis  Elevator  Company.  Beach  and 
Stockton     

Van     Emon     Elevator    Co.,     56-60    Na- 
toma   St.,   S   F  Page-Inside    back  cover 
FIRE   INSURANCE. 

Boggs,    Fred    H,    68    Post Page   42 

FLOORING. 

White    Bros..    5th    and    Brannan,    San 

Francisco       Page    36 

GARAGES. 

Metal  Shelter  Co.  of  California.  4S7 
Golden    Gate    Ave Page    40 

GENERAL     CONTRACTORS. 

Johnson,   Joel,   110  Jessie   St.... Page   40 
Holt.   O.   C,    110    Jessie   St Page    48 

GRATES,     MANTELS     AND     TILES. 

Kelly  Co..  J.  T.,  723  7th  St.,  Oaklond, 
Cal Page  38 

GRAVEL. 

Niles  Sand.  Gravel   and   Rock  Co.,   704 

Market  St.,  San  Francisco Page  1 

HARDWOOD     LUMBER. 
Parrott  &   Co.,   320  California   St.,  San 

Francisco     Page — Back    cover 

White    Bros.,    5th    and    Brannan.    San 

Francisco     Page    36 

HOISTING    MACHINERY. 
Langford.   Bacon    &    Myers,    215-17-19, 

Rialto    Bldg Inside   front   cover 

Parrott  &  Co.,  320  California  St.,  San 

Francisco     Page — Back    cover 

KITCHEN     OUTFITS. 
lis  Co.,  John  G..   839   Mission  St.,   San 

Francisco     Page    41 

LUMBER. 
Hart-Wood      Lumber      Co.,      5th      and 

Berry    Sts Page   39 

Tavlor   &  Co..   2006   Grand.   Alameda.. 
MACHINERY. 

Langford,  Bacon  &  Myers,  215-17-19 
Rialto    Bldg Inside    front    cover 

Parrott  &   Co..   320   California   St..  San 

Francisco     Page— Back    cover 

MANTELS    AND   TILES. 

Pacific  Mantel  and  Tile  Co..  1727  Tel- 
egraph   Ave.,    Oakland Page    36 


I.I 


METAL    LATH. 

:   &   Co.,  320  California  St.,  San 

Francisco    Page — Back  cover 

&    Thurston    Co.,    Rialto    Bldg., 

San    Francisco     Page    s 

PAINTERS    AND    DECORATORS. 
Cahill     ,V:     Co..    James,     372     12th     Si., 
1  lakland,   Cal Page   37 

PAINTERS,     PAPER     HANGERS,     ETC. 

Fred  tHouse  and  Fresco 
Painter)  1458  Green.  Phone  Park 
1197.  Shop,  ill  Franklin,  San 
Francisco      

PANELS. 

\\  lute  Bros.,  5th  and  Brannan.  San 
Francisco     Page     37 

PATENTS. 

irk     American,     301     Broadway 

N    V Page"    3k 

PATENT     WINDOWS. 
Cornice   Co.,    525   -Market.  .Page   39 
Si  nplex    Window   Co.,   52-5   Market  St.. 

San    Francisco    Page    4 

PAVING    BRICK. 

Hidecker,    G.    C,    958    60th    St.;    Phone 

Piedmont    507.    Oakland    

PHOTOGRAPHER. 

Scott.  Walter  A.,  558  Market  St.,  San 
Francisco     Page    41 

PLANING     MILLS     AND     WOOD 
WORKERS. 

Builders'  Supply  Depot,  3S  Sth.  San 
I  Y;i  ticisco    Page    40 

Dalzel,  F.  E.,  2014  University  Ave., 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg., 
San    Francisco    Page    S 

PLUMBERS. 

Low  *  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;  S14  Broadway;  Phone  Oakland 
3839      

PORTABLE  HOUSES. 

iletal  Shelter  Co.   of  Cal.,   4S7   Golden 

Gate   Ave.,  S.   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel  and   Rock  Co..   704 

Market  St.,  San  Francisco Page  1 

SANDSTONE    BRICK. 
mento      Sandstone      Brick      Co., 
Sacramento   Cal.,    and   235   First   St., 
San    Francisco    Page    39 

SHEET   METAL   WORKS. 

S.  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery   St Page    4S 

STEEL     ROLLING    DOORS     AND 
SHUTTERS. 
Lilley   &    Thurston   Co.,    Rialto    Bldg., 

San    Francisco    Page   8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER     HEATERS. 

Thieben    &    Co..   Jos.,    667    Mission    St.. 

San    Franoisco    Page    42 

Wood     Mfg..     Co.,     John     218     Pacific 

Bldg.,   San   Francisco    Page   37 

VENEERED     PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    36 

WALL  FINISHING. 

Imperial   Co.,    183   Stevenson  St.. Page   3 
WATER    PROOFING. 

Dwan   &  Co.,  J.  E.,   445  Turk... Page  42 
1    Co.,    183   Stevenson   St .  .  Page   3 
Parrott   &  Co.,   320  California    St.,   San 
Francisco     Page — Hack    cover 

WHEELBARROWS. 

Langford,    Bacon  &   Myers.    215    Rialto 

Bldg..  S.  F..Page — Inside  front  cover 
Parrott   *   Co.,   320  California    St..  San 

Francisco    Page — Bach 

WINDOWS — PATENT. 
Simplex    Window    Co.,    Crocker    Rtdg.. 

San     Francisco Page    4 

WINDOW  SHADES. 
Cahill      A     Co..     James,      372      12th      St.. 

Oakland,  Cal Page  37 
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Specialty  Contractors'  Protective  Assoctation, 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICE 
185    STEVENSON    ST.      TELEPHONE    SUTTER    995.  MEETS      FIRST      AND 

THIRD  .MONDAYS  OF   EACH   MONTH     AT    1:30      P.    M.    AT     THE      BUILDERS' 
EXCHANGE. 


OFFICERS. 


President,    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n. 
Treasurer;     JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n. 


Secretary.      W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.'' 


Office     101     Gough 

John   L.  E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson    &    Bai- 
ley 

Balling.    E.    A 
Baerne, !  Louis 
Beck.    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman,    M.    J. 
Brennan,    J.    F. 
Breslin,     Chas. 
Bornstein      &      Le 

Blanc 
Boscus    Bros. 
Bowen,     J.     L     & 

Son 
Brook.      J.      H.    & 

Son 
Bryan,      J.     M.     & 

Son 
Bryan,    S.    D. 
Buick,    Wm. 
Burke,'  PI.    Co. 
Burnham,    PI.    Co. 
Butler,    D.   S. 
Cohen,    M. 
Coleman,    Alex 
Collins..    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronin,   J. 
Curran.    A 
Curtis,   Edw. 
Daglow\    L 
Dallamore,    G.    C. 
Dalziel,    Robt,    Jr. 
Davis,    A. 
Deas,    'John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Dl    Vecchlo,    S.    J. 
Deventhal,    E.    M. 
Dockery,    Wm. 
Doherty.    J.    P. 
Dowing,    W.    J.    & 

Sou 
Eastman,   T.   W. 
Egan,    T.    J. 
Eisner,    P. 
Ernst,  H.  &  Son 
Ertola,   B. 

Fisher   &    Wolfe 
Fitzpatrlck.    J. 
Flood       &       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,    W.    C. 
Franklin,   C.   P. 

Glbbs,     David 
Glbbs,   J.   tt.  Son 
Gllley-Schmid    Co. 
Glemser,    F. 
Gomergal,    F. 
Goss.    Wm. 
Grady,    H. 
Grundy.    E. 
Hahn,    A   J. 
Haub,    Geo. 
Hays,    E.   L. 
Heinz,    C. 
Hennessey,    A     E. 
Htgglns,    Chas. 
Hlldebrand,    C. 
Hobro.    W.    D. 
Hondet,    J. 
Hoffman    A     Scha- 
ltsfc 
Hooper.    F     M. 


MEMIIERS. 


Houston,   J.   J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kayser,    Chas. 
Klein,    A.    E. 
Klimm,     Frank    J. 
Kiernan    & 

O'Brien 

Knoles,    F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettlch.    J.    M. 
Levy,    M. 
Leu,   M. 
Looney,    J. 
Lubliner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller,   W.  D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrlce,   T.    B. 
Morrison    &    Bevi- 

lockway 
Mulholland,    J      V 
Murray,    Roy 
Murray    Bros 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara.    J.    E. 

Peiazzi,     H.    J. 
Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 
Raische,     Fred 

Rehn.   C. 

Richardson.     J.     & 
Son 

Rohr,    Jos. 

Ryan,    T.   J. 

Sasso,   Frank 

Schallch,    J.    A. 

Schieve,     Theo. 

Schwarz,     Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skelly,    Thos. 

Slattery,    M. 

Snook.    W.    S.      & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder   &   Hlnkel- 
bein 

Stevens.    Jas.    F. 

Strohmier   &   Koe- 
nlg 

Sthur,   C.   G. 

Sutton    Co. 

Szanlk.   S. 

Taylor     &     Pritch- 
ard 

Tlppett,    J.    C. 

Trezlse,   J.    S. 

Trezlse,     A.    G. 

Turner  Co. 

Von    Tagen  &  Mol- 

Ipr 

Ward.   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westplial,    H.    N. 
Wetzel    &    Grass 
Whitley,    H.    T. 
Whitman       -      Ly- 
man  Co. 
Williamson.    H.   Co 
Wilson,    W.    F.    Co. 
Williams,   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.    E.    Gordon,    Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson    Bros. 
Beck,   W.   T. 
Bacigalupi,     P. 
Black,    E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley.    P.    J. 
Blum,   L.     ""■ 
Cooney,    W.   H. 
Cohn,   M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.   J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Dahl,    F.    H. 
Eaton,    W.    R. 
Eckart,   H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 
Hoffman,     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonski,   A. 
Kern,   Henry 
Klesel,    Fred 
Kroder,    Gus. 
Koenlg,   Otto 
Lorenzen,    Fred 
Lucas,    Ed.    J. 
Manning,     Jno. 
Maundrell.    H. 
Norris,     Chas. 
Orsl,    G. 
Olney.     E. 
Ostland,  John  L. 
Pyne,    R.    *    Sons 
Pastier,  Robert. 
Quadt.    Jno. 
Quandt,    A. 
Schaefer,    Fred 
Schaefer,    Adam 
SchaefW,     Wm. 
Shepherd,     Wm. 
Schulti,   O.   &   Son 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 

.    Fred 
Welnmann,     Chas. 
Wendt,  O.   W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.    B. 
Zelinskl.    P.. 


M.    J.    Mealey, 
President 

Allen,    C.    J. 

Arlett,     Arthur 

Anderson,   N. 

Alexander,     Robt. 

Butcher.     Thos.  W. 

Brady.   M.    V. 

Butler,   Thos. 

Butler,    W.    A 

Brady,    O.    E. 

Beck.   Adam 

Barker,    Geo. 

Byron,    D.    i. 

Brandon,    E.    J. 

Butler,    J.    J. 

Brigham,    H.    B. 

Brennan,    J.    E. 

Carr,   J.   W. 

Collins,    Jerome 

Campbell,    T.    J. 

Collins,    R.    J. 

Collin,   Jean 

Carnahan,   E.   E. 

Downey,   John 

Drake,   H.   E. 

Fennell,    Jas.    S. 

Fennell,    Martin 

Ferris,   Chas. 

Farrell,    Geo. 

Gilbertson,    Louis 

Gilson,    J.    E. 

Gale,    M.    F. 

Gardiser,   F. 
Gladding,    McBean 
&   Co. 

Hock,    Chas.    H. 
Hadley,    Chas. 
Hibbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.   H. 
Larsen,   L.   C. 
Lawson,   A.   W. 
Lindgren,   C.   J. 
Ludwlg,  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall,     Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
MJjnej:    J.   W. 
MnTcahey,  Thos.   F 
Millerick,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.   V. 
Nagel,    W.    L. 
Nagel,   R.    H. 
O'Connor,   J.    J. 
O'Rourke.    T.    F. 
Phillips,    Joseph  J. 
Prlngle,    J. 
Rlngrose,    R. 
Ralney,    W.    A. 
Ralney,    E.    S. 


Reed.    Waller 
Stradllng,     W.    C. 
Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,    J.    M. 
Walker,   P.  J. 
Wvcant     J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 

Martin  Lvden   See. 

Bradley  &  O'Reilly 

Bosch,   Herman 

Brennan,    Jas. 

Burt,    Chas. 

Cashman,    M.    J. 

Connell.   J.    E. 

Campbell,    Chas. 

Chalmers,    H.    A. 

Connolly    &    Son 

Dalv,    J.    H. 

Damico,    Tony 

Duthie.    Chas. 

Felt,    R.    D. 

Fraser,    Simon 

Fay,    J. 

Glosser,  Geo. 

Gilmour.     Wm.     G. 

Greenback.   Joe 

Jacob  sen,    N 

Knowles,    A. 

Leaf    &   Kaiser 

Lyden  &  Bickel 

Manning.    Tom.    Jr 

Mawot,    Donald 

MacGruer   &   Co. 

Muriale,    Nic. 

McLeod,    J.    C. 

O'Kane,    C.    T. 

Orford.    J.    A. 

Philbin.    J.    J. 

Sullivan.    D.    F. 

Steere.   J.   E. 

Smith    &    Johnson 

Terranova,  M.  J. 

Wagner,   J.   A. 

W  m.         Ravmond, 
Sec. 

Atlantic  Fire- 

proofing  Co. 

Ralzke.   A.   F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch.   R. 

Lynch.  J. 

Munson.    C.    &    Co. 

McAbee,   E.   T. 

Havden,   Fred 

Potter.   A.   V. 

Peerless  Fire- 

proofing-  Co. 

Raymond.  Wm. 

Roebling  Con.    Co. 

Rnell   &  Dennis 

Streeter,    M. 

Sheehan.     Thomas 

THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    DlMtrlct    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.     W.    S. 

Eppstein     Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Pac.  Fire  Kxtr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
■Sutton.   John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  w. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,    John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Refining    Co. 

CONTRACTING 
LATHERS'     ASSN. 

Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Pire- 

proofing    Co 

Campo,   C. 

Lynch,   R. 

Lynch,    J. 

Munson.    C.    £    Co 

McAbee.   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster  Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Giliey-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner     Co..     The 

Walsh,    F.     P. 

Williamson    Co.,  H 

Wlttman,  Lyman 
&    Co. 

Williams.   E.   D. 


Wednesday   Ocl.,   8,   1913. 
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Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 


President,   Chas 
Vice-Pres.,   A 

H.    \V.   Beach 

A.   H.    Bergstrom 

John  Biller 

C.  A.  Day 
Floor  Manager 
Geo.    A.    Maas 


iStockho'ders) 

Aekerson     &     Son, 

O.    B. 
Amweg,   Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis  G. 
Biller,  John 
Bletch,    E.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd  &   Kerr 
Brandt    &    Stevens 
Braunton  Bros. 
Brutcher  &   Serna 
Caine,    Thos.    W. 
Caldwell   &   Co. 
Carlson,   Elmer 
Casty,   John 
Cavanagh  &  Vezi- 

na 
Coburn,       Ira      W. 

(Inc.) 
Cobbv,    J.   W. 
Cole,'  P.   J. 
Collman     &      Coll 

man 
Commary   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer,    O.    A. 
Day's  Sons.  T.   H 
Farquharson,    D.B. 
Fee,    Grant 

Ferrolite    Co. 
Finlavson,    M.    M. 

Flaherty  &  Ogle 

Fletcher,    James  P. 
Ginley,    Ed. 
Glaze,    Robert 
Glceson.   James 
Gompertz,  C.  W. 
Gntleben    Bros. 

Hailing,   B.   R. 

Hamerton    &    Son, 

Wm.    C. 
Hamilton,    Peter 
Hansen,  C.  W. 

Hareom,    J.    J. 

Healing,  George 

H  e  al  y   -  Tibbitts 
Constr.    Co. 

Heaphv,   J.  J. 

Heekenroth  & 

Schell 

Hennings,    Adolf 

Henning,    W.    H. 

Hill,   J.   A. 

Holt,    O.   C. 

Johanson,    J.    Eric 

Johnson,    Joel 

Tones.   Fred  C. 

Kern  *  Son,  F.  W. 

K'lenck.    F.    J. 

Klvce,    Harvey    A. 

Koenig,  C.  J.  II. 

Koenig.    L.    B.    G. 

Kress.    S.    B. 

Knvkendall,    J.    O 

Lingo       fi.       Berg 
stiom 

Lansing.   Frank   P. 

Larseii.   Chris 

Linden.    William 

Lindgren    Co. 

I.in.lsav,    Chas.    M 

Lindsay.    Frank 

Lvnch.    P.    J. 

MaeMillen.     R.S.K. 

MacDonald     & 
Kahn 

Mager    Brothers 

Martin.     William 


W.    Gompertz  Treasurer.  Chas.  A.  Day 

H.    Bergstrom      Secretary.    Wm.    E.    Haeue 
Board    of    Directors,    1912-13. 


Ed.    Ginley 
Chas.   \V.  Gompertz 
Grant  Fee 
Ralph    MoDi  ran 
Bookkeeper 
Geo.   A.  Watson 
MEMBERS. 
Moore     Bldg.     Co., 

C.    P. 
Moore     &     Burlin- 

McLaughlin,      Jas. 

L. 
McLeran   &    Peter- 
son 
Monk,    J. 
Monson    Bio.-. 
Munster    &     Born- 

holdt 
Neal.   Joseph 
Neidick.   Frank 
Ne-wsom,    Wm.    A. 
Nielsen.    X.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley.    Burt   T. 
Peterson.    W.    O. 
Petterson   &   Pers- 

son 
♦Pratt,   J.   J. 
Quinn.   P.   P. 

ime  Concrete 

Co. 
P.ednall.  W.    W. 
Reese  &   Rountree 
Reite.    .7.    B. 
Rickon    -    Ehrharl 

Eng.   &   Con.   Co. 
Rolandi,    F. 
Saner.    Adam 
Ray  well,    Sylvi  ster 
Schulz.    J.   E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
Stockholm     &     Al- 

lyn 
Strehlow.      Freese 

&   Peterson. 
Tavlor  &-   Ooerh'ke 
Terrill.     W.     A.     & 

C.    C. 
Tessmer.  H   A. 
Thurston      &      Co.. 

E.    T. 
Trost.    Robert 
W  ilkei      G     li      & 

Seth 
Ward   ■'     Goodwin 
"\  ing,   J. 

Witzi  Iberger    J. 
Williams    Bros.    « 

Henderson 
Wold   &   Kohn 

•Hnnorary   Mem. 

Advertising. 


Works. 

\rt     Metal     Works 
Artistic       Metal 
Works 

[ron    Works 
I'm-,  ka      Wii  ■      & 
Iron   Works 

nkopf  & 

Sons,   C. 

,<;-  Kloeres 
Hillard    &    C 

Orn. 

i 
Works 

.  :o  t. 
i  r  o  ii 

Mi      ,  |    /.     Pfi  h*er 
Star      Iron 
Works 
Sartorius   Co. 
Ralston  Iron 

Works 

Wire 
,\     Iron    Works 


Ma 


Mi 


Mvln 


Frank  Lansing 
F.   H.    Ala  sow 
Chas.  Wright 

Clerk 

E.   A.   McCallum 

Arch,  Terra  Cotta. 

Calif.    Pottery    Co. 
Carnegie    Brick    & 

Pottery    Co. 
Diamond    Brick  Co 
Gladding      -      Mc- 

Bean   Co. 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 

Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art   Glass. 
Grosslicht   &    Din- 


Schwarz 

lieb 
Art  tc  tie 


&     Gott- 


l'laster 
Dccorntions. 

Banner    Thoodore 

Larson,  o.    F. 

Lipp  &  Co..  I.   P. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Thomas  &  Scrnei- 
der  Art  Glass 
Co. 

Asbestos  Materials 

Johns  -  Manville 
Co..   H.    W. 

Magnesia  Asbes- 
tos Supply  Co'. 

Western  Asbestos 
Magnesia   Co. 

Western  Builders' 
Supply    Co. 

Asphalt  &  Bitum- 
inous   Paviug. 

Nugent,     Robinson 

Attorneys. 

Aitken  &  Aitken 
Auto  Delivery. 

Holland,  J.  P. 
Star  Con.  Co. 
A  litomoliile 

Supplies. 
Burgers,  Fred  W. 
Boiler  .t!   Pipe  Cov- 


.  ii:i 


ill. 


Bonds  A:  Iiisuraucv 

Ai  p,    i '   as    w. 
Agencj       Company 
Aetna    Lift-   Ins.  Co 

•0 til i  is.     Turner 

&    Co. 

Acc'dt 

Assur.  Corp. 
i ;  .is-,  Samuel 
Hayburn,  Jas.  C. 
Illinois  Surely  Co. 
Lloyd  &  Spengiei 
MacMeans,  II.  V. 
M  a  r  s  li  a  1  1.         A. 

Frank    Co. 
Meherin      &      Son. 

Mark   M. 
Pa     fii     Coa        C 

ualty    Co. 
Pacific    Sun  r  y    Co 
Strong.    E3lden    .* 

Farr 


Wei      . 


All- 


opp    Co. 
Brick     Contractor* 

ler,     Robt. 
Allen,   C. 
Anderson 


Rai- 


McLean,     Neil 
MItrovlch.    .1 


p.  Metal 
ing   *    Co 


■  .    .1.     E. 

■■oil,. I  .1 

Devllh 

Drake,     n      C 
Finnala       &       Sea 
holm 


Giloertsen  & 
Johns 

Gilson,    John    E. 

Hansen    &    Co. 

Holding  &  Car- 
man 

Johnson,    J.    W. 

Koberling,    Jos. 

Koldenstrodt.    F. 

McWhirter,     Wm. 

Mealey    &    Collins 

Millerick,    Phil.    J. 

Oberfeld.   Chas. 

O'Rourk,    T.    F. 

Reed  *  White 

Tingberg.    John 

Watson    Bros. 

Whitney  &   Davies 

Brick   Dealers. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    & 

Po'tery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -      Mc- 

Bean   Co. 
Golden    Gate  Brick 

McNear  Brick 
Agency 

Remillard  Brick 
Co. 

Steiger  Terra  Cot- 
tar-Pottery   Wks 

United       Materials 


Vallejo 
Westeri 
rient 


Brick     & 

I  ),.Vo|o|, 

Syndicate 


lis 


Western    Lime 
Cement    Co. 

Building      J. .urn 

Building  and  In- 
dustrial    News. 

Daily  Pacific 
Builder 

Building  .Materials 
AigeUinger.    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bav   Develop.    Co. 

Berger  Mfg.   Co. 

Bird   &  Son.   F.   W. 

Cal.  Bldg.  Mate- 
rial  Co. 

Cal.    Pottery 
I  no. 

City    Supply    Co 

Cat     Liine     ?-    ! 
drate    Co. 

Carnegie    Brick 
Pottery 


Co., 


II    I.ir 


.id 


Cement    Co..    H 
Diamond    Brick  Co 
Dwan    Co..    J.    E. 
Falls    Mfg.    Co. 
Fuller    *     CO..W.P. 
Gladding      -       M  ■ 
Bean    Co. 

Co.,    Felix 
Guerin  &  Co..  .1.  S-. 
Holland.    J.    P. 
Johns     -     Manville 

Co.,    H     W. 
Jorgensen    &    Co..C 
Lennon   Co..   J.   E. 
Lillev    *    Thurston 

Co. 
Meyer.    Adolph 
Pao.    Portland    Ce- 
ment   Co. 
Palmer     Suppl;   i  'o 
Pnraffine   Paini    Co 
Parrott    &    Co. 
Qualltv       Linn-       R 
Cemenl    Co 

Rya  n,    i : 

Shannon.    M.    T. 

Shasta    Lime    Pro 
ducts   Co 

i  i  n     -     Kim- 
ball  Co 

Simon-Font     Brick 

Co 

..  .i  -i    Poi  tland 
n(    Co. 
Stelgi  -    Ti  i  i 

•  ■,    A     pol'rv  Wk  = 
Vallejo      Brick      & 

Tib     Co 
Waterhonse  « 

l'r|. 


ment    Syndicate. 
Western     Lime     & 

Cement  Co. 
Whittier  -  Coburn 


Cement    Dealers. 

Algeltinger,    E. 
Alsen's       Pomand 

Cement    Co. 
City    Supply    Co. 
Cowell       Lime       & 

Cement  Co. 
Dwan   &   Co..  J.  E. 
Guerin  &  Co.,  J.  S. 
Holland,   J.    P. 
Quality      Lime      & 

Cement  Co. 
Lilley   &   Thurston 

Co. 
Pacific        Portland 

Cement  Co. 
Shasta    Lime    pro 

ducts    Co. 
Standard    Portland 
it    Co. 


IVi 


\- 


c. 


Mas  i 

Western  Bullde 

Supply  i 

■\ i  levelop- 


Wi 


i  in 


a 


Co. 

Western  Lime  & 
Cement   Co. 

i  liiunieys.     Patent 

Clawson  Co.,  L.  E. 

Dresser  -  McDon- 
nell   Co. 

Dunlevy    *    Gettle 

Hughes,    H.    J. 

Concrete  Contrac- 
tors. 

Barrett   &    Hilp 

Camp    &    Carrillon 

Chalmers,  H.  A. 
(Inc.) 

Chase.    S.     A. 

Crescent  Concrete 
Co. 

Dillon.    H. 

Eggen,    A.    C. 

Flaherty,    W.    N. 

Gass    Bros.    Co. 

Gnecco.    M.    H. 

Grussel.     Herman 

Hansen     &     -John- 


son. 


C.    W. 


Hani 

Hurley, 

Leonard,   J.   P. 

McCabe    &    Brown 

McClenahan,    T.W. 

Mattson,    J. 

Mission  Concrete 
&    Mosaic     Wks. 

Nilson   &    Arras 

New  Era  Marble 
&    Concrete    Co. 

Nugent.     Robinson 

Peterson  &  Co.. 
Chas.    T. 

Ras  nussen.    A. 

San  Francisco 

Concrete    Co. 

Schlosser,    Max 

Schmidt    &    Son.   J. 

Spargn.     John 

Stanquist  &  Tay- 
lor. 

Szoke.    Francis 

Thomas    &    Sands 

i/Vesterlund,    .1.    V. 

Zimmerman.    L.    M 

Concrete        Maeliy. 

Bacon    &    Co..    E.  R 

Graves  -  Spears 
I  ...  I    Machy.   Co 

Lillev    &    Thurston 

Co. 


Contractors' 

Equipment. 
A      L.     Young    Ma- 
chinery   Co. 
Appman        Cornice 

Works 
Bacon   &  Co..  E.   R 
ford,    Felts   & 
VI;     r  s 

win       -      A  r  - 
r    Koppel    Co. 
Cornice      Works. 
Atlas      Heating      ,M- 
\  entilatlng    Co. 
Rarth    Cor.    Wks. 
l  o  1        Sheet 
Mi  i.l    Works 

Cornice 


WnrkS 

rjuilfov  Cor  Wks. 
ciiin-iis  K-  Nygren 
For  lerer      Cornice 

Wo. lis 

n  \.  M.  Sheet 
Metal     Works. 

Heipner  Sheet 
Mi  !.i'    Works 


45 

HJbernia    Sheet 
Metal    Works 

Hughes,    H.    J. 

Hurabeille     Bros. 

Ideal    Cornice    Co. 

Korell    &Co„    J.    A. 

Modern  Sheet 

Metal     Works 

Morrison    &    Co. 

olive  &   Leary 

United        Metal 
Products    Co. 

Western      Furnace 
&   Cornice    Co. 

S.    F.   Metal   Stamp 
&    Corr.    Co. 

Crude  (Ml    Burners 

Bill     &     Jacobsen 

Sherman,     Kimball 
&    Co. 
(rushed      Rock. 

Bay     Devel.    Co. 

Cal.    Building    Ma- 
terial    Co. 

Cassarretto,     John 

City    Supply   Co. 

Holland,   J.    P. 

McMullin.    A.    L. 

Simojl-Fout     Brick 

Standard     Crushed 
Rock   Co. 

Stone  Co..    E.   B.   & 
A.    L. 

Western    Develop- 
ment    Syndicate 
Damp     Proofing. 

Brickley,    P.    J. 

Fox,   John   L. 

Imperial        Water- 
proofing  Co. 

Reigle     &     Jamei 
son 

Tai'lor.    L.    I. 

Door     Opener    anil 


(In 


IT. 


Rischmuiier.     Geo. 
Electric     Fixtures. 

American  Gas  & 
Electric  Fixture 
Co. 

Calif.  Gas  &  Elec- 
tric   Fixture   Co. 

Pacific  Gas  & 
Electric    Co. 

riectric    l.lKht    Co. 

City    Electric    Co. 

S.  F.  Gas  &  Elec- 
tric   Co. 

Electric   Wiring  * 

Equipment. 

American        Elect. 

Eng.    Co. 
Cal.     Klec.    Constr. 

Co. 
Central    Elec.    Co. 
City  Prote.-iivt 

Electric    Co. 
Decker     Electrical 

Construction    Co 
Farnsworth     Elec- 
trical   Works. 
Genera]       Electric 

Constr.    Co. 
Generol    Eng.    Co. 
Globe        Electric 

Works 
Hanhrid-e.     W.     S 
Hicks    Elect.    Co. 
Kirsten,    W.    H. 


Eli 


Co 


Manhattan       Elec- 
tric   Co. 
McFell    Flee     Co. 
National       Electric 


Par 


Fxli 


Rldlev        \       V      n 
Rochdale      Tte.-  c„ 
SchimetsclioV      M 
Stardarl     r\---    c. 
Turner      Co..      The 
Wetdenil-al    -   Oo<=. 

liner      V]or       Cf 

w.l   l    RlectrlcCo 


S     F     Klov.-ito-    Co 


Est  In- a  i 

lOT 

Crosetl       & 

I 

nni  n 

IHIlon.     11. 

W. 

.' 

J. 

Prlddll          M 

ilt 

.1 

Church 
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Floors,        <   oniposl- 

tiuu. 

Artolllli     Mi 

i     ic^v-i'.   Co., 


W. 


i: 


Dwan    Co 
Hoofing    Co. 

Fi.ll.erU       It.      &.      1*. 

Co..     K.    H. 

Imanson,    A.  K 

Malott,  Fe-erson 
&     \ 

Watsonite   Co. 

Floor..,.     Hardwood 

Calif  Parquet  F. 
uo. 

Hardwood    Lit.   Co 

Inlaid    Floor   Co. 

Pac.  Floor  Sand- 
ing Co. 

Galvanised        Iron. 
Baiter     &     Hamil- 
ton 

Berger    Mfg.    Co. 
Gas    Fixture. 

American      Gas     & 
!'.!•  .  .    Fixture  Co 
Gas    &    Elec- 
trli 

Day     Co.,     Thomas 

Gas    Heating    Sys- 
tems. 

IR'ie'a  t  o  r     System 
i       i  ing  Co 

(.a-oline     tanks    A. 
Pumps. 

Denting,     E.    R. 

Glass     A     Glazing;. 

American  Plate 
and  Window 
Glass    Co. 

I  lal.  Mate  &  Win- 
dow  Glass   Co. 

Cohen,    I. 

Fuller    Co.,    W.    P. 

Grosslicht  ,t  Dln- 
niene 

Habeniclit  & 

Howlett 

Mission  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  £ 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

United  G  t  a  s  s 
Works     (Inc.) 

Grading. 

Branlck,    J.    P. 
Button.     I.     V. 
Cassaretto,     John 
Devincenzi    &    Co., 

L. 
Dillon         Teaming 

Co. 
Gallen   &   Carlin 
Hartnett    J.    D. 
Holland,  J.   P. 
t.ennon    Co..    J.    E. 
I.effler,     Fred 
Luggen.    Erne-t 
McGHnchey  & 

Monohan 
Montague    Co.,    P. 
O'Dav    Co.,    Dan'l 
O'Donnell.     Philip 
Powers.    Chas     .1 
Rahlman     &Woods 

-1.      A. 
Siblej     G 

Teaming    Co. 
Star   Con.   Co. 
Wrig'r.t    Ci       I.    ]> 
Granite      Curbing. 
Graham        Granite 

Granite    Co., 
w. 

Pacific  Granite  Co. 

Placer  Granite  Co. 
Gravel. 

Bay    Devel.    Co. 

Cal  Building  Ma- 
il   Co. 

Standard    Crushed 

Roc  I 

B.   & 
'■       I. 
Hardwood       Deal- 
ers. 
Inlaid     Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Wood    Lumber  C 
R.     K. 
ITil'wnre,      nidrs. 
Baker     *     Hamll- 


roo   I     Bros. 
Marshall    -    Newell 

Supply    Co. 
Mi     i  i .    Adopli 
Norman     .V     Sons, 

!•".   G. 
Palace   Hd'wareCo 
S.    F.    Hd'ware    Co 
.    Co.,    P.    A. 

Hay    A     Grain 
Aigeltinger,    E. 
Heating    At     Venti- 
lating. 
Ahlbach    &    Mayer 
Atlas     Heating     & 

Ventilating   Co. 
General     Eng.    Co. 
Kiernan   &  O'Brien 
Lawson,     Hernia  n 
Looney   Co.,   J. 
Mangrum   &   Otter 
ok       &       Co., 

Fred    W. 
Turner   Co.,    The 
Houses    Movers    A: 

Kaisers. 
Hatch.   H.   L. 
Pearson,    N.    H. 
Stratton,  C.  C. 
Sullivan,    D.    J.&T. 

lulald     Floors. 

Calif.       Parquet 
Floor    Co. 

Hardwood        Inte- 
rior  Co. 

Inlaid   Floor   Co. 

Pac.     Floor     Sand- 
ing   Co. 
Iron   Foundry. 

Enterprise     Foun- 
dry   Co. 

Steiger      &      Kerr, 
Stove    &     Foun- 
dry    Co. 
iron     At     Steel. 

Baker     &     Hamil- 
ton 

Dawson    &    Noyes 

ludson     Mfg.     Co. 

Woods  &   Huddart 
Iron    Works. 

Art   Metal   Works 

Brode    Iron    Wks. 

Dver    Bros. 

Eureka     Wire       & 
Iron    Wks. 

Folsom      St.,      Iron 
Works. 

Glasser    &  Kloeres 

Golden    Gate    Iron 
Works 

Hillard   Co.,   C.   J. 

Michel    &    pfeffer 

.Monarch  Iron 

Work's 

North      Star      Iron 
Works 

Ralston  Iron 

W  n  rk  s 

S.    F.   Iron    Works 

Sartorius  Co. 

SMhraeder's       Iron 

Works 
Security    Iron  Wks 

Steiger      &       Kerr 
Stove     &     Foun- 


pro- 


Vulc 


Co. 


Iron    Wks. 
West    Coast    Wire 
&  Iron   Works 

tern      Iron 
Works 
Zenith  Iron  Wks. 

Joist     Hangers     & 
Post     Caps. 

Kortlck      -      Falls 

!o 
Dilley      &      Thurs- 
ton   Co. 

Co.,   C. 

& 
Price    Co. 

■■■  i'         'Bldrs. 

!  CO. 

Lathers.     Wood     * 

Metal. 

C      II. 
Fred 
i   iehard 
E.  T. 
md,   Wm.   H. 
I.    E 
Lime      A;      Plaster 

Dealers. 
Arden    Plaster    Co. 
Lime    ft    Hy- 
drate   Co 
Cowell       Dime      & 

Cement   Co. 
Guerln   &  Co..  J.  R. 
Holland,   J,   P. 

'     E 
Portland 
nt   Co 


Quality   Lii 
ducts  Co. 

Western    Dime      & 
Cement  Co. 
I. umber  Healers. 

Acme    Dumber    Co. 

Chrlstenson    Lum- 
ber Co. 

Columbia    Dumber 

Doe  Co.,    Frank   P. 
Hart -Wood     Du  ru- 
le r  Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Dumber  Co 
I         ins      Dumber 
Co.,  J.   E. 
Doop  Dumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Dumber  Co. 
Olson      -     Mahony 

Lumber  Co. 
Pope  &  Talbot 
Reinhart    Mill      & 

Dumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.  Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Van    Arsdale-IIar- 

ris   Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.   Jos.   P. 
Wood   Lumber  Co.. 

E.   K. 
Yates.  Wm.   F. 
Magneslte     Floor- 
ing. 
Artolith     Mfg.    Co. 
Bender    R.&P.    Co. 
Dwan   &   Co..   J.  B. 
Fihrestone    & 

Roofing  Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Mallott     &     Peter- 
son 
Tiernan     &     Bero- 

nio 
Watsonite    Co. 
Mantels.       Tiles      A 

Grates 
Ginsberg    Eros. 
Hulse   Tile  Co. 
Kirwan     ,v     Dono- 
van 
Mangrum   &   Otter 
Peerless    Agencies 

Co. 
Tl-.imson,  J.  "W. 
Watson    Mantel    & 

Tile   Co. 
Marble  and   Mosaic 

W'ork. 
Oneeco.    M.    H 
Grass!    &   Co.,   P. 
Mission       Concrete 

«•■    vfnsair   Wk« 
.Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

&Concrete    Co 

Venn., nt       Marble 

Co 

Metal    l.ath. 

Atlantic        Firt- 

proofing    Co. 
Bere-er   Mfsr.    Co. 
Dilley    &   Thurston 


Co. 
Roehling       Constr. 

Co. 
Waterhouse  ft 

Pi  Ice 
Western    Builders' 

Supply  Co. 
Metal     Stamping 
S.  F.  Metal  Stamp. 


*    Cn 


Co 


Oils     and     Greases. 

Standard   Oil   Co. 

<>ru>iiiM-n<.-il       Piax- 

rerlng. 
Rinner.    Theodore 
Larson.    O    p. 
Lipp  &  Co..  J.  P. 
Painters   nutl    Dcc- 
orntnr*. 

Co.,    W.    T. 
nornst.iTi.     Wm 
Rlum      Louts 

Rro 
Clark     (       1. 1 
rr.n\cv<.v         \  1 

Bro 


Dalil,    ',■      i  i 
i  lonovan,    V,   .1. 
Ericksen,   W  n. 
Flynn    &    MJkkel- 

II  i  "   en,     Elblng  A 
Jourdaln,   AD 
Lewis,   S. 
.Miller.    L. 
Miller,   J.    A. 
McCubbln,    James 
Manning,    John 
Neal,   L.  J. 
Quandt  *i   Son 

,    Wm. 

Smith,  J.  s. 

Sovig.   C.   B. 

S  t  o  r  h  e  i  m  & 

Sehroeder  . 

Spark        &        Sons, 
John    H. 

Swanson,    Peter 

The    Globe    Paint- 
ers. 

Walker,    Mayer 

Wagner,   Fred 

Wagner    Bros. 

Zelinsky,    R. 

Paints,  oils   Varn- 
ishes, Etc. 

Clark   &   Dickson 

Cohn    &    Co.,     Mil 
ion    D. 

Detroit       Graphite 
Co. 

Fuller   Co.,    W.    P. 

O'Brien,   J.   S. 

Parafflne  Paint  Co 

Pratt   &   Lambert 

Whittier  -   Col. in  n 


Co. 
Patent     Chimney* 

Clawson  Co..  D.   E 
Dresser    -    MePnn- 
Hug.hes,    H.    .'. 
Dunlevy    &    G<  i  tli 

Pile      Driving. 
Damburth,    C.     E. 

Finning    Mills. 

Anderson   Bros. 

Birth   Co.,    D.    H. 

Builders'        Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mill. 

Empire         Planing 
Mill 

Hermann,    A. 

Herring's  Mill 

Holden    -    Deuprev 
Co. 

Dorden  Mill  Co 
J.  P. 

Main    St.     Planine 

Moore  Mill  &Dum- 
ber  Co. 

Pac.  Coast  Mill  & 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
&    Planing    Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Va  I 
ley  Mill  &  Lum- 
ber   Co 

Spencer  St.  Plan- 
ing Mill 

Taylor   ft.   Co. 

Usona  Mfg.   Co 

Western  Planing 
Mill 

Vevlile     ft     Collins 

Yates.    Wm     F. 
Plasterers 
I  lerma  n 

Bradley  &  O'Reilli 

Brennan.    James 

Burt.    Chas.    J. 

Campbell.    Chas 
man,   M.   J. 

Chalmers.  IT  A 
(Inn  > 

Glosser.    G.    W. 

>-   &    Kaiser 

T     J. 
John 
Gri  enhack,  Joe 

|    Co..    .1     E. 
Dalv.    J.    TL 
nnthle,    Chas. 
Simon 
Frv.     \ 
Gilmour,   W.  G. 

on,    N. 
Knowles,    A. 
Leaf   .<;•    Kaiser 
MacGi 
VTrvwal     Donald 

i     \ 
I  hilhln,    ,T.    J. 
Se   ton,    T     i> 

ova,     m      i. 
I 


tiling   Co. 
Wagner,  .lames  a. 
Plumbing  and  Gas 

Killing. 
Ahlbach    &    Mayer 
Alton,    Thorn,    w. 
lioscus   Bros. 
Bernard,  Geo.   F. 
Condon    &    Band 
Connor,    E    J. 
Empire     Plumbing 

Co. 
Go    8,     Wm.    P. 
Grundy.   Edward 
Houston,    J.    J. 
Kara,    1-'.    R 
Kiernan    &  O'Brien 
Kirschbaum,     W.  F 
Lacey    Bro 
Lawson,     Herman 
Lettich    Bros. 
Levy         Dumbing 

Co.,   M. 
Dooney   Co.,   M. 
May,    Gus 
McEnhill, 
McDeod.    J.    J. 
Penkerton,    .1.    H. 
Perazzi,  H.  .1. 
Skelly,   Tliomos 
Shears,    John 
Snook       &       Co., 

Fred    W. 
Stewart.   James   E. 
Tippett,    J.    C. 
Turner   Co.,   The 
Wetzel.    Tlieo. 
Plumbers   supplies 
Mark-Lally    Co. 
Nelson    Mfg.    Co. 
Railroad        Agent, 
Freight    &    Pas- 


Railway   Materials 

Dangford,     Felts  & 

Myers. 
Orenstein      -      Ar- 
thur Koppel   Co. 
Real   Estate. 
Dudwig.    J.    C. 
Rigging. 
Damburth,   C.    E. 
Markley.     James  E 

Roofing.    Gravel    A 
Composition.) 

Andes  Roofing  Co. 

B.    F. 
Bender   Roofing   & 

Paving   Co. 
Cal.    Roofing  Co. 
Cantley   &   Co..   J. 
Enterprise      Roof- 
ing Co. 
Flbrestise     & 

Roofing    Co. 
Flaherty,    R.   H. 
Goodmanson,    A.  K 
Lankin         Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott,       Peterson 

&    Adams 
Parry    &    Co.,H.  M. 
Rapheld        RooSiik 

Co. 
Samuel    Co..   H.    D 
Tibbetts       Rooting 

Co. 
Western     Asbestos 

Magnesia  Co 
Western    Felt   and 

Refining    Co 

Roofing     (Slate     A 
Tile.l 

Gi'Lliam,  R.  G. 
While.  Ed.  A. 
Roofing    Materials. 

Johns     -     Manville 

Co..   H.    W. 
Parafnne  Paint    Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia   Co. 
Western    Ruilders' 

Supplv  Co. 
Whittier  -  Cobnrn 

Co. 
Sand.    Gravel,    Etc. 
Bay    Develop.    Co 
Cal.    Building   Ma- 

.Material  Co. 
Holland.  J.  P. 
McMullin  Bros 
Stone  Co..   E.    B.   & 

A     L. 
Western     Building 

ti  rial    Co 
Western     Develop 

in, ni    Syndicate, 


Sanitary     Garbage 
Chutes. 

Dill   <*   Jacobsen 

Sanil  Dlastlng. 

McDermott,    W. 

Sheet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas     Heating     & 

\  entllating   vVks 
Barth  Cornice 

Wm  Its 
Capitol        Sheet 

Metal    Works 
Corny ns  &  Nygren 
Crown       Cornice 

U  oiks 
Forderer      Cornice 

Works 
G.     &    M.    Sheet 

Metal     Works. 
Guilfoy        Cornice 
Hinernla     Sheet 

.Metal    Works 
HJelpner      Sheet 

Metal    Works 
Hughes,    H.    J. 
HurabeUle  Bros. 
Ideal  Cornice  Wks 
Koreil  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &   Co. 
S.    F.    Metal   Stain- 
ing  &   Corr.   Co. 
1    nit  e  d        Metal 

Products    Co 
Wer  tern     Furnace 

&   Cornice   Co. 

Sldetvalk       Lights. 

Berger  Mfg.   Co. 
Dwan  &  Co..  J.   E. 
McGuigan     &     Co.. 

John 
Phoenix    Sidewalk 

Dight    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &   Peralno 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    W  m 
Dong.    E.    W. 
Porter,   W.   F. 
Stewart.   J.    K. 

Stationery. 

Foster  &  Short 
Wright,   J.    H. 

Steel    Bars. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

Woods  &  Hud- 
Steel    Erector. 

Williams  Con- 
struction   Co. 

Stenography  and 
Typewriting. 

Waterson,      Elliott 


More   *\  .... 

Kawneer   Mfg.   Co 
Waterhouse 

Price 
Western    Builders 

Supply    Co. 


A 


Strucrurni  Steel 

Contrnetors. 

Judson     Mfg.    Co. 

Schraeder's        Iron 
Works. 

Western    Iron  Sup- 
plv  Co. 

Woods   ,«.-   Huddart 

Steel       Contractor. 

Connihan      &      El- 
liott. 

Stoves. 

Mangrum     &  Otter 

Steiger    £    Kerr 

Structural        Steel 
Contractors. 

Rrnde    Iron    VVks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston      Iron  Wks 
Schauer.    Fred    C. 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 
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BUILtDING   AND    INDUSTRIAL  NEWS 


Morser,    E.    V. 
Sanborn   &    Corin- 
son 


Teaming    «£    Grad- 
ing. 

Branick,   J.    P. 
Button,    L    V. 
Devencenzi   &   Co.. 

D. 
Dillon    Teaming 

Co. 
Gallen   &   Carlin 
Hartnett,    J.    D. 
Holland.   J.   P. 
Lennon  Co..  J.  E. 
Leffler,   Fred 


Lusgen.    Ernest 
McGiinchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Powers.  Chas.  J. 
Sibley   Teaming  & 

Grading    Co. 
Schmid.    A. 
Star     Contracting 

Co. 
Wright  Co..  J.  H- 

Tiling. 

Ginsberg    Bros. 
Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Kirwan     &     Doc- 
van 
Mangrum    &   Otte" 


Peerless    Agencl- 

Co. 
T 

W 

Watsni      V     •  ■ 
Vacuo  n 

Bill    &    Ja«—i.- 
Sherman,    Kimball 
Co. 

Wall    Beds. 

Marshall  -  Steal  hi 
Co. 


Spring  Yalle> 

Water   Works. 


\\ 'IllU-lt  ll.llli.U 

Brickley,    P.    J. 
Relgle  &  Jameison 
Taylor,    L.    A. 

Window    Cleaning. 


City  House  &Win- 
dow  Cleaning  Co 

Progressive     Win- 
d  o  v.-       Cleaning 

Window.*.     Patent. 

Birth    Co.,    L.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS. 
President,  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,    Richard   Herring.  Ass't   Secretary,    W.    J.   Carberry 

Treasurer,   C.   W.    Wunmgton  Doorkeeper,    B.    R.    Wolcott 

Secretary,  R.  J.  H.  Forbes 

DIRECTORS 
James    A.    Wilson   Robt.    Dewar  R.    A.   Chisholm 

Alexander  Mennie  H.    Maundrell  O.    E.    Brady 

C.   W.    Wltnington  M.    F.    Gale  Richard  Herring 

R.  J.  H.  Forbes       J.    J.    Phillips 


MEMBERS 


Architectural    Iron 
Works 

Acme  Iron   Works. 
Bay       City        Iron 

Works. 
Brode  Iron   Works 
Central  Iron  Wks. 
Dyer    Bros. 
Eureka    Iron    Wk? 
Kortick  -  Falls 

ilfg  Co. 
G.      G.      Structural 

Iron    Wi'.U 
Hillard,   C.  J.   Co. 
Judsun   Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels     &     Pfef- 

fer 
"hoenix    Iron  Wks 
Salston  Iron  Wks 
■chrader  Fr* 

Works. 
St.      Francis      Orn. 

Iron    Works 
Iteiger      &       *verr 

Stove    S     r'oun- 

d  -v    f  i. 
/ulctn    Iron    Wks 
Western   Iron  Wks 
Withington.   C.    W. 

Art   Glass. 
Cal.    Art    Glass    Co 
Ingerson   &   Glaser 


Blacksmith. 

Paul    Kleiner 
Bond*. 
American        Bond- 
ing   Co. 

Costello    &    Cutler 
Aetna   Lire   Ins.  Co 
Boole.  F.  W. 
Empire   State   Sur 

etv  Co. 
Fidelity  &  Deposit 

Co.  of  Mfirvlar.'i 
SrfiK,  M.  A. 
Hillman  &  Snn.J.R 
I.awton.  A.  F. 
Llovd  &  5p"nr'T 
M-acMeans.  H.  V. 
National         Surety 

To. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co 
-  e  d       States 

Metal    Products 

Co. 
United       States 

Fidelity         and 

Guaranty    Co. 

Brick  ana  Pottery. 

Bav     Development 


ro 


Ca 


,T.    E. 


Pottery   Co 
Carqninez  Brick  S- 
Potter 


McNear  Brick   Co.. 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacra  m  - 

Trans 
San    Fran.    Bk.   Co. 
San   Jos.     Bri    k  Co 
Steiger    T.    C.    and 

Potterv  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 


building    Material. 

rnia      Build- 
ing   .Material 
Citv   Supply   Co. 
Kortiok  -  Falls 

Mfg 
Holland.   J.   P. 
J.  E.  Lennon. 

Manville  Co 
Levy    &    Co..    Robt. 

Lillev   &    Thurston 

Co. 
Pacifi 

Roonr; 

&    Co. 
Paraffins    P: 

Quality    Lime    and 

Cement  Co. 
I'nited    MaterialCp 
Waterhouso   & 

Price   I  Io. 
Western  Bldrr 

Supply    Co. 
Western     Building 

Material   Co. 
Fernald  Co..  The 

Building  Paper 

Bovil    &    Moore 
Lillev   &   "c-urston 
Co. 

Cement     Heaters 

Balfour.       Guthrie 
Co. 

Lime  &  Ce- 
ment  Co. 
Holmes    Lime    Co 
Holland.   J.    P. 
Leonard.    J     J. 
Maynard,  Jr..  .1.  L 
Pacific         Portland 
it    Co. 
ty    Lime    and 
nt    Co. 
Western     Building 

Mate 
standard   Portland 
nt   Co. 


(    on 


etc. 


Chase,   Silas    A. 

Camp  &   Carillon. 

Duncanson.      Har- 
reison  Co. 

Foster  &  Vogt. 

Goodman        Arlifi- 
cial    Stone   Co. 

Haun.  C.   C.    W. 

Keatinge    £Sons.R 

Leonard.  J.  J. 

Leonard,   J.   P. 

Lynch.  A. 

Pasqualetti.  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.   L.   M. 
Concrete       Rein- 
forcement. 

Lilley   &   Tnurston 
Co. 

Contractors   & 
Builders. 

Allen.   .>_>.£.   XI. 
Andeison,    W.    W. 
Arthur,  L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S    A 
Brady.  C.    A 
Braunton   Bros. 
Burdick,    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve 

zina. 
Chisholm,     R.     A. 
Cobby.    J.    W 
Concannon,    W.    N 
Conrad,    H. 
Creghino     &     Son. 

Lewis 
Davs'  Sons,  T.  H. 
Dewar.   R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.    R. 
Fischer,    Fred. 
Franz.   Val. 
Frost.    T.    P. 
Gillespie,   G.   G. 
Gallagher,     Frank 
Gardiser,     Florent. 
Greig.   Robt. 
Hansbrough    Bros 
Healey     -     Tibblts 

Con    Co. 
Hinson.   1.    A 
Hill.    J.    A. 
Holm    K-    Son 
fTowkins,     \ 
Uovt    Bios 

C      \ 
lacks.  H. 
Tones     TV     '; 
Kent.    S.    H. 


Kr.owles  &   Reich- 
ley. 

Lang  &  Bergstrom 

Leiler.      E.      T.      & 
Sons. 

Lynch.  M.  C. 

Lynch.   P.   J. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.   H.   £ 

McBain,  J. 

McKlllican,   R  and 
Wm. 

McLachlan.   Thos. 

Miller,   Adam. 

Moller.    P..    W 

Morey,  H.   B.&  Son 

Owsley,  B.  T. 

Penny.   Isaac. 

McLeran   &    Peter- 
son. 

Robinson      &     Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence.   A.   T 

Stockholm    &      \1- 
lvn. 

Terrill.   G.    C. 

Walker   Bros.  Co. 

Warwick.    H.  C. 

Buller.    Thos. 

Bros,    (car- 
penters'). 

totoice  Works. 
Amsler,   C.   S. 
Berger   Mfg.    Co. 
Capitol    Sheet    Mtl. 

Works. 
Comyns    &     Child- 

ers 
Conlin,    J. 
Cronan,    Win 
Forderer      Cornice 

Works. 
Guilfov         Cornice 

Works 
Appmanr.     Cornice 

Works. 
Heidt.    W.  sley 
Morrison    fi-    Clark 
?.     F 
Western      Furnace 

,«;-    Cornice    Wks 

Contracting 
l.nther. 

Lynch,   Ric 
Schner.lv  .        H  O  s- 

trnwser    *    Ped- 

grift 
Raymond.  W.  H. 

Cnrhlng,      Crmilli 
McLi  ■ 

Damp    Proofers. 
Brickies       I'     J 

imison 


Door   Openers. 

Rischmuller,  Geo. 

Electrical. 

California  Electri- 

cal   Works. 
Central        Electric 

Co. 
City    Electric    Co. 
Decker   ElectricCo 
Globe  Elec.  Co. 
Hanbridge.  W.   S. 
Levy    Elec.    Co. 
National    Elec.   Co. 
Elevators. 
-     Elevator    Co 
Van    Emon    Eleva 

tor    Co. 

Fibre. 

rt    F.  Fibre    &  Cord- 
age   Co. 

Fireproof   Doors. 

Gi-rvais.  Henry. 
Xorris.    L.    A. 
Roebling   Con.   Co. 

Floor   Sanding 

Inlaid   Floor   Co. 
Pacific    Floor 
Sanding   Co. 

Grill    Work. 

Cal.    Art    Metal    & 

Wire   Works. 
Merle  Co.,   A. 
Sartorius   Co. 
Withington.  C.   W. 

Gen.      Contractors. 

Andrus. 

Brigham,  H.  B. 
Caldwell  &  Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharson.    D.  B 
Fee.    Grant. 
Fluth   &  Morton 
Graham.    D.    E. 
Griffith.     Wm. 
Hannah.    J.    D. 
Hannah    &   Co.  J.S. 
Hayes    &    Schmidt 
Jackson.    A. 
Kuvkendall,    J.    O. 
Ma  I  ley,    Edward. 
-.     Henry 
Peacock.    John 
Van     Sant-Hough- 

t.on    Co. 

Glass   and   Glazing 

Cal.   Plate  &    Win- 
dow   Gass    Co. 

Cohen.    I. 

Cobbledick      Glass 
Co..    L.    X. 

Fuller.     W.     P.     & 
Co. 

Habenici.t    .*i 

Howlett 

Holland.   J.    P. 

Sc-hwarz     &    Gott- 
leib    fine.) 

(.railing    .«    Team- 
ing. 

Church,    D.   O.,    Co. 

Dillon,    D. 

Eureka       Teaming 

Co. 
Fay.    S.    J. 
McCluro,    H.    N. 
Wilhelm.    A.    H. 
Wilkie  Co..    A. 
Williams.   F.   A. 
Wright.    Chas. 
Monarch    Teaming 

Co. 

I..    B. 
McLenegan.    S.     B. 

Granite. 

Bradburv.    Thos. 
Granite  Co. 
De   Lano   &   Sons. 

C.    L 
Hunt.  A.  T. 
Itavmond     Granite 

Co. 

Hardware. 

BrUtain    &    Co. 

J.   H. 
Meyer,    A. 
Osborn     Hardware 
.v    Tool    CO. 
•     iMw     rr, 
\v,  i  ■.  i     Hilw      Co 
llioil       and      Light. 
Pacific       Gas      and 
Ic     "0. 
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Heating  «  Venti- 
lating. 

Burnham  Plumb- 
ing &  Heating 
Inc. 

Cronan.    Win 

Mangrum    w    Otter 

Montague.  W.  W 
&    Co. 

House  Movliu  .V 
Raising. 

Blume   Cont'g  Co. 

Pearson.    E.    K 

Sullivan.  D  i  *T 
Inlaid    Floors. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding   Co. 

Iron    Work--. 

Michaels     &     Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

Interior  nccorii 
tors.      Lathers. 

Snell  &  Dennis. 
Lynch.   Richard 
Joist      Hangers     A 
Post   Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lillev  &  Thurston 
Co. 

Kawneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 

Lilley  &  Thurston 
Co. 

Light     and     Power 

Citv    Electric    Co. 

Pac.  Gas  &  Elec- 
tric   Co. 

Lime,    Cemcut,  Kfc 

Acme  C  e  in  >-  n  t 
Plaster    Co. 

Arden    Plaster    Co. 

California  Lime  & 
Hydrate    Co. 

Co  well  Lime  \- 
Cement    Co. 

Holland.   J.    P. 

Holmes    Lime    Co. 

Lennon.    Jas.    E 

Lucas,   W.    E 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime    Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material     C< 

Western  Lin'.  * 
Cement    Co. 


I. ii 


jl>?r. 


Acme    Lumber    Co. 

Christenson     Lum- 
ber Co. 

Hart- Wood     Lum- 
ber   Co. 

Humboldt    Luinb-r 
Co. 

Hauptman       Lum- 
ber   Co. 

Hooper       Lumber 
Co. 

Kruse.  J.   H 

Loop    Lumber   Co. 

Macdonald      I 

her    Co. 

Moore,     R.     B.  Mill 
&    Lumber    Co. 

Olsen     -     Malionev 
Lumber    Co. 

Pope   &   Talbot 

Santa    Fe    Lumh.  r 
Co. 

Schouten     Lumber 


Tiernan     &     Bero- 

nio 
Van    Arsdale-Har- 

ris  Lumber   Co 
Wilson    Bros ..v  C. 
Doe    Co..    F     1' 


Nishaua      ■ '1     -*     * 

Co 
White     Bios. 
S.    F.     Limit.- 

Machlner* 
Harron,       R' 

&    MeConc. 


I:.  .  u- 

IllHllV. 

I  I  .   .  ,  -  |  > 


M 


R  .VS.. i, 
14     I 

I'.I.IIM..  II.      .1.      E. 

llritrliHin      II      H 

R.lteber.      II .s 

I  utcl  er     &  Hadlej 
B\  i  mi,     D.    J   ,v  s,,ii 
Campbell     Bros. 
Ca  rr     .1      W 
Drake,    Harry    E. 

|l,,Ullf.V.       .,. 

Fa  Tel  I    &     Reed 
Fennell,    .las. 
Gall      M.    F.    *  Son 
r.ilson.    J.    R. 
Harrison,    A 
llil.i.ins    &    Bak-Jl 
Hock,    Chas. 
Hoffman,    V. 
Hogherg     &     Lud 


J.    w. 


Mill. 

Murray  \-  M  nu- 
ll rn  v. 

Muh-iihy     Brnv 

Nagel,    \V.    L 

O'Connor  &  Col- 
lins 

O'Rourke,    T.    F, 

Kainey  &  Pbhil 
lips. 

RIngrose,     R.&Son 

Scott,    W.   S. 

Walker,    P.    J. 

Watson,    Sage 

Watson.    Sidney 

White.    .1.    HI. 

Whitney  &  Davlea 

Wilson,    .'amps     .\ 

Wye-ant,    J.    H. 

[Yl.-ir'ilp. 

American      Marble 

&    Mosaic   Co. 
Columbia       Marbb 

Cn. 

Gervais,    Henry 


Gi-.'issl,  I'eter,  Co 
limit,  Andrew  T. 
M  ilno,  !•'.  I..  .*;•  Co. 
Musi,,  &  Sons.  Jos 
Keenan  Co. 
Vermont  Marble 
Co. 

Mantels,    Tllea 
Grates. 

Klrwln  it  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peei  less  A— encn  s 
Metal     Furring     « 

l.ntlilng. 
Lynch.  H.  T. 
National      Lathing 

End    Furring 
x.H-i  h western    Ex- 
panded Metal 
i  -,, 

Metal   Window 
"Works. 

Dwan.  J.  E. 

Mosaic. 

A  in i  r.      Marble      A 

Mosaic    Co. 
Gervais,    H. 
Malno,    F.    L.  &  Co 
Office   Fixtures. 

Hat. -man,    Wm. 
Forbes    &    Son, A.J. 
Fink    &    Sebindler 

Co. 
Simmen,    John 

Painters. 

Daniels.    Gus    V. 
Donovan,  V.  J. 
Fiaser.    J.    P. 
Kuss.    P.    N. 
Lewellvn,    J. 
Maundrell,    H. 
Norris.   C.    W. 
Spark.    J.     H.    , 
Tucker,   W.   W.  Co, 
Neal,   L  J 

Paint     Humor 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   E. 
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i-niiiis,    oils,    rate. 

Bass     -      M  '    ii  t  .•  r 
Fuller  &   Co..  W.P. 
K  USS,    P.    N. 
Maundrell,    H. 
pacific     Refining  & 

Roofing 
Pa  ratline     Pa  im  '"., 
Whittler   -   Coburn 

rn 
Patent      Chimneys. 
Clawson   &  Co.,   L. 


Wednesday  Oct.,  8,  1913. 


Dun'levy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.    Pottery   Co. 

Plnulni;    Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    a 

Burnham  -  Stan- 
ford Co. 

Ca. .   Door   Co. 

Cal.   Milling   Co. 

Ccn'ral  Lumber  .V 
Milling  Co. 

Blklngton  & 
HtK-ke 

Herring-    Mill(Inc) 

Kendall,  A. 

Kruse,   J.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacitic   Mfg.   Co. 

Reinbart  Lumber 
&  Plening  Mill 
Co. 

Reilly,   P.   F. 

Santa  Clara  Mill 
&   Lumber   Co. 

San  Matto  Plan- 
ing   Mill. 

Searle    &    Hay  man 

Taylor  &  Co. 
Plasterers. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 


I -lark,    II.     ROSS. 

Crichton,   J.   L. 

Coghlan,    Frank 

Connolly,   J.   .1. 

Connell,   J.    E. 

Fay,    -John 

Felt,    It.    D 

Fl ii..  rg     &     ..!■ 

Caff  cry. 

Fi-.is.i-,    Simon 

Gregg   &    Clute 

Jaeohsen,    N. 

Knowlea    A. 

Leaf   &    K  i 

Lvden    &    Bickel 

Mac-Gruer    &    Co. 

Mennie,    Alex. 

McCleod,   J.   C. 

Morehouse.   C.   C< 

O'Kane    &    CO..C.T. 

O'Sullivan    &  Bow- 
ler. 

Smith    &    Johnson 

Plaster     «'     Paris. 

Lucas.   W.    E. 

Plumbing    *     Gas 
Fitting. 

Alilbach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalziel,  R„  Jr..   Co 
Grundy,    Edmund 
Gilley-Schmid    Co. 
Levy,   M. 
Looney,       J.,       Co. 

(Inc.) 
Snook       &      Co., 

Frederick    W. 
Sutton,    John    G.Co 
Turner  Co.,   The 

It-Jil   Estate. 

Cc. 
Williamson    Co..  II. 
Wittman    -    Lyman 
Cross   &    Co. 
Urban       Realty 

Impt.    Co. 

Riggers. 

Blume       Contract- 
ing   Co. 
Pioneer  Const.  Co. 


(  rushcil   Tioclt. 
Holland,   J.    P. 
S.  I'1.  Bay  imp.  Co. 
Stone,    E.    B.&A.L 

llo,,lln=       COBBpOal- 
tlOD. 

Artolltb    Mfg.    Co. 

Bender,  J.  w. 
Roof  Co. 

Flbrestone  Roof- 
ing  Co. 

Larkin  Asphalt  & 
Paying    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Ma  n yj lie  Co.,  H. 
W.    Johns 

I    Bros.   Co. 

Pacific  Refining  4 
Roofing  Co. 

I'araffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    Jonn 
Holland,   J.   P. 

Keystone  Sand  Co 
Sanitary   FIoortuK. 

Stone,  E.  B.  &  A. 
L,    Co. 

Fibrestone  Roof- 
ing-   Co. 

Sidewalk       l.lubts. 

Jackson,    P.  H.&Co 
McGuigan,    John 
stair  Builders. 
Bishop.    Wm.    T. 
Stewart,  J.  K. 

Itoof   Repairing    A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Slone   Contractors. 

lie    Lane    &    Sons, 

l.    '.. 
Ulan    bar. I.    W.    W. 
Hunt.    Andrew    T. 
McGllvray       Store 

Co. 
Raymond    Granite 

Co. 

Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     Granite 


Dillon,    D. 
Eureka       Teaming 

Co. 
Holland.   J.   P. 
McClure,   H.   X. 
Monarch    Teamin 

Co. 
McLenegan,  S.   I 

Terra  Cotta. 

Clark    &   Sons,   N. 
Gladding,    McBean 

&   Co. 
S  t  e  ig  e  r        Terra 

Cotta  Co. 


Ventilators. 


Wliltcwashers. 

Reigle    &    Jamison 
Brick  ley,    P.   J. 

■Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


M  n  IT    TF=3 
^■_M\\i7&  Jj=i_- 

<fHESJffin33L» 
ITU  "IT 


LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


White  &  Farnsworlh 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  s  the  HOTEL  RO^S  YN,  S  F. 

.  E.  Krafft  6  Son,  Architects.  O.  C.  Holt.  Bldr 
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THIS  WEEK'S  ILLUSTRATIONS: 


New  Union  High  School  Now  Under  Con- 
struction At  Woodland,  Yolo  County, 
California.  Designed  By  Architect  W.  H. 
Weeks,  San  Francisco. 

Commercial  Building  Being  Erecfted  For 
The  Riverbank  Land  Company  At  River- 
bank,  Stanislaus  County,  California.  De- 
signed By  Architect  C.  H.  Russell,  S.  F. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


Insley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


We  are  also  Vest  Coast  Distributors  for 
Laufh-Jurgens 


1,  2,  3  ond  S  Too 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


Motor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  L>el  ivories 


Lauth-Juergens 
1  Ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


fflSrm 


INCORPORATED 


Salesrooms  215-217-219  Rialto  Building 


SAN     FRANCISCO,     CAL. 
Telephone  Douglas  1380 


Wednesday    Oct.    15,    1913, 


BUILDING    AND    1NDUSTKI  \|,   NEWS 


NILES  SAND  BRAVEL  and  ROCK  CO, 

Main';Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to   j4  inch 

(iravel  and  Crushed  Boulders      '..  inch  to  1  inch 

"  "  1  inch  to  1  '  .  inch 

"  "        1*4  inch  to  2*4  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Mr.  James  J.  Hill  says:— 


"Unless  the  facilities  of  the  Terminals  of  our  Railroads 
are  increased,  the  congestion,  evergrowing,  which  often 
paralyzes  traffic  today,   will   result   in  industrial  chaos." 


The  Remedy: — 

Equip  Your  Railway  Freight  Stations,  Storage  Warehouses, 
Steamship  Docks,  Piers,  Etc.,  with 

Otis  Inclined  Elevators 

Mechanical  Continuous-Motion  Carriers  which  meet  every  condition  of  Merchandise 
and  Freight  handling — and  by  the  use  of  which  congestion  is  eliminated. 

Running  continuously  in  one  direction,  up  or  down,  Otis  Inclined  Elevators 
move  everything  without  stops  to  load  or  unload. 

No  matter  what  the  loads  may  weigh  or  how  fast  they  come,  Otis  Inclined  El- 
evator will  handle  them.  Its  capacity  is  limitless — it  cannot  lie  overloaded.  It  will 
handle  from  600  to  1,960  loads  per  hour  according  to  speed.  It  will  keep  up  this 
cipacity  year  after  year.  An  electric  motor  is  all  that  is  required  for  operation,  and. 
results  considered,  the  current  cost  is  almost  negligible. 

Write  for  Catalog  giving  full  particulars  about  various  types 

Without  obligation  we  will  gladly  supply  full  information.  Put  your 
"moving  problems"  up  to  us — we  offer  you  real  help  and  a  positive 
solution. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  Principal  Cities  of  the  World. 


inosdny    Oci.    15     1913. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary     nr    Taylor. 
Righetti   &' Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


Benj.   G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY    HALL.    San   Francisc* 

Wright.    Rushford    &    Cahill.    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.     W.     Dickey.     Architect- 


GERMAN    HOUSE,    San    Francsco 
Fredei  er,  Architect 

Stone  and   terracotta  work  treated  with  Imperial  Water  Proofinu  It 
preservini:  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

IMPERIAL  COMPANY  ,83  STEsT %!£?** 
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7ti  flUt  and  LAKE. 


FRED.  5UHR    Res. 

Duboct  Hot  ».J  Buf»»V.3fj  <v 


MPLEX 

WINDOWS 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,  GRATES 
^=AND   TILES= 

Fire  Sets,  Andirons, 
Fender  Portable  Baskets 
FLOOR  AND  WALL  TILING  IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


G.H.CUNNINGHAM,MgK 


"MP   '      -  E  .  ox    .  &       MOULDINGS 


rt!i5mi*^m**& 


7eleph.ir.BB 

Xsrxet  23S 
ZJkrkt  237 


3  8  EIGHTH    ST. 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  I  rui. Cisco 


- 


CORONADO  APTS.,  Larkin  and  Sacramento  Street! 
C.  M.  Rousseau  b  Son,  Architects 
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The 

Corbin 
Unit 
Lockset 

Means  Convenience 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  o.her 
patterns. 


PALACE  HARDWARE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Longitudinal  Section  of  Self-Sentering.     Actual  Size. 


iConcrolo 


\' 


OQjVS 


can  !)o  'iytffl'c  'v/lSiojii  x'oem  v/-ori< 

if  you  make  use  of  the  new  form  of  expanded  metal 
which   is  a   centering   and   reinforcing   combined. 

Self-Sentering   is    a    material     the    simplest   and    most   eco 


perfected  after  years  of  study 
and  experiment  in  reinforced 
concrete  construction.  It  con- 
sists of  a  series  of  heavy,  cold- 
drawn  ribs  connected  with  the 
most  efficient  form  of  expanded 
metal. 

Self-Sentering  is  adaptable  to 
practically  every  type  of  con- 
crete construction.    It  affords 


nomical  method  of  building 
concrete,  floors,  roofs,  ceilings, 
side  walls,  and  partitions.  It 
is  adaptable  for  both  flat  and 
curved  construction.  It  can  be 
used  for  roofs  of  any  type,  as 
it  supplies  a  bond  which  will 
hold  the  concrete  until  set  on 
any  inclined  surface. 

Write  for  our  Fireproofing 
Handbook  on  low  cost  fire- 
proof construction  with  Self- 
Sentering.  We  shall  be  glad 
to  send  you  a  complimentary 
cop\-  on  request.  Write  today. 


Cross  Section  of  Self-Sentering— Showing  Side  Lap       Actual  Siz 


The  LILLEY  &  THURSTON  CO 
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L.    A.    LARSEN, 
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.       SAN    FRANCISCO    OFFICE 
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ver       been     the       greatest       road 
T  ,i  i  .I      Americ  i  n      Road 
w  liich     has    just    closed     i  I 
i    Detroit,   ,M  ich  igan,  has    iei  n 

iportanoe    to    the      country. 

,  Ii      as    the    great      projects 

under   was    ;1  re      I  ra  ns tinental 

ways   i"  connect   Sun    Francisco  and 
5  ink    the    work    of   road    building 
oming    more   and    moi  e    a    pro  ieel 
:     national    and    international    consld 
i   ."    \  ,i  ■  i    railroad  en     - 

States     compi 
"i    i;  i'k,   enough    to  encircle    the 
i         ii"  -       Rail   "i,!   experts   say 
is      i     pracl  ii   i  lly     completed 
n    now    remains    to    supplement 
i.   of      ii       i  ilroads  by  con 
system    of   interconnecting   high- 
i"  .1"   fur  the  country  intervening 
i     the    railroads    what    the    ra.il- 

e    ntrj     a1 

i    ■         And     the    development     of    the 

i"    and    the    motor    truck    will 

accomplish    this.      To    shovi 

e  wondi  i  ncement  in  this   line 

ii.  t  -     published     by    Mr.     L,     \\ 

i     ih"       issue    of    the       Scientific 

tember    6th,     may     be 

"During     the     yen-     1912,     the    United 

i'  ■  id    in    registration   and    license 

878— a      figure      which      ex- 

i     value    "I    exports    of    auto- 

1 1  .mi   this  country  in  the   whole 

1911    wi    exported  auto- 

to   the   value   of   $16,924,361,   ex- 

i  s  of  the  in  [.chines,  and  In 

"    ng     year  the   total 

that  in  t  ,  ea  r,    we 

omobiles     in 
i    ere    n  ere      In 
ombined;    and, 
■"    the    total    number    oi    tna 
"'.   "in     i  in,,  a  ays   in    191  i 
mill  ion." 
1     i    ■      facts     show     the     present     im- 

i!    good    i      ,i  mi    i :  e    prac 

h  il     matter      of    extendi!  i  ailroad 

'  ■   "      "i    ii ■  truck,  i  food 

of    the 
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The  Sun  Power  Plant  Refledlors  and 
Generators  In  Egypt. 


Designed  by  an  American  Engineer, 
Frank  Shuman,  Egypt  has  a  sun  power 
plant,  used  for  pumping,  and  which 
as  been  I  le  su  iject,  of  hue,  of  many 
news  reports.  The  reflectors  anil  gen- 
erators of  the  sun  power  plant  in 
Egypt  differ  from  the  Philadelphia 
steam  generators  in  which  plane  mir- 
rors were  used.  In  the  Egyptian  plant 
tlie    reflectors    are    parabolical    and    the 

ve      is    said    to    be    much    greater,    or 

one    hundred   as   against    thirty. 

This     Egyptian    plant     is    located      at 
Meadi,   a    suburb   of   Cairo,   on   the   road 
to    Helouan,    and    the    steam    generator 
part    of    the    installation    covers   a    great 
deal    of    ground,    as    there    are    live    re- 
-.    each    Jul    feet    long,    the    cross 
heing  in  the  form  of  a  parabola 
ie   generator   units   at    the   focus. 
It    is    of    interest    to    note    that       the 
latter  is  made  of  zinc,  and  is  of  rectan- 
gular   section.     14       inches    wide.       with 
sides  on  and  is  painted 

With     a     special     black     paint     of     high 
heat    absorbing      qualities.      The      glass 
plates    and    the    insulators    used    in      the 
plan    have    been    discarded   and 
ii    the   upper   edge   the  generator   is  en- 
into       a       steam     collector     four 
inches    in    diameter,    having    a    fall      of 
six    inches  in   its  length   of   Jul   feet,  the 
mnected    to   the    main 
steam    pipe    at    the    upper    end    and    the 
>  i    introduced  at  the  lower  end. 
Mr.   Shuman   states    that    the   sides   of 
the    reflector    are     lined     with     silvered 
mirrors    ranging    in    size       from 
about    a    square    foot    at    the    mouth    to 
it     size     near    the    vertex. 
Tl  .     reflector   and   boiler   are   carried   on 
iraced     steel     cradles,     the     outer 
circumference   of   which    is   in    the   form 
i     of    a     circle    and    has    a 
rack     iti"     ed,    gearing    with    a    pinion 
to   rotati     lie    reflector   so 
that   it   may   always   face   the  sun. 

'J'    ■    main  engine  furnishes  the  power 
for    this    operation    through    a    pair      of 
•     put    in    gear 
'  egula  tor,      of      w  hich    a 
a   tat    is   an    important    part.     The 
■    sun    automatically 
Tiiere    are    only 
te    -     in     this     entire 
plant,  instead   of  the    26   used    in    Amer- 
i  i  ii     put      widely 
apart    so    that    no    one    shall    shade    au- 
la    lour     of     sunshine     at 
e  day  bei  ng  ed 

matter        in 

no!    with    it    in    view    provision 

i     tilting    the    whole 

side    and     washing 

if    witii    a    hose.       It     has      ><  i  n 

found     i  est     to    woi  k     wll 

■      .i 

•responding  to  a   temperature  of 
i  In    order    to 

Ih 

s    ed    ai 
is  i  eeding        good  re 

suits    under    ti 

!        '       •  .      i 

•    nil    l,i     rum, 

■    i  il    motor, 

■ 


is     obtained     and    the    main     eng 
opera  ting. 

In  reference  to  the  generation  of 
mechanical  power  bj  the  absorption  of 
the  sun's  rays.  Mr.  Shuman  points  oul 
that  the  direct  utilization  of  the  natu- 
ral forces  in  the  development  ol 
suitable  for  human  activities  has  been 
for  centuries  a  matter  of  continued 
scientific  research.  While  to  a  limited 
extent  these  forces  have  been  used 
from  the  dawn  of  civilization  in  the 
common  forms  of  the  windmill  and  va- 
rious types  of  water-driven  mot< 
has  not  been  hitherto  possible  to  prac- 
tically utilize  the  central  dominating 
forces  of  nature — the  sun's  heat — in 
any  direct  manner,  though  obviously 
all  power  generators  are  dependent 
upon  t.iis  meat  force  for  their  ex- 
istence Although  for  many  years  en- 
gineers and  physicists  have  been  oc- 
cupied with  this  problem:  notably 
John  Ericcson,  Ferry.  Millochan,  Mou- 
i  a,  and  Tellier,  in  France:  Guntner 
and  Althaus,  in  Germany,  and  Langley 
and  Willsie  in  America,  they  based 
their  efforts  either  upon  the  use  of 
ienses  or  mirrors  to  concentrate  the 
sun's  rays  upon  a  small  surface,  or 
upon  the  heating  of  fluids  of  a  low- 
boiling  point,  witli  subsequent  power 
generation  from  the  vapor  under  pres- 
sui  e. 

It  has  always  been  attempted  to  cre- 
ate vapor  at  high  pressure  and  then 
utilize  this  in  the  ordinary  engine,  but 
with  the  high  temperatures  involved, 
the  losses  by  conduction  and  convec- 
tion are  so  great  that  the  power  pro- 
duced was  ol  no  commercial  value. 
Where  lenses  or  mirrors  are  used,  the 
primary  cost  of  the  lenses,  and  the 
apparatus  necessary  to  continuously 
present  them  toward  the  sun.  have 
rendered  them  impracticable  Where 
fluids  of  low  hoiling  point,  such  as 
ether,  sulphurous  acid  and  liquid  am- 
monia were  used,  the  results  were  of 
littie  value  hecause  of  the  inherent 
inefficiency  of  these  Hinds  as  power 
generators. 

Air.  Shuman  holds  that  a  sun-powi  r 
plant,  in  order  to  be  practicable,  must 
I ess  ;'.'  .  He  i.  ni  j .  Ion  cost  of  in- 
stallation and  maintenance.  well- 
marked  length  of  service,  and  should 
not  require  special  trained  mechanics 
Cor  us  operation  lie  maintains  that 
in  coder  tec  i,e  efficient  it  is  not  neces- 
sary that  the  plant  generate  continu- 
ously, inasmuch  as  the  great  ve 
3Ui  11  i  pi  i  in  lies  in  its  use  as  an  irri- 
Itus      it    Is    ..ill  a     n. 

ii  '  '  plant  i  no  .iic.ni  eighl  houi  s 
daily.      Ii    musl     hoevei .   consisl   ..f  units 

which    m  ni  .ie  i   to  ] line   a 

power  plant  of  anj  required  size,  the 
larger  the  planl  i  lie  greati  i  the  ef- 
ficiei  n    iv    emu  el  i     pi  actlcabli     to 

produce   a    sun-power   planl    up    to    10,- 
leal  planl   must 
i  '       ubjeel     to   litth     ac.  Idenl  :    hence    it 
must    lii  rround    in    order   n..i 

i I    h         i ... i 

'  i    musl    he   repairable    v, 

stopp  ng    i    ■       . . i . .  ■  1 1  ..n        ,  on    n  notion 

I  '   I'' I       ' Id        Ic,,„| 
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.      or.liliarv      steam     engil 
nd    tear    must    he    reduced    to    a 
minimum. 

The  first  cost  of  a  sun-power  plant  to 
he  practical,  and  of  commercial  value, 
must  he  sufficiently  low  so  that  the 
interest  on  the  investment  d... 
make  it  unprofitable.  This  is  the  rock 
on  which,  thus  far.  all  sun-power 
tions  have  been  wrecked  hut 
this  one.  It  is  not  necessary  that  the 
cost  of  the  sun  beat  absorber  shall  be 
as  low  as  that  of  a  steam  boiler  and 
lilting  of  the  same  power.  The  cost 
of  the  plant  described  here  is  twice 
that  of  the  ordinary  steam  power  plant 
of  the  same  size.  This  price  is  suf- 
ficiently low.  however,  so  that  even 
if  the  extra  interest  is  taken  inlo  con- 
sideration, the  fact  that  after  installa- 
ion  no  fuel  is  required  is  such  an  enor- 
mous advantage  as  to  entirely  offset 
the  increased  cost,  and  in  addition 
cause    great    profits. 

A  decade  ago  Mr.  Shuman  became 
interested  in  the  problem  of  obtaining 
power  by  absorbing  the  s  n  us  rays.  It 
was  found,  by  experiment,  that  is  a 
vessel  was  so  arranged  that  the  sun's 
rays  mild  impinge  upon  it.  and  if  all 
hen  1 1 c.-ses  by  conduction,  convection 
and  radiation  ere  prevented  by  a  theo- 
retically perfect  method  of  insulation, 
the  temperature  within  the  vessel 
would  rise  certainly  to  1,000  degrees 
I 'a  i  without  any  attempt  being  made 
to  concentrate  the  rays  of  the  sun.  For 
commercial  punposes  it  is  impossible 
ire  any  form  of  insulation  which 
would    even    approach    the   theoretical. 

Commercially,  the  main  object  is  to 
produce  practical  power  at  a  minimum 
cost,  and  this  lias  been  done  by  the 
use  of  well  known  an.!  .heap  forms  of 
1  eat  insulation.  Were  no  steam  made 
in  these  vessels  as  they  are  arranged 
in  the  present  plant  the  temperature 
therein  would  go  up  to  :;:,n  degrees 
n  latitude  north,  and  possibly  to 
150        egrees     Fahr.     near     the     equator. 

T    Iii.tion   of  steam   at  atmospher- 

ssure,  however,  keeps  the  tem- 
pera ure  in  the  vessels  down  to  212 
degrees  and  whatever  excess  of  heat  is 
produced  by  the  sun's  rays  over  and 
above  the  ground,  and  which  permitted 
and    may    therefore    he    utilized. 

No  ch  ubi  sun-power  must  go  through 
ti  -■  sum-  long  and  gradual  course  of 
development  that  has  brought  other 
forms  of  mechanical  power  to  the 
high  plane  of  efficiem  \.  hut 
i  e  principal  will  remain  fundamen- 
- 

The   first  Shuman   generator  consisted 

ol    a    w s    two  layers 

del  ween     which    was    a    small 
air    space,    and    in    the    Iocs    was    placed 

boiler       This    appa- 

i  ,c  i  n-    was    exposed    to    the    sun'! 

the   i       .i    distilled,    and    the    amount    of 

I   c:i  t       l\  h  Ich       migll  1       he      a.'csorhed       was 

...    i  \         at        •      ,,.,    [cent.       a 

small    i.ii    eng   i  essfully    run 

with  this  original  apparatus,  A  sec- 
ond gene  atoi  i  of  a  2-inch 
steam    p  pi     16    i.  el    long     insul  ited    at 

1  he-    hot  tom    :l  I"1    ■<     ai      '     bo 
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red   by  a  double  layer  of   g  Here 

gain    ether   as   distilled,   and    the   num- 
ber   of    heat    units    absorbed    were    de- 
termined.     A    third       type      of 
plant    was   composed   of  a    bed    of    water 

pes    properly    insulated    agaii 
Loss     i    e  unit  being-  1Sx60   feet, 
motor     being    an     ether    engine.       With 
this  apparatus  3*4   h.p.  was  obtained. 

With  the  knowledge  so  gained  the 
next  generator  to  be  described  below 
Bras  gradually  evolved.  The  sun-power 
Slant  consists  of  an  absoi  •  i  low- 
pressure  steam  engine,  eondens 
auxiliaries.  In  this  sun-powei  plant 
the  absorber  was  composi 
of  units,  each  containing  a  flat  metal 
honey    comb    wa1  er   vessi  ngular 

in    shape,    and      resembling     close 
targe    waffle.     This   vessel  osed 

in  a  Bat  wooden  box  covered  with  two 
layers  of  glass  having  a  one-inch  air 
space  between  them,  and  having:  the 
under  surface  of  the  box  insulated 
against  heat  loss  downward  by  a  two- 
inch  layer  of  regranulated  cork  and 
two    layers    of    waterproofed   cardboard. 

The  boxes  were  mounted  on  supports 
which  elevated  them  some  30  inches 
above  the  ground,  and  hieh  permitted 
them  to  le  inclined  .perpendicular  to 
the  sun  at  the  meridian.  Plane  mir- 
rors of  cheap  construction  were  mount- 
ed on  two  sides  of  the  boxes  in  order 
that    more    rays    of    the    sun    n    - 

i   1  and   reflected   upon   the   water 
'  >  ssi  This     latter     is     connected     at 

one  end  of  a  feed  pipe  from  tin 
supply,  and  at  the  other  end  to  a  steam 
pipe.  The  steam  pipes  from  the  va- 
rious units  are  connected  together  and 
empty  into  a  main  eight  inches  in  di- 
ameter in  the  present  plant,  which  con- 
veys  the   steam   to   the   engine. 

The  power  of  this  first  plant  was 
i-e.l  for  pumping  water  by  means  of 
a  reciprocating  steam  pump  of  tl  e  or- 
dinary type,  nnl  whenever  the  sun 
shone  this  plant  pumped  water  suc- 
cessful  and  practical  h  capac- 
ity   of    the    plant    was    3, gal 

water   per    minute   lifted    to  a 
33    feet. 

From  actual  tests  m  le  in  Philadel- 
p!  ui  n  was  found  that  fn  the  ab- 
sorber  of   26   hanks   of   un  i  n- 

taining    22    single    units 

i    Sorptiye    area    of 
feet,    tl  ere    could    be    devel  »ped    during 
eigh  t  hours,   1,825  pounds  in     The 

power   produced    was  n  in 

normal  to  the  plant,  as  it  n  -  built  for 
tropical    use    and    was    ent  irelv     m 

immercial    work    in    nort  lern    lati- 
tudes. 

The   loss    of    heat      •  >. 
i  am  i  ct  ion      in      norl    e 
enormous.       When     I    ■ 
ratus   is   placed   in  an  t   tem- 

peratui  e  of  100  degrei 
"Maine, i    throughout  al    re  - 

gions,    powei         multiplie 
Tlie    immedia ppoi  or    sun- 

power  are  in  thos     re§ 
where       the       sun       pi  a  shines 

out    the    year,    and    fuel    is 
expensh  e,  e 

ities    $:!0   per    ton. 

\l       s    uma  n    says   I 

HOW        fOl        a   !       'ea-.!        .     .:  '  i       .  nil: 

iowei  u<        trop 

district    .a    C  borax   in- 

dustry   In    Death    Va    i  fo 

eral   purposes   In  pla 

side    i  empei  1 1  ure     ru  ns     fr I 

10    cl  'ii    irri- 

ne   tin  i  thi 
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amount    of    power    that    <u\    be    practi- 
cally  utilized:  and  for   this 

ons    need   not   be   so   very    favor- 
as         tiiose        mentioned      above. 
iout    most    of    the    tropic 
gions  sun-power  will  prove  very  profit- 
able  in   irrigation.     One   advantage     of 
tl  e   sun-power,   or,    in    fact,   of  any   con- 
g     plant    for    irrigating    purposes 
is    t    at    tl.e    water    used    for    the    con- 
denser  costs   nothing,  as  the  main   out- 
put     of    the    engine       can       be 

ser  first  before  en- 
irrigating  canals. 
The  interior  of  Australia  vi 
one  time,  a  fertile  country,  as  is  evi- 
denced by  tl  e  fossilized  trees.  Here 
is  an  area  of  600  miles  in  either  direc- 
tion liich  is  entirely  valueless.  During 
.i    ilami.        ere 

aal    of    til e    sheep    raised    on    the 
margins  of  this  desert  died  from 

g    great    financial    loss.      In    this 
j     the    sun    shines    with    an    inten- 
sity   sufficient    to    produce    an    average 
emperature  of  100  degrees  to   140 
degrees     Fahr.       The     occasional     rains 

ti:e     sparse     vegetation 
sarj    for  sheep  watered  from 

wells  driven  in  the  ground  and    ■ 
generally   by   horsepower,  very   often  by 

>'.  er,  and  sometimi  s 
of  fuel  oil,  which  by  the  time  it  reaches 
in,  brings  the  coal  equiv- 
-  -  une  $20  per  ton.  By 
building  sun  engines  in  this  region. 
and  pumping  from  the  always  present 
underground    water    which     in    I 

a    depth    of    from    15    to    10 
this    country    can     be    made    pro- 
ductive   and    valuable. 

Throughout    Eastern    India    and    Cey- 
lon   :o  in,     ,    onsands   of  square   miles   of 
farm    land    can    be    improved    three-fold 
hanical    irrigation.    Hand    pump- 
ing  is  mainly    the   present   form   of  irri- 

In    Egypt    agriculture  depnds   entirely 
upon   i:  rigation   turn   ihed  e   River 

Kile  through  its  periodic  overflow.  The 
English  government  built  the  Assuan 
Ham  at  an  enormous  expense  and 
.  area  about  half 
a    mile    on    each    side    of    the    Nil) 

-really      to     the     tillable     portion 

it.     Of  coursi  •    Mile  is 

in     !     infinitely     more     water       than 

E     lema  ml 
ply    that    can    be    depended 

.  - .  ■ .  ■  i  : :  i  | :  v    at    sea  - 
low    water    Tl  is   supplj 

■    .    I       ;-       : 

oi !•     a    .Til  who  pump  after 

... 
sun    engine    now     installed       in 

■    thousand   of 
■ 

e    State        th  roughout      Arizona, 
New       Mexico      and      So 

ere      is      room       for      any 
tor    irrigating    pur- 
31    tes    show    an 
■ent    sunlig 

f   fuel    is   pi  :  rohibi- 

n    most    oi    these    regions 
'  ■  IWI 

-team 

ore   be   elimin- 
earn    bi 

alone     :    .  !  [t    VS    fOUm 

i   "  .  nitia!   cost   of  thi 

in      question      is      al i 

... 
i."v  er.       Thi 
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llj     suited    for      sun-power      the 
i  a  I    or  its  equivalent,  is  usual- 
high,    the    price    ranging    gen- 
erally from  $10  to  $30  per  ton.  To 

fuel    at    all    is    required    by    the 
sun    heater.       In    the    matter    of    main- 
tenance and  repairs,  also  the  advantage 
1th    the    sun-power.      It    is    esti- 
that   the  repairs  should  not  be  in 
a    tier    cent    per    year    on    the 
initial   cost,    inasmuch   as   the  app 

at    low    temperature,    while    the 
ordinary    boiler    requires    flue    gases    up 
0   degrees 
.Many    parts    of    the    sun-power    plant, 
i   le  metal  heaters,  piping,  foun- 
and    insulation    are      practically 
-ting,    hairing   accidental   break- 
•     only    item    of    repair    being    the 
frames    and    glass    covers,    and 
it    found    that    after    an    installation    of 
-    once   been   tested   out    by    the 
nd  the      idly   annealed  sheets  re- 
ine  ones  left  will  last  for  years. 
is   evidenced  by  the  small   lSxo'O 
foot    heater    in       operation       for      three 
a   Philadelphia.     There  was  a  re- 
placement  of  about    10   per   cent,   neces- 
during    the      first      three      weeks. 
fter  the  heater  ran  three  seasons 
ly    to    or    three    sheets    of    glass 
;  -placement,    these    being    acei- 
r  'ken. 
Mr    Shuman  says   that   the  future  de- 
:  nt   of  solar  power  has  no   limit. 
--I    natural    water    power    ex- 
power    cannot    compete:       but 
generators    will,   in   the   near 
future,   displace  all  other  forms  of  me- 
1 1     power    over    at    least    10    per 
cent    of   the   earth's   land   surface. 


IMPROVEMENTS    IX    INCANDESCENT 
LAMP    MANUFACTURE. 

paper    by    Ward    Harrison    and 
i      Edwards,    read    before    the    Il- 
luminating  Engineering  Society.   Pitts- 
urgh,    Pa.,    it    is    brought    out    that    the 
of    tungsten    filaments    has   in- 
I    more    than    300    per    cent    since 
and    the    strength    of    drawn    wire 
as    increased    40    per    cent    since    1911. 
of    chemicals       in    the      bulb 
lias    become    general    during    the 
i  -    reduced    the   blacking   of 
to     ti     marked     degree     and    lias 
iiossible   a    substantial    reduction 
.     size    for    several    lamps,    thus 
reducing       manufacturing       costs       and 
iig      the      application      of      the 
The    introduction      of      coiled 
ts      make-     possible     many     new 
[amps    ".  lich  heretofore  could 
manufactured.     The  strength    of 
nent    is    increased    by    this    pro- 

:    I  le  i "  im         

ted. — Scientific   Amer 


MAN     POWER      COMPANY    IX      PORT- 
LAND. 

ORTLAND,    October    7.— Entrance    of 

Northwestern     He   trie     C 

i'  ki        om  em.  int.,  i :  . 
■  Id    iii      competition      wit 
I     Railway    Light      and 

mi   M       a    saving   per   year    in 
bills    of    at    1.  a-t    | 
'   mmlssioner    of    Public    I 

In    bids    just     opi  tic]     the 

n  i : '  •  ■  i  iv     o  ,  ■  i  . 

per  arc   for   underground 
and     $1    :  .  .  Tl  i 

Is    "i     i    e    new     .  ompa  i 
in    the    p 
aion. 


BUILDING   AND    INDUSTRIAL   NEWS 


in-,    desiring    new*    on    Hpeda]    dosses    of    buildings,      such       as       Banks, 
dies,    Schools,      Hotels,   etc.,      trill  find     such       items       nil    classified       and 
lied     under     proper     headings,     commencing    on     tM.s    page.         These     tame 
i    are    again     repeated     under    "LOI   ILATIES"    In      the      last    pari    ol    our 
depart  uient. 


APARTMENT  HOUSES. 


S  \N    FRANCISCi  i-  -Ap  irtmenl 
::    storj     and    base,    frame,    $1  : Ar- 
chitect,   none.      Owner,     B.    J.     Wyman, 
1959   Hayes  street     S     F       i 
will   be  i'!i"':'  ii  on   1 1  >  '!>■   -'I  eel    n  ■ 
California,    co\  ering    an    arc 
i  12    feet.     Thei  e    \^  i :  i    be   a    tota  I    i 

-■•■ii    in      three      and      four 
room    apartments.    Ea 

a       private      bath      and    will    be 
equipped    with     a     wa]  interior 

finish    will    in     of    pine     re  i  sv I      and 

elm   pan, -is      Si bard  B  ood   (looi  s   will 

be  used.  Plans  provide  for  a  bol  water 
system  Main  rooms  will  have  tile 
wainscot.    Exterior   of   the  buildini 

b \  •■:  ed    with    rustic      and      cemen 

i  te  and  in  the 

lands  ol  I  c  owner  who  will  do  the 
work  by  Hay  Labor.  All  materials 
are  now   being  pure! 

SAX    FRANCISCO  0      ■ 

6  storj    a  k  and   si  eel    $1  00,- 

\ri  hitects,    Dunn    &    ]  'l 

iii  dnock    Bldg.,    S.    F.      I '  e, 

\l     Oaesai    el    al.      The   building   will   be 

ering   an 

.    .     will    be 

contract     for 

which  has  be  rded.     tntei   ■ 

be     irranged     foi     a     lai  ge    number    of 

inily    finished       suite 

to   five   i is.    All   a  pari  menl  - 

will    have    private    ei 

tntei  ior   fin- 
ish   will   i f  pine,   red  n  ood   an 

wood.       There     will 
. nil 

■ 
bath   rooms   will   have  ,  em<  m    fio 

een  takei 



SAX    FRANCISCi  I— Apai 

■ 

■  ■       ■  eld.     1 

ing    w 

i       sadero 
■ 
fnterio 

will    I 

,1        , 
S.\.X  FRANCISi 

BIc 


0  r  s    will 

■ 

i 
■ 

■ 

'    ■  ■ 

work    will  be  started  i 

I  la  \         la..  •    .         - 

ials. 

OAKLAND  '.I  A;, a:  I  ini'lii  

Alvin   J.   Stei 
nd.      i  iwners,    I 

e    i 
■ 

n  and  ■ 

■ 
finish 

101 

In       the 
ng  will 
covi  plaster      on 

metal 
e  worl 

Ar- 

■ 

: 

■ 

floors    and 


La 


i 

■ 

I'la  n. 


■  •  ■  .'••    daj    Oct,    15.    191! 
COURT  HOUSES. 


SAX     FRANCISi  0— I  H 

City      ami 

i 

for    all  ■ 

del  ed  and 

i 

ier   22nd.    Plans 

ii    the    City    Depart- 

■  fficial    pro- 

of  this 

■ 
SAX    FRANCISCi  and    fin- 

t WO  :     i  '  I  .  '    ■ 

ed       Arc  hitecta, 

251       K'niny 

streel  I  i  i  and  County 

ope  ned   for  this 

i   ■        -  a  ry-Raymond 

.     Co.     low    at     $45,931. 

nind    un- 
■ 
Ills' 

hnez,    o  'X'i'i;  \    ei  ist 

i  .       heating 

■  •  i      W     F.    Le- 

lin.l     .Merchants'    Exc     ingi     Bldg.,    S     K. 

Plan 

on  ol 

tting  system  in  the  County  Court 

T   e    work 

soon  as 

-     1CA.MK.XT>',    CAL    -Elevator    work 
Cost    not    -  I  \  I  ■      I  - 

i  "lit   of  Engineering, 

imento        0 «    •    -      5t; i     Cali- 

w  being      ailed   for 
rrilli        and     in- 
two    new    '-'  ssenger    eh 
Stati  ■    "1     ai     Sacramento 

and   full   particulars 
in  cm  the  state   I  >epart  - 

i      Engi  t  eei  nento     Ai 

ofHc  ia :  ■  s     in     anothei 

.-ue. 
WALLA      WALLA,      WASH    —  Court 
reinfo 

.      ,Os- 

\\  a  lla     Wa  Hi.      i  iwners.    Walla 

Ii  mil  T    e    buil  ting     will    oc- 

i  a  -      .i     a    i.i  i-ge    public   park 

.,  mi    will    cover   an        .  i     116    by    1 88 

feet.     The  design  is  in  the 

been     arra  nged    fo      two 

oom:      :  esides    nil..  ■ 

iffici als.      i ' '  1 1 1  - 1 1  1 1 1  ■  t  i  ■  1 1 1    will 
with    a    i    mi  - 
ete  .  i    floors    of 

.',1    concrete       .    :     interic 

low   tile  or  met  il   la  i  h   and 

\     '    in     .  Ire] if    yaults 

-c.        •  Vlarble,     tile     and 

.  i   k    i s  also 

be  of  pi  in'  a  nd 
Exterior    of    I    i     building 

i  ■   '   i    v. ". .    plaster.      \ 

nd  ,     .a     i      .  i  i 

educing  the  cost 

Work- 

;"      ipleted     ind 

i       called    foi 


FACTORIES  &  WAREHOUSES 

and 

st or;    and       .    i        Cla        C   - 

$1 1 .00  CO. 

F.      Ha  a, a. 

The     building     u  ill 


,1 

treel    west   of   kiikin    and 
rontage     of     25     f. 
Entii . 
by    a     laundry.       Upper     floor 
vill   he   divide  d 
iral    bat     ; 
n   pine   and    redwood.      A   large  amount 

ial    laundry 
purchased.     Patent  sto 

will 

.     and    figun  - 
SAN    FRANC    - 
itory    and 

Cost.     $! 

Quartermaster     Fori 
0.      S.      Government.         Plans  an 
plete   and    speeificatii  being 

printed      for      the      constructioi 
large     tli  ree-story     reinforced     concrete 
warehouses  which   ar< 
the  government  at  t '  ■ 
pot    Fort   Mason.      Ea 
ings    will    cover    an    area 
feet  ami  will  he  can  icd  te  pile 

foundations. 
equipped       with       t 

freight   elevators  nklers, 

modern     plumbing    and     electri       work, 
steel    rolling    doors    and    m 
-    -         rid    frames.      S  work 

will     be     used.       Flo 

signed   to  carry  a   loa      of  ads  to 

-  i  lare      foot.        Exteriors     will     be 
faced     with     eemenl 

estimated  to  cost  $:  6 
called     for     shortly. 

EDMONDS,    WASH    - 
and    base,    reinforced    com 
Architects.    Walters.    Wl  ite    and    Walt- 

-      ttle.     Owne   - 
cine    Ramie    Manufacturing 
Bldg.  Seattle.     This  building  will  be  of 
fireproof    construction    and     will 
an    area    of    163    by    268    feel       1 
area    is    to    be    divided  sections 

of    the    saw    toot'.;    desig]  -ide    of 

which     will     be     all     glass.      A    cement 
floor     will     cover     the     entire    building. 
Metal     window     sash     and     frami  - 
fireproof  doors   are  specified.      -\n   auto- 
matic     sprinkler      system     will    be    in- 
stalled.        Besides      the 
building   a    boiler   house 
in   dirrention   will    lie  I.      Ex- 

teriors of  both  buildings 
with  cement  plaster.  PI 
being    prepared. 

SEATTLE.         WASH—'      1 
warehouses.     4  story  reinf 

Architects 
Commission.  Cent; 
Owners.     City     of     Se  tl 

plete   and    figui  es  an    b 
ucture    wiil    '  e 
l 
proof     throughout.       E\'. 

ticulars,     plans 

tral    Bldg.,    Seattle. 
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■ 
- 

- 
■ 


FIRF.  HOUSFS 

SAX     FRAN1     - 
story     and     ha- 
state El  - 

I'.  ■!   :- 

and  approved  by  t 
Control  for  a  reinf 
house  which    will   1  •    ■ 


FLATS. 

SAX    FI'.AX 

contain 

SAX   FRAN  ■    - 

- 

floor, 
out.     Tile  wai 

n 
SAX   FRAN       -  ory   and 

er,    Mini 

living 

,1   mar- 


SAN 


- 


- 
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covering  an  area    of 
i7  feet.     There  will  be  three  flats 
and"  bath.      Interior    fin- 
11    be    of    pine    and    redwood    with 
.    1      floors.        Each      living 
ipen  tire  place.    Man- 
wainscot    wili 
and  kitchens. 
1    in    tile    and 
;o.      Exterior  of   the   building  will 
rustic    and    - 

e    work    will 
.  ibor.      All    ma 

-.  ner. 


GARAGES. 


CELEY,    ALAMEI'A    CO.,    CAU— 
2    -   ory  and  base,  brick,  s 
■ 
iwner's   name 
l;ng  will  be  i 
on   the   east  side  of  Shattuck   str< 

if    Haste,    md   lias   ben   de- 
commercial    garage    an  1 
i'    e    building   will    have 
gi     of    45    feet    and    a    depth    of 
will    be    finis 
provide   for  metal  window 
ind      frames.        Exterior    will    be 
k.       A    cement 
«-   entire  area.      P.aiij 
fig 

•      MkH!. 

rOAQUIN  CO.,  CAT. 
ory      frame. 

Lindsay    at 
Both    of    these    buildings    have 
i    tor   private    garages  and 
ear   of   the   re- 
Cement 
floors  will   be   used   in   each.      Exteriors 
e     covered     with     rustic.       Plans 
allele  and  the  work  will  be  done 

GOVERNMENT     WORK      AND 
SUPPLIES. 


Canal   Circular  SOi 
ivertisement   appears    elsewhere 
issue  .ailing     for     bids     to     be 

I,    under   circu. 
nishing    certain     equipment     for 
I-..--  water  purification  plant, 

-  ton   pipe,    fittings,  miscel- 
i-al     parts,     hydraulic     and 

-  .alves    and    gate    effluent 
Iter-operating    tables   and 

venturi    meters.      miscella- 

nized   iron,  brass,  and  vitri- 

and    fittings,    struc- 

opper    ventilators. 

ular    may    be    bid    upon    as    a 

•   irately   under  subdivisions 

A    1. 1    H,    inclusive,   as    follows: 

fittings,  mis- 

•ast-1  ■  "i      parts,    in- 

nkling      nozzles,      manhole 

Under   this 

n  iii   t'e   required   to 

piping    and    the    valves    on 
i.      He  will  also  fur- 

- 

■ 

d    mis- 

■ 

sq.    in. 

I  i     . 


14 

operating   table.     The   sluice   sates  are 
to  be  36  inch.     The  miscellaneous  screw 

ii    vah  e  'shall   be  standard, 

non-rising   stem,    right    hand,    designed 

ror    100    pounds     i  Pressure   re- 

,    be    G    inch    and    I 

i  iesig  a  to  take  a  ir  at   i  10  pounds. 

Swinging    check    valvi       to    bi     16    inch. 

The    16-inch    gate    valves    to      be      any 

cast-iron         body,       bronze 

in    vising,    bell 

end   gate   v-ah  e,  designi  d   foi    50 

per   square    inch    p]  e 

c, — The     11    special     effluent    control- 
onsist  in  genera  l  of  a   bi  onze  pis- 
ton   and    cylinder    with     frame,    bronze 
Boat    and    returning    de- 
i      I -way    valve. 
D. — The    II    Biter   operating   tables  re- 
quired   shall    be   any   standard    so-called 
niter       operating       table.       constructed 
throughout    of    high-grade    black    slate 
i    a  n    1  '.    inches    in    thickness, 
with    bevel   edges.     The  tables -are  to  be 
inclosed    on     three    shies;    open    on     the 
back     and    on     the    bottom,    with    large 
front    side.       Each 
■    be    shipped    completely    piped 
up  with   the  necessary  table  piping  and 
equipped    for    the    different    valves. 

E. — Venturi        meters. — The        30-inch 
shall    be    registei     indicator,    re- 

hi.    type    M.      The    meter    described 

t  responding   to  those  made 
Builders'   Iron   Foundry  of  Prov- 
l:      I        Bulletin    75,     catalogue 
3015,    length,    20    feet     10    inches;    1,560 
per     minute     minimum,       20,300 
gallons  per  minute  maximum,  and  shall 
be    furnished    complete  with  tube  and  all 
indicating    apparatus    and    stands.      The 
outlet    shall    be    furnished    spigot    to    fit 
into  standard  bell   for  class  B  cast-iron 
water   piipe.     The   20-inch    meter 
to    be    of   the   same   manufacture   of   the 
30-ini  h,    length     14     feet    2     inches,     695 
gallons  per  minute  minimum,  9,020  gal- 
lons   per    minute    maximum. 

F. — Steel  pipe,  screwed,  galvanized, 
i , ipe.  vitrified  pipe,  brass  and 
malleable  iron  fittings,  pipe  railings, 
and  filter  strainers.  All  steel  galvan- 
ixed  pipe  shall  he  standard,  lap  welded, 
pipe,  designed  for  100  pounds 
pressure.      Stri  nid   strainers 

are  to  be  installed    on  the  floor  of  each 
lilter. 

G. — Structural     steel,     including     floor 
i  nd     miscella- 
\ll   structural  steel 
girders    and     i  pes    to    be    Cur- 

tice   with    the    differ- 
■  ailed    drawings.      All    steel    shall 
g    painted.   CI 
in    ac   ordance   with    I.   C. 
:i  nd   fabrication    in 
hince    with     -  254. 

i       '  ,'entilal  ors    for    roof. — To 

■  r , .  1    similar    to 
the    Royal    Venti- 
Ld<  It'll  ia,       Tw  elvi      " 
.    ■  heir  hoi  1 1, in 

ade  of.  oop- 

i        i  ,i 
set    of    ridge    of   the    roof   and 
red    til<-   shit.-    laid 
Twe!    ■    Inch 

the - ■' 

is  th  e  24  -1  m  een 

ioth    sizes 
of    vent  i 

All    Of    thi     ■ 

i  i  i  . .  ii 


in  »no,    i  al.,    Freight     Lift. 

As   previously   repoi      i,     he  i  ontract 
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for    the    insla  llation    of    a     tow    hoiStt     '  S 
and   freight    lift    in    the   I".    S.    pos 

Fresno,   Cal.,    was   awa  rded    to    t! 

Elevator  Co.  at   *  1.77 1,      ii 
i  ion  oi    i    e  work  eh        i  tie,  mo- 
tor  i     conl  roller     ma  nufai  I  tired     bj 

the  I  'tis   Elevator  Co    will   bi    a   ed 


Kitchen  at   Mare  Inlands 

Bids    are    to    be    opened    on    No 
l    at    the   bureau    of    yards   and    docks, 
Navy    Department,    in    accordanci     with 
advertisement    appea  ring    i  ere    in 

this  issue  for  an  addition  to  the  kitchen 
at      the  u.   g.   .Marine     barracks,      Mare 
Island,   Cal.     The  building  shall    be     of 
brick     with    concrete    foundation 
I a  nd  steel  and   w 1  framing.  Roof 

shall     be    covered     with     wood     s    I 

and  built-up  asbestos  tooting.  Con- 
on  te  Boor  shal  I  res!  on  earth  or  gravel 
fill,  the  till  to  o  prop- 

erly set   before  concrete  floor   is   placed 
thereon.       The    general       dimensions    of 
i  he    building    sha  n    be    as    Eollov 
feet    i  54    inches    wide,    ;,  i    [eei    8    inches 

long,  a  nd   about    is   feet    f 

top    of    wall. 


Coaling;    Plant,    Pearl    Harbor. 

The  time  for  opening  bids  for  struc- 
tural steel  work  for  coaling  plant  at 
Pearl  Harbor,  Hawaii,  has  been  post- 
poned  from   October    18    to   November    I. 


Magazine    Building;,    Pearl    Harbor. 

The  contract  for  the  construction  of 
seven  magazine  buildings  at  Pearl 
Harbor,  Hawaii,  under  bids  opei 
the  bureau  of  yards  and  docks,  has 
been  awarded  to  the  Lord-Young  En- 
gineering Co.,  of  Honolulu.  II  i  iv 
$109,400. 


Pearl  Harbor  Dry  Dock. 

Mr  Alfred  Noble,  of  New  York  City, 
a  civil  engineer  who  is  making  a  re- 
port to  the  Navy  Department  on  the 
condition  at  the  site  of  the  new  dry 
dock  under  construction  at  the  naval 
station  at  Pearl  Harbor,  Hawaiian  Is- 
lands, has  not  submitted  his  report,  as 
yet.  but  is  expected  to  do  so  within  a 
lev.  days.  After  the  dock  was  partially 
..  i  •  I'd  in  Fi  bi  ii  it  \  Mr.  Noble  went 
to  the  Hawaiian  Islands  and  examined 
the  foundations  and  gave  a  preliminary 

i ha  t    the  construction  of  a   §  i  a  i  • 

ing  dock  uipon  the  site  was  feasible.  It 
is  expected  he  will  now  give  a  detailed 
account  of  his  investigation  and  sub- 
mit recommendations  for  the  reeon- 
struction  oi  the  dock.  These  rei  om- 
mendations  will  he  submitted  d  reel  to 
i    e  Si  cretary  of  the  Navy. 

Portland,    Ore.,    Stone,    Etc. 

The    following    bids    were    recelvi 
the     ligh  t     hou   •■       ins  pector,     Portland, 
Ore.,    for    supplying    and    placl  ng    stone 
at  Mulkitoe   Point  Light  Station 

Sam  Mel  fee,  Port  Tott  nsend,  Wash.. 
$1,560. 

\ I-  .hi    Pile    I  irl  .'ii:-.    Co,,    I  :■  ei  et  t, 

$1,248. 

.1.  M,  Capp,  Seattle,  Wash.,  $1,128;  ac- 
i  .  pted. 


Pugrel   s iti.  Storehouse. 

Ti  r   following   hois  wen    re  i 

• burea  u    of   yards   a  nd 

Department,    vVa 
D.   C,    l  '  ■  I.. 

i   '    .it   the  U.  S.  n. n  a  I 

azine,    Pugel    Sound,    Wash,: 

'      '.•■'     prlci     to      ■■■!  .0.1.       - 

n    accordance    with     plans     .and 
specification.  8   bays,   each   20  feet   long. 


Pearl    Harbor    II.    T.,    Marine    Barracks, 

The  following  bid  was  received  by 
the  chief  of  the  bureau  of  yards  and 
loch  Navy  Department,  Washington, 
D  C,  for  the  construction  of  double 
quarters  at  the  marine  barracks,  U.  S. 
station,   Pearl   Harbor,    H.   T.: 

Item  1,  work  complete;  2.  work  com- 
plete, substituting  terra  cotta  block  for 
.0101  etc  for  walls  and  partitions;  3. 
add  or  deduct  from  item  1  or  2  for 
substituting  concrete  for  wood  balus- 
t.  add  or  deduct  from  item  1  if 
double  hung  windows  be  made  case- 
ment windows.  5,  do, lint  from  item  1 
or  2  for  omitting  tire  places  and  lire 
pla  e  chimneys  6  deduct  from  item  1 
oi  2  for  omitting  screens;  7,  deduct 
from  items  1  or  2  for  omitting  blinds 
s,  deduct  from  items  1  or  2  for  substi- 
tuting cedar  shingles  for  asbestos:  9. 
add  to  items  1  or  2  for  painting  un- 
painted  plaster  walls  with  one  coat  of 
sizing    and    two    coats    of    ll.it    paint. 

Spalding    Construction    Co.,    Chamber 

in     i  oi ne      Bldg.,       Portland,      Ore.. 

item  I,  $  i  n . 7  2 1 1 .  2,  no  change;  3,  add 
$liiii;  I.  deduct  $  100  5,  de  luct  $250;  6, 
ni      i    $250';   7.    deduct    $100;    8,   dedui  I 

$ 9,     add     $400. 
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i   '  in    j     N for   building  7   nays 

long:  otherwise     complete     in     accord- 
no  '■   with   plans  and   specification. 

Hi  in   ::     Net    pi  b  e   for   building 

ion i. 

a  ml   speclficat  loi 

Item  l-   Net   price  for  building  .7  bays 
otherwise     complete     in 
with   plans  ami   specification. 

I    '  i  i     i     Het  e    for   building  4    bays 

long;  otherw  ise     complete     in 
a  n.  "   with   pla  ns  ai  cal  ion. 

■   gel    Holm, i    i  ii  idgi     a  mi      1 1 
Co  .    Seattle,    Wash.,    item    1,    $2n,J 
$18,200;    3,   $16,100;    4,    $14, ;    :,.    $12,100. 

•  'ailing  &  Levergreei  511  20th  street. 
So  in  i,  i     $20  950     2.   $lv- 

.      $1(5, 27.7;    4.    $1  I. .725;    5,    $12,926 

C    arles     1 1     £     laar,    721     21st    avenue. 
.  .    Wash.,    item    1,    $211,750;    2,    $18.- 
950;    3,   $17.17(1;    I.   $15,400;   5,   $18,640. 

1:    Sundell,   1514   5th   avenue,  Se-   |J 
nil. ■      Wash  .     item     1.     $ls..v,i;:     2,    $16,- 
I     $14  '.o::,,    1.    $13,298;    .7,   $12  256. 

Pearson     Construction     Co.,     754     New 
Vmli     Bldg.,    Seattle,    Wash.,      item      1, 
2.    $ls,.;77:     2.     $16,857;     I,    $14.- 
977;    7.    Si  : 

Walter,      White      &      Walter.     Seattle. 
Item    1.    $24,032  95;    2.    $22,296;    3, 
$19,636;   4,   $17.I2S;    7.    $1.7.2111. 

Carlson  &  Hon  619  .list  avenue  N., 
Seattle,  Wash.,  item  1.  $21,025;  2.  $18,- 
953      :;.    $li;.ssii.     1,    $14.sa;7;    .7.    $12,724. 

Wm.  J.  Henry,  427"  Woodland  P-ark 
avenue,  Seattle.  Wash.,  item  I,  $22,531; 
2.  $20,762;  ::.  $18,993;  I.  $17,224;  5.  $1.7.- 
455. 

W.  N.  Concanon  Co.,  Monadnoek 
Bldg.,  San  Francisco,  Cal..  item  1.  $23.- 
746:  2.  $/21,'546;  ::,  $19,346;  4,  $17,140;  5, 
$14,946. 

Erickson  &  I. arson,  5011  Meridian 
avenue,  Seattle,  Wash.,  item  1,  $24,- 
646.10;  2.  $22.4ii.7.2m:  3,  $19,643.10;  4, 
$16,881;    5,    $14,384.70. 

W.  W.  Hunter,  513  20th  avenue  N., 
Seattle.  Wash.,  item  1.  $21,627;  2,  $19, 
958;    2.    $17,863:    4,    $15.7S6:    5,    $13,885. 

L.  It.  Ellis.  .73.7  Central  Bldg.,  Seattle. 
Wash.,  item  1.  $19,3S1;  2.  $17,517;  3. 
$15.7.73:  4,   $13,889;  5,   $12,189. 


Tr:iii.sl'oriiicrs,    Sim    River    Project. 

Th.  foiiJwing  bid.  were  opened 
under  advertisement  22:1,  by  the  U.  S. 
i:..  1. 1  mation   Service,    Los   Angeles,  Cal., 


Wednesday    on.     1' 


1913. 


for  transformers  for  the  Sun  River 
project: 

Item  1.  2  2'5-K.  V.  A.  transformers;  2, 
alternative,   do,  30-K.    V.   A. 

B.  F.  Kierulff,  Jr.,  A-  Co.,  I.os  Ange- 
les,  Cal.,  item  1,  $301.32,  at  Fort  Wayne, 
and  $334.80,  San  Francisco,  weight 
1,148  pounds  each;  2,  $362.63,  Fort 
Wayne,  and  $380.70,  San  Francisco, 
weight    1,134    i 1 

Crocker-Wheeler  Co.,  Los  Angeles, 
Cal.,  item  1,  $350.10,  at  San  Francisco, 
weight    1,050   pounds. 

General  Electric  Co.,  Los  Angeles, 
Cal.,  item  1,  $369,  weight  1,265  pounds: 
2,  $421,  weight  1,51'5  pounds:  delivery 
at  either  San   Francisco  or   Portland. 

Westinghouse  Electric  .V-  Mfg.,  Co., 
Los  Angeles.  Cal..  item  1,  $369.36, 
weight  1,081  pounds;  2,  $421  80,  weight 
1,195   pounds;   delivery,   Seattle. 

Allis-Chalmers  Co.,  Los  Angeles,  Cal., 
item  1.  $370.  weight  I, pounds;  de- 
livery  at    Portland. 


Pu&et    Sound,    Cns    Recorders,    Etc. 

The  following  bids  were  received  by 
t lie  chief  of  the  bureau  of  yards  and 
docks,  Navy  Department,  Washington, 
D.  C,  for  furnishing  flue  gas  recorders 
and  thermometers  at  the  navy  yards. 
.M.i  i  e    Island  -and    Puget    Sound: 

Item  1.  Net  price  for  the  C02  re- 
corder equipment  as  specified  in  para- 
graph 19,  complete,  in  accordance  witli 
the  plan  and   specification. 

Item    2.   Net    price    for    the    recording 

thermometer   equij ml    as   specified   in 

paragraph  20,  complete,  in  accordance 
with   iplan    and    specification. 

Item  3.  Net  price  for  the  C02  re- 
corder  equipment  conforming  to  the 
spirit  of  the  specification,  but  with 
such  modifications  of  details  as  are 
distinctly  specified  and  described  in  the 
proposal. 

Item  1.  Net  price  for  the  recording 
thermometer  equipment  conforming  to 
the  spirit  of  the  specification,  but  with 
such  modifications  of  details  as  are 
distinctly  specified  and  described  in 
the   proposal. 

The  Bristol  Co.,  Waterbury,  Conn., 
item    4.   $833.21. 

The  Uehling  Sales  Co.,  95  Liberty 
street,  New  York  City,  item  1,  $4,795; 
2,  with  S-inch  chart.  $S26;  with  12-inch 
chart,    $945. 

II.  &  M.  Division  Taylor  Instrument 
Co.,  Washington.  I).  ('.  item  4.  $800; 
alternate,    $686. 

The  Schaeffer  &  Budenberg  .Mfg.  Co., 
Brooklyn,  X.  Y.  item  2.  $826;  3,  $.875: 
4,  $945;  alternate,  $756,  for  delivery 
only. 

Precision  [nsl m  i '  .  I"-'  Ran- 
dolph street,  Detroit,   Mich.,  item  l,  $:;.- 


Motor,    Sun    River 

Abstract      of     bids      "i 

menl    233,    toi     5 -II.    P. 
River    project,    opened 

Item    1,   weight ;    2,    prh 

Allis-Chalmei  -     \n  ■ 
les,    Cal.,    item    1.    27"    po 

Westinghouse     Eli 
Los    Angeles,    <  Ja  1  ,    ite 
2.   $93. 

Crocker-Wh.il,  i 
Cal.,   item    1.    ins   i n 

B.  F.   Kierulff,  Jr.,     & 
les,  i'ii      item    1,  370  po 

Wagner    Ele 
Angeles,    Cal  :    Item     t 
$98.20. 


Project. 

<ler     advertise- 

motor    for    Sun 

Los    Angeles: 


'i.    Los    Ange- 

m.i  -      2,    $83.60. 

&     Mfg.,    Co.. 

t.   385   pounds; 

Los     Angeles, 
_'.    $94.65. 
1'n.,   Los    Vnge 

amis;    2.   $95. 
\1  fg  .    Co.,    Los 

I  1 nods  ;     2, 


BUILDING   AND   INDUSTRIAL   MOWS 

Work  for  Navy  Yards. 

Secretary  Daniels  has  under  con- 
sideration a  plan  by  which  he  hopes 
to  induce  all  the  executive  bran 
the  government  to  send  to  navy  yards 
the  work  of  repairing  all  types  of 
floating  craft  possessed  by  the  gov- 
ernment, including  the  construction  of 
such  vessels.  He  takes  the  position 
that  it  is  exceedingly  important  thet 
the  various  naval  stations,  since  they 
are  essential  auxiliaries  to  the  fleet, 
should  be  kept  in  as  high  a  state  ol 
efficiency  as  the  battleships  themselves. 
As  far  as  it  is  within  their  power  to 
contribute  to  naval  efficiency,  there- 
fore, every  executive  department  of 
the  government  possessing  floating 
ciat't  should  be  in  accord  in  establish- 
ing the  policy  of  directing  thai  ill 
work  upon  floating  craft  possessed  bj 
such  executive  department  should  be 
done  at  a  navy  yard.  When  there  is 
considered  the  number  of  revenue  cut- 
ters, transports,  lightships,  tugs, 
targes,  etc.,  that  the  several  executive 
departments  possess,  it  becomes  evi- 
dent that  the  construction  and  repair 
of  these  craft  constitute  a  logical  and 
necessary  employment  for  the  force  of 
mechanics  essential  to  the  efficient  oi 
the  operation  of  our  naval  stations  as 
auxiliaries  to  the  fleet,  and  the  failure 
to  give  continuous  employment  at  these 
stations  to  a  limited  number  of  skilled 
mechanics  may  seriously  impair  their 
usefulness  for  times  of  emergency.  In 
the  operation  of  the  Panama  Canal  it 
will  be  found  necessary  to  continuously 
call  for  the  construction  of  tugs, 
dredges,  barges,  and  colliers.  There 
will  also  he  a  large  demand  for  va- 
rious standard  engineering,  mechanical 
and  electrical  appliances,  and  consid- 
erable of  this  work  could  be  ami  should 
he  done  at  our  navy  yards  and  partic- 
ularly tit  the  southern  naval  stations. 
It  is  extremely  probable  that  if  there 
was  assigned  to  our  various  naval  sta- 
tions titis  additional  government  work 
there  would  not  only  result  a  marked 
decrease  as  regards  the  cost  of  mak- 
ing repairs  to  hull  and  machinery  of 
all  floating  craft,  but  the  milltarj  .-Hi 
clencj  of  the  stations  for  emergency 
conditions  would  greatly  be  promoted, 
for  it  is  the  lack  of  continuous  work 
at  certain  stations  that  now  consti- 
tutes an  almost  insuperable  barrier  to 
efficient   and  well-rounded  development 


Ventilator.*,    Hurley    Substation. 

Bids  were  opened  by   the  I'.  S.   Rec 
mation    Service,    Los    Angeles     Cal., 
ventilators    for    the    Burley    substatl 
Minidoka   project,    Idaho,    as    follows 

California    Cornice   Works.     Los 
geles,   Cal.,   $159. 

American    Cornice    Works.     I. us 
geles,    Cal.,    $223.50. 

i  'it  v    i  lornice    Works.    Los       \ 
■'til  .    $285. 

Shipping    point    for    all    bidders,    l 
Angeles. 


»  aids   anil    Docks. 

Specifications    for    work      undei 
'■in.   hi    of    yards    and    docks.    Navj     De- 
par!  iniiii.    ha  v  j    been    furnished    !■■    tie 
following     firms     in    addition     to 
pri  vnaisix    mentioned   in  these  columns: 

Mare    Island    Kitchen,    November    I. 

.1  ihn    I  touglas  Co.,   Washington,    D    C 
Pearl    Harbor,   Coo]    Plant,    November   I. 

Bel i    Inm      Works,      Philai 
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Prospective   Bidders  —  Supervising  Ar- 
chitect. 

Specifica  ions     for     work     under       the 

office  of  the  supervising   architect    have 

'in    furnished    to    the    following   firms 

addition    to    those    previously    noted 

in   these  columns- 

I  .isiu-r.   Wyo.,    Construction,    October   24. 

Robert      L.    La      Pontain,      Cheyenne, 

Wyo. 

W.  D.  Lovell,  141.".  Nth  stict  south- 
Mil  fieapol  is,    Minn 

.1.  H.  Wiese.  City  National  Bank 
'htilding,   Omaha.   Neb. 

J.   If.  Fsmay  Co.,   Douglas,   Wyo. 

.!.   F.  Jenkins  &   Co.,  Ocala,  Fla. 

King  Lumber  Co.,  Charlottesville,  Va. 
Douglas,     Wyo.,     Construction,     Oct.     2!). 

Kins   Lumber  Co.,  Charlottesville,  Ya. 


Trinidad   Hend    Light-station,   Dwelling. 

The  following  bids  were  opened  by 
the  light  house  inspector,  San  Fran- 
cisco, Cal.,  for  an  addition  to  the  Trin- 
idad   Head    dwelling: 

Mercer  &  Fraser  Co.,  $2,70i>;  no  cer- 
tified check  ' 

stenfort    &    Bromide.    $2,106.55. 

Anderson    &    Olsen.    $2, .ISO. 

'  h  o     F.    Hill.    $2,365. 


Portlnnd,    Ore.    Repairing    Buoys. 

The  following  bids  were  received  by 
the  light  house  inspector,  Portland, 
tire.,  for  repairing  iron  buoys  at 
Tongue   Point   Depot: 

Scow   Bay   Iron   and    Brass   Works.   $1,- 

\sliit  ia  Iron  Works.  Astoria.  I  ire. 
$1,073;    accepted. 


Riverside,     Cal.,     Furniture. 

The  contract  for  installing  furniture 
in  the  TJ.  S.  post  office,  Riverside,  Cal.. 
lias  been  awarded  to  J.  E.  Sjonstrom 
at    $870.20. 


FORT  MASON,  CAL.— Sewer  and 
road  work.  Cost  not  stated.  Engineer. 
Constructing  Quartermaster,  Fort  Ma- 
son. Owners.  United  States  Govern- 
ment. 

Plans  have  been  completed  by  the 
'■instructing  Quartermaster's  office  at 
Fort  Mason  for  a  new  sewer  system, 
which   will  be  constructed  at   that    post 

The  wharf  at  Fort  Baker  will  undergo 
entire  reservation,  and  will  cost  in  the 
neighborhood  of  $10,000.  Bids  will 
shortly    be    called. 

/.The  wharf  at  Fort  Baker  will  undergo 
temporary  repairs.  Plans  have  been 
prepared  for  the  complete  overhauling 
"f  this  structure,  hut  only  temporary 
repairs  will  he  made  at   this  t  [me. 

Win  k  on  the  r I  s\  stem  at  Fort  Ma- 
nn has  been  begun  in  earnest.  Oiled 
|  ■'■idem  will  he  used  throughout, 
aid    red    rock    will    he    \i^,-\    for    the    top 

1  ■  ■  ning  and  Ansel  Island  rock  for 
the  bottom  course.  A  large  amount  of 
road  oil  and  equipment    will  he  required 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


Pa. 


'I',  eadwel]   Consti  u<  tion   Co..   Midi  mil. 


OAKLAND,     CAL    -Muni,  [pal     audit... 
1  i. no.    ::    story    and    I. ..    . 

struction,  $1. ,000       Ai  chiteel 

•  ■     ..a. I   Hornbostel,  Nevi    fork   e 
ed.  .1    .1     Donov  in    Si  cut 

Oakland        Owners,     Cil 

nids    for    the    genera]    cons  trm 

til  is  building     H  ele    open,    i     on     0 
9th.         Twelve      alternat. 

■     ■  i  ..nsidered.      A  completi    list   Ol    I     ■ 

bids  as    presented    appears    under    the 
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eadini        ol       Oa I       i     I  i     '"' 

'  ' i       nil,. 

OAKLAND,     CAL       Citj      hall 
work   and     nti     i 

tatea         '.  ■  "  ' 

.,  I     .1 

>vai 

i  in  tiers,  Cil il         ':       I 

•■ 

i 

.     r,, in i,    i 

,,ui    l ' 
Zelinskj     of    S.    F.  t    Ol 

all    limn  . 

of     i  lak  ;.i  n,i      a  rid  ' 

County     in     I 


DIN      AND   INUUSTEIAL  NKWS 
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,  ..,  s      Citj       Hall,    S.    F.     i  iwnen 

i  I 

noleum  foi    thi    elghl  prin- 
cipal build  i  ■ 

Hospital      show     D.   N. 
Walter   low.      A    complete   lisl    o 

■ 
San    Francisco   in   thi 


HOTELS. 


s  \X   FRAN  'ISCO      !  loti  :.   6     torj    and 

ba   e,       reinl I       i  oncrete,       f 

Vrchltei  ts,     Smit  h      and      Stew  u  ! 

k,..ii  in   si  •  eet,  -    r     Owner     !    CI    Stew 

r   .  vill   be   e ed    on 

the    north    side    of    Ellis    si 
Mason  and     fill  have  a  i 

a  depth   of  I  '    ide 

0  .  . ,  ,1  lobbj    pie  i 

i   ■ 
per    Hoors    n  i    large 

numbed     of     single     m 

private  baths.     Interior  will   be    ii 
in    pine   ;■  nd    i  edw  ood  wil 

h  ood     '  n,i     amenta]     p     stei     in    the 

lobby.     Ma  rble  and   I  ile   «  il 

the    entram  e       i  :o1  h    r  ,  ims    « 

cement    floors  and    tile  wainscot.      Plans 

1 1 1  n  1 1      i ,  1 1  i 
plant.      Exterior    of   the   building 

u  ill   be  faced  w  ith   sse  i  b:  ick      Pla  as 

a  i  e    com]  lete    and    figures    will 
be    called. 

PORTLAND,  ORE. — Hotel.  2 
and  base,  brick  and  steel.  $35,000 
itect,    Ro  lei  I     I '     Ti     i  n,     Moi  §  i 

1  .  nd.  I  itt  ner,  A.  L  Parkhurst.  The 
building  has  beer  designed  with  stores 
on  the  first   floor  and  a  number  oi 

upper  floor.      Foundations 
and  wiills  are  hea\  y  enough  to  carry  an 
additional     stors         Plans     pro\ 
steam  hi 

■,v ill   be   finished   in   pine    , 

patent    fronts 
A      marble 
base     will     be     usi  d.       Exterioi 

bri<  k.      Pla  ii 

Contracts    Awarded. 

PORT] 

I,    $30,000.      Ar- 
Bldg..    Port- 
la  nd.     '  Iwner,  .1.   Al.  James.     Coi 
A.   C.   Mail 

FRESNl  I,    FRE3  - 

2  story  and  b 

Rowel] 

no.     Co 

OAKLAND,    CAL 

>  lakla  nd.      I  Ci 

include      excavating 

lectric    work. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAX      i 

C  o  i 

,     i ,     i  ,  n  ■ ,  ,  i W orl     . 

osition      Co.      Plans 
,      plumbing    and    installation    of 

, 
Building  have  been  complel 
approved       Bid      will  b>     opi 

H  Id  i . ■■       in,.    Grounds    Commit 

||,| 

m  ii    be    seouri  d    ft  om    tin     D    i 

this   issue. 
SAX    FRANCISCO— Sheet  piling   bulk- 
head. 

. 

1  teific      Intern 
,.,,,',,  ...       ,,,:.,-    o  ii 

sheet    metal    piling 

id.      l'Ums   for   the   work    can    be 

,      ,i    i  rom    the    i  drector    of    Works. 

An  officia  i   i iears  in  anothei 

column    ol 

SAN      FRANCISCO    —   Suhtigures      on 
mill   work,  tated 

in,,.. i I     .   Ser  vici     Bid 

i,  ilk-      International 

Ition    '',,.      Contractors,    Lange    & 

trom,    207   Sharon   Bldg.,  S.  F.  This 

him     ii..      contracts    for    three     exhibit 

buildings — the      Agriculture      Building. 

the    Transportation     Building    and    the 

i,, mil     Building.       They    are    now 

market    for    a    large    amount      of 

mill  work  and   will  take  figures  at  once. 


RESIDENCES. 


nOSPITALS. 


SAX      FRA     CISCO— B 

...  .       tated 

tect,    i ' 


SAX    FRANCISCO — Residence.-    story 
and       i,  $6,000.       Architecl 

i. i  ner,   O.   C.   Holt,   369   141 

nue,    S.    r       The     i-ouse    will    be    erected 
treel    in   St.   Francis 

\\ I  ■  igned    to    con- 

.ii     a  ml    t  \\  ii  baths.     Inte- 
rior lini        v.  mi   be   largely  of  pine  with 
some     hardwood     veneer       and       floors, 
will    be    furnace    heat    and    open 
Mantels    will    be    of    brick 
■-, ,,    automatic    water    beater 

is   will    ha  \  e 

1 1, ,h     floors    and     tile       u  ainscot 
i   .    rooms      and 
u  ill   be 
,,,.i,i 

i  nd    in      the 

will    ,  i , ,    i    • 
v :  i   materials  are 

SAX    FRA1  2    storv 

Arch  [tect, 
W.     It.     Kenny, 
S      F.       The 

,  .i      ath.       \  ii 

used 

open    in,'    i ,  I  i ,  ■ ,  ■ 

,,,    mi  ei. 

i  iv  e   1 11  e 

■ .  i        ii   1 1 

..ith     rustic    and     shiplap. 


.   ,■    leti     and    I    i     a 

Work 

.'ill    bi     ,i i  ■         i 

SAX    FRANC! 

Hem  Humboldt 

Ball.      1  n     men- 

:        The 

ii      Ashbury 

Lreet  m  I  will   contain 

.  ,    , 
floors    v, 
ns. 

and    '     hi  ,  iv  ill    be 

i  u  t  o  m  a  t  i  i 
,  i ,        -iii,,     . ,  lei         i  •  room 

will    havi     , po   I  and    tile 

Exterior    of    I    i 
will  be  ci 

. 
1 1       ,  ,  .,      ,    ,  figures     a  re     being 

taken. 

SAX    FRAN 

Architect,    A. 

,  -on    71 7    Mills    Bldg.,  S.   F. 

Alfred    Kohn       The    house    will 

,.    -     :  in   St. 

rood,   a  nd      as    been    designed 

,,    i i  ith      and 

(5 nish  will  be 
of  pine  and  redwood  with  hardwood 
loo  pal    rooms.      There 

vi  ill     be     furna    -  nd    open       Are 

ila    ,  Mantel!     wi  II    be   of  brick.      An 

.hi aii,  water  heater  will  be  in- 
stalled. Tile  will  be  used  in  the  bath 
room  in, I  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
i 

SAX      FRANCISCO  —  Bungalow,     1V» 

story     i  i  me,    $3,000.      Archi- 

i  Iwner,    Emil    Nelso 

street,      S.    F.      The      dwelling, 

which    has   been    designed    for   a   seven- 

se,     vi  ill     i  ,     en   :ted    on     16t> 

avenue    south    of   Anza    street.      Interior 

finish    will    be    of    pine    and    elm    panels. 

wood     floors    will     be    used    in    the 

living    room,    dining    room    and    recep- 

al-l.      There    will    be    a    large   open 

,  I,,      i  oom   with  brick 

' el       Bath    room    will   have   compo- 

floor   and   tile   wainscot.     An  au- 

,     wai  er   hea  ter   will    be   installed 

,  ,   or    ol     ti  ,      Iwelling    will    be   cov- 
i     with     i  ii-i  ic    and 
on    metal   lath.     Plans  are  complete  and 
orl  i   i  ■    done  by   Day   1 . 

SAN    FRANCISCO      R    sidem  e,  2    story 

ei  t.    Al- 
-     i ',,.'.  , 
e   .     A      C,     Smith.      This    house    will    he 
n    St.    Francis    Wi  nd 

,, 
hi  h    .,  in!      leeping    porch.      All    interior 
ol   ,-     ,  enamel. 

a    the 
for 
eat  and  open  fin    placi  s.   Ma  n- 
,.     ,,i  l 

:, 

' on     ii 

,  .i 
.         .  ■    l  ■  i 

the   dwelling    win    hi    co 

.   ■ ,       ,!,   in,  i  1 1   i.i  i  ii      plans  are 
deti     and   bid      will      -     i  alii  d    foi 
at    once. 


Wednesday    On.    15,    1913. 

SAN   fi:a.\      - 
and    base,    frame        -  ohitect. 

Fred    1  -eet,    S. 

P.     Owner,  Attorne  e  house 

Will  le  erected  in  the  .Mar::  View  dis- 
trict, and  will  be  contain 
neighborhood  of  ter  cms.  sev- 
eral baths  and  sleeping  poi  A  ga- 
rage will  al^o  re  erected  on  the  lot. 
Interior  finish  will  be  of  pine,  hard- 
woods and  white  enamel.  Hardwood 
Boors    will    be    use  1    throug 

•  a  central  heating  system,  prob- 
ably   hot    water.      Open    file    :    aces    will 

ed  wit.s  ti'.e  and  r  k  mantels. 
An  automatic  water  heater  will  be 
installed.  Bath  rooms  will  lave  com- 
position floors  and  tile  wainscot.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Flans  are  now      ei    _ 

SAX    FRAN:  MS:  O— Residence    1 
and      Use.      frame        \l  Architect, 

Leonard.  P'nelan  Bldg..  S.  F.  Owners, 
Urban  Realty  Co.  T, .:-  house  will  be 
erected  in  Ingleside  Terra  -  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  All  interior 
ine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  furnace 
heat  and  open  fire  places  Mantels 
will  be  of  brick.  Tile  will  be  used  in 
ith  room  and  kitchen.  An  auto- 
matic water  heater  will 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans   are   complete  ork   will 

be  done  by  Day  Labor.  Al!  materials 
are     now    being    pu: 

SAN    FRANCIS  dence.  2    story 

and  base,  frame,  $6,000.  Architect.  A. 
Howard  Peterson.  Mil:-  Bldg.  S  F 
Owner.  Louis  L  Bondeli.  The  house 
has  been  designed  for  a  seven-room 
dwelling  witii  bath  and  sleeping  porch, 
and  will  be  erected  in  St.  Francis 
Wood.  Interior  finish  will  be  largely 
of  pine   with    some  the   liv- 

ing room  and  dining  room.  Hardwood 
doors  will  be  used  throughout  Plans 
provide  for  furnace  heat.  Open  fire 
place  will  be  used  in  the  hving  room 
with    a    large   brick 

>e    composition     floor    a: 
wainscot.      An    auton 

will  l.e  installed.  Exterior  of  the 
!  ouse    will    le    cove  cement 

-    •       .'ii    metal    lath       PI 
I  eing    prepared. 

SAN    FRAXCISi  <  I-    l: 

frame.       $2,500,       Architect, 
none,      owner.    A.    R  '  333    Mc- 

Allister street.  S.  F  Tl  e  house  will 
contain    six    rooms   and  All    inte- 

rior   finish     will     1  e  d     red- 

n 1.       Hardwood    floors      \  ill 

living    room    and      lining    room. 
T    .    •     will    be    an    open    tire    pis 
f'e    mantel.      Tile    v.  in    the 

bath  room  and  kitchen. 
dwelling    will    be    covered     with     rustic 

•  aent       plastei  lath. 
re  complete                               inds  of 

the  owner.      Work    v 
I.;  bor. 

|>AKI.AN1>.    CAL.— Res     ence,    2  story 

and     base      f !    i  |  .  •        ?  - 

B.    Hum  kland. 

Owner,  The 

dwelling,   whi.i,    has  arned   for 

a    seven-room   house 
Hand    street,    and    v 

the  living  rooms,  two  haths  and  sleep- 
ing  porch.      Interior    will       e    finis 

pine  and   redw 1    n 

•  Is.      Hardw l    tl. ..  -ed    in 
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the  principal  rooms.  There 
furnace  heat.  Open  fire  places  will  be 
used  in  the  living  ond  dining  rooms. 
Mantels  will  be  of  tile  or  brick.  Bath 
rooms  will  have  composition  floors  and 
inscot  will  be  used  in  the  bath 
rooms  and  kite!. en.  Exterior  of  the 
house  will  he  covered  with  cement 
plaster.  Bids  are  now  being  taken  on 
revised    plans. 

OAKLAND.      CAL.  —   Bungalow,      1  iA 
story    and    base,    frame.    $3,000.      Archi- 
tect.  Leonard    H.    Ford.    2136   Center   St., 
Berkeley.      Owner.    W.      P.      Roi 
house     will    con; air,     seven     :  "oms    and 
and    will    he    erected    on    College 
avenue.       Interior     finish     will       be       of 
pine    and     redwood.       Hardwood     floors 
will   be   used    in    the   living   and   dining 
A  large  open  fire  place  and  tile 
mantel    will    be    instilled.      Tile   will    be 
used     in     the     bath     loom    and     kitchen. 
or   of   the   dwelling    will   be   cov- 
ered  with  cement  plaster  on  metal  lath. 
Plans    are    being    prepared. 

OAKLAND,  CAL— Residence.  . 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects. Milwain  Bros..  Delger  Bldg.. 
Oakland.  Owner.  Mrs  A.  J.  Larkey. 
The  house,  which  has  been  designed 
for  an  eight-room  dwelling  with  baths 
and  sleeping  porch,  will  be  erected  in 
the  Crocker  Highlands  Tract  Interior 
finish  will  he  of  pine,  redwood,  white 
enamel       and       hardwood.  Hardwood 

Moors  will  be  used  in  the  principal 
Plans  provide  for  furnace  heat. 
Open  fire  places  will  he  used  in  the 
living  room  and  dining  room.  Mantels 
will  be  of  brick  and  tile.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  have  been  re- 
nd new  figures  are  now  being 
taken. 

OAKLAND,      CAL.   —   Bungalow.     1  u 
■ 

\     Howard    Peterson,    Mills   Bldg., 

S.     F.       owner.    John    i "..    Sjoberg.      The 

will   contain   six   rooms,  bath  and 

sleeping    porch.       Interior    will    be    fin- 

-    •  hardwood.      There 

eat    and     open       fire 

Mantels     will     1  e    of    brick     or 

tile.      Hardwood    Boors    v 

ing    room,    dining    room    and    re- 
ception hall.  An  automatic   water  heat- 
er   will    be    installed.       Exterior    of    the 
house    will    be    covered       with       cement 
plaster  on   metal   lath.      Plans  are  being 
red. 
BERKELEY.    ALAMEDA    CO.,    CAL  — 
and       base,     frame 
Cost    not    stated.      Architect.    John    Hud- 
imas,  First  National   Bank   Bldg., 
Berkeley.      Owners.    Harold    Havi 
The  hou  contain 

seven    rooms,    sleeping    porch    and  bath, 
and  will  he  erected  in   North   Cragmont. 
Interior     finish     will     be    of    pine      and 
provide    for    furnace 
Mantels  will 
irick   an  1    t  lie.      II. 
will    be    used    in    tiie    living    and    dining 
rooms.        There     will     be     an     automatic 
water    heater.       Bath     room     room     will 
•    I    tile    wain- 
_    will   be 
oovered    with    cement    plaster    on    metal 
lath.      Plans    are    complete    and    figures 
:::g    taken. 
OAKLAND    CAL.— Bungalow,    1    story 
•e     frame,    J 
H.    .In  Is  kland. 

Owner,  e    will 

Court, 
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ill    contain    six     rooms    and    bath. 

r    will    oe    finished    in    pine    and 

redwood    with    hardwood    ileus    in    the 

ial    rooms.      There   will  he  a  large 

open   fire  place  in  the  living  room  with 

k    mantel.      Tile   will    be   used   in  the 

ind    kitchen.      Exterior      of 

tse    will   be  covered   with   cement 

plaster    on    metal    lath.      The    work    will 

■ried     on     by     the    Home    Buyers 

ate. 

1KELEY,    ALAMEDA    CO.,    CAL.— 

-  llow    and    garage.       1       story    and 

inc.      Cost    not    stated.      Archi- 

-    Im        B.    Xewsom.    Nevada    Bank 

S     F.      Owner.   Edgar  E.   Jamison. 

Tl  e   house   will    be   erected    on   Shattuck 

avenue  near  Los  Angeles,  and   will  con- 

•  ven    rooms    and    lath.      A    frame 

will     he     erected     in     the    rear. 

Interior     finish     will     be     of     pine     and 

redwood      with      some      white      enamel. 

Hardwood    floors    will    be    used    in    the 

principal     rooms.       Plans     provide       for 

furnace    heat    and    open       fire      places. 

Mantels    will    be   of  brick   and    tile.   Tile 

will    be    used    in    the    bath     room    and 

kitchen.       An    automatic     water    heater 

will  be  installed.     Exterior  of  the  house 

will    be    •  overed    with    shingles.      Plans 

are    complete    and     figures    are       being 

taken. 

OAKLAND.    CAL— Residence,    2    story 

ise,      frame,       $3,500.        A: 

none.      Owner.    C.    J.    Pfrang,    126    Clare- 

mont   avenue.  Oakland.     The  house  will 

seven    rooms    and    hath,    and    is 

rected  on  Grand  avenue  north  of 

Elwood.      Interior   finish    will  be  of  pine 

ite     enamel.       Hardwood     floors 

will  be   used  in  the  living  room,   dining 

tnd    reception    hall.      There    will 

be    furnace    heat    and    open     fire    place. 

Mante!    will    be    of   brick.      Tile    will    he 

used     in     the     bath     room    and    kitchen. 

Exterior    of    the    house    will    be 

ement    plaster    on      metal      lath. 
Plans    ate    complete    and    in    the    hands 
of  the  owner   who    will   do    the    work   by 
Ibor.      All   materials   are    I 
ken. 

BERKELEY,    ALAMEDA    CO.,    CAL.— 

Residence,     :'.      story      and    base,    frame 

X        itect.    none,      owner.    M.    C 

-111       Russell       street.     Berkeley. 

i      will    contain    seven 
ind    sleeping    pordh,    and    will    be 
•    e    south    side      of      Ocean 
Interioi     finish    will    he    largely 
of    pine    and    hardwood    veneer.       Hard- 
-     a  ill    1  e    used    in    the    living 
ig  ii    and    reception    hall 

o\ hie    for    furnace 
lire    pla.es    will    also    he    used       Mantels 
will    be    of    brick    and    tile.       An    auto- 
water    heater    will     he    installed. 

-  '  ion    11 and      tile      wainsc.it 

51    :    in    the    bath    room.      Exte- 
ng    will    be 
with    cement    plaster      on      metal      lath. 
omplete   ami    work    will   be 
Ail    materials  are 
eing  pu 
OAKLAND.    CAL.— Bungalow 

e,    fr  ime,   $2,150.      Arcl  itect,    W 
II      Judson,       Albany       Bldg.,       Oakland 
Uhb         Thi  will    be 

on    61st   street,  and   will   , 

All   interior   finish 
e  of  Hardv  irs   will 

e    used    in    the   two    principal    r 

len    tire    pi  ice    and    le      k    mantel 
\\  ill    be    a    feature    of    the    :.-,  ing 

rim  and 
se     will 
■    •■■!     with     cement 
metal    lath.      The   work    n 


lit 

on    by    Day    Labor    under    the    direction 

of    the    Hume    Buyers. 

ALAMO,  CONTRA  COSTA  CO.,  CAL 
.    story    and    base,    frame, 

<    Architect,     Leonard       H.     Ford, 

2136  Center  street.  Berkeley.  owner, 
\v.  Watson.  The  house  will  contain 
seven  rooms,  bal  i  and  sleeping  porch. 
Interior   finish   will  be   of  pine  and  red- 

« i       Hardwood    floors    will    be    used 

in  the  living  room,  dining  room  and 
ion  hall.  There  will  be  furnace 
ind  open  fire  place.  Mantels  will 
i  i  of  tile.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
v.   10    H  ill    take    all    figures. 

RICHMOND,  CONTRA  COSTA  CO., 
C.\L. — Bungalow.  1  story  and  base, 
frame.  $2.""".  Architect,  C.  O.  Clausen, 
Phelan  Bldg\,  S.  F.  Owner,  C.  O. 
Clausen.  The  bungalow  will  contain  6 
rooms  and  bath.  Interior  finish  will 
be  of  pine  bhroughout.  Hardwood 
Boors  will  be  used  in  the  living  room 
and  dining  room.  A  large  open  fire 
place  and  brick  mantel  will  be  used 
in  the  living  room.  Tile  will  be  used 
in  the  kitchen  and  hath  room.  Exterior 
,,f  the  house  will  lie  covered  with  rus- 
tic -and  cement  plaster.  Plans  are 
complete  and  the  work  is  being  done 
by    Day   Labor. 

SACRAMENTO,  CAL. — Residences,  1 
and  2  story  and  base,  frame.  Cost  not 
stated.  Architect,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Sacramento:  E. 
A.  Pierce.  3526  Park  avenue.  Sacra- 
mento, 2,  2  story  frame  dwellings,  $5,- 
i:  A.  Pierce.  3."i26  Park  avenue, 
Sacramento,  3  1  story  frame  dwellings, 
■  11.  Chattel!. .n.  3126  T  street. 
nento,  1  story  frame  dwelling, 
$1,300,  and  Marj  Governor,  511  P  street, 
lento,  1  story  four  room  cottage, 
I 

STOCKTON,  SAX  JOAQUIN  CO.,  CAL. 
—  Residences,  1  and  2  story  and  base, 
frame.  Cost  not  stated.  Architect. 
none.  The  following  Daj  Labor  jobs 
are  reported  as  about  to  be  started  in 
Stockton:  A.  L.  Healey,  .",27  East  An- 
Stockton,      4.      1       story 

ows,   $1,2 a.ii.    Edward 

Cureton,     1428       North      .'enter      street. 

ttage,    $  l .  - 

lerry    Metaxls,    Stockton,    l    story 

tram.-     I  otl  Lge      $6 11.        Hill.        1328 

East    Channel,    Stockton,   1    story    frame 

000     x     Bacon,    837    North 

Madison,   Stockton,    2   story    frame    resi- 

$2,400,      and     Dr.    F.    S.    Simon, 

m,     1       story       frame      bungalow. 

-X".    FRESNO    CO.,    CAL. — Resi- 

frame.      Cost 

not    stated.       Architect,     W.     F.    Bowen, 

Fresno.     Owner,   Dr.   F.   V.   Randol.  The 

■   in. 'I   street 

i  ml      will      contain      seven 

[i    erlor    finish    will 

pine    a  nd    wh  Ite    enamel      1 1  .  rd- 

wnod    floors     will     lie    used    in    tin-    living 

room,    d lal! 

"i  e    fun      e   heat   a  nd    open 

-.   ii    be   ..i    brick 
An  a  utomal  i  iter  will   be   in- 

stalled.  Til.-  will  be  used  in  the  hath 
room     and     kitchen.       Exterior    ..f    the 

•     .   I  ,     MM     II  t 

I     '. 

for   figures. 

SELMA,     FRESNO     CO.,     CAL       I:-      - 

Cost 

lei  a.    w.    F.    Bowenj 

i      I,.     Watkins.       The 

■ 
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room  residence  with  bath  and  sleeping 
porch  Interior  finish  will  be  of  pine 
and  some  hardwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
lire  places.  .Mantels  will  be  of  brick 
-and  tile.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  he  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  -are 
nearly  complete  and  figures  will  be 
called    for    shorty. 


SCHOOLS 


BERKELEY,  ALAMEDA  CO.,  CAL  — 
Fire  escapes  and  plant  materials.  .Cost 
not  stated.  Architect,  State  Engineer, 
McClure,  Sacramento.  Owners,  State  of 
California.  Bids  are  now  being  taken 
for  furnishing  plant  equipment  and 
live  ornamental  iron  fire  escapes  for 
the  California  Institute  of  the  Deaf  and 
Blind  at  Berkeley.  Bids  will  be  opened 
on  October  30th.  by  the  State  Board  of 
Control  at  Sacramento.  Plans  can  be 
secured  from  the  State  Department  "f 
Engineering.  An  official  proposal  ap- 
pears   in    another    column    of   this    issue. 

sriSCX.  SOLANO  CO.,  CAL — School, 
2  stoic  and  base,  reinforced  concrete. 
$-75,000.  Architect,  Henry  C.  Smith, 
Humboldt  Bank  Bldg.,  S.  F.  Owners, 
Suisun  Union  High  School  District.  The 
building  will  be  practically  fireproof 
and  has  been  designed  for  a  high 
school  Besides  a  number  of  standard 
sixe  .lass  rooms  there  will  be  domestic 
science  rooms  and  a  manual  training 
department.  Interior  finish  will  be  of 
pine  with  maple  floors.  Plans  provide 
for  a  central  heating  system,  programe 
clocks  and  a  vacuum  cleaning  system. 
Considerable  marble  and  tile  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  are  being  taken. 
Kill-  will  be  opened  on  October  18th. 
Plans  and  specifications  can  be  secured 
from  the  architect.  Bids  are  being 
taken    both    as  a   whole  and   segregated. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAX      MATEl .,     CAL— Highwaj 

construction.  Cost  not  stated.  Engi- 
ni  i  ountj  Surveyor  Xeuinan.  Red- 
wood  '  ity.  owners.  San  .Mateo  County. 
Plans  are  complete  and  bids  are  now 
being  taken  for  the  const  ruction  of 
I  ,81  x  miles  of  highway  in  the  Second 
Road  District  of  s.u.  Mateo  County. 
Plans  and  full  particulars  can  he  se- 
cure! from  County  Surveyor  Xeuinan  at 
i.edw i  City.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 
! : i .  I      will    be   med   on  October   17th. 


STORE. 

sax  FRANCISCO— Office  building.  26 
storj  and  i-asc  Class  A  construction, 
$1,200,000.  A.'i  itei  i  -  Willi-  Polk  and 
.'n      Merchants'    Exchange    Bldg.,   s.    F. 

.  i\\  nei  s,  I  in!'. i :  t  Esta  I  e  Bids  a  i  >•  now 
being  I  ikei  for  i  he  si  rucl  ura  I  si  .-•■! 
work  on  th.-  new  Hobart  Building 
which  is  to  b.-  erected  on  the  moth  side 

"i     m.i  - 1  .  i     street    oppos  ii .-    s ml       As 

soon   -i      i    act    is    lei    I  "i    thl      pari 

of    the    work    bids    will    he    called    fur    On 

I-.     I,, !  of    i nst  rucl  Ion. 

SAX     FRANCISCO— Stores    and     lofts 
reinforced    concrete 

-  ,  i .  .  i         .         .  i  ■ 


V,     !:i       :  :,j     Oct.    lb,    1913. 

California-Pacific  Bldg.,  S.  F.  Owners 
Sharon     Estate.      This    building,    which 

is  I,,  be  erected  at  the  corner  ,,f  Annie 
and  .i.-ssie  streets,  has  i.een  mentioned 
here  before.  The  structure  will  cover 
an  area  of  7s  feet  square  and  will  be 
of  fireproof  construction  throughout. 
Walls  and  floors  will  be  of  reinforced 
concrete  and  interior  partitions  of  met- 
al lath  and  plaster  and  hollow  tile. 
Metal  window  sasii  and  frames  will  be 
specified.  Plans  provide  for  steam 
heat  and  elevator  service.  The  entire 
structure  has  been  leased  to  one  firm. 
Exterior  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  figures 
are  being  t-aken. 

PORTLAND,  ORE.— Stores,  2  story 
and  base,  brick.  Cost  not  stated.  Arch- 
itects, Camp  and  De  Puy,  426  East  Al- 
der street.,  Portland.  owner.  P.  1,. 
i'"i  The  building,  which  has  been 
designed  for  an  undertaking  establish- 
in,  nt.  will  be  erected  on  East  Sixth 
street  at  the  corner  of  Washington  and 
will  cover  a  ground  area  of  50  by  50 
feet.  Interior  finish  will  be  of  pine 
and  white  enamel.  Some  art  glass  will 
be  used.  Upper  floor  will  be  fitted  up 
for  living  rooms.  Plans  provide  for 
steam  heat.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  be  called 
for    shortly. 

SACRAMENTO,  CAL— Offices,  2  story 
ind  base,  brick.  $28,500.  Architect 
nun.-  Owners,  Sacramento  Natural  Gas 
Co.  This  building  will  be  erected  mi 
Second  street  and  will  lie  occupied  by 
the  company  as  a  general  office.  In- 
terior finish  will  be  of  pine  and  hard- 
si i       Floors  will  be  of  cement.     .Metal 

window  sash  and  frames  are  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will    do    the    work    by    Day    Labor.      All 

.terials    are    now    being    purchased. 

Contracts    Awarded. 

SAN  FRANCISCO — Telephone  ex- 
change. 2  story  and  base,  brick  and 
steel.  $27,330.  Architect.  Engineering 
Department  Pacific  State  Tel.  and  Tel. 
Co  333  Grant  avenue.  S.  F.  Owners. 
Pa  in,  states  Tel.  and  T. ■:  I  .,  Con- 
tractors, .Matthies  and  Griffith,  Builders' 
Exchange,  S.   F.     Contract  price.  $27.3:,n. 


THEATRES. 

SEATTLE,  WASH.—  Theatre  and  of- 
fice.  4  story  and  base    .'lass  A  eonstruc- 

*3uu. Architect.    B.    .Marcus    Pretica. 

Empire  Bldg.,  Seattle.  Owner.  Alex. 
Pantages.  The  building  will  be  erected 
it  tlie  corner  of  3rd  and  University 
streets  covering  an  area  of  119  to  120 
feet.  Construction  will  he  fireproof 
throughout,  the  building  having  a  com- 
plete  steel  frame,  walls  and  floors  of 
reinforced  concrete  and  interior  par- 
titions of  hollow  tile  and  metal  lath  and 
plaster.  Plans  provide  for  steam  heat, 
a  modern  ventilating  system  in  the 
theatre,  vacuum  cleaning  ami  elevator 
service  in  the  offici  -•  I  on.  Metal  win- 
dow sash  and  frames  will  :,,■  used.  In- 
1,  |oi  «  ill  be  finished  in  pin,-  and  hard- 
woods  with  a  large  amount  of  orna- 
mental plaster  in  the  theatre.  Marble 
ami  tile  will  also  i"-  used  Exteridr 
will  be  faced  wiih  while  glazed  terra 
e.dta.  Plans  .nc  complete  ami  figures 
will  i  ■  i  ailed  foi  shortlj  All  pa  rts  oi 
i '  .-  w  .,-  k  -,\iii  be  segi  egated, 

SPOK  \NE  W  vsii  Tl  eatre,  2  story 
i  ml       base  Class       A       const  i  ucl  ion, 


Wednesday   Oct.    15,    \'*v' 

$100.1)00.       Architect,     E.     V\  Houghton, 

Collins,     Bldg..     Seattle.  Alex 

Paulsen,    Paulsen    Bid  -        The 

building      will    have      a    complete      steel 

frame   sand     reinforej   d     coi  ete     « alls 

and  Hours.     Exterior  will  be  faced    with 

cement     plaster.       Tl  e  uilding 

will   be  devoted   to  tl;''   t    eal  e    md   will 

have  a   si  a  ting  ca  i ty  peop 

Interior    will    be    finished    in 

w Is    and    ornamen  Plans 

tion     .in,l      stea  in      heal         L'oi     Ideri  ble 

•and    tile   will    he    used       PI  re    now 

provide  tor  a  modern   systi  ill  \cin'ila- 
being    prepared. 

SEALED  PROPOSALS. 


PROPOSALS     roil     CULVERT      MATE- 
RIAL. 

PURSUANT     to    Resolution     No      6601 
i  I,, 
nd   will  re- 
ulay,    Ooto- 
innra   of    11 
W.    ol    said 
Si  t  eel     I  >e- 
nsi  ructing 
■ 
913-191  I. 


sed  I  ictobe 
Council  of  the  City  of 
ceive  sealed  bids  on 
her  liith,  1913  between 
o'clock  A.  M.  and  12  <> 
day  for  furnishing  to 
partment  material  f 
corrugated  iron  culve 
mainder  of  the  fiscal 
The  successful  bidder  shall  be  required 
to  enter  into  a  contract  to  do  said 
work  within  ten  days  -after  the  award 
thereof.      The   said    work  done   by 

the  succesful  bidder  therefor,  in  ac- 
cord nice  with  the  plans  and  spi 
tions  therefor  adopted  October  2nd, 
1913.  and  filed  in  the  office  of  the  Cits 
Clerk  of  the  City  of  Oakland,  to  which 
reference  is  hereby  made  for  full  de- 
tails and  description  of  said  work. 
.Said  material  shall  be  furn  -  ed  I"  the 
satisfaction    and    accep  the    Su- 

perintendent   Of    Streets  ,      i'it\     of 

Oakland. 

All  proposals  offered  e  accom- 

panied   by    a    check    certified    bs     a     re 
sponsible    bank,    payable 
of     Frank     M     Smith.     Cil        i     erk,     for 
an   amount  not   less   than    ten    (1 
cent   of    the   aggregate   amount    of   said 
proposal,    which    check    and    the   amount 
therein     mentioned     shall     In      forfeited 
to   the   City    of  Oakland   should    the    bid- 
der   to    whom    the    conl  ract    is 
fa  il    to    enter    into    the    contract     a       sel 
forth    in    this   Notice. 

At  the  same  time  of   I    •    '   ■■    ution  of 
i    ,     conl  i . t  > ■  t ,    the    cot  all    ex- 

ecute   to    the    City    of    Oakland    and    de- 
liver   i"   the   Auditor    i     101  i        im 

of     one     Thousand       ■■ 
with    two    sureties    to    bi  ived    bs 

the   Council    of  the   Citv    ol    i     k  la  ad,    or 
shall    deposit    with    the     \ 

t  ified    Chech     u] ■  hi     hank 

tot    said    amount    fot     tin 
fori e    iif    sa id    

Bidders    will      be      l  blank 

forms    upon    applii   i    io  e      City 

Clerk,  and  all   propo  :  e   mad, 

<m    forms    So    furnished 

The  i  lounci  I   resi  i  •• 
iei  i    a  ny   and    all    bids.      E 
hear    the    affidavit     of    the    h 
quired    bv    Section     126    ol 
of    the   Citi    of   I  takland 

B\    order    of    the    i  o 
of   I  takland  FRANK    \\ 


■   ght   to  re- 
dd        ill 
Ider    as    re- 

,if    the    City 

\l  IT  I  I 


BUILDING  AND   INDUSTRIAL  NEWS 

cepted  the  parts  bidding  will  duls 
enter  into  the  contract  and  faithfully 
perform     his    cont  i  acl       i  n      act  o 

is   bid  an,i   the   plans  and  specifi- 
cations      Said    check    to 
aide    to    said    County    Of    San     Male,,. 

nti  actor  iii  v.  horn  t    i    i  ontract 

mas  be  a  vt  a  i  ded  will  be  required  to  ap- 
pe  ii  :ii  the  office  of  the  Count  y  I  !lerk 
with  the  sureties  offered  bj  him,  and 
,  xecute  the  contract  within  ten  (10) 
days    (not    including   Sunday)    fi 

,i    awarding  ol  i.   and 

.   i    .     of   fa  il  in o   to  do, 

he   will    be   ■ ab an- 

doned    it,   and    the    i     i  be    for- 

feited  I  i  luntj    of  s  i  ii    \i  ,     o 

Bids    must     I  e    enclosed     in    a     sealed 
,n,  io]  e    address    to    the  Clerl 
Board    ol    Super1  must    be   en- 

dorsed  "Bids  foi    Coi  ii 

was    on    Counts     Road    within    I    i     Clt 

mil      o!    i    '■    Cits     of    San    Ma 

,     i  :ity    Limits    of    Hill 

JOS      II      NASH, 

Clerk  of  the  Board   of  Supervisors  of 
Counts    of    San     Mateo. 


NOTICE    TO     BIDDERS. 

I  IFFICE    of    the    Clerl  th.     Boar  I 

of   Supers  isors,    San    Mate  '  uinty. 

Seal,  d    bids     H  ill     I.,        ,  ih     b          the 

Clerk    of    the    Boai   I    o  

San      Ma 'mliih  ,:il  'lb    e      until 

lit    o'clock    a.    m..    Friday.  October     IT. 

1913,    for     tl nstrui  I  h  of       I  sis 

miles  of  highw  as    on   w 

known   as   Mission    R  i  El   ' '  imino 

Real  '.  bel  w  een   the  pi  d  road 

«  here   the   noi  therl  it  the  Clt: 

Of    Sin     .Mateo    cross  '' 

point     where    the 

i    ,      Cits      of     Hi  1 1s*  o 

i  o  id.    iii    i    e    Se i     !  i  i     i    ii  i    of 

ill  lountv     Of    San      \l.i 

oi  -     foi     i  ork 

hi, i  in  .  he  ntin  -hi 
bidders   are 

All     bids    must     be 
foi  in  I.,     e  obt 

i  e   oi  '      off!   e    at    R'  •■'' 

give   tl  e   in  ice  opi  wril 

Ins;  and    in    figui  es 
i      .,,1,1,  , 

The     hi, |      i-      tO     bl         i 

cerl  Mi,  d    check   eqi 

condition    thai         said  - 


PROPOSALS. 

i  ii'1'H'K    OF    THE    Bl  IAR1  i    i  IF    PUB- 
LIC  Wi  iRKS  of  i    e  Cits     i 

-  ii     Francisco. 

Sealed    proposals    will    bi 

.     offi   e      hi  i       '    e     hours     of      - 

o'clock  n.  in.  and  ::  o'clock  i>.  oi.,  on 
Wednesday,  the  U^oil  day  of  October, 
mi::,  for  doing  the  following  wmk  In- 
cluding the  furnishing  of  th, 
sa  r3  hi  bor  and  materia  I  ei  efor,  to 
wil 

Tl  .     ,  ..in    el  •■    woi  k,    reinfon  ed    con- 
crete    a'i  I     Hrepr ii  -      for     the     City 

II  ill 

Progressive    paymei  made 

Said    work    must    he    done    in 
i ,,,.,.    vtvith        •■    soecifii  ■' '  ions   on    file    In 

I    e  -  .in. ■     Board  of   Publli    Works, 

!,,    wl  ich     referem  e    is    hi 

a  nd  must   be  commenced   with  in   five   i  i ' 

calendar    das  s      from      the      r 

written    notice    fr the    Board   of  Pub- 
lic   Works,    and    completed    within    two 
hundred   and    forts     (240)    ca  h  nd  n     lays 
i  tier. 

The  amount   of  bond   for  faithful   per- 
formance    of    cont in    t    ha 
as    follows: 

Proposition    "A."   $50,1 

,    losil  ioi     "B  "      $6  

r C."    $60  '" 

All   pi  opos  1 1  -   offered   mu   I    ;"     

,,  i  nied     bs     a      :heck     ci  ed     h      a     re 

de    ha  nk.     pas  able    to    the lei 

nf  the  Clerk  of  the    Superi  Isoi  -      

-  in. , u ii  e    noi    less    than    ten    per    i  enl    ol 
tre  aggri  •         o.posal 

Printed    propos  tl    form      wil 
,   i        ; . ;,    ,,i         upon   applic  1 1  ion  a  I 
tl  e    office     "i     i  he      Architect,     and 
nronos  i  I  ,,;      sue': 

:  ,c  ins. 

Tl  e    h I    ol    Publli     «  oi  ks    i  esen  es 

the  rigl  t  to  re.ii 

Bv     oi   le        ol  I         ■'■     "i      Public 

\\  ink-  r     .1     CHURCHILL. 

etai 


la 


i  rogret  live    pea  i  men  I  s    will    be    made. 

T   e    right    is   reserved    to    reject    any 

,ni,i  aii  1,  in     a  mi  in  waive  technii  a  I  de- 

if    in    the    interest    of    the    Exposi- 

i  lompany. 

Plans  and  specifications  for  the   work 

e   ,,iu. line, i    tin in    the    Director   of 

w.i'rks.     ii    Re il7    Exposition    Bldg., 

b\    depositing    $5.00,    which    will    be    re 
i    ii,, ,,n    the    return    of    the    plans 
pecifications  in  good  condition, 
t:  order       Of       the      Buildings       and 

Committee. 

WILLIAM    II     CROCKER 

Chairman.      (  *  t 


NOTICE   TO   nivni  ICTORS. 

PANAMA-PACIWIC        INTERNATIONAL 
EXPOSITION. 

SEA  I. I'll  i     PROPOSALS      will 

•  ,         1       ,  •       I  ■  I  I     1  .  I     ' :  '    ■  I       G 

11 f    the     h. hi  '  'H  i    Pa 

:.■■  'i.i  i  ion  il    S> i  Ion   I  lomoanv   at    the 

offle  .■    of   the    D    .    i f    Work-    in    tl  e 

Pine   and    Rattery 
■     ,  San        Fr  incise  n 

'I'lieir-.ieev.  October  I",  ml::,  fo-  Con- 
strnctlne  re. ol  [natnlllng  Sbeet  PRlns 
l'eilkl....'il 

I   I    '  o  I  !  -        on         1  ,  1  I  '         '   1  I         1 

,i  i.i     Works 

Each      i 

.i        .         

order    of    the    Pan  ima    P 

■     ',,1      ,,       the    s  erne    W'll     noi     he 

■    .■!  \\  '    on      '      .'       '  - 

h'       ill  '    I 



iat    fill 

i  '  , 

\     '  n    tlie 

,ii,.  ■     ■• 

■     r   .  ■    i       i  . 

■ 
i 
pa  lie 


XOTICE   TO   CONTRACTORS. 


SEALED     PROPOSALS      will      be     re 

i,.,         e    Buildings    and    Grounds 

Committee    of    the    Panama-Pacific    tn- 

, ,  i      Exposition      Company      at 

i; i     115    in    the    Exposition    Building, 

Pine    and     Battery    streets.    San    Fran- 
i   a     lo,  in. i.   ill    1  I  :30    V.    >L.  Thurs- 
day,  October  -':!.    IMS,   tor  the   luscillo- 
el.ai    of    the    Plumbing,    s<-«i-rs.    Water 
ii  ml    <;ns    pipe    of    the    Fine    \rls    Build- 
ing,  in   accordances   with    the   plans   and 
'    1 1  i.ois    on     file     in    the    office    of 
Director    of    Works. 
Each    proposal    must    he    accom 

i     certified    check    payable    to      the 
ol    the    Panama-Pacific      interna- 
tional      Exposition       Company      in       the 
Of     ten      I  im      per    cent       of       the 
no  i  hi    bid,    or    the    same    will    not    be 
ih  led        When    the    award    of    con- 
=    made    all    checks    will    he      re- 
i  in  ned  to  the  i  espeel  ive  bidders,  exe  i  pi 
iled     with     the    accepted    proposal 
oi     bid,    which    check    will    be    returned 
upon   the  successful   bidder  signing  the 

i  ract    and    filing   the   required    Bond 

.       1    in    the    sum    of    til'ty     (50)     pel 

cent  of  the  contract  price  will  be  re- 
quired for  the  faithful  performance  of 
ontract;  the  sureties  thereon  must 
be  satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
International     Exposition     Com- 

ogressive   payments   will    be    made. 

.-     right     is    reserved     to     reject     anv 
nd     ill   bids  and   to  waive  technical   de- 
it    in    the    interest    of    the   Exposi- 
tion   i  '..nil.. i  n  v. 

Plans  and  specifications  for  the  work 
.,   obtained    from   the    Director   of 

w  ,,i  ks.     [loom     ..'ii;       Service       Building, 

re    and     Chestnut       Streets,       San 

,  i   ....    bs     deposit1  ing    $50.00,    wl.  ich 

in ii     will    be    refunded    to    contrac- 

lubmitting    bona     tide     bills.       All 

taking    out     plans    and     failing 

to      sal   mil      Lou  i      Inle      Luis      \v  ill      forfeit 

deposit     of    Fifts     i  'oil  trs     to     the 
on   Company. 
Bj      order      of      the     Buildings      and 
i  :■  mi  nds    i  'oiinnii  tee 

WILLIAM    11     CROCKER. 

Chairman,     e  '  > 


PROPOSALS     l-'OH     <\\\l,     SUPPLIES. 

CANAL      CIRCULAR      802-    1 ,,1 

for    Furnishing    I  !ei  tain    thin  pmenl    foi 

u  ii  a  Mores       Water     -     Purification 

riant.       Such     as    Cast-Iron     Pipe,     Fit- 

Miscellai us  Special   Parts,   ll\- 

i nd    Miscellaneous    Valves     and 

Bfflue on!  i  oil,  i  -        Filter 

ng    Tables   and    Equipment.    Ven- 
m.  ters.     Miscell us    i ;  i :  ■ 

1  ron.     Brass     a  nd     \  itrified     Pipe,     had 

and    Fittings,   Structui  1 1   Steel  and 
Ventilators.     Etc.— Sealed     pro- 
,       will  be  1 1"  ..a  i.i   in    the   office   o1 
■ . mei  1 1     inn  . ill  i  ■  hi-'     officer.     Isth  - 
ii    i  :     i  '  o  1 1 1 1 1 1  ■       '"        Vi 
i'     until   io::i(>  a,  m.,  October  SO,  1013, 
which    t  i  in.-   i  bey   will    be   opened    i  n 
i  i   ,  ■      ing    1 1 . .  ■     i b  o v e    men 
nod     art  Icles        Blanks 
formation    relating    to    I 

o     80  'i    mas     b< '■ 

•     , . 1 1 1 ...  -      1 1     i    . 

i    in-    a  een  I      1086       Noi  I         Poll  I 

Sa  n     i ' ' sco     Ca  1 

>. i,    the   U     s     englneei    offle  ■       In    the 

following  e         S .    Los 

:  .... 

ii..,-     i      s      \      general    pur- 

in   . 

♦ 
PROPOSALS    FOR    EARTHWORK     \M> 
STR1  ill  Hl>. 
EARTHWORK      AND      sti:i 
I ..  i,  ,i  e  m.iit    of      the       I'",  i   or.    U    S 

i 

ealee po    i 

es   R. 
on    Set  ^  lei      VI 

2  o'clock    p Ne.i ber    i-'.    1013, 


l~> 


earthwork     and     structures,       Vandalla 

South     Oanal,     involving    : H      180,000 

cubic    yards    of   excavation,    -.nun    cubic 
yards    of   reinforced    concrete,    the   plac- 
ing     0f     250,000    pounds    of    steel     reln- 
en1    and    Hit-    placing    in    wooden 
structures   of  aboul    130,000   feet,   b.   m., 
of    lumber.      The    work    is    situated    on 
nli    side    .it"    Milk    River    adjacent 
main   line  .it'   the  Great    Northern 
Railway    in     the    vicinity    of    Vandalia, 
Tampico  and  Glasgow,  .Mont.     For  par- 
ticulars  address    the   United    State:     Re 
clamation    Service.    Washington,    D.    C; 
i  Ire  it    Falls,   Mont.,   or   Malta,   Mont.     A. 
P.    DAVIS,    acting   director. 


PROPOSALS    FOR    VALVES. 

REGULATING  VALVES  —  Depart- 
ment of  the  Interior.  U.  S  Reclama- 
tion Service,  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  United  Slates  Recla- 
mation Service,  Los  Angeles,  Califor- 
nia, until  -i  o'clock  i>.  in.  November  19, 
UH3,  for  furnishing  four  needle  regu- 
lating  valves  for  Minatare  Dam,  North 
I'l. hi,  Project.  Nebraska.  Kur  par- 
ticulars address  the  United  States  Re- 
clamation Service.  605  Federal  Build- 
ing Los  Angeles.  California,  or  Wash- 
ington, D.  C.  A.  P.  DAVIS,  acting  di- 
rector. 


NOTICE    TO    CONTRACTORS. 


BU.LDING  AND   INDUSTRIAL  NEWS 

to  be  had  at  Room  No.  18  Union  Depot 
and  Ferry-House,  upon  depositing  %'l<\ 
for  same,  which  amount  will  be  re 
turned  on  return  of  plans  and  speci- 
ftca  1  ions. 

Bidders  are  requested  to  mark  en- 
velope containing  bid,  "BID  FOR  EN- 
GINE  HOUSE." 

J.    J.    DWYI0I! 

THOMAS    S.    WILLIAMS, 

J.  H.   McCALLUM 
Board    of   State    Harbor   Commissioners. 

JEROME    NEWMAN 

Assistant  State   Engineer. 

LEO.   V.  MERLE,  JR., 

Secretary.    ( 
Oct   21-10t 


iVi'in     da)    Oel      15,    1913. 


major,    corps   of   engineers,    U.    S.   army, 
general    put  oha  si  ng    offii  er. 


Office  of  the  Board  of  State  Harbor 
Commissioners,  Union  Depot  and  Ferry 
House,  San  Francisco,  Cal.,  October  9, 
L913 
SEALED  PROPOSALS  or  bids  will  he 
iceived  at  this  office  at  or  prior  to 
1 1 :00  O'clock  A.  M.  on  Thursday, 
October  23.  1013,  for  furnishing  ma- 
terials and  constructing  an  Engine 
House  on  Sea  Wall  Lot  No.  S  on  the 
water  front  of  the  City  and  County  of 
San  Francisco,  in  accordance  with  the 
plans  and  specifications  prepared 
therefore  by  the  Assistant  State  En- 
gineer and  adopted  by  the  Board  June 
12,  1913,  and  on  file  in  this  office  to 
which  special  reference  is  hereby 
made. 

The  materials  to  be  used  in  this 
work  shall  consist  of  the  requisite 
quantities  of  Portland  cement  (which 
will  he  furnished  to  the  Contractor  by 
the  Board),  sand,  crushed  rock,  gravel, 
reinforcing  materials,  structural  steel, 
holts,  castings,  lumber,  piles,  wood 
block  paving,  roofing  and  painters  ma- 
terials, glass,  window  frames,  doors, 
etc.  All  materials  used  will  he  sub- 
jected to  a  rigid  examination  and  test. 
and  if  found  defective,  undersize.  un- 
suitable or  not  as  specified,  will  be 
condemned  and  must  he  immediately 
removed  from  the  work  by  the  Con- 
tract or   a  t    h  is   expense. 

No    bid    will    be    received    unless    it    is 
made    on    a    blank    form    furnished    from 
office,    and     is    accompanied    by    a 
i    check    for   an   amount   equal   to 
i     '     i    pi  i    cent   of   the   amount    of    the 
proposal,    to    be    made    payable    to    the 
order    of    the    Secretary    of    the    Hoard. 
conditioned    that   if   the   proposal    is  ac- 
cepted  and   the  contract  awarded   and  if 
the   bidder   shall    fail    or   neglect    to   ex- 
ecute  a   contract   and   give   the   bond   re- 
quired   within    six     ifi)    days    after    the 
award    is    made,    in    that    ease    sail    sum 
med      in    said      check      shall      be 
deemed     liquidated     damages    for    such 
failure    ami    neglect    and    shall    be    paid 
San    Francisco      Harbor      Im- 
menl    fund 
Tl  e  bond   required  to  be  not  less  than 
ol      I     ■      total    amount     of     the 
bid,    with     two    or    more    sureties    to    be 
approved   bj    the   Board   of  state  Harbor 
and   conditioned   for   the 
oi  m  i  nee    bj     i  he    Contrac- 

i     ill    the    terms    ami    conditions    of 

onl '  '    '   according  to  the  true   in- 
meaning    thereof,    and      the 

il     i Id      Boa  -  d,    and     said 

all  also  i.e  effect  ive  as  provided 
n  a  'i  Act  appro1  i  &  May  l,  1911,  foi  the 
i eel f    materialmen,    mechanics 

and    labO 

n  ill    not    be    i  .oi    id,  ,e,i    by    this 

d<di  |  ere,]      |  ,,     1  iie     Sen  el  ■  i  ry 

nl    Secretarj     at     tbe 

if   1  he   Secrel  a  ry,   a  t    or   prior    to 

il    o'clock    \.    M.   on   Thnrmlny,   October 

•-•:!.    1013,   a  i    which    time    a  nd    place    ihe 

loard  reservi  right  to  re- 

hid      II    -'  emed    for    the 

i     of  I  lie  State. 
i  ■ .     n,    |  ted    i '       '     present    at 

il       I    he      IddS, 

ion     -I    H'      «  orb 


NOTICE    TO    CONTRACTORS. 

TREASURY  DEPARTMENT,  Office  of 
tbe  Supervising  Architect,  Washington, 
D.  «'.,  October  1,  1913.— SEALED  PRO 
1'iiSALS  will  be  received  at  this  office 
until  3  o'clock  P.  M.  on  tbe  30tb  day  of 
October.  1913,  and  then  opened,  for  an 
electric  passenger  elevator,  including 
hoistway,  etc.,  in  the  United  States 
post  office  at  St.  Louis,  Mo.,  in  ac- 
cordance with  the  drawing  and  speci- 
fication, copies  of  which  may  be  ob- 
tained at  this  office  at  the  discretion  of 
the  Supervising  Architect  O.  WEN- 
DEROT'H,    Supervising    Architect.        (*) 


NOTICE   TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up 
to  and  including  twelve  o'clock,  noon, 
Tuesday,  October  2Sth,  1013;  said  bids 
then  and  there  to  be  publicly  opened 
and  read  for  furnishing  all  plant,  ma- 
terials and  labor  for  the  following 
work  in  tbe  State  Capitol  Building  at 
Sacramento,  California,  in  accordance 
with  the  specifications  therefor,  copies 
of  which  may  be  obtained  on  applica- 
tion to  tbe  State  Department  of  Engin- 
eering,   Sacramento,    California. 

Bids   will   be  received: 

First — For  remodeling  elevator 
grilles   in    tbe   State   Capitol    Building. 

Second — For  the  construction  and 
erection  of  two  new  passenger  eleva- 
tors, with  equipment  for  same,  in  the 
State    Capitol    Building. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  aum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Five  Dollars  ($5.00)  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  speci- 
fications to  the  State  Department  of 
Engineering.  Sacramento.  California, 
in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
i  ml  all  bids  and  to  waive  any  for- 
mality  in  any  bid  received. 

All  bids  must  he  addressed  to  W.  F. 
McClure,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals     for     elevators 

and    grilles    in    tbe    State    Capitol,    Sac- 
ramento,   California." 

(Signed)  W.     F.     McCLURE. 

State   Engineer.      (*) 


PKOPOSALS     FOR     Bl'II.DIN*;. 

BUILDING  —  Sealed  proposals  in- 
dorsed "Proposals  for  Addition  to 
Kitchen"  will  be  received  at  the  bu- 
reau Of  \  al  dS  and  dorks.  Navy  I  lepal  I 
merit,  Wa  sh  ingt  on,  D.  C,  until  11 
o'clock  a.  in.  November  I.  1013,  and 
then  and  there  publicly  opened,  for  ad- 
dition to  kitchen  at  the  U.  S.  marine 
barracks.  Mare  Island,  Cal.  Plans  an. I 
specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  the  navy  yard.  Mare 
Island.  Cal.  II.  It,  STANFORD,  chief 
of    bureau. 


PKOPOSILS     I   (lit     III   II, DIM:. 

BUILDING,  ETC.  —  T< 
partment,  Supervising  Architect's  Of- 
fice, Washington.  I)  C  Si  a  ll  <l  Dl  0- 
posals  will  be  opened  in  this  office  al 
3  ii.  m.  October  'i»,  1013,  tor  the  con 
struction,  complete  (including  me- 
chanical equipment,  interior  lighting 
fixtures  and  approach!  I  ol  the  I  inited 
States  post  office  al  Douglas.  Wyo.  The 
building    is    two    stories    ami    basement 

and      has     a     ground     area        of        approxi- 

m  itelj  I  390  squa  re  feet,  brick  and 
stone  facing,  slate  and  composition 
roof,  Brst  floor-  only  of  fireproof  con 
struction.  Drawings  and  specifications 
ma  v  he  obtained  from  the  custodian  of 
the  site  at  Douglas.  Wyo,.  or  at  this 
office,  in  the  discretion  of  the  super- 
vising architect  O.  WENDEROTH 
supervising    architect. 


PROPOSALS  FOR  CANAL  SUPPLIES. 

CANAL  CIRCULAR  SOI -A — Proposals 
Cor  Steel  Lockers,  Fire  Hydrants,  Track 
Croi  in-,.  Frogs  ami  Switch  Points 
ami    Blacksmith   Coal.  -  Sealed   proposals 

Will     he     |erri\  e,|    ill      I  lie     office    of    llie     e, ,    ,  i  - 

era]    purchasing    01  ei .     Istbmii a  nal 

Commission,  Washington,  D.  C,  until 
l-::!ii  ii.  iii.  October  It.  1918,  al  which 
time  they    will   be  opened   In   public,   for 

furnish  ii-  i  I. "I  ioned  arti- 
cles Itlanks  and  general  information 
relating  to  this  circular  (No.  80I-A1 
m  ,\    he  obtained   from   i  hi     office  01    the 

,,ii i  ,.      ni       the      as   istanl       i ihasing 

purchasing    agent ,    108*6      Noi  th      Point 
n  i  ei     S  iii    l'i-. '•",  i'al     I-'    C     Bi  iGGS 


PROPOSALS    FOR    STRUCTURAL 

STEEL. 

STEEL  WORK-  -Sealed  proposals  in- 
dorsed "Proposals  for  Steel  Work. 
Pearl  Harbor,"  will  be  received  at  the 
bureau  of  yards  and  dorks.  Navy  De- 
partment. Washington,  D.  C.  until  11 
o'clock  a.  in.  October  IS,  1913,  and  then 
and1  there  publicly  opened,  for  struc 
tural  steel  work  for  coaling  plant, 
naval  station.  Pearl  Harbor,  Hawaii. 
Estimated  cost,  $350,000.  Plans  and 
specifications  can  be  obtained  on  appli- 
cation to  the  bureau.  H.  R.  STAN- 
FORD,   chief    of    bureau. 


-.OTICE    TO    BUILDERS. 

NOTICE  is  hereby  given  that  the 
Board  of  Trustees  of  the  Pacific  School 
District.  Sacramento  County,  Califor- 
nia, will  receive  sealed  bids  until 
Thursday,  Oct.  IHIIi.  1SII3.  at  tbe  office 
of  the  Count-*  Superintendent  of 
Schools,  Court  House.  Sacramento,  for 
erection  of  a  two-room  school 
building  in  above-named  school  dis- 
trict Plans  and  specifications  may  be 
had  at  the  office  of  the  County  Super- 
intendent of  Schools.  Certified  check 
for  ten  per  cent  of  the  amount  must 
accompany  each  bid.  The  Board  re- 
serves   the    right    to    reject     any    or    all 

bids.      Lids    will    I pened    at    office   of 

County      Superintendent 
Friday,   Oct.  t Ttli    at    10  a. 


Schools. 


PROPOSALS     FOR     ICE    PLANT. 

ICE  PLANT — Sealed  proposals  in- 
dorsed "Proposals  for  Building  for  Ice 
Plant"  will  'he  received  at  tbe  bureau 
Of  yards  and  docks,  Navy  Department. 
Washington,  D.  C.  until  II  o'clock  a 
in.  November  I.  1913,  and  then  and 
there  publicly  opened,  for  building  for 
ice-making  and  cold-storage  plant. 
Naval    Station.    Pearl     Harbor,    Hawaii 

Estimated       cot.       $9, I.       Plans      and 

specifications  can  be  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  the  naval  station.  Hono- 
lulu T  H  H  R.  STANFORD,  chief  of 
bureau.    September    11.    1913. 

• 

PROPOSALS    FOR    CANAL    WORK. 

EXCAVATION — Department  of  the 
Inteior.  U.  S.  Reclamation  Service. 
Washington.  D.  C — Sealed  proposals 
"•ill  he  received  at  the  office  of  the 
United     States       Reclamation       Service. 

Orland.   Cal..   until   2   o.   October   15, 

1!>I3.  for  tbe  construction  of  about  six- 
arid  one-half  miles  of  canal  in  Colusa 
Count!  Cal  The  work  involve-  the 
even  ition  of  about  200.000  cubic  vards 
of  material  and  is  situated  near  the 
town  of  Stonvford.  about  23  miles 
from  Sites  the  terminus  of  the  Colusa 
and  Lake  Railroad.  For  particulars 
address  the  United  States  Reclamation 
-,  vice  Washington,  l>  C.  Portland 
Ore.,  or  Orland.  Cal  J,  M  McKINNEY. 
actirg  ("hector. 

PROPOSALS     FOR     STEEL    WORK. 

STREI,  WORK — Sealed  nrooosals  in- 
.p,o  ,  i  "Pi  oposals  for  Steel  Work 
Pearl  Hii  bor."  will  he  received  at  the 
bureau  of  vards  and  docks.  Navv  ne- 
on   ,,1       \\  a? ton       l>      C  .     until     II 

o'clock  a.  in.  October  IS.  I!»I3.  and  then 
and    thi  i  e    pii'.li, -l\     opene  1     for    str.uc- 

i tee!    "  m  !■-      To-       ,  ,,  ilins      nl  int 

,,avai     -iii  ion      Pearl     i  la  i -ii.il-      Hawaii 

t:   i  i i     cost,     $35 ii        Plans     and 

a  n  'atlons    r.i  a    he    obtn  inefl    on    an- 

oliraiion  to  ihe  bureau  II  R  STAN- 
FORD     el    iif    of     blir,     ,  || 


■'  laj    Oct.    15,    1913. 


BUILDING    AND    INDUSTRIAL  NEWS 
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SAN  FEANCISCO. 


PLUMBING,  SEWER,  WATER  AND 
GAS  PIPES  —  Cost  not  stati 
Francisco.  Architect,  Director  of 
Works.  Service  Bldg..  S  F  owners. 
Panama -Pacific  International  Exposi- 
tion Co.  Plans  for  the  plumbing  and 
installation  of  sewer,  watt-:  and  gas 
pipes  in  the  Fine  Art-  Building  have 
,>inpleted  and  approved.  Bids 
will  be  opened  by  the  Buildings  and 
Is  Committee  on  October  23rd. 
Plans  and  specificatioi  s  can  be  secured 
from  the  Director  of  Works.  An  of- 
ficial proposal  appears  in  anot 
iimn    of   this    issue. 

SHEET  PILING  BULKHEAD — Cost 
not   stated.      San    Francisco.      Engineer, 

or   of   Works,   Service   Bldg 

Owners,    Panama-Pacific      International 

•  on   Co.      Bids  will  be  opened   on 

18th    for    a    sheet    metal    piling 

bulkhead.      Plans   for   the   work   can   be 

I     from    the    Director    of    Works. 

An   official    proposal  appears   in   another 

column    of    this    issue. 

SUBPIGURES  ON  MILT,  WORK— 
cost  not  stated  San  Francisco.  Ar- 
chitect, Director  of  Works.  Service 
Bldg..  S.  F.  Owners.  Panama-Pacific 
International  Exposition  Co.  Contrac- 
tors. Lange  &  Bergstrom.  2n7  Sharon 
Bldg..  S.  F.  This  firm  has  contracts 
for  three  exhibit  buildings — the  Agri- 
culture Building,  the  Transportation 
Building  and  the  Educational  Building. 
They  are  now  in  the  market  for  a  large 
amount  of  mill  work  and  will  take 
figures    at    once. 

APARTMENT     HOUSE— 3     story     and 
base,     frame.    $15,000.         San    Francisco. 
Architect,   none.      Owner.    B.    J.    Wyman, 
1939   Hayes   street,   S.   F      The   build, ng 
will  be  erected  on  Hyde  street   north  of 
California,    covering    an 
112    feet.      There   will    be   a    total    of   12 
suites  arranged   in   three  and  four  room 
apartments.     Each  apartment  will  have 
,te    bath    ond    will    be    equipped 
wall    bed.       Interior    finis!      will 
he    of    pine,    redwood    and    elm    panels. 
ardwood    floors    will    be      used, 
provide    for   a    hot    water    system 
Bath     rooms    will     have    tile     wainscot. 
oi     nf    the    building    will    be    cov- 
ered    with     rustic    and    cement    plaster. 
Plan-    are    complete    and    in    the    hands 
of  the  owner  who  will   do   I    •    work   by 
Day    Labor.     All   materi    Is    n  e   now   be- 
ing  purchased. 

LAUNDRY   AND   ROOMS      2   story  and 
!lass  C  construction    (11,1  Ar- 

chitect C.  O.  Clausen.  Phelan  Blda     S    I" 
Owner.    Adolp       -'  •     build- 

ing will  he  erected 
Turk  street  west  of  I-  kin  a 
have  a  frontage  of  25  feel  and  a  depth 
of  1  ::;>»  feet.  Entire  first  floor  will  be 
occupied  by  a  laundry.  Upper  floor 
will  be  divided  into  14  rooms  and  sev- 
eral   I,,:! 

pine   .,n,l   redwood.      A         --<-■  amount   of 
special    laundry   machinery    will    bi 

Patent   store   fronts   are   speci- 
fied       Exterior    of    I  I, liny    will    be 
Caced    with    pressed  ; 
complete  and  figures 

FLATS— 3       story    and    base.       frame, 

S-an    Franc-  "  '- 

Traverse,  S34  Union  street,  S.  F.  Owner, 


U     Lombard!       The     building     will     be 

erected    on      tbe    south      side    ,,f      Union 
street    east     of    Kearny    and    will    cover 
an  area   of  21   feet    1 
A     smaller     two     story     structui 
containing   flats   will   be   en 

r  ,iain    building    will 

three  five  room  flats.  Interior  finish 
will  be  „f  pine  and  redwood.  Terrazzo 
will  be  used  in  the  entrance.  Tile 
will  be  used  in  the  bath  looms  and 
kitchens.  Exterior  ol  the  building  will 
be  covered  with  shiplap  -and  brick 
veneer.  Plans  are  complete  and  the 
work  will  be  done  by  day  labor. 

FLATS — .'      story    and      base.      frame. 
Francisco.     Architect,  none. 
Frank    J.    Egan.       13 

S      F.      The    building    ha 
designed    for   a    store   on    the   Si 
and  one   flat  of  six   rooms  on  the  upper 
floor.      Interior    finish    will    be    of    pine 
throughout.     Tile  wainscot  will 
in  the  bath  room  and  kitchen.     Exterior 
will   be  covered    with   rusti,        p] 
complete  and  in  the  hands  of  the  owner 
who  will   do   the   work   by   day    , 

FLATS — 3  story  and  base,  frame,  $7.- 
■n  Francisco.  Architect.  O.  E. 
Ev  ins,  street.  S.  F.  Own- 
er, .Minnie  Palmar.  The  building  will 
be  erected  on  the  south  side  of  Vallejo 
street  west  of  Leavenworth  and  lias 
been  designed  to  contain  three  modern 
bats  of  four  and  five  rooms.  In 
will    be    finished    in    pine    and    redv, 1 

me   elm     panels.        Each      living 

; ii    .-.ill  have  an  open  fire  place    Stock 

mantels  will  be  used.     Tile  will  be  used 

bath  rooms  and  kitchens.  En- 
trance will  lie  finished  in  tile  and  mar- 
ble. Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
i    ■       eing   taken. 

FLATS — 2    story      and      base.      frame. 
San     Francisco.       Architect.     L 
Traverso.   S3!   Union  street.  S.  F.     Own- 
er. P.   Braghetta.     The  building  will  be 
erected    on    the 

'.est    of    Powell    street    ai 
signed    to    contain    tour    fiats    of 
four    rooms   and   hath   each.      The   build- 
ing will  cover  an  area  of  30  by  49  feet. 
Interior   finish    will   be   of  pine  and   red- 
Tile   wainscot  will  be  used  in  the 
bath     rooms    and       kitchens.         Ii 
will  be  covered  with  rustic  and  shiplap. 
:  olete  and   in   the  hands  of 
t..e    owner,    who    will    do    the    work    by 
day   labor.      All   material-  are  now 

FLATS — 3      storj 

enzi,      1009   1  S.    F. 

'  ivi  nei .    N.    I  it-ni  oni.      r 

lUth     side     Of     I 

.  .  r     Wayne     Pla 

•    23    bj     57    feet.      There    will    be 
lats  ,,f  five   rooms  and   bal 
,\  111    be    of    pine    and 

oom    will  lire 

■ 
twill  be  used  in  t    i 
and  kitchens.      Entrance  wi 
m     t  He    and     terrazzo.       Exti 

th  rustic  and 
shiplap.  Plans  are  complete  and  the 
work    will    be   done    by    day    labor.      All 


ils    are    being    purchased    by    the 

IT  A  I.  SHADES  AND  LINl  ILEUM 

not    stated.    San    Francisco.       At- 
City    Department    of    Architec- 

Temporary  City  Hall.  S.  F.     Own- 
1         nty   of  San    Francisco. 
opened    for    furnishii  g   doo 
window    shades    and    linoleum     Co 

ipal    buildings    in    the    new 
.      isco  Hospital  show  I  >.  x.  and 
i:    Walter  low.     A  complete 

appear     under    the    heading    of 
0    in   this   istie. 
HOTEL — 6  story  and  base,   reinforced 
,  .    (70,000.      San    Francisco.      Ar- 
s,  Smith  and  Stewart.  244  Kearny 
-     r      owner.  A.  O.  Stewart.   The 
building    will    be    erected    on    the    north 
side   of  Ellis  street  east   of   Mason,   and 
will   have   a   frontage   of  50   feet   and   a 
depth   of   137%    feet.     Besides    the   hotel 
entrance  and  lobby   plans  provide   for  a 
on  the  first  floor.  Upper  floors  will 
nto  a  large  number  of  single 
room.-    all    having    private    baths.       In- 
terior will   be   finished   in   pine  and  red- 
uith    some    hardwood    and    orna- 
mental   plaster    in    the   lobby.        Marble 
and    tile    will    be    used    in    the    entrance. 
",m-   will  have  cement  floors  and 
nseot       Plans   provide    for   steam 
.levator    service,     vacuum 
■   •    n    and       ot    water    plant.      Ex- 
terior  of    the   building      will    be      faced 
,:cs-e,l     brick.       Plans    arc    com- 
nd   figures   will  shortly  he  called. 
tCE      BUILDING— 26      story     and 
base.      Class    A    construction,    $1,200,000. 
San    Francisco.      Architects    Willis    Polk, 
Co.,     Merchants'     Exchange     Bldg.. 
S.   F.     Owners.  Hobart  Estate.     Bids  are 
ng  taken  for  the  structural  steel 
on    the      new    Hobart      Building. 
is  to  he  erected  on  the  north  side 
of    Market    street,    opposite    Second.      As 
soon    as   a   contract    is    let    for    this   part 
of   the  work   bids  will  be  called   for   on 
,nce   of   the  construction. 
STORES     AND    LOFTS— 7     story     and 
■inforeed      concrete.      Cost       not 
stated.        San      Francisco.  \ 

R(    a     Bros.,    California-Pacific    Bldg.,    S 
F      owners.  Sharon  Estate.     This  build- 
ich    is   to  be  erected   at   the  cor- 
ner   of    Annie    and    Jessie    streets,    has 
been  mentioned  here  before.     The  struc- 
ture will  cover  an  area  of  78  feet  square 
ill   be  of     fireproof     construction 
throughout.     Walls  and  floors  will  be  of 
,-d    concrete    and    interior    parti- 
tiones   of   metal    lath      and   plaster      and 
tile.       Metal    window    sash     and 
Will     be    specified. 
or    steam    heat    and    elevator    ser- 
The    entire    structure    has    been 
ised    to    one    firm.      Exterior    will    be 
faced    with    cement    plaster.      Plans   ore 
figures  are  being   I 
APARTMENT     HOUSE— 6     story     and 
rick     and     steel.     $100,000.       San 
i  itects.  Dunn  and    i . 

-  ,r  et  al.     T.ie  build 
ected    at    tl  e   northeast  corner  ol 

i  orth    streets    i  "\  erlng   an 

There    will 

ir .line,   contract    for 

-     ,•  en     ,  u     rdi  d       Interior   will 

,      arranged     for    a     large     nun; 

an, ls,,i    ■  iilging 

I  I  "in   two 

ind     wall    beds.       le 

of  pine,  re  l»  ood  and      ai  dw 1. 

u   heat,   a 

as  will 
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doors    and    tile    wainscot. 

Exterior   of    the   building    will    be   faced 

with    pressed    brick      and    terra      cotta. 

;  ed  figui  •■-  iii  i  e  bei  n  taken  and 

<  c hi i  pacts    will    :.i'   .i  j'.i  nli'ii    :<  i    once 

APARTMENT    HOI  >rj       and 

base,    frame       $12, San      Francisco. 

i.  C .  i'  Clausen,  Phelan  Bldg., 
S.  F  Owner's  name  withheld  The 
building  will  be  erected  on  Sacramento 
street  east  of  Divisadero  and  lias  been 
designed  to  contain  twelve  suites  of 
four  rooms  each.  Interior  finish  will 
Vie    of   pine    with    some    elm    panels   and 

>od    H s       T  lei  e    will    be   steam 

heat  and  a  hot  water  supply.     All  suites 

will   have  private  bath   r u    and   wall 

beds.        Baths      will   have      composition 

I and  tile  wainscot.  Exterior  of  the 

building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
pi    pai  ed. 

APARTMENT  HOUSES  -2  5  story  and 

rick     and     steel,     $75,000.  San 

Francisco.  Architect,  C.  O.  Clausen, 
Phelan  Bldg.,  S.  F.  owner.  Mr  Show. 
luildings  will  be  erected  on  the 
north  side  of  Bush  street,  between  Hyde 
and  I.aikin  Each  building  has  been 
designed  to  contain  IS  apartments  witli 
private  hath.  The  arrangement  is  such 
that  each  suite  will  have  the  maximum 
of  lig  t  and  fresh  air.  Interior  finish 
will  he  of  pine,  elm  and  redwood.  Some 
hardwood  Boors  will  be  used.  Plans 
provide  lor  steam  heat,  elevator  ser- 
vice   and     a     hot     water     supply.       Bath 

i is    will    have   cement   Hours   a  ml    tile 

wainscot.     The  design  is  in  the  colonial 

style,    exterior:     being     laced    with    red 

brick  trimmed  with  white  stone. 

The    owner's    original    intention    was    to 

he   entire  lot   with   one  building, 

plans   for  which  were  also  prepared  by 

\ii    Clausen.     Working  drawings  for  the 

two  structures  are  now  nearly  complete 

and  work  will  be  started  at  once  under 

the   day    labor    system,    the    owner   pur- 

i  u   all  materials. 

CITY  HALL — Class  A  construction, 
$4,500,000.  San  Francisco.  Architects, 
Bakewell  and  Brown,  251  Kearny 
street,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Plans  for  the  plain 
and  reinforced  concrete  work  and  for 
all  fireproofing  on  the  new  City  Hall 
Building  have  been  completed  and  ap- 
proved.  Bids  are  now  being  called  for 
by  the  Board  of  Public  Works.  Bids 
will  he  opened  on  October  22nd.  Plans 
<-ui  be  secured  from  the  City  Depart- 
ment of  Architecture.  An  official  pro- 
posal appears  in  another  column  of  this 
issue. 

CARVING      AND      FINISHING      TWO 

GRANITE       PEDIMENTS       FOR      CITY 

HALL — i 'nsi   not   stated      San  Francisco. 

Architects,    Bakewell      and      Brown,    2r,l 

street,    S.    F.      Owners,   City    and 

County    of   Sin    Frani        o       Bids    opened 

i  .        i    i'     McGilvrary- 

i   ti    low    ai    $45,931.   A 

Se     lic,ures     will     he 

fi,u  mi    under  ng  of  Sa  n    Frari- 

RESIDENCE  i    d      base, 

i  o       Archi- 

K  C.  1  Colt,  369   14th 

-     i         i  

i  in  St.  Fran- 

cis   \\   io,i     and  bei  n    designed      i" 

conta  in     eight     room      and     i  w  a    ba  ths. 
Interior    finish    will    be    largely    of   pine 

ba  rd  wood    ,eneei   and    flooi  s 

There    wil  tu    i  ieat    ami    open 

Mani. 'is      .ti    be    of   brick 

md    i  iii        An    automatic    water    heater 
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will  be  installed.  Bath  rooms  will 
have  composition   floors   and    tile   wain- 

si'ni  w  iii  be  used  In  bol  h  bal 
and  kitchen.  Exterior  ol  1 1  e  house 
will  be  covered  with  cemenl  pla:  ei 
on  meta  I  lath,  I  'la  ns  are  compli  i  ind 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  ma 
are   now    being    pure 

RESIDENCE  —  2  story  and  base, 
frame,    $3,000.      San    Francii  i  o. 

tect,    Owner,   W.    R.    Kenny,    130 

Arguello    Bouli  \  at  d,    S.    F      The    house 
will    contain    six    rooms  and    ba( 
interior    finish    will    he    of    pine    or    red- 
wood.     Hardwood    floors    will    i  i 
in    the     living    loom    and    dining    room. 
There    will    he    a    large    open    ti   i 
in    the    living    room    with    brick    mantel 
Bath    room    a  ml    kitchen    will    havi     tile 
wainscot.      Exterior    of    the    house    will 
be     coveted     with     rustic    and     shiplap. 
Plans    are    complete    and    the    owner    is 
now    purchasing    all    materials. 
Will    be    done    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame.  Cosl  nol  stated.  San  Fran- 
cisco. Architect.  Henry  C.  Smith,  Hum- 
boldt Dank  Bldg.,  S.  F.  Owner,  Ed- 
ward Ball.  This  dwelling  has  been 
mentioned  here  before  when  working 
drawings  were  firsl  started.  The 
house  will  be  erected  on  Ashbury 
street  near  Frederick,  and  will  contain 
eleven  rooms,  three  baths  and  a  sleep- 
ing porch.  A  garage  will  occupy  the 
basement.  Interior  finish  wi'l  be  of 
pine  and  veneer  hardwood.  Hardwood 
floors  will  he  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
ami  open  fire  places.  Mantels  will  lie 
of  tile  and  brick.  An  automatic  water 
heater  will  he  installed.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  dwelling 
will  be  covered  with  brick  veneer  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, A.  Howard  Peterson.  717  Mills 
Bldg.,  S.  F.  Owner,  Alfred  Kohn.  The 
house  will  be  erected  on  San  Fernando 
Way  in  St.  Francis  Wood,  and  has  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish 
will  lie  of  pine  and  redwood  with  hard- 
wood floors  in  the  principal  rooms. 
There  will  he  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick. 
An  automatic  water  heater  will  be  in- 
stalled Tile  will  he  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing  prepared. 

BUNGALOW— 1%  story  and  base, 
I i  $3,000.  Sa  ni'  I  SCO  Archi- 
tect, none.  Owner,  Emil  Nelson,  580 
i,  ,  street,  S.F.  The  dwelling,  which 
i.i-  been  designed  for  a  seven  room 
house,    will    in     ered  ed    on    1 6th    avenue 

south    ol      '■■ set        i  nterior    finish 

will  I,,.  of  pine  ami  elm  panels  Hard- 
v,  no,!  floors  will  be  used  in  the  living 
room,   iiining    loom    and    reception    hall. 

T   oi  ,     will    bi     .i    large    n    in  ■ 

in    tic    ii\  Ing    r with   brick    in  i  ntel 

.'    'i      .i  ■•  ■     '■ position     i 

;i  m!   i  i  le  w  i :  nscot.      \n  n  ii nit  ic  w  .i  ter 

In  ii  i  er    will    be    installed.      Exti 
the     i "  el  n  ■-•    will   be   covered    with    rus- 
tic    i'ii    ■  on.,  ni    pla   tei    on    met  il    lath. 

I  ' no 1  :  ■  I  'hi      Will 

Oi.      ',  .  ■  i    i  0 1 
RESIDENCE   —    -      storj      and 

I I  .no,    $7,500.      San    Francisco.      Archi- 
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tect,    Albert   Fan,    Foxcrofl    Bldg.,   8     F 
v    O.    Smith       This    ionise    will 
bi     en  '  to, i    in    si      i'i  a  mis    Wood,    and 
bei  ii     dl  il  lain       eight 

loom  -,    hat  i.    a  ml      leeping    porch.      All 
: :.  '     or  ,flnish  will  be  oi   pine  and  white 

enamel.      Hardvt i    Boors   will  be  used 

Incipal    rooms.      Plans   provide 

d    open    Sre    p 
Mantels   will   be   of   brick   and   tile.  Bath 
room   and   kitchen    will   have  tile  wain- 
scot.     Composition    floor    will    be    used 

room  water 

o a  ter    w  ill    be    insl  a  lied       Ex  tei  lor    ol 

iling   will    In    covered    with   oe- 

i  '  plans  are 

tplel  e    and    bids    will    be    called 

ii    once. 

RESIDENCE  —   2      story     and     base, 
frame.    $12, Mini.      San    Francisco.    Archi- 
ed     I     ed  B     Wool     221]    Steiner  street. 
S.     F.      Owner,    Attornej       Cobb.      The 
II     i  o    erected    in    the    Marine 
Viow   district,   and    will    he   designed    to 
ighborhood     of     ten 
rooms.        •  s      a  ml      sleeping 
porch.      A   garage    will    also    be    erected 
lot.      Interior    finish    will    be    of 
pine,    hardwood        tnd      white      enamel. 
i    Boors    will   be   used    through- 
out.     There    will    be    a    central    heating 
system,    probably    hot    water.      Open  fire 
pla  a-   win    be   used   with    tile  and  brick 
An    automatic    water    heater 
e     iii-ia  lied.       Bath     rooms       will 
imposition    floors    and    tile   wain- 
si  ni.      Exterior   of   the   dwelling  will   be 
covered    with    cement    plaster    on    metal 
huh.      Plans  are  now  being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  $5,000.  San  Francisco.  Archi- 
tect, Leonard.  Phelan  Bldg.,  S.  F.  Own- 
ers. Urban  Realty  Co.  This  house  will 
he  erected  in  Ingleside  Terrace,  and 
has  been  designed  to  contain  seven 
rooms,  bath  and  sleeping  porch.  All 
interior  finish  will  be  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  All 
materials   are   now   being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,000.  San  Francisco.  Archi- 
tect. A.  Howard  Peterson,  Mills  Bldg.. 
S.  F.  Owner,  Louis  L.  Bondeli  The 
house  has  been  designed  for  a  seven- 
room  dwelling  with  bath  and  sleeping 
porch,  and  will  be  erected  in  St.  Fran- 
cis Wood.  Interior  finish  will  be 
largely  of  pine  with  some  hardwood 
in  the  living  room  and  dining  room. 
II  ol,  1  floors  will  be  used  through- 
out. Plans  provide  for  furnace  heat. 
Open  tire  place  will  be  used  in  the  liv- 
ing room  with  a  large  brick  mantel. 
Path  room  will  have  composition  floor 
ami  tile  wainscot.  All  automatic  water 
i  eater  will  be  installed.  Exterior  of 
the  bouse  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
■ 

RESIDENCE   —    2      story      and      base. 

:,   .     $2,500.       Sun     Francisco.       Arcbi- 

i  nolo-.  Owner,  A.  R.  Lapham,  1835 
McAllister  street,  S.  F.  The  house  will 
contain  s  \  room-  and  bath.  All  inte- 
rim-  finish   will   he  of  pine  and   redwood 

1 1. n  ,!  w 1     flooi  s     w  ill     be    used    in    the 

living    room    and    dining    room.      There 
will     be    an     open     fire    place    and    tile 
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mantel.  Tile  will  lie  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner.  Work  will  he  done  by 
Day   Labor. 

FIRE  HOUSE— I  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
San  Francisco.  Architect,  Assistant 
State  Engineer.  Ferry  Bldg\,  S.  F. 
Owners,  State  Board  of  Harbor  Com- 
missioners. Plans  have  been  completed 
and  approved  by  the  State  Board  of 
Control  for  a  reinforced  concrete  lire 
house  which  will  be  erected  on  Sea 
Wall  Lot  No.  S.  The  building  will 
cover  a  large  area  and  will  contain  a 
fire  station  with  eight  stalls,  round 
bouse,  blacksmith  shop  and  machine 
shop.  Interior  will  be  finished  in  pine. 
Cement  floor  and  metal  window  sash 
and  frames  will  be  used.  Exterior  will 
he  faced  with  cement  plaster.  Bids  will 
he  opened  by  the  State  Board  of  Har- 
nor  Commissioners  on  October  23rd. 
An  official  proposal  appears  in  this 
issue.  Plans  and  specifications  can  be 
secjred  from  the  Assistant  State  En- 
gineer,  Ferry  Building. 

l,ANl>i:Y  AND  ROOMS— 2  story  and 
base.  Calss  C  construction  $11,000.  San 
Francisco.  Architect,  C  O.  Clausen, 
Fhelan  Bldg.,  S.  F.  Owner,  Adolph 
ochwai  tz  The  building  will  be  treated 
on  the  south  side  e-f  Turk  street,  west  of 
Larkin,  and  will  have  a  frontage  of 
25  feel  and  a  depth  of  13714  feet  En- 
tire first  floor  will  be  occupied  by  a 
laundry.  Upper  floor  will  be  divided 
Into  14  rooms  and  several  baths.  In- 
terior  will  he  finished  in  pine  and  red- 
wood. A  large  amount  of  special 
laundry  machinery  will  be  purchased. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are  being  taken 

WAREHOUSES— 2  3  story  and  base. 
reinforced  concrete.  $1611.000.  San 
Farncisco.  Architei  I  Constructing 
Quartermaster,  Fort  Mason.  Owners, 
United  States  Government.  Plans  are 
complete  and  specifications  are  now- 
being  printed  for  the  construction  of 
two  large  three-story  reinforced  con- 
crete warehouses  which  are  to  be 
erected  by  the  government  at  the  Array 
Supply  Depot,  Fori  Mason.  Each  of 
these  buildings  will  cover  an  area  of 
200  by  60  feet  and  will  he  carried  on 
concrete  pile  four  dations  Each  build- 
ing will  be  equipped  with  two  large 
ele  trie  freight  elevators,  automatic 
sprinklers,  mn.lin  plumbing  and  elec- 
tric work,   steel  rolling    1 s  and  metal 

window  sash  and  frames.  Some  marble 
work  will  he  used.  Floors  have  been 
designed  to  carry  a  load  of  500  pounds 
to  the  square  foot.  Exteriors  will  b? 
faced  with  cement  plaster.  Mission  tile 
roofs  will  be  used,  This  work  is  esti- 
iii.t.  d  to  cost  $160,000.  Bids  will  be 
'';i  lied  for  shorts 

SEWER  AND  ROAD  WORK— Cost 
not  shite. 1.  Fori  Mason  Cal.  Engineer, 
Constructing  Qua:  terms  ster,  Fori  Ma- 
son. Owners.  United  states  Govern- 
ment. Plans  have  i  ompleted  bj 
the  Constructing  v  mastei  's  office 
at  Fort  Mason  for  -  "•*  '  vl  stem, 
which  will  b(  co  i  u  ted  al  thai  posl 
Tiie  work  contemplat.  d  includes  the  en- 
tire   reservation    and     will    cost    In    the 

neighbor I      of    $10, -        Bids      will 

shortly  he  called  1  -  «  barf  al  Fori 
Baker  will  undergo  te  nporary  i  epaii  ■ 
P] ire    bi    i      I  'oi    thi 
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plete  overhauling  of  this  strui  i 
only  temporary  repairs  will  be  made  at 
this  time.  Work  on  the  road  system  at 
Fort  Mason  has  been  begun  in  earnest, 
oiled  macadam  will  be  used  through- 
out, hard  red  rock  will  be  used  for  the 
top  screening  and  Angel  Island  rock 
for  the  bottom  course.  \  ■  ■ 
of  road  oil  and  equipment  will  be  re- 
quired. 

Contracts    Awarded. 

TELEPHONE  EXCHANGE— 2  story 
and  base,  brick  and  steel.  $27,350.  San 
Francisco.  Architect  Engineering  De- 
partment Pacific  States  Telephone  and 
Telegraph  Co.,  333  Grant  Ave.  S.  F 
Owner,  Pacific  States  Tel.  and  Tel.  Co. 
Contractors.  Matthnies  and  Griffith. 
Builders'  Exchange,  S.  F.  Contract 
price,    $27,350. 


Much  Government 
Work  To  Be  Let. 


Plans  Nearly  Heady  for  Two  Large  lle- 
inforeeil     Concrete     Warehouses     at 
Army    Supply    Depot. 


Engineer  O.  W.  Degen,  of  the  Con- 
structing Quartermaster's  office  at 
Fort  Mason,  has  returned  from 
tion  trip,  the  greater  part  of  which 
was  spent  along  the  North  Fork  of 
the  Eel  River  in  Trinity  County.  Mr. 
Degen  is  a  student  of  the  period  of  the 
cave  dwellers  and  during  his  vacation 
he  explored  the  ruins  of  the  early 
Indian  villages  and  cave  dwellings  in 
Trinity  County.  Four  large  caves  and 
remarkable  acorn  flour  grinding  pots 
cut  out  of  the  solid  rock  in  series  of 
three  and  more  were  discovered.  Mr. 
Degen  will  submit  photographs  and 
descriptions  of  ancient  hierographic  in- 
scriptions discovered  on  the  moss 
covered  boulders,  and  supposed  to  be 
the  mythology  of  prehistoric  Indian 
tribes,  to  the  University  of  California. 
Two    Warehouses. 

Since  his  return  Mr.  Degen  has  been 
very  busy  and  considerable  govern- 
ment work  will  shortly  he  on  the 
market.  Plans  are  complete  and  speci- 
fications are  now  being  printed  for  the 
construction  of  two  large  three-story 
reinforced  concrete  warehouses  which 
are  to  be  erected  by  the  government 
at  the  Army  Supply  Depot.  Fort  Miser. 
Each  of  these  buildings  will  cover  an 
area  of  200  'by  60  feet  and  will  be 
carried  on  concrete  pile  foundations. 
Each  building  will  be  equipped  with 
two  large  electric  freight  elevators, 
automatic  sprinklers,  modern  plumb- 
ing and  electric  work,  steel  rolling 
doors  and  metal  window  sash  and 
frames.  Some  marble  work  will  be 
used  Floors  have  been  designed  to 
.iiii  a  load  of  500  pounds  to  the 
square  foot.  Exteriors  will  be  faced 
With     cement       plaster.         Mission       tile 

i s    will    he   used.      This    work 

uiii.d     to    cost    $160,1100.       Bids    will    be 
tailed    for    shortly. 

shut  and   Road  Work. 

A  complete  new  sewer  system  is  to 
onstructed  at  Fort  Mason  at  a  cosl 
..l  approximately  $10,000.  It  is  plan- 
ned to  include  the  entire  reservation 
and  plans  will  be  out  for  figures  within 
-i    month. 

Work     on     the    new     road     system    at 
Fori    Mason  has  been  started  in  earnest 
I  nd    i    large   amount   of   materia! 
nil   and   equipment   will   be  required.   All 
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will  he  of  oiled  macadam  with 
hard  red  rock  for  top  screening  and 
Angel  Island  rock  for  the  bottom 
course. 

Temporary  repairs  will  be  made  at 
on.  e  to  the  Fort  Baker  Wharf.  Plans 
have  been  prepared  calling  for  the 
complete  overhauling  of  this  wharf. 
but  only  temporary  repairs  will  he 
made   at   this   time. 

i  ifficial  proposals  for  all  of  the  above 
work  will  be  published  in  the  columns 
of    the    Daily    Pacific    Builder. 


City  Bids  Opened. 


VicGilvrny-Hnymond     Granite     Co.     Low 
for   Carving   Two   City    Hall   Pedi- 
ment*— Other     Iliils     Opened. 


Bids  were  opened  at  the  Wednesday 
session  of  the  Board  of  Public  Works 
for  shades  and  linoleum  for  the  eight 
principal  buildings  at  the  San  Franciso 
Hospital  and  also  for  carving  and  fin- 
ishing two  large  granite  pediments  for 
the  City  Hall.  The  McGilvray-Raymond 
Granite  Co.  presented  the  low  figure 
for  the  latter  work,  and  D.  N.  and  E. 
Walter  were  low  bidders  for  the  shades 
and  linoleum.  Dow  bidder  in  each  case 
will!  prrobaly  be  awarded  the  contracts. 
Following  is  a  list  of  all  figures  sub- 
mitted: 

Door    and    Window     Shades    and    I.ino- 
Ieuiu(  S.   F.    Hospitnl. 

Prop.  No.  1,  entire  work;  Prop.  No.  2, 
P'ice  per  square  yard  for  linoleum; 
Prop.  No.  3,  unit  price  per  square  yard 
for   Duplex   shades   if   specified. 

D.  N.  and  E.  Walter,  Prop.  1,  $10, 
036;  Prop  2,  $1.1914  per  sq.  yd.;  Prop. 
3,   3  cents  per  sq.  yd. 

W.  and  J.  Sloan  O*,  Prop.  1,  $18,235; 
Prop.  2,  $1.34  per  sq.  yd.;  Prop.  3,  5 
cents   per  sq.    yd. 

Carving    and    Finishing    Granite    Work 
on  Two  Pediments,  City  Hall. 

Donnoly    &    Ricci     $47,000 

McGilvray-Raymond    Granite    Co.    45,931 
Tosi    &    Avenali     


Building  Contracts  Awarded 
San  Francisco. 


1659 
660 
3661 
3662 
1663 
166  I 
16165 
1666 
1667 
1668 
1669 
3670 
367] 
3672 
3673 
3674 
3675 
1676 
3677 
1678 
3679 
3680 
3681 
3682 

1684 
3683 
3686 

::.;s7 


Owner  Coutrnetor 

Counihan    Com    Bldg 

Samuels     Leiter 

Kruse    Hamill 

Ventura     Lindherg 

Wtrfrnt     Pity.  .Narbebury 

White     Kern 

Rudgear     Anderson 

Same      Butte 

Sam.       Del  : 

Same    Gen    Eng 

Same    Bun 

Same     Karib 

Elder     Hangerud 

l  tevencenzi     . .  .  Devencenzi 

Sass     

l.i  innti  i     Lamutti 

i  lameron     D 

Scoble     

Scoble     Scoble 

Heiden     McCracken 

Nelson     Nelson 

Nelson     Nelson 

Nelson     Nelson 

Nelson     Nelson 

.lu. Is. ui     Butte 

Belli     v 

Michel     Banning 

Penez     

Hmstd    Rltv 

Cardinale      C 

MeGill     

F..l.\        

l.este     Narbebury 

Duncan     Alien 

Sh  Ipser     Mitn 

Ulmer     


8550 
11  . 
3300 
1520 

1  700 

3 1 

1050 

I  1ST 

596 

1650 

3300 

1000 
12000 

6 

i 



5000 

1700 

2. -.on 
1  200 

1250 

1250 

10 

■  00 

1400 


24 

3688 
1689 
3690 
3691 

3692 
169  ! 
169  ! 
3695 
3696 
3697 
(69 

roo 

3701 
(702 
3703 
3704 
3705 
3706 
3707 
;;T"s 
3709 
3710 


3721 


Tomagnini      Cahill 

Cohn     Federal 

Nelson     Nelson 

Hefferman     .  .  .    Hefferman 
II,  iii  i  man     ....  Hefferman 

Bruce      Bruce 

Bahi  s     Bahrs 

Lirati      Lirati 

Tesn  i     Orchard 

I  i.i  ni  ock     Overill 

Lonstau     Becaas 

i  II  ocker      Hannah 

Starr     Forderer 

Same     Pacific    Mfg 

Same     Fuller 

Same      Cramer 

Same     Colffman 

Same      Sutton 

Same      Haus 

Same     Musto 

Starr     Butte 

Same     Otis 

Same     Larsen 

Same      Smith 

Barroilhet      Coburn 

Kast     Daniel 

Swenson     Sunset 

Grace    Cath    Beach 

Sacred    Heart    ...Peterson 

Same     Peterson 

P  P  I  Exp Dyer 

Linom     Evans 

Harris     Hansen 

Dahl     Dahl 


950 

ir.ii 

I'SIMI 

HUH 

1400 

1 U  0  0 

1500 

100 

600 

150 

6550 

36895 

1'517 

11500 

1700 

2935 

7370 

214U 

2200 

1085 

6378 

7000 

11500 

1|2200 

;::,2iin 

3100 

4515 
457 
717 
43558 
1395 
10585 
1800 


&    UTAH. 

ime   store 


(3652)      SE    SEVENTEENTH 
All  work   for  three-story   fr 
:,,i    apartments. 

Owner Miss  J.  Counihan,  1S01  18th 

San  Francisco. 
Architect  ..  .Herbert      B.      Maggs,      328 

Montgomery,    S.    F. 
Contractor.  .Commercial   Bldg.   Co. 
Filed    Oct.    6,    '13.      Dated    Sept,    27,    'in. 

2nd   story   joists   in   place $1100.00 

3rd   story  joists  in  place 1100.00 

Frame    up    and    root    on 1100.00 

Ready    for    lathing- 1100.00 

Window  and  door  casings  on.    1100.00 

Completed  and  accepted 925.50 

Usual    35    days 2137.50 

TOTAL  COST,  $S550.00 
Bond,  Guaranty  bond  in  favor  of  own- 
er. Sureties,  Christene  Blake  and  A.  J. 
Bluhn.  Limit,  Dec.  20.  Forfeit,  $5. 
Plans  and  specifications  filed. 


(3653)  NW  O'FARRELL  &  STOCKTON 
X  L37-6XW  137-6.  Alterations  to 
show  windows  in  three-story  and 
ba    •  ment    Class    "A"    building. 

Owner D.    Samuels   Co.,    Premises. 

Architect  ...Henry       H.    Meyers,       Kohl 

Bldg.,    San    Francisco. 
Contractor.  .E.    T.    Leiter   &    Sons,    Inc., 

180  Jessie,  San  Francisco. 
Filed   Oct.   6,  '13.     Dated  Sept.   30,   '13. 

Completed    and    accepted $2720 

:{«    days    after 9ft? 

TOTAL  COST,  $3627 
Bond.  $1S14.  Surety.  Globe  Indemnity 
Co.  Limit,  10  days  after  Oct.  27.  For- 
feit,  $2u.     Plans  and  specifications  filed. 

(3654)  S  CiiKJMENT  S2-6  W  23rd  Ave 
W   25xS   100.     All  work  except  shades, 

• Ic    fixtures      for    two- 
story    frame  store  and   Hat. 

Owner Frederiilt    Kruse,    Premises 

Architei  "...  None. 

!i    ■  15th    Ave 

San   Francl 

Filed  Oct.   6,  '13.      Dated  Oct.  . 

i     me    up    $825 

Brown    coated    825 

<l 825 

lays S2.7 

Tl  ITAL  COST,  $3300 
Bond,    none.      Limit,     10    da  Forfeit, 

none.       Plans    and    specifications    filed. 


BUILDING   AND   INDUSTRIAL  NKWS 

Owner Tommaso    Venture 

i  ,  i  ...None 

Contractor.  .Lindberg  Bros. 

Filed   Oct.    6,    '13.      Hale. I    Sept.    I.    '13. 

Rafters    on     $380 

Brown    coated    380 

Completed    and    accepted 380 

Usual    35    days 380 

TOTAL  COST.    $1520 

Bond,    rime.      Limit,    60    days.       I' t, 

ii',i,'        Plans   a  n,l    specifics  I  Ions,    none. 


(3«56)  S\\  OREGON  AND  EAST  W 
53- 1  S  30  E  75  m  or  1  N  37  m  or  1  to 
beg.  All  work  for  one-story  Class, 
"C"    store    building. 

Owner Waterfront  Realty   Co.,   126 

Post,   San   Francis,  o. 

Architect  ...O'Brien    Bros.,    Inc.,    Clunie 
Bldg..    San    Francisco. 

Contractor.  .J.    Narbebury. 

Filed  Oct.   6,  '13.     Dated   Oct.   6,  '13. 

Brick  work   scaffold   high $650 

Building     roofed     and     plumbing 

roughed    in    050 

Completed   and  accepted 650 

Usual   35   days 650 

TOTAL  COST,    $2600 

Bond,  $1300.   .Surety,  The  Title  Guarantj 

&  Surety   Co.      Limit,   45   days  after  Oct. 

9.      Forfeit,   none.     Plans   and   specifica- 

I  inns   filed. 


(3657)  N  CALIFORNIA  bet  Pierce  and 
Scott  3.jx132-6.  No.  2626  California. 
All  work  for  one-story  frame  studio 
building. 

Owner Marion   B.  White. 

Architect  ..  .  C.    C.      Dakin.    26S      Market. 
San    Francisco 

Contractor.  .  L.   A.   Kern,  3646   17th,  S    F. 

Filed  Oct.  6,  '13.     Dated  Sept.  6,  '13. 

Roof   boarding    on $637.50 

■Completed  and  accepted 637.50 

Usual    35    days 425.00 

TOTAL  COST,   $1700.00 

Bond,    none.      Limit,    20    days.      Forfeit. 

none.      Plans  and   specifications   filed. 


(3658)      S    BUSH    1S3-4    E    Stockton    E 
31-8xS    126.      Mil    work    for    building. 

Owner Mrs.      A.      Rudgear.       Cort 

Hotel,  San  Francisco. 
Architect  ...Edward  T.  Foulkes,  Crock- 
er   Bldg.,    San    Francisco. 
Contractor.  .Anderson  Bros.,  2399 

Powell,  San  Francisco. 
Filed   Oct.   6,   '13.      Dated   Sept.    11,   '13. 
On  or  before  10   of  each   month.      7.v; 

Usual   :::,  days - 25% 

TOTAL  COST,  $3000 
Bond,  none.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
tiled. 


(3659)    ELECTRIC  WIRING  ON  ABOVE 
Contractor.  .Butte  Eng.  &  Elec.  Co.,  683 

Howard,    San    Francisco. 
Filed   Oct.    6,   '13.      Dated   Sept.    11,   '13. 

Payments     same    as    above 

TOTAL  COST,  $10511 
Bond,  $.",2.",.  Surety,  National  Surety 
i'o.  Limit,  without  delay,  Forfeit, 
none.     Plans  and   specifications  filed. 


...  ,  ,  i      LOT     145    DE'MARTINl    T I :  VCT 

onci  I'll',      mill,      tinn  ing,      plumbing, 

i  rpenter,   lath   and   plas  ter,   pa  Intl  rig, 

md  glazing  foi    1 1  ariie  i  ol  - 

tage. 


(36 "DUMBING       DRAINING       AND 

gas  fitting   on  above. 
Com  racl  or. .  Anion,,    Lei  tich,    112    1 1  •    ng 

San   Francisco. 
Piled   Oct.   6,   '13.      Hale, I   Sept.    15,   '13. 

Paymen  i        a  me    as    a  bove 

TOTAL  COST,  $4487 
Bond,  $224  1.  Sureties,  J.  H.  Wright  and 
it.  w.  Kinney,  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed 


Wednesdaj    Oct,    LS,    1913. 

(3661)  HEATING    ON    A»  IVE 
Contractor.. General    Eng     Co.,    281    X«  - 

i, .mi,    San    Francisco. 
Filed   Oct.   6,   '13.     Dated  Sept.    16,  '13. 

Payments    same    as    above 

TOTAL  ('(AST,  $596 
Bond,  $298.  Surety,  Maryland  Casualty 
Co.  Limit,  without  delay.  Forfeit, 
none.      Plans  and   specifications   filed. 

(3662)  PAINTING   ON   ABOVE. 
Contractor.  .Burns    Bros.,    725    Webster, 

San    Francisco. 
Filed  Oct.  6,  '13.     Dated  Sept.  — . 

Payments    sa  me    as    above 

TOTAL    COST,    $1650 
Bond,     $825.  Surety,     Fidelity    &    De- 

posil  i'ii.  of  Maryland,  Limit,  with- 
out delay.  Forfeit,  none.  Plans  and 
specifications  filed. 

(3663)  PLAIN      AND       ORNAMENTAL 
plastering  on  above. 

Contractor.  .Paul   I.   Karib. 

File 1.    6,   '13.      Dated   Oct.    1,  '13. 

Lathing  completed    $800 

Brown    coated     800 

Completed   and   accepted 800 

Usual    35    days 900 

T<  iTAL  COST,  $3300 
Bond,  $1650.  Surety,  California  Lime  & 
Hydrate  Co.  Limit,  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 

(3664)  NO.    239    GRANT    AVE       Minor 
repairs   in  store. 

Owner Paul    Elder    Co.,    Premises. 

Architect  ...Houghton    Sawyer,    Shreve 

Bldg.,   San    Francisco. 
Contractor.  .Hangerud  &  Hustevdt,  2216 

Folsom,   San   Francisco. 

COST,    $1000 


(3653)  N  UNION  23  E  Leavenworth. 
Three-story  and  basement  frame  (12) 
tenements. 

Owner Devencenzi        Bros.,        1609 

Union,   San   Francisco. 
Architect  .  .  .J.    Devencenzi.    1069   Union, 

San  Francisco. 
Contractor.  .Devencenzi  Bros.  &  Co. 

COST,    $12,000 


(3666)  E  ST.  ANNE  PLACE  118-7%  N 
Pine.  Three-story  and  basement 
Class    "C"    lofts. 

Owner Henry  and   Helen  Sass,   972 

Dolores,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Sass  &  Son,  648  California. 
San    Francisco. 

COST.   $6000 

W   VERMONT  50   N   20th.     One- 
story    and    basement    frame   residence. 

i  >wn,  i Peter    Lamutti. 

Architect  . .  .None. 

I  lav's   work.  COST,   $1000 


(3668)  VV  HYDE  350  S  Post.  Three- 
iniy  and  basement  brick  (4)  apart- 
ments   . 

Owner Cameron      &      Disston,       S31 

Hearst  Bldg.,  S.  F. 
Architect  ..  .Louis     M.       Gardner.        740 

Phelan   Bldg.,   S.  F. 
Day'      work  .  COST,   $20,000 


(3669)  E  TWENTY-FIFTH  AVE  310 
N  Lake.  Two-story  and  basement 
frame    resilience. 

Owner Thos.  Scoble,  363   14th  Ave., 

San   Francisco. 
Architect  .  .  .  E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's  work  .  COST,   $5000 


NEW  HIGH  SCHOOL  AT  WOODLAND 
Yolo  County,  Cal. 


W.  H.  Weeks,  Architect 
San  Francisco 
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(3670)  E  TWENTY-FIFTH  AVE  264  N 
Lake.  Two-story  and  basement  frame 
residence. 

Owner Thos.  Scoble,  363   14th  Ave., 

San    Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San    Francisco. 
Daj  'a   work  .  i'i  1ST,   $.")000 


(3671)      NO.    44    GLOVER.        Add      one- 
story   frame. 

Owner Geo.    Heiden,    Premises. 

Architect  . .  .None. 

Contractor.  .H.  W.  McCracken,  64  Glov- 
er,  San    l''i  am 

Ci  iST,   $1700 


(3672)  E  SIXTEENTH  AVE  200  N 
California.  Two-story  and  basement 
frame  residence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisi 

Architect  .  .  .None  . 

1  lay's  work  .  COST,  $2500 


(3673)  E  SIXTEENTH  AYR  7:.  N  Cali- 
fornia. Two-story  and  basement 
frame    residence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race, San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST.   $2500 


(3674)  E  SIXTEENTH  AVE  100  N 
California.  Two-story  and  base- 
ment frame  residence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $2500 


(3675)  E  SIXTEENTH  AVE  225  N 
California.  Two-story  and  base- 
ment   frame   residence. 

Owner F.  Nelson,  30  Presidio  Ter- 
race,   San    Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $2500 


(3676)  —  ELLIS  W  OF  .MASON.  Elec- 
trical wiring  for  seven-story  and 
basement   hotel   building. 

Owner Chas.   C.    Judson      Co.,      240 

California,   San    Francisco. 
Architect  . .  .Wm.   H.     Weeks,   75     Post, 

San    Francisco 
Contractor.  .Butte  Eng.  &  Elec.  Co.,  683 

Howard,    San   Francisco. 
Filed  Oct.   7,  '13.     Dated   Sept   20,   '13. 

On   1st   of   each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $1200 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,   none. 


(3677)  E  THIRTY-SEVENTH  AVE 
125  S  Lincoln  Way  E  120xS  25.  All 
work  for  two-story  and  hasement 
frame   flats. 

Owner A.   Belli. 

Architect  ..  .O'Brien    Bros.,    Inc.,   Clunie 
Bldg.,    San    Frani 

Contractor.. A.   M.   Wallen.   1253   Waller. 
San  Francisco. 

Filed   Oct.   7,  '13.      Dated   Oct.    7.   '13. 

1st    story    joists    set $    S12.50 

Roofed     anil     enclosed 812.50 

Brown     coated,     plumbing     and 
electric     work     roughed     in...      S12.50 
Completed     and     accepted..     .      812.-50 

Usual    35    days 1050.00 

TOTAL   Cost.    $1200.00 

Bond.    none.      Limit,    '.in    days    after    Oct. 

9.       Forfeit,     none       Pla  n      a  rid       pei  1- 

ficatlons  filed. 


(3678)      N    CAPISTRANO    AVE    441.58    E 
San    Jose    Ave    E    25.09    N    136.17    W 


BUILDING  AND   INDUSTRIAL  NEWS 

29.94    S     134.49.       All    work     for    two- 
story    and    basement    frame    dwlg. 

Owner Joseph   and  Theresa  Michel 

179   Brompton   Ave.,   S.  F. 

Designer  ...  Banning    &    Stewart. 

Contractor.  .R.   H.  Banning  and  Jas.  E. 
TOTAL  COST,   $2930.00 

Bond,    none.      Limit,    62    days.      Forfeit, 

none.     Plans  and  specifications  filed. 
San  Francisco. 

Filed  Oct.    7,  '13.      Dated  Sept.    29,  '13. 
Frame  up  &  rafters   in  place.  .$732.; T.n 
Enclosed    and    brown    coated...    732.50 

Completed    and    accepted 732.50 

Usual    35    days 732.50 

(3679)  S  CLEMENT  32-C  E  17th  Ave. 
One-story   frame   store. 

Owner Chas.   Ptnez,  322   22nd   Ave., 

San    Francisco. 
Architect  . .  .None. 
Contractor.  .W.  H.   Daniel,   1442   Dolores 

San  Francisco. 

COST,   $12.-, 1 1 

(3680)  W  SAN  JOSE  AVE   50  N  — 

One-story  and   basement  frame  dwlg. 

Owner Homestead  Realty  Co.,  Mu- 
tual   Bank    Bldg.,   S.   F. 

Arch  itect  .  .  .None. 

Contractor.. Wm.    H.    Grahn,    2840    Bry- 
ant, San  Francisco. 

COST,    $1350 

(3681)  No.  S06  ARKANSAS.  One- 
story  and   basement  frame  dwlg. 

Owner J.    Cardinale,    Premises. 

Architect  . .  .None. 

Contractor.  .Louis    Canessa.    30    Board- 
man    Place,    San    Francisco. 
COST,    $1200 

(3682)  S  SAN  BRUNO  100  N  20th.  Two 
story    frame    (2)    flats. 

Owner H.    McGill,    486    Utah,    S.   F. 

Architect  ..  .  F.      Arnold,      790      Kansas, 

San   Francisco. 
Day's    work.  COST,    $1600 

(3683)  W  TWENTY-FIRST  AVE  275 
N  Taraval.  One-story  and  basement 
frame   dwelling. 

Owner Thomas      Foley,    1041      Call 

Bldg.,  San  Francisco. 

Architect  ...None. 

Contractor.  .H.       Heden.       116       Sussex, 
San   Francisco. 

COST,    $1250 

(3684)  S  IRVING  9'5  E  9th  Ave.  One- 
story   frame   store. 

Owner H.    Leste,   Redwood   City. 

Architect. .  .None. 

Contractor.  .J.      Narbebury,    131      Holly, 
San  Francisco. 

COST,   $1625 

(3685)  W  CURTIS  200  S  Rolph.  One- 
story   and    basement    frame    dwlg. 

Owner Arthur      G.       Duncan,       525 

Crocker  Bldg.,  S.   F. 

Architect  . .  .None. 

Contractor..  Allen    Bros.,    4525    Mission. 
San  Francisco. 

COST,    $1500 

(3686)  NO.  910  MARKET.  Alter  front 
and    interior. 

Owner Fannie   Shipser,    Premises. 

Architect  ■  -  .None. 

Contractor.  .J.  I.  Mitrovich,  1034  Golden 
Gate  Ave.,  San  Francisco. 

COST,    $2200 

(36S7)  NW  FRANCE  AND  NAPLES. 
One-story   and  basement  frame  dwlg. 
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Owner \V.   C.   Ulmer,    472S    Mission. 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .T.    rl.    Parry,   222   Raymond 

Ave.,    San    Francisco. 

COST,   $1400 

(3688)  E  TENTH  100  S  Howard.  Erect 
shed. 

Owner G.        Tomagninl        &        Co., 

Shasta   Hotel,   S.   F. 

Architect  .  .  .None. 

Contractor.. John    R.    Cahill,    460    Mont- 
gomery,   San    Francisco, 

COST,    $950 

(3689)  Sic  MASON  AND  EDDY.  Elec- 
tric  sign. 

Owner Meyer    Colin,    Premises. 

Architect  . .  .None. 

Contractor.  .Federal   Elec.  Sign  Co.,   257 
8th,    San    Francisco. 

COST,    $450 

(3690)  E  SIXTEENTH  AVE  50  S  Anza 
One  and  one-half-story  and  base- 
ment frame  residence. 

Owner Emil    Nelson,     5S0     Jersey, 

San   Francisco. 
Architect  . .  .None. 
Day  s    work.  COST,   $2800 

(3691)  W  ROSSEAU  200  S  Bosworth. 
One-story  and   basement   frame   dwlg 

Owner J.    F.    Hefferman,    59    Santa 

Marina  Ave.,  San  Francisco 
Art ii itect  . .  .None. 
Day's  work.  COST,  $1900 

13692)  W  ROSSEAU  175  S  Bosworth. 
One-story  and  basement  frame  dwlg. 

Owner J.    F.    Hefferman,    59    Santa 

Marina   Ave.,   S.   F. 
Architect  . .  .None. 
Day's    work.  COST.    $1400 

(3693)  N  MCALLISTER  87-6  E  Larkin 
Rebuild   foundation   and   walls. 

Owner Wm.    Bruce,      50      Langton, 

San   Francisco. 
Architect  . .  .None. 
Hay's    work.  COST,    $1100 

(3694)  W  SEVENTEENTH  AVE  154  S 
Balboa.  Ont-story  and  basement 
frame  dwelling. 

Owner Willi  elmina        Bahrs,        635 

17th  Ave.,  San  Francisco. 
Architect  .  .  .  W.  Bahrs. 
Contractor.. W.  Bahrs. 

COST.    $1500 

(3695)  S  LOMBARD  172-S  W  Scott. 
One-story   frame   wagon   shed. 

Owner Lirati      &      Frugoli,       245S 

Lombard,   San    Francisco, 
oet  . .  .None. 
Day's   work.  COST,   $400 

(3696)  NO.  501  CORTLAND  AVE. 
Brick   bake  oven. 

Owner Mrs.    E.    Tesna,    Premises. 

\  i  .  nil  ect   .  .  .  None. 

Contractor.. B.      Orchard,      3i8      Romaln. 
San  Francisco. 

COST,    $600 


(3697)      SE    MINNA    AND    SIXTH    Alter 

partitions    and    new    front. 
Owner Ellen    M.      Hancock,     Oak- 
land. 
Architect  .  .  .None. 

Contractor.. S.      H.   Overill,   471      Jessie, 
San   Francisco. 

COST,   $450 
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(3698)      X       SACRAMENTO       177-6       E 
Loi  usl     E    27-6xN    127-i'/i.      All    work 
[ass   •■(■■      concrete      nickelodeon 
building. 

Owner Laurent  Loustau,  3654  Sac- 

ramento,    S  in    Francisco. 
Architect  ..  .Fabre    &     Bearwald,    Mer- 
chants   National    Bk.    Bldg., 
San   Francisco. 
Contractor.. Bernard  Becaas,  916  Pacifli 

San    Francisco. 

Filed    Oct.    S,    '13.      Dated    Oct.    3,    '13. 

Foundation   completed    and    frame 

ready    for    concrete $1636 

All   concrete  done  and  root  on..    1630 

Completed   and   accepted 1636 

Usual    35    days 1640 

TOTAL  COST,  $6551) 
Bond,  none.  Limit.  60  days.  Forfeit, 
$5.      Plans    'and    specifications    filed. 

(3699)  NW  ECKER  ANT)  JESSIE  X 
62xW  115.  Excavation,  concrete, 
carpenter,  glass,  hardware,  iron  and 
steel,      sheet      metal,      tin,      painting, 

I   electric  work  for  three-story  and 

basement  reinforced  concrete  ware- 
house. 

Owner tt'ra.     H.    Crocker,    Crocker 

National    Bank,   S.   F. 

Architect  ..  .(Philip      Overman,       Shreve 
Bldg.,    San    Francisco. 

Contractor.  .J.    1  >.     Hannah.    Monadnock 
Bldg.,    San    Francisco. 

Filed  Oct.   S,   '13.      Dated   Sept.    29,   '13 

As  work   progresses 75% 

Usual    35    days 25% 

TOTAL.   COST,    $36,895 

Bond,  $18,500.     Surety,  Globe  Indemnity 

Co.       Limit,     150     days.       Forfeit,       $1". 

Plans  and  specifications  field 

;; SE   SUTTER  AND  JONES  S  100 

xE  72.  Sheet  metal  work  for  six- 
story  and  basement  apartment  build- 
ing. 

Owner S.    L.    M.    Starr      and     L.    C. 

Larsen  as  Starr  &  Larsen. 
Architect  ...Frederick   H.  Meyer,  Bank- 
ers'  Invst.   Bldg.,   S.   F. 
Coi  ii  ictor..The  Forderer  Cornice   Wks 

269   Potrero   Ave.,   s,    F. 
Filed   Oct.    8,  '13.      Dated   Oct.   6,  "13. 

On   1st  of  each  month 75r; 

Usual    35    days 2.v, 

TOTAL  COST.  $1517 
Bond,  $758.50.  Surety.  National  Surety 
Co.  Limit,  100  days.  Forfeit,  none. 
Plans    and    specifications    filed. 


BUILDING    AND    INDUSTRIAL  NEWS 

Ti  >TAL    COST      • 
Bond,    $1467.50.      Surety,    Southvi  i  stern 

Sin, ix    ins.   c,,.      Limit,    i-'"   daj         For- 
feit,   none.      Plan-      and 
filed. 

(3704)  PLUMBING    ON    ABOVE. 

C ri .Alexander       Coleman,       706 

Ellis,  San    Pram 
Filed   Oct.   S,  '13.      Dated   0(  t.    6,    13. 

Paymei.ts    same    as    above 

TOTAL  CI  ST.  $7370 
Bond,  $3685,  Sureties,  Jno.  W.  Pi  *  tei 
m.l  Ma  rj  Varni.  Limit,  120  days.  For- 
feit,  none     Plans  and  specifications  filed 

(3705)  II  HATING    ON    ABOVE. 
Contractor.  .John     G.     Sutton     Co.,     243 

ii,  San  Frani  isi  a 
Filed  Oct.   8,   '13.     Dated  Oct.   6,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2140 
Bond.  $1070.  Surteies,  IL  M.  Van  Pelt 
and  Win  P.  Scott.  Limit.  120  days 
Forfeit,  none.  Plans  and  specifications 
filed 


(3701)      MILL   WORK    ON    ABOVE. 

for.  .Pacific    Mfg.    Co.,    177    Ste- 
venson,  San   Francisco. 
Filed   l  »ct.   8,   '13       Dated   Oct.   6,   '13. 

payments    same    as    above 

TOTAL  COST,  $11,500 
Bond,  $5750.  Sureties,  D.  O.  Druffle 
and  Fred  II  Beaver.  Limit,  90  days. 
Forfeit,    none.      Plans   and    specifications 


(3706)  '  ORNAMENTAL    IRON       WORK 
on   above 

Contractor.  .A.     II  ins.     125     Potrei  0    A  \  • 

San     Francisco 
Filed   Oct.    8,   '13.      Dated   Oct.   6,   '13. 

Payments    seme    as    above 

TOTAL   COST     I 

Bond,  $11imi.     Surety,   [Hi -  Sui  el  s    Co 

Limit.    I2n   days.      Forfeit,   none.      Plans 
and   specifications   filed. 

(3707)  MARBLE   WORK  ON  ABOVE. 
Contractor.  .Joseph   Musto  Sons-Kei  nan 

Co      565   North    Point,   S.   F. 
Filed   Oct..   8,   '13.      Dated  Oct.   6,  '13. 

Pavments    same    as    above 

Ti  ITAL  COST,   $1085 
Bond.    $550      Sureties.     It.    A.    and    A.    E. 

Shu o.        Limit.     120     days.       Forfeit, 

none.      Plans    and    specifications    filed. 


GLASS       AND      GLAZING      ON 
above. 
Contractoi  .  .  w     P     Fuller    &    Co.,    Beale 

and    Mission.   San    Francisco 
Filed   Oi  t.   8,  '13      Dated   Oct    6.   '13 

Pay  mi  1 1...'  ■    

TOTAL  COST    $1700 

Bond.    $850       Sureties,    E.    E.    Simmons 

,iii      n  ..i  Limit,    120    days. 

Forfeit,   none      Plani     i  -  d      pei    '•■  fl  ion 


Wednesday    Oct.    1J,    I    ■  I. 

none     plans  and   specifications 
filed 

ciTll  i      PLASTERING   <V    LATHING   ON 

above. 
Contractor.  .Smith    &    Johnson,    Monad- 
nock   Bldg.,    S.    F. 
•  let.     8,      13.       Dated    Oct.    6,    '13. 

i  'a  i  on  -lit  -    sami     s       i  bove 

TOTAL  COST.  J12.2H0 
Bond,  $6100  Sureties,  Chas.  J.  Powers 
and  Ouii.-l  O'Neill.  Limit.  50  days. 
Forfeit,  none.  Plans  -an. I  specifica- 
tions   filed. 

(3712)  s  FOURTEENTH  100  W  Lan- 
ders S  135  W  28-10%  N  125-416  E  90 
E    35-0%.      All    work    for    three-story 

and   basement   frame   apartment   bldg. 

Owner Louise   R.   Barroilhet. 

Architect  ..  .Milton       Lich tenstein,       111 
Ellis,    San    Francisco. 

Contractor.  .Ira   W.  Coburn  Inc..  Hearst 
Bldg.,    San    Francisco. 

Filed    Oct.    8.   '13.      Dated   Oct.   8,   '13. 

3i  1    story    joists    set $6600 

Partitions    set    and    braced 6600 

Brown    coated     6600 

Completed    and    accepted 66*00 

Usual     35     days 8800 

TOTAL   COST,    $  ! 

Bond     $2."..i Surety,   American   Surety 

Co.       Limit,    2ii   days.      Forfeit 

Plans    and    specifications    filed. 


(3708)  SE  SUTTER  AND  JONES  ri  100 
xE  72.  Electrical  Work  for  six- 
storj  and  basement  apartment  build- 
ing. 

Ownei S.     L.    M.    Starr    and    L.    C. 

I.. 1 1  -i  n    as    Starr    &    Lai  sen 
Architect. .  .Frederick    H.    Meyer.    Bank- 
ers' Invst.   Bldg.,  S.  F. 
Contractor.  .Butte  Eng.  &  Elec.  Co.,  0S3 

Howard,    San    Francisco 
Filed    Oct.    8,    '13.      Dated    Oct.    6,    '13 

On    1st    of  each    month 75% 

a    ual     35    days 25-; 

TOTAL    COST,    $3678 

ond,     $1839         Surety.       Pacific       Coast 

Casuall      Co       Limit,    1 20  'lays.     Forfeit, 

n Plans    and    specifications    filed. 


(3709)       PASSENGER      AND      FREIGHT 
..:s    mi    above. 

tor.  .Otis     Elevator     Co.,     1 1<  u 
ind   Stockton    s    F. 
Fib  d    Oct.    8,    '13.       Hated    Oct.    6,    '13. 

I':,  yments    as  me    a      above 

TOTAL  COST,  $7000 
Bond,  $35iiii.  Surety.  National  Surety 
Co.  Limit,  120  days.  Forfeit,  none. 
Plan      and    -  pecifii  ations    filed. 


PAINTING    ON    ABOVE 

;  ..  o  I 

San    i 
,.   g,  'J3.      'nit,-.!   Oct.   6,  '13. 


(3710)      BRICK    WORK    AND    SETTING 

!  ri  la    'nl  la    on    above. 

ractoi      II        II        Li  rsen    Bros.,      62 
p,    i     San    i'i  in'  isco. 
Filed   i  "  I     8,   '13       D  ited   i  "  i     6,   '13. 

payment         im<     i ■       

Ti  ITAL  COST,   $1  l. 

ond     i  i  1,; Surel  Ii  -.  A.   X    Sherman 

,n,|      S.      I  '       Ll       '  '!■'"  I. urn'       50     d.1S  - 


(3713)  S  OAK  112-6  W  Gough  W  25x 
S  120.  All  work  for  two-story  frame 
Hat   and  garage. 

Owner Marie    R.    Kast. 

Architect  ..  .Plans    by    owner. 

i  lontractor.  .  Wm.    H.   Daniel. 

Filed   Oct.    9,    '13.      Hated   Sept.    10,  '13. 
Roof   on    and    building   enclosed .  .$750 

Plastering   completed    750 

Completed    and    accepted 750 

Usual   35   days 850 

TOTAL  COST,    $3100 

Bond,   none     Limit,   75   days  afeer  Sept. 

10.      Forfeit,    $10.      Plans    and    specifica- 
tions   filed. 


13714)  TWENTY-SEVENTH  AVE,  bet. 
Judah  and  Kirkham  in  front  of  L. 
Swenson's  property;  int.  of  NW  Kirk- 
ham and  27th  Axe  th  N  175  along 
27th    Ave.      Grading. 

owner L.    Swenson. 

Architect  . .  .None. 

Contractor.  .Sunset  Constr.  Co.,  62  Post, 
San    Francisco. 

Filed   Oct.   9,  '13.     Dated   June   10,   '13. 

ii\  COMPLETION  owner  to  deed  con- 
tractor one  lot  25x120  on  27th   Ave.  and 

$200    cash. 

bond,    limit,    forfeit,    none.      Plans    And 

specifications,    none. 


(3715)  BLK  BDED  BY  CALIFORNIA. 
Jones,  Sacramento  and  Taylor.  Rough 
ami  finish  carpenter  work,  painters' 
finish  and  hardware,  including  set- 
ting for  the  choir,  stalls  and  sanc- 
tuary   for   Grace   Cathedral. 

owner Grace    Cathedral     Corpora- 
tion. 

Architect  ...Lewis    P.    Hobart.    Crocker 
Bldg.,    San    Francisco. 

Contractor.  .The     Beaeh-Roolnson    Co., 
189    Geary,    San   Francisco. 

riled   i  let.   9,   '13.      I  tated   Sept.   26,  'I  '. 

On    15th    of   each    month 75"; 

i      i  . ;    3  .     i.i  25*; 

TOTAL  COST.    $4515 

Bond.    $2257.50.      Surety,   The   Aetna   Ac- 

cident    &    Liability   Co.      Limit,    Dec     15 

Forfeit,   none.      Plans  and   specifications 

died 


Wednesday    Oct.    15,    1913. 

(3716)  N\V  JACKSON  AND  SCOTT  N 
127-8%xW  137-6.  Painting  for  two- 
story   frame  building. 

Owner Academy      of      the      Sacred 

Heart 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 

Bldg..  San  Francisco. 
Contractor.  .Martin    Peters 
San   Francisco. 
Filed   Oct.   9,   '13.      Dated  Oct.   2,  -13. 
On    1st  and    15th    of  each    mom 

Usual    35    days.    25% $114.25 

TOTAL 
Bond,    $300.      Sureties,    <;.    T     Pi 
and  Jno.  E.   Beck.   Limit,   150  days  after 
carpenter    work    done.         Forfeit,       $25. 
Plans  and  specificatioi  -   tiled. 


(3717)  PAINTER'S  WORK  FOB  Al- 
terations and  additions  (Chapel  Wing 
addition)   on  above. 

Contractor.  .Martin    Peterson.    215    29th, 
San  Francisco. 

Filed   Oct.   9,   '13.      Dated   Oct.    2,   '13. 
On   1st  and   lath   of  eac 

Usual   35  days,  25% $179,25 

TOTAL  C"ST.   $717.00 

Bond,    $500.      Sureties,    G.    T.    P< 

and   Jno.  E.  Beck.    Limit.   30  days  after 

carpenter    work    done.         Forfeit,       $25. 

Plans   and   specifications   filed. 


(3718)  E  BAKED  67.375  S  Bay  S  4S4 
xE  7S9  m  or  1.  Furnishing  and  fab- 
ricating steel  and  iron  work  for 
Horticultural    Building. 

Owner Panama-Pacific         Interna- 
tional Exposition  Co. 
Architect  ..  .Bakwell      &      Brown,      251 

Kearny.    San    Francisco. 
Contractor.  .Dyer     Bros.     Golden     West 
Iron    \\  orks.    Inc.,    17th   and 
Kansas,  San  Francisco. 
Filed  Oct.   9,  '13.      Dated  Sept.   30,   '13. 

As  work  progresses 75% 

Usual     35     days 25% 

TOTAL  COST.  $43,55S 
Bond,  $25,000.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  100  days.  Forfeit, 
$50.      Plans    and    specifications    filed. 

(3719)  E  CURTIS  —  LOT  47  BLK  5. 
Crocker  Amazon  Tract  All  work  ex- 
cept painting  for  one  and  one-half- 
story   frame  bungalow. 

Owner A.  Linom. 

Architect  ..  .Oliver      Evans.    4221      21st, 
San   Francisco. 

Contractor.  .Oliver   Evans. 

Filed  Oct.    10,  '13.      Dated   Oct.    6,   '13. 

Frame    up    $479 

Brown    coated    479 

White    coated     479 

Finished    and     accepted 479 

TOTAL  COST,    $2395 

Bond,    none.      Limit,    90    da:  -       Forfeit, 

none.      Plans   and   specifications   filed. 


SW     DRU.M.M     AND     ''LARK     S 
20xW    60.      All    work    for    three-story 
-    "C"    reinforced    concrete    stores 
and   rooms. 

Owner Joe  Hai  Embar- 

cadero,   S  isco. 

Architect  ..  .Sylvain    Schnaittaci  . 

National   Bank    Bid 
Contractor.  -.F.    L.     Hansen,     Mmiudiiock 

Bldg.,    San 
Filed  Oct.    10,   '13.     Dated   Oct.   6,   '13 

1  lor  joists   on $264G 

Ready     for     lathing 

Completed   and  2646 

Usual     35     days 2647 

ITAL        1ST,    | 
Bond,    | 

posit  Co.  of  Maryland.  Limit,  120  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


BUILDING  AND   INDUSTRIAL  NEWS 

N  BALBOA  82-6  W  20th  Ave 
W  25  — .  Carpenter,  plaster,  mill, 
work,  concrete,  plumbing,  painting. 
roof  hardware,  gas.  fixtures,  shades 
for  cottage. 

Owner Laura    Dahl,    539    3rd    Ao 

Francisco. 
Kmil   Dahl. 
Contractor.  .Emi]    Dahl.    341    241 
San    Francisco, 
t.    1".   '13.      Dattd   Sept.    26,   '13. 

Frame    completed     

Brown    coated    450 

Finished    and    accepted 

Usual    35    days I 

TOTAL   C<  1ST,    %    ■ 
Bond.    none.      Limit.    40   days   after   one 
day's   notice.      Forfeit,   none.      Plans  and 
-    tiled. 

* 

\<>Ti<  is   uk   m>>-i,i  \hii.i  rv. 


3  ,1913— SE  MARKET  100  SW 
Second  SW  25xSE  91-0.  Levina  W 
Martinez,  Carrie  W  Woodworth 
and  Mollle  W  Kruse  as  to  improve- 
ments   on    leased    propert 


COMPLETION  NOTICES. 


San  Francisco. 


Oct.  1.  1913 — N  JACKS'  iN  B8-6  E 
Lark  in  E  23xN  S7-6.  Geo  F  Welch 
to   Chas  J  U  Koenig.  .  .  .Seot.   29   ,1913 

Oct.  1,  1913— SW  TWENTY-FIRST 
and  Harrison.  Ford  Motor  Car  Co 
of  California  by  Clinton  Fire- 
proofing  C  to  Lyden  &  Bickel.... 
Sept.     24,     1913 

Oct.  1,  1913— SE  POWELL  AND 
O'Farrell.  The      Union      League 

Club.   Lessee   to   A   C   Wocker 

Oct.     1,    1913 

Oct.  1,  1913— NE  WASHINGTON  & 
Octavia  E  137-fixN  127-8%.  A  B 
Spreckels  to  John  G  Sutton  Co.... 
Sept.   29,   1913 

Oct.  1,  1913 — B  FORTY-SEVENTH 
Ave  260  S  Balboa  S  50xE  120.  Eu- 
gene B  Hallett  to  whom  it  may 
concern    Sept.    30,    1913 

Oct.  1,  1913 — E  FORTY-SEVENTH 
Ave  310  S  Balboa  S  50xE  120.  Eu- 
gene B  Hallett  to  whom  it  may 
concern    Sept.    22,    1913 

Oct.  1,  1913— NE  VALLEJO  &  HYDE 
24x60.  William  K  Bush  to  E  J 
Montgomery Sept.     18,     1913 

Oct.  1,  1913— S  KUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-6  N  137-6.  Winslow  Ander- 
son   to    Thomas    Elam    &    Son 

Sept.     30.     1913 

Oct.  1,  1913— SW  O'FARRELL  AND 
Broderick  S  74xW  35.  E  W  and 
A  M  Bender  to  whom  it  may  con- 
cern     Oct.    1,    1913 

Oct.  1,  1913 — SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending on  E  and  W  sides  137-6. 
The  Insurance  Exchange  to  Vulcan 
Iron  Works.  Sept.  29;  J  E  O'Mara 
Sept.   29,   1913 

Oct.   1,    1913— W   DRUMM   91-8   S  Sac- 
ramento S  31-9  W  70  S  14-4  W  67-6 
i:    137-6.     John  A  Lennon  to 

■    Fire    Extinguisher    Co 

Sept.    27,    1»13 

•     GB           ■■  1CH 
\v    Larkin   W  25xS   ISO.    Mae  Marino, 
do  J  and  Id  I    '■•     1  Ratto 

inninl Oct.   2,   1913 

Oct.  3,  1913— E  PUTNAM  (Putnam 
Ave)      125      N    Jarboe      (Jefferson) 


Ave    N    BOxE    70    Lots    1094    and    109C 
Gift   Map   S.      Tlios  S   Webb   to  T   H 

Parry Sept.     27.     1913 

1913— W     NINTH    AVE    100    S 
Irving   W   7::\N    >•'•     Patriqh    Furlong 

.on   it   may   concern 

1913— EDDY.    NO.     17.    fronting 

!ddj    and   Market   L ig    Entow 

u    II    &    Ste\  en  3  Oct.   1,    1913 

1913— S     EIGHTEENTH     AND 
I'ollingWOOd.      L    A    Haulier    I..    H    A 

F    Carson Oct.    2.    1913 

1913— E      STOCKTON      50      S 
I!    80xS    40-8%.      Sierra    lnvst 

F  L  Maino Ocl 

1  ti  1  ". — N    T  \V  E NT  V - S  E  V  E  NT  i  I 

Noe    E    2'ixN    1  1  I.       Charles    A 

and    Martha    Michelsen    to    whom    it 

may    concern Sept.     30,     1913 

Oct.    4.    1913— E    NINTH    AVE     160    S 
oa   2 1  - 5\i  20.     Christina  Stewart 
Wells    to   whom    it   may   concern.. 

Oct.    4.    191? 

Oct.  1,  1913— NF.  BUSH  &  STOCKTON 
\     ;wE    SS-10.      Harriet    McCarthy 

to   Fred  C  Jones Sept.    27,   1913 

net.    4,    1913— S   LAWTON    96    E    10th 
S   100XE   24.     A  V  or  Andrew   V 

Anderson Oct.     2,    1913 

1913 — NW  FOLSO.M  275  SW 
Third  NW  155  SW  175  SE  75  NE 
99-0%  SE  SO.  Henry  E  Holmes  to 
m  it  may  concern.  ..  .Oct.  4.  ">i:> 
Oct.  6,  1913— W  PALM  AVE  226-4  S 
Euclid  Ave  S  33-4xW  120.  Chas 
F    W    Webber    Jr    to    whom    it    may 

concern    Completed   

Oct.  6,  1013 — LOT  26  BLK  "I"  Mission 
Terrace.  Rubie  Hanson  and  Bertha 
Koenigsthal  to  Frederick  A  Han- 
son     Sept.   29  ,1913 

Oct.  6,  1913— SE  TWENTY-SECOND  & 
Eureka      S    60xE       23-9.         Hannah 

Howarth  to  Richard  Fahy 

Aug.    4,    1913 

Oct.  6,  1913— E  LARKIN  87-6  N 
Broadway  N  25xE   137-6.      A  D  Van 

Dorn  to  W  L  Terry Oct.  1,  1913 

Oct.     0,     1913— W    ARKANSAS     175    N 

N   25xW   100.     Guiseppe   Cava- 

glieri  to  whom  it  may   concern.... 

Oct.   4,   1913 

!  313— S  JACKSON  22S-8  E  Polk 

E    46-4xS    127-SU-      The   San    Fran- 

Polyclinic    &    Post    Graduate 

College   to   Frederick    W   Snook   Co. 

Oct.    2.    1913 

(kt.  6,  1913— NE  FOURTH  AVE  & 
Parnassus  Ave  N  70  E  57-6  S  53-3 
m  or  1  W  60  m  or  1.  Augusta  M 
Hewitt    to    whom    it    may   concern.. 

Oct.  6,    1913 

I  11:;— NE  TURK  &  FILLMORE 

X   :75xE   130.     Realty  &  Rebuilding 

by     MacDonald       &     Kahn       to 

I.yden   &   Bickel Sept.    29,    1913 

.  1913— NE  SEVENTEENTH  .<: 
■  shire  E  200xN  133-4.  Lux 
01     of     Industrial     Training     to 

H    Maundrell Oct.    2.    1913 

Oct.    7,    1913— E   FOURTH    AVE    210    N 
Jennie    Five    to   Leslie 

try Oct.    6,    1913 

'.'.113  —  NW       JACKSON       AND 

Drumm      N    60xW      60.         Thos       W 

Butcher   to   Bradley   &   O'Reilly  and 

ge     Goodman      !  <lone 

Oct.    6,    1913 

1913— E   SEC11XI1    AVE    250    N 
Anza    N    25xE    12o.       C  S     1  aiyen 

it  may  concern.  .Oct. 

1  let.    7.    1913      X    PAGE    3o    W    Wei 
w   30xs    100.      Rousseau    Realty   Co 
t  ma       oncern.  .Oct.  n.  1913 
91  I      WE  TURK  &   MI. Li' 
N     275.XE    130.      Realty    &    Rebulld- 
Co    by    MacDonald    &    Kahn    to 
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Pacific    Fire    Extinguisher   Co 

Sepl      29,     1913 

Oct.  7.  1913— S  ,l.\<'KSO.\  22S-8  E 
Polk  E  4G-4xS  127-8,4.  The  San 
Francisco  Polyclinic  and  Post 
Graduate  College  cpn  to  The 
Turner    Co Oct.    2,    1913 

Oct.  7  ,1913— E  FIFTEENTH  AVE 
125  N  California  25x127-6.  O  E 
Anderson  to  whom  it  may  concern 
Oct.    6,    1913 

Oct.  8,  1913— E  LYON  99  S  Union  S 
25xE  40  in  or  i.  Mary  S  Newmeyer 
to   J   A   Hill Sept.    24,    1913 

Oct.  S,  1913— W  SECOND  AVE  135  S 
Irving-  S  25xW  120.  W  J  and  Mary 
K  Wagner  to  Ed  Zinkand  &  Son.. 
Sept.     29,     1913 

Oct.  S,  1913^NE  TURK  AXLi  FILL- 
more  N  275xE  130..  Reatly  &  Re- 
building Co  by  MacDonald  &  Kahn 
to  Western  Furnace  and  Cornice 
Go Sept.    29    ,1913 

Oct.  S,  1913— NE  WASHINGTON  & 
Octavia  E  137-GxN  127-8%.  A  B 
Spreckels  to  The  McGilvray  Stone 
Co Aug.    11,    1913 

Oct.  S.  1913— NE  TURK  AND  FILL- 
more  N  275xE  130.  Realty  &  Re- 
building Co  by  MacDonald  &  Kahn 
to    Pacific    Mfg   Co Oct.    S,    1913 

Oct.  8,  1913 — N  IRVING  32-6  W  9th 
Ave  W  25xN  69.  John  Meierdierks 
to    Mager    Bros Completed    

Oct.  8,  1913— SW  MARKET  AND 
FOURTH.  Judah  Boas  to  Ira  W 
Coburn    Inc Oct.    7,    1913 

Oct.  S,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co.  to  Heoly  Tibbitts  Con- 
struction   Co Sept.    27,    1913 

Oct.  8,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tibbitts  Con- 
struction   Co Oct.    4,    1913 

Oct.  S,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Pringle-Dunn  &  Co 
Oct.    4.     '913 

Oct.  8,  1913— S  1-ACIFIC  AVE  155  E 
Webster  E  30xS  117:  No.  2221  Paci- 
fic Ave.  Judah  Boas  to  Ira  W 
Coburn    Inc Oct.    7,    1913 

Oct.  9.  1913— E  RAMONA  AVE  205  N 
15th  N  25xE  75.  Sallie  Clot  to  - 
Ducasse    Oct.    7.    1913 

Oct.  9,  1913— SW  SANCHEZ  AND 
Elizabeth  25  on  Sanchez  x  101-9  on 
Elizabeth.  Martha  Anderson  to 
A    W    Burnett    &   Co Oct.    S.    1913 

OCT.  9.  1913— XIV  VAN  NESS  AVE  & 
Tm.m  N  120xW  159-9.  Hecht  Invst 
Co  to  Lindgren  Co Oct.  4,   1913 

Ocl  9,  1913— W  STANFORD  106-3  S 
Brannan  W  80-l%xS  100.  Crane  Co 
to   E   M   Huie  &  Co Sept.   8,  1913 

Ocl  9,  1913 — N  SYCAMORE  AVE  230 
W    Mission    W    2oxN    100.      Mary    E 

in    Gustave    Anderson 

Sept.    30.     191:: 

Oct.  9.  1913-  S  GEARY  137-6  E  Mason 
E  37-6xS  137-n.  Stewart  Estate  Co 
to   Western    Iron    Wks.      .<  Pel     6,    L913 

Oct.  9.  1913  —  W  DOLORES  53  S  21st 
W    95xS    25.      C    T    O'Leary    to    N    A 

Carl   on Oct.    8,    i'"3 

♦ 

LIENS  FILED 


BUILDING    AMI    INDUSTRIAL  NEWS 

I  hi    Lac    Chun  h     Fumlturi     '  '■ 
The   Roman   Cat  holic    Are]  bi   hop   of 

s    p     $30S.3S 

Oct.  1.  1913— SE  GOLDElN  GATE  AV 
and  Laguna  s  lOOxE  5  I  m  or  1.  J;ts 
F  Coghlan  vs  Mrs  Kate  Besore, 
2-5:  Frank  J  Fallon.  1-5:  Jas  Fal- 
lon, 1-5:  Eugene  Fallon,  1-5. .$186.25 
Oct.     2,     rii':      SVS      O'FARRELL    AND 

B   K   75xW    10.     Frank   Xeidick 

x       Ada    M   Bender $301 

Oct.  2,  1913— NW  THIRD  &  BRYANT 
X  sin.w    LIS.     Redwood  Mfgrs  Co  vs 

II  D  Matherly,  John  o'Kane,  Jolyi 
Doe  Ross  and  Josephine  Hendrick- 
son    .S45.79 

Oct.     4,     1913-   NW     BUSH     AND     VAN 
Nei  s    A\  e    N    60xW    100.         Ch 
Brcwn       &     Sons       (cpn)       vs     J     P 
Sweeney,  R  J   MacKenzie  and   Mary 
MacKerzle     (wf) $132.90 

iirt.  7,  1913— W  FIFTEENTH  AVE 
100  N  Judah  X  25xW  127-6.  T  ^ 
McGovern  vs  Ilolger  Nelson  and 
A    E    Olson $115 

net.  7,  1913— SE  ALMA  &  SHRADER 
W  H  Vales  vs  M  F  Cariss  and  W  S 
King      $26.95 

Oct.  7.  1913— N  NINETEENTH  175  E 
Sanchez  E  25-\N  111.  Eureka  Sash 
Door  &  Moulding  Mills,  $553.42;  A 
Davis,  $273  vs  Joseph  and  Linda 
E    Herb   and   S   Malmberg 

Oct.  7,  1913— N  NINETEENTH  175  E 
Sanchez  E  25xN  114.  Chas  J 
Powers  vs  J  Herb  &  S  Malmaburg 
$145.40 

net.  s.  1913—  SW  O'FARRELL  AND 
Jones  W  49-6  S  68-9  W  22  S  22  E 
71-6  X  9H-9.  A  E  Hornlein  vs  .1 
M    Kane  and    W  J    Yore $439.09 

—     --♦ 

OAKLAND  AND  ALAMEDA 
COUNTY. 


-  \\    in  \\<  o<  <>    oil   VI  V. 


7      1913— NE    COLUMBUS    AVE 
and    V   i  S  F 

ark       va       Roman       Cal 

0] 

,      1913 — NE    COLUMBUS    AVE 
and   Vallejo   I  131   0    Fond 


RESIDENCE  —  1  story  and  base, 
frame.  Cosl  nol  stated.  Berkeley,  Ha- 
rm 'I  .  Co.,  Cal  Archil  eel .  John  Hud- 
son Thomas,  First  National  Bank 
Bldg.,         Berkeley  Owners,       Harold 

Havens  Co.  The  house  has  been  de- 
signed to  contain  seven  rooms,  sleep- 
ing porch  and  bath,  and  will  !"■  en  :ted 
in  North  Cragmont.  Interior  finish 
will  be  of  pine  .mil  hardwood.  Plans 
linn  ide  i'H  i  in  hi'  '■  hes  I  a  nd  -Mien  fire 
Mantels    will    be    of    brick    and 

i  He       I  lard w 1    floors    will    be    used    in 

the     living     a  nd    d  i  ning     r is.      There 

«  ill  re  a  ii  a  utomal  h  wa  ter  liea  ter 
Bath  1 1 H mi  will  have  composition  floor 
and  tile  wainscot.  Exterior  of  the 
dwelling-  will  be  covered  with  cemenl 
plaster  mi  met  'i  lath  I'l.i  ns  a  re  i  om- 
plel  i    and    figui  e      are    being    taken. 

BUNi  it  U  iw  -  i  si.n  $  .'  nd  '  '  e, 
i  i  in.  |  ■ 1-.  land,  i'ii  Archi- 
tect, W  ii  Judson,  Ubanj  Bldg.,  Oak- 
land      Ownei      Hi     Giivane       Tin     I 

will    i rected      in      Pleasanl       Vallej 

| ' i.    and    will    contain    -in    rooms   and 

bath.      Interior   will    be   finished   in   pine 

and    redwood    with    hardv, I    H 

,     n    'fa  I    rooms.      There    will    be   a 

open     in  i      place     in     i  he     living 

,,  i  ntel,     THe    will   he 

u   "i     ii.     the    bath     rooi id     kitchen 

i    ni    the   house    will    i 

with     cemenl     pla  ster    oi ta  i     lath, 

T    '      work     will     I arried ! 

1 1  in,,     i .  1 1 ;  i .  i .     .    Sy  nd  i ca t e 

BUNGALOW     AND   GARAGE      I    story 

i  .1    i.  i    .     Era lost  no  ted     Ber- 

:  ■    i  Ui i  i     Co       i  'ii  i         \  i  en  Itecl 

i       fev    Nevada    Ba  nk    Bldg., 

S     F.      Owner,    Bdgai     i:    Jamison.      The 
■   will   he  erected  on  Shal  i  uck  ave- 


Wednesdaj    Oct.    15,    1913. 

■   '  i    Los  Angeles,  a  ml   will  contain 
even  rooni     a  nd  bath.     A  tra  me 
will    be    erected    In    the    rear,      interior 
finish   «  ill  he  of  pini  ood  with 

s while    enamel.      Hardwood    floors 

will    be    used    in    the    principal    rooms. 

Plans    provide     fo         furnace    heat    and 

open    fire    plai  i  aantels    will   be     of 

"    '  I.    and   tile.     Tile  Will   he  used  in   the 

mil   kitchen.     An  automatic 

neater    will    he    installed.      Exte- 
i  in     ni    i    •     mi   .     will    he  covered   with 
i  .     ,  omplete  and   fig- 

ure'-   are  being   taken. 

RESIDENCE   — ■    2      story     and      base, 
i  i  in.  .     $3,500.       i  lakland,     Cal.       Archi- 

.    i      i e       Owner,    C.    J.    Pfrang,    12f, 

Claremonl  avenue,  Oakland.  The  house 
will  con  tail  ooms  a  nd  bath,  and 

is  to  be  erected  on  Grand  avenue  north 
of   Elwood.      Interioi    finish    will   be     of 

pine     and     white       enamel.       Hani     

floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  lire 
place.  Mantel  will  be  of  brick.  Tile 
will  he  used  in  the  hath  room  and 
kitchen.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are    now   being    pun  hased. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,300.  Berkeley.  Alameda  Co.. 
Cal.  Architect,  none.  Owner,  M  C 
Ford,  2311  Russell  street.  Berkeley. 
This  house  will  contain  seven  rooms, 
hath  and  sleetping  porch,  and  will  be 
•  reel,-, |  on  the  south  side  of  Ocean 
Drive.  Interior  finisn  will  be  largely 
of  pine  and  hardwood  veneer.  Hard- 
wood floors  will  he  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat.  Open 
fire  places  will  also  be  used.  Mantels 
Will  be  of  brick  and  tile.  An  auto- 
matic water  heater  will  he  installed. 
Composition  floor  and  tile  wainscot 
will  he  used  in  the  hath  rooms.  Exte- 
rior of  the  dwelling  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor.  All  materials  are 
now     neing    purchased. 

BUNGALOW  —  1  story  and  base, 
frame.  $2,150.  Oakland,  Cal.  Archi- 
tect, W.  H.  Judson.  Albany  Bldg..  Oak- 
land. Owner,  Mr.  Ashby.  The  house 
will  be  erected  on  61st  street,  and  will 
contain  six  rooms  and  hath.  All  inte- 
rioi finish  will  be  of  pine.  Hardwood 
door-   will  be  used  in  the  two  principal 

r A    large    open     fire    place    and 

brii  k  mantel  will  toe  a  feature  of  the 
living  room.  Tile  will  be  used  in  the 
hath  room  and  kitchen.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  The  work  will 
he  .iiiied  on  i>\  Daj  Labor  under  the 
direction   of   the    Home    Buyers. 

GARAGE — 2  story  and  base,  brick. 
$ii.,iiini  Berkeley,  Alameda  Co.,  Cal. 
Architects,  Rousseau  and  Rousseau,  Mo- 
nadnock  Bldg.,  S.  F.  Owner's  name 
withheld.  This  building  will  be  erected 
on  the  east   side  of  ShattuCk  avenue  90 

feel  SOUth  of  Haste  street,  and  has  loan 
di  signed  for  a  commercial  garage  and 
machine   shop.      The   building   will   have 

ge   o!     15    fi  el    a  nd    a    depth    of 

in  i.e:  [nterioi  will  be  finished  [n 
pine,      Plans  pn>\  ide   I'm    mel  ti   window 

i   Era  i Ex  te)  lor   will   !"■   i  ..    ed 

w  ,  i  h  pressed  bi  ick  A  cemenl  floor  will 
,,.'..,  i    thi    entin     irea      Plans  are  nearly 

|   h    te      a  lid       fig  dies       will       Slml  I  l\        lie 

taken. 


day    On,    r. 

MUNICIPAL     AUDITORIUM— 3     story 
and    base.      Class    A    construction.      $1,- 

000, Oakland,       Cal.         Ai 

Palmer  and    Hornbostel,    Slew    i'ork,   as- 
sociate,    J.     1.    Donovan,    Si  tj     Bank 

Bldg  .    I la k land.      ( u\  .  if   oak- 

land.     Bids  tor  the  -•  [ruction 

of  this  building    (ver. 
91    .        Twelvi  i  lositions 

bids,    as    presented,    appears    under    the 
heading- of  Oakland  and    \  Coun- 

ty,   in    tliis    issue. 

CITY     HALL    i     iBINET    WORK    AND 
INTERN  IR   PAINTING 

Oaklan  i  Palmer    and 

ostel,  New  Y"iks.  associated  with 
J.    J.    Donovan.      Security    Bank 
Oakland.      Owners,      City      of    Oakland. 
Bids    i"      the  nel    work   and   for   in- 

terior painting  were  open< 
9th.     Three  alternate  propositions  were 
considered    by    the    City    Council.       The 
iid       o  n  is    re- 

ceived   from     1 1.    Zellnsk;     of    S.    F.      A 
complete  list   of  all   figures 

inder  the  heading  of  Oakland  and 
Alameda  County   in   this  issue 

Hi  ITEL— 6     - 

steel.   $30,995.      Oakland.   Cal.      Archtiect 

William    Wilde      ilb  inj     Bldg      I  lakland. 

Owner,   Mrs.    Barbai 

Anderson,   San   Leandro 

derson's    conti  acl    does   i 

eavating,  foundation,  stee 

ator   work,   heating,   plumbing,   painting 

or  electric  work. 

RESIDENCE    —    2      - 
frame.     $4,300.       Oakland. 

:      B.    Hart.    521     Cottage    avenue. 
Oakland,      owner.   G<  kerton. 

T   .•  dwelling,  which  designed 

for  a   seven-room  house,   will   be  e  ect- 
ed   on   Rand  street,  and    will   conl 
sides    the    living    rooms    t. 
sleeping    porch.       Inter:.        will 

n    pine    and    rei    ■ 
elm    panels.      H-ardv  will    be 

used  •      principal 

i  - 
used    in    the    li\  ;'r_    a  nd    dining 
M  i  ntels   wi  : 
i '  ■  i       rooms       will 
floors    and     t  :  . 

Ex- 
terior   of    the       ousi 
n  ith     cement      plasti 

e 
BUNGALOW — m 

t  ! I      md 

II      F.i 
Berkeli  Owni  '1"  e 

will    contain 
■ 
avenue.      Cnterioi    fii 

and   redw 1.      Hardw  "ill    re 

i  •      living    and 

A   large  open   fire   p 
w-ill   be    installed       T 

-ai   and    k:i 
of    the    dwelling    wil 

are      eing 

RESIDENCE 

Cosl    nol    -'  ite' 

Oakland.       owner.     Mis  J. 

'I     . 

for   an    • 

lorch,  v 
Hig 

enamel       and  Hard  wood 

i    .  , 


huil:  ins  and  inlh  strial  news 

ing    room    and     dinii  g     room.       .Mantels 
w  i  1 1    lie    of    bi 

itj    tile 

-  ot.      An   automatii 

will      if    installed.      Exterior      of      the 
dwelling    will    bi    covi 
•  ■ 
I   and   new   figures  are   nov 
taken . 

APARTMENT    Hi  HIS] 

■I.     Ar- 
Alvin  J.  Sti 
Oakland,     owners,   Coit    Investmi 
The    Inj  tiding  on    the 

side   of   G  i        etv 

a  nd   Perkins  -     eel  -      T   ere  will 
■      .  ->     number    of    two,    tiree    and 

four     room       apartments,       all 

eds.      Interior 

111!     ,- 

'.  i  11  be  vised  ir.  !    > 
looms.       Plans  im    heal 

and    a 

will    .  .  loors    a  nd    tile 

narble  and   tile 
will    he   used    in    the   i 

ing    will    be    covered    with 
er    on    metal 
ilet  : 

labor. 
APARTMENT      Hi    USE — t  story     and 

•   i  ■     $2 k    iad.  Cal.     Ar- 

Dixoi 
avenue    Oakland.     Owner,  Mr.   Kerrigan, 
st  street 
and    Telegraph     avenue,    and     will    eon- 
tain   a   numbi  tv\  o   and    threi 

i     of   pine 
and   red 

There    will    be 
it   water  supply.     All  suites 
will    lave   private   bath    rooms   and   wall 
i  cement 

erior    of 
luilding   will   be 
plaster   on    metal    lath.      Plans   are 
lete  and   the   work    wil 

\ : ;    'i:.i  i  \    being 

FIRE     ESCAPES      *ND     PLANT    MA- 
TERIALS—Ci  - 

51  ite   En- 
e,     Sacramento.      Owner, 

lien    for    fun,  i  eiiuip- 

ment  ntal     iron     fire 

,       .  ,  i  ■       :     1  lite     Of 

-  if   and    Blind    at    1  ■ 
Octobi 

stale    B  imento. 

■ 
partment    of    Engineering.       An 

nmn    of 


Auditorium  Bids 

For  Oakland. 


Oakland     \i  tho  Men      Open     Hid-       lor 

Municipal       luditorlum    and      w  ork 

ac    \m    Cltj    Hall. 
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colors:    i .".  i    lour    type    A    designs;    two 
type   B  designs  and   one   type   D  design 
all    in    one   color;    (6)    alternate    designs 
colors;    (7)    two    niches    type    A 
two    ni.  lies    type    B    design,    two 
.    i'  design  and  one  niche  type 
gn    all    in    one    color;     (Si    alter- 
nate   designs    in    four    colors;     (9)    omit 
cement    plaster    in    imitation    of 
ni    substitute    marble    base   for 
in     t  WO     vestibules;     i  1  1  i     extra 
:  in  1     (12)     substitute    plaster    for 
• 
Oakland     Municipal     Auditorium. 

Lewis  Hicks  Co.,  $428,200:  I  1  i   $13,5 

i_'i    $7700;     i3)    $2950;    (4)    $10,650;    (5) 

no    $13,600;    (7)    $8850;    (8)    $16- 

oo    $2300;    (10)    $1".    i  in    $-.^00: 



.    Constr.    &    Eng.    Co.,    $451,116; 

1.500      (2)     $8427;     I  3  I     $3215;     I  1  i 

I  :,  i   $6465;   (6)  $14,915;  I  7)   $9685 

67;    (9)    $J:13S;    (10)    $ ;    (11) 

(12)    $ . 

Van   Sant-Houghton   Co.,   $461,831;   (li 

2)    $83 (3)    $3300;    (41    $11,- 

$6; (6)    $15 (7)    $8600; 

im    $1 ;. (9)    $-17":    (10)    $1011;       (11) 

(12)    $23, 

F     Rolandi,    $505,090;    ill    $71 2) 

I)    $31 i  I  i    $11,900;    (51    $7 

1.000      i  7  i    $9800;    (8)    $1 7. ;    I  9  i 

(10)    $175;    till    $2300;    (12)    $22,- 

-\\  8l  1  &    Kohn,  $474,028;  I  1  • 

■  2 >  $7930;  i 3)  $3030;  i li  $10,920; 
i :,  i  $6080;  (6)  $14.1)10;  (7)  $9115;  I  - 1 

(9)  $2100;   (10)  $ :   (11) 

1  -'i  $22  

<  itj    Hull    Cabinet    Work    and    I'nlntin;. 

Four    sets    of    figures    were    opened   at 

e   same   time  for  painting  of  the  new 

ii  ill.    the    lowest    being    submitted 

: ■>     n.    Zelinsky,    of    San    Francisco,    at 

''  tbinet      work   attracted     five 

Two    alternate      propositions 

-ke,|    for    _n    this    work    as    fol- 

i       all     work     except     counters 

'•■■     i-    per   circular   letter    No     3; 

ii  met  work  in  one  room. 

Painting  City   Hal:. 

.1    ''    Peterson    $22,950 

Sh  an     19, 190 

-    Ca    .11    &    Co 15,905 

I  >    Zelinsky    13,840 

I  iirni-liiiiK    anil    Setting    Cabinet    Work 
&    Allj  n,   $7s.3SS;   (1)   $6139 
69 

1  '"\  al    &    Son        $73,975;       (1) 
(2)    •$72,155. 

■  ';i     I. urn    er      &    Planing      Mill 

'$110,725;    (2)    $1925 

It    W.   Uttlefield,   $66,729;   <li   •$61,973 

Win.  Sheeny   Bros,   $711.1!:.';   ill   $6442; 

efon  -      I  oris    (1) 

asi     of  OH\  ei     I  nival   & 
&    Planing    Mill 
R    w     Littlefleld,   signifii 

n   a     lump    sum    bid 

i  .mm      ,i     vi     [ch    they    would 

under    the   conditions 

'    e    i  im  hi  •.     be  lurted   as  asked 

e       11  ehiteCt. 


t h  e  Oa h 
■ 

lUditoriun 

i  alter- 


Bi 

uldiug 

Owni  r 

Contracts  Awarded 

Oakland. 

No. 

Contractor 

Villi. 

-    ■ 

Pi  ■• 

I'.-r,  ,,\ 

Taylor 

IM.I 

■i 

Rose 

'  iwner 

4011 

:.er-: 

!■'•■  lera  i 

['I'll, DING    AND    INDUSTRIAL   NEWS  3day    Oct.    1.".,     1913. 

Filed    Oct    6,   '13.     Dated   Oct.    3,   '13. 


Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Jusl:  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  P.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 




100 
301  1 


Same    Leiter 

Lewis      -Lewis 

Kirkland     McWilliams 

rgei      Swa  lley 

W.hite     White 

Kirk     Kirk 

Hopper 

Ford     Ford 

Tartaglina     Valente 

II'-        lw     Henshaw 

Wiser     Wiser 

Elridge     Hyde 

Lima     Lima 

A.i\  ejitisl    i'h     ....  Whalen 

Hicks 

I      Coward 

Land     Roloff 

Coil       Coil 

Odd    Fellows    Olsen 

la.  k son 

Card      Nichols 

Myers     White 

Middleton     Larmer 

!i     Woodard 

Lewis 

Hagal      Kaga] 

St.     Mary 

Locke     Md 

Wholley     Wha   in 

Harding     Wa  rren 

United    tron    .  .  .  MacKenzie 

mill       A  II' ••IS 


1S500 
5950 
495(1 

500 
3200 

ton 
3654 
1300 

600 

400 
2000 
2000 

400 
2500 
1600 
2200 
1100 

78740 
1200 

4.1; ".ii 

1000 

T.nir 

IE 

4  00 
500 
500 
500 
500 
2500 

III: 

1500 


dwelling. 

Owner C.   II.   Orr. 

Architect  ..  .John   J.    Donovan,   Security 

Bank   BIdg.,  Oakland. 
Contractor.  .Ben     Pearson,     2403    Grove, 

Oakland.  COST,    $7272 


(2965)      NO.    HU4      BROADWAY,      Oak- 
land.    Alterations. 
Owner Vetna      Realty      Co.,      1010 

Broadway,   Oakland. 
Architect  .  .  .  None. 
Contractor.  .A.  H.  Rose  &  Co.,   545   17th, 

Oakland.  COST,    $500 


(296.7)      W     JEFFERSON     176     S     First, 
Oakland.     Alterations. 

Owner Pacific    Gas      &    Elec.      Co., 

13th   and   Clay,   i  lakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $400 


'.  L.XJSK     36  N   12nd,     Oakland, 
l-room     dwelling. 
H.    Strehl,    4202    Lusk,    I  Ikd 

Contrai  ti  O      Petei    en,     1516     6th, 

Ala  meda. 

i  ■'   ST     $1 

ME       FIRST     AM>       JACKSON 

1  Iwner.  .  .      .C     A.    B r  i,     320       1th, 

<  la  k 
ect  .  .  .None. 
to         [.A,   Taylor,   320   4th,  Okd. 
COST,   $l'i» 


(2968)      Mi.     6436     REGENT,       Oakland. 
Addition. 

i  Iwner F.    H.    Abbott,    Premises. 

Archil  ec  t  . . .  None. 

I'uiii  ractor  .  .  B      Maasberg,    530  I     Dover, 
i  lakland. 

COST,    $1000 


I   I  CLID    AVE    75    S    Laguna 

I  ,  -run  III 


i  2969  i  PT,  33  27  FORI  i.M  SPIKE  mark- 
ing intersection  B  In  Telegraph  AvS 
ami  w  in  Broadwaj  mm  in  bearing  SW 
ti.  N  along  In  beai  ing  sw  LO 
In  bearing  N\\  36;86  S  along  In  bear- 
ing NE  mi  th  along  SE  8.70,  Oak- 
land. Plumbing  for  12-story  attic 
and  basement  I  llass  "A"  oflti  e  bui  Id  - 
ins. 

nun.  i Federal     Realty    Co. 

Architect  ...Benj.    G.    McDougall,   Shel- 
don   BIdg.,   Sa  'i    Frai 

toi      Fredei  Ick     W      Si k     Co. 

596   '  !laj ,  San    Fran* 


Isl    of   each    month 75% 

Usual    33    days 

TI  ITAL    COST,    $12  "7^ 

i: i   .    $6039  and    $6039      Suretj  ,    D.   6. 

&    Guarantj     Co,       Limit,     120 
days.      Forfeit,    $125.      Plana   and   speci- 
filed. 


(2970)      CARPENTER  WORK  ON 

i  bove. 

iur..E.   T.   Leiter   &   Sons,   Shel- 
don  BIdg.,  -San  Francisco. 
Filed   Oct,   6,   '13.      Date  !   Oct.   3,  '13. 

Payments    same    as    above 

TOTAL  COST  ,$18,500 
Bond,  $9250  Surety,  Globe  Indemnity 
Co.  Limit,  40  days.  Forfeit,  $125. 
Mans   and   specifications   filed. 


(2971)  NE  KEITH  AVE  AND  PRYAL 
40x110,  Oakland.  All  work  for  two- 
story  S-room  dwelling. 

(iwner Mrs.   J.   H.   Lewis,  Oakland. 

Architect  . .  .None. 

Contractor.  .L.   S.   Lewis.    2421   Woolsey. 
Beikeley. 

Filed  Oct.  6,  '13.     Dated  Oct.  6,  '13. 

Frame   up    V* 

1st   coat  plaster   on 14 

Completed    and     accepted >4 

Usual    35    days Yi 

TOTAL,    COST,    $5950 

Bond,    none.      Limit.    90    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(2972)  W  BROADWAY  142  N  38th, 
Oakland  One  and  one-half-story 
stable. 

Owner A.     W.  Kirkland,  67     Santa 

Clara    Ave..    Oakland. 
Architect  . .  .None. 

Contractor.  .R.    A    McWilliams,    1st    Na- 
tional   Bank    BIdg,    Okd. 

COST,    $4930 


(2973)      WO.       608       MANDANA      BLVD., 
Oakland.      Alterations   and    repairs. 

Owner Fred    Seulberger,    Premises 

Architect  . .  .None. 

Contractor.  .H.    M.   Swalley,   745   Wesley 
Ave.,  Oakland. 

COST,   $500 


(2974)  S  (IRANI  i  AVE  .".40  S  Webster, 
Oakland.  Repairs  and  concrete  foun- 
dations. 

dwner H.    S.      White.    941      Filbert, 

Oakland. 

Herbert       B.      Maggs,      328 
Montgomery,   S.   F. 
Tax's    work    .  COST,    $3200 


...      NO.        372       ADAMS,       Oakland. 
Alterations. 

Owner J.    N.    Kirk,    Premises. 

Arc!  itecl   ...  Nunc 

1  ay's    v.  ink.  COST,   $400 


(2976)  S  KEITH  AVE  300  N  Broad- 
way. Oakland.  Two-story  S-room 
dwelling. 

.    si  urn     Mrs.    M.   J.  S.   Chase 

Architecl   .  .  .  None 

Contractor.  .M.  E.   Hopper,  9i>  Glen  Ave., 
Alameda. 

COST,  $3654 

(2977)  S  OCEAN  VIEW  DRIVE  420  E 
.  o  legi  Ave.,  iiaklan.l.  Two-story  7- 
i  w  elllng. 

.  .  M      .  '      Ford,     2311     Russell. 
Berkeley. 
.  No  n  i 
Lay's    work.  COST,   $4300 


X.  i,    150    F(  iRTY-SECi  IND    '  lak- 
land        Ml 


Wednesday    On.    15.    l&l 

Owner M.   Tartaglino,    Premises. 

/  ;  united        None. 

Contractor.  .M.   E    Valente     3SS2   Vallejo 
Oakland. 

COST.    $600 

<  _■ : 1 7 •  *  >      SE    FOURTEENTH    &     BROAD- 

way,   '  la  K  l.i  nd       Alte    il  ions. 
Owner Wm.      G.    Henshaw,      Union 

Savings   Bank,   Oakland. 
Architect  ..  .Walter         Mathews,         927 

Broadway,  Oakland. 
Das  's   work.  '.<  iST,    $400 

i_:imii  S  FOOTHILL  BOULEVARD  230 
E  Cole,  Oakland.  One-story  5-room 
dwelling. 

Owner Gordon       J.       Wisei         »048 

Fairfax  Ave.,  Oakland. 

Architect  .  .  .None. 

iHy's    work.  COST,    $2000 

i29M>      —    DIVISION"    135.77    S    llampel, 

Oakland.      One-story    i-r i    dwlg. 

Owner Carlton      F.    Eldridge,      E- 

19th    and    13th    Ave.,   Okd. 
Architect  .  .  .  None, 

Contractor.  .L.     F.     Hyde,     1st    National 
Bank  Bldg.,  Oakland. 

COST,    $2000 

<_:s2i  NO.  "ill.  YGNAICO  AVE.,  Oak- 
land.     Addition. 

Owner T.    Lima,    Premises. 

Architect  .  .  .None. 

lav's    work.  COST,    $400 

(298S)  S  TWENTY-FIFTH  200  E 
Telegraph    Ave.,    Oakland.      One-story 

6-room    offices. 

Owner Seventh        Day       Adventist 

conference.    2201    Telegraph 
Ave..   Oakland 
Architect  .  .  .None. 

Gontractor.  .  W.   E.    Whalen     Ba   on    Blk., 
i  lakland. 

COST,    $2500 

C29S9)      SE    FIFTY-FIFTH   &    LOWELL. 
Oakland.      One-storj    5-room   dwelling- 
Owner W.    Enos,    996    57tl  .    Okd. 

Architect  .  .  .None. 

Contractor.  .A.  L.  Hicks.  616   14th,  Okd. 
Ci  iST,    $1600 

(2990)  S  SHAFTER  AVE  110  W 
Pryal,  Oakland.  One  and  one-half- 
story    6-room    dwelling. 

Owner F.      Coward,      6077      Clare- 

niniit    Ave..   <  i  ikland. 

Architect  . .  .  None. 

Day's  work  .  '   'ST    $2200 

(29911  E  Mi  GEE  200  N  K  is,  I  lak- 
land.     One-story    4-room    dwlg. 

Owner Boulevard    Land    Co.,    Liese 

Ave    and    Hopkins,   Okd. 
Arch  itect  .  .  .None. 

Contractor.  .< '     Roloff,     1755    Brown   Ave 
Oakland. 

Ci  1ST,    $1  Hi" 

(2992)      W    ORANGE    AVE    115    N"   Pearl, 

'lakland.     Two-story   6-ri i  dwlg. 

I  iwn<  i Coit    In\  st   Co  -'    Broad  - 

w«  j  .   i  lakla  nd 
Architect  .  .  .Alvin  .1     Ste    n        .22  B]  oad- 

way,    Oakland. 
Contractor.. Roger    Coit,  Broad- 

way, '  lak  i  i  nd. 

iST 

(2995)      Ntt       ELEVENTH     S      FRANK- 

I :  ii    \V    100    N    1 ■:   25   S  51)    E   'i 

i  i  ikland       All     «  ork 

i  ir  1   maehiner:    fa  toi      and 

basemenl       steel     tram        Class       "i  " 
lodge    i '"  i      tore   b u  1 1  d i n i 


BUILDING   AND    INDUSTRIAL  NEWS 

Owner Odd    Fellows    Hall      \ 

tion   of  Oakland. 
Architect  ..  .J.    Henry    Boehrer, 

Bldg.,   Oakland 
Contractor.  .Alfred    Olson,    1116    Myrtle, 

Oakland. 
Filed   Oct.    S,  '13.      Dated   Oct.    2,   '13. 
1st  Tuesdaj    after   1st   Monday   of 

each    month    

Completed  and  accepted 

30   days   after 

TOTAL    COST,    $78,740 
Bond,   $39,370.     Surety,   U.   S    Fidelity  & 
Guarant  ,  Co.     Limit,  i  SO  days  a  fler  i  let. 
31.      Forfi  ii,    fi'n.      Plans   and   spi 
tions  liled. 

(2996)  W  MIDVALE  400  S  11..,,  kins, 
i  lakland.     i  ine-storj    I- m  dwlg. 

1  '»  ncr Rosa  Curtie. 

Architect  .  .  .None. 

Contractor.  .C.    A.    Jackson,    2913    Viola. 
Oakland. 

COST,    $1200 

(2997)  N  TWENTY-FIFTH  100  W 
la  oadway,  i  lakland.  I  ine-storj  bi  ick 
ami   frame  auto   repaii    shop. 

Owner Card      &       Appling,        1641 

Broadway,  Oakland. 

Architect  .  .  .  None. 

1 '"iii  i  actor.  .Lea.     L.     Nichols,     MacDon- 
ough    Bldg.,   Oakland. 

COST.    $4550 

(2998)  NOS  1940-2-4  TELEGRAPrl 
Ave.,   ( lakland.      Rep  i  a  - 

' '"  ner Myers    &    White     17th    and 

Broadway.    Oakland. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 

(2999)  NO.  5365  BOYD  AVE.,  Oakland 
Addition. 

1  >wner Mr.     Middleton,    531 3     Boj  C 

Ave.,   Oakland. 
Vrchiteci     .  .None. 

■    tor,  .  Ed.     Larmer,     631      Poirier, 

'  lakland 

COST,    $500 

(3000)  NIC    THIRTEENTH     AVE     AN'n 
El     Centro,    I  lakland.       Two-stoi  .     S 
room  dwelling. 

' '»  ne E.     r     Vaughan,    36th     and 

s.mi     1'al.lo    Ave.,    Oakland. 
*  ■  '    liteel   ...  None. 

Contra,  tor.  .  E.       W.        Woodard,        15  10 
Broadway,    Oakland 

Ci  1ST,   $4500 

(3001)  NO     1001      PORTER,      Oakland 

Addition   . 
\         itect  ..  .  None. 

01       '  1     H.    Lewis.     10 
Oakland. 

CI  IST 

(3003)      S     EIGHTY-FIFTH    AVE 
Blanche      We.,     i  lakland        i  me 

3- m   dwelling. 

'  I*  a'  i Irene    1 1 

ect  . .  .None. 
Conti  Lcto    ..  F.  P.   Hagal. 

COST,    $; 

,:: •      NO       2310     NINETIETH 

Oakla  nd        \n.  i  i  tions 

Owner i     i  idgi 

Oakland 

\  i  , 

1  '.ml  radar.  .Joe     SI         M 
Avi 

iST,    $ 

(3005)      Ni  '      57S     l'i  IURTEENTH,     I  ak- 

tnd        \lteral  Ions. 
'  iti  m  i  i    \    Lock     New  STork 


31 

.  .C.    W.    I  lickey,    Central    Bk 
Bldg..    Oakland. 
.iMcCreary        &        Sampson. 
6506    Wheeler,  Oakland. 

COST.    $,",ijii 

NO.    864    THIRTY-THIRD,   Oak- 
land     Addition. 

Ownei J.    \v.    Lolley.    Premises. 

t  . .  .None. 

i  or.  .  Whalin     Bios.,     2932     22nd 
Ave.,    Oakland. 

COST,    $500 

E   KEITH  AVE  207  E  Pryal  be- 
ing   Lot    27      Vernon      Park      V     Oak- 
land,      All    work    for  one  and   one-half 
7-ruom  dwelling. 

nunc; G.      H.      S.      Harding,      2635 

Russell,    Berkeley. 
t...P.    M.    May.      2136      Center. 

Berkeley. 
i'i..C.    H.    Warren,    2200    Ather- 
ton,    Berkeley. 
Filed   Oct.    10,   '13.      Dated   Oct.    9,   '13. 

Fi  ame     up     $4011 

Rough    plaster    on 700 

Completed    and    accepted 700 

Usual    35    days 700 

TOTAL  COST,  $2500 
Bond,  none.  Limit.  90  days.  Forfeit, 
nunc.      Plans   and    specifications    hied. 

NE     SECOND     &     JEFFERSON. 
nd.      Roof   repairs. 

Owner United  Iron   Works,   Prem. 

Architect  . .  .None. 

Contractor.  .J.    R.    D.      MacKenzie,      43! 
15th,    Oakland. 

COST,    $400 

(3013)  1"  FIFTY-THIRD  AVE  1200  S 
1- - 1  1  tli.  Oakland.  One-story  5-room 
ii  welling. 

owner J.  Benjamin,   1222  53rd  Ave. 

Oakland 
An     111  et  . .  .None. 

tor. .Geo.   Albers,   1616  51st   Ave. 
Oakland. 

COST.   $!5iin 


building  Contracts  Awarded 
Berkeley. 

No.  owner                    Contractor  Ami. 

2961  Mason      Johnnson  2035 

1    nitf  ,1     Ilm     Illdrs.  .  .Owner  '500 

:M|si  Same      Same  1500 

29<  5  s  ime     Same  1  500 

2956  Same     Same  1500 

2957  Same     Same  1 500 

2993  Talory     Crane  24m 

'I'H  Texdahl     Texdahl  193" 

MHOS  White      White  1S00 

1  ■  1  Smith      Smith  1800 

Rogers     Roerers  1200 

3011  Bowman    ..Bay    City    Bldg  1980 

•     luiNITA      325      S    Berryman, 

One-story   5-room   dwlg. 
...  Ralph      Mas, ,11,      1  103     Jose- 
phine.   Berkeley. 
None. 
I  or.  .<?ustaf  .Lilians, ,n.   1  861    Rose 
1      Helsy. 

COST,    $2035 

W    1.1:1:    .'  in   S   As  iby,    I:. 
lory    5-room    dwelling. 

owner United     Home     Bldrs.,     1762 

Broad  «  ay,    1  iak  :  1  ml 
•   a   ...  None. 
work.  1  '1  1ST,  $  I  500 

1  29x1 1      w   LEE   tun  s  Ahhby   Ave  ,   Ber- 
'  ine-stoi  y  5-room   dwell 
United     Home    Bldi 
B'ro  tdway,    1  lakland. 


iteot  ■  •  .None. 
s    work. 


CdST,    $1500 


(2985)      W    LEE  320  S  Ashby   Ave..  Ber- 

kelej       One-story   5-i m  dwelling. 

Owner United     II i     Bldrs.,    1762 

Broadway,  Oakland. 
A-  chitect  .  .  .None. 
Day's    work.  COST,    $1500 


(298.6)  W  LEE  200  S  Ashby  Ave.,  Ber- 
keley.     One-story    5-room    dwelling. 

Owner United     Home     Bldrs.,     1762 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's  work.  COST,   $1500 

(2987)  \V  LEE  SO  S  Ashby  Ave.,  Ber- 
keley.     One-story   5-room   dwelling. 

owner United    Home    Bldrs.,     1762 

Broadway,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST,  $1500 

(2993)  S  LE  ROY  AVE  200  S  Buena 
Vista  Ave.,  Berkeley.  One  and  one- 
hall'-story    6-room    dwelling. 

Owner W.       P.    Taylor,       1801       La 

Loma    Ave.,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .C.   B.  Crane,   1600   La  Loma 
Ave.,    Berkeley. 

COST,    $2400 

(2944)  N  RUSSELL.  275  E  Dohr,  Ber- 
keley.    One-story   5-room  dwelling. 

Owner C.    Texdahl,    3035      Harper, 

Berkeley. 

Architect  .  .  .None. 

Day's   work.  COST.  $1950 


(3008)      SE      VIRGINIA        \ND       EOLA, 
Berkeley.      Addition    and  alterations. 

Owner lohn    .1.     White,    232       11th, 

Oakland. 
Architect  .  .  .None   . 
Day's    work.  COST,   $1500 


(3 W    FRANKLIN    150   S    Delaware 

Berkeley.      One-story   4-room   dwlg. 
owner Ralph    C.    Smith,    263S    Col- 
lege  Ave.,   Berkeley. 
Arv  hitect  .  .  .None. 
Day's    work  COST,    $1800 

10101      SE      CARRISON    40    W      Mabel. 
Berkeley.      One-story    4-room    dwlg. 

Owner S.   F.   Rogers,   11!;   Haskell, 

Berkeley. 
Architect  .  .  -  None 

Ctol       II      C      Rogers,       370       49th. 
i  lakland. 

i'(  1ST,    $1200 

13014)      LOT    f    HI.K    9,   Claremont,   Ber- 
All    work   for   two-story    base- 
ment and  a  i  tic  dwelling. 

owne,- Mr.   Bowman. 

Architect  ...John    Baur,    Cltmie      Bldg., 
Francisco, 
lor.  .  Baj    City    Bldg     I  Jo  .    [nc. 
Filed   Oct.    10,   '13       Dated   Oct.    1,  '13 
Coi    rete    :•■  ork      done      and      1st 

flooi    joist:     in $'347 

l'i  i  me    up    and    rough    plumbing 

1347 

La  I    ed    and    rool    on 1347 

P   isterlng    i   in 3ted    1347 

1 1347 

2245 

Ti  IT  \L   COST,    $8980 
Llmil      B5    da  ya.      Forfeit, 
■  :  Icatlon      Med, 


Building  and  industkia:.  news 
Building  Contracts  Awarded. 
Alameda. 


w.  am    di       Oct.    If 


COMPLETION  NOTICES. 


No.        Owner  Contractor        Ami. 

2966     Croll      Aitchison         50« 

3002     Alexander     Brown  150 

3007     .lost     Mulvani  y  500 

com;  i      NO.    Moo    WEBSTER,    Alameda. 
Alter   saloon. 

Owner I.    O.    Croll,    Premises. 

An  hitect  .  .  .None 

Contractor.  .Aitchison       &       Sons,       124 
Taylor   Ave.,    Alameda. 

COST,  ,$5iMi 


(3002)      NO.    1205    POST.    Alameda.      Add 
to   dwelling. 

Owner M.    Alexander,    Premises. 

Architect  .  .  .None. 

Contractor.  .C.    A.     Brown,       2317       Ala- 
meda  Ave.,   Alameda. 

COST,    $450 


(3007)      NO.     1630    PACIFIC    AVE.,    Ala- 
meda.     Add    to    dwelling. 

Owner J.    B.    Jost,    Premises. 

Architect  ..  .Wm.     Dufour,     2326     Santa 

Clara  Ave..  Alameda. 
Contractor.  .J.   J.     Mulvaney,   1812      En- 
cinal    Ave.,    Alameda 

COST,  $500 


OAKLAND   BUILDING   PERMITS. 


Applied    for    at    the    Bureau    of    Permits 
and     Licenses,    Oakland,    <  all  lorn  In. 


For  the  Month  Ending,   S 

epte 

mber,  1913 

Classification    of         No. 

jf 

Bldgs.                    Permits 

Issue 

d 

Cost 

1-storv    dwellings     

99 

$171,704.50 

1-st   dwlg   with   stores.. 

3 

9,293.00 

1%-story    dwellings     ... 

10 

24,000.00 

2-st    dwellings     

21 

67,062.00 

6 

211,710.00 

2-st    flats    and    offices... 

1 

9,000.00 

3-story    apartments     .  .  . 

2 

28,000.00 

1 -story     stores     

4 

5,300.00 

1 

2,500.00 

1-st    frm    nickelodeon... 

1 

5.000.00 

l-st     brick    nickelodeon. 

1 

3,750.00 

2-st    school       (Assembly 

1-story    concrete    office. 

1 

1. .mi 

1-story    brick    garage... 

1 

350.00 

2-story     8-rm      dwelling 

and    plumbing    shop.. 

1 

2,000.00 

1 

500.00 

1 -story     warehouses.... 

2 

1,750.00 

Work       s  ho  ps.       tank 

frames    and    barns.... 

6 

1,500.00 

Garages,     sheds  &  stables 

30 

20.033.00 

Alterations.         addition^ 

and    repairs     

6  2 

68,036.50 

Total      354      $456,424.00 

TOTAL    NUMBER     OP    PERMITS     \M> 
TOTAL    COST. 

New    construction     191        388,387.50 

Alterat  ions.         additions 
and    repairs     162  68,036.50 

Total      35)      $456,424.00 

CESSATION    OF    LABOR. 

Oct,  '.  1913— LOTS  41  AND  4.'  BLK 
3  M.ip  No.  6,  Regents  Park,  Albany. 
.Maria     Sibbins    with     D    E    Hughes 

Work    ceased    Aug.    28    ,1913 

♦ 

NOTICE       OF       NON-RESPONSIBILITY. 

Oct.  6,  1913— LOT  21  BLK  13  Map 
Northbrae,  Bkly.  It  S  Kitchener 
:i  to  Improvements  on  lease. l 
property      


ALAMEDA    COUNTY. 


RECORDED  ACCEPTED 

Oct.     1,    1913— N       STJNNYSIDE      AVE 

E  Oakland  Ave  ]■;  ;;:•  N  74.73 
N'W  32  SE  73.36,  Okd.  Western 
Union  Home  Bldrs,  Inc  to  W  B 
Roberts Sept.     25,     1913 

Oct.  1,  1913— E  SUNNYSIDE  AVE 
Ptn  Lots  21  and  22  Map  Amended 
.Map  Fairview  Tct.  Okd.  Western 
Union  Home  Bldrs,  Inc  to  W  B 
Roberts Sept.   25,   1913 

Oct  2,  1913— E  10  FEET  LOT  8  BLK 
"1<"'    Santa    Fe    Tract    No.    2.      W    E 

Holcomb    to    A    Van    Horn 

Sept.    29.    1913 

Oct.  2,  1913— E  15  FEET  LOT  58  and 
W  -I)  feet  Lot  59  .Map  Lawton  Ave 
Tract,    Okd.     H   Goranson    to    whom 

it   may  concern Oct.  2,   1913 

1913 — LOT  24  and  W  3  feet  Lot 
23  and  E  22  feet  Lot  25  Blk  95, 
Kellersberger  Map  of  Okd.     Martial 

D&voust    to    Oliver    Legault 

Sept.    22   1913 

Oct.  3.  1913— LOT  15  BLK  "G"  Map 
Fourth  Ave  Park:  N  Clark  Ave 
266. SI  W  Everett  40x114,  Oakland. 
Blanche  M  Adams  to  whom  it  may 
concern Sept.    23,    1913 

Oct.  3,  1913— PTN  LOT  CONVEYED 
by  John  G  Bray  and  W  A  Bray  to 
Jos  B  Crockett  by  deed  dated  Aug. 
13,  1866,  recorded  in  Liber  5  Page 
158,  except  lies  in  E-14th,  Okd. 
Little  Sisters  of  the  Poor  of  Oak- 
land  to  F  P  Walsh Sept.   29,   1913 

Oct.  3,  1913— LOT  23  BLK  15  Map 
No.  4,  Regents  Park,  Albany.  Carl 
Ericsson  to  whom  it  may  concern 
Oct.   1,    1913 

Oct.  3,  1913— LOT  2n  .Map  Lake  Shore 
Park  Heights,  Okd.     A  B  and  Mattie 

V    .Stephens    to   Phil    Sheridan 

Oct.   2,   1913 

Oct.  3,  1913— NW  THIRTY-EIGHTH 
and  Broadway  N  44  NW  142.21  SW 
91.71  E  130,  Okd.  Edward  A  Janssen 
to   whom  it  may  concern .  .Oct.  3,  1913 

Oct.  3,  1913— W  JACKSON  50  N  8th 
N   50.\W   100,   Okd.      Eleanor  M  Dal- 

ton    to   whom   it   may   concern 

Oct.   3.   1913 

Oct  3,  1913— S  EIGHTH  100  E  Web- 
ster E  25xS  100,  Okd.  James  Kenney 
to  Henry  McCloy  Jr Oct.  2,1913 

Oct.  3,  1913— LOT  23  BLK  5  Berkeley 
Square,  Bkly.  F  R  Peake  Co  to 
whom  it  may  concern.  .  .Sept.  30.  1913 
Oct.  3,  1913 — E  EVERETT  110  S 
Eagle  Ave;  No.  1722  Everett,  Ala. 
George  Nissen  to  Geo  S  Benuman.. 
.Sept.   1,    1913 

Oct.  4.  1013 — L(  IT  11  BLK  2  Map  Live 
Oak  Park,  Bkly.  Sarah  Madison  to 
whom   it   may   concern. ..  .Oct.   2,   1913 

Oct.  1.  1913— N  I"  FT  LOTS  1,  2  AND 
3,  Sunset  Tin  t,  Okd.  A  Y  Skee  to 
whom   it   may   concern. ..  .Oct.   4,   1913 

Oct.  I,  1913— NE  FORTIETH  &  OPAL 
SE  37.71  NE  99.59  NW  27  72  SW 
ii. I  13,  i  >kd  .1  It  and  Estella  .Morse 
o   C    ristiansen  &  Smith.. Oct.   2,   1H13 

Dct.  6,  1913— LOT  17  -Map  .leannette 
Van  All  Tract.  Okd.  K  M  Sheridan 
to   n    "in   it   may  concern.  .Oct.   1.  1913 

ii.  i  6,  1913— LOT  115  and  20  feet  Lot 
116  Map  A  J  Snyder's  Piedmont 
Terrace-by-the-Lake,  Okd.  Mrs. 
M  ii  Sell  Wiiriz  t.i  .1  A  1'arkinson 
and    E    G    Lindsay I  let.    4.    1913 

Oct.    6,    1913— NW    SIXTEENTH    AND 


w  ednesdaj    i  <■ 

Jefferson    u     150   N   -  i    i:    :  i: 

100    S     I"".    I  ikd  C    the 

World    B 

Ki,  i     Co.;       Pi  Floor      s 

Co,   In.';  O  Kurtz; 
Van    Emon    Ele\ 

in  13— X    Fi  iRTY    I 
E  Lindi  n   I 

T    Potl    ■  .m- 

.  i  en      

Alpine        a 

' 

ei in 

(Jet.   8,   1913     S   DERBY    17(1    "   College 
1    i     i;   76xS   I""-  ! 

'  '  i  -a    t  n    Ben 

son     

n,  't.    S,    191 

N  20   feel    Lol    a   Blk    20   Map   Noi  th- 

li.  i.'.    I  kly.      Stand       ' 

whom    i ;    maj    conci 
&ct.    S,    1913      i  ourth 

Ave    tTeigh.1       i  ikd  '  giva 

Stone  to  YV  1      '  !,    1913 

Set.    8,    1913— NE   THIRTEENTH   AND 

Wi     ster    E  II    A 

Powel  I    to    I'll'    i     i    '  Ter- 

razzo    &    Mosaic    Co    .       .  .»        1,    1913 
Set.    8,    1913— E    34    1.'  IT    5     R  \  "JGE    7 

M  ip    Sbd\  ns    G    and    7    Hardy    Tract, 

Bkly.      Ida   A  Long  to  H 

Oct.     1,     1913 

let.    8,    1513— DOTS    1    AND 

Map    1\  ej  a  "."I    i ;-.  tension,   Okd.      W 

li   Swim    tn    M    F  and   Edward   Som- 

marsti-om 

Set.  S  ,1913— ixti;  SE  si,\  ENTH  av 

produced  SW   wth   SW  In   land  eon- 

\  ej  ed    by   Magm  ick   &    Land 

i'm    to   Globe  Constr  Co  NW    11"   SW 

464.  Ofi.     Okd.       Magnesite     Dock     & 

Oct.  7,   1913 

Land   Co   to   Hyde,   H-arjes  &  Co.... 
Oct.     8,     1913— SE     SIXTEENTH     AND 

San    Pablo    Ave    NE    18.6S    SE    SO. 10 

SW     36.42     SW     75.19    N    67.46,    Okd. 

First    Trust      &    Savings      Bank      to 

Pacific  Rolling  Mill  Co Oct.  G.  1913 

Oct.    7.    1913— NW    TELEGRAPH    AVE 

and   21st   N    100  W    198-11    7-16   S    100 

th     along-    N    In     21st    160     to    pt    of 

beg,    Okd.      Young    Men1 

Association     of     Oakland 

Cummins    Sepl     30,   1913 

nil     9,   1913 — N  TWELFTH    ."    E   Har- 
rison being-  E  5   feet    I  3,    4. 

5    .',i       I    ..  16  171. 

Kellersbergi 

P  Baxter  to  Roger   Co  8,   1913 

Oct.    9,    1913 — LOT    8    v  Court 

Tract,    i  ikd.      II    P    Kea 

it    may    concern 

|  |.  i      9    ,1913     SE    ROSE     '\    '         !    Em 

SW    Greenbank     Ave     SV 

1M2.7.-.    NE    ;;;:  5  i 

Jesse    A    Smool 

Home    Bldrs 

Oct.     8,     1913— BDED      .  'NTS' 

Road  No     

land    J     Marshall,    M     G 
.... 

iwner,   W    bj    lai 

'  !den    Tp.      Ma 

I,    1913 
Oct     6 

Piedm 
D   Benni 

S 

♦ 

NOTICE      OF       NON-RESPOX.*IBIMTY. 


BUILDING     V  -  !  I  RIAL  NEWS 

LIENS  FILED. 


:;:; 


ALAMEDA    COUNTY. 


3uildiiig  Contract. 


\    (I.  \lt  V    I'll!  N  TV. 




Oct.    i. 

N  W    III 

er   Co 

i  ii  t,    3, 

Oct       !.      913 
raont  a 
vs  Mil      n     < 



-Map  '  ! 

vs    Arthur    V 

$40 

Four 

Nellie  IS1 ' 

and    John    M    I        

I  Bll 
l.i   To 

i;   Williams    >      W    C  Price 
Oct.       7,        1913— S       THIRTY-THIRD 

'. 

120.    Okd.      i:    U     V [    I. a.  iber    Co 

vs  J  C  Petri        i,  ]  i    J  Peterson 

and    B    B     \\ 
Oct.      ;,      1913 

Mill  &  Lumber  Co 

THIRTY      '!'! 
15     I'm    W    in    1 
40xS    J  2:;.    i  ik. I.      N  el  en    vs 

B  B  Wickei  I  J  C 

Peterson      

Juliu 

■ 

El 

'i 

♦ 

NOTICE      OP       NON-KESPONSIBIUTY. 


Philomene    M  i 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


i  i,  i      io,     L913      Li  iT 
Northbrae    Sta  I  lo  .    Ti 

Berkelej      i  >i  i  el ■ 

Improvements    on   leased    pro;. 


HIGHW  VY 

1 

Oi 

Road    D 

inol 
.ill    be    opened    on    October    17th. 


CA1        All    work    foi    on 

i       ,  . 

01   li  :■  i 

kei       !      Richards,      San 

Jose     I  ' ".  .    S.    -i 

Eighth, 

1 1  . ,,   i  Sepl       I 







s 

TOTAL    COST,     $2MM 
an  ety,    (J.    S.    Fidelity    & 
Olmit,  80   das  s.      Foi  £ei  i 
Bled. 


EVENTEENTH,    San 
i   i.    Cor   repairs   for   two- 

'   building. 

.    s.   c.   Maynard,    Prem 
i     :■    ii    I  Jr.,  San   Jose. 
\.   M.    Whiteside,  71    s-  19th, 
.lose. 

Dated  Oe1     2,   '12. 

■     $456   50 

on 156    50 

156     10 

da  i         456   50 

r   a   \l.    i'.  1ST,    $1826    mi 
Limit,    mi    days.      Forfeit, 
lans    and    specifications   hied. 


!  II' l\    &    Ml  INTRREY, 
\ll   work   fur  addition  to  the 
Tl 
ii     T.    Hersman,    Gilroy. 
Architect   .  ..Wm.    Binder,      Rea      Bldg., 
San   Jose. 

Wm.   Radke,   Gilroy. 
1.  '13.     Dated  Oct.   1,  '13. 

of    each    month      7.v 

days      25% 

TOTAL   COST.    $1888 

ies,    A.    L.    Hubbard 

U    R  idke.   Limit,   forfeit,  none 
i Mi.  a  tions    filed. 


ST.,    between    Santa 
Post     s    n    Jose.      All    work 
"ration    !,,    business   building. 
i     J     Soul  I  eimer,      97      Au- 
.-'  ,  1 1    rose 
.  .  Wm.    Binder,      Rea       Bldg., 
■lose. 
i:      ■'  mmers      '  7 

Jose, 

Da  ed    i  let.  — .   '13. 

ed     7".\ 



TOTAL   COST,    $793 

00     Surel  e      T     Stoi  k    and    W. 

Limit,     30     .lays.        Forfeit. 

[flcatii 

K     i     Randall    Addition,    San 

■    .  -', ..     i  ..■  ■.    frame 

-  ■  '  i  'i  inii.i  a 

St., 

i    Jose, 
a  O  '12. 

"u     3-16 

nclo  led     3-ig 

3  - 1  G 

da  3-16 

Tl  IT  \i     

i    a 
Co.      I.im 

i'eciflcations    filed. 


u 

ON  TWELFTH  SREET,  bet  Washing- 
ton -and  Empire,  San  Jose.  All  work 
for   four-room    frame   dwelling. 

Owner C.   F.  Leitz,  San  Jose. 

Architect  .  ..Win.  Regel,  San  Jose 

Contractor..  Wm      Regel,     344     S*15th, 
San   Jose. 

Filed  Oct.   7.   '13,      I  lated   I  let.   6,  '13. 

Frame    up    $'H3   75 

Plaster    on     313   "J>_ 

When    completed     ;!13   "J 

OsUal     35     days 313    7a 

TOTAL    COST,    $1255    00 

Bond,    limit,    forfeit,    none.       Plans    and 

specifications  Hied. 

N\V    SANTA    .  LARA    ,v    AUTUMN,    San 
Jose.      All    work    for   one-story    frame 
building. 
,  lv,  ner R.  M.  Higgins,  1010  Broad- 
way,  Oakland. 
Architect  ...F.    1  >.     Wolfe.    1st    National 

Bank    Bldg.,    San    Jose. 
Contractor.  .McCreary    &    Sampson,    593 

Apgar,   Oakland. 
Filed    Oct.    7,    '13.      Dated   Oct.    6,   '13. 

When     roof     on hi 

When    plastered    V* 

Building    completed     '4 

Usual    35    days Vi 

TOTAL  COST.  $1391 
Bond.  $1000.  Sureties.  O.  L.  Hawkins 
and  G.  X  Bartsche  Limit,  65  days. 
Forfeit,  none  Plans  and  specifications 
filed. 


'V.'.I  DI.Ml    AND    INDUSTRIAL   MOW! 
COMPLETION  NOTICES. 


ON     THE     ALAMEDA,     Hester     School 
Grounds,   San   Jose.      Painting   school. 

Ownei Hester    School    District. 

Architect  ...N.   F.   .Marsh,   Los   Angeles. 

Contractor.  .J.  O.  Soderstrom,  San  Jose. 
ed   Oct.    7,    '13.       Dated    Sept.    22,    '13. 

On    1st   of  each  month 75% 

Usual    35    days 25% 

'I'i  IT  \L    COST.    $2250 

Pond,    none      Limit.    411    days.      Forfeit, 

$5.     plans  and   specifications   filed. 

Building  Contracts. 

SAN     MATEO    COUNTY. 

LOT  li  BLK  9  Wellesley  Park,  Redwood 
City.  All  work  except  finish  hard- 
ware, Boors  materials,  interior  paint- 
ing, etc.,  for  one-story  and  attic 
frame  dwelling. 

Owner Grover  C.   Elam. 

Ai  i  hiteel   .  .  .Tl  os.    Edwards. 

Contractor  .  .( 'harles    Miller. 

Filed   Oct.    2,   '13.      Dated  Sept.   29.   '13. 
Grading  done,  foundations  in  and 

rough    frame    work    up $678.50 

1;,,, if  on,  exterior  finish  completed 
interio        ■      i         i      wood    trim.    678.50 

|  lompleted    a  nd    m  i  epted    678.50 

[Jsua  678  50 

Tl  ITAL   Ci  'ST,    $271 1.00 

Bond,    none       Limit,    75    days.      Forfeit, 

i e       I'la  ii     a  n,i     pei  ificat  oois   tiled. 


s\\      MATEO    COUNTY. 

,,,  |     |     L913      LOT  "X  '   BLK   6  Map  No. 

2,    Burlingame    '"       Hem       1 

i  ...  ej     to    W    B    Eaton    .  ,    <  let.    1,    1913 
Oct     I,    L913      LOTS   II   AND   17    BLK       i 

Sub     •    of    Bui  ling: Pa   '        Nor* 

man    De    Vaux     to     A    A    Lingofi  111  r 
Oct.    3,     L91! 


LIENS  FILED 


9 \ N    M 1TBO    COUNT!  . 

RECORDED  AMOUNT 

Oct.     8,     1913— LOT       NO      1     BLK       17 

\,m id      Map     Ol      Town      of     Ran 

.1  .umber    Co 

I    it    Platti  ei         $469.20 

Oct.    7.    1913    -PEi    i'i  \     WD    GREEN, 
City.      Bnyi   i    •   vs   Edith  John- 
,,      i  Materials    I  urnished    to    John 
F    Boulbard)     $28 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

RESIDENCE  -      stor;        '<" 

frame,   $3,1 Alamo    C i    Co   ta   i  0 

Cai. — Architei  t,  Leonard  H  Ford,  2136 
Centei        treel       Berkeh  i     '  '     '       W. 

w  B I  mi  The  house  will  contain  i  ei 
i  ooms.  bal  h  and  sleeping  pon  h  in 
terior    finish    will   be    of   pine    and    red- 

« ood,      Hardw I    floors    will    be    u  ed 

in   i  he  Lh  ing  room,  dining  r (id   n 

,  ,■ n     hall.      There    will    be    I 

1  eat  -and  open  fire  place  Mantel  will 
be  .a  t  ile.  Tile  will  be  used  in  the 
bath  room  and  kitchen  Extei  lor  ol 
i!,,.  house  «  in  be  co\  ered  \\  ith  rusl  h 
Plan  a  i  i  implete  and  in  the  hands 
of  thi  m'a  ner  «  ho  will  take  a  n  figures 
BUNGALOW  I      story     and      base, 

frame.  $2,000.  Richmond,  Contra  Costa 
Co.,  Cal.  Architect,  C.  O.  Clausen,  Phe- 
lan    Bldg.,    S     F      Ownei     C     0     C  ausej 

The    bungalow    will    contain    six    s 

and  bath.  Interior  finish  will  be  of 
pine   throug  lout       Ha  rdw l   II 9    "ill 

,.   us<  .1   In   the   living   r i   and   dining 

a       A      large    open      fire    pla 

brick  mantel  will  be  used  In  the  living 
room.  Tile  will  be  used  in  the  kitchen 
and  bath  room.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
Plans  are  complete  and  the 
woi  k   is  being   done  by    I  lay    La 

SCHi  ii  iL    -2   story   and    base,   reinfoi  c- 

.         .  lot,'.    $75, SuiSUn,    Sola. a,    i  'o  . 

Cal.  Architect,  Henry  C,  Smith,  Hum- 
boldt Bank  Bldg.,  S.  1"  Owners,  Sui- 
sun  Union  High  Sc  ool  District.  The 
building  will  he  practically  fireproof, 
and     has     been     designed     for     a     hig'h 

-ai l       Besides   a    number   of   standard 

lass  rooms  there  will  be  domestic 
si  ience  rooms  and  a  manual  training 
de]   irtment.      Interior   finish    will   be   of 

pine   wit  h    maple   floors.       Pla  ns    •  ide 

lor  i  •  ent  ra  I  heating  sj  stem,  progi  am 
.  .  . .  :.  and  a  vacuum  cleaning  system. 
Considerable  marble  and  tile  will  be 
used.  Extei  ior  of  the  building  will  be 
faced    with    cement    plaster.      Plans    are 

etl        '  ml      Irani','-     a  la-     I  le  j  1 1  ■■      ■    ,  I    ■    ■ 

Bid      will   he   opened     on   i  ictober      18th, 

Plans  and   specifications   can   be   secured 

from     the     architect.       Bids     are     being 

both  as  a   whole  and  segi  egated 

II  lURT   Hi  lUSE   HEATING  SYSTEM 

Cosl    not   stated.   Martinez,  '  lonl  i  a   >  losta 

Co.,   Cal.     Engineer,    W.   F.  Leland,   Mer- 

ange    Bldg.,  S.   F.     Owners, 

i  :onl   a     Costa     Count  s       Plans     for    the 

-  ompleti    a  Itera  I  ion  of  the.p :" 

i,L.  system  in  tin  i  lount  s  Court  I  fous  ■ 
are  being  pt  .pared  The  w  oi  k  will  in- 
clude an  oil  burning  system.     Bids  will 

be  ad'  i  is   s i   as   pi  in     ai  e 

ipleti  d. 


Wednesday    Oct.    15,    1913. 

R.    w  .    Belson,   Kentfield. 

Architect  . .  .None. 

i  lontractor,  .Andrew    Helbing. 

.  pt.    19,  '13.     Dated  Sept.  18,  '13. 

Era  me    up    %60<) 

■  d     425 

ted      '  i"i      ted 425 

Usual     3       da  850 

TOTAL    COST,    $2300 
Bond,     $1150.       Sureties,     Wm.     Helbing 

II     Curtaz.      Limit,    70    days 

from    recording.      Forfeit,    none.      Plans 
and    specifications    filed. 


Ei'ilding  Contracts. 


11  A  HI  N     COUNTY. 


0    Map     But  ler    Tract,     Ki  nl  fli  Id 
All  work  i      '        ■    '  ture     fot    one 

.  i  .a  ,    i a bungalow. 


SITUATED  ON  COUNTY  ROAD  lead 
ing  from  San  Anselmo  to  San  Rafael 
ad  i     w<  -i'i  lj     '  he     pi  operty    of    R.    J. 

Br i,     Lot     40x130.         All    work    for 

one-story    and   attic   frame   cottage. 

i  iwner Katherine    Cahill. 

eel   ...W.     Garden     Mitchell     -and 
Edw.    Hodges,   Bank- 
Invst.   Bldg.,   S.  F. 
.  tor.  .  William    H.    Dwyer 
Oct.   6      13       I  >ated   Oct.   6,   '13. 
Frame  up,   walls  &  roof  sheathed 

Roug        pli  -     nn 25r; 

Completed    and    accepted 

t'sual     35     days 2.V; 

TOTAL    COST,    $24tt> 
i  ?nd,  •  The  Title  &  Guar- 

anty    &     Surety     Co.       Limit,     SI     days, 
i       $5.       Plans     and     specifications 
filed. 


AMENDED  MAP  Bush  Tract,  Lansdale 
\ll  work  except  jhades,  gas  and 
electric  fixtures,  grading,  cement 
Moors  and  walk  and  all  plastering  to 
walls  and  .eiling  of  basement  for 
two-story  and  basement  frame  resi- 
dence. 

i  iwner Foseph   Dondero. 

Architect  .  .  .None. 

Contractor.  .Norio    Cavaglia. 

Filed   Oct.    1,   '13.      Dated   Sept.    22.  '13. 

Frame    up    $1550 

Brown    coated    1550 

Completed    and    accepted 1550 

Usual     35     days 1550 

TOTAL     COST,     $6200 

Bond,     none.         Limit,       90     days       from 

granting    of    permit.         Forfeit,       none. 

Plans   and   specifications  filed. 


SAN  RAFAEL.  Excavating,  concrete, 
carpenter,  plumbing,  plastering, 
painting  -and  electric  work  for  one- 
story  and  unfinished  basement  frame 
structure. 

i  iwner Deutsche    Evangelische    St. 

Matthews       Gernrinde       of 
San  Rafael. 
Architect  ...Thos.   O'Connor. 
Contractor .  .J.   A.   Kappenmann  Jr.,   Sail 

Rafael. 
i  iled    Sept.    13,   '13.      Dated  Sept.   11,  '13. 

Frame    up     $103S.75 

Enclosed    and   brown   coated..    1038.75 

Completed    and     accepted 1038.75 

i     H..1    35    days 1038.75 

TOTAL    COST,    $4155.00 

Bond,    $103S-75.      Sureties,    Frank    Reide 

and    .1.    A.    Kappenmann,    Sr.      Limit,    75 

Forfeit,    none.      Plans  and   speei- 

fii  ations   filed. 

LOT    6    BLK    7    Lyon    &    Hoag   Sub   Sun- 
ii,.   Tract.      All    work   for   one  and 
one-half-story     frame    dwelling. 
Owner rohn    D.    S  axe    and    wife. 

.    .  M  \  I'I       R        Cl     '  la 

Contractor.  .Mj    1   R.   Crane,   74   Miramar 
Ave.,   San    Francisco. 

I  -  i  l it.    8,   '13       1  lated    Oct.    7,   '13. 

2nd    floor   joists    up $571.25 


wvdn.  sdaj    Oc      i       19]  : 

1st     ooa  i       ■  on 571.25 

Completed  and   notice   filed....    571  25 
Usual    35    days 571.M 

total  cost.  $2 

Bond,    limit,    forfeit,    none.       Plans    and 
specifications   filed. 


COMPLETION  NOTICES. 


MARIS    COUNTY, 


RECORDED  ACCEPTED 

Sept.  5,  1913— PTX  LOT  :  B  as  per 
map  amended  map  No.  _'  Bush  Tct, 
San  Rafael.  G  Siboni  to  irhom  it 
may    concern \-.i- 

Sept.  11.  1913— LOT  9  BLK  "O"  Boyle 
Park.  Mill  Vail,  v.  P  A  T  ker  to 
W    W   Seeley Sepl     !,   1913 

Sept.  12.  1913— LOTS  212-213  Bush 
Tract.  San  Anselmo.  Norman  A 
Eisner  to  whom  it  may  concern.. 
Sepl      J.     1913 

Sept.  IT.  1913— LOT  1  X  10  feet  Lot  2 
Osgood  Tct.  San  Anselmo.  .Mark 
Sherwin  to  Le  Cornec  &  Warden.. 
Sept.     12.     1913 

Sept.  1.  1913— LOTS  1-A,  !.  2  and  S 
hi  Lot  3  Blk  21  Section  .  Sequoia 
Park,  San  Anselmo.  M  T  Fazac- 
kerley  to  Louis  J  Deibel.  .Sept.   16,  '13 

Sept.  27.  1913— PTX  CULLODEN  PK 
Tract  Forbes  Add'n,  San  Rafael. 
Flora  II  Graham  to  S  Saywell.... 
June     7.     1913 

Sept.  29  ,1913— Lot  4  BLK  -1  Wmship 
Tract.  Ross.  Mrs  D  Robertson  to 
M   C   Vaughn Sept.    4,    1913 

Sept.  30,  1913— LOT  2s  and  S  14  Lot 
29  Map  Granton  Park,  Kentfield. 
Ambrose  B  and  La  Vere  I,  Brown 
to   whom   it  may   concern. Sept.   29,  '13 

Oct.  6,  1913 — LOTS  19  AXD  20  BLK 
9,     Fairfax     Manor.       Marie     Louise" 

May  to  whom  it  may  concern 

Oct.    3,     1913 

Oct  7,  1913 — LOT  205  Fairfax  Heights 
Rocca  Land  Co  to  whom  it  may 
concern April    14.    1913 

Oct  7.  1913— LOT  202  Fairfax  Heights 
Fairfax.  Rocca  Land  Co  to  whom 
it    may    concern Oct.    6,    1913 

Oct.  7,  1913 — LOT  174  Fairfax  Hghts, 
Fairfax.  Rocca  Land  Co  to  whom 
it   may    concern June    30,    1913 

LIENS  RELEASED. 


MARIX    COtJXTY. 


RECORDED                                         AMOUNT 
Sept.    IS,    1913 — BDED      BY     GRAND, 
Magnolia  and  Acacia    Ave.   San   Ra- 
fael, .las  Cantley   to  John  J  Hughes 
and  M  V  Brady    185 


LIENS  FILED 


CONTRA    COSTA    COUNTY. 


RECORDED                                         AMOUNT 
Oct.   6.   1913 — LOT   27,    BLK    30  Amend- 
ed  Map  of  City  of   Richmond.      E   A 
Marshall       vs     W     F       Logan,      J    E 
Bouquet    and    Pereira $90 


COMPLETION  NOTICES. 


CONTRA     COSTA     COUNTY. 


RECORDED  ACCEPTED 

Oct.  4,  1913— (PROPERTY  IX  ALHAM- 
bra  Valley  near  Martinez  known 
as    Spring    Hill     Farm  Fred       K 

Burnham    to    Karl    M    Nielson 

Sept.     26,     1913 

Oct.  6,  1913 — WHARF  OX  Shore  of 
Suisun    Bay.      Associated   Oil   Co   to 


BUILDING   AXD    INDUSTRIAL   MOWS 

Hyde-Harjes  &  Co Sept.  30,  1913 

Oct     7.    1913— LOT    14    BLK    "P" 
Xo.    3    of   Town   of   Point   Richmond 
Hoyt    &   Greene   Inc   to   c   ii    Knolty 
Oct.    1,    1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
fiame.  Cost  not  stated.  Fresno,  Fres- 
no   Co..    Cal.      Architect.    W.    F 

Owner,   Or.  F.  V.  Randol.     The 
house  will    be   erected   on   Carmel   street 

■  'live    and       will       contain 
rooms  and  bath.      Interior  finish  will  he 
of   pine    and    white    enamel.      Hardwood 
floors    will    be   used   in   the   living   room, 
dining  room  and   reception   hall      X    i 
will    he    furnace    heat    and       open       fire 
places.      Mantels    will    be    of   brick.      An 
automatic    water    heater    will      be      in- 
stalled.     Tile    will    lie    used    in    thi 
room     and     kitchen.       Exterior     of     the 
will    Oc    covered      with      cement 
plaster    on    metal    lath.      Plans   are    now 
out    for    figures. 

RESIDEXCE  —  2  stor\  and  base, 
frame.  Cost  not  stated.  Fresno,  Fres- 
"< •  Co.,  Cal.  Architect.  W.  F.  Bowen, 
Fresno.  Owner,  I  L.  Watkins.  The 
house  has  been  designed  for  a  seven- 
room  residence  with  hath  and  sleeping 
ponh  Interior  finish  wili  he  of  pine 
and  some  hardwood.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  he  furnace  heat  and  open 
lire  places.  Mantels  will  he  of  brick 
and  tile.  Tile  will  be  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
nearly  complete  and  figures  will  be 
called   for  shortly. 

Contracts    Awarded. 

HOTEL — 2  story  and  base.  brick, 
Fresno.  Fresno,  Co.,  Cal.  Ar- 
chitects Swartz-Hotchkins  and  Swartz, 
Rowell  Bldg.,  Fresno.  Owner,  C.  W. 
Musick.  Contractor,  D.  A.  Evans, 
Fresno      Contract   price,    $20,000. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


RESIDENCES— 1  and  2  story  and 
I  ase.  frame.  Cost  not  stated.  Stock- 
i  Joaquin  Co..  Cal.  Architect, 
none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
Stockton:  A.  L.  Healey.  527  East  An- 
derson street.  Stockton,  4,  1  story 
frame   bungalows,    $1,200   each;   Edward 

in,  1428  North  Center  street. 
Stockton,  1  story  frame  cottage.  $1,000; 
Jerry  Metaxis.  Stockton,  1  story  frame 
cottage,  $600:  H.  Hill,  132S  East  Chan- 
ii.  I  Stockton,  1  story  frame  residence. 
$2,000;  X.  Bacon,  837  North  Madison, 
Stockton,  2  story  frame  residence,  $2.- 
100,    and    Dr.    F.    S.    Siuron.    Stockton.    1 

name   bungalow,   $2,000. 
RESIDENCES— 1    and    2      stoi 
base,    frame.      Cost    not    stated.      Sacra- 
mento.   Cal.      Architect,    none.      The  fol- 
lowing: Day  Labor  jobs  are  reported  as 
about   to  he  started    in   Sacramento:      E. 
A.     Pierce.     3526     Park     avenue.     Sacra- 
mento.   2.    2    story    frame    dwellings.    $:,,- 
■"''"I:     E,     A.    Pierce.     3526     Park 
Sacramento,  3.   1   storj    frame  dwellings, 
$9,600;   C.    H.    Chatterton,    3120   T   street. 
Sacramento,    1      story    frame    dwelling, 
$2,950;     T.     Schuckerr,     2602     California 


35 

avenue,  Sacramento,  1  story  frame 
dwelling,  $1,300.  and  Marc  Governor, 
•"ill  P  street.  Sacramento.  1  story  four- 
i  oom  cottage,  $600. 

OARAGES — 2     1     story     frame.     $1,000 
Stockton,    Sa  n    Joaq  uin    Co.,    Cal. 
Architect,  none.     Owners.  .1.  Geiger,    125 
ndsay  and  E.  rt.  Myers.     Both  of 
>uildlngs   have   been   designed   for 
private   garages   and   will  be   erected    in 
i     i  of   the  respective  owners'   resi- 
dences.     Cement    floors    will    he    used    in 
each.      Exteriors    will    be    covered    with 
rustic.       Plans     are     complete     and     the 
work   will  be  done  by  day   labor. 

OFFICES — 2     story    and     base.     I, rick. 

v    - Sacramento,   Cal.        Architect, 

none.     Owners,  Sacramento  Natural  Gas 
Co.      This    building    will    he    erected    on 
i    street   and    wili    l.e   occupied    by 
mpany    as    a    general    office,       In- 
finish    will   he   of   pine   and   hard- 
En s  will  be  of  cement.     Metal 

window   sash    and    frames   are   specified. 
Exterior   of   the   building   will    be    Faced 
with    pressed  brick.     Plans  are  complete 
and    in    the    hands    of    the    owners,    who 
will    do    the    work    by    day    labor.      All 
materials   are   now    being   purchased. 
ELEVATOR  WORK  STATE  CAPITOL 
Cosl   not  stated.     Sacramento,  Cal.    Ar- 
State   Department   of  Engineer- 
Sacramento.        Owner.      State      of 
California.     Bids   are   now   being   called 
for   remodeling  elevator  grilles   and    in- 
stalling   two    new    passenger    elevators 
in    the    State      Capitol    at      Sacramento. 
Plans,  specifications  and  full  particulars 
can   he  secured  from   the  State   Depart- 
ment of  Engineering,   Sacramento.     An 
official    proposal      appears    in      another 
column   of  this   issue. 


Building  Contracts 

SACRAMENTO    COUNTY. 


W  3.  4  OF  S  %  OF  LOT  1.  J,  K,  11TH 
and  12th  'Sits.,  Sacramento.  Alter 
building. 

owner W.   H.   Bradler,    1015   H  St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .Mathews    Constr.    Co.,     334 
Forum    Bldg..    Sacramento. 
COST.    $3 ) 

W    %   LOT  3  I,  J,  13TH  AXD  14TH  STS.. 

Sacramento.     Apartment   house 

Owner W.     H.     Bath,     lull     F     St., 

Sacramento. 
Arc    itect  . .  .None. 

Contractor.. J.   J.   Harvey,   2009     F     St., 
Sacramento 

COST,   $30,000 


LOTS   5   AND      6   W.   X.    1ST   AND      2ND 

Sts„    Sacramento.         Building. 

Sacramento      Natural      Gas 

Co,  427  J   St..   Sacramento. 
Architect  .  .  .  None. 
Hay's    work    .  COST.    $&8,S 


FEET    LOT    7    BLK    6.    Oak    Park, 
niento.      Residence. 

1  'wner Mary  O'Neill. 

Architect  .  .  .None. 

rotor.. B.    H.    Bill,    3215    4th    Ave., 
Sacramento. 

COST,    $1850 


W   .14   FEET  LOT   7  o.   P.   5TH  AND  '.TH 
Sts.,    Sacramento.      Erect      four-room 
» idling. 

Owner Mary    Governor,    511    1'    St., 

Sacramento. 
Architect  . .  .None. 
Day's  work.  COST,  $600 


.I.DIXi;    AMI    INDUSTRIAL   NEWS 


da      Oc       L5,    1913. 


Veneered  Panels  that 
ARE  good-— order 
today  from 


Don't  Buy  Cheap 
Panels— save  worry 

Ever  had  panel  troubles?  Cheap  panels 
will  curl  up  and  blister,  besides,  they  never 
last  any  length  of  time. 

WYBRO  panels  are  guaranteed  not  to 
curl  or  blister,  and  they  have  a  smooth 
finish  I'etter  save  time  and  worry-— order 
WYBRO  Panels.  They  cost  no  more  than 
others. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


Owner C.    H.   Chatterton,      3126     T 

St..    Sacramento. 
Architect  .  .  .None. 

LOT     27     HIGH    SCHOOL    TCT.,     Sacra- 
mento.     Erect   dwelling. 
Day's    work.  COST,   $2950 


days.      Forfeit,    none       Plans   and 
filed. 


LOT     1,    V.    W,    29TH    AND    30TH    STS., 

Sacramento.      Erect    three    dwellings. 

Owner E.  A.  Pierce,  3526  Park  Ave 

i.  ty-s  work.  '■'  'ST,  $9600 

Sacramento. 
it     .  .  None. 


BOXLER    TRACT,    Sacramento,       Two- 
dwellings. 

E.  A.  Pierce,  3526  Park   Ave 

Sacramento. 
An  li  itei -t  .  .    None. 
Day's    work.  COST,    $5,500 


Alter 


\"i  i      S10     K 
store. 

Owner Morgan     Slue    Co. 

Architect  .  .  .None. 

Contractor.  .Seller    Bros.,    1614    13th    St  . 
Sacra  mento 

COST,    $1000 

LOT   40,   2STH  ST.  TRACT,    Sacramento. 

Erect    dwelling. 
Owner T.     Schluckeir,     2602     Cali- 
fornia  Ave.,  Sacramento. 

Architect  .  .    Nine 

I  i  ,,   -    work.  COST.    $1300 

N    20    FEET   LOT    7    BLK    55     i    ik    Park 
Saci  imento.      Buil  ting 

ent     Ma  rinkovieh. 

■    i   .  .  .  None. 

I..    ■      \     Silva     115   11th  St. 
nento. 
Filed    Oct.    2,   '13.      Hate]    Aug.    29,   '13. 

COST     $4200 


Building  Contracts. 


s\\    .IO\QVIX    COUNTY. 


LOT    15    BLK   93   W   OF  CENTER,   Stock- 
All    work    for    two-storj    frame 

if  nee. 

Owner Mrs.       J.      Mclnnes,       lilt 

'kton. 

II,    12-15    I.    O. 
O.  F  kton 

:  126    N- 
Edison,     Stoi  k  ton. 

ed   OC     2,   '13. 
Lumber     <.n     site     and     1st     story 

$      10 

Roof    i  n,    building     enclosi   1    a  nd 

1000.00 

Wl  en     aci  epted     821  00 

PAL  COST,    $349' 
Bond,  $17  18.75 
Chris    ' 


LOT  4    BLK    52   S   M   C,  StocKton.      Erect 
frame    building 

owner A.  L.   Healey,  527   N 

son  St.,  Stockton. 
\  i      iteel     .    None 
Day's    work.  TOST,   $1200 


I.i  iTS    I    AND    6    BLK    52    S    M    C,    Stoi  k- 
tim.      Erect    frame  building. 

V   L.   Healey,   557   N- 

sun   St.,  Stockton. 
Architect  .  .  .None. 
Day's    work.  COST 


l.i  it  6   BLK   52  S  M  C,  Stockton. 

1  mil  ding. 

i  iwner A.    I.     Healy,    527    E- 

-,,ii   si  .   Stockton. 
,    t     ..None 
On   ,    work.  COST.    $12'"' 


LOT   8    BLK    72   S   M  C,  Stockton.   Frame 
building 

Owner A.  L.  Healey, 

son.   Stockton. 
\  i  .     itect  •  ■  .None. 
Day's    work.  COST,    $1200 


LOT   I"  BLK   52  S  M  C,  Stockton.  Frame 
building. 

.  i«  I,,  ,     A.   L.   Healey,   527    E-Ander- 

son.    Stockton. 
Architect  .  .  .  None. 

work.  COST.    $12on 


BLK    70    E   N   of  S  line  of  Miner 
Channel,     SI  o  kton         I  ' 

i  m  ner E  Iw.       I  lureton,       1  428      N- 

Center    St.,    Stockton. 
ATchi  tect  .    Noni 

work.  '  '  'ST,    $1000 


LOT  6  BLK    113  S  M  C,  Stockton.  Frame 
building. 

■  >«  li.-'. rerry    Metaxis. 

i    i         None 
..  ,.,k  COST,    $600 


i  ,i  it     3     BLK     23 1     E,    Stockton 

frame   building. 
,  iu -,,.  i              ii      Hill                 ;     Channel, 
Stockton. 
.    i  .  .  .None. 
i.i  COST     • 


i  ii       -,    BLK     I,    Sui  i  ej     2999,    Sti 
I     frame    garage. 
Owner  J      Geiger,     125     E-l 

St.,  Stock! 

,,:,v's     ■  COST,    $500 


I.i  ITS    2,    6     WO    14    BLK 

,   i    iron    shed. 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

BSpecial  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Francisco 


'  iwner Hoi!     Mfg      I  \a  .    Auri 

i  !oi  .    i  3to    kton. 

Architect  ...It.      I'     Morrell,       Yosemite 
_      Stockton. 
...  Engineering       Dept.       Holt 
Mfg.   i -.1 
Day's    woi  b  O  1ST,    $""" 

E    100    LOT      15    BLK    7,1    W,      Stockton, 
i     frame    building. 

Owner N  7      N-Madison 

Stockton. 
Architect  .  .  .None. 

.v  iirk.  I''  'ST,    $2400 


LOT  11   BLK  7.4  S  M  C,  Stockton.     Erect 
frame  building. 

.  >  a  ner Dr.  F.  S.  Siuron. 

None. 
Day's    .  COST,   $.' 


,     BLK    100     E,    Stockton.       Erect 
frame  garage. 

Owner E.    G.    Meyers. 

tect  . .  .None. 
I  'ay's    v  ork.  COST.    $500 


COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

1913— "W  60  FEET  LOT  0.  J.  K, 
13th    and    14th    Sts.,   Sacramento.      J 

I '   Lauppe  to  Lindgren   &  Co 

Sept.    20,    1913 


PORTLAND  AND  OREGON. 

HOTEL — :'   story  and   base    brick  and 
steel,     $37..  OHO.       Portland,     Ore.       Archi- 
i:  F.    Tegen,     Morgan    Bldg.. 

Portland.      Owner.   A.   L    Parkhurst   Thr 
building   has  been   designed   with  stores 
ii  -1    Boor  and  a   number  of  guest 
.    upper  floor.     Foundations 
■and    walls    are    heavy    enough    to    carry 
an    additional    story.      Plans   provide   for 
steam  heat  and  a  hot   water  system.     In- 
terim-  will   he   finished   in   nine  and   red- 
wood.      Stores    will    have    patent    fronts 
1 1 e     glass     windows        A     marble 
l.ase    will    he    used.         Exterior      of      the 
...  ill      be    faced    with      pressed 
brick.       Plans    are    being    figured. 

STORES — 2  story  and  basement  brick. 
cost    not   stated,     Portland,  Ore.     Arcbi- 

i  nd    lie    1'uv,    126    East   Alder 

Port  land       '  iw  ner     P.    I. 

ieen   designed 

i  is!i  mer.t.    will 

at    the 

on    ami    will    cover 

interior 

.-,     i     i.    hi    p  ne  and  white  enamel. 

Ill    be    used.       Upper 

.1   be  tit  ted   up  for  living 

Plans  provide  for  steam  heat.     Exterior 

of    the    building     will      be   faced      with 


lay   O'  1913. 

pressed   brick 
figures   will   be 

Contracts    Awarded. 

Hi  iTEL — :;  storj  |  k  and 

steel.    ?  I 

lect,  A.  C.   Ewart,  Beck   Bldg..  Portland. 
owner.   .1.   M.   James 
Maiei .    Builders'      E  ■  ,1  tland. 

-    * 

SEATTLE  AND  WASHINGTON. 


FACTORY— 1     si  -        rein- 

:  Imonds, 
Wa;  h.      Archt  <  !e  and 

V>  alter--.   Crarj     Bldg.. 
Pacific    Ramie  ...    Ar- 

cade  Bldg      S< 

I  d    will 
• 
ea  is  to  lie  .;  =   ctions 

of    the    .;. w     : 

which   will  be  all  gli  •  ent  floor 

will  cover  the  entire  area  Metal  win- 
dow sash  and  frames  and  fireproof 
doors  are  specified.  An  automatic 
sprinkler  system  will  be  installed.  Be- 
e  main  factory  ill  ling  a  boiler 
in  dimensio 
be    constructed.  if      both 

buildings     will    he     faced     with     cement 
Plans 
COJJD      STORAGE      WAREHOUSE — 4 
story    reinforced       concrete  > 

Seattle.    Wash.         A 

Seattle      Commission  BUlsr.. 

Seattle.      i iwners.  City 
work    lias    I  eeii    men 
Plans  for  the  foundation  work   s 
complete     end    figures  -    taken. 

T  ig  structure  will  be 

: 
ihnug 

with    cement    plaster.      i'  rticulars, 

pla  ns    and    specific  •     i 

ipt.  C.   0.   r  Bldg., 

Seattle. 

THEATKi:     AM.       OF1  3— J    story 

and   hase.      Class    A   construction,    $300,- 
M-arcus 
P  I  a,    Empire    Bldg..    Seattle       Own- 

er.  Alex.    Pantages       T 

■  d  Uni- 
versity streets,  cover  ng  irea   of  119 

feet.     Constructioi 
proof   througl  ..    • 

plete  steel  fra 
of  reinforced  concre 

■ 
Plaster.      Plans     i 

3t|l     U!         i   ..    ,     - 

theatre,    vacu  um    i  h 
service    in    the 
window   sasl      md 
Interior    will    be    fil 
hardwoods    with 

oi  namental   p     -  Mar- 

hie  and  tile  n 
will    he    faced 
PI 

h 
THEATRE      2 
A      construction        ; 

Mash       A 

line   Bldg      -  Paul- 

! 

frame 
and       reinfori  ■ 
floors      i: 

"i"    ■ 
I  e  d(  voti  d  to  I 
a   seating 
terior    will    be 
■  i 


BUILDING    AND    INDUSTRIAL   NEWS 

Plans 

■ 

APARTMENT    1 1     USE 

• 
B.     C.       A i 
Archer,      Dominion    Bldg..      Vai 

uilding 
ive   a   frontage   on    I 
■ 
will    tie     arranged    in      twi 
■ 

- 

uilding     will 
rooms   and 

•  r    modern 

used.      Ex'.ei: 

•  .lent  plaster 

•  ed    in       tile    and 
Plans  eing 

■:T     HOUSE— 2     stor>     am 
• 
Wall,       w     -  Ai 

I. uilding  will 
:er    of    a    large    public    park    and 
>f    1 16    by    i  • 

--:,•   style.      In- 
!  nged   for  t  v. 
court  ,r       all 

fl  lonstruction    will    he 

I 

of    rein- 

i  titions 

plaster. 

A    mini:  -  lults    will    he 

finish   will   1  , 

ge  dome  and 
a   statue  of  1.  -en  eliminat- 

Working    draw.: 
:    bids   will 
ortly. 


It  MM' M.I.     \\1>    TIIIHIMt     IMIIM'in. 


T 

■    ill.    Minn..    • 

annual 

- 

line   traffic   in 
■    hem- 

!    it. 


r. 

hi  enty-fi 

.    averages   are   even    mure   im- 
The  average  rainfall  j 
n    years  of   the   seventy-five    was 
per    cent    of    the    average    for 
i-    ;.,  :  iod        'l 

enty-five   was   only    91    pi 
ave  ase      for    the    entire      time. 
the    first    fifty 
per  cent  of  : 
• 
In   other   words:      Instea 
sively    growing   less   during    the    seven- 
ty-five years  which  e   w-.in- 
estiuction    of    the    forests    of    the 
M  ssissippi    waters!  ed,    the   rain- 
S      Paul,    taken    by    twenty-'-ve- 
een   slowly   increas- 
St.    L',uis    Repu 


FOREST    SERVICE.    OUTLINES    WORK 

l'u    Bois.    District    Forester    of 
■  -    Department   of   Agri- 
culture,  1  as   issued   the  following  state- 
ment  it  work    of   that    de- 
partment and  its  attitude  in  co-operat- 
:  communities  figthing  On 
if   tiie  national   reserves: 

Ill    period    of   drouth 

and    high    winds,    when    disastrous    for- 
nd    brush       fires    were      prevalent 
lut    California,    many    demands 
-  stance    outside    of    the    national 
were   made    on    the    office   of   the 
st    Service    in    San 
cor|    rations    and   citizens 
property   was  threatened. 
President    has    set    aside    nine- 
teen  national   forests   in  California,   and 
s      appropriated       certain 
for    their    protection    and    devel- 
opment.     The    forest    service     charged 
is     work,    is     not    authorized    to 

•        .ne    of    its    of- 

-    me     thing)     in 
res    oul  side    :    e    nati 
■ 

ition  il 
i  iselves. 

on   of   rural    pr ip- 
•     ond    the   resources  of   the    lo- 
owns,   or   the   coun- 
•■  i     izi  ns  m 
ent  for  aid. 
■When    a    situation    ariese    so    si 

e  a   public  c.i  |      .-  itening 

of   any 

■  justified      in 
orlty   he   may 

whatever   mi  i     at    i  is 

•  - 
- 

pi    ated  ti  • 

til    Tamalpais  reatened 

■  ■  ce  district, 
in    the    national    fo 

stem    Is 
it  ai  •    io  the 

men!    of   from    I 

■ 
■ 

i 
■ 

on,     and      im  i  i 


3S 


"This  system  has  handled  1150  sepa- 
rate flres  so  fai  this  season,  S8  per  rent 
of  which  were  discovered,  reported, 
read  ed  and  extinguished  before  they 
reached  ten  acres  in  size.  Since  Sep- 
tember 1st  over  218  tires  have  been  ex- 
tinguished, four  of  which  reached  seri- 
ous proportions,  or  over  1000  acres, 
eight  more  being  between  100  and  1000 
i    -    md  the  remaining  206   held  below 

0  I  acres. 
"Very  businesslike  terms  of  co-opera- 
tive tire  protection  are  offered  by  the 
Forest  Service  to  owners  of  land  with- 
in the  national  forests.  I  would  be 
very  glad  to  explain  these  terms  in  de- 
tail to  any  land  owner  whose  property 
is  so  situated  that  it  can  be  covered 
tnto  tb  :s  protection  system." 


FRAUD  ALLEGED  IN  TIMBERLANDS 

SALEM  (Ore.).  October  N.— The  C.  A. 
Smith  Lumber  Company,  of  which  the 
Smith-Powers  Logging  Company  is  an 
affiliated  corporation,  has  been  called 
upon  by  Governor  West  to  defend  its 
title  to  approximately  10.000  acres  of 
timrt  er  lands  in  this  State.  The  Gov- 
ernor declares  he  has  information 
which  indicates  the  land  was  obtained 
by  fraud,  by  means  of  dummy  selec- 
tions of  school  lands.  The  Smith-Pow- 
ers logging  plant,  of  which  W.  H. 
Powers  is  manager,  was  prominently 
connected  with  the  recent  Industrial 
Workers  of  the  World  deportation 
it  Marshfield.  Today  the  Gov- 
ernor sent  the  following  telegram  to 
C.    A.    Smith    at   San   Francisco: 

"You  may  have  a  hearing  at  this 
office  any  day  this  or  next  week  that 
you  suggest  to  show  cause  why  this 
office  should  not  bring  suit  on  the  part 
of  the  State  to  set  aside,  on  the 
ground  of  fraud,  certain  State  deeds 
covering  a  large  acreage  of  timber 
lands  held  by  you.  Please  do  not  send 
your  man  Powers,  for,  owing  to  his 
recent  outlaw  activities,  1  will  not  dis- 
cuss   the   matter   with    him." 


o  M\  I.  \M1 


ANVIOCH 
TIME. 


TO        LOWER 


Electricity     will     take    another    spurt 
in      its     rare     .against     steam     between 
and     Sacramento     when       the 
i      Antioch     and     Eastern's    new 
time  schedule  goes  into   effect   in  about 
ten    days.     The  interurban   electric  sys- 
tem,   which    is   making  a  strong   bid    for 
the    passenger    traffic    between    the   bay 
ie    capital,    so    long    monopolized 
by    the  Southern   Pacific,   lias  announced 
in    its    running   time.      Each 
daily   trains  over  the  route 
lie  the  trip  between  Sacramento 
n    Francisco    in    three    hours    and 
fifteen    minutes,   according    to    the    new 
II   make  the  average 
running    time    of    the    Oakland-Antioch 
trains   equal    to    t  ■•     best    time   made   by 
Pacifii    dyers,   only   one  or 
two    of    which    attempt     to    eiiual    this 

The  Oakland-Antioch  officials  have 
tested  ll.eir  new  roadbed  thoroughly, 
anil  they  are  satisfied  that  the  new 
schedule  can  be  maintained  without 
difficulty. 


row  BR    n.  \\T   IN   SIESRRA. 


OROVILLE    (Butte   Co.),   October   9. — 

An     appropriation     of     waters     of     the 

Fork    of    the    I  ■  ither    River   to 

•  nei  at  Ion    of      elec 

trical   power   by   a    plant    to   cosl    $360,- 


BdlLDING    AND    INDUSTRIAL  MOWS 

ttW,  was  filed  with  the  County  Clerk 
here  Tuesday  afternoon  by  Sacramento 
capitalists. 

Among      the      Sacrament  m 
the    project    are    L.    F.    Breuner,    F.    G. 
Eby  and  S.   H.   Whisner. 

The  filing  states  that  a  power  plant 
capable  of  developing  60,000  horse- 
power is  to  be  constructed  within  five 
years.  A  fall  of  1000  feet  from  the 
point  of  diversion  of  the  water  is 
secured. 

A  feature  of  the  project  will  be,  a 
dam  capable  of  impounding  15.000,000 
cubic   feet  of  water. 


FOREIGN  TRADjs  OPPORTUNI- 
TIES. 


[Where  addresses  are  omitted  they 
be  obtained  from  the  Bureau  of  For 
eign  and  Domestic  Commerce,  Wash 
ington,  D.  C.  In  applying  for  ad 
dresses   refer  to   file  number.] 


ay 


CORRESPONDENCE    WITH    CONSULS. 

The  suggestion  is  made  that  all  com- 
munications to  consular  officers  be  ad- 
dressed 

The    American    Consul, 


At  • 


the  name  of  the  officer  not  being  given. 
Any  communication  so  addressed  will 
be  opened  and  attended  to  by  the  per- 
son who  happens  to  be  in  charge  of  the 
office.  If  addressed  to  the  consul  by 
name,  it  might  be  forwarded  to  him  un- 
opened, should  he  be  absent,  and  delay 
would   thus  result. 


Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 


No.    11734.      Automobile      aressories. — 

An  American  consular  officer  in  Canada 
has  forwarder  the  name  of  a  well- 
established  firm  which  desires  to  re- 
ceive from  American  manufacturers 
catalogues  and  price  lists  of  automo- 
bile accessories. 

No.  11736.  Cottonseed  oil. — An  oil 
mill  in  Europe  now  working  on  peanuts 
and  other  edible  seeds  has  a  refinery 
and    deodorizing    plant.  The    o^  tiers 

have  a  large  trade  in  the  best  grade 
edible  oils,  and  inform  a  commercial 
agent  of  the  Department  of  Commerce 
that  they  would  be  interested  in  cot- 
tonseed oil  to  deodorize  and  mix  with 
other   oils. 

\i>.  tl".'!7.  I'iano  sounding  boards. — 
An  American  consul  In  a  European  city 
has  received  a  letter  from  an  impor- 
tant piano  manufacturer  in  that  city 
in  which  lie  states  that  in  consequence 
of  the  increasing  cost  of  spruce  wood 
for  sounding  boards  in  the  European 
markets,  he  has  decided  to  negotiate 
with  producers  in  the  United  States. 
The  inquirer  is  anxious  to  place 
small  trial  order,  to  be  paid  for  im- 
mediately on  receipt  if  it  conforms  to 
purchase  conditions.  Correspondence 
should   be  in  Spanish. 

\c.  iiTtts.  Vrteslan  well  drills,  heat- 
ing plant,  ami  other  machinery*  \  re- 
port from  ■■'  <<  American  .  onsu  i  tates 
thai    a    resident    of   his   district  has   re- 

furnished  with  ca  I 

of        American        firms        manufacturing 
artesian    well       drills,    steam       and     hot' 
plai 

.     .f. 
for    sis  ii"     tl bin  n 


Wednesday    Oct.    15,    1913. 

Ing  refuse  and  dead  animals,  and  gold- 
mining  machinery,  both  placer  and 
quartz.      The    inquirer    advises    that    he 

has,    up    to    the    present,    imported    

ehinery  from  Germany,  but  that  neither 
he  nor  his  client-  arc  satisfied  with  the 
same  and  are  American  pro- 

ducts.      Correspondence     should     be     in 

Russian,    and    prices    si Id    be    quoted 

c.  i.  f.  port  of  destination.  If  impos- 
sible to  make  c.  i.  f.  quotations,  prices 
should  be  given  f.  o.  b.  American  sea- 
1  and  shipping  weights  and  meas- 
urements as  well  as  freight  rates 
stated. 

No.       11739.         Fire      apparatus The 

America!  consular  agent  at  Nelson, 
British  Columbia,  reports  that  the  City 
of  Nelson  is  considering  the  purchase 
a  motor  book  and  ladder  truck  for 
use  in  the  fire  department.  Manufac- 
turers of  this  equipment  should  com- 
ma n,  rate  with  the  City  Clerk,  City  of 
British  Columbia,  Canada,  for 
'details    regarding    requirements. 

No.  117411.  Snow  plows  and  track 
cleaners  for  electric  railroads. — The  di- 
rector  of  a  foreign  tramways  company 
informs  an  American  consulate  that  he 
desires  catalogues,  prices,  and  full  par- 
ticulars for  snow  plows  and  track 
cleaners  for  electric  street  railroads. 
The  type  must  desired  is  one  to  be 
attached  in  front  of  the  cars.  In  view 
of  the  probable  extension  of  street 
railways  into  a  hilly  country  later, 
there  may  also  be  opportunity  for  the 
sale  of  larger  plows  and  cleaners  than 
are  desired  at  present.  Correspondence 
may   be   in   English. 

No.  11733.  Tenners  for  inelal  bridge. 
— The  American  consular  agent  at 
Nelson,  British  Columbia,  reports  that 
bids  are  called  for  furnishing  the  ma- 
terial and  erecting  a  metal  bridge 
across  the  Kootenay  River  at  Taghum, 
British  Columbia,  a  few  miles  below 
Nelson.      It    is  at    work   will 

le  sin  ted  this  fall.  Information  may 
be  had  from  the  Public  Works  En- 
gineer, Victoria.  British  Columbia,  or 
from  the  Government  Agent  at  Nelson. 
Tenders  will  be  received  until  October 
14. 

No.    1171:7.      Cottonseed      oil. — An      oil 
mill   in  Europe  making  high  grade  pea- 
nut oil  is  now  constrm  ting  a  plant  for 
I    irdi  'ing    edible    oils    by    a    hydrogen 
id    to    be    free    from 

c    objectionable    trace    of    nickel    that 

has    been    found    in    most    of   these   oils. 

tie  i    oil    will    be    sold    to    the 

Margarin       factories.         A       commercial 

agent   of   the   Department   of  Commerce 

write    that   the   plant    will   be   in   opera- 

i  i ■  ■  ■  i    in      November,    and    if      successful 

iv    a    lot    of    tine    cottonseed    oil 

•  a     and     supply     to     this    almost 

unlimited    demand. 

\«.    Il7-:s.        Hardware,   electric     ap- 
ir.ar.-iiu.-,    and     machinery. — A       business 
firm       in     Australia       has     written       an 
Amerii  an   cc-nsu  late   thai    it    is   prepared 
to   represent    two  or   tlnree  good  Ameri- 
Its     business     is 
thai    of    in  '  a"  Eai  turers'    agents,    and    is 
onl  m    i    mostlj    to    ill   the  large  whole- 
sale     buyers     throughout     the    different 
Australian    States.         The    firm       writes 
lines   1 1   could   push   besi   would 
be   confined    to   the  hardware,  electrical, 
i,.  i>    1 1  ii.s,  a  ad   [|    would   be 
i  .i       indie    the    following   .articles: 
Tool;     i  pllei  s,    flies,    b  ieii.ii,    ,    gai  den- 
ote i.    Ion  Idi  rs'      hardwai  e, 
'  m  ware,  1  ou  sehold 

ces,    a  nil    la  i. hi ■--.!  \  |ng    de>  ices 


Wednesday    Oct.    1.i,    191:1. 

\i>.    11731.    Motor    llfebuiit. — A    foreign 

I  Usiness       man     infoi  in  -  ,    „, 

consulate    that    he    di    in 

■a    lifeboat    equipped    with 

foieed   "i    the   boal        oi  „    in   to 

-1    miles   nn    hour,   and    the   motor    is    to 

I  e  i  mi   wit  h    kerosene  as  fin        i     

should   be   from    25    to  30  fi 
worthy  .      and       able     I  o       sty  n  I 

weather.    An    ordina    -  tor 

bofl  I    will    not    ansv,  ei    i    e    requi    mts, 

ami   the  inquirer  onlj    n  isln ■-    

•  pecifl   ations      or    cata    ■    n, 

lifeboats    equipped    wit  .    i Cor- 

respondem  e     m  tj     I  e    in    Englisl        ind 

fcrii  es   si i     ie   quoti  r,    i    „f 

destination,     with     approxi  in  i  :  e      late    of 
delivery. 

No.  1171 1.  Catalogues  nf  ni.ii.n-  cars 
ii nil    motor   IkiiiIs — An    American    consul 

ie£  is   that    manul  ictu 

those    of    m. a. u-    cars    and    motoi     bo  i  ts, 

file    in    liis    office    as    soon ssible 

their  cata  logui  -  a  nd  price  lists  for   191  I. 

No.  11720.  Machinery  lor  nngan 
makers'  shop — A  report  from  an 
American  consul   in   Sum 

that     a     letter     has     lee-:     i 

office       requesting       illustrat  oi  and 

prices  of  machinery    foi    w  gon 

Shop.      A  circular  bench 

saw,   and    planing    m  ichi  •••<■    wen 

Really    mentioned      but    from    the    letter 

it    seemed    apparent     that    a     -  omplete 

outfit  for  a   small  shop  is    reqn  ired. 

N».   11713.   Motor  tire   truck. —  N 
from    an     American     consul     in     Canada 
states    that    a    local    board    of    file    com- 
missioners  has  under   considerat 
purchase  of  a   motor   truck         It 
posed   to   purchasi    ;i    nvaeli  me   thai    will 
be  a  combined   steamer,    chemical,   hose, 
ami    ladder    truck 

No.    117111.   Tort   mirks. —   Tenders    lor 
the    construction    of    important 
tensive    port     works,    estin  o      osl 

about    $6,500,000,    at     Pot  to    A 
Grande  do  Sul,    will    be    i 
.-'.■-  retario     de     Estado 
1  i    i         Publicos    of     i    e     - 
Grande  do  Sul,   Brazil,   until 
The   genet  a  I   condit  ions   ai 
of    the    character    oi     tin  I  o    be 

undertaken,  comprising   sea    wal 

"ii  ses     and    complete    insl 
maritime     i n  •    dis- 

charging   equipment, 

upon     application      to     the      Bureau      of 
Foreign    and     I  lomesl  ic    Com     -    ci       Che 

America] nsul     gene    i  i 

•la  neiio     writes     it 

accomplished       towat  d  I  te 

whole    oi     ,.    pari    oi 
Amen,  an    firms    unlei  -  -     sub- 

mil  ted  bj   a   local  agi  ni    a  n 

i  he   Government    as   to 
ami   financial   responsibilii  ■-.    •■     i  rm 

bidding    a  nd     who    Is    pri 
a    cash    bond    for  thi     I         ful    perform- 
ance  of   the   work 


THE       WORKMEN'S      <<>>ll 
\i    I. 


\--  \TIII\ 


i  in    January     1,    1914,   tin  <     Woi  k- 

-     Compel     i      - 1         '■>  -  Into 

effect       '  me   of  tin 

lavt    is   thai    which    i  in  i-    ■  '    e  SI  'i  e 

oi    ' '  iiitoi  nia   to   go 

of     insuring       employi  list       in- 

clustria  I  aci  Hi 

11-111 |  Oil,: 

privatt tpat 

I  I     U.I  -■    .  on      .l.i.l, 

lust    in   the   emploj  ■ 

in  tde    It    
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pensate     his     injured     workmen,     it     in 
turn  should  see  to  ii    tha 
,     I ,,   get   insurance  at  cosl 

of  indusl  rial   aci  Idents. 
The    ma  n    who    will    hat  e    cha 
thai   pari  of  t  he  work   will   tindoubtedlj 
ii    ave    his    I    ind      fu  i. 

sist  mi  -      will   decide      n  hal      insurance 
lustrial 
a.  c  denl   Commis  sior    io         to  m 
ii    iness   selfsuppot  ting       He   will   make 
nts,  resist  unju  n      make 

it    possible    rm     everyl 

now   get 
imps    or 

0    lis       to 
make    1!     rm     foi     itself, 

Ti  e    State     will     coi ■     wil 

:  '  rgi       nn 

ii  '■  nil  -  idj     ii    the   field.     It   will 

m  tke    no    ati,  mpt     t o  lop 

to    the    exclusion      oi 
111  1  will  aim  to  do   «  il 

be    to    furnish    the    emploj  er    with    the 
npensa- 
m  am  e    and    at    tin 
rates. 

1  " take    up    i ,:  is    foi  n te 

act  Ivitj      in  I, it  state 

-'    mi        i    ■       

it   one  of  them   has  ever  go 

of    «  in  ing    ,  ompensa  tion 

nee    in    ,  ompei  ition    with    private 
i  ompanies. 


REFORMS    IN    PRISON    MANAGEMENT 


California    is   accomplishing   some  big 

in    prison    ma  nagen i        Bn 

mi    water   diet    is    proving    much    more 

s ssful      in    maintaining      discipline 

ti  -in    h  as    the    i  -  uel    straight   jacket    in 
ns,      some    years    ago.       Only     two    per 
cent    and    a     fraction     ol 
leased  on  parole  engage  in  crime  imam 

No       other     State       con      ■       C rnia 

•    ord     t:  ,-    iucces  -    ,,i    tl  e   parole   sys- 
'  ompiete. 
eg  nil. n  of  ,  riminals  will 
possible      ii     San     Quentin.       Tl  i 
termer   and    the    man    who    wants    to   re- 
form    will     be     kepi     mini      from     the 

Thi 

Tensive 
uniform    for    ;  who    s   ov. 

,'    ,i     purpo  - 

A     nev.     .  ell    building     will    be    com- 
pleted   al    San    Quentin    before    the    first 

of    t! |  ,      in    can    then 

i i       'I  ;  e    new    building   at 

Folsom    will    mil     be    finisl  ed    till 

•  ■  delaj  .  ii  ni   that 
i  ion. 
'        ei  ave,     with     consider- 

abli     ,ie-.  ree    of    correctne  i  en    re- 

school 

,ii    -af- 
fairs    in    this   State    tnui 

1  < '  "  1 1 '         ' '  I        o  wa      I        ,     :      , 

iroai 


\\\  Wills       CONTRACT    I-' ItlDGE 

1FPROACH. 

M  '-  R  '  s\  II. I. K     i  1  ni.,,     Co  I,       . 
10,      Polio  ... 

Yuba 

o 

.     i , , .  ,  i  : ,  .    of    i    •     new     ......     i 

.....    1 1  ... 
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ate  I  [lghway,  agi  eed   to  pay  one- 

|    the  cost. 
Work    is  to  commence   within  twenty  - 
after   the   signing    of   the  eon- 
mi     the    bridge    must     be    com- 
.'.    thin     Bve     months        The     ap- 
to    be    ol     crete     with     a 

flooring.       The     fonmlal    oil     for 

will    be    six    feet    below    the 

n    i-   estimated    that    the   total 

,-   approach    will   be     $J-i,ooo. 

iv  Isors    limited   theii    sha  re    I  n 

Tl  ej     Insist  .-il     upon    a    clans,. 

ontract    providing    for   a    twen- 

oller    test    upon    the    completion 

I  i  a.  lure. 

'ie    High  ,\  ay    i  loi ission    and 

the   in rs   of   the  State    Recla 

ive  .i  ppi  oved  the  pla  ns. 


»MU\MK\TO    TO     SAISAI.ITO. 


SANTA     in  s.\     (S  moma     Co  i,    i  icto 
-        Rumors      thai    t    ,■      Hntalings 
Interests    have    under    i  on- 
ions     the    construction      of      an 
railroad     from     Sacramento     to 
■~  '•"    ilito,    reducing    the    distance    from 
i '  tpital    to   San    Francisco    by 
lorn     mill        reaci  ea    the    ears    of    the 
ol       Sonoma       and       .Marin 
u  u.liiesday    and    caused    them 
the   choice    of    a    site    for    the 
i  ion    of    a    joint    bridge    across 
iiuuii    River   at    Black    Point,    in 
connection   with   the  Black   Point   cutoff. 
s    said    that   the   railroad  project 
.    decided  in  about  two  weeks. 


WHERE     I"  'BLIC     POI.lt '\ 
STAKE. 


'  '■    •'■  ion     ,nv„h  es    a     gri  al    public 
It    is    probably    the    most    vital 

'.'    i        -on  mm  of  i '-  is  pe i  and  of  the 

future. 

odj       feels      that      the      people 

must    determine     the     i  on- 

-  - 1 1 1 

e    ii  i-is   ,,f   the   right    of   the   Nn  - 

'     i  ublic    domain    from    private 

1  ioi se   ve    its    natural    resources 

ten  l    e  pov,  er  of  the  President  to 
■••        Bj     this    means    President 

" * '    I     consen  ed     the    best    of    the 

"  "mi  i    res of    Alaska,   and   con- 

-,  i  \  i  ,i    ■■  real    Westei  n    forests. 
T   •-  I'nit,  d  States  Sm-i  erne  i  lourl   has 
ked    novi    to  di  cide   whether   the 

I      I  -as     the     right      to     with, haw 

ands    inn itry.      The    request 

,:    "'  "i''    bj    Judge    k    of    the 

31  ites  i'm.  u:i   i', ,m  i   ,,r    v, 
-    propi  i  lj    h  Ished  so  impo 
on    to    i  ,    determined   judicially 
'-  I'M    judicial    tribunal 

|  '-ni  of  supremelj  lm- 
1  "  l  -  pi  esents  sharplj  i  ,  pre 
ing   powei    of   the  com  ts   in   the 

rovi     i ntal     plan.       No    on,- 

PUti     i    ,,i     thi      ,u,  I,  ,-,.,■    ,,. 
'  ' '  '    '  •  •■   i    •■   i'"w  ei    to   v  '-i.- 
'i  ■■     i    ,-  exei  in  li ,     depa  - 1  ment 
1  gl   latii  e  department.  Perl    ip 

necei     trj     i [nce    i    e   court  3 

•     the    final    dele  rated    pov 
"i    vital    on'  lie    polii  i    i,i  ,,i 
'-,,'     ,1 1 us i      i  ..    no      longei 

1       tl      l.'.i      :-      urn  I    i  ,-  I I     :     ,  i  , 

ne      with    il     i    g,    oral 
of  why   II  ,  to   the 

■     \  ■ 
... 
Citj    si, i. 
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Combination 
Boiler  and  Ges 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  oi  America 

Successors  to  JOHN  WOOD  M.-G.  CO. 
218-    1  Pacific  Bldg.    447-49  E. 3rd  St.    33 1 -339  Cypress  rt. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


The  Original 
Metal  Store  Front 

Kawneer  Patents 

Sustained  by  United  States  Court 


if©!!  Flints  «** 


Now 
Made  in  San  Francisco 

KAWNEER  MFG.  COMPANY 
420-422  TURK  STREET 


-IMBb^:    , 

JAMES  CAHILL  &  CO. 

Incorporated 

I                               <  

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Frankiin                               Tel.  Oakland  1113 

M.  ALVIN  PLUMMEE 

HOME  TEST  AM)  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

SAN  FRANCISCO,  CALIFORNIA 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  go-  s  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  :.ew  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  i  nd 
architect  receives  a  copy  of  th  and  Indust  ial  News  containing  mention 

of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advert  sements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  co  struct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 


Manufacturers 


French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  me  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


Rind  your  copies  of  the  Building  and  Industrial 
News  in  PERMA1NENT  BOOK  FORM 

Wo  have  succeeded  at  last  in  securing  a  really  practical  binder. 
The  Building'  and  Industrial  News  contains  a  great  deal  of  technical  and 
statistical  information  that  many  of  our  readers  find  worth  saving  for 
future  reference.  There  is  no  better  way  of  pieserving  it  than  using'  the 
"BIG  BEN"  BINDER 
which   preserves  the  magazine  in  permanent  book   form.     This   binder   is  handsome    and    durable,   and   makes 
the    permanent    filing-   of    magazines  as  easy  as  filing  ordinary  papers.     Itopens   flat   like  a  regular   book,   and 
comes   in   fine  art   cloth   with   the  name  of  our  Journal  stamped  in  gold  on    the    front   cover   and   back.      For 
persons  who  desire  to 

Save  These  Valuable  Article 
this  binder  is  just  the  thing,  as  it  holds  several  numbers  of  our  Journal  and   can   be   used   again   indefinitely 
year  after  year,   simply  by  taking  out   the   old   Journals  and   inserting  the  new  ones  as  they  come  to  you. 

By    making    special    arrangement  with  the  manufacturers  of  this  beet   binder   that  has  ever  been  put  on 
the   market,   we   are   able   to   furnish   them  to   you   for    ONLY  $1.00  EACH, 
Merely  send  us  your  name  and  address  and   say:     "Send   us  your  binder 
send  the  binder  promptly  all   charg-es  prepaid. 


I    enclose    $1.00,"   and    we   will 


in  your  orders  now  and  begin   saving  the   statistical  and   technical    information,    articles    and    valu- 
able  data,   that  will  be  published   in  The    Building   and    Industrial    News  this  year. 


The     best     and      cheapest      reversible 
Window   on    the  market. 


Common  Sense  Window 


Invented  and  manufactured  by 
L.  II.  BIRTH,  19th  and  Carolina  Sts., 
also   i  i  0  Jes   le  St. 
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Catarrh  canJi  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,    or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


'It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined       A»nli2i 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sizr  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Oover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  at^  Beauty  io  the  Skin  so  d  sired 
by  the  Lades  and  admired  by  the  Cent'e- 
men.     Fine  for  the  face  af  er  shaving. 
At  a' I  Diu^gists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdale 


California 


Telephone  Douglas  1 794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Fran<  isco 


ft  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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SUPPLIES. 

Levy  Electric  Co., 539  Market  St. Page  6 
ELEVATORS. 

Otis  Elevator  Company,  Beach  and 
Stockton     

Van    Emon    Elevator    Co.,    56-60    Na- 
toma  St.,   S   F  Page-Inside   back  cover 
FIRE  INSURANCE. 

Boggs,    Fred    H.,    68    Post Page   42 

FLOORING. 

White    Bros.,    5th    and    Brannan,    San 

Francisco Page    36 

GARAGES. 

Metal  Shelter  Co.  of  California,  487 
Golden    Gate   Ave Page    40 

GENERAL     CONTRACTORS. 

Johnson,   Joel,   110  Jessie  St.... Page  40 
Holt,   O.   C,    110   Jessie  St Page   4S 

GRATES,     MANTELS     AND     TILES. 

Kelly  Co.,  J.  T.,  723  7th  St.,  Oaklond. 
Cal Page  38 

GRAVEL. 

Niles  Sand.  Gravel   and   Rock  Co.,   704 

Market  St..  San  Francisco Page  1 

HARDWOOD    LUMBER. 
Parrott  &  Co.,  320  California  St.,  San 

Francisco     Page — Back    cover 

White    Bros.,    Eth    and    Brannan.    San 

Francisco     Page    36 

HOISTING   MACHINERY. 
Langford,    Bacon   &   Myers,    215-17-19. 

Rialto    Bldg Inside    front    cover 

Parrott  &  Co.,  320  California  St..  San 

Francisco     Page — Back    cover 

KITCHEN     OUTFITS. 
lis  Co..  John  G..   839   Mission  St..   San 

Francisco     Page    41 

LUMBER. 
Hart-Wood      Lumber     Co.,      5th      and 

Berry    Sts Page   39 

Taylor  &  Co.,    2006   Grand.   Alameda.. 

MACHINERY. 
Langford.    Bacon    &    Myers,    215-17-19 

Rialto    Bldg Inside    front    cover 

Parrott  &   Co.,    320   California   St..  San 

Francisco     Page — Back    cover 

MANTELS    AND   TILES. 
Pacific  Mantel  and  Tile  Co.,   1727  Tel- 
egraph   Ave.,    Oakland Page    36 
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METAL   LATH. 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

Lilley    &    Thurston    Co.,    Kialto    Bldg., 

San    Francisco     Page    S 

PAINTERS    AND    DECORATORS. 

Cahill  &  Co.,  James,  372  12th  Si.. 
Oakland,   Cal Page   37 

PAINTERS,     PAPER     HANGERS,     ETC. 

Schafer,  Fred  iHouse  and  Fresco 
Painter)  145S  Green.  Phone  Park 
1197.  Shop,  ill  Franklin.  San 
Francisco     

PANELS. 

White  Bros..  5th  and  Brannan,  San 
Francisco     Page     37 

PATENTS. 

Scientific     American,     361     Broadwav. 

X    Y Page"    3* 

PATENT    WINDOWS. 
S.   F.   Cornice  Co..   525    Market.. Page   39 
Simplex    Window   Co.,    525    Market   St., 

San   Francisco    Page   4 

PAVING   BRICK. 

Hidecker,    G.    C,    958    60th    St.;    Phone 

Piedmont   507.    Oakland    

PHOTOGRAPHER. 

Scott,  Walter  A„  558  Market  St.,  San 
Francisco     Page    41 

PLANING     MILLS     AND     WOOD 
WORKERS. 

Builders'  Supply  Depot,  3S  8th.  San 
Francisco    Page    40 

Dalzel,  F.  E.,  2014  University  Ave., 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg., 
San    Francisco    Page    8 

PLUMBERS. 

Low  &  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839      

PORTABLE  HOUSES. 

Uetal  Shelter  Co.   of  Cal.,   487   Golden 

Gate  Ave.,  S.   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Xiles  Sand,  Gravel   and   Rock  Co..   704 

Market  St..  San  Francisco Page  1 

SANDSTONE  BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San   Francisco    Page   39 

SHEET  METAL  WORKS. 

S.  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  4.5  Montgom- 
ery  St Page   4S 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 
Lilley   &   Thurston    Co.,    Rialto    Bldg., 

San    Francisco    Page    8 

STORE     FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER    HEATERS. 

Thleben   &   Co.,   Jos..    667   Mission   St.. 

San    Francisco    Page    42 

Wood     Mfg.,     Co.,     John     218     Pacific 

Bldg.,  San  Francisco   Page   37 

VENEERED     PANELS. 

White  Bros.,  5th  and  Brannan,  San 
Francisco     Page    36 

WALL  FINISHING. 

Imperial  Co..   183   Stevenson  St.. Page   3 
WATER    PROOFING. 

Dwan  &  Co.,  J.   E.,   445  Turk... Page  42 
Imperial  Co..    183   Stevenson   St..  Page   3 
Parrott  &  Co.,   320  California  St.,  San 
Francisco    Page — Back    cover 

WHEELBARROWS. 

Langford,    Bacon  &   Myers.   215   Rialto 

Bldg.,  8.  F..Page — Inside  front  cover 
Parrott  &   Co..   320   California   St..  San 

Francisco    Page — Back  cover 

WINDOWS — PATENT. 
Simplex    Window    Co.,    Crocker    Bldg., 

San     Francisco Page     i 

WINDOW  SHADES. 
Cahill     *     Co..     James,     372     12th     St., 

Oakland,   Cal Page   37 
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Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST   OF  MEMBERS  OF      SAN    FRANCISCO    LOCAL    NO 
THE    SPECIALTY    CONTRACTORS'    ASSOCIATION    OF  CALIFORNIA.    OFFICE 

is;,    STEVENSON    ST.      TELEPHONE    SUTTER    995.         MEETS      FIRST      AND 
THIRD   MONDAYS   el'    I    U'll    MONTH    AT    1:30     P.    M.    AT     THE     BUI1.I 
EXCHANGE. 


President.    JOSEPH    AHLBACH 

MasterPIumhers'  Ass'n. 
Vice-President.   W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n 
Treasurer;      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


\Y.    S.    SCOTT 
Masons'    and    Builders'    As: 
Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.'1 


MEM  HERS. 


Office     101     Gough 

John   L.   E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling.     E.    A. 
Baerne.     Louis 
Beck.    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman,    M.    J. 
Brennan,    J.    F. 
Breslin.     Chas. 
Bornstein      &      Le 

Blanc 
Boscus    Bros. 
Bowen.      J.      L.      & 

Son 
Brook,       J.       H.    & 

Son 
Bryan.       J.      M.      & 

Son 
Bryan,    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,     PI.     Co. 
Butler.    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,     T.     M. 
Cook,    J.    A. 
Coughlan.    Jas.    F. 
Cronin.   J. 
Curran,    A 
Curtis,   Edw. 
Daglow.    L. 
Dallamore,    G.    C. 
Dalziel,     Root,    Jr. 
Davis.    A. 
Deas,    John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Di    Vecchio.    S.   J. 
Deventhai,    E.    M. 
Dockery,     Wm. 
Doherty.    J.    P. 
Dowing.     W.    J.    & 

Son 
Eastman,    T.    W. 
Egan,   T.    J. 
Eisner,    P. 
Ernst,   H.   &  Son 
Ertola.    B. 

Fisher    &    Wolfe 
Fltzpatrick,    J. 
Flood       &       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,    W.   C. 
Franklin.   C.   P. 

Glbbs,     David 
Glbbs,   J.   &   Son 
Gilley-Schmitf    Co. 
Glemser.    F. 
Gomersal,    F. 
Goss.     Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,    A.    J. 
Haub,    Geo. 
Hays,    E.    L. 
Heinz,    C. 
Hennessey,     A.     E. 
Hlgglns,    Chas. 
Hildebrand,    C. 
Hobro.    \V.    D. 
Hondet.    J. 
Hoffman    A    Scha- 

Met. 
Hooper.    F.    M. 


Houston.   J.   J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm.     Fiank     J. 
Kiernan    & 

O'Brien 

Knoles,     F.     T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle.    W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,     Herman 
Leiser    Bros. 
Lettlch,   J.    M. 
Levy,     M. 
Leu.    M. 
Looney,    J. 
Lubliner,  C.    W.   Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  VY. 
McEnhill,   Leo 
McLeod,    J.    J. 
Meehan,    P. 
Mensor,    G.     W.  Co 
Meyer,    S. 
Mitchell.    M.    A. 
Moenning     &     Co. 
Moller,    W.   D. 
Mollis.     Herbert  L 
Mollis,    A.    I. 
Morrice,    T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,     J       V 
Murray,    Roy 
Murray     Bros 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Raische,     Fred 

Rehn,    C. 

Richardson.     J.     & 
Son 

Rohr,    Jos. 

Ryan,    T.    J. 

Sasso,    Frank 

Schalich,    J.    A. 

Schleve.     Theo. 

Schwarz.     Chas.  Co 

Shepard     Bros. 

Singewald,    J. 

Skelly,    Thos. 

Slattery,     M. 

Snook.     W.     S.       & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder    &    Hlnkel- 
bein 

ns,    Jas.    F. 

Strohmier  &   Koe- 
nig 

Sthur.    C.   G. 

Sutton    Co. 

Szanik.    S. 

Taylor    &    Pntch- 
ard 

Tlppett,  J.  C. 
J.  S. 
A.    G. 

Tun    r  Co. 

Von    Tu'vn  .V  Mol- 

l«r 

Ward,   Hugh 


Watson,    Chas. 
Week    &;    Co. 
Westphal,    H.    N. 
Wetzel    &    Grass 
Whitley,    H.   T. 
Whitman       -       Ly- 
man   Co. 
Williamson.    H.   Co 
Wilson.    W.    F.    Co. 
Williams,    O.   F. 
Wiesendung,     P. 


MASTER     PAINT- 
ERS'    AND     DEC- 

ORATtlltS'     ASS1V. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   See. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,    W.    T. 
Bacigalupi,     P. 
Black,   E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,     Wm. 
Byrne.    J.    F. 
Brickley.    P.    J. 
Blum,    L.      "■"" 
Cooney,    W.   H. 
Colin,    M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Pah],    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley.    D. 
Fick    Bros. 
Guenzel,    O.    C. 
Goetze,    F.    W. 
Gercke      U      Fell- 
bach 
Graper,    Harry   G. 
Griffin.     F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hoffman.     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonski,   A. 
Kern,    Henry 
Kiesel,    Fred 
Kroder,    Gus. 
Koenig,    Otto 
Lorenzen,     Fred 
Lucas.    Ed.   J. 
Manning,    Jno. 
Maundrell.    H. 
Norris,     Chas. 
Orsi,    G. 
Olney.     E. 
Ostland.  John  L. 
Pyne.    R.    *    Sons 
Pastier.  Robert. 
Quadt.    Jno. 
Quandt,    A. 
Schaefer,    Fred 
Sehaefer,     Vdam 
Schaefer.      Win. 
Shepherd,     Wm. 
Schultz.    O.   &   Son 


Sorensen,    H. 
Sovig,    C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer     Co. 

Wein  ma  nil.     Chas. 
Wendt,   O.    W. 
Woodall.    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zelinskl.    P.. 


M.     J.     Mealey, 
President 
Allen,    C.   J. 
Arlett,     Arthur 
Anderson.    N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler,   Thos. 
Butler,     W.     A 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan.    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins.    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey.   John 
Drake,    H.    E. 
Fennell.    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell.   Geo. 
Gilbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardiser.   F. 
Gladding.    McBean 

&   Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hibbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt.     F. 
Larsen,    N. 
Larsen,    H.   H. 
Larsen,   L.   C. 
Lawson,   A.   W. 
Lindgren,   C.   J. 
Ludwig,  John 
Mealy,    M.    J. 
McWhirter,    W.    J. 
McCall.     Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
MJJQfij-.    J.    W. 
MuTcahev.   Thos.   F 
Millerick,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor.    J.    J. 
O'Rourke.    T.    F. 
Phillips.    Joseph  J. 
Prlngle,    J. 
Rlngrose.    R. 
Rainey,    W.    A. 
Rainey,    E.    S. 


Reed,    Ha.itr 
Stradllng,     W.    C. 
Scott,    W.    S. 
Watson.    Sage 
Watson.    Sidney 
White,    J.    M. 
Walker,   P.  J. 
Wveant.    I.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 


COfXTRACTIMi 
PLASTERERS' 

ASSN\ 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.  Pres. 

MASTER        PLAS- 
TKRERS'       ASSO- 
CIATION. 


Martin   Lvden   Sec. 
Bradley  *  O'Reilly 
Bosch,   Herman 
Brennan,    Jas. 
Burt.    Chas. 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers,    H.    A. 
Connollv    &    Son 
Dalv,    J.    H. 
Damico,    Tony 
Duthie,    I 
Felt,    R.    D. 
Eraser.     Simon 
Fa    ,    .1 

Olosser.   Geo. 
Oilmour.     Wm.     G. 

Toe 
Jacob  sen.    N 
Knowles.    A. 
Leaf    &    Kaiser 
Lyrlen  &  Bickel 
Manning.    Tom.    Jr 
Mawot.    Donald 
MacGruer    &    Co. 
Muriale.    Nic. 
McLeod.    .T.    C. 
o'Kane.    C.    T. 
Orford.    J.    A. 
Philbin.    J.    J. 
Sullivan.    D.    F. 
Steere.  J.  E. 
Smith     &    Johnson 
Terranova.  M.  J. 
W'agner,   J.   A. 
W  m.         Raymond. 

Atlantic  Fire- 

proofing  Co. 

Raizke.  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo.  C. 

T.vnch.    R. 

Lynch,  J. 

Munson.    C.    &    Co. 

McAbee,    E.   T. 

Havden.   Fred 

Potter.    A.    V. 

Peerless  Fire- 

proofing-  Co. 

Ttavinond,    Wm. 

RneMinsr  Con.    Co. 

f!nell   &   Dennis 

Streeter.    M. 

Sheehan.      Thomas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.     S.     Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge.    W.    S. 

Eppstein    Elec.  Co. 

Levy    Elec.    Co. 

Kirsten.    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


rac.  tire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton.    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel    &    Co. 


MASTER  ROOF- 
ERS' AND  MAS- 
UFACTLRERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry     Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkin  AsphaU 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western  Felt  an« 
Refining    Co. 

CONTRACTING 
LATHERS'     ASSN. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson.    C.    &    Co. 

McAbee.   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing   Co. 

Raymond,     Wm. 

Roebling    Con.    Co. 

Snell    fc    Dennis 

Streeter,   M. 

Sheehan.     Thomas 

MASTER  STEAM 
AXD  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.    Co. 

Gllley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co..     The 

Walsh,     F.     P. 

Williamson     Co.,  H 

Wittman,  Lyman 
&   Co. 

Williams.   E.   D. 


Wednasday    Ori. 
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Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 

Phone  Sutter  3580  110  JESSIE  ST. 


President,    CI 
Vice-Pres.,    A. 

H.    W.   Beach 

A.   H.   Bergstrom 

John    Biller 

C.   A.   Day 
FIsor   Manager 
Geo.    A.    Maas 


IStockho'ders) 

Aekerson     &     Son, 

O.   B. 
A  m  w  eg,   Fred  J. 
Anderson      &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John   B. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis   G. 
Biller,   John 
Blotch.   E.   C. 
Bluxome   &   Co. 
Born,    F.   H. 
Bind   &    Kerr 
Brandt    &    Stevens 
Braunton    Bros. 
Brutcher   &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson,   Elmer 
Casty,   John 

nigh  &  Vezi- 


W.   Gomp.  rtz  Treasurer,   Chas.  A.  Day 

II        -  >m      Secretary.    Wm.    E.    Haeue 

Board    of    Directors,    1912-1X 

y  Frank  Lansing 

Gompertz 
™-ant   Fee 


na 


Ira      W. 


Coll 


Coburn, 

dr.,-.  i 

Cobbv.    J.   W. 

Cole,    P. 

Coll  man 
man 

Commary    -   Peter- 
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Floors,      Composi- 
tion. 

Artolltli     MTg.    Co. 
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H'liirestone    & 
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Joost    Bros. 
Marshall    -    Newell 

Supply  Co. 
Meyer,    Adoph 
Norman      &      Sons, 

F.   G. 
Palace   Hd' ware  Co 
S.    F.    Hd'ware    Co 
Smith     Co.,    P.    A. 

Hay    A     tiralu 
Aigeltinger,     E. 
Heating    A    Venti- 
lating. 
Ahlbach    &    Mayer 
Atlas     Heating     & 

Ventilating   Co. 
General     Eng.     Co. 
Kiernan    &  O'Brien 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum    &    Otter 
Snook       &      Co., 

Fred    W. 
Turner  Co.,   The 
Houses    Movers    & 

Raisers. 
Hatch,   H.   L. 
realsun,    N.    H. 
Stratton,   C.   C. 
Sullivan,    D.    J.&T. 

Inlaid     Floors. 

Calif.       Paryuet 

Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Inlaid   Floor  Co. 
Pac.     Floor     Sand- 
ing  Co. 
Iron    Foundry. 
Enterprise     Foun- 
dry   Co. 
Steiger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     A     Steel. 
Baker     &     Hamil- 
ton 
Dawson   &   Noyes 
ludson    Mfg.    Co. 
Woods  &   Huddart 

Iron   Works. 
Art   Metal  Works 
Brode   Iron   Wks. 
Dver    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Folsom     St.,     Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co.,   C.   J. 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
North      Star     Iron 

Works 
Kalston  Iron 

Works 
S    F.    Iron   Works 
Sartorlus  Co. 
Smhraeder's       Iron 

Works 
Security  Iron  Wks 
Steiger  &  Kerr 
Stove  &  Foun- 
dry Co. 
Vulcan  Iron  Wks. 
West    Coast    Wire 

&  Iron  Works 
Western      Iron 

Works 
Zenith  Iron  Wks. 
Joist      Hangera     A 

Post     Caps. 
Kortk'k      -      Falls 

.Mfg.    Co. 
Lilley      ft      Thurs- 
ton   Co. 

i     Co.    i '. 
Waterhous*  ft 

<     Co. 
tern         Bldrs. 
1  ■•    Co. 
Lathers,     Wood     A. 
Metal. 
rds,    C.    II. 
Ilayden,     Fred 

i.   Richard 
McABee,   E.  T. 
Raymond,   Wm.  H. 
Ward     .1.    E 
I.lme      A       Plaster 

Dealers. 
Arden    Plaster   Co. 
Cal.    Lime    ft    Hy- 

Co 
Cowell       I.lme      & 

Cement  Co. 
".iierln    ft    Co..    J.  S. 
Holland.    J.    P. 
I'm  rum   Co..   J.   E. 
Portland 
Cement  Co 


Quality  Lime   pro- 
ducts Co. 

Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 

Acme   Lumber   Co. 

Christenson    Lum- 
ber Co. 

Columbia    Lumber 

Doe  Co.,   Frank  P. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse   Co.,   J.  H. 
Hooper  Lumber  Co 
Ifjiggins.      Lumber 

Co.,   J.   E. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -      Mahony 

Lumber  Co. 
Pope  &  Talbot 
Reinhart    Mill       & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.  Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Van    Arsdale-Har- 

ris  Lumber  Co. 
Wilson    Bros.ft  Co. 
Wall,   Jos.   P. 
Wood  Lumber  Co., 

E.   K. 
fates,  Wm.   F. 
"asm-Nile     Floor- 
ing. 
Artolith     Mfg.    Co. 
Bender    R.&P.    Co. 
Dwan    &   Co..   J.  B. 
Fibrestone     & 

Roofing  Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Mallott     ft     Peter- 
son 
Tiernan     &     Bero- 

nlo 
Watsonite    Co. 
Mantels,     Tiles     « 

Grates 
Ginsberg    Bros. 
Hulse  Tile  Co. 
Kirwan     ft    Dono- 
van 
Mangrum    ft    Otter 
Peerless    Agencies 

Co. 
Thomson,  J.  W. 
Watson    Mantel    & 

Tile  Co. 
Marble  and  Mosale 

Work. 
Gneoco.    M.    H. 
Grassl   &  Co.,   P. 
Mission      Concrete 

«•    VTnaalc   Wks. 
Mi- -ion  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

^Concrete    Co 
Vermont       Marble 
Co 

Metal    l.nth. 
Atlantic        Firb- 

proofing   Co. 
Rertrer  Mfg.   Co. 
Lillev   ft    Thurston 

Co. 
Roebling       Constr. 

Co. 
Waterhouse  ft 

Price 
Western     Builders1 
Supply  Co. 
Metal     Stamping 
S.  F.  Metal  Stamp- 
ing   ft    Cnrr.    Co. 
Oils     and     Greases. 

Standard  Oil  Co. 
Ornamental     Plas- 

terlnir. 
Binner     Theodore 

Larson.    O.    F. 
I.iwi   ft  Co..   .1.  P. 
Pnlnters    nod    Dee- 
orators. 

Baker    Co..    W.    T. 
Rernsteln.     Wm 


Rlt 


Bro 
Clark     ft     ntoks 
Conk-spy      M 
Bro 


Dahl,  T.   H. 

Donovan,    V.    J. 

Ericksen,  Wja. 

Flynn  ft  Mlkkel- 
sen. 

Hansen,     Elbing  A 

Jourdain,    Al. 

Lewis,   S. 

Miller,    L. 

Miller,   J.    A. 

McCubbin,    James 

Manning,    John 

Neal,  L.  J. 

Quandt  ft   Son 

Ruderman,    I. 

Schafer,  Wm. 

Smith,  J.  S. 

Sovig.    C.    B. 

Storheim  ft 

Schroeder 

Spark  &  Sons. 
John  H. 

Swanson,    Peter 

The  Globe  Paint- 
ers. 

Walker,   Mayer 

Wagner,  Fred 

Wagner    Bros. 

Zelinsky,   R. 

Paints,  Oils  Varn- 
ishes, Etc. 

Clark   &   Dickson 

Cohn  &  Co.,  Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller   Co.,   W.   P. 

O'Brien,   J.   S. 

Parafflne  Paint  Co 

Pratt    &    Lambert 

Wihittier  -  Coburn 
Co. 

Patent      Chimneys 

Clawson  Co..  L.   E 

Dresser   -   McDon- 

Hug.hes,    H.    .'. 

Dunlevy  &  Gettl. 
Pile      Driving. 

Lamburth,    C.     E. 

Planing   Mills. 

Anderson   Bros. 

Birth    Co.,    L.    H. 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mill 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's   Mill 

Holden  -  Deuprey 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main    St.     Planing 

Moore  Mill  ftLum- 
ber  Co. 

Pac.  Coast  Mill  ft 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
&   Planing   Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val 
ley  Mill  &  Lum- 
ber  Co 

Spencer  St.  Plan- 
ing Mill 

Taylor  ft   Co. 

Usona  Mfg.   Co 

Western  Planing 
Mill 

Vevhle     ft     Collins 

Yates.    Win.    F. 
Plasterers 

Bosch,     Herman 

Bradley  ft  O'Reilly 

Rrennan,    James 

Burt.   Chas.    J. 

Campbell,   Chas 

Cash  man.    M.    J. 

Chalmers,  H.  A. 
.  Tnc A 

Glosser.    G.    W. 

Glnsser  ft   Kaiser 

Cllne.   T    J. 

Fay,    John 

Greenback.  Joe. 

rvmnel    Co.,   J.    E. 

Daly,   J.  TI. 

Outhie.    Chas. 

Fraser.    Simon 

Fry.      \ 

GHlmour,   W.  G. 
rscobson,   N. 
Knowles,    A 
Leaf    ft    Kaiser 
Mm  Gruer   ft    Co. 
Mo  wit     Donald 
Orford.    J     A 
l  J.     J. 

Sexton     T     D 
Terranova,    M.    J. 
Th»     dp"|hc     1'las- 
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tering  Co. 
Wagner,   James  A. 
Plumbing  and  Gas 
Kilting. 

Ahlbach    &    Mayer 
Alton,    Thorn.    W. 
Boscus    Bros. 
Bernard,  Geo.  F. 
Condon   &   Band 
Connor,    E    J. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grundy.   Edward 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan   ft  O'Brien 
Kirschbaum,     W.  F 
Lacey    Bros. 
Lawson,    Herman 
Lettich    Bros. 
Levy  Plumbing 

Co.,   M. 
Looney   Co.,    M. 
May,    Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzl,   H.  J. 
Skelly.   Thomos 
Shears,   John 
Snook       &       Co., 

Fred    W. 
Stewart,   James   E. 
Tippett,    J.    C. 
Turner  Co.,   The 
Wetzel.    Theo. 
Plumbers    supplies 
Mark-Lally     Co. 
Nelson    Mtg.   Co. 
Railroad         Agent, 
Freight    «    Pas- 
senger. 
Kent,  James   B. 

Railway   Materlnls 

Langford,     Felts  ft 

Myers. 
Orenstein      -      Ar- 
thur  Koppel   Co. 
Real   Estate. 
Ludwlg,    J.    C. 
Rigging. 
Lamburth,    C.    E. 
Markley,    James  E 

Roofing,   Gravel    A 
Composition.) 

Andes  Rooting  Co., 

B.    F. 
Bender    Roofing    ft 

Paving   Co. 
Cal.    Roofing  Co. 
Cantley   ft   Co.,   J. 
Enterprise      Roof- 
ing  Co. 
Fibresoce     ft 

Roofing    Co. 
Flaherty,   R.   H. 
Goodmanson,    A.  K 
Larfkin         Asphalt 

Co. 
Lawson        Roofing 

Co 
Lovett   Bros. 
Malott,       Peterson 

&    Adams 
Parry    ft    Co..H.  M. 
Rapheld       Roofing 

Co. 
Samuel    Co..   H.    D 
Tibbetts       Roofing 

Co. 
Western     Asbestos 

Magnesia  Co 
Western    Felt    and 

Refining    Co. 

Roofing     (Slnte     A 
Tile.i 

GrUtam,  R.  G. 
White.  Ed.  A. 
Rooting    Materials 

Johns     -     Manvill.' 

Co..  H.   W 
Parafflne  Paint  C« 
Waterhouse  ft 

Price 
Western     Asbestos 

Magnesia   Co. 
Western    Rullders' 

Supply  Co. 
Whlttier   -   Coburn 

Co. 
Sand.   Gravel,    F.te. 
Bay   Develop.   Co. 
Cal.    Building   Ma - 

Material    Co. 
Holland.   J.    P. 
McMullln    Bros. 
Stone  Co..   E.   B.   ft 

A      L. 

Western     Rutlilins 
terlal  Co. 

Western    Develop- 
ment   Syndicate 
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Sanitary     Garbage 

I     hll.es. 

Bill   ft   Jacobsen 


Sheet    Metal    wks. 
Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Crown      Cornice 

Works 
Forderer      Cornice 

Works 
G.     ft    M.    Sheet 

Metal    Works. 
Guilfoy        Cornice 
Hioernla     Sheet 

Metal    Works 
Heipner      Sheet 

Metal    Works 
Hughes,   H.   J. 
Hurabellle  Bros. 
Ideal  Cornice  Wks 
Korell  ft  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &  Co. 
S.   F.   Metal   Stam- 

lng   &   Corr.    Co. 
United        Metal 

Products    Co 
Wet  tern     Furnace 

&   Cornice   Co. 

Sidewalk       Lights. 

Berger  Mfg.   Co. 
Dwan   ft  Co..  J.  E. 
McGuigan     &     Co.. 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    ft   Peraino 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    W  m. 
Long,    E.    W. 
Porter.   W.   F. 
Stewart.   J.    K. 

Stationery. 

Foster  &  Short 
Wright,   J.    H. 

S<eel    Bars. 

Baker  ft  Hamil- 
ton 

Dawson   &   Noyes 

»  oods  ft  Hud- 
Steel    Erector. 

Williams  Con- 
struction  Co 

Stenography  and 
Typewriting. 

Waterson,     Elliott 

Store   Fronts 

Kawneer  Mfg.   Co. 
Waterhouse  ft 

Price 
Western    Builders 

Supply    Cc. 

Slruetural  Steel 

Contractors. 

Judson     Mfg.    Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply  Co. 

w is   ft   Huddart 

Steel        Contractor. 

Connihan  ft  El- 
liott. 

stoves. 

Mangrum     ft  Otter 

Steiger    tz.    Kerr 

Structural  Steel 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 
Ralston     Iron  Wks 
Schauer.    Fred    C. 
Vulcan    Iron    Wks. 
Zenith    Iron    Wks. 


V  I 


Braniek,   J.    P. 
Button.    L    V. 
Devencenzi   &   Co., 

L. 
Dillon 

Co. 
Gallen   &   Carlin 
Hartnett,    J.    D. 

i  J.    P. 

Lennon   Co..   J.   E. 
Leffler,    Fred 


Lusgcn.    Ernest 
McGlini  Lev  & 

Mom 

P. 
O'Day  Co 
Powers.  Chas.  J. 
Sibley    Teaming    & 
g     Co. 

Star      Contracting 

Co. 
Wright  Co.,   J     11 

Tiling. 

Ginsberu 
Gins!- 

lie  Co. 
&     Doe 
van 
Mangrum    &    Otte- 
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Whitewashing 

Brickley,    I'.    J. 
Reigle  &  Jamelson 
Taylor.    L.    A 

«  Indovr    Cleaning. 


Peerless 

Co. 

V\ 

Vhcuimii 

i 

Bill    X-     I 

■•in.     Kimball 


Wall    Beds. 

Marshall   -  Steal  i 


City  House  &  Win- 
dow  I 


Water 

Spring 


<1  o  w 
\\  Indovi 


Patent. 


Co  ,   l.    H 

- 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAX     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.   Wilson  Financial   Secretary.  S.   A.   D.  Schenck 

Vice-President,   Richard    Herring.  Ass't   Secretary.   W.   J.   Carberry 

irer,    C.    W.    Witmngton  Doorkeeper.    B.    R.    Wolcott 
Secretary,   R.  J.    H.    Forbes 


DIRECTORS 
James    A.    Wilson   Robt.    Dewar 
Alexander  Mennie  H.    Maundrell 
C.   W.    Wlirungton  M.    F.    Gale 
R.  J.   H.   Forbes       .1.    j.    phi 

MEMBERS 


R.    A.    Chisbolm 
O.    E.    Brady 
Richard   Herring 


Architectural    Irou 
Works 

Acme  Iron   Works 
Bay        City        Iron 

Works. 
Brode   Iron    WorKs 
Central    Iron    W!cs 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iran     \\    .•!:.<. 
Hillard  J     Co 

Judsun    Mig    •'  i 
Morten3on 

Mb  haels     &     Pfef- 

fer 
"'hoenix    Iron  \V  ks 
Ealston   Iron   Wks 

'  I" 

Works 
St.      Francis     Orn. 

iron    Works 
Iteiger      A- 

Stove     8      f'oun- 

.1  :y    f  i. 
/ul  'f  n    Iron    Wks 
iv,--  i.    n   Ira 
Within  ■   on 

Art    Glass. 
Cal.    Art    Glass   Cn 
Tngerson   X    G 

Co. 

Ilia. -1. -in llli. 
Paul    Kb 

Moods. 
American        Bond 

ins    Co, 
Costello    .v;    Cutler 

Aetna     Lire     Ins.  .'.. 

Boole.  F.   W. 
Empire    Stat. 

etj    I  o 
Fidelity  X  1 1 

i '..     ..•    M  i  rvlar.M 

lliliaia  n    A  Snn.J.R 
I.awton.    A.   F. 
Lloyd    .<:•     Spi 
M  ic.Me  ins     II.    V. 
National        Surel  i 

Cn. 
Pacific    Coast 

ualty    Co. 

iry    Co 

Mel  .1     \'-  ■    ' 

a  n  .1 
Guarantj 
Brick  nun  Potter? 
Bat      Development 

Cn 

I      K. 

•     k    ft 
Pottery   Co 

ilnez  Rrlck  & 

V    CO. 


McNea      Bii.  k   Co. 
E.   B. 

Karts- 

•■■■■    Brick   Co, 

ird    Bk.    Co 

Trans 

ran.    Bk.   Co. 

T.    C.    and 
\  ks. 
G.  G.    Bi 

ind         Paving 

building;    Material. 

Co. 

J.   E.    I.ennon. 
Levy 

lurston 

Para  l : 
Wesr 

I   Co. 
Hull. ling  Paper 


Cemeni     Den  (em 

Guthrie 

1 
i 

J.    I. 


lias   A. 
Cai  [lloti 
Duncanson,      Har- 

relson  Co. 
F  ister  &    Vogt. 

cial    Stone   Co. 
Ilium.    (' 
Keat  Inge    t  3 
I.  J. 
Leonard,   J.    P. 
A. 

Stanquist    &    Tay- 

Stanquist    & 

Forbes 
Zimmerman.  I..  M. 
Concrete      Rein- 

forcemeut. 
Lillev    &    TTii, 
Co. 

Contractors  A- 
Builders. 

son,    W.    W 
Vrthur,   1.. 

I.''. 
Boring     . 

Barn  ,\;   Son.  S.    A 
C.    \. 

iioli    Bros. 
k,    V7m.     \ 

,, 
i 'a  in.  ion     ,v     Diss- 

zina. 

m,     R.     A 

nnon,    W.    N 

II. 

r.  ii. 
Son. 
Ela  in.  Tlo.s 
Elliott.    E.    W. 
.    R. 

Fi  .  . 

V  ■! 
T.    P. 
G     G. 
Frank 

Robt. 

-      Til, bits 

I.      \ 
Hill.      I 

lln«  1. 


.'      \ 
lacks     II 

SV    i ; 

3    H 


Know i  R 

ley. 
Lang   &   i 
Leiter.      E.      T       S 

Sons. 
Lynch,  M.  C. 
P    .1 

Mathews    "on.    Co. 
Ma  i  hies,    H.   C 
VfcBain,  J. 
McKilllean,   R   and 
Wm. 

riios. 
Miller,  Adam. 
Moller,    R.    W 

1 1.    B.&  So 
B.  T. 
Penny,   Isaac. 

Mel.oiall     .V      P 

son. 

Gil- 
lespie. 

M.     .1 
i 
Smith.    I.   W    . 
Spencc.    A.    1'. 
Stockholm    &      \l- 

lyn. 
Terrill,   .;     C 
Walk,  i     I 
Warwii  k.  H 

(car- 
Dent. 

<  Ol  Mice    IVnrk". 

.  .    S 
,     ■. 

el    Mil 
Works. 

.1 

!■ 

Guilfoy         Cornice 

llel.lt,      V 

s      F     Con 
Westi    n 

...        c.     Wks 

Contracting 

I  ■, r. 

' 

t  r:i  :■     . 
grlfl 

,nd,   W.   II 

Curhlug.      Grnnltt 

S      I 
nnnm    Pmnfers. 

•I 


Door  Openers. 

iller,  Geo. 

Electrical. 

i    Electri- 
cal   Works. 

Electric 
Co. 
City    Electric   Co. 
Decker    Electric  Co 

Co 
Hani, ridge.    W.    S. 
Levy    Elec.    Co. 
National    Elec.   Co. 
Elevators. 

i.n     Co 
mini    Eleva 
tor     Co. 

I   ihre. 

s   F   Fibre   &  Cord- 
age  Co. 

Fireproof   Doors. 

Henry. 
Norris,    L.    A. 

Ing   Con.   Co. 

Floor    Snnding 

.    Floor  Co. 

Floor 
Sanding   Co. 

Grill    Work. 

'l     Metal     & 
Wire   Works. 
Merle  Co..    A. 
lus   Co. 
Withing  I  on,   I !.    w. 

Gen.     Contractors. 

!  |       .  ■ 

Brigham,    H.    B. 
Caldwell    &    Co. 

0    &    Son. 
Louis 

■oak    Bros. 
Farquliarson.    D.  B 
Grant. 
,S    .Morton 
Graham,     D.     E. 
Wm 
.1.     D. 
Hannah    &    Co.  .is 
&    Schmidt 
\ 

ill,    J      ii 
Edward. 
Henry 
Peacock,    John 

.1    Hough- 
inn 

Glnsn   anil    Glazing 

v   Win- 
dow   I  lass    I  lo. 

I         i  I ! .  i  s  s 

A         I  '        & 

1     & 

Howlett 

i     P. 
.\     Gotl 

Grading    A:    Team- 
ing. 
i,    D.   O.,   Co. 
D. 

Teaming 

-     J. 

II     N 
A.    II. 
Co 

F,   A. 
W'righl 
Moaar        Teaming 

Mol.cn.      an       S       U. 

Grnnlte. 

T 

Ite  Co 

. 
i'     L. 
Hunt.    A.   T. 

i    Granite 

Hardware. 

a     Co. 
■     11 
v. 
Hurdwa  re 

Hdw.    Co. 

II.Kv         I'll 

Ural        and       l.lgllt. 

■  lis       anil 
Ic     "0. 
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Heating    A    Venti- 
lating. 
Burnham      Plumb- 
ing   a     Heating 

lo 

Cronan,   Wm. 
Mangrum    .V    Otter 
Montague.    W.    w 

&   Co 
House     Moving     .V 

l.'ai-i.i: 

Blume  Cont'g  Co. 
Pearson.    E.    K. 
Sullivan,     n       l    «  T 

Inlaid     Floors. 
Hardwood         Inte- 
rior   Co 
Inlaid    Floor    Co. 
Pacific     Floor 

Sanding   Co. 
Iron    Works. 
Michaels    &     Pfef- 

fer 
Monarch       1 1  <>n 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific     Struc.  linn 

Works. 

Interior         D ra 

tors.      Lathers. 

Snell  &  Denni>. 
Lynch.  Richard 
Joist     Hangers     A 

Post   Caps. 
Kortick  -  Falls 

Mtg  Co. 
Lilley    &-   Thurston 

Co. 
Knnneer    System 

Store    Fronls. 
Falls    Mfg.     Co. 
Lillev   &   Thurstoi 

Co. 
Light    nnd     Power 
Citj     Electric    Co. 
Pac.    Gas    &    Elec- 
tric   Co. 
Lime,    Cement,  rite 
Acme      Cement 

Plaster    Co. 
Ar.len    Plastet     Cu 
California     Liin,-  & 

Hydrate     Co. 
Cowell       Lime       a 

Cement    Co. 
Holland.    J.    P 
Holmes    Lime    Co. 
Lennon.    Jas.     F. 

I. lie. IS.     W.     E 

Pac   Lime    .v    l'ia.- 

ter    Co 
s     F     Lime    Cn 

i    Lime    Prn 

ducts 
Western     Buildine 

Mai.  rial     C. 
Western      Lin  '      ft 

Cemeni     Co 

Lnmlisr. 

i  un  b 
Christenson     Lum- 
ber  Co. 
Hart-Wood      Lam 

ber    Co. 
Humboldt    Lumber 

Co. 
Hauptman      Lum- 
ber   Co. 
i  [ooper       i  .urn   ■ 

Co. 
Kruse.   J.    II 

Loop    Liin 

a  1 1,1       I .  i  in 
her    Co 
i 
&     Lumber    Cn 

-      MalM.r.-. 
Lumber     Co 

Pope  a  Talhni 
Santa    Fe    Luinlv  i 

Co 
Schouten     I 

Co 

S 

ni.. 
Van    Ars.l.l    -Hai 

rls   Lumbei 
Wils.o,     io. 

E     I ' 

Lumber  illnr.i- 

>t 1. 1 

i  i|e.  kma  n  i 

rd     r      v      v 

Niehaus.    Ed     V     < 

White 

g,    !•'.    Lumb. 

Macliln.r. 

Ilnrron, 

&   Mel 


Hawiim   *  llulldem 
Alexander,    l: 

Allen.     C.     .1. 

Anderson     .*;■     H:i  i 
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Hih.u.    VI     V 
Hiii.lv     O      R.&Son 
Krandun.    K    .1 
Rrennan.     I.    E. 
Rrigham.    II      H 
Butcher.     1  hnmas 
Butcher    &  Hadlej 
Byron,    P.    J  .*  Sue 
Campbell     Bros. 
Parr     .1      W 
Drake.    Harry    K. 
Downey,    J. 
Earrell    &     Reed 
Pennell.    .las. 
Gale.    M.    P.    &  Son 
Gilson.    J.    R. 
Harrison,     A. 
Hibhlns   .*;■    Baku 
FToek.    Chas. 
Huffman,   V. 
Hngberg     &      Lud 

wig 
Larsen.    H.    H. 
Lawson.    A.    W. 
Mi-Oowan.     M 
Miller,    J.    W. 
Murray      &      Mow 

bray. 
Miilcnhy     Bros, 
Napel.    W.    I.. 
O'Connor      H     Col 

lins 
O'Rourke.    T.    F. 
Rainev     &      Phlill 

lips. 
Rlnsrrose.     R.&Son 
^••ott.    W.    S. 
Walker.    P.    J. 
Watson,    Sage 
Watson,    Sidney 
White.    .1.    M. 
Whitney  &  Davies 
Wilson,     'amps    a 
Wysrant,    J.    H. 

HVlr'.le. 

American      MarMe 

&    Mosaic   Co. 
Columbia      Ma  i  M- 


Rrassl.  Peter,  Co. 
Hunt,  Andrew  T. 
Maino,  K.  L.  &  Co. 
Musto  *  Sons,  Jos 
Keenan  Co. 
Vermont  Marble 
Co. 

Mantels,    Tiles 
Graten. 

Kirwin  &  Dono- 
van. 
Mangrum  &  Otfei 
Montague  &Co..W 
Peerless  Agencies 
Metal  I'urrliit:  A 
Lathing. 

Lynch.    H.    T. 

National  Lathing 
;■  nd     Furring 

Northwestern  Ex- 
panded Metal 

Metal  Window 
Works. 

Dwan.  J.  E. 

Mosaic. 

Amer.     Marble     & 

Mosaic   Co. 
Gervais,    H. 
Malno,    F.    L.  &  Co 

Office   Fixtures. 
Rateman,    Wm. 
Forbes    &    Son, A. J. 
Fink    &    Schindler 

Co. 
Simmon,    John 

Painters. 

Daniels,    Gus    V. 
Donovan,    V.   J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell,    H. 
Norris,  C.   W. 
Spark,    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal,  L  J 

Paint    Burner 

Paint     (Damp    Re- 
sisting.) 
Dwan   Co.  J.   E. 


I'nliils,     Oils,     Btc. 

Bass     -     Htnter 
Fuller   &    Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Paraffine    Paint  Co 
Whittler   -  Coburn 

Patent      Chimneys. 

Clawson   &  Co.,   L. 

Dun'levy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 

Planing   Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A 

Burnham  -  Stan- 
ford  Co. 

Ca. .    Door   Co. 

Cal.   Milling   Co. 

Cen'ral  Lumber  & 
Milling  Co. 

Elklngiton  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacinc   Mfg.    Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,   P.   F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor   &  Co. 

Plasterers. 

Binner,    Theo. 
Carrick,    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,   D.   Ross. 

Crlchton,   J.   L. 

Coghlan,     Frank 

Connolly,    .1.    J. 

Connell,   .1.    IS. 

Fay,    John 

Felt,    R.    L 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &   Clute 

Jacobsen,    N. 

Knowles    A. 

Leaf    &    Kaiser 

Lyden   &   Bickel 

MacGruer    &    Co. 

Mennle.    Alex. 

McCleod,    J.    C. 

Morehouse,   C. '  C. 

O'Kane   &    CO..C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith    &    Johnson 

Plaster     o*     Paris. 

Lucas.   W.   K 

Vltimliiiiu     .v.     Gas 
Fitting. 

AMbach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalziel,  R„  Jr.,  Co 
Grundy,    Edmund 
Gilley-Schmid    Co. 
Levy,   M. 
Looney,       J.,       Co. 

(Inc.) 
Snook       &      Co.. 

Frederick    W. 
Sutton,    John    G.Co 
Turner  Co..   The 

R«al  Estate. 

Cc. 
Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 

Impt.    Co. 

Rlecrers. 

Blume       Contract- 
ing   Co. 
Pioneer  Const.   Co. 


Crushed    rr...  T. 
Holland,   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 
itnoiinc     Composi- 
tion. 

Artolith     M/gr.    Co. 

Bender,  J.  W. 
Roof   Co. 

Fibrestone  Roof- 
ing  Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manvllle  Co.,  H. 
W.    Johns 

Meuer   Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

Paraffine    Paint  Co 

.Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,    Gravel,   Btc. 

Cassaretto,     Jonn 

Holland,  J.   P. 

Keystone  Sand  Co 
Sunilory   Flooring. 

Stone,  E.  B.  &  A. 
L.    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk        Lights. 

Jackson.    P.  H.&CO 
McGuigan,    John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart.   J.   K. 

Roof   Repairing    <fc 

Paint. 

Street    Work. 


Lilley   &   Thurston 


Stone   Contractors. 

De    Lano    sl    Bond 

I.     i ... 
Bl.-ili.  hard,    W.     W. 
Hunt.    Andrew    T. 
M'  Gilvray       Store 

Co. 


Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     rjranltt 
Co. 

Teaming. 

Dillon,    D. 
Eureka      Teaming 

Co. 
H.  Hand,  J.   P. 
McClure,    H.    N. 
Monarch    Teamln 

Co. 
McLenegan,   S.   I 

Terra  Cottn. 


(.'lark   &    Sons,   N. 
Gladding,    McBean 

&   Co. 
S  t  e  ig  e  r        Terra 

Cotta  Co. 


Ventilators. 


Whitewashers. 

Reigle    &    Jamison 
Brickley,    P.   J. 

Wire  Works. 

Acme      Iron      and 
Wire   Works. 

Eureka      Wire 
Iron    Works. 

Water  Co. 

Spring      Valley] 
Water    Co. 
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LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


White  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  RO^S  YN,  S  F. 

.  E.  Kr&fft  &  Son,  Architects.  O.  C.  Holt,  Bldr. 
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THIS  WEEK'S  ILLUSTRATIONS: 


New  Masonic  Temple  Recently  Dedicated 
At  San  Francisco.  Designed  By  Bliss  & 
Faville,  Architects,  San  Francisco. 

New  Office  Building  For  The  Los  Angeles 
Examiner.  Designed  By  Architects  J. 
Martyn  Haenke  and  W.  J.  Dodd  Of  Los 
Angeles. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete   Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  West  Coast  Distributors  for 
Lauth-Jurgens 

1,  2,  3and  S  Ton 

IVIoJor  Truck 

Equipped  with  a  y  style  bodies  including 
side  or  end  dump. 

Immediate  Deliveries 


Lauth-Juergens 
1  ton  Truck 


All  of  the  above  equipment  carried  in  stock  in  San  Francisco  by 


INCORPORATED 


Salesrooms  215-217-219  Rfalto  Building 


SAN     FRANCISCO,     CAL. 
Tel. phone  Douglas  1380 


'ednesday,   On.    22.    l'J13. 
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NILES  SAND  BRAVEL  and  ROCK  CO. 

Main'Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 


Clean  River  Sand 

Gravel  and  Crushed  Boulder 


to    %  inch 

3      y%  inch  to  1  inch 

1  inch  to  1  hi  inch 

1  J ..  inch  to  2%  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Mr.  James  J.  Hill  says:— 


"Unless  the  facilities  of  the  Terminals  of  our  Railroads 
are  increased,  the  congestion,  evergrowing,  which  often 
paralyzes  traffic  today,    will    result    in   industrial  chaos." 


--From  N.  Y.  Sun,   January   19,  1913 


The  Remedy: — 

Equip  Your  Railway  Freight  Stations,  Storage  Warehouses, 
Steamship  Docks,  Piers,  Etc.,  with 

Otis  Inclined  Elevators 

Mechanical  Continuous-Motion  Carriers  which  meet  every  condition  of  Merchandise 
and  Freight  handling — and  hy  the  use  of  which  congestion  is  eliminated. 

Running  continuously  in  one  direction,  up  or  down,  Otis  Inclined  Elevators 
move  everything  without  stops  to  load  or  unload. 

No  matter  what  the  loads  may  weigh  or  how  fast  they  come,  Otis  Inclined  El- 
evator will  handle  them.  Its  capacity  is  limitless — it  cannot  he  overloaded.  It  will 
handle  from  600  to  1,960  loads  per  hour  according  to  speed.  It  will  keep  up  this 
cipacity  year  after  year.  An  electric  motor  is  all  that  is  required  for  operation,  and, 
results  considered,  the  current  cost  is  almost  negligible. 

Write  for  Catalog  giving  full  particulars  about  various  types 

Without  obligation  we  will  gladly  supply  full  information.  Put  your 
"moving  problems"  up  to  us — we  offer  you  real  help  and  a  positive 
solution. 


OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF     HOTEL.    Geary 
Righetti   &    Headman,   Ar 


:     Taylor, 
itects. 


Interior  walls  dampprofed 
Proofing.  Exterior  walls  w 
perial  Water  Proofing.  Colo] 
Pigments. 


rith    Imperial  Damp 

with  Im- 

effects  with  Imperial 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY   HALL.   San   Francises 

Wright,    Rushford   &    Calilll,   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 
C.    W.     Di  Vrohltect 

"  and  walls  waterproofed  wi 


GERMAN     HOUSE.    San    Francsco 
I.    '  I    Meyer,  Architect 


A   Few  of  the  Buildings  on  which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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day,  on 


Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  busness  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  cily,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    175S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    Andirons, 

Fender   Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


G.RCUNNlNGHAM.Mcp 

'■'i ,fr  ""i?iTiisp 

imp  l.[P;t.„  mouldings 5s; 


..-..-  z.::r.s= 


gjgBg-^HlI'M^'iH^'I'i'i^HJ^r-Ui'iii 


3  8  EIGHTH    ST. 
Satt  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Fraiicisco 


esday,   Oct.    22,    1913. 


IHJILD1NG  AND   INDUSTRIAL  NEWS 


"The 

Corbin 
Unit 

Lockset  1 

Means  Convenience.^ 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  oiher 
patterns. 


PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

•>si  Market  Street,  San  Francisco 
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Longitudinal  Section  of  Self-Sentering.     Actual  Size. 


Coiioroio 


ii'; 


T6 


■■>% 


:nii5)©S)ii53'i'vvjl;li!OTiJfe): 


if  you  make  use  of  the  new  form  of  expanded  metal 
which  is  a   centering   and   reinforcing   combined. 

Self-Sentering   is    a    material 


perfected  after  years  of  study 
and  experiment  in  reinforced 
concrete  construction.  It  con- 
sists of  a  series  of  heavy,  cold- 
drawn  ribs  connected  with  the 
most  efficient  form  of  expanded 
metal. 

Self-Sentering  is  adaptable  to 
practically  every  type  of  con- 
crete construction.    It  affords 


the  simplest  and  most  eco- 
nomical method  of  building 
concrete,  floors,  roofs,  ceilings, 
side  walls,  and  partitions.  It 
is  adaptable  for  both  flat  and 
curved  construction.  It  can  be 
used  for  roofs  of  any  type,  as 
it  supplies  a  bond  which  will 
hold  the  concrete  until  set  on 
any  inclined  surface. 

Write  for  our  Fireproofing 
Handbook  on  low  cost  fire- 
proof construction  with  Self- 
Sentering.  We  shall  be  glad 
to  send  you  a  complimentary 
copy  on  request.   Write  today. 


Cross  Section  of  Self-Sentcring-Showinfi  Side  Lap       Actual  Size 
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General  reports  in  the  building  situa- 
tion indicate  that  September  has  been 
at  least  a  normal  month  in  the  busi- 
ness throughout  the  country.  Sixty- 
nine  cities  representing  building  cen- 
ters throughout  the  country  show  a 
gain  of  about  one-half  of  one  per 
cent,  which  after  the  slump  in  August 
at  least  a  normal  condition.  In 
detail  the  report  made  to  the  Ameri- 
can Contractor.  Chicago,  shows  the 
following  figures: 

Sept.  Sept., 

City—  1913.            1912. 

Akron      $  393.645   t       335,650 

Atlanta      384,723           56S.5S7 

Baltimore     SOS. 237           669,760 

Birmingham      ....  242,099 

Boston     853,875 

Bridgeport     224.323            

Buffalo     821,000           838,000 

Cedar    Rapids     ...  25S.0OO           330,000 

Chattanooga     50,120             53,815 

Chicago     7,858,920        7,210,900 

Cincinnati      870,186           699,340 

Cleveland      1.919.545        1. 

Columbus     473.195 

Dallas     i'69,925 

Dayton      107,955           332.225 

Denver     295.490          331,600 

Des     Moines     127,750           139.150 

Detroit     2,0)56,855        1,841,800 

Duluth      173,897 

Evansville     211,632           181,271 

Foi :    Waj  ne    278,355 

Grand    Rapids    ...  1.573.350 

Harrisburg     

Hartford     369,421           437,530 

Indianapolis      ....  675,504         1 
-     City     .... 

Lincoln      104,050 

Los    Angeles     ....  1,748,665        2,310.517 

Louisville      297,170           330.970 

Manchester      161.015           147,386 

Memphis      288,355           64  1,515 

Milwaukee      S74.509           S03.SS9 

Minneapolis     1.449.650        1.211,075 

lie      49.930             si. 144 

Newark     561,526 

New    Haven     243,880 

N(   a     I  II  leans     ....  1m;, 769            21  1,170 
i    irk — 

attan     ....  b, 386,568        1 

oklyn     2,405.7:," 

Bronx     621.096 

Total      9, 413. 411      13,047,378 

Oakland      456.424           839,440 

Omaha     414, 5S0           476,050 

on      54.215 

14  2.245 

■  Iphia     ....  4,363,955 

Pittsburgh      1,431.790        1,343.749 

Rochester     MS. 226           969,936 

iseph     77.120 

St.    Paul     910,908            179,646 

is     1,180,809 

Sail    l/.k.-    City. . .  142  937           226,375 


^an    Antonio     . 
San    Francisco 

Scranton     



port     . .  . 

City 

Bend    . . 

Spokane     

Springfield     ... 

Syracuse     

Tacoma     

Toledo     

Topeka      

Troy      

gton 
Wilkes-Barre 
Worcester     .  . . 


Total      $56,749,572   $56,52S,939 

Of  the  Pacific  Coast  cities  San  Fran- 
Seattle  and  Spokane  show  a  gain 
while  the  others  show  a  decrease.  New 
V'i'.'k  shows  a  material  decrease  while 
Chicago  and  Philadelphia  show  a  gain. 
Altogether,  while  the  building  busi- 
ness has  not  been  particularly  active, 
it  lias  done  pretty  well  to  hold  its  own 
under   present   conditions. 


176. 12S 

151,592 

2. 27:;.  72:; 

1,783,1  1-5 

71.420 

152.110 

69  2.x -5 

607,870 

74.572 

S6.590 

100.0S5 

126,970 

60,028 

679,115 

214,515 

52,385 

181.435 

1.437.103 

390, S20 

157,842 

282,840 

672. 4S9 

336,605 

116.005 

96.110 

920,600 

63,280 

740,886 

S41.127 

133,053 

175,298 

404,619 

666,902 

The    Mexican    situation    has    assumed 
conditions       so     far       as       this 
government    is   concerned.     Huerta   has 
i    entire    control   and    the   propo- 
sition  of  holding  an  election   is  such   a 
li      farce    that    not    even    a    child 
could    pretend    to    be    misled    by    such    a 
pretense         at         voting.        For         that 
matter    the    elections    of    Porfirio    Diaz 
were  little  more  than   name  as   a    in  ins 
isually    depended    upon    how    he 

ta's   power   seems    to  be   founded 

upon    intrigue.       He    does    not 

seem   to  be  the  bead   of  any   party   that 

looks     to     the    advancement    of     Mexico 

people.      So    that    it    is    merely    a 

question    of    political    intrigue    and    the 

power    ot    vested    interests    whether    or 

not  he  will  hold  his  power.     And  as  to 

that  he  seems  to  be  without  the  popu- 

iport  of  the  people. 

Xapoleon    was    the    idol    of    the    army 

and   the  popular  choice  of  the  people  in 

evoll    against    kings.      Cromwell 

had  the  support  of  the   Religionists  and 

■  mies  of  the  king.     But  so  far  -as 

is    concerned    about    all    he    has 

to    play    one    party    off    against 

another  and  as  yet  he  has  sui    ■ 

preventing    any     combinations    against 

him    that    are      formidable    enough      to 

overthrow    his    power.        Tins    dictator- 

not    liable    to    succeed    v 

port  of  foreign     powers.       The 

only  reason    that    tor<  would 

I   him  would  he  that  he  would  be 

f  urnls      pro  ti 

citizens   in   their  persons   and    property. 

e    does   not   seem   able    to 

wer   certainly   is   held   hy   a    very 

slender   thread. 
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Decoration  In  Architecture. 


Features    itesi 
Decoration 


(•ting     Decorated   Construction      and      Conftti 
a  Viewed  by    a    Discriminating    Architect. 
\V.    P.    Major,    A.K.I.B.A. 


Mr.  President  and  Gentlemen: — It  is 
a!  your  request  I  am  compelled  to  read 
to  you  tonight,  anil  therefore 
1  have  no  apology  to  make  it  what  I 
have  to  say  lacks  interest.  Yon  have 
chosen  and  now  you  must  suffer  the 
consequences  of  your  choice.  It  is  my 
intention  to  lay  before  you  some  of  my 
thoughts  in  regard  to  designing  the 
decorative  ami  artistic  side  of  archi- 
tecture in  the  iiope  that  some  of  you 
at  least  may  not  entirely  agree  at  the 
outset  with  what  I  have  to  say  and 
that  we  may  have  some  discussion 
from  which  benefit  may  be  derived.  I 
might  entitle  my  paper  Decoration  in 
Architecture,  and  divide  it  under  two 
principal  heads.  Decorated  Construc- 
tion and  Constructed   Decorat Later 

I  intend  to  suggest  a  third  and  one 
which,  1  think,  you  will  agree  with  me 
applies  more  nearly  to  the  methods  of 
decoration  which  are.  or  perhaps 
rather  should  be.  adopted  in  these  days. 
Decorated  Construction  is  as  we  are  all 
no  doubt  aware,  most  adequately  ex- 
emplified in  the  style  of  architecture 
we  call  Gothic,  and  there  is  scarcely 
a  feature  of  this  style  in  its  pure  form 
that  is  not  Construction  Decorated. 
The  pillars,  arches,  groined  ceilings, 
windows,  wonderful  tracery,  but- 
tresses, pinnacles,  parapets  and  beau- 
tiful ornamental  wooden  roofs.  All  of 
them  necessarj  to  the  stability  and 
purpose  of  the  structure  and  yet  beau- 
tiful   examples    of    decorative   -art. 

T:  e  tlreeks,  too,  undoubtedly  deco- 
rated their  construction  and  in  doing 
so  tended  to  give  to  their  construc- 
tion the  appearance  of  even  greater 
stability,  for  example  the  entasis  to 
""a-    and    other    means    adopted 

o   i  opt  i   1 1    delusions.        In   otner 

words    i!  ej    realized   that   it   was  essen- 

i    their  building  -    should   appear 

structurally    correct    in    order    that    they 

i   tr       beautiful.         So      that 

■  :     we    turn    to    Classic    or   Gothic 

architecture   we   find    the   best    examples 

•  i    style  to  be  Construction  Deco- 

styles    an-    the    foundation 

tecture   oi    the   preseni  day, 

•  hi  i   om  erefori     nat  urally   ex- 

i    vital  principles  of  those  styles 

ollowed.      Is    this    so 

on?      As    we    turn    to 

Hi.      present     day 

i    pect   is  presents 

iri    mi  a  y  of  its 

faults'      How    frequently    as    one    walks 

eets  of  anj    city    on    this 

i    n: I<   i   beam 

■     in     three     feet 

onolith    of 

a       distance       of 

.  nd  resting  on 

i    -    c.i,    inches    to 

-ill    of    simi- 

i     oi      rich     i.i     piled   oi 

top    of    ibis    beam    is    a    ma^s    of    stone, 

i  rli  k,    t<  or   similar    ma  i«-i  ial 

wh  ii  1 1 

dentl        M  i.  mi.  d 

Ho  nail      the   Intendi  d 

of    u 
go   on   repeatii 


obvious  mistake  day  after  day,  year 
after  year.  Then  consider  the  support- 
ing piers.  How  absurdly  small  they 
are  for  all  the  tremendous  weight  that 
they   appear   to   have   to   uphold. 

Take  again  that  favorite  abortion 
of  some  of  us  which  we  see  only  too 
frequently.  I  mean  a  row  of  bricks  on 
edge  across  an  opening  with  ten  or 
twenty  feet  of  brickwork  above  it.  We 
know  and  even  the  most  uneducated 
readily  realize  that  by  the  simple  laws 
of  nature  it  should  fall  to  the  ground 
without  any  mass  of  brickwork  above 
it    to    help    push    it    down, 

Then  we  see  the  brickwork  just  con- 
tinued straight  across  an  opening 
which  renders  the  result  more  deplor- 
able than  ever,  ami  without  doubt 
those  people  who  have  no  knowledge  of 
construction  at  all  must  sometimes 
wonder  how  the  bricks  or  terra  eotta 
stay  in  place,  and  possibly  sometimes 
say  to  themselves  what  wonderful  mor- 
tar must  have  been  used  in  that  build- 
ing. The  next  glaring  misuse  of  deco- 
rative features  that  comes  to  mind  is 
the  use  of  a  wide  span  segmental  arch 
frequently  of  brickwork  with  abut- 
ments of  a  very  slender  nature.  Some- 
times you  can  see  this  feature  high  up 
in  a  business  block,  sometimes  at  sec- 
ond Boor  level,  also  in  dwellings  and 
an\  and  every  kind  of  building,  and  if 
one  did  not  know  the  secrets  of  the 
construction  it  would  be  a  matter  for 
amazement  how  ever  the  structure  held 
together,  and  we  should  he  wagering 
on  the  hour  of  the  day  at  which  it 
would  fall.  One  can  hardly  omit  men- 
tioning the  method  sometimes  adopted 
— more  especially  over  a  store  front — 
"I'  decorating  the  upper  stories  of  a 
I  uilding    with     a     series    of      brick      or 

si ■    pilasters    which    the    convenience 

"I  the  designer  has  prompted  him  to 
place  anywhere  but  directly  over  the 
piers  on  the  lower  storey.  The  eect 
given  is  necessarily  that  the  pilasters 
are  by  some  sticky  method  attached  to 
the  walls  instead  of  appearing  to  be 
tiie  main  points  of  support.  There  are 
many  other  instances  of  a  similar  na- 
ture far  too  numerous  to  mention  in 
i  hi    paper    like    this    where    decora- 

tive fea  tines  which  should  represent 
i..  thi  eye  al  least  support  ami  stabil- 
ity and  give  to  the  senses  a  feeling  of 
restfulnes  tail  in  their  purpose  be- 
cause  of  the  lack  of  truth  in  their  ap- 
plication. I  think  we  may  rightly  de- 
termine these  things  to  be  a  failure 
mi  the  part  of  the  architect  to  solve 
ii  i'  problem  of  his  elevation  and  it  may 
mil  he  inappropriate  to  mention  here 
ti  at  if  the  architect  who  is  a  scien- 
Ufli  tllj  trained  man  in  the  design  of 
'.I  .  1 1  i  i  a  i.i  I  I  tecora  tion  frequently 
fails  in  Hi,-  complete  solving  of  the 
problems  put  before  him.  bow  can  the 
man  who  lias  hail  no  architectural 
training   expect    to   find    thai    bis   design 

en •  .1   consists   of  a   jumble   of 

badly  imitated  features  .in. I  grotesque 
;.  ill?  \ml  yet  we  lim!  ii\  Ic  a  tithori- 
i  i  .  mil  inning  to  a  I  low  al  least  ths 
m  1 1 1  ci\  m  building:  i  o  be  de  gned 
bj     all    soils    and    conditions     of     self- 


styled  artists,  with  the  result  that  the 
building  that  was  intended  to  beautify 
a  park,  square  or  civic  centre  is  not! 
only  a  cause  for  dissatisfaction  in  it- 
self but  has  a  soiling  effect  on  its  en-| 
tiro  surroundings. 

Hut  to  resume  from  this  diversion.  Il 
want  to  make  it  clear  that  the  failures, 
some  of  which  I  have  mentioned,  are 
not  confined  to  any  particular  grade  of 
architects,  if  there  are  grades,  hut  are 
faults  of  which  we  are  all  capable  and 
culpable.  Unfortunately  I  am  not  doc- 
tor enough  or  clever  enough  to  be  able] 
to  point  out  the  remedy  for  all  these 
faults,  I  leave  that  for  the  individual 
to  discover,  but  I  do  think  that  witn 
more  study  of  the  problems  in  design 
before  us  that  we  can  eliminate  some 
of  the  more  glaring  instances  of  incor- 
rect application  of  decorative  features. 
We  can  certainly  eliminate  some,  such 
as  the  brick  on  edge  arch,  by  discon- 
tinuing their  use. 

In  designing  the  decorative  part  of  a 
building  it  is  necessary  to  adhere  most 
faithfully  to  the  natural  expression  of 
tlit?  material  in  which  we  are  working. 
For  instance,  if  we  build  the  top  story 
of  a  building  in  granite  and  the  lower 
stories  in  brick  the  effect  is  that  the 
lower  portion  is  not  strong  enough  to 
Mipoprt  the  top.  Why?  Because  gran- 
ite by  its  appearance  imparts  to  the 
mind  a  sense  of  great  strength  and 
weight,  whereas  brickwork  naturally 
appears  to  be  a  much  lighter  and 
weaker  material,  and  therefore  by  their 
natural  expressions  the  granite  should 
Le  placed  -at  the  lower  story  and  shoul  I 
support  the  brickwork.  Oh,  but  you 
say.  this  is  i  ridiculous  instance.  You 
can  pick  up  your  Construction  and  see 
there  as  l  have  done  many  times  . 
photograph  of  a  brick  and  stone  build- 
ing with  tie  toil  story  executed  in 
sandstone  with  wide  joints,  the  wide 
joints  being  evidently  put  in  to  add 
to  the  effectiveness  of  the  drawing. 
whereas  in  execution  they  give  weight- 
iness  and  strength  to  the  appearance 
of  the  stonework  which  necessarily 
ippears  to  be  crushing  the  brickwork 
I  elow.  There  are  plenty  of  other  simi- 
lar instances  to  be  found,  and  one  does 
not    have    to    look    far    afield. 

No  doubt  in  many  of  them  the  walls 
and  lacing  material  are  supported  on 
a  steel  frame  ami  therefore  the  build- 
ing is  not  affected  structurally,  but 
-i,  ..a  l.l  we  ic . i  .1  irael  erize  a  man  as 
foolish  if  ill  building  solid  construc- 
tional walls  In-  put  his  brickwork  on 
the  lower  story  and  bis  granite  or 
stonework  mi  the  top  story?  And  that 
beng  so  are  we  not  equally  foolish 
when  we  try  I"  de.  oi.itc  a  building 
• ,     i .  \  ersing    i  he    ordei     of    ma  terials? 

Lei  us  always  remember  that  each 
material     has    an     expression     entirely 

lis    own.    and    is    mi  I  urn  II  \     Suited    to    lill 

i  i"  lain  positions  iii  a  building,  ami 
lulu:  I  i  ertain  requiremen  i  •  If.  then, 
iis  characteristics  are  nol  considered 
in   i  be  design   ii    will   invaria  ilj    appeal 

in   lo i    of   place    when    I    e   design   is 

i  ei  in .  .1  How,  i  "i  instance,  can  we 
expect    i.i   licit,     i    plaster   arch   appeal 
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to  support  several  stories  of  brick- 
work, and  yet  we  see  it  attempti  It 
lo  it  on  a  drawing-.  Plaster  is 
sly  suited  to  positions  in  a  build- 
ing where  it  fills  no  structural  ca- 
pacity, but  is  merely  a  protection  from 
the  elements  and  it  therefore  suitable 
for  panels  and   similar  positions. 

Possibly  by  now  you  may  have  the 
clue  to  my  third  heading  which  I  spoke 
of  in  the  beginning.  Decorated  Con- 
struction, we  know  by  beautiful  exam- 
ples "f  an  ancient  past.  Com  ■' 
Decoration  we  know  from  a  near  past, 
and  my  hope  is  that  in  the  near  pres- 
ent if  we  cannot  solve  over  again  the 
problems!  of  Decora  i  tion 
in  our  day  we  m;i\  adl  ere  our  de- 
signs most  faithfully  to  what  I  term 
Decorative  Construction.  This  is  more 
distinct  from  constructed  Decoration 
than  at  first  appears,  inasmuch  as  the 
latter  is  not  always  decorative;  in  fact, 
far  too  seldom  is  ii  so  Von  will  read- 
ily acknowledge  the  truth  of  what  I 
say  and  no  doubt  you  have  already 
some  piece  of  decoration  in  your  mind 
Which  rather  than  describe  it  as  being 
decorative  you  would  call  it  disfigura- 
tive.  The  distinction  of  the  term  then 
being  -a i  knowledged  I  will  proceed  with 
an  outline  of  my  interpretation  of  its 
meaning  .and  I  think  the  tirst  rule  it 
would  spell  out  to  us  is  the  trui  and 
faithful  use  of  materials  according  to 
iracteristics  with  w  nature 
has  endowed  them.  This  I  have  al- 
ready spoken  of  and  there  is  not  space 
for   enlargement    in   a   short    paper. 

The  second  rule,  which  is  only  sec- 
ond because  there  cannot  he  two  firsts, 
is  that  the  different  features  of  the 
elevation  should  be  so  di  signed  that 
they  appear  to  be  carrying  out  their 
entire  function  in  helping  to  uphold  the 
building  of  which  they  are  a  part.  It 
may  not  be  practicable  to  design  the 
beam  I  spoke  of  before  so  deep  al 
if    it    were    i  omposed    o  olith    of 

sandstone  it  would  withstand  the  stress 
of  all  the  weight  appearing  to  rest 
upon  it.  but  it  is  possi  ile  even  under 
modern  conditions  to  Increase  its  depth 
considerably  from  that  usuallj  in  prac- 
tice and  by  careful  dusigi 
in  a   g  i  cat  extent   the  '    of  the 

tructuri         Or     why 
should  it   not  be   trea  te  build- 

ings  so  that  it  occupii   I  "  e  of  a 

whole    story    and    thus    obtain    sufficient 
depth   to   counteract    the    weight 
These   are    only    suggestions    and    there 

in.i\    i i    er  means    w  some  of  us 

can    devise    to    gain     i     satisfactory    re- 
sult. 

Then,    in    regard     to    the 
piers 

ian    'ii     Ionic    cap    on    the    lowest 
storj       u  here      there      is     greal     weight 
The    situation    calls    for    a    cap 
which    is   sturdy   and   strong    in   appear- 
ance,  a  cap   which   ai    •■  doing 
its    work.      Piers    obviously    should    line 
.     over    thosi 
to   transmit    di   '                   weight 
of   the   various    stori                          ■   series 
i,   a    building 
on     ir. 

ning     buildii 
lot    abutment 
obtained    usuallj     b;     plai 
end    piers    closer  and      using 

a    semi-i  ii  cul  ir    an 

•   i  ,i       up 

ol    . 

abutment.      Mouldln  impor- 
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tint  part  in  the  elevation  and  it  is  es- 
sential that  they  be  designed  to  tit  the 
particular  position  they  are  intended 
for.  Tiie  third  rule  would  apply  to 
sculpture  and  carving,  and  it  Is  very 
t  ,  easarj  to  remember  that  these 
things  have  their  proper  place  in  a 
It  is  a  fallacy  to  imagine  that 
a  building  can  be  made  beautiful  by 
covering  the  facade  with  carving  and 
sculpture,  as  we  sometimes  see  done, 
e  are  fortunately  spared  that  din- 
ger in  this  city,  as  the  cost  of  such 
work  prohibits  a  prolific  use  of  it.  Per- 
haps the  keynote  of  all  these 
is  to  be  sounded  in  two  words, 
lion    and    unity. 

Proportion  is  everything  and  Unity 
of  part  with  part  so  that  nothing 
out  of  place  but  all  the  individual  fea- 
of  the  facade  fit  in  together  to 
form  a  complete  whole.  And 
all  let  our  buildings  be  constructive  in 
their  design.  It  is  a  compara 
easy  matter  to  make  a  badlj  di 
building  look  fairly  decent  on 
by  putting  in  a  few  brick  lines  and 
some  shading,  but  when  the  design  is 
executed  it  is  then  that  the  main  lines 
of  the  elevation  tell  their  tale,  the 
weakness  of  a  pier  shows  up  and  the 
moulding  which  was  hidden  on  the 
drawing  by  a  multiple  of  lines  stands 
out  in  all  the  nakedness  of  its  horrible 
proportions.  Hut  I  do  not  want  to 
.-peak  of  proportion  tonight — t 
serves  a  paper  to  itself.  I  only  men- 
tion it  because  it  is  essential  in  the  fit- 
ness of  things,  and  this  paper  is  upon 
the  fitness  of  features  to  the  position 
tl  at  they  occupy  in  the  facade  of  a 
building.  Architects  in  these  days  have 
to  construct  their  decoration  but  if  we 
would  conscientiously  do  so  as  nearly 
i-  possible  along  the  lines  of  Decora- 
tive Construction  our  buildings  would 
undoubtedly  show  a  vast  improvement 
in  architectural  quality.  This  paper 
is  not  intended  to  question  the  fai  I  I  at 
there  are  buildings  elected  in  tins, 
days  of  which  the  design  fulfill-  I 
quirements  of  Decorative  Construction, 
I  ut    it    is    intended    to   bring   to    our  spe- 

:'.o   some   "!    i    •■   i  ■   

though    entirely    inartistic    inasmuch    as 
suggest   a    false   method   ol 
ive    crept    into    the    facades    of 

1  g!i  the  cleverness  and  in- 
genuity of  our  methods  of  construc- 
tion in  order  to  suggest  that  although 
wo  .no  able  to  apply  all  kinds  of  magic 
in  our  dcoiation  we  are  still  hide- 
bound  to  a  certain  extent  to  the  rules 
which  i  >\  ■  i  m  '1  our  a  nei  st  ors  who 
constructed  in  stone  and  brick,  if  we 
wis  our  buildings  to  look  as  if  they 
were  erected  with  on  eye  to  beauty  as 
e.  This  is  for  the  present 
ami  until  we  can  t :  ink  of  son 
ol    decorating    our    buildii 

plii  abli    i '    pi  eseiit   daj    than  D 

,i  [ck,     -lone     and     terra 
.   —our    buildii 
ed   in   steel       i    '     n 
.  ,..,    i  ete       w  .  ,.  i  no      -i',  •     design   our 

.  lo\  ,i  ;  ion-     In 

I   think. 
problem    befo 

would     suggest      thai       if      ; 

ii  ists  or  those  w  onderl 

I   sure! 

i  n  the  in  iterial  of   a 

icted 
Pos 

•    upon  and 
example-    w  ei ,     i..i,    drummed    into   our 


H 


i]     every    possible    means    educa- 
employ — if  we  could  in  a  word 
obliterate  all  that  has  gone  before,  for- 
get our  stone,  terra  COtte  and  brick,   we 
naturally  might  develop  steel  construc- 
tion   to    a    thing    of    beauty,    but    under 
ditions  which  rule  in  these  days 
permitted    no   developing   proc- 
ess    of    that    kind. 
The  architect   who   is  bold   enougli   to 
ut     the    construction    of    a    steel 
frame  building  lias  to  tirst  have  a   fully 
developed   and   thought   out   design   and 
-take  his  reputation  on  that  de- 
sign,    which    will   be  compared  with,  the 
lest    buildings    in    the    usual    materials, 
and    lie    has   moreover    to    contend    with 
I    c    taste    of    the    public    who    have    be- 
come   naturalized   to  buildings  of  stone, 

it  i    and   In  i,k.      That   is   enough 

to  frighten  any  man  away  from  that 
kind  of  originality  unless  he  is  inde- 
pendent enough  and  rich  enough  to  test 
eas  in  a  building  of  his  own.  Let 
me  give  an  outline  suggestion  of  what 
might  be  done.  There  would  in  the 
first  place  have  to  he  some  method  of 
treating  steel  to  eliminate  the  action 
of  weather,  but  we  will  suppose  this 
done.  Imagine  the  steel  columns  each 
carried  up  in  one  long  continuous  panel 
nimental    steel    brackets  at    the 

ft joists    to    support     the     horizontal 

girders       which       could       be        suitably 
moulded.     The  panels  filled  in  with  cop- 
per or  some  metal,  or  even   brick,  terra 
-tone,    or    plaster,    the     windows 
of      metal      and      the      whole      building 
crowned   with  an   ornamental    iron    cor- 
i      e    not    cast    in    the   forms    we   are   so 
familiar    with,    but    executed    in    a    de- 
sign   suitable    to    the    material,    say    for 
e  along  the  lines  of  the  designs 
eatre   canopies,   though    of  course 
not    witli    the   same   amount   of    projec- 
tion.    The  store  front   would  be  a   sim- 
ple   matter    to    deal    with     in     metal     or 
and  tiie  space  below   the   window 
could    be   carried   out   in    metal,    marble 
or    some    other   suitable    material.      The 
entrance    would    readily    adapt    itself    to 
being    designed    in     ornamental      steel, 
u    iron,  and  thereby  fl   maximum 
.mi  unit    of    light    could    he    obtained    to 
light     the    interior    hall    or     lobby.       In 
■      whole    design     wood      readily 
elf  to  the  uses  of  man   inasmuch 
e   maximum  amount   of  light  could 
i  ined.       The  difficulty  is  to  make 
terior    appearance    of    the    build- 
ing  such    that    it    would    lie   a    pleasure 
.    at    both    from    the    view    of    the 
public    and    that    of    the    trained     archi- 
The    interior    of      the       buildings 
«tili    be    decorated     with     imita- 
1     a     past    art     or    possibly    some 
i     and     progressive     method     of 
t  ion    could    be    devised. 

-  architecturally  an  age  of 
ng  the  highlj  di r\  <  lopi  6  -arts  of 
-i  to  our  present  needs,  and  in 
B  -e-  in,  relj  COPJ  ins  and  imi- 
them.  often  had  imitations  at 
You    will     readily     acknowledge 

i    e  Greeks  develop dasslcal  art 

-lest    pinnacle   ami    it    seems    to 
me   that    ancient    Greece    would    tell    us 
i    e    , .,,,|,.  ivorlng    to    apply    an 
art     to    our     ten-story     bull  111 

I   o  to  Ol 

the  steel   buildings   of   toi 

oi     ■ 

radical    i     in 

,ii     ■ 

proportion     fot  n      to   me 

loc      not  di 

pies    of    pi  opoi  .pi       tdo I     for 
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il  columns  should  be  repeated 
i  el  stanchion. 
I  Delievi  thai  a  change  of  this  na- 
ture must  inevitably  take  place  sooner 
iu-  later,  and  when  it  does  we  shall  be 
once  more  carrying  out  the  principles 
of  decorated  construction.  Let  our 
thoughts  be  directed  towards  this  end 
and  in  the  meantime,  as  we  can  do  no 
lietter.  let  us  do  no  worse  than  carry 
out  in  our  designs  the  principles  of 
decorative  construction  as  far  as  pos- 
sible   under    modern    conditions. 


Plans  Wanted. 

The  Board  of  Supervisors  of  Modoc 
County,  California,  are  advertising  for 
competitive  plans  for  a  new  County 
Court  House  which  is  to  be  constructed 
in  Alturus.  This  building  is  to  be  as 
near  rireproof  as  possible  and  con- 
structed either  of  brick  and  steel  or 
reinforced  concrete.  Funds  in  the 
amount  of  $90,000  are  available.  Plans 
and  specifications  are  to  be  in  the  hands 
of  the  County  Clerk  by  10  o'clock  on 
1  and  complete  specifica- 
tions and  working  drawings  are  to  be 
completed  not  later  than  the  January 
meeting  of  the  Board  of  Supervisors. 
A  six  per  cent  commission  is  allowed 
but  is  to  be  deducted  from  the  $90,000 
available  for  construction.  Pa  ''culars 
can  be  secured  from  the  County  Clerk 
at    Alturas. 

A  new  County  High  School  is  to  be 
erected  in  Monterey.  California,  and  no- 
tice has  been  published  inviting  archi- 
tei  i-  to  submit  competitive  plans'.  The 
buildng  will  be  erected  at  Monterey 
and  is  not  to  exceed  $30,000  in  cost. 
tlction  will  probably  he  of  rein- 
fori  e,|  concrete.  A.  E.  Bunker  is  presi- 
dent of  the  board  and  A.  .1.  Hennessey 
is  secretary.  Either  will  furnish  all  in- 
"ii  and  may  be  addressed  at 
Monterey. 


Bishop,   Inyo   County,    California,    has 

■Old  its  bonds  amounting  to  $30,000  an  I 

will     use    the    proceeds    to     construct     a 

modern    s   liool    building    in    the    Bishop 

The    new-    building    will    lie   of 

eit i     i  oncrete    type   and   will 

oor        No  ar- 
chitect    i.i  -    i  •  i    i'lii  selected,     Partieu- 
can  bi      ."'I  from  the  Counts    Super- 
In i' ni    m    Schools   at    Independence. 


1 i   election   recent  lj      eld  al   Sa  n 

'.i  1 1 1'".   California     can  ed    bj    a    vote  of 
!  to  1      Of  the  total  amount   \  oted,  the 
Mini  of  $|ii, nun  is  in  he  expended  in  con- 
Hall.     New   bridges    n 

:    •    cit;     «  ill   cost    $10, :ot tii  i\  e 

pla  us  will  pi  ol  >        [led   for  in  se- 

city  hall.     The 

building  e  a  two     toi       itt  ucl  ui  e 

infoi  ced 

concrete      Thi  Clerl    ol   San  Mateo 

«  ill   i '  -  foi  hi  1 1  ion. 


B Is    of    the    Pittsbuig    School    Dis- 

trict,  California,  are  reported  sold  to 
llalsey  &  Co.  of  San  Francisco.  Funds 
received    from   this   sale   will   be   used    in 

'  luting  a  modern  school  building 
costing  in  the  neighbor! ■<  od  of  $65,000. 
Competitive  plans  will  be  called  Eoi 
shortly.  Particulars  can  be  had  bj  ad- 
dressing the  Secretary  of  the  Board  ol 
Education   at   Pittsburgh. 


Two  vi  d    tor  the 

ol    bo ill-,     v  oted 

fo  rn  ia      with 

In     the 

f ei      weri 

.'.  c:  e       Sllh- 

ond      -il.      iv  1 1  i  i  ■  1 1 

•     riol      ■  pted       ii    

' '.'.    $.">0,000    and 

I  r  i     fund      ' iic;      ii     to 

l,c.    |,  cl 

ected. 


A  bond  election  will  shortly  be  called 
in  Pleasanton,  California,  to  raise  funds 
Ini  the  construction  of  a  City  Hall.  The 
City  Clerk  is  now  at  work  on  the  neces- 
sarj  papers.  Bonds  in  the  sum  of  $10,- 
000  will  lie  voted  on.  It  is  said  that  no 
opposition    exists.      The    building    is    to 


he  of  brick  oi-  reinforced  concrete  con- 
struction. No  architect  has  been  sel- 
ei  ted 

li    lias    been    , lei, led    by    the    Board    of 

Education  of  Fresi ornla,  to  call 

a  special  bond  election  at  once,  at  which 
lime    the    voters    will    be   asked    to    bond 

'  ie  citj    tor  J  125, with   which 

strucl  new  schools.  Plans  of  the  Board 
of  Education  contemplate  five  new 
grammar  schools,  each  of  which  is  to 
•  ontaln  eight  class  rooms.  All  con- 
struction is  to  be  fireproof.  Date  of 
the  election  has  not  been  set  as  yet.  It 
is  said  that  the  Fresno  public  strongly 
favors  the  election.  Architects  will  be 
called    on    to   submit    competitive   plans. 


Firing    desiring    news    on    special 

Classes    of     buildings,       such       as       Banks, 

Churches,    Schools,      Hotels,    etc., 

ii  ill   Bnd    such       Items       nil     classified       and 

grouped     under    proper     headings, 

commencing    nn    this    page.         These    same 

Items    nre    again    repented    under 

"LOI    ILAT1ES"    in      the      last    part    of    our 

news     department. 

APARTMENT  HOUSES. 


SAX    FRANCISCO — Apartment  houses. 

_'  ami  :.   story   frame,  $1". Ai  - 

I'a  ul  P.  Demartini,  Jol  Columbus  ave- 
nue. S.  F.  Owner's  name  withheld. 
These  two  buildings  will  lie  erected 
on  the  north  side  of  Union  street  near 
Hyde,  the  three  story  structure  on  the 
front  of  the  lot  and  the  two  story 
building  in  the  rear.  There  will  be  five 
apartments  of  two.  three  and  four 
rooms.  Interiors  will  be  finished  in 
pine  and  redwood.  Each  apartment 
will  have  a  private  bath  ami  wall  beds. 
Bath  rooms  will  have  cement  floors 
and  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath  and  shiplap.  Ter- 
ra'zzo  will  be  used  in  the  entrance  ves 
tibules.     Plans  are  now  being  prepared. 

SAX   FRANCISCO— Apartment  houses, 

2  2  storj  and  has,.,  frame.  $5,000  each. 
Architect,  none.  Owners,  Ruegg  Bros.. 
Til)     Pacific     Bldg..     S.     F.        These      two 

I -c       will     be      erected      on        Ramona 

street  south  of  14th  street.  Each  house 
will    have   a    frontage   of   25    feet    and    a 

depth    of    56    feet.      There    will    be    r 

four-room  apartments  in  each  building. 
All  suites  will  have  private  baths  ami 
wall  beds.  Interior  finish  will  be  of 
pine  throughout.  Bath  rooms  will 
have  composition  floors  and  tile  wains 
cot.  Exterior  of  the  buildings  will  be 
covered     with     rustic    and    shiplap    with 

brick     veneer    bases.       Plans    an m- 

plete  ami  in  the  hands  of  the  owners 
who  will  do  the  work  by  Day  Labor. 
Male   ids    are    now    being    purchased. 

uAKbAXI),     CAD. — Apartment,     house 

3  storj  and  base,  frame.  $50, Ar- 
chitect    '  llaj     X.    Burrell,    Albany    Bldg., 

Oakland,     Owners,  Sommarstr Bro 

:::,  Res,-  avenue,  Oakland.  This  build- 
ing will  be  erected  on  Alice  streel  ami 
will    cover   a    considerable   ground   area 

I  ni  i  rlor  has  bi  en  at  ranged  for  a  large 
number  of  two,  three  -ami  four  room 
suites.  All  apartments  will  have  wall 
;  i  naie  enl  i  a  p.  es  a  ml  connecting 
bath  rooms.  Pine,  redwood  ami  elm 
will  be  used  for  i  nterior  finish.  Some 
ardv  '".,1  floors  will  be  used  in  ih, 
calls     and      living      rooms.  Bath       I  i  :- 

will    Inn  e    i  omposil  ion    floors    ami    i  He 

u    'I  fail  i  a  me       will       he       Ini       In 

in    Mb-   and    marble,      Plans   provide    for 

-team      hea  I      a  ml     -a      hot       u    iter         Upplj 

Extej  lor  ol  thi  building  will  be  cov- 
ered   with    cement     plaster     on     metal 


lath.  Plans  are  complete  and  work 
will    be  done  by    Day   Labor. 

LONG  BEACH.  LOS  ANGELES  CO.. 
C'AL, — Apartment  house,  3  story  and 
base,  brick.  $37,000.  Architect,  J.  B. 
Nicholson,  Wright  &  Callender  Bldg., 
L  A.  Owner.  James  H.  Atkin.  The 
building  will  cover  a  ground  area  of 
50  by  150  feet  and  has  been  designed 
in  contain  80  rooms  arranged  in  two 
and  three  room  suites  with  private 
ha  lbs  Wall  bed-  will  be  used  in  all 
apartments.  Interior  finish  will  be 
of  pine  and  redwood.  Plans  provide 
for  steam  heat,  a  vacuum  cleaning  sys- 
tem  and  hot  water  supply.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  All  bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Plans 
are    being    prepared. 

(on tracts   Awarded. 

la  is      ANGELES.      CAL.  —  Apartment 

I  iiii-e,  :;  story  and  base.  Class  C  con- 
struction, $60,000.  Architect.  Ferdi- 
nand Parmentier,  Byrne  Bldg..  L.  A. 
Owner,  Mrs.  Harvey  Ingerson.  Con- 
traetor,  Milton  A.  Fly,  :.-lrt  Alcatraz 
-t   eei.    I,,    A.      Contract    price.    $6 ' 

BRIDGES  AND  DAMS 


SANTA  BARBARA  COUNTY,  CAL.- 
Bridges,  steel  and  reinforced  concrete. 
Cosl  mil  stated.  Engineer.  County 
Engineer,  Santa  Barbara.  Owners, 
Sinta  Barbara  County.  Plans  have 
been  completed  by  the  County  En- 
gineer tor  three  concrete  and  steel 
i  '-ii  \\  .a  bridges  wnii  Ii  ate  to  he 
erected  as  follows:  An  mi  foot  steel 
span  bridge  over  Los  Alamos  Creek  on 
the    state     Highway     in     the    ;,th     Road 

District,    a     .Hi'    girder    bridge    in 

e    g  lead    d  i  strict    over    * :  i 

Creek  and  a  concrete  girder  bridge  over 

1        e      SI '     leek      ill      Section      It      Of      t!lC      . ">  t  ll 

Road  i  'is!  i  id.  Sepa ral e  bids  are  now 
being  taken  for  the  construction  of 
each  of  these  bridges  Plans,  speclfl- 
■  iii. oi-  and  full  particulars  of  the 
work  can  be  secured  from  the  County 
Engineer,  Santa  Barbara.  Bids  will  lie 
opened  bj  the  Board  of  Supervisors  on 
November  3rd  at  10  a  m.  C  A.  Hum 
is   County   Clerk. 

Contracts    Awarded. 

M  \l;  YSY1I.I.K.       YCI'.A      I'll,        CAL.— 

in  idge,    steel    ami    reinfon  e  I    rete 

$  10,990         Englneei .      I ' j     Sui  t  ej  oi . 

\i  irysville  l  iwiici  s,  Yuba  i  !ount} 
Contractors,  George  \\  Martin  &  Son 
Sacramento.       Contract     price,     $20,990 


Wednesdaj .    Oct.    22.    i:m:'. 
FACTORIES  &  WAREHOUSES. 


Contracts  Awarded. 

SAN  FRANCISCO — Laundry.  2  story 
and  base,  brick.  Cost  $10,000.  Archi- 
tect. C.  O.  Clausen.  Phelan  Bids..  S.  F. 
Owner.  Adolph  Schwartz.  Contractor 
C.  D.  Rankin.  724  Cough  street.  S.  F. 
general  construction  only.  Contract 
price.    S- 


FIRE  HOUSES  AND  JAILS. 


BAKERSFIELD,  KERN  CO.,  CAL— 
County  jail,  2  story,  base  and  mezza- 
nine floor.  Class  A  construction,  $150,- 
000.  Architect.  Orville  L.  i  irk, 
Brower  Bldg.,  Bakersfleld.  Owners, 
Kern  County.  The  Board  of  Super- 
visors  recently  selected  the  designs 
of  Architect  Clark  for  the  new  County 
Sail  and  awarded  the  second  prize  to 
Thomas  B.  Wiseman  of  Bakersfleld, 
(250,  and  third  prize  to  J.  W.  Dolliver 
of  San  Francisco,  $125.  The  building 
will  be  classic  in  design,  of  reinforced 
concrete  construction  faced  with  terra 
cotta.  Floors  and  roof  slabs  will  -also 
be  of  reinforced  concrete.  Interior 
partitions  will  be  of  hollow  tile  and 
metal  lath  and  plaster.  The  structure 
will  cover  an  area  of  11-  by  100  feet. 
Basement  will  contain  mechanical 
room,  engineer's  quarters,  fumigation 
and  bath  rooms,  armory,  storage  space 
and  garage.  The  sheriff's  office,  gen- 
eral office,  three  deputy's  offices,  jail- 
or's rooms  and  two  tiers  of  steel  cells 
will  occupy  the  first  floor.  Second  floor 
will  be  arranged  for  wash  room,  din- 
ing rooms  and  kitchen  and  quarters  for 
the  female  prisoners.  Interior  finish 
will  be  largely  of  metal  and  hardwood. 
A  hospital  and  cells  for  inebriates  are 
also  provided  for  in  the  plans.  There 
will  be  a  steam  heating  system,  vac- 
uum cleaning  and  hot  water  supply. 
Plans  will  be  completed  as  rapidly  as 
possible  and  bids  will  be  called  for  be- 
fore  the   first   of  the   year. 

SANTA  CRUZ.  SANTA  CRUZ  CO., 
GAL.. — Jail,  1  story  reinforced  con- 
crete. Cost  not  stated.  Architect, 
none.  Owners,  Santa  Cvu/.  County. 
Plans  for  a  small  branch  county  jail 
have  been  completed  and  approved  by 
the  Board  of  Supervisors.  Bids  for  the 
construction  of  the  building-  and  for 
the  equipment  are  to  be  opene 
her  22nd.  Interior  finish  will  be  of 
pine.  Plans  call  for  a  numbei 
cells  -and  other  jail  equipment.  Exter- 
ior of  the  building  will  be  faced  with 
cement  plaster.  Plans  and  specifica- 
tions can  be  secured  from  the 
Clerk   at    Santa    Cruz. 

OAKLAND,      CAL.  —  Jail      equipment. 
Cost   not   stated.      Architects.    Palmer   & 
Hornbostel.    New    York,  assoeia 
Architect   J.   J.    Donovan.   S  "k 

Bldg.,    Oakland.      Owners.    Cits     i       Oak- 
land.     Plans   are  complete  and 
being      called     for     all     materi  i         and 
equipment  in  connection   with 
pletion  of  the  new  City  Jail  in   the  City 
Hall    Building.      Bids   will   be   o; 
November    6th.      Plans    can    be    secured 
from    Architect   J.    J 

Bank  Bldg.,  Oakland  '■•  offi*  ial  pro- 
posal appears  in  another  column  of 
this   issue. 

FLATS. 


s  \N   FRANCISO  I      i  '  "•'>"  'and 

base,    frame.    $3,500  ' 

Demartinl,    451   Columbus   avenue,   S.   F. 


I  ril.DING   AND   INDUSTRIAL  NEWS 

Owners,    David    and     John     Demartini. 

These  flats  will  be  erected  on  the  west 
side  of  Powell  street  north  of  Lom- 
bard. Each  flat  will  consist  of  five 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Bath  rooms 
will  have  tile  wainscot.  Entrance  will 
be  finished  in  terrazzo  and  mai 
gas  grate  will  be  used  in  each  living 
room.  Exterior  of  the  building  will 
e  covered  with  shiplap  and  rustic. 
Plans  are  complete  and  subfigures  will 
i  ken   at   once   by   the   owners. 

SAN"   FRANCISCO — Flats,   3   story   and 
base,    frame.   $7,000.     Architect,  Paul   F. 
Demartini.    tat    Columbus   avenui 
Owner,   S.   N*.   Busalacchi.     The   building 
will    be    erected     on     Francisco      street 
east   of   Powell   and   has   been    designed 
to    contain    three    modern    flats    of    live 
and    six    rooms.       Bath     rooms    will    be 
finished    in    tile.      Open    fire    phi. 
tile  mantels  will  be  used  in  each  of  the 
living     rooms.       Entrances      will      have 
marble    wainscot    and     terrazzo     steps. 
Exterior    of    the    building     will 
ered  with  cement  plaster  on  metal   lath. 
rustic    and     shiplap.       Plans    are 
plete  and  bids  are  now  being  taken   by 
the    architect. 

SAN  FRANSISCO — Flats,  3  story  and 
base,  frame,  $6,000.  Architect,  none. 
Owner.  Burt  T.  Owsley,  Sharon  Bldg.. 
s  r  Tiie  building  will  he  erected  on 
the  west  line  of  Clayton  stree; 
of  Hayes  street  and  will 
age  of  25  feet  and  a  depth  of  6S  feet. 
There  will  be  three  flats  of  five  and 
six  rooms  each.  Interior  finish  will  be 
of  pine  and  redwood  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  rooms.  Bath  rooms  will 
have  composition  floors  and  tile 
cot.  Open  fire  places  and  tile  or  brick 
mantels  will  be  used  in  each  living- 
room.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath  -and  a  brick  veneer 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor.  All  materials  are  now 
being    purchased. 

SAN  FRANCISCO— Flats,  3  story  and 
base,  frame.  $6,000.  Architect.  Paul  F. 
Demartini,  151  Columbus  avenue.  S.  F. 
Owner,  J.  Sauter.  These  flats  will  be 
erected  on  the  east  side  of  Taylor 
street  south  of  Union  covering  an  area 
of  25  by  63  feet.  E-ach  flat  will  have 
six  roms  and  bath.  Interior  finish  will 
be  of  pine  and  redwood   with   some   elm 

panels.      HardY. floors    will    be    used 

in    the    living    and   .dining    rooms         \' 
open   fire  place  and  brick  or  tile  mantel 
will    be    installed    in    each    living 
linscot    will    be   used    in    t 
rooms    and    kitchens        Ex    i 
building    will    be    covered    with     rustic 
and    shiplap    with    brick      >  •  ■  • 
Entrances     will    be     finished     in     n 
ami    terrazzo.      Plans  are  complete  and 
work   will   be  aone   I'-     De 
materials    are    now-    being    purchased. 

SAN   FRANCISCO-   Fiats,   2   story  and 

J4.40».       Architect,     none. 

\     and     R.    Brisa,    525    Vallejo 

street.     S.      F.        The     building      will      be 

,i  ecti  a  on  Jones 

and    will    cover   an  feet     I 

i,  .  i  ide    for 

four     i lern     fiats     Of      f. 

Intel  ci-    Hi 

,  ,,      ardwoo 

els.    Tile 
Ot     will     be     used      in      the      bath 
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i  nd  kitchens.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath  and  a  brick 
.ase.  Plans  are  complete  and 
rill  be  done  by  Day  Labor.  Ma- 
terials are  now  being  purchased  by  the 
ow  tiers. 

SAN  FRANCISCO— Flats.  2  2-story 
and  base,  frame.  $5,000  each.  Archi- 
ul  F.  Demartini,  451  Columbus 
avenue,  S.  F.  Owner's  name  withheld. 
These  buildings  will  be  erected  on 
property  on  Filbert  street  between 
Grant  avenue  and  Kearny  street,  one 
building  on  the  front  of  the  lot  and 
one  in  the  rear.  Each  will  be  ar- 
ranged for  two  modern  five  room  lints. 
Interiors  will  be  finished  in  pine  and 
d.  An  open  fire  place  with  tile 
mantel  will  be  used  in  each  of  the  liv- 
ing rooms.  Tile  wainscot  will  be  used 
in  the  kitchens  and  bath  rooms.  Ex- 
teriors will  be  covered  with  rustic  and 
shiplap.  Plans  are  now  being  pre- 
Tiie    work    will    be    done    bj     I  I  13 

SAN  FRANCISCO— Flats,  2  story  and 
,:, -.  $6  000  Architect.  Paul  F. 
Demartini.  151  Columbus  avenue,  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  on  North  Point  street 
between  Leavenworth  and  Montgomery 
streets  and  will  be  arranged  for  four 
modern  flats.  Interior  finish  will  be 
of  pine  and  redwood  with  some  elm 
panels  and  hardwood  floors.  Living 
rooms  will  have  open  fire  places  and 
tile  or  brick  mantels.  Tile  wainscot 
will  be  used  in  the  bath  rooms  and 
kitchens.  Entrance  will  be  finished  in 
marble  and  terrazzo.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  shiplap  with  a  brick  veneer  base. 
Plans  are  now  being  prepared  for  the 
work. 


GARAGES. 


PIEDMONT.     ALAMEDA    CO..    CAL.— 
Garage.    2   story   and   base,   frame.     Cost 
not    stated.      Architects,    Milwain    Bros., 
Delger    Bldg..    Oakland.        Owner.      Mrs. 
Ellen    Frances    Gushing.      The    building 
i  n  designed  for  a  private   garage 
and    will    be   erected    in    the   rear   of   the 
owner's   residence.      Upper   floor   will    be 
arranged    for  living   rooms.     First   floor 
will  have  cement  floor  and  will  contain 
_■    space    for   four   machines.     Spe- 
cial   storage   tanks   for   gasoline   will   be 
installed.      Roof  will  be  of  Mission   tile 
:    finish    will   be  of  pine   through- 
Exterior    of    the    building    will    be 
ed    with    cement    plaster   on    metal 
lath.      Plans    are    complete    and    figures 
eing   taken. 

RNDALE,    HUMBOLDT    CO.,    CAL. 

tge,    1    story    and    base,    reinforced 

Cost   not   st  i  ted       Architect's 

not    given.      Owners,    Cream    City 

Pli  i,  ■     and     - 
tor  a   new   fireproof  garage   bulld- 
ivering    a    large    area    have    been 
eted      Bids      lvi      een  taken  from 
i   number  of  contra. 

will    be    awarded    within    a      few     days. 
Aiding  will  i  oi 

ales      a      paint 
re    repaii         op        fheri 
a,  indow     -a  sh    a  nd     I 
.;■    tioor    and    roof.      Exterior    of 
cement 
plaster. 


GOVERNMENT  WORK  AND 
SUPPLIES. 


PROSPECTIVE    BIDDERS. 
Supervising;    Architect. 

Spe  Mirations  for  work  under  the  of- 
fice of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in  these  columns: 
Douglas,  Wyo.  Construction,  October  "X 

King  Lumber  Co.,  Charlottesville,  Va. 

W.   D.   Lovell,   1415  E.  Sth   street,  Min- 
neapolis,  Minn. 
Cnsuer,    Wjo.    Construction,    October   24. 

Robert     L.      La      Fontain,      Cheyenne, 
Wyo. 

\V.    D.    Lovell.    1415    Stli    street    south- 
cast,    Minneapolis,    Minn. 

J.    H.     Wiese,     City      National      Bank 
Building,   Omaha,   Neb. 

.1.   H.  Esmay  Co.,   Douglas,   Wyo, 

J.  P.  Jenkins  &  Co.,  Ocala,  Fla. 

King  Lumber  Co..  Charlottesville,  Va. 

George  Hinchliff  Co.,  Paragould,  Ark. 


Yard*    and    Docks. 

Specifications  for  work  under  the  bu- 
reau of  yards  and  docks.  Navy  De- 
partment, have  been  furnished  to  the 
following  firms  in  addition  to  those 
previously  mentioned  in  these  columns: 

Hare    Island,    Kitchen,    November  1. 

John  Douglas  Co.,  Washington,  D.  C. 
Pearl    Harbor,   Coal    Plant,    November   1. 

Belmont  Iron  Works,  Philadelphia, 
Pa. 

Treadwell  Construction  Co..  Midland, 
Pa. 

Puget  Sound  Bridge  and  Dredging 
Co.,  433  Monadnock  Building,  San  Fran- 
cisco,   Cal. 

Pearson  Construction  Co.,  Seattle, 
Wash. 

Phoenix   Bridge  Co..   Philadelphia,   Pa. 

Riter-Conley   Co..    Pittsburg,    Pa. 

McClintic-Marshall  Construction  Co- 
Pittsburgh,   Pa. 

Pennsylvania    Steel    Co.,    Steelton,    Pa. 

San  Francisco  Bridge  Co.,  San  Fran- 
cisco,   Cal. 

Worden-Allen  Co..  2  Rector  street. 
New    York    City. 

Snare  &  Triest  Co.,  New  York  City. 

U.    S.    Steel    Products    Co.,    30    Church 
New    York    City. 

Mi  \Iyler  Interstate  Co.,  Bedford. 
Ohio. 

Neumeyer  Diamond.  S2  Beaver  street, 
.New    York    City. 

Carnegie    Steel    Co..    Philadelphia,   Pa. 

Hamilton  &  Chambers.  29  Broadway, 
New    York    City. 

Bridge   Co.,   Beaver   Falls,   Pa. 

King    Bridge    Co.,    Cleveland,    Ohio. 
Pearl     Harbor,    Ice    Plant,    November    1. 

II  ,  milton  .v  ' '  a  rubers  '9  Bi  oadwa>  . 
New    Yurk    City. 
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Moore   &    Scot!    [ron  Works,    ) 

Schraeder    Iron    Works,    $818. 

Go]  len  (late  Structural  &  Ornamental 
linn    Works,    $70ll. 

Ocean    Shore    Iron    Works,    $575. 

Vulcan    Iron    Works,   $7x:;. 

Ralston    Iron    Works,    $931. 

Muir  &  Symon,  Inc.,  San  Francisco, 
Cal.,     $340.96;    accepted. 


Reclamation       \,ivcrtlsement      No.     2.'«l. 

Abatra  fur      2500-voll      "il 

switch     tor     Boise    reclamation     project, 

i    i..,.   Angeles,   Cal  .   under  ad- 

■  i  trie    &      Mfg.     Co., 
••l.s.   Cal.,   delivery   Pittsburgh, 
Pa.,   2  |    0  16;    weight   50   lbs. 

Westi  trli      Co       Los     Angeles, 

Cal.,    dellvei       So   ton      tlass.,    14    days; 
$46.80  i  10    lbs. 


San  Francisco,  Custom   House. 

The   contract   for   interior    painting    in 
tlie   I*.   s.   custom   house.   San    Fram 
Cal        as   In  .-il   awarded   to   I.   H.    Kissel, 
1722     Polk     street.    San    Francisco,  «Cal., 
at    $8,300. 

Repairing-      Hospital.,      A'ancouver      liar- 
racks. 

Awards  have  been  made  as  follows 
fur  repairs  to  the  hospital  building  at 
Vancouver  Barracks.  Wash.:  E.  J. 
Claus,  Vancouver,  Wash.,  painting  hos- 
pital, $l.nl2;  painting  dental  surgeon's 
office,  $26;  George  W.  Sykes,  Vancou- 
ver, Wash.,  for  plumbing  in  hospital, 
$671. 


Canal    circular    SOl-A. 

An  advertisement  appears  elsewhere 
in  this  issue  calling  for  bids  to  be 
opened  October  14  for  furnishing  sup- 
plies   as    follows    under    circular    S01-A: 

Class    1.   30   steel   locker  cabinets. 

Class    2.    200    tiie    hydrants. 

Class  3.  1  90-degree  crossing.  2  frogs, 
in. I    2    pairs   switch   points. 

(.'lass    1.    150    tmis    blacksmiths'   coal. 


Redding     Rock,    Cal.,     steel      lower. 

T   ..    follow  Ing      dds     ■-.  en     opi  ned    b 
the  lighthouse  inspei 
Cal..    for   constructing   steel    lut 
Rock   light   station,   Cal.; 
>ii    Mfg.    Co.,    $950. 


Miscellaneous    Buildings,    Puget    Sound. 

The  contract  for  the  construction  of 
miscellaneous  buildings  at  the  naval 
slat  inn.  Puget  Sound,  has  been  divided 
as  follows:  American  Bridge  Co.,  Bal- 
timore, Md..  for  all  structural  steel 
work.  $149,640;  W.  N.  Concannon  Co., 
San  Francisco,  Cal.,  for  all  construc- 
tion,   proper,   $SS,134. 

Sale  of  Canal   Equipment. 

The  purchasing  officer  of  the  Isth- 
mian Canal  Commission  at  Washing- 
ton,  D,  C,  has  available  for  distributing 
a  catalogue  listing  all  of  the  equipment 
now  on  the  Isthmus,  the  great  majority 
of  which  is  to  be  sold  in  the  near  fu- 
ture. In  connection  with  this  catalogue 
allowing  circular  is  being  for- 
warded  through  the  office  of  the  com- 
mission to  those  probably  interested: 
Attention  is  invited  to  the  inclosed 
equipment  catalogue  listing  certain 
equipment  which  was  purchased  for  use 
i. ii  tii-  Panama  Canal  and  the  Panama 
Railroad  between  July  1,  1904,  and  Jan- 
uary   1,    191.",. 

AI'Si    of    the    equipment,    except   float- 
ing   equipment,    will    be    available     for 
sale   in   the   immediate   future.      Some   of 
e     equipment,     however,     particularly 
i     Malting  equipment,  will  be  required 
tin    permanent   use  after   the   construc- 
tion    work    proper    is    completed,    it    not 
,!  :i   ticable    at    the    present    time 
i,,    designate    the    units    which    later    it 
:  i   advisable   to  reserve.    No 
will     be     a  mailable 
tor   sa ;,     to     at    li  <  ■  '    a    year,    k  ith    the 
-     ception    of   a    few    barges   or 
o     i  .  .    12-inch  ga  uge  loco- 

i nd  cai      have   been   sold   since 

i  he   publii  a  i  ion   of  the  catalogue. 

It  mig  10  i    i     i    connection   with 

illing     i  ock   that   tin-  gauge  is  not 

m     being   5-foot  gauge.      It 

mined         il     I    -     cost    of 

tandard  I    i    oai  "ids  will 

not   exceed    $3o   per   unit,   and   the  com- 
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mission    will    bi     prei id    later    on    to 

furnish    Bguri        regarding     i : 1 

standardizing  the  locomotives. 

The    equipment    purchased     will      be 
'    ed    in    serviceabli  at    the 

commission's  shops  when  so  desired   by 
1    contractor.     The  service  will  be  pern 
l"i  on  d    for   the   contractor   on    the 
-I     1  In-    cost     of     labor     plus      overhead 
charges. 

The  following  subcharges  will  he 
added  in  all  cases  where  labor  and 
material    are    furnisl  ed 

Shop  work. — The  shop  expense  per- 
centage fixed  for  the  shop  in  which  the 
work  is  performed  will  be  added  to  the 
distributed  labor.  The  percentage  for 
each  shop  will  he  fixed  from  time  to 
time    by    the    chairman's    office. 

All  other  labor  without  machinery. — 
Ti  a    per  cent  on   labor. 

Material. — A  surcharge  of  1.1  per  cent 
will  be  added  for  additional  material 
used  in   repair   work. 

No  statement  or  information  given 
relative  to  the  condition  of  material  is 
to  be  accepted  or  acted  upon  as  a  war- 
ranty, but  purchasers  must  make  their 
own  examination  and  act  upon  their 
own  estimates  as  to  the  condition  of 
material  and  the  facilities  or  difficulties 
that  may  lie  expected  in  removing  the 
same. 

Payment  for  equipment  purchased  is 
to  be  made  to  sucli  disbursing  officer  of 
the  Isthmian  Canal  Commission  as  may 
he  designated  by  the  chairman  and 
chief  engineer.  Payment  for  all  ma 
terials  shall  become  due  upon  delivery 
of  the  material  to  the  contractor  and 
his  acceptance  of  the  same,  and  pay- 
ment shall  be  made  immediately  upon 
delivery  and  acceptance  or.  at  the  op- 
tion of  the  chairman  and  chief  engineer, 
within  30  days  after  acceptance,  pro- 
vided a  satisfactory  bond,  in  an  amount 
to  be  approved  by  the  chairman  and 
chief  engineer,  is  given.  The  title  to 
material  shall  not  pass  to  the  contract- 
or until  it  is  fully  paid  for.  Should 
conditions  arise  which,  in  the  opinion 
of  the  chairman  and  chef  engineer. 
would  prevent  the  commission  from 
tendering  or  contractor  from  accept- 
ing the  entire  material  purchased  at 
any  one  time,  the  contractor  shall  pay 
for  that  portion  accepted  such  a  por- 
tion of  the  contract  price  of  the  entire 
hid  as  the  chairman  and  chief  engineer 
shall  deem  justifiable.  Material  will  be 
considered  as  having  been  delivered  to 
the  contractor  when  it  is  tendered  by 
the   commission    for   acceptance. 

The  commission  will  pay  all  duty  on 
duti-able  material  brought  into  the 
United  States.  The  title  to  all  dutiable 
materials  brought  into  the  United 
states  shall  remain  in  the  United  States 
until  duty  is  paid  thereon.  This  pro- 
vision,  however,  shall  not  relieve  the 
contractor  from  the  transportation 
risks,  and  payment  shall  he  made  as 
though  the  title  had  passed  at  the  time 
nl    delivery. 

it  is  suggested  that  if  interested  in 
any  of  the  material  listed  in  the  equip- 
ineiii  catalogue  that  a  letter  quotation 
in-  submitted  in  triplicate  either-  to  his 
office  "i-  to  the  chief  qui  rtermaster,  Cu- 

l.i  ia.    Canal    Zone,    based    leliveries 

i      iiillows: 

For  i|m'  material  in  condition  as  it 
lies,  del  Ivei  ed   mi   doi  k   a  I 

a.     Colnn    or    port     of    Ancon,    Isthmus 

,u    Panama, 

b  United  States  or  foreign  port 
i  ii  i  a. ing    port;. 

It   uui  Interested   In  any  of  the  above- 
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nentioned  equipment  this  office  would 
>e  glad  to  receive  the  names  of  any 
inns,  railroad  companies,  or  construc- 
iini  companies  whom  would  likely  bid 
'or   the   material. 

M  any  further  information  is  desired 
iddress  either  this  office  or  the  chief 
paartermaster,  Culebra,  Canal  /.one, 
lending    letter    in    duplicate. 


Naval  Foundry  Problem. 

Foundry  development  at  navy  ...Is 
s  practically  at  a  standstill.  At  many 
>f  the  yards  foundry  conditions  are 
■onsidered  little  better  off  than  they 
.viae  at  the  close  of  the  civil  war.  There 
|  not  a  single  naval  foundrj  on  the 
Atlantic  coast  capable  of  producing  a 
■asting  for  a  steel  stem  or  sternpost 
'nr  a  battleship.  The  naval  foundry 
londitions  on  the  Atlantic  coast  constl- 
ni  e  i  travesty  upon  economy  and  effi- 
Hency,  and  the  more  carefully  the  mat- 
er is  investigated  the  more  urgenl  ap- 
lears  the  necessity  for  immediate  ac- 
inn.  While  such  action  is  not  now 
mperatively  necessary,  unless  a  radi- 
cal change  is  made  in  the  foundry  con- 
litions,  it  will  constitute  -a  serious  bar 
o  naval  operations  in  time  of  war.  Of- 
fers of  the  Navy  have  recently  been 
examining  into  the  foundry  conditions 
Hid  have  recommended  that  one  yard 
>e  equipped  for  the  largest  and  most 
mportant  work,  at  the  same  time 
naintaining  the  other  yards  in  condi- 
tion to  make  the  small  and  average- 
lized  castings  required  for  repair  work 
Jii  naval  vessels.  The  board  has  rec- 
immended  that  the  Philadelphia  yard 
ie  selected  as  the  logical  location  for 
i  naval  foundry  on  the  Atlantic  roast. 
rhe  question  of  the  establishment  of 
such  a  foundry  on  the  Pacific  coast  has 
not  been  gone  into,  but  it  is  believed 
[rom  a  military  standpoint  that  the  de- 
mand for  a  modern  central  foundry 
plant  on  the  Pacific  coast  is  of  no  less 
importance  than  the  establishment  of 
such  a  plant  on  the  Atlantic  roast.  The 
establishment  of  the  latter  foundry, 
however,  is  believed  to  be  the  most 
urgent  need  for  the  Navy,  and  it  could 
in  case  of  necessity  supply  most  of  the 
larger  wants  of  the  Pacific  coast.  The 
central  foundry  should  in-  of  sufficient 
size  and  sufficiently  well  equipped  to 
make  all  the  important  iron  and  steel 
castings  for  the  entire  Navy  required 
by  present  and  probable  future  condi- 
tions. It  is  not  believed  to  be  in  line 
With  military  preparedness  to  depend 
upon  private  firms  to  meet  the  emer- 
genej  foundry  demands  of  the  govern- 
ment, particularly  when  such  firms  do 
not    possess  the  equipment   to  ieil 

own   increasing  demands. 
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the  castings  from  outside  sources,  and 
.is  ;i  result  of  the  investigation  the 
Navj  Department  ordered  the  plant 
closed.  The  condition  of  affairs  at  the 
yard  with  relation  to  the  naval  foundry 
is  considered  due  to  the  manner  in 
which  the  general  foundry  problem  iu 
been  treated  as  a  whole  by  the  Navj 
Department.  It  is  a  bad  thing  for  the 
navy  yard  not  to  be  able  to  make  Its 
castings,  and  such  a  situation  would 
be  a  grave  menace  in  time  of  war. 
There  is  criticism  of  the  action  taken 
in  closing  the  plant,  as  it  is  believed 
a  further  investigation  should  be  had 
and  determine  whether  or  not  it  is  the 
fault  of  the  administration  of  the  plant 
if  the  castings  can  not  be  made  as 
cheaply  at  the  navy  yard  as  -at  outside 
concerns. 


Closing   Slrel    Foundry 

The  st  el  foundry  at  the  New  York 
iia\.  yard  has  been  closed  and  the  em- 
ployes discharged.  This  is  the  result 
of  an  investigation  recently  mad<  with 
regard  lo  obtaining  castings  for  bat- 
tleship No.  39.  Bids  were  asked  for 
these  castings  from  outside  sources  by 
the  constructing  officer,   in   *  ievi 

.  est     of    the    steel    castings     made    for    the 

New  Fork,  and  the  bids  submitted  were 
about    a    third    of    what    the    yard       tee] 

plant    charged.      The    i rd    found    that 

i  he  eost   of  the  castings   wa  dera- 

bis    gi  eater  than  thi  I     ,l 

\oo  :  lea  n     eo, ,  cial      manufacl  urers, 

and,  in  comparison  with  the  bid  sub- 
mitted by  a  British  manufacturer,  was 
excessively  high.  Objection  was  made 
by    some    of    the    officials    to    obtaining 
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OAKLAND,  CAL. — Municipal  auditor- 
ium, 2  story  and  base.  Class  A  con- 
struction, $500,000.  Architects,  Palmer 
*  Hornbostel,  New  York,  associated 
with  Architect  J.  J  Donovan,  Security 
Bank  Bidg.,  Oakland.  Owners,  City  of 
Oakland.  A  motion  introduced  by 
Harry  S.  Anderson,  Public  Works  Com- 
missioner of  the  City  of  Oakland,  pro- 
viding for  the  revision  of  the  plan-  ami 
specifications  on  the  Municipal  Audi- 
torium was  carried.  City  Architect  J. 
J.  Donovan  of  Oakland  will  revise  the 
plans  and  new  bids  will  be  called  for 
at  once.  The  lowest  bid  received  for 
the  general  construction  was  $7*.ini'i 
in   excess   of   the  amount  available 

PORTERVILLE,  TULARE  CO..  CAL 
— Lodge  hall  and  stores,  2  story  and 
base,  brick  and  steel.  Cost  not  stated. 
Architect,  J.  L.  Roberts,  Porterville. 
Owner,  Porterville  Odd  Fellows'  Hall 
Association.  A  site  at  the  corner  of 
Main  and  Cleveland  streets  has  been 
secured  and  plans  are  now  being  pre- 
pared for  a  building  containig  two 
stores  o  the  first  floor  and  modern 
iodge  halls  and  banquet  room  on  the 
upper  floor.  Interior  finish  will  be  of 
pine  and  redwood.  A  maple  floor  will 
be  used  in  the  ball  room.  Exterior  of 
the  building  will  be  faced  with  pre 
brick.  Patent  store  fronts  are  speci- 
lied.  Plans  are  now  being  completed 
and    Idds    will    shortly    be    called. 


HOSPITALS. 


\i  HI  WALK,  LOS  ANGELES  CO.,  CAL. 
— Hospital  group,  1  and  2  story  and 
base,  reinflorced  concrete,  $140,000. 
Architect,  state  Architect  George  B. 
McDougal,  Sacramento.  Owners,  State 
of  California.  Only  preliminary  plans 
have  been  prepared  for  this  group  of 
buildings  and  details  are  not  available. 
The  tract  on  which  these  buildings 
ire   lo    lie   erected    covers  an   area 

acres.      Construction    will    he    fire] 

throughout.  Working  drawings  are  to 
ie  prepared  as  soon  as  the  preliminary 
sketches  have  received  the  approval 
of  the  siat,.  Board  of  i  lonti  ol. 

STOCKTON-.    SAN   .luAQUIN   ( 'i  >  ,    ('Ah 

I  lospltal,  ::  si,,,  \   ami  base,  1 1 
concrete.      $110,000.      Architect,    Walter 
King,    Kllis'    Bldg.,    Stockton,      '  1     , 
St.     Joseph's     Home,       This      WOI 

beei .J  toned    here    before    when    the 

plans    were    first    out    for    figures,      The 
building  will   he  erected   on    Nor! 
fomia   street  covering  a  large  area  and 
will     he     fireproof     throughout.       There 
will  be  a  number  of  ward     besides  prl- 
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11       ins    and    operating    room.       In- 

I will  be  finished  in  pine  and  hard- 
Plans   provide    for   steam    heat 
and     elevator     service.       .Metal     window 
;    11  ames   H  111  be  specified.     Ex- 
it the  building  will  be  faced  with 
plaster.       Plans    are    complete 
and      new     figures     are      being      taken. 
VlcGough    is    in    charge    of     the 


HOTELS. 

SAN  FRANCISCO  — Hotel,  5  story 
and  base,  reinforced  concrete,  $30,000. 
Is.  Rousseau  &  Rousseau, 
VIonadnock  Bldg..  S.  F.  Owner,  J.  B. 
lo  ii,  The  building  will  be  erected  on 
the  south  side  of  Post  street  west  of 
Larkin.  Plans  show  a  total  of  sixty 
guest  rooms  and  thirty  baths.  Inter- 
im   finish    will    be   of   pine   and   redw I 

with  some  hardwood  veneer.  There 
will  be  steam  beat,  elevator  service 
and  a  hot  water  system.  Bath  rooms 
will  have  cement  floors  and  tile  wains- 
rot.  Some  ornamental  plaster  will  he 
1  ,.i  in  the  lobby.  Exterior  of  the 
building  wil  be  faced  with  cement 
plaster.  Plans  are  now  being  pre- 
ii. 1 1  ,',| 

SANTA  YIKNKTTA.  MARIN  CO.. 
CAL— Hotel,  pavilion,  etc.,  1  and  2 
storj  reinforced  concrete.  Cost  not 
stated.  Architects,  Maybeck  &  White. 
Lick  Bldg.,  S.  F.  Owners,  Santa  Vien- 
etta  Co.  These  buildings  are  proposed 
and  only  preliminary  sketches  have 
hem  made.  Santa  Vienetta  is  a  new 
tract  which  is  to  be  placed  on  the  mar- 
ket ami  the  improvements  are  to  be 
erected  by  the  company.  Further  de- 
tail- of  this  work  will  be  given  as  the 
plans  progress. 

FRESNO,  FRESNO  CO.,  CAL.— Hotel 
alterations,  frame  construction.  Cost 
not         stated.  Architect,         Eugene 

Mi  1  hew  son  Forsythe  Bldg.,  Fresno. 
Owner,  T.  C.  White.  The  present  build- 
tted  at  the  corner  of  I  and  Mer- 
ced streets  will  undergo  extensive  re- 
pairs. First  door  will  be  altered  for 
a  number  of  stores  and  upper  floors 
will  he  completely  remodeled.  Stores 
will  have  patent  store  fronts  and  plate 
:..is<  windows.  Interior  finish  will  be 
of  pine  throughout.  A  new  heating 
s\siem  will  be  installed.  Plans  are 
being    prepared. 

la  is    ANGELES,    CAL.— Hotel.    3    story 
1  ml    base,   brick   and   steel,   $150,000.   Ar- 
chitects, O.  P.  Dennis  and  H.  H.  Hewitt. 
Bldg.,    L.    A.      Owner,    L.    D.    Hines. 
The   building  will    he   erected    on    Holly- 

» 1      Boulevard       near      St.      Andrews 

Place.      The  building  has  been  designed 
in    1    •■    shape    of    a    letter    H     with     ex- 
dimensions  of  i:,n  by   150.     Inter- 
im   wil  contain    ISO   guest    rooms,  73  per 
cent   of   which    will   have   private    ba  1  h 
-      ,0    finish    will   be  of  pine  a  nd    white 
1        Hardwood    Hours    will    he    used 
in    the  hall   ways.      There   will   be   steam 
•  levator    service    and     a      vacuum 
■     sys  loin        All    bath    rooms    will 
relent    floors    and    tile    wainscot. 

t    the    building    will    be    1  iced 

ruffled   brick.     Considerable   mar- 
ml     lib-    will    be    used.       Plans    arc 
prepared    and    figures     will     he 
called   for  at    once 

\.\i;i:i.ks.  CAL.     11 

a  mi   base,   brick   ami   steel     • 

,    1:0  a,,  1 ,1     iSfeustad    1  'on    1     1  lo  , 

t  &  C  ill.- ■>    Bldg.,    I..    A      1  'w  'i  - 

it,    N      E     i'ii 1.    : 'IV.      in 

h.     A.       The      building     will      be 
I    on    North    Los     Angeles     street 
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covering  an  area  of  67  by  73  feet. 
There  will  be  a  total  of  72  guest  rooms 
on  the  upper  floors.  First  door  will 
contain,  besides  the  hotel  entrance, 
five  stores.  Interior  finish  will  be  of 
nine  throughout.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Plans  provide   for  steam   heat,   elevator 

service  I  a   hoi    water  system.     Stores 

will  have  patent  stint-  fronts  and  plate 
glass  windows.  Some  marble  and  tile 
w  linscot  will  be  used.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick,  Plans  are  in  the  hands  of  the 
owner  who  is  taking  subfigures  on  the 
various   parts   of   the   work. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Hotel.  3  story  and  hase,  brick 
and  steel.  Cost  not  stated.  Architect, 
A.  W.  Smith.  1004  Broadway,  Oakland. 
Owners,  English  and  Haegerty.  The 
building  will  be  erected  on  a  cornet- 
site  and  lias  been  desinged  for  a  store 
besides  t lie  hotel  lobby  on  the  first 
tioor.  Upper  floors  will  contain  in  the 
neighborhood  of  54  guest  rooms  and  a 
number  of  public  baths.  Interior  finish 
will  be  of  pine.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Plans  provide  for  steam  heat  and  a  hot 
water  system.  Exterior  of  the  build- 
ing will  be  faced  witli  pressed  brick. 
Plans  are  nearly  complete  and  figures 
will   be   called    for   shortly. 

BIG  CREEK,  FRESNO  CO.,  CAL. — 
Hotel,  1  story,  rustic  construction.  $25,- 
000.  Architect,  J.  Carl  Thayer,  Forsythe 
Bldg.,  Fresno.  Owner,  J.  E.  Bass, 
Fresno.  The  building  is  to  be  erected 
at  Big  Creek  Lake  and  will  be  rustic 
in  design  with  exterior  of  redwood  logs. 
Plans  show  a  total  of  54  guest  rooms, 
large  lobby,  ladies'  and  gentlemen's 
parlors  and  a  large  dining-  room.  Two 
fire  places  large  enough  to  consume 
huge  redwood  logs  will  be  constructed, 
one  in  the  lobby  and  the  other  facing 
an  open  porch.  Interior  finish  will  be 
such  as  will  harmonize  with  the  sur- 
roundings. Hot  and  cold  water  will 
be  supplied  to  all  rooms.  The  hotel 
will  be  conducted  as  a  winter  and  sum- 
mer resort.  Plans  are  now  being  pre- 
pared. 

Contracts  Awarded. 

LOS  ANGELES,  CAL.  —  Hotel,  12 
Storj  and  base,  brick  and  steel,  $350,000. 
Architects,  Parkinson  &  Bergstrom, 
Security  Bldg.,  L.  A.  Owners,  Hart 
Bros.  Contractors,  P.  O.  Engstrom  Co., 
5th  and  Seaton  streets.  L.  A.  The  fol- 
lowing work  is  not  included  in  the  con- 
traot:  Plumbing,  steam  heating,  ele- 
vators,  power  plant,  ornamental  iron, 
structural  steel,  mail  chutes,  marble 
and  tile  work,  store  fronts,  terra  cotta 
work,  electric  wiring,  electric  fixtures, 
painting,  vacuum  cleaning,  ventilating 
and  interior  finish.  Contrai  I  in  in-  nut 
stated. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel,  $55,000.  Archi- 
tects, Milwaukee  Bldg  Co.,  Wright  & 
Callender  Bldg.,  t.  ,\.  Owners,  Sidney 
'Goldman  a  nd  Chai  les  Jai  obj .  Con- 
tractors, Milwaukee  Building  Co., 
Wright  and  Calli  ndei  Bldg  i.  A  Con- 
tract   price,   $55,000. 

SAN  FRANCISCO  Hotel,  0  story  -and 
base,  reinforced  brick,  $75.0110.  Archi- 
tect, O.  Albeit  Lansburgh,  709  Mission 
street.  S.  F.  I  'w  i  -  r,  \  Eisenberg 
■  |  ">  s,  Mac]  ><■■  i  i.i  &  k.i  hn,  FUalto 
Lldg.,   S.    l'\,    genera  1 1  in-t  ion.     I  'mi- 

tract    price    not    stated 
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PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  —  state  exhibil 
building,  frame  and  plaster.  $250,000. 
Architect,  Charles  B.  .Meyers,  1  Union 
Square  West,  New  York.  Ownei 
State  of  New  York.  Working  drawings 
for  the  New  Fork  State  Exhibit  build- 
ing which  is  to  be  erected  in  the  Pan- 
ama-Pacific Exposition  grounds  are 
complete  a  ml  copies  of  tin-  same  ha  i  e 
been  forwarded  to  tin  Directors  in  this 
city.  Bi-ds  arc  m>w  being  taken  and 
will  lie  opened  bj  the  New  York  State 
Commission,  ii"  West  [2nd  street,  New 
York,  on  November  8  at  12  o'clock  noon 
Separate  figures  will  be  taken  for  the 
general  construction,  plumbing,  mat- 
ing   and    electric    work.      Time    -allowed 

for    e pleting    the    general    contract    is 

set  at  250  calendar  days  and  for  tin- 
heating  and  plumbing'  225  days,  -ami 
100  days  for  the  electric  work.  Plans 
mas  !"■  secured  from  the  Director  of 
Works,  Service  Bldg.,  San  Francisco, 
or  from  the  Architect  in  New  York.  An 
official  proposal  appears  in  another 
column   of   this   issue. 


—POST  OFFICES— 
Contracts    Awarded. 

PASADENA,  LOS  ANGELES  CO.. 
CAL. — Post  office,  2  story  and  base. 
Class  A  construction,  $184,246.  Archi- 
tect, Supervising  Architect  Oscar  Wen- 
deroth,  Washington,  D.  C.  Owners, 
United  States  Government.  Contractor, 
Eugene  Schuler,  Wahpeton,  Noriii  Da- 
kota.     Contract    price,    $1S4.24H. 

RESIDENCES. 


SAN  FRANCISCO— Bungalows,  2  1% 
story  and  base,  frame,  $2,500  each,  .ar- 
chitect, none.  Owners,  Western  Union 
Home  Builders.  Inc.,  1617  Telegraph 
ave.,  Oakland.  These  two  houses  will 
be  erected  on  19th  avenue  west  of  Cali- 
fornia street  and  each  has  been  de- 
signed to  contain  six  rooms  and  bath. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be  used 
in  the  living  rooms  and  dining  rooms. 
Each  living  room  will  have  a  large 
open  fire  place  witli  brick  mantel.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Automatic  water  heaters  will 
be  installed.  Exteriors  will  be  covered 
witli  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
All   materials  are   now  being  purchased. 

SAN  FRANCISCO  —  Residences,  2- 
story  and  base,  frame,  $3,000.  Archi- 
tect. Charles  C.  Frye,  20  Montgomery 
street.  S.  F.  Owner,  J.  P.  Fletcher,  310 
Lick  Bldg.  This  is  the  first  of  several 
two-story  dwellings  which  Mr.  Fletcher 
will  erect  on  his  property  on  33th 
avenue  near  Fulton  street.  Each  of 
tlie  houses  will  contain  seven  rooms 
■and  bath.  Interiors  will  be  finished  in 
pine,  redwood  and  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  open 
hoe  places  ami  tile  and  brick  mantels 
Tile  will  be  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath,  rus- 
tic  'ini  shingles.  Plans  for  the  first 
two  .it'  these  houses  have  been  com- 
pleted and  work  will  be  started  at 
"tie  mi, lei-  the  Day  Labor  system.  Mr. 
Fletcher  is  now  in  the  market  for  all 
materials. 


.-AN   FRANCISCO— Residence,  2-story 

and       base,       I, 

none       Owners,    Eva 

Reinhardt,    17th    ami    Kansas   streets,  S. 

F.      The   dwelling,    v.  ieen   de- 

5igm  d    I'm     a      evei house    with 

bath   ami  sleeping   porch     >\ill   lie  erected 

■  it    i  he  cornei   of  Ri  vol!  and  Cole  i 

I  in  erior    will    be    finished    in    nine,   red- 

w I    and     white     i  Hardwood 

floors  will   lie   used    in    the   living   room, 

dining  room  a  no    ri    epl hall.     Plena 

provide   for   furnace   hea  t   and   open    Hre 
'■I  '  i     of    brick    and 

tile.  An  automatic  water  heater  will 
lie  installed.  i I  i  i  room  a  nd  I 
will  have  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  cement 
toaster  on  metal  lath  am]  rustic  Plans 
are  complete  and  work  will  be  done 
by  Day  Labor.  All  materials  are  now 
being   purchased. 

SAN  FRANCISCO— Residence, 
and  base,  frame,  $2,000.     Architect  none. 
Owner,    J.    Anderson,     123    16th    avenue, 
S     F.      The   dwelling     will     contain     six 

' is    and    bath.        All      interior     finish 

will  be  of  pine  or  redwood.  Some  hard- 
ly  I    floors    will    be    used.      There    will 

be  a  large  open  fire  place  with  brick 
'  i:i  I  in  the  iiving  room.  Tile  wains- 
cot will  be  used  in  the  bath  room  and 
kitchen.     Exti  house  will   be 

]  with  shingles.  Plans  are  com- 
plete and  in  the  hands  of  the  owner, 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 

SAN  FRANCISCO— Residence,  2  story. 
at  lie  and  base,  brick  and  steel,  $60,000 
Architect,  Houghton  Sawyer,  Shreve 
Bldg.,  S.  F.  Owner,  F.  Sheldon  Potter. 
This  house,  designed  for  one  of  the 
handsomest  homes  in  San  Francisco, 
will  be  erected  at  the  northwest  corner 
of  Cherry  -and  Jackson  streets  on  prop- 
erty having  a  frontage  of  over  80  feet. 
The  design  is  in  the  Tudor  Gothic  style 
ml  will  be  carried  out  of  pressed  brick 
and  cut  stone.  Interior  has  been  ar- 
langed  for  in  the  neighborhood  of  16 
■.corns,  a  number  of  baths  and  sleeping 
pi  relies.  Interior  finish  will  be  of 
I";  ench  walnut  and  Siberian  oak.  Many 
other  hardwoods  and  white  enamel  will 
also  be  used  in  the  finish.  Hardwood 
floors  will  be  used  throughout  except 
in  the  bathrooms  which  will  have  com- 
position  floors  and   tile  wainscot.    Plans 

■  ovide  t'c:  a  central  heating  system. 
either  steam  or  hot  water.  There  will 
be  elevator  ser\ice.  a  vacuum  cleaning 
system  and  oilier  modern  improvements. 
Marble,  hie  and  ornamental  plaster  are 

o  specified.  Plans  will  be  com- 
pleted   within    a    few    days    and    segre- 

ited   figures  will   be  called. 

SAN  FRANCISCO— Residence,  _'  story 
and  base,  frame.  $2,500.  Architect. 
Robert  L.  Sommons,  512  Cole  street.  S. 
F.  Owner,  W.  Stiller.  4167  20th  street. 
The  house  will  be  erected  on  19th  ave- 
nue north  of  Cabrillo  street  and  has 
been   designed  to  contain  six  rooms  and 

ith  Inferior  will  be  finished  in  pine 
and  redwood.  Some  hardwood  floors 
will     i  t    used.       There    will     he    a    large 

" hie    place    with     biick    mantel    in 

tin      .jvlng     room.       Tile     wainscot     will 

'.■  used   in   the   huh   r n  and   kitchen. 

An  -iiHotm.tic  ,\  in  ■  healer  will  be  in- 
s'aibd  K.teri.r  of  flic  dwelling  will 
be  '  ivcred  wit!  tiistic.  Plans  are  com- 
plete and  work  .-.ill  be  done  by  Dav 
i .  '  i  io  !  ■ '  re    now    being 

purchased. 

SAN  FRANCISCO— Residence,  2  story 
and     base,     frame,     $2,500.       Architect, 
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none,      owner,    Kniii    Nels 

S.  F.     The  house  will  eonl         six 
-   and  bath   and  will  be  er 
the   west   side   ot   !>,cmond  stre. 
i>f   21st.      All    interior   finish   wi 
rine  or  redwood.     Hardwood  floors    will 
re  used  in  the  living  and  dininu 
There   will  be   open  fire  places 
mantels.      Tile    wainscot    will    be    used 
in  the  bath  room  vi  d  kitchen.     Exterior 

>ouse  will  be  covered   w 
tic    and    cement    plaster    on    met 
Plans  ara  complete  and  in  the  I 
the  owner  who  will  do  t    -  -.- 
Labor.      All    materials    are     now       e:ng 
purchased. 

SAN  THAN  '  - 
and  base  frame.  $2,500.  Architect,  none. 
Owners,  Johnson  and  Johnson,  55  A  l>i- 
visadero  street.  S.  F.  The  house  will 
le  erected  on  23rd  avenue  r. 
Irving  and  has  been  designed  for  a 
seven  room  house  with  bath.  Interior 
will  be  finished  in  pine  throughout  with 
hardwood  floors  in  the  living 
in  rooms  and  reception  hall.  Living 
room  will  have  a  large  open  fire  place 
rick  mantel.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
will  be  used  in  the  batii  room  and 
Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  owners  will  do  the  work  by  Day 
Labor. 

SAN  FRANCISCO — Residence  2  story 
and  base  .frame.  $3,000.  Architect,  none. 
Owner.  E.  Ginley.  131  5th  avenue.  S. 
F.  The  dwelling  will  be  erected  on  the 
side  of  9th  avenue  north  of  Cle- 
ment street  and  will  contain  seven 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood  v,  : 
elm  panels.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  he  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Bath  room  and  kitchen  will  have 
tile  wainscot.  An  automatic  w  ater 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  brick 
veneer  rase  will  also  be  used.  Plans 
are  complete.  Work  will  be  done  by 
Day    Labor. 

OAKLAND,  CAL — Residence.  1 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects. Coxkead  &  Knew:..'.  Central 
Bank  Bldg..  Cakiand.  Owner.  Mrs. 
Clara  Kummer.  The  dwelling  will  be 
on     Monte     V  -  le    near 

Morag-a    and    will   contain    eight   rooms, 
several    baths   and   sleeping  por< 
terior  finish   will   be  of  pine,  har 
and    white    enamel.      Plans    pro 
furnace  heat  and  open  fire  places.  Man- 
tels   will  be  of  brick.      Hardwood   floors 
will    be    used    in    the     principal     rooms. 
Boilers    of    52    gallons    capacity    will    be 
Installed.       Composition     floors 

■:     will     be    used      in      the     bath 
rooms       Exterior    of    the    dwelling    will 
be    coveied     with      cement      plaster      on 
metal    lath.       Plans    are    compli 
figures    are    now    being 

BERKELEY,    ALAMEDA  CAL. — 

Residence.     2     story    and      base,      frame. 

Si. I.       Architect.     Leonard      H.      Ford, 

enter  street.  Berkeley.  Owner, 
John  G.  Woir.  The  dwelling  will  be 
erected  in  Claremont  and  as  been  de- 
signed to  contain  eighl  rooms,  baths 
and  sleeping  porch.       lj  ill  also 

ted    on    the    lot.      Interior    finish 
will    be    of   pine    and    hardwood, 
wood    doors    will    le    used    in    the 
room,    .lining   room 
Plans    provide    for    furnace     heat     and 
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open  fire  places.  Mantels  will  be  of 
tile.  There  will  be  a  vacuum  cleaning 
system  and  an  automatic  water  heater. 
Bath  rooms  will  have  composition 
floors  and  tile  wainscot.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete   and    figures    are    being   taken    by 

itect. 
BERKELEY.    ALAMEDA    CO..    CAL— 
Residence.    2    story    and     base,     frame, 
cost    not   stated.      Ar  a    Hud- 

son Thomas.  First  National  Bank  Bldg., 
Berkeley.        Owner's      name       withheld. 

t-lling  will  be  erected  in  North- 
brae  and  has  been  designed  for  a  seven 
room    house    with    bath     and     sleeping 

Interior  will  be  finished  in  pine 
and  hardwoods.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  or 
tile.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared. 
BERKELEY.  ALAMEDA  CO.,  CAL.— 
Bungalow.  1  story  and  base,  frame, 
$3,000.  Architect.  Leonard  H.  Ford, 
2136  Center  street.  Berkeley.  Owner, 
Hugo  Kcch.  This  house,  designed  for 
a  six  room  dwelling  with  bath  and 
sleeping    porch,      will     be     erected     in 

ae.  Interior  finish  will  be  of 
pine  with  some  hardwood  floors.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  The  architect 
is  now-  completing  working  drawings 
for  the  building.  Bids  will  be  called 
for    shortly. 

BERKELEY,    ALAMEDA    CO..    CAL.— 
Residei.  frame. 

Cost  not  stated.  Architect,  Maury  I. 
>iggs  Berkeley.  Owners,  Marshall  and 
Biggs.  The  dwelling  will  be  erected 
on  Ashby  avenue  near  where  the  same 
owners  have  been  operating  for  some 
time.  The  house  has  been  designed 
to  contain  seven  rooms  and  bath.  In- 
terior will  be  finished  in  pine  with 
some    elm    panels    and    hardwood 

-     provide    for    furnace     heat     and 
open    fire    places.      Mantels    will    be    of 
tile    or    brick.       Tile     wainscot    will    be 
m  and  kitchen.    An 
automatic     water     heater    will      be      in- 
stalled.     Exterior   of   the   house   will    be 
covered    with    cement    plaster    on    metal 
lath.      Plans    are    in    the    hands    of    the 
owners  and   work  will  be  carried  on  by 
Day    Labor.      All    materials     are     being 
ised. 
BERKELEY,    ALAMEDA    CO..    CAL.— 
Residence.     2    story    and     base,      frame. 
t     stated.        Architect      Olin      S. 
Grove,    _  r.    -  _  \  enue.    Berke- 

dwell- 
ing    will  on    Bonita 

and    has     beer     designed     for 
room    house    with  ieeping 

Interior  finish  will  be  largely 
of  pine 

e     will    be     furnace     heat 

ntels    will    be 

of     tile     or     brick.        Bath      room       and 

kitchen   will  Com- 

in    floor    will    be    used    in    tl 

iter   will 
celling 
will   be  covered   with   ceme 

Plans    are     complete     and 


n 


k    will   be   done   by   Day   Labor. 

:;:da.  alameda  CO..  CAL.— 
e  _  story  and  base,  frame. 
Architect,    Leonard     H.     Ford, 

enter  street.  Berkeley.  Owner. 
W.  P.  Edwards.  The  dwelling  will  be 
erected  on  Waterside  Terrace  and  has 
been  designed  for  an  eight  room  house 

•.  o  baths  and  a  sleeping  porch. 
Interior  finish  will  be  of  pine,  white 
enamel     and      hardwoods.         Hardwood 

rill   be   used   in   the  living  room, 
dining  room  and  reception  hall.     Plans 
tor  a  hot  water  system  of  heat- 
ing and  open   fire  places.     "Mantels   will 
be  of  brick  and   tile.     Automatic  water 

will  be  installed.  Bath  rooms 
will    have    composition    floors    and    tile 

it.  Tile  will  also  be  used  in  the 
kitchen.     Exterior  of  the  house  will  be 

:  with  cement  plaster  or.  metal 
lath.  Plans  are  nearly  complete  and 
figures  will  be  called  for  shortly. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL 
— Bungalows.    1    story  end    base,    frame. 

*  stated.  Architects,  none.  The 
following   Day  Labor  jobs  are   reported 

mt  to  be  started  in  San  Jose: 
Xortridge  Bros..  785  East  St.  John's  St., 
San    Jose     1    story    6     room     bungalow. 

md  F.  Peres.  6th  and  Maltha 
street.  San  Jose.  1  story  I  room  cottage, 
; 

:<TON.  SAN  JOAQUIN  CO..  CAL. 
—  Bungalow,  1%  story  and  base,  frame. 
Architect.  Joseph  Losekann, 
San  Joaquin  Bldg..  Stockton.  Owner. 
Dr.  O.  H.  Peterson.  The  bungalow  will 
contain  seven  rooms  and  bath  and  will 
be  erected  in  the  new  residence  tract 
known  as  "The  Oaks."  Interior  finish 
will  be  of  pine  and  redwood.  Hard- 
wood  doors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  place.  Mantel  will  be  of 
brick.      Tile    will   be    used    in   the    bath 

and  kitchen.  An  automatic 
water     heater    will     be     installed.       Ex- 

of    the    house    will     be     covered 
with  cement  plaster  on  metal  lath  and 
Plans  are  complete  and   figures 
are   being   taken. 

HOLLYWOOD,  I  OS  ANGELES  CO., 
CAL. — Residence.  2  story  and  base, 
frame.  Cost  not  stated.  Architects.  .1 
Mirtyn    Haenke  and   W.   J.    Dodd     - 

A.   Owner,   Mr.    Wiehman.    The 

■  :11  contain  fourteen  rooms,  three 
nd    sleeping    porches.      Interior 

a  ill  be  of  pine,  mahogany  and 
walnut.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for    furnace    heat    and    open    fire 

-    will  be   of  tile  and   brick.       All 

ns    will    have    tile    floors    and 

wainscot.  A  hot  water  system  will 
be  installedl  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  A  red  clay  tile  roof  will 
used.  Plans  are  complete  and 
ue   being    taken. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SANTA    BARBARA   CO..    CAL— High- 
ork,     materials,    etc.        Cos 

Engineer.      County      Engineer. 

la  rbara.      Owners.     Sanl 

unty.      Bids    will    be    opened    on 

1  '    3rd   at    in   a.    m.    for    furnish- 

labor   and    m 

construction    of    8,000    feet    of 

ly.      The    work    is    to    be    done    in 

Ro  id   District.     Plans  and   full 

trs  can   be   had    

County    Engineer,     Santa     Bar- 


SCHOOLS. 


OAKLAND,  CAL.-  School,  1  story 
an, I  base,  reinforced  i  oncrete,  $75,000. 
Architect,  J.  J.  Donovan,  Security  Bank 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land Bids  opened  at  the  last  meeting 
of  the  Oakland  Board  of  Education  for 
the  construction  of  the  Loekwood 
School  show  all  bids  to  be  in  excess  of 
the  amount  available.  It  is  probable 
however,  that  the  contract  will  be 
awarded  to  the  lowest  bidder.  Bids 
were  received  on  a  number  of  alternate 
propositions.  A  complete  list  of  these 
figures  will  lie  found  under  the  head- 
ing of  Oakland  and  Alameda  in  this 
.  -  ii 
STOCKTON,  SAX  JOAQUIN  CO.,  CAij. 
— School  addition.  2  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
Architects,  Stone  &  Wright,  24  South 
California  street.  Stockton.  Owners, 
City  of  Stockton.  The  present  building 
located  at  the  corner  of  Jackson  and 
San  Joaquin  streets  is  to  be  enlarged. 
Plans  for  this  work  have  been  ap- 
proved by  the  Board  of  Education  and 
figures  are  now  being  taken.  Bids  will 
be  opened  on  October  22.  Plans  and 
full  particulars  can  be  secured  from 
the    architects. 

CLAREMONT,  LOS  ANGELES  CO.. 
CAL. — School  of  music,  2  story  and 
base,  reinforced  concrete.  $90,000.  Ar- 
chitect, Myron  Hunt.  Hibernian  Bldg.. 
L.  A.  Owners,  Pomona  College.  The 
building,  designed  for  a  music  hall, 
will  be  in  the  shape  of  a  letter  Y  with 
a  length  of  260  feet  and  an  average 
width  of  ir,  feet.  The  main  auditor- 
ium will  seat  1,000  people.  Besides 
the  main  auditorium  plans  provide  for 
eight  large  studios  and  16  practice 
rooms.  Construction  will  be  fireproof 
throughout  with  cement  floors  and 
roof  slabs  and  hollow  tile  walls  and 
interior  partitions.  Interior  finish  will 
be    of    pine    and    hardwoods.      A   central 

_    system   and   modern   ventilating 

plant    will    he    installed.       Exterior    will 

le    faced     with    cement    plaster.       Plans 

will   be  out    for   figures   within  ten  days. 

CHINO,  SAN   BERNARDINO  CO.,  CAL. 

S      ool,       1       story     and      base,     brick, 

$3  i  \i  ■  ■:.  ii  ei  is.    Withey     &     Davis. 

Story   Bldg.,  L.  A.  Owners,  Chino  School 

i  The  building  will  cover  a 
large  ground  a  ea  and  has  been  de- 
signed to  contain  12  tandard  ^i/.e  class 
i n-  library  and  assembly  hall.  In- 
terior finish  will  be  of  pine.  Skite 
blackboards    will    be     used.       An     auto- 

water    heater    will     be    installed. 

Exterior   of   the    building   will    be   faced 

with    cement    plaster.      Plans    aie    being 

i  red. 

WILLOWS,      GLENN      CO.,      CAL.    — 

ool      2    story     and     base,     reinforced 

|  oncrete      $60,000.        Architect,      W.      II 

Weeks     (5    Posl    street,    S.    F.      Owners. 

Willows     -     tool     District.       Bonds  for  a 

chool    building    have    iieen    voted 

dans      submitted      by      Architect 

Week:-  :i      ago  a  ml  approved   bj 

loard    of    School    Directors    will    he 

•  ■  i    and    iiids    called    for    shortly. 

i     •       uilding    will    contain   a    number    of 

rooms   and    a   large 

I1        Interior    finish    will    he 

of    pine    nil  >1<       loo  A    central 

heating  em      probably    steam    heat. 

e  Installed.  Exterior  of  the 
building  will  be  faced  with  cement 
pi  ister      I'm  i  :mni  Ion  of  this  work 

will    be    made    w    en    bids   are   called. 
EUREKA,    HUMBOLDT     CO.,     CAL 

,    2    story  einforced 
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concrete.  Cost  not  stated.  Architect, 
W.  H.  Weeks,  75  Post  street,  S.  F. 
Owners,  Eureka  Union  High  School 
District.  Plans  i  resented  by  Architect 
Weeks  in  competition  with  one  other 
San  Francisco  firm  and  the  local  firm 
of  Ackerman  &  Reese  were  selected 
by  the  Board  of  Education.  The  build- 
ing will  be  fireproof  and  will  contain 
besides  the  usual  class  rooms,  a  large 
auditorium,  domestic  science  rooms  and 
a  manual  training  department.  Inter- 
ior will  he  finished  in  pine  with  maple 
floors.  Plans  provide  for  steam  heat 
and  a  modern  system  of  ventilation 
ami  vacuum  cleaning.  Exterior  of, the 
building  will  he  faced  with  cement 
plaster.  Bids  will  be  called  for  as  soon 
as   plans   can   be    completed. 

Contracts  Awarded. 

STOCKTON,  SAN  JOAQUIN  CO..  CAL 
School,  2  story  and  base,  reinforced 
concrete.  $17,900.  Architects,  Stone  & 
Wright,  24  South  California  street, 
Stockton.  Owners,  Stockton  School 
District.  Contractors  Chirhart  and 
Nystedt.  Stockton,  general  construction 
only.  Contract  price.  $47,900.  A  com- 
plete list  of  theso  bids  appears  under 
the  heading  of  Sacramento,  Stockton 
and    Northern    California    in    'his    issue. 


STORES  AND  OFFICES. 


RICHMOND,  CONTRA  COSTA  CO.. 
CAL. — Store.  1  story  and  base,  brick, 
Cost  not  stated.  Architect.  C.  O.  Clau- 
sen, Phelan  Bldg.,  S.  F.  Owner,  Mr. 
Tcherassy.  This  building  will  he  erected 
at  the  corner  of  Richmond  avenue  and 
Park  Place  and  will  be  designed  for  a 
large  wholesale  and  retail  grocery 
house.  Considerable  marble  and  tile 
will  be  used.  Interior  finish  will  he 
of  pine.  Patent  store  fronts  and  plate 
glass  windows  will  be  used.  Exterior 
of  the  building  will  probably  be  faced 
witli  cement  plaster.  Plans  are  now 
being    ptepared. 

LOS  ANGELES,  CAL.  —  Stores  and 
lofts,  5  story  and  base.  Class  A  con- 
struction. Cost  not  stated.  Architect, 
George  W.  Harding.  Washington  Bldg. 
L.  A.  Owners.  Kelow  and  Brown.  The 
building  will  lie  erected  at  the  corner 
of  Boyd  and  Omar  streets  with  a  front- 
age of  65  feet  on  one  street  and  100  feet 
on  the  other.  Upper  floors  will  be  ar- 
ranged for  light  manufacturing  plants 
like  printers,  etc.  First  floor  will  con- 
tain the  office  and  paint  of  the  owners. 
i 'mist  ruction  will  be  fireproof  through- 
out with  a  complete  steel  frame  and 
exterior  walls,  floors  and  roof  of  re- 
inforced concrete.  Plan-s  provide  for 
elevator  service,  vacuum  cleaning  sys- 
tem and  mail  chutes.  Metal  window 
sash  and  frames  will  be  used.  Exterior 
will  be  faced  with  cement  plaster. 
Plans    are    being    prepared. 

Lis  ANGELES.  CAL.— Stores  and 
i  eatre,  1  story  and  base,  brick  and 
steel.  $35,000.  Architects,  Austin  and 
Pennell.  Wright  &  Callender  Bldg..  L. 
A.  Owners,  H.  L.  McAllister  and  J.  M. 
Dobbins.  This  work  has  been  men- 
tioned I  ere  before  when  plans  wer 
first  started.  The  building  will  occupy 
a  eornei  site  and  will  contain  -a  theatre 
seating  850  people  and  five  stores.  In- 
terior finish  will  he  of  pine  and  hurd- 
w I.  Considerable  ornamental  plas- 
ter will  In-  used  in  the  theatre  There 
will  oe  cemenl  floors,  metal  window 
sash     and      frames      and      patent       store 

fro    '         Extei I    the    building    will 

bi     fai  ed     with    pressed    brick.      Plans 
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ai'-    complete    and    figures     are     being 
taken. 

Contracts    Awarded. 

SAN  FRANCISCO  Office  building  an- 
nex, 12  story  and  base.  Class  A  'ou- 
st ruction.  Cost  not  stated  Architects, 
Willis  Polk  &  Co.,  Merchants'  Exchange 
Bldg.,  S.  F.  Owner,  Ogden  Mills.  Con- 
tractors, Clinton  Fireproofing  Co.,  ■on- 
crete work.  Contract  price  nol  stated 
James  McLaughlin,  2  11  Kearny  street, 
carpentry  work.  Contract  price  not 
stated. 

SAN  FRANCISCO— Offices,  10  story 
and  base,  Class  A  construction,  $100,- 
000.  Architect.  E.  A.  Bozio,  112.")  La- 
guna  street,  S.  F.  Owners,  French] 
American  National  Bank  of  Savings. 
Contractor.  P.  J.  Walker.  Monadnock 
Bldg.,  general  construction.  Contract 
price,   $liin.iii"i 

"theatres. 


LOS  ANGELES,    CAL— Greek    t 
reinforced    concrete    construction.    $150,-  4 
000.      Architects,    Heath    and   Grove.    Ta- 
coma.    Wash.,    associated    with    S.   Tilden 
Norton   and    Frederick    H    Wallis,    Title 
Insurance    Bldg..    L.    A.      Owner,    City    of 
Los    Angeles,      This    structure    will    lie 
erected    in    Vermont    Canyon    and    is    a    I: 
gift    to    the    city    from    Col.    G.    J.    Grif- 
fith.     The    theatre    will    he    built    in     a 
natural     amphitheatre      with      sufficient  ■ 
seating    area     for     25,000     people.        The 
present   seating  capacity  of   the   theatre  I 
will    be    10,000.       A    stage    200      feet      in     I 
width      and     with      complete       dressing  I 
rooms   and    storage   space     for    scenery  I 
has    been    provided.      The    classic    style  1 
of  architecture   will   be   used.      Exterior  I 
will     be     faced      with      artificial      stone.  I 
Plans  are  being  prepared. 

LOS    ANGELES,     CAL  — Ice    rink.      1 
story  and  base,  brick  and  steel,  $150,000.    I 
Architect,     Frederick     Noonan,     Wright 
&  Callender  Bldg.,  L.  A.     Owner's  name  I 
withheld.     The  building  will   be  erected  I 
at   the  corner  of  Grand  avenue  and  Jef- 
ferson   street     .-overing    an    area    of    175    I 
by    425    feet.      Besides    the    ice    rink   and  I 
ice  making  machinery  there  will  he  two 
stores  and  a  moving  picture  theatre.     A   1 
steel    trussed    roof    covered    with    glass    I 
will    be    used.       Interior    finish    will    be    I 
of   pine.      Exterior    of    the    building   will 
faced    with     pressed    brick.       Plans    are 
nearly  complete  and   bids   will  be  called 
for    within    a    week.      Contract    for    ma-   I 
chihery    will    he    let    separately. 

SEATTLE.    WASH— Theatre,    2    story 
and    base,     reinforced     concrete.       Cost  J 
not    stated.      Architect.    J.    A.    Creutzer.    I 
-sew    York    Bldg.,    Seattle.      Owners,   Isis 
Land   Co.      The   building   will  be  erected    1 
on    Broadway    near    Pine    and    will    have    t 
a  street   frontage  of  36  feet  and  a  depth 
of  120  feet.     There  will  be  one  store  be- 
side   the   theatre.      Construction    will   be 

hrepi f.       Interior    will    be    finished    in 

pine  and  ornamental  plaster.  There 
will  be  steam  heat  ami  a  modern  sys- 
tem of  ventilation.  The  main  auditor- 
ium will  have  a  seating  capacity 
500  people.  Exterior  of  the  building 
will  be  faced  with  cement  plaster.  The 
general  contract  will  not  include  heat- 
ing, plumbing,  electric  work  or  inter- 
ior decorating.  Plan-  are  complete 
and    figures  are    hein^    taken. 


SEALED  PROPOSALS. 

NOTICE    I\\  ITING    IIIIJS. 

Motiee    is    hereby    given    that     sealed 
bids    will    he    received    by  the  < 
the    Board    of   Supei  \  isoi  -    of   San    Joa- 
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quiri  County.  California,  at   I    e  office  of 
said  board,  in  the  City  of  Stock 
til    10  o'clock   a.    in.   of    Saturday,     Octo- 
iirr  -'.-».  1913,  for  g  ra  .•■;:.„■  oad 

in  township  2  sou th,      in?  \i    D, 

B.    &    M„    a    total    distal 
mile:   for   grading  por- 

tion   of    the    WiirkMini  .!      .,     total 

distance    of    aboul     one    mile;     ai         for 
grading  and   gran  of  the 

C    A.    Howard    road,   a    total    rlis  i     ol 

about    two    and    one-h  a  If    miles 
ing  to  plans  and  specil 
by   County   Surveyoi    Qu  ipted 

and   tiled   by    I 
to    which    bidders    are    particularly    re- 

All    bids    urn   i    bi     :..  to 

he    obtained    at    the   offici  i  loard 

of   Supervisors   and    pi  esen  ed 
erivelopes    marked     to     designa  |    , 

work    bid    upon. 

All    proposals    ■  ed 

by    United    States    cur   ei 

i     e   k  made  payable   to 

the    said    Board    of    ■-'  in    the 

sum  of  1"  per  cent  of  the  amounl         t    •■ 

bid    and   a    bond    of    50    pi 

t    price    will    be    required  i    e 

successful    bidder. 

The   Board    reserves   the   righl    to   re- 
in :    any    or    all    bid 

Bv  order  of  said   Board   madi 
7,   1913. 

EUGENE    lv    GRAHAM,    Clerk 


NOTICE      TO      BIDDERS      <>\       RECON- 
STRUCTION    OF    THE    JACKSON 
SCHOOL.. 

Notice   is   hei  eby 

of    Education    of    the    Cit; 

that  sealed  bids  will  be  re  I    e 

office  of  said   board   in   thi     H  lool 

building   in   said   city   up   I  i 

S  p.  in.  on  tlie  ^d  <la>    of  October,   1813, 

furnishing   of   work,    la 
materials     to     reconsl  rue 
school     building     for      Stockton  ool 

District    known    as     1         - 
School,    situate    on    Jackson  San 

Joaquin    streets. 

Bids  shall  be  for  the  erection  ol  an 
addition  and  reconstruction  and  the 
furnishing    of    all    and    ever;     1.  rid 

sort  of  labor  and  material  according  to 
the  plans  and  specifications,  whi  maj 
he  seen  at  the  office  of  Stone  &  Wright, 
architects.  2  1  S.  California  street. 
Stockton.  California,  during  business 
hours,  and  which  shall  .  • 
thing   necessary   to  comph    ■  mild- 

ing    described    and    di  said 

plans    and    -!■•  e    ol 

heating  and   ventilating   system. 

A   $10  deposit    is   requiri 
are    taken    from    the    office. 

All    bids    must    be    ai     i  ' 

certified    check    or   cert 
for    not    less    than    ten    per    cent     of    the 
amount    1  id,    cond  ' 

cessful    bidder    shall    ei    - 
tract   in   accoi  dance  v  id,   and 

file    with    said    Board    o 
bond    to    be    appi  oi  e  I 

ten    days    after    the  Is 

bid,    which    bond    shall     be     conditioned 
fur    the   faithful    fulfillmi  I 
tract    entered     into,    and    to    be  al 

least    fiftv    per    cen!     ol     I     e     i    lount    of 
the    contract    nrice    foi 
done   thereundei        v      york   to  In    done 
ami  matei  ials  fun 
cordance    with    I    • 
i  ions  !  ei  ein  spi 

under   will    be  opi  ""'     of 

s  o'clock  p.  in.  <in   the  ^->1   d"J    ■■'    Octo- 
ber,   1913,   by    said    i : 
at   thei     i  BB 
ing    in    Stock 1 1. n    S 

All   bids   must    bi 

obtained    fr ol 

school-    or    from     ire    ite 

T!  e    Board   of   Edu  the 

a 

nated    October     1 

Bv    onl.  r  of  thi  ' ' 

of    the    Citv    of    S 

Bj     ANSEL,    S.    WI1  •  '  "'v- 


NOTICE. 

Bids    will       i       i  l!  ,! 

of    Din 

irrigation    Distrii 
iarv    struct  urc-      i  i 

Plans    and 
at    the    office    of    the    board     il       ' 
i  nia. 
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supplying    and    installing    sectional    fil- 
ing equipment   in   the  office  of  thi 
of  court  in  the  U.  S.  post  offi 

bj  •niu',    Wyo. 
erty     to     offer     furniture     ol 
Specifications    and     -  of    filing 

capacity    required    can    be    obtai 
application    to    this    office.      The 
ment    reserves    the    right    to    reject    any 
or  all  bids  and   to   waive  defects 
graphic    bids    or    modifications 
will   not   lie   considered. 
must      bi 

cliei  k    in    the   sum   of   10   per  cen; 
aggregate     amount     thereof,     drawn     to 
United 
Slates    as    a    guarantee    of    good     faith. 
0.     WENDEROTH,     super-v    - 
tect. 


PROPOSU.s     EtIR     JETTV     WOltlv. 

JETTY  WORK — 1".  S. 
fice.  Portland,  Ores. — Seal 
for  constructing  north  jetty  at  entrance 
to  Tillamook  Bay,  Oreg..  will  be  re- 
ceived here  until  November  :t,  1913,  and 
then  publicly  opened.  Information  on 
application.  JAY  J.  MORROW,  major, 
engineei  s. 


PROPOSALS    E(1R    DREDGING    ECU  II"- 
II  E N'T. 

HEE1  ><:i.\i;      EQUIPMENT        I  ■■ 
ment   of  the   Interior,  U.   S     R 
Service,      Washington,      D.       C. — Sealed 
proposals   will   be   received   at    the   office 
of  the  Unite  I   Sta   es    Rei 
ice.   Boise,    Idaho,    until   -   o'clock    p.    ni. 
October    ^.",    1913,    fo  equip- 

ment   to    be    used    at    the    New     Jacksoi 
Lake   Dam,  at    Moran,   Wyo.       For    par- 
ticulars address    the  Ui 
lamation     Service.      Boise.       Idal 
Washington.    1).    C.        A.    P.    DAV1 
ing   director. 


PROPOSALS    FOR     EXCAVATING    AND 
BUILDINGS. 

EXCAVATION    AND    STRUCTURES— 
Department  of  the  Interior,  U    S.   Recla- 
mation   Service,     Malta       Via 
proposals   will  ed   at    the   office 

of  the  V  s.  Reclamation  Service,  Malta. 
Mont.,  until  -1  o'clock  i>.  in.  November 
12,    1913,   for    earthwork    ai  d 

Vandalia,   S h    Canal,   involving   about 

J80, cubic    j  ai  ds  of   exi 

cubic   yards   of   reinforced    concrete    and 

the   placing    of    250. )    pounds    of   steel 

reinforcement       and  ing      in 

wooden  structures  of  about  13 

b.    m.,    of    lumber.      The    work     is    situ- 
ated   on    the    south    side    of    Milk    River. 
adiacent    to    the    main    lire 
Not    ern    Railwaj ,    in    thi 
Vandalia,   Tampico    ind  Gl  v.   Mont. 

ticulars  iddress  1  i  U  S.  Recla- 
mation Sen  ci  fl  i-  lington  D.  i':  Great 
Falls,  Mont.,  or  Malta.   Mont 


PROPOSALS       FOR       FILING       I  <l  I  II'- 
IWI3NT. 

PILING    EQUIPM1 

partment     

tec  t     Wa  sh  i 
nil:",.-  Sealed 

i     this    oil,,  ,.    until   •-■  o'clock    n.    ■■■.,    <»■- 
tober   24,    1913,   ai  ' 


PROPOSALS  FOR  CANAL  SALE. 

PANAMA  CANAL  EQUIPMENT  FOR 
SALE— T  e  Cat  mi  n  Canal  Commis- 
sion will  offer  for  sale  in  the  \  ' 
ture  the  equipment  use  1  in  building 
the  Panama  Canal,  such  as  rolling 
stock,  excavating  machinery, 
equipmi  - ;""1 

miscellaneous        equipment,        im 
locomotives.  . 

!,     s  iltl- 
ers      rock     drills      well     drills.      ,1 

launches.      pile       drivers, 
concrete    handling    plants     pump 
crushers,    etc       Inquiries    from 

i-.ii  ilogues    Iistin  i     the    equip- 

Infor- 

maiion   may   be   obtained    upon   applica- 

i        ii     ■ 

1  i  i       i  OGG 

U.  S.   Arnv, .   general   pur- 
ine  officer. 

♦ 

PROPOSALS     toll     GENERATOR     SET. 

GENERATi  IR    SET     -Si   i 
indorsei 

t"  will  be  reci 
of   vards   and    do  k       Na  • 

until    "I    o'clock    n. 

November   8,    1913,     and     I 

'  ,    ,      , 

I    itloll. 

Pearl      H 
nil    be 

II       i;      STANFORD 

PROPOSALS   ron   TANK     Wl>    POWER. 

T  WK     W'l'   Ti  i\vi;i:      - 

Si  eel     T 

.-  Navy   Dp- 
ion.    I)     C      until    1 

o'clock    n.    November    '"•.  1913, 
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ud    there    publicly     opened.       for 

gallons    elevated    steel    tank   and 

ii    the    naval    station.    Pearl    Har- 

bor,     Hawaii.        Estimated    cost.    $11. aim 

mi  specifications  can  be  obtained 

iplication   to  the   bureau   or   to  the 

ommandant      of      the      naval      station 

II.     R.     STANFORD,     chief      of 

bureau. 


notice  calling  for  rids  for 
11  itnishing  of  all  the  ma- 
terials, labor  vm)  wihik- 
iiwship  reul  1reij  in  con- 
\i:<tiox  with  the  jail  work 
vm)  equipment  for  the  city 
ii  ill  hi  ildixg. 

Hint    to    Resolution    No.    G690    N. 
iassed   by  the  Council  of  the  City  of 
;  on  '  ii  loio,-  14,  1913.  the  Council 
of  the  City  of  Oakland  will  receive  pro- 
oi     bids,    and   alternate   bids    for 
furnishing   of  all   the    materials,     labor 
and    workmanship    required    in    connec- 
ts   the    Jail    Work    and     Equip- 
ment required   for  the  City   Hall   Build- 
ing in   the   City    of  Oakland,   California. 
All  proposals  shall  be  made  upon  and 
conform     to    the     requirements     of     the 
forms    of    proposals    prepared    and    fur- 
nished by   the  City,   through   the   Archi- 
tnd    shall    be    enclosed    in    sealed 
ipes      i  inlorse.i    "Bid    for    furnish- 
ing   of    all    the     materials,     labor     and 
i         to      required     in     connection 
.■  Jail   Work  and   Equipment  re- 
quired   for  the  City  Hall   Building,"  ad- 
ed    to    the    Council    and    deposited 
by    the    bidder,    or   his   agent,    with    said 
while      In       session.       between 
eleven  o'clock  a.   m.  and   twelve  o'clock 
Pacific    Time,    on    the   6th    day    of 
November,    191:4,    in    the     room     of     the 
in     the    City    Hall.    Fourteenth 
and    Washington   Streets.    Oakland,    and 
expiration    of    the    time    named 
the   bids   will   be  opened,   examined  and 
declared  in  open  session  of  the 

All    said    materials,    labor    and    work- 
manship   is    to    consist    of    that    required 
by  and  be  in  accordance  with  the  plans, 
gs     and     specifications    prepared 
therefor    and    on    file    in     the     office     of 
Palmer,     Hornbostel     &      Jones,      Archi- 
ll   City    Hall    Building,    to    which. 
sail    plans    and    specifications    reference 
I'i'V    made. 
T    e  contract  for  the  furnishing  of  all 
oor    and    material    entering    into 
nstruction  and  completion    of   the 
york,    indicated    on    the    drawings 
and   as    called    for    in    the    specifications. 
be    let    or   awarded    as   a    whole    or 
general   contract. 

Xo    bid    will    be    received    or    coi 

which    is    not    accompanied    by    a 
■    k    certified    by   a    responsible    bank 
e  to  the  order  of  Frank   M.  Sum 
Clerk,    in   an   amount   not   less    than 
i     cent     (10%)     of     the     aggregate 
i    of  the  proposal.     Alternate  bids 
ii,,.!    not    be    accompanied    by     certified 
but     no    alternate    bid     will     be 
red     unless    accompanied     by     an 
il    bid.    which    shall     be     accom- 
by  a  certified  check.     Said  check 
e    forfeited    to    arid    be    retained 
City    if    the     successful     bidder 
or    refuses    to    execute     the     con- 
in    the   required    form    ami    furnish 
of    the    forms    to    be    provided    b> 
as   required   by   the  i  ":■■■  irter  of 
of   '  lakland,    within     th  i 
tier    receiving    notice    of    award. 
The  contractor  will  be  I  i 

work   within   five   i  .".  i   days   from  the 
■m  of  the  contract,  unles 
ol  iiied    in    writ  mil;    ii\     the   Owner 

ileels,    ail.l     In    fullj      COmplei  "     t      e 

work   in  accordance   with   the  re- 
ments     of     the     agreement,      plans. 
and     -mi  1 1 1 .  :  1 1  ions,    prepared 
oi      to    the    'tit  iii     sa  tlsfacf  ion    of 
Commissioner  of  Public   Wo 
Council    on    or    before    elghtv     rsn> 
i-:    .m\  a    from    and    after 
ginning  of  the  work.     The  Citv  of  Oak- 
■  ill   retain  Thirty   Dollars   (J30.0O) 
em,   ti,.  or  money  due 

i  'ort  i,o  tor.    as     in  opei 
certalned   dan 

working    da;  by    the 

ctor    for    the     performa  i 
pletion    of    the    h  orb 
■i      ,  mi  i    wo  h  Ing    .I 

mentioned     i  

After    the   award    and    uooi 
i       ,     igreen     i 

.     t  ime   executi 
of    Oakland    and     di 
ii    i  bond  guarantei 

a 
i      ..  n,i      in     an     a  mounl      •  qual      to 

: 
likewise    exi ver   at 


:i 


me  i  ime  a  nol  lier  a  nd  separate 
bond  to  protect  any  and  all  persona  per- 
forming   I. iiioi    upon   or   furnishing   ma- 

ii the   said   work, 

and    in    an    amount    equal    to    titty    per 

cent,    '  50' .  ,    "i     the    at ml     named    in 

said  agr<  ement. 

A  s,-i  .it  t ;  ■  iroposal  and  of 
the  required  affidavits,  agreement 
bonds,  acknowledgement  an.]  specifica- 
tions will  be  furnished  contractors  on 
demand  at  the  office  of  the  Architects 
at  City  Hall  Building.  The  plans  and 
drawings  may  i.e  had  it  the  said  office 
of  the  Architects  after  October  15th, 
\  ithin  a  reasona  ble  t  ime  after 
application,  and  upon  a  deposit  of 
Twenty-five  Dollars  ($25. ,  which  de- 
posit will  he  returned  to  the  applicant 
when  the  said  plans  ami  drawings  are 
returned  to  the  Architects  in  good  con- 
dition: one  complete  set  ..('  plans  and 
drawings  required  for  the  work  will  he 
furpished  each  applicant.  Additional 
copies  will,  however,  he  furnished  pro- 
vided the  applicant  pays  the  cost  of 
reproduction,  such  additional  copies  to 
be  returned  to  tne  Architects  together 
with    the   first   set. 

All  inform' 1 1  urn  relative  to  the  re- 
quirements  for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  the  provisions  of  the 
specifications  or  drawings  will  be  given 
by  the  Architects  upon  application  at 
t heir   office  at   the   City    Hall    building. 

The  right  is  reserved  to  the  Council 
in  accordance  with  the  provisions  of 
the  C  arter  of  the  City  of  Oakland,  to 
reject    anv    or   all    bids    subm'tted. 

i:  on  bid  shall  bear  the  affidavit  of 
the  hi. bier  as  required  by  Section  lilt; 
of   the   Charter   ..f   the   Citj    ol    '  lakland 

B;     oi  der    of    the   Council    of    the    Ci 
of   Oakland. 

FRANK    M.    SMITH,   City    Clerk. 


XOTK'R   TO    RIDDKIIS, 
Office    of    the    clerk    of    the    Board    ol 

-'its,   San   Mateo   County. 

Sealed  bids  will  he  received  by  the 
clerk  of  the  Board  of  Supervisors  of 
San  Mateo  county,  at  his  office,  until 
lo  o'clock  a.  in..  Monday,  November  3il, 
1913,  for  the  construction  of  1 -3117  miles 
of  highway  on  what  is  commonly 
known  as  Mis-ion  Road  (or  El  ("amino 
Real),  beginning  at  a  point  on  said 
road  distant  about  1713  feet  southerly 
from  where  the  northerly  limits  of  Red- 
wood  City  cross  sai.t  road  and  extend- 
ing to   the  southerly   limits  of  Redw 1 

City,  in  the  Third  Road  District  of  said 
j     of   San    Mateo. 

Specifications  for  this  work  are  on 
tile  in  the  office  of  said  Board,  to  which 
bidders  are  herein-   referred. 

All  Lids  must  he  made  upon  blank 
form,  to  be  obtained  at  the  County  Sur- 
office  of  said  county  at  Red- 
n 1  City;  must  give  the  prices  pro- 
posed both  in  writing-  and  figures,  ind 
must  bi  -         Idet    with  his 

T''e   hid    i-    to    I  ■■    i    companied   with   a 
certified    check    equal    to    ten     (10)    per 
i  .nt   oi    th.     total   of   the   bid.    up. -a    1 1  < 
condition    that    if   said    bid    shall    be     u 
epti  rty  bidding  will  dulv  enter 

into  tl  e  contract  and  faithfully  perform 

his     contract     in     , lance      wit">     bis 

bid     and     the     plans    and     specifies  tions 

k    to  he  made   payable   to  said 

i  '  ■  ..-o. 
must   be  ench  -  ,      ,  ,  led  en- 

clerk    of    the 
Board    of   Supi  d    musi    be   >-n- 

tion  of  High- 
way   on    Count  s     Road     within    the    city 

Ri    Iw 1    Cit>  " 

eser ves 

I   all    hlds. 

JOS.     II      NASH 
i  oard    of   Supervisors   of 
5ai     tfateo 


Mitii  I:   TO    CONTRACTORS. 
I  P.    P.    I.    B.   Work.) 

EXPOSITION     BUILDING  — The    New 

York       -  i"       w  .- 

,    New     York     City, 

will    i .-   eive    bid.s    un    to    12   o  clock    n 

,,f  Xi.i  ,  ,,,    i    ,    . n  ection  of 

I    .-    Ni  w     Vork     SI  ate    bui  Iding     at     the 

Pa nam  .  rrounds      in      San 

,    bids  will  be  taken 

on   the  ■■■  ■  ■  lc.nl  umbing,  heating 

Thi 

npletl  >    leral  work  is  251 

lays     for    plumbing 

and     lays  for 

1 1    v.  oi  I-       Form     of  proposa  I.  to- 
on I     i  c  t  s  a  n  d 

Comn  iVesI     I'm  I  - 

eel     Nev      Fork     City,      and 
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drawings  ma:  ; tal  ned  fi  om  the  Ar- 
chitect. Charles  B.  Meyers,  l  Union 
Square  West,  New  York  City,  and  at 
the  offii  e  of  the  Pa  na  m  i  Pat  Iflc  Inter- 
na tional  Exposil  ion,  Sa  n  Fra  ncl  sco  Cal 
Contractors  desiring  blue  prints  will  be 
required  to  depost  six  1 6)  dollai  s,  the 
est  price  of  printing,  Norman  E.  Mark 
chairman. 

_ ♦ 

PROPOSALS     FOR     CANAL     SI  TIM. Ills. 

CANAL  CIRCULAR  B02  Pro 
for  Furnishing  Certain  Equipment  for 
the  Miration-.-  Watei  -  Purification 
Flant.  Such  as  Cast-iron  Pipe,  Fit- 
tings, Miscellaneous  Special  Parts,  Hy- 
draulic and  .Miscellaneous  Valvi 
Gates,  Effluent  Controllers,  Filter 
Operating  Tables  and  Equipment,  Ven- 
turi  Meters.  Miscellaneous  Galvanized 
Iron.  Brass,  and  Vitrified  Pipe,  Bail- 
ings and  Fittings,  Structural  Stei  md 
Copper  Ventilators,  Etc. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer.  Isth- 
mian    Canal     Commission.     Washington. 

D.  C,  until  10:30  a.  October  »0,  1913, 

at  which  time  they  will  he  opened  in 
public  for  furnishing  the  above  men- 
tioned articles.  Blanks  and  general 
information  relating  to  this  circular 
(No.  Silili  mav  be  obtained  from  this 
office  or  the  offices  of  the  assistant 
purchasing  agent.  1086  North  Point 
Street.  San  Francisco,  Cal  and  also 
from  the  U.  S.  engineer  offi.es  in  the 
following  cities:  Seattle.  Wash.:  Los 
Angeles,  Cal.  F.  C.  BOGGS,  major, 
corps  engineers,  U.  S.  A.,  general  pur- 
chasing   officer. 


PROPOSALS    FOII     KM1THWOIIK    AM) 
STRUCTURES. 

EARTHWORK      AND      STRUCTURES 

— Department  of  the  Interior.  I'  S 
Reclamation  Service.  Washington.  D. 
C. — Sealed  proposals  will  be  received 
at  the  office  of  the  United  States  Re- 
clamation Service.  .Malta.  CUont..  until 
•1  o'clock  |i.  m.  November  12,  1913,  for 
earthwork  and  structures.  Yandalia 
South  Canal,  involving  .bout  4S0.000 
cubic  yards  of  excavation.  2,600  cubic 
yards  ol  reinforced  concrete,  the  plac- 
ing of  250,000  pounds  of  steel  rein- 
forcement and  the  placing  in  woodei 
structures  of  about  130,000  feet.  b.  m.. 
of  lumber.  The  work  is  situated  on 
the  south  side  of  Milk  River  adjacent 
to  the  main  line  of  the  Great  Northern 
Railway  in  the  vicinity  of  Yandalia. 
Tampioo  and  illasgow  Mont,  For  par- 
ticulars address  the  United  States  Re- 
clamation Service.  Washington.  D.  C. : 
Great  Falls.  Mont.,  or  Malta,  Mont.  A. 
P.    DAVIS,    acting    director. 


PROPOSALS  FOR  VM.VflS. 
REGULATING  VALVES  —  Depart- 
in  of  the  Interior,  U.  S.  Reclama- 
tion Service,  Washington,  D.  C — 
Sealed  proposals  will  be  received  at 
the  office  of  the  United  States  Recla- 
mation Service.  Los  Angeles,  Califor- 
nia, until  2  o'clock  p.  hi.  November  19, 
1913,  for  furnishing  four  needle  regu- 
lating valves  for  Min--.it  are  Dam,  North 
Platte  Project,  Nebraska.  For  par- 
ticulars address  the  United  Sta  - 
clamation  Service.  605  Federal  Build- 
ing, Los  Angeles,  California,  or  Wash- 
ington. D.  C.  A.  P.  DAVIS,  acting  di- 
rector 


NOTICE    TO    CONTRACTORS. 

TREASURY    DEPARTMENT,  Office   of 

the  Supervising  Architect,  Washington. 
I  .  c,  i  i. -tulier  I,  1913  —  SEALE1  I  PRO- 
POSALS will  be  received  at  this  office 
until  3  o'clock  P.  M.  on  I  lie  30th  day  of 
October.  1913,  and  then  opened,  for  an 
electric  passenger  elevator,  including 
hoistway.  etc..  in  the  United  States 
post  office  at  St.  Louis,  Mo.,  in  ac- 
cordance with  the  drawing  and  speci- 
fication, copies  of  which  may  he  ob- 
i  in.!  at  this  office  at  the  discretion  of 
the  Supervising  Architect  O.  WEN- 
DEROTH,    Supervising    Architect.         (•) 

NOTICE   TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W  I"  McClure.  State  Engineer.  Capitol 
Building.  Sacramento.  California,  up 
to  and  including  twelve  o'clock,  noon. 
TiicniIiiv.  October  28th,  1913;  said  bids 
,  , .,,  ,,  ]  1 1  ere  to  he  publicly  opened 
.ml  read  for  furnishing  all  plant,  ma- 
.uid  labor  for  the  following 
work    in    the    State    Capitol    Building    at 


Wednesday,   Oct.   22.   1913. 

Sacrami  nto,    Callfi    nla 
with   the  specifications   therefor,   copies 
"f   which    i,,,,,     -..-   obtained   on  applica- 
tion to  the  State  Department  of  Engin- 
eering,  Sacramento,   California. 

Bids   will   be  received: 

First — For  remodeling  elevator 
grilles   in    the   State    Capitol    Building. 

s.cnnd — For  the  construction  and 
erection  of  two  new  passenger  eleva- 
tors, with  equipment  for  same.  In  the 
,-i:,te    Oapltol    Bu 

Cash,   a    Mdder's   bond,  or  a   ei 
cluck    in    the    sum    of    ten    per    centum 
i    of   the   amount    of    the   bid    must 
accompany  each    bid. 

A  deposit  of  Five  Dollars  ($5.00)  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
,  return  of  the  plans  and  speci- 
fications to  the  State  Department  o-f 
Engineering.  Sacramento.  California, 
in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  for- 
mality in  any  bid  re   ■ 

All  bids  must  be  addressed  to  W.  F. 
McClure,  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals     for     elevators 

and    grilles    in    the    State    Capitol,    Sac- 
ramento,   California." 

(Signed)  W.    F.     McCLURE. 

Engineer.      <*> 


PROPOSALS     FOR     Hl'ILDINU. 

BUILDING—    Sealed      proposals      in- 
dnrsed      "Proposals      for      Add-itii 
Kitchen"    will    he    received    at    I 
reau   of  yards  and   docks.   Navy    i 
ment,      Washington.      D.      C.      until      11 
o'clock     n.     in.     November     1.     1913,     and 
then  and  there  publicly  opened,  for  ad- 
dition   to    kitchen    at    the    U.    S.    marine 
barracks,    Mare   Island,   Cal.     Plans  and 
specifications    can    be    obtained    on    ap- 
plication  to    the   bureau    or   to   the   com- 
mandant     of      the      navy      yard.      Mare 
Island,    Cal.      H.    R.    STANFORD,    chief 
of    bureau. 


NOTICE    TO    CIIMII  W'TOIIS. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  0  ,  , 
1913.— SEALEL  Bin  H>'  >S  \1.S  « 
opened  in  this  office  at  :t  P.  >l.  Ian- 
nary  l.">,  1914.  for  tl  •  construction, 
complete,  including  ll  equip- 
ment and  approaches,  of  the  United 
States  post  office,  tse  and 
courthouse  at  Hilo,  Hawaii.  The  build- 
ing will  be  of  two  stories,  basement. 
and  mezzanine,  with  ground  area  of 
12,000  square  feet.  The  construction 
throughout  is  of  reinforced  concrete, 
with  tile  and  coppei  roof.  Drawings 
and  specifications  may  le  obtained 
from  the  custodian  of  site  at  Hilo. 
Hawaii,  from  the  architect,  Henry  D. 
Whitfield,  Hi"  Fifth  Avenue.  New  York 
City,  or  at  this  office,  in  th, 
of  the  Supervising  Architect.  O.  W-EN- 
DEROTH.    Supervising    Architect.        (*j 


PROPOSALS     FOR     ICE     PLANT. 

ICE  PLANT — Sealed  proposa: 
dorsed  "Proposals  for  Building  for  Ice 
Plant"  will  be  received  at  the  bureau 
of  yards  and  docks.  Navy  Department. 
Washington.  D.  C,  until  11  o'clock  a. 
in.  November  I.  1913,  and  then  and 
there  publicly  opened,  for  building  for 
i,  ■  -making  and  cold-storage  plant, 
Naval  Station.  Pearl  Harbor,  Hawaii 
Estimated  co-t.  $9,000.  Plans  and 
specifications  can  he  obtained  on  ap- 
plication to  the  bureau  or  to  the  com- 
mandant of  the  naval  station,  Hono- 
lulu, T.  H.  H.  R.  STANFORD,  chief  of 
a  u,    September    1 1,    1913. 


NOTICE   TO   CONTRACTORS. 

TREASURY     DEPARTMENT,      S 
vising       1  ■  W    -    ington 

'  ,    ,  ■     15,  1913  —SEALED    I'll,    - 

la  iSALS  will  -    office  at 

:'.  I*.  ■»!..  November  -'<>,  1913,  for  the  con- 
struction complete  i  %  mechan- 
ical equipment,  inter:,,!  lighting  fix- 
tures    and    appn   '      esi     ol     :    •■    United 

Post    I  Ll     Albany.     '      ■  _ 

T»  o-storj       and       base  tii  ;.t       building 
ground   area    4.700 
-:  ,i  ,      mil   terra   cotta    facing;   tin   roof. 

gs    and      -]-•  ii  ■       may    he 

,i    fi  out    the   Custo  lian  ol 
Uba  iiv,  .  Iregon,  oi 

on  of  the  Su 
i  i      \V  EN  I  'Kill  'Tl  I 


Wednesday,    Oct.    22 
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BUNGALOWS— 2  1%  story  and  base, 
frame,  $-'.","i>  each.  San  Francisco. 
Architect,  none.  Owners,  Western 
Union  Home  Builders,  inc.,  1611  tele- 
graph ave.,  Oakland.  These  tw 
will  be  erected  on  19th  avenue  west  of 
California  street  and  each  lias  been  de- 
i  i  to  contain  six  rooms  and  bath. 
Interiors  will  be  finished  in  pine  and 
redwood.  Hardwood  floors  will  be  used 
m  the  living  rooms  and  dining-  rooms. 
Bach  living  room  will  have  a  large 
open  tire  place  with  brick  mantel.  Tile 
will  lie  used  in  the  bath  rooms  and 
kitchens.  Automatic  water  heaters  will 
be   installed.     Exteriors   w  overed 

with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labo1\ 
All  materials  are  now  being  purchased. 
RESIDENCES  —  2-story  and  base, 
frame.  $3.imhi.  San  Francisco  Archi- 
tect, Charles  C.  Frye.  20  -Montgomery 
street.  S.  F.  Owner.  J.  P.  Fletcher.  310 
Dick  Bldg.  This  is  the  first  of  several 
two  story  dwellings  which  .Mr.  Fletcher 
will  erect  on  his  property  on  35th  ave- 
nue near  Fulton  street.  Each  of  the 
houses  will  contain  seven  rooms  and 
bath.  Interiors  will  be  finished  in  pine, 
redwood  and  some  elm  panels.  Hard- 
wood doors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  lire 
places  and  tile  and  brick  mantels.  Tile 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exteriors  will  be  covered 
with  cement  plaster  on  metal  lath,  rus- 
tic and  shingles.  Flans  for  the  first 
two  of  these  houses  have  been  com- 
pleted an  dthe  work  will 
once  under  the  Day  Labor  system.  Mr. 
Fletcher  is  now  in  the  market  for  all 
materials. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,S00.  San  Francisco.  Archi- 
tect, none.  Owners.  Eva  and 
E.  Reinbardt,  17th  and  Kansas  streets, 
S.  F.  The  dwelling,  which  has  been  de- 
signed for  a  seven  room  house  with 
bath  and  sleeping  porch,  will  be  erected 
at  the  corner  of  Rivoli  -and  Cole  streets. 
Interior  will  be  finished  in  pine,  red- 
wood and  white  enamel.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  neater  will 
be    installed.       Hath    room    and     ;  en 

will    have     tile    wainscot.       Exterior    of 

i  he  house   will  1 vei  ien1 

plaster  on  metal    [ath  •  ■    Plans 

are  complete  and   work   will  be  dot  e   l>v 
Daj    Dabor.     All  materials  are   now  be- 
ing   purchased. 
RES!  I  IENCE 
frame,    $2. una       San    Frai  '  'wrier. 

•T.     Anderson.     12:1     16th     avenue.     S       F. 

The    dwelling    will    contain    six     ms 

and       alb.      All    interior    finish    will    be 

of    pine    or    redwood.      Some     hai        1 

Bool  s  w  ill  I  e  os,  ,1  Then  ■  II  be  a 
large    open    lire    pi  n  e    «  brick    man- 

tel in  the  living  room.  Tile  wainscot 
will  be  used  in  tin-  bath  room  nil 
kitchen.      Exterior   ol  will   be 

covered   with   shingles       P  '        om- 

plete    and    in    the    bands    of    the    owner 


who    will   do    the    work    by    Daj     tabor. 
All   materials  are  now  being  purchased. 

RESIDENCE — 2  story,  attic  a: 
brick  and  steel,  $60,000.  San  Francisco. 
Architect,  Houghton  Sawyer.  Shreve 
Bldg.,  S.  F.  Owner,  F.  Sheldon  Potter. 
This  house,  designed  for  one  of  the 
handsomest  homes  in  San  Francisco, 
will  be  erected  at  the  northwest  cor- 
ner of  Cherry  and  Jackson  streets  on 
property  having  a  frontage  of  over 
SO  feet.  The  design  is  in  the  Tudor 
Gothic  style  and  will  be  carried  out  of 
pressed  brick  and  cut  stone.  Interior 
has  been  arranged  for  in  the  neigh- 
horhood  of  16  rooms,  a  number  of  baths 
and  sleeping  porches.  Interior  finish 
will  be  of  French  walnut  and  S 
oak.  Many  other  hardwoods  and  white 
enamel  will  also  be  used  in  the  finish. 
Hardwood  floors  will  be  used  through- 
out except  in  the  bath  rooms  which  will 
have  composition  floors  and  tile  wains- 
ct.  Plans  provide  for  a  central  heating 
system,  either  steam  or  hot  water. 
There  will  be  elevator  service,  a  vacuum 
cleaning  system  and  other  modern  im- 
provements. Marble,  tile  and  orna- 
mental plaster  are  also  specified.  Plans 
will  he  completed  within  a  few  days 
and  segregated   figures  will  be  called. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,300.  San  Francisco.  Archi- 
tect. Robert  I.,  Sommons,  312  Cole 
street,  S.  F.  Owner.  W.  Stiller.  4167 
20th  street.  The  house  will  be  erected 
on  19th  avenue  north  of  Oabrillo  street 
and  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  and  redwood.  Some  hard- 
wood floors  will  be  used.  There  will 
be  a  large  open  fire  place  with  brick 
mantel  in  the  living  room.  Tile  wains- 
cot will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
dwelling  will  be  covered  with  rustic 
Plans  are  complete  and  work  will  be 
done  by  Day  Labor.  All  materials  are 
now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none  Ownr  Emil  Nelson,  5S0  Jer- 
sey street,  S.  F.  The  bouse  will  con- 
tain six  rooms  and  bath  and  will  he 
erected  on  the  west  side  of  Diamond 
street  south  of  21st.  All  interior  fin- 
ish will  be  of  pine  or  redwood.  Hard- 
si I    Hoors    will    be    used    in    the    living 

and  dining  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Tile  wains- 
cot will  be  used  in  the  bath  room  affd 
kitchen.  Exterior  of  the  house  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 
RESIDENCE  —  2  story  and  base, 
frame.  $2,: San  Francisco.  Archi- 
tect, none  Owners,  Johnson  and  John- 
-"  \  Devisadero  street,  S.  F.  The 
house  will  he  erected  on  23rd  avenue 
north   'if   Irving  and   has   been 

i  .'.in  use  with  bath.  In- 
terior will  be  finished  in  pine  through- 
out   with    hardu I    il s    in    the   living 

and  dining  rooms  and  reception  hall. 
Living  room  will  have  a  large  open 
tire    place    with    brick    mantel.      An    au- 


tomatic   water    heater    will   be   installed. 

hi  insect    will    be   used    in    the   bath 

and    kitchen.       Exterior      of     the 

will    be    covered    with    rustic   and 

cement    plaster    on    metal    lath.      Plans 

nplete    and    the    owners    will    do 

the    work    by   Day   Labor. 

RESIDENCE  —   2      story      and      base, 
frame,    $3,000.      San    Francisco.      Archi- 
none.      Owner,    E.    Ginley,    131    5th 
avenue.    S.    F.       The    dwelling     will     he 
mi   the  west  side  of  9th   avenue 
north    of    Clement    street   and    will    con- 
even    rooms    a  nd    bath.      Interior 
will    be    finished    in    pine    and    redwood 
with  some  elm  panels.     Hardwood  floors 

will    be    used    in    the     principal     r vis. 

There    will    be    furnace    heat    and    open 
Mantels    will     lie    of    brick 

and    tile.      Hath    i n    and    kitchen    will 

have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exter- 
ior of  the  dwelling  will  be  covered  with 
:  plaster  on  metal  lath.  A  brick 
•  u  il  also  be  used.  Plans  are 
complete.  Work  will  be  done  bj  im 
Labor. 

APARTMENT      HOUSES  —  2      and       3 
story,    frame,    $10,000.      San    Francisco. 
Architect.    Paul    F.    Demartini,    151    Co- 
lumbus   avenue,    S.    F.      Owner's    name 
withheld.      These     two     buildings     will 
i     erected   on    the   north    side   of   Union 
street  near  Hyde,  the  three  story  struc- 
ture    mi    the    front    of    the    lot    and    the 
two    story    building   in    the   rear.      There 
•v i 1 1    be    five    apartments    of    two.    three 
and    four   rooms.      Interiors    will    lie    fin- 
ished   in    pine     and     redwood.         Each 
apartment     will     have     a     private     bath 
and    wall    beds.      Bath    rooms    will    have 
lenient    floors    and    tile    wainscot.      Ex- 
terior   of   the   building    will    be   covered 
with    cement   plaster  on   metal   lath    and 
shiplap.     Terrazzo   will   be   used   in    the 
.•     vestibules.       Plans     are    now 
prepared. 
iPARTMENT     HOUSES— 2,     2     story 
and   liasc   frame,  $5,000.  each  San   Fran- 
cisco.    Architect,  none.     Owners,  Ruegg 
Bros.,    719    Pacific    Bldg.,    S.    F.      These 
two   bouses   will   be   erected   on   Ramona 
street    south      of      nth       street.         Each 
house    will    have    a    frontage    of    25    feet 
and   a   depth   of   56    feet.      There   will    be 
four     four-room    apartments      in       each 
building.      All    suites    will    have    private 
ind     "ill     beds.       Interior    finish 
will   be  of  pine  throughout.  Bath   rooms 
will    have    composition    floors    and    tile 
Exterior     of     the     buildings 
covered   with   rustic  and  shiplap 
•■  i'k     veneer     bases.       Plans    are 
complete  and   in  the  hands  of  the  own- 
o  will  do  the  work  by  Day  Labor, 
als   are    now   being   purchased. 
x'ls  —  2     story     and     base,     frame. 

$3.; San       Francisco.  Architect. 

i'     Demartini,   451    Columbus 
i  •<■      S     F.      Owners,    David     and     John 
Demartini.     These   Hats   will   be   i 
on   the  west    side  of  Powell   street   north 
aid.     Each   Hat   will  cons 
ins  and    bath.      Interiors    will   be 
•d     in     pine    and     redwi 

"'il    have    tile     wainscot.        Bn- 
a  ill    be    finished    in    terrazzo   and 
\    gas    grate    will    be 

Exterior     of     the 
■'     ■'■  '        

and      rustic  Plan-      are      COmpll   I 

U1  eS     Will     he    taken 

owners. 

VTS  orj 

I 
nartir      in,  'olumbus  avei 
r       Owner,    S.    N.      Busalacchl.        The 
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building  will  be  ei  eel  ed  on  l-'i  a  ncisoo 
streel  easl  of  Powell  and  has  been  de- 
signed to  contain  three  modern  ilals 
of   five   and   si x    rooms.      Interior   finish 

will   !'<■  ol    and   redwood  with  some 

Hardwood    Hours.       K-.it  h     r us     will     be 

finished  in  tile.  Open  fire  places  and 
tile  mantels  will  be  used  in  each  of 
the  living  rooms.     Entrances  will   have 

i i.     wain   col     and     terrazzo     steps. 

Exterior  of  the  building  will  be  cov- 
ered  with  cement  plaster  on  metal 
lath,  rustic  and  shiplap.  Plans  are 
complete  and  bids  are  now  being  taken 
by    the  architect. 

FLATS  3  storj  and  base,  frame, 
$6,000.  Architect,  none.  Owner,  Burt 
T.  Owslej  Sharon  Bldg.,  S.  F.  The 
building  will  be  erected  on  the  west 
line  of  Clayton  street  south  of  Hayes 
street  and  will  have  a  frontage  of 
25  feet  and  a  depth  of  CS  feet.  There 
will  be  three  Hats  of  five  and  six  rooms 
each  Interior  tinish  will  be  of  pine 
and  red  wo ml  with  some  elm  panels. 
Hardwood  Moors  will  be  used  in  the 
living  rooms.  Bath  rooms  will  have 
composition  noors  and  tile  wainsct. 
Open  lire  places  and  tile  or  brick  man- 
tels  will  be  used  in  each  living  room. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath 
and  a  brick  veneer  base.  Plans  are 
omplete  and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 

FLATS — 3     story     and     base,     frame, 

$6, San    Francisco.    Architect,    Paul 

F.  Demartini,  451  Columbus  avenue,  S. 
F.  Owner,  J.  Sauter.  These  flats  will 
be  erected  on  the  east  side  of  Taylor 
street  south  of  Union  covering  an  area 
of  25  by  63  feet.  Each  flat  will  have 
six  rooms  and  bath.  Interior  finish 
.ii;  in'  of  pine  and  redwood  with  some 
elm  panels.  Hardwood  floors  will  be 
used  in  the  living  and  dining  rooms. 
An  open  fire  place  and  brick  or  tile 
mantel  will  be  installed  in  each  living 
room.  Tile  wainscot  will  be  used  in 
the  bath  rooms  and  kitchens.  Exter- 
ior of  the  building  will  be  covered  with 
rustic  and  shiplap  with  brick  veneer 
base.  Entrances  will  be  finished  in 
marble  and  terrazzo.  Plans  are  com- 
plete  and  work  will  be  done  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

FLATS — 2  story  and  base,  frame, 
$4,400.  San  Francisco.  Architect,  none. 
Owners,  A.  and  R  Brisa,  525  Vallejo' 
street.  S.  F.  The  building  will  be 
ere  ted  on  Filbert  street  west  of  Jones 
and  will  (over  an  area  of  34  feet  4 
by  (;o  feet.  Plans  provide  for 
ill.       'if      four     and       live 

Interior    tinish    will    be    of    pine 

and   redwood   with   some  eTm  panels  and 

hardwood     il 's.      There    will    be    open 

fire  placi  ind  tile  mantels.  Tile  wains- 
cot will  be  a  ted  I  n  t  he  ba  th  rooms  and 
kit  bens.  Exterior  of  the  building  will 
in-  covered  with  cement  plaster  on 
metal  lath  and  a  brick  veneer  base. 
Plans  aia-  complete  and  work  will  be 
Da  l.i  «ii.  .Materials  are 
now   being    pi    i     ased   by   the  ow-ners. 

FLATS — 2     2-story    and     ba    e,    frame, 
$.,,01111  .    i  co.     A  rchitect, 

Paul  P.  Demartini,  451  Columbus  ave- 
r.u.      S.     r.       Owner's      name     withheld. 

'I     id  I  a  (fill     be      erected      on 

propertj  on  F  erl  si  reel  be1  with 
i',i  nit    avenue    and    Kearny    street,    one 

b ling    on    the    front    of    the    lol    and 

one  in  t  in-  rea  r.  Eai  h  will  be  ai  nged 
lm  two  modern  five  room  flats.  Inter- 
iors   will    be    finished    in    pine    and    red- 
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wood  Aii  open  lire  place  with  tile 
mantel  will  be  ti  ied  in  i  ach  of  the  liv- 
ing  i us.     Tile   wainscot   will   be   ui  ed 

in   the   kitchens   and    bath    rooms.      Ex- 

will   be  cot  ered   with   rust  ic  a  rid 

shiplap.       Plans    are    now      being      pri 
pared,     The  work   will   be  dour   b;     Da 

Labor. 

l-'l, aTS — 2    story     and     ba   e,     frame, 

$6, 3ai     Frai  I     Paul 

F.  I  ►emartini,  451  Columbus  a  i  enui  . 
S.  F.  Owner's  name  with  held.  The 
building  will  be  erected  on  North  Point 
streel   between   Leavenworth  and  Mont- 

g u  j     streel     and     will    be    an 

for     four    modern     Hats.       Interior    tinis'n 

will   be  of  pine -and  redwood    wil 

elm  panels  and  hardwood  Hours.  Liv- 
ing rooms  will  have  open  lire  places 
ami  tile  or  brick  mantels.  Tile  wains- 
cot will  be  used  in  the  bath  rooms  and 
kitchens.  Entrance  will  be  finished 
in  marble  and  terrazzo.  Exterior  of 
the  building  will  be  covered  witli  rus- 
tic and  shiplap  with  a  brick  veneer 
base.  Plans  are  now  being  pi 
for    the    work. 

HOTEL — a  story  and  base,  rein- 
ton  ed  concrete,  $30,000.  San  Fran- 
cisco.  Architects,  Rousseau  &  Rous- 
sieau,  Vtonadnock  Bldg.,  S.  F.  Owner, 
.1  B.  Reite.  The  building  will  be  erected 
on  the  south  side  of  Post  street  west 
of  Larkin.  Plans  show  a  total  of  sixty 
guest  rooms  and  thirty  baths.  Inter- 
ior finish  will  be  of  pine  and  redwood 
wiih  si. mi'  hardwood  veneer.  There 
will  be  steam  heat,  elevator  service  and 
■a  hot  water  system.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
Some  ornamental  plaster  will  be  used 
in  the  lobby.  Exterior  of  the  building 
will  be  laced  with  cement  plaster.  Plans 
are  now  being  prepared. 

STATE  EXHIBIT  BUILDING — frame 
and        plaster.  $250,000.  Architect, 

Charles  B.  .Meyers,  1  Union  Square 
West,  Xew  York.  Owners,  State  of  New 
York.  Winking  drawings  for  the  New 
York  State  Exhibit  building  which  is 
ii,  in  erected  in  the  Panama-Pacific 
Exposition  grounds  -are  complete  and 
copies  of  the  same  have  been  forw-arded 
to  tin-  Directors  in  this  city.  Bids  are 
now  being  taken  and  will  be  opened  by 
the  New  York  State  Commission,  140 
West  42nd  street,  Xew  York,  on  No- 
vember S  at  12  o'clock  noon.  Separate 
figures  will  be  taken  for  the  general 
construction,  plumbing,  heating  and 
electric  work.  Time  allowed  for  com- 
pleting the  general  contract  is  set  at 
250  calendar  days  and  for  the  heating 
and  plumbing  225  days  and  100  days  for 
the  electric  work.  Plans  may  be  se- 
cured  from  the  Director  of  Works,  Serv- 
ice Bldg.,  San  Francisco,  or  from  the 
Architect  in  New  York.  An  official 
proposal  appears  in  another  column  of 
this,    issue. 

Contracts  Awarded. 

LAUNDRY— 2  story  and  base,  brick. 
Cosi  $10,000.  San  Francisco.  Archi- 
tect, ''  .'  Clausen,  Phelan  Bldg.,  S.  F. 
Owner,  Adolph  Schwartz.  Contractor, 
i'.  D.  Rankin,  721  Cough  street,  S.  F. 
g  -ii. -i  a  i  ,  onstruction  only.  Oonl  rai  i 
pri..-.    $8,200. 

IP  ITEL  i;  stoi  v  and  base,  reinforced 
brick.  $75,000.  San  Francisco.  Arcl  i- 
tect,  G  Albert  Lansburg-h,  TOO  Mission 
streel.  S,  F.  Owner,  A.  Eisenberg. 
i  '.mi  ractors,  Mai  I  >ona  Id  &  Kahn,  Rial! .. 
Bldg  i '     genera  I   construction.   Con- 

tract  price   not  stated. 

OFFICE  BUILDING  ANNEX  —  12 
story  and  bas...  Class  A  construction. 
Cost  not  stated.     San  Francisco.     Archi- 


\\. 


.1  .       Oi 


tects,  Willis  Polk  &  Co.,  Merchants'  Fx- 

i     i      Bldg  .    S.      F.         '  >     

■■  1 1  I  '  ■  i       '  '  1 1 1 . ' .  i  - .     I'n 

.      .........  i         ork,     c,,nt  raid    price 

I I     .  .  I 

I'll.'       treel     i     work.      Con- 

tract   price   not   sta 

i  I]  'I'  I'    I  .1  'lass 

\  .  onsl ruction,  $i mi. nun,     -       ; 
Architect,    E.    A.      Bozio,     1125      Laguna 
1 1  eet,  si-.  i   American 

1 1    Bank   of  Sa  vings.     ( Jonti  actor, 

P.    .1.     Walker.     Mm.  ■  .  ■_..    gen- 

.  .ii.-li  in  I  bin  '  'out!  act  pin  e, 


Building  Contracts  Awarded 
San  Francisco. 


No.  Owner                      Contractor  Amt. 

3722  Byrnes     Byrnes  4U0 

172:;  Demattei     Demattei  450 

272  1  Dorn     Kalloch  400 

1725  St.    Duke's    ....    St.    Duke's        I 

.    .-  Bianchini     Bianchini  600 

3727  St.    Duke's    St.    Duke's        1 

3728  Urban      Urban        .', 

3729  Can-      Wheeler  1325 

"  1 1. .man      Coburn  5000 

2721  Cardinell      Knott  1050 

;:::2  Wyman     Wvman  5000 

3733  Wvman     Wvman  150*0 

272.4  Callan      Oallan  1000 

272.-,  Ponsero      Ponsero  800 

|.  Flaherty      Flaherty  1500 

27.17  Leonard     Leonard 

3738  -Murdoek      .Murdock  1000 

2.739  Bergren     Bergren  3000 

3740  Heanston      Hennings  800 

2741  Biniarz      Biniarz        1 1 

3742  Kennv      Kenny  2500 

2743  Granev     Federal    Sign  500 

3744  Pickering      McCabe  650 

2717  Mahoney      Federal  400 

3746  Walker     Federal  450 

27  17  Phillips      Phillips  1750 

'.is  Ghiselli     Ghiselli  1000 

2749  Holt     Holt  61. 

3750  Owsley     Owsley  6000 

.".7.71  Hill      Witzelhurger  1000 

3752  Brisa      Brisa  4400 

3753  Ginley     Giniey  3000 

3754  Nelson      Nelson  2000 

::",  Del  Fredice  ..Del  Fredice  1000 

3756  Ruegg     Ruegg  10000 

3757  Johnson      Johnson  2500 

3758  Ahrens    Reite  3530S 

3759  Pac    T    &    T Mathies  27350 

3760  Shotwell    Moore  198S1 

3761  Same    Pinkerton  2908 

3762  Salomon    Anderson  ^950 

3763  Webb      Parry  1500 

3764  McCarthy      Baugh  1000 

3765  G-ato     Pagano  600 

3766  Hauli     Brumfield  400 

3767  Aghiandrites      Danno  500 

3768  Kinney     Rnlston  47.7 

3769  Ralph'    Ralph  700 

3770  Lavensaler      Nilson  400 

7771  "Nolan      Kronnick  40U 

3772  Stiller      Stiller  2000 

1773  Dematei      Demartini  650 

2774  Murph      Carsen  4.7" 

"777  Devin      Godren 

3776  Sponogle     Truitt  4H0 

2777  Oleson      Meek  450 

3778  Brock      Ward  400 

277:i  St.   Duke's    MacRorie  1360 

3780  Asmussen     Johnson  2000 

::7\l  Gazzano    Cuneo        5! 

3782  Phel-in     Floodberg  12000 

37S3  Barhero     Glaser  R50 

3784  Moise      Klinkner  400 

3785  ltab'iohn      Fink  500 

3786  Dooff     Dooff  17500 

"7^7  Shubert      Glaser  (SO" 

3788  Bishop     Brady  400 

3789  Barner     Park  40" 

2790  TMark      Peterson  450 

3  7!'  I  Breeze      Tohnson  900 

27!i2  McGowati      McGowan  600 

3793  Dam      Anderson  900 

3794  Rowland      Rowland  I"  ■ 

3795  Ruetten     Ruetten  500 

3796  Moise      Klinkner  400 

1797  Jackson     lackson  500 

3798  Anderson      Anderson  ?000 

3799  Reinhardt     Reinhardt  3SO0 

38 'raviotto      Polflti       1 

3801  Pac    G    &    E    Co.  .Pac    Boiler  1415 

3802  Cooke      Can-  ie»- 

3803  Sheffer      Hnmill  2500 

380  i  Rudee    Sparg-o       a 

2805  P    P    I    R liver  11115 

.;  Cronan      Hendricks  1600 

3807  Solari      Novelty  500 

3808  Solari      Novelty  400 


Wednesday,   Oct.    22,   1913. 

::mi:i  (Jin  Won     Blum  coo 

8810  Dillon     I  lillon  H00 

881  i  Clyde     Gear}  100 

8812  Flatley     Flatle>  muO 

3813  Allied     Allied  2500 

8814  Zadorkin     Zadorkin  400 

8815  Connick     iMaddox  660 

3816  Shaughnessy     Owner  500 

8817  Meudierks     Umsen        1000 

8818  Tyler     McKenzie      400 

8819  Col  en      Abrahams  400 

8820  Raffetto     Mulcahv         700 

8821  Wn    Un    Hm   Bldrs .  .Owner        2300 

8822  Same     Same        2300 

3823  Blair     Karib  1428 

3824  Caesar     Hansen  71000 

S82S  Same     Ralston  1 2600 

8826  Harrison     Coburn  , .  4  V 1 

3827  Baggiani     Fen  oni        3500 

3828  Rehmstedt     Wendering       H435 

(Correction    in    Location  t 

(8680)      W  SAN  JOSE  AVE  50  N  Goethe 
One-story   and   basement    frame   dwlg. 
Owner Homestead  Realty  Co.,  Mu- 
tual   Bank    Bldg.,   S.    F. 
Architect. .  .None. 

Contractor.  .Wm.    H.    Grahn,    2S40    Bry- 
ant, San  Francisco. 

COST,   Jl 350 

(3722)      S\V     FOLSOM    AND    TWENTY- 
second.      Remodel    partition. 

Owner J.    Byrnes,    Premises. 

Architect  .  .  .None. 

Days    work.  COST,    $400 


(3723)      NO.    2763    GEARY.      Repair    tire 
damages. 

Owner G.    B.    Demattei.    Premises. 

Architect  ..  .P.   Demartini.   2869   Octavia 

San    Francisco. 
Day's   work.  COST,   $4,50 


BUILDING   AND   INDUSTRIAL  NEWS 

Rough  frame  of  dormers  of  porch 

cut   out  and  attic   floor   laid $300 

Brown    coated    400 

Completed     2!>3 

Usual    35    days 332 

TOTAL  COST,  $1325 
Bond,  none.  Limit,  60  days.  Forfeit, 
$i.      Plans   and    specifications    tiled. 

(3730)      E     COLE    125     N    Fell     N    25xE 

106-3.        All    work    for      two-story      and 
basement   frame    (2   flats). 

Owner John    P.    Horgan,    Board   of 

Public   Works,  S.  F. 

Supt James    H.    Jordan. 

Contractor.  .Ira      W.      Coburn.      Hearst 
Bldg.,    San    Francisco. 

Filed  Oct.  11,  '13.  Dated  Oct.  S.  '13. 
Grading  completed,  foundations 
built  and  ready  for  wall  fram- 
ing      $   750 

Wall    framing    up,    roof    ready    to 

receive    asphalt     1000 

Outside  and   inside   framing  com- 
pleted,   sash    frames    in    position, 

lath    and    brown   coated 1000 

Completed   and    accepted loon 

Usual   35   days 1250 

TOTAL   COST.    $5000 

Bond,    $2500.      Sureties,    W.   L.    Petersen 

and    E.    W.    Brandon.      Limit,    100    days 

from   Oct.    8      Forfeit,      $5      Plans     and 

specifications  filed 


(3724)      NE    CLAY    AND    LAUREL.    Re- 
shingle    roof. 

Owner M.    A.    Dcrn,    Phelan    Bldg., 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .Ralph   Kalloch,   165   Parker 
Ave.,    San    Francisco. 

COST,     $4-00 


(3725)      SW       ARMY       &       VALENCIA. 

Erect    brick    wall,    new    chimney   and 

repair   plaster. 

Owner St.    Luke's   Hospital.    Prem. 

Architect  ..  .L.       P.       Hobart,       Crocker 

Bldg.,   San   Francisco. 
Day's    work.  COST,    $1000 


(3726)     NO.    2164     MASON.      Alter    and 
repair    stable. 

Owner G.   Bianchini  &  Co. 

Architec  t.  .Louis       Mastropasqua,       315 

Columbus    Ave.,    S.   F. 
Day's   work.  COST,   $600 


(37271      SE     ARMY       AND    SAN       JOSE 

Ave.     Erect  brick  wall.  etc. 
Owner St.    Duke's    Hospital,    Army 

and  Valencia,   S.    I ' 
Architect  ...L.      P.      Hobart,      Crocker 

Bldg..    San    Francisco. 
Day's    work.  COST,    $1000 


(3728)  X  MONCADA  WAV  285  W 
Paloma  Two-story  and  ba  emenl 
frame   residence. 

Owner Urban  Realty   Imp.   Co.,   908 

Phelan   Bldg.,   S.   1". 
Architect  . .  .None. 
Day's    work.  COST,   $5000 

(3729)  LOT  :::  BLK  51  Reis  Ti  i  No, 
149  Arleta  Ave.  All  work  except 
plumbing  for  altei  itioi  nd  i  epalra 
to    two-story    frame    resi 

Owner lames     L.   and      Emma      It. 

Carr,    149     Lrleta     S.    F. 

Architect  .  .  .None. 

Contractor.  .A.  H.  Wheeler,  712  Mont- 
gomery,   San    Francisco. 

Filed    Oct.    11,    '13.      Dated   Oct.    4.   '13. 


(3731)  W  BRODERICK  130  S  Lom- 
bard 25x107-6.  All  work  for  two- 
story  and  basement  frame  (2)   flats. 

Owner John      A.      Cardinell,      3029 

Broderick,   S.   F. 
Architect  ..  .John    F.   Haner,    3579    19th, 

San   Francisco 
Contractor.  .Jas.       Tarbett      and      Fred 
Knott,    2332    Clement,   S.    F 
Filed  Oct.   11,  '13.      Dated  Oct.   6.  '13. 
Frame  up,   roof  boards  on.  ..  .$1012.50 
Brown   coated  and   rough   plumb- 
ing   in    1012.50 

Completed    and    accepted 1012.50 

Usual    35    days 1012.50 

TOTAL  COST,  $4050.00 
Bond,  $2025.  Surety,  John  J.  Bell. 
Limit,  70  days  after  Oct.  9.  Forfeit, 
none.      Plans   and   specifications   filed. 


(3732)      S  UNION  60  E  Kearny.     Three- 
story  and  basement  frame   (3)   fiats. 

Owner B.    J.    Wyman.    1950    Hayes. 

San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST.   $5000 


(3733)  w  HYDE  152  N  California, 
Three-story  and  basement  frame  (12) 
apartments. 

Owner B.    J.    Wyman.    1959    Hayes, 

San    Francisco. 

Architect  .  .  .None. 

Day's    work    .  COST.    $1 5.000 


(3734)      NOS.    1251-1253  GEARY.      Minor 
repairs  and  alterations  to  apartments 

Owner Edw.    J.    Callan,    312    Bush. 

San   Francisco. 
Architect  ..  .Smith    O'Brien.      Humboldt 
Bank   Bldg.,  San  Francisco. 
Day's  work.  COST,   $1000 


(3725)      S   STARK    117    E    Stockton.   Add 
one-story. 

Owner G.    Ponsero,    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,  $S00 


(3736)      NOS.    2539-43    POLK.      Alter    (6) 
Hats    into    (2)    apartments. 

Owner rohn    and    Louisa    Flaherty, 

2543    Polk,    San    Francisco. 
Architect  . .  .None. 
Day's  work  COST,   $1500 
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CJ737)  NO.  1020  VALLEJO.  Alter,  re- 
pair  and  add  to  two-story  and  base- 
ment   frame    building. 

Owner J.  V.  Leonard.   126  Stockton 

San  Francisco. 
I  .  .  .None. 
Day's   work.  COST,   $2 

(373S)  E  CHARTER  OAK  1SS  N  Thorn- 
ton. One-story  and  basement  frame 
dwelling, 

Owner L.      Murdock,      65       Girard, 

San    Francisco. 

Arch ttect  . .  .None. 

Day's    work.  COST,    $1000 


((3739)  W  TWENTY-FIFTH  AVE  300 
s  living.  Two-story  and  basement 
frame   residence. 

Owner G.    N.    Bergren,    10    Second 

Ave..  San  Francisco. 
Architect  ..  .H.    C.    Hladik,    825    Monad- 
nock    Bldg.,   S.    F. 
Contractor. . I*    G.    Bergren    &    Son,    209 
Sanchez,     San    Francisco 

COST.  $3000 


(3740)      NO.    1014    FILLMORE.      General 

repairs   to   store. 
Owner. :...  .Geo.    Beanston,    1340    Web- 
ster,   San    Francisco. 
Architect  . .  .None. 

i, ii'.. Adolf   Hennings,    1006    Noe, 
San  Francisco. 

COST.    $80 


(3741)      SE      LAIDLEY    88      NE      Mateo. 
One-story  and  basement  frame  dwlg. 

Owner A.      Biniarz,      371      Laidley, 

San    Francisco. 
Architect  . .  .None 
Hay's   work.  COST,    $1000 


( 37 12 1  E  EIGHTEENTH  AVE  25  S 
Anza.  Two-story  and  basement 
frame   residence. 

Owner W.  R.  Kenny,   430  Arguello 

Boulevard,   S.    F. 

Arcnitect  . .  .None. 

Day's    work.  COST,    $2500 


(3743)      NO.      924    MARKET.         Electric 
sign. 

Owner Ed.   Graney,   Premises. 

Architect  . .  .None. 

Contractor.  .Federal  Elec.   Sign   Co.,  257 
Sth,    San    Francisco. 

COST.    $500 


(.'■744)     NO.      1060       BUSH         Underpin 
i  pa  rtments. 

Owner Mrs.    Pickering.    1920    Clay, 

San    Francisco. 
Architect  . .  .None. 

tor..McCabe    &    Brown,   521     1st 

National    Bank    Bldg.,   S.    F. 

COST,    $650 


13745)      NO.     136     FREMONT.       Electric 

i i«  ner J.    .1.    Mahoney,    Prem     i 

i  .  .  .None, 
ctor      !■'•  deral   El( ,-.  Sign  i  !i 
Sth,   San    Francisco 

r.   $ioo 


SE      GEARY       AND      TAYLOR 
Electric  sign. 

....  I'.    .1     Walker    Co.,    Monad- 
nook    Bldg.,    S.    F. 
Architect  .  .  .None. 
Contractor.  .Federal   Elec  Sign   i 
Sth,  Sa  n   Ft  i 

CO.-.  T 


2' 


(3747)  W  NINETEENTH  AVE  225  S 
Clement.  One-story  and  basement 
frame    dwelling. 

Owner J.      H.    Phillips,      228      23rd 

Ave.,    San    Francisco. 

Architect  .  .  .  None. 

Day's  work.  COST,  $1750 


(3748)      B  .MASi  i.\   85  S   Francisco.  Two- 

story   frame  stable. 
Owner G.    Chiselli,    453    Columbus 

Ave..    San    Francisco. 
Architect  ..  .P.       IF.       Demartini,       451 

Columbus    Ave.,    S.    F. 
Day's   work    .  i  !(  1ST,    $im>u 

13749)      W  SANTA  BARBARA   160   N  St. 

Francis     Boulevard.       Two-story    and 

basement    frame    residence. 

Ownei O.C.Holt,     36!)   14th      Ave., 

San   Francisco. 
Arch  itect  .  .  .  Nolo. 
I  tfy's   work.  COST,  $6000 


(3750)      W      C1AVTOX       75      S      Hayes. 

Three-story   and    basement    frame   (3) 

flats. 

Owner Bu.-t  T.  Owsley,  311  Sharon 

Bids.   San   Francisco. 
Architect  . .  .Non.\ 
Day's    work.  COST,    $6000 


(3751)  NO.    15   PATTEN.    Alter  and  add 
to  one-story   frame  building:. 

Owner Chas.    E.    Hill,    Premises. 

Archiltect  .  .  .None. 

Contractor.  ..I.    Witzelburger,    126    Ros- 
seau,    San    Fraicisco. 

COST,   $1000 

(3752)  S  FILBERT   137  W  Jones.     Two 
story    and    basement    frame    (4)    flats. 

Owner A.  and  R.  Brisa,  525  Vallejo 

San   Francisco. 
Architect  .    .None 

Contract:  .  .A.    Brisa.   525   Vallejo,  S.   F. 
COST,  $4400 


(3753)  W  NINTH  AVE  175  N  Clement. 
Two-story  and  basement  frame  resi- 
dence. 

Owner E.     Ginley,    131      5th      Ave., 

San  Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,    $3000 


(3754)      W  DIAMOND  150  S  21st.     Two- 
story  and  basement  frame  residence. 

Owner Emil    Nelson,      580     Jersey, 

San    Francisco. 
Arch  itect  .  .  .  None. 
I  (ay's   work.  i  !<  >ST,   $2000 


(3755)      S  OF.ARY  70  E  26th  Ave   (rear). 
Oni  and  basement   frame   dwlg. 

Owner Gilbert      Del    Fredice,      227 

Parnassus  Ave.,  S.  F. 
Architect  .      None. 
Day's  work.  COST,  $1000 


(3756)  E  RAMONA  11 :.  S  Hth.  Two- 
Btory  and  basement  frame  (8)  apart- 
ments. 

Owner Ruegg     Bros.,     719     Pacific 

Bldg.,  San   Franci      " 

Arch  itect  . . .  None. 

i    ,y's   work.  ( !(  1ST,   $ln,00o 


IE     TWENTY-THIRD    AVE     150 
X    Irving.      Two-storj    and    ba   emenl 
.     residence. 

Owner Johnson    &    Johnson.    55-A 

Devi    lb  in.    San    Francisco. 
eci         Mom 
work.  COST,   $2500 


BUILDING  AND  INDUSTRIAL  NEWS  Wednesday,    Oct.    22,   11)13. 

(3758)  S    BUSH   137-6    E   Grant    Ave   s  Filed  Oct.   14,  '13.     Dated  Oct.  8,  '13. 
60    \v    22-6   s   60    E   42-6   N   120    W   20.  Rough   frame   up,   enclosed   and 

All  work  fci    dye-story  and  basemen!  roof  sheathed   and   roof  on. ..  .$987.50 

reinforced   concrete   store   and   rooms.  Rough    plumbing    and      electric 

Owner N.  Ahrens,   ill  Market,  S.   F,  wiring   done,    inside    plaster    ori 

Architect  ...J.      C.    Illadik,     Monadnock  and   exterior   brown   coated....    987.50 

Bldg.,  San  Francisco.  Completed   and  accepted 987.50 

Contractor.  .J.    B.   Reite   ami    B.    R.    Hal-  Usual     15  days 987.50 

ling,    111)    Jessie.    S.    F.  TOTAL,   COST,    $395 

Filed  Oct.   14,  '13.     Dated  Oct.  8,  '13.  Bond,    $1975.      Surety,    .Maryland    Casu- 

Excavation     and     foundation     fin-  alty    Co.      Limit.    V.".    days.      Forfeit,    $2. 

islied  and  1st  floor  slab  poured.  .$4296  Plans   and   specifications   filed. 

3rd  floor  joists   la  id 4296  

Roof     rafters     laid 4296  i3763>      E.  LAIDLEY  100  S  Castro.     One 

Brown    coated     4290  story    and    basement    frame    dwelling. 

Standing    finish     on 429o       Owner F.    li.    Webb.   2877     .Mission, 

Finished   and  'accepted 5U01  San    Francisco. 

Usual   35  days S827  Architect  ..  .None. 

TOTAL    COST,    $35,308  Contractor.  .F.     R.    I'arry.    222   Raymond 

Bond,    $17.6.ri4.      Surety,    National    Surety  Ave.,    San    Francisco. 

Co.  Limit,   150   days.   Forfeit,    $20.    Plans  COST,   $1500 

and  specifications   filed.  

- (3764)      W  JULES  175  N  Grafton.     One- 

(3759)  E  FIFTH  AVE   250  N  "A."      All  story    and    basement    frame    dwlg. 

work  for  alterations  and  additions  to       Owner The       McCarthy       Co.,       316 

two-story    and    basement    brick    and  Bush,    San    Francisco, 

concrete    telephone   exchange.  Architect  .  .  .  None. 

Owner The     Pacific   Telephone     &  Contractor.  .Ralph   C.    Baugh,   1412  Mc- 

Telegraph    Co..    333       Grant  Allister,    San    Francisco. 

Ave.,  San  Francisco.  COST,   $1000 

Architect  ..  .None.  

Contractor.  .Matthies      &     Griffith,      ISO  (3765)     NO.      993      FILBERT.        Divide 

Jessie,    San    Francisco.  flats  and  add  new  bath  room. 

Filed   Oct.   14,  '13.     Dated  Oct.   4.  '13.  Owner S     J.    Gato,    Premises. 

On   1st  of  each  month 75%  Architect  .. -None 

Usual    35    days 25%  Contractor ..  B   Pagano     48   Allen.    S.    F. 

TOTAL  COST,  $27,350  COST,    $600 

Bond,    $14,000.      Sureties,    D.    O.    Druffel  

and  D.  J.  Sullivan.   Limit.  100  days  after  „„„„,      „,„       „    „ .  „„     „„„„„     „, 

Oct.   6.     Forfeit,    $10.      Plans   and   speci-  *3766)     NO-   1S  SACRAMENTO.   Electnc 

fications   filed.  Slgn- 

Owner Haub    Bros.,    Premises. 

(3760)  SE  VAN  NESS  AVE  &   BUSH  S  Architect  ..  .None. 
31XE59WA57.     Excavation,  masonry  Contractor.  .Brumfield     Elec.     Sign     Co., 
carpenter,    mill,    sheet   metal,   plaster,  1S   7th'  San   Francisco. 

rn^T    $40o 

roofing,    wiring,   glazing,   marble,   and  ^*^oi,   ?ivv 

painting   for   five-story  and  basement  

Class  "C"  lodgings.  (3767)      NO.   14  EDDY.      Alter  front  and 

Owner Minnie  P.  Shotwell.  erect    counter. 

Architect  ..  .Nathaniel       Blaisdell,       255       Owner G.   P.   Aghiandrites,   Prem. 

California,  San  Francisco.  Architect  . .  .G.    D.    Danno. 
Contractor.  .C.  P.  Moore  Bldg.  Co.,  Shar-  Contractor.  .IG.    D.    Danno,    1410    Stock- 
on   Bldg.,   San   Francisco.  ton,  San  Francisco. 
Filed  Oct.   14,   '13      Dated  Oct.   14,  '13.  COST,    $500 

2nd    tier  joists   in $3727  

4th    tier   joists    in 3727  (376S)      NO.        41         COMMONWEALTH. 

Roofed   and   brown   coatd 3728  Minor  repairs  to   front. 

Completed    and   accepted 372S       Owner Frank    Kinney.    Premises. 

Usual    35    days 4971  Architect  ..  .None. 

TOTAL    COST,    $19, SSI  Contractor.  .F.    F     Ralston,     132    Corn- 
Bond,   $9941.     Sureties,  G.  H.  Moore  and  monweallh    Ave.,   S.   F. 
H.  C.  Bennett.   Limit,   100  days.  Forfeit,  COST.   $475 

$20.     Plans  and  specifications  fileu.  . 

(3769)      NW   GRAND   VIEW    75    NE    Lot 

(3761)  PLUMBING,  SEWERING.  FIX-  12  Blk  19,  Market  Street  Homestead, 
tures,  boiler  and  heater,  etc..  on  One-Story  and  basement  frame  dwlg. 
above.                                                                       Owner James   T.   Ralph,  4658   18th, 

Contractor.. Jas.      H.      Pinkerton,      2266  San   Francisco. 

Fulton,  San  Francisco.  Architect  ...None. 

Filed  Oct.   14,  '13.     Dated  Oct.  14,  '13.  Day's   work.                                   COST,   $700 

All    rougli    plumbing    in $1090  

Completed    and    accepted 1091  (3770)      NO.    3398    WASHINGTON.      Add 

i     nil     35     days 727  bath   room. 

TOTAL  COST,    $290S       Owner Charlotte       J.       Lavensaler, 

Bond,  $1454     Sureties,  R.  J.  O'Brien  and  Premises. 

G.    F.    Bernard.      Limit,    60    days.      For-  Architect  ..  .None. 

feit,  $20.     Plans  and  specifications  filed.  Contractor.  .Chas.    Nilson.    413     Haight, 
San    Francisco. 

(3762)  E  EIGHTH  AVE  70  S  Califor-  COST,  $400 
nia    s   30xE   32-6.      All    work    for   two-                                      

story    and   basement   frame   flats.  (3771)      NO.    1116   FULTON.      New   steps. 

Owner Bertha  and  Esther  Salomon  Owner...!.    C.    Nolan. 

!     ;3  California,  S.  F.  Architect  ...J.   C.   Carter,    Balboa   Bldg., 

Bernard    3     Jo   eph,    1st   Na-  San    Francisco, 

tional   Bank    Bldg..   S.    F.  Contractor.  .Krtonnick         Bros.,         1659 

Contractoi      0     E      Anderson,    2376    Ful-  O'Earrell,    San     Francisco, 

ton,   San    Francisco.  COST,    $400 
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J.  Martyn  Haenke  &  W.  J.  Dodd,  Architects 
Los  Angeles 
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NEW  MASONIC  TEMPLE  RECENTLY  DEDICATED. 

San  Francisco 


Bliss  &  Faville,  Architects 
San  Francisco 
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\      iie-day,   Oct.    22,    mi:;. 

(8772)  E  NINETEENTH  AVE  150  N 
Cabrillo.  Two-story  ana  basement 
fiame   residence. 

Owner W.       Stiller,      41G7       20th, 

San  Francisco. 
Architect  ..  .Robert    Sammon,    312    Cole, 

San   Francisco. 
Day's   work.  COST,    $2000 

(377.3)  NO.  2763  GEARY.  Alter  front 
and  repair  porch. 

Owner G.    B.    Dematei,    Premises. 

Architect  . .  .None. 

Contractor.  .P.   Demartini,    2Xfi9   Octavla 
San    Francisco 

COST.    $650 

(3774)  NO.  313  EUREKA.  A, 1.1  two 
rooms. 

Owner Mr.    Murphy,    Premises. 

Arch  Meet  .  .  .None. 

Contractor.  .E.   Carson,   4323    19th.   S.   F. 
COST,    $450 

(8775)  NO.  327  MONTGOMERY.  New 
front,    re-arrange    stairs. 

Owner Levin   &   Gorden.    Premises. 

Architect  ..  ..las.     Cahen.       45       K.uiry. 

San  Francisco. 
Day's    work.  COST,    $500 

(377G)      SE     HOLLOWAV       AND       DEE. 

Alterations. 
Owner L.  E.  Sponogle,  1115  Green- 
wich,   San    Francisco. 
Architect  .  .  .None. 

Contractor.  ..I.    H.    Truitt,    174    Brighton, 
San    Francisco 

COST,   $400 

(3777)  NO.    401    ELLIS.      Alter   front. 

Owner John    Oleson,    Premises. 

Architect  .  .  .None. 

Contractor.  .  T.    H.    Meek    Co..    1157    Mis- 
sion, San  Francisco. 

COST,    $4  50 

(3778)  NO.  2055  MISSION.  Alter  front 
and   ratproof. 

Owner Chas.    Brock.    5    Montgom- 
ery,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .Ward      &       Goodwin,       110 
Jessie,    San    Francisco. 

COST,   $400 

(3779)  LOCATION  NOT  GIVEN.  Plant- 
ing flowers,  bushes,  lawn,  gravel 
paths,  moving  palms  <i ml  furnishing 
50   loads   manure. 

Owner St.   Luke's   Hospital. 

Architect  .  .  .None. 

Contractor.  .iMacRorie-McLaren    Co. 

Filed  Oct.    14,  '13.      Dated   Oct.    6,   '13. 

On     completion      ~5%| 

Usual    35    days 25% 

TOTAL  COST,  $1360  60 
Bond,  $680.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  for- 
feit, none.  Plans  and  specifications 
filed. 

(3780)  W  N't  HO  76-6  S  Alvarado  W  S2-6 
\s  25.  All  work  except  shade  gas 
and  electric  fixtures,  finish  hardware, 
and  mantels  for  one  and  one-half- 
story    and    basement    residence. 

Owner Mrs.     M.    1.   Asmussei         121 

Moult  lie,    Sa  n    i'i  tni 
Architect  . .  .  B.     R.     c  Gt  ant 

Bldg.,   San    Francisco. 
Contractor.  .E.    Johnson.    326    Andei    on, 

San   I  i'i  am 
Filed  Oct.    14.  '13.     Dated  Oct.   li 

2nd    floor    joists    on 

Enclosed     50 

Completed     and    accepted 550 
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Usual    35    days 550 

TOTAL  COST.  $220n 
Bond,  $1100.  Surety,  Massachusetts 
Bonding  &  Insurance  Co,  Limit,  15 
days.  Forfeit,  none.  Plans  and  speci- 
fics I  inns  filed. 

(3781  1  NW  HURON  AND  SICKLES  be- 
ing Lot  36  Blk  S,  Oscar  Heyman  an,] 
Brothers  Sub  Part  Blk  8  and  ail  Blk 
21  West  End  Map  No.  2.  AH  work 
for  two-story  frame  stores  and  Hats. 

Owner lohn    Gazzano    and    Andrea 

Nan,   3505   20th,  S.  F. 

Architect  . .  .None. 

Contractor.  .A.  Cuneo,  3505  20th,  S.  F. 

Filed   Oct.    15,   '13.      Dated    Oct.    11,   '13 

Rough   frame  up $147,", 

Brown  coated   1 47:, 

Completed     147;, 

Usual    35    days 147;, 

TOTAL  COST,   $5900 

Bond,    none      Limit,    120   days.      Forfeit. 

none.      Plans  and  specifications  filed. 

(3782)  W  FOURTH  AND  JESSIE  NW" 
75xSW  75.  Metal  lathing,  metal  fur- 
ring, plaster  work,  cornice,  moulds 
and  ornamental  work  of  hotel  lobby 
and  stores,  double  form  of  fire  proof- 
ing, metal  furring,  metal  lathing  and 
plaster  work  for  an  eight-story  and 
basement  steel  frame  Class  "C"  bldg. 

Owner Mary    D.    Phelan. 

Architect. .  .William      Curlett      &      Son, 

Phelan  Bldg.,  S.   F. 
Contractor.  .Floodberg      &      McCaftery, 

Monadnock    Bldg.,   S.   F. 
Filed   Oct.   15,   '13.     Dated  Oct.   8,  '13 
On   1st   and   15th   of  each   month     75% 

Usual    35    days 25% 

TOTAL  COST,  $12,000 
Bond,  $6000  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Liriit,  40  days 
after  ready  for  lathing.  Forfeit,  none. 
Plans  and  specifications  filed. 

(3783)  NO.  1343  STOCKTON.  Install 
brick   bake  oven. 

Owner O.      Barbero,    919      Vallejo. 

San   Francisco. 
Architect. .  .None. 
Contractor.  .J.    P.     Glaser    &    Co.,    2070 

Union,   San   Francisco. 

COST,    $650 

(37S4)  NO.  1212  MARKET.  Erect  5 
wooden   signs. 

Owner iMoise-Klinkner    Co.,    Prem. 

Architect  . .  .None. 

Day's    work.  COST,   $400 

(3785)  NO.  240  POST.  Remodel  win- 
dow. 

1 'wimi' Rabjohn     &     Morcom,    -240 

Post,    San    Francis,  o. 
Architect  ..  .B.    J.   Joseph. 
Contractor.  .Fink,     Schindler     Co.,     226 
13th,   San  Francisco. 

COST,    $500 

(3786)  E  GREAT  HIGHWAY  S7  S 
Cabrillo.  Construction  of  frame 
carroussel. 

Owner Wm.    Looff,    Great    High- 
way   and    Cabrillo,    S.    F. 
Architect  .  .  .None. 
Hay's    work.  COST,    $3500 

(3787)  NO.  1014  FILLMORE.  Install 
bake   oven. 

Owner M.  Shubert,  221  Noe,  S.  F. 

Architect  .  .  .None. 

''nti  ..tor.  .J.    P.    Glaser    &    Co.,    2070 
Union.    San    Frtnclesco. 

(3788)  N  SUTTER  60  W  Trinity.  Un- 
derpin   wall. 
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Owner G.    L.    Bishop,    1551    Hani- 
son,   San   Francis.... 

Ai  ch  iter!   .  .  .None. 

Contractor.  .O.    E.    Brady      &    Son.      ISO 
Jessie.   San    Francisco. 

COST,    $400 


I)      NO.     5844     Mission.       Add     one- 
room. 

Owner H.    Barner,    Premises. 

Architect  .  .  .None. 

Contractor.. W.       Park.       217       Hoffman 
Ave.,   San    Francisco. 

COST,   $4  00 


(37 NO.    :,10    HILL.      Minor    repairs 

to  dwelling. 

Owner T.    M.    Mark,    569-A    Dolores 

San    Francisco: 
Architect  .  .  .None. 

Contractor.  .E.      Peterson,      3530      23rd, 
San   Francisco. 

COST,    $450 


(3791)      NO.   2522   GREEN    (rear).      One- 
story   and    basement   frame  dwelling. 

Owner W.   J.    Breeze,   Premises. 

Architect  .  .  .None. 

Contractor.. J.  Harold  Johnson,   732  9f- 
Ave.,   San    Francisco. 

COST,    $»0ii 


(3792)      W   KOSSEAU    125   S   Springdale. 
One-story  and  basement  frame  dwlg. 

Owner Mary     M.     McGowan,     3782 

Mission,    San    Francisco. 
Architect  ..  .John    McCarthy,    3782    Mis- 
sion,   San    Francisco. 
Contractor.  .John      T.     McGowan,       37S2 
Mission,  San   Francisco. 

COST,   $600 


(3793)  E  FIFTEENTH  AVE  256  S 
Geary.  Alter  basement  for  garage 
and  concrete  floor. 

Owner M.   W.   Dam,    440   15th   Ave.. 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Anderson      &      Bloom,    1207 
Scott,   San   Francisco. 

COST,    $900 


13794)      NE       MISSION  AND      SIXTH. 
Erect    retaining    wall. 

Owner Miss    Mary  Rowland,      634 

Haight,   San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Val   Franz,  180   Jessie,   San 

Francisco.  COST,   $450 


(3795)  NO.  308  DIAMOND.  Move 
dwelling  and  underpin  and  add  to 
front. 

Owner John    Ruetten,    Premises. 

Architect  . .  -Non*. 

work.  0  'ST.  $500 


(3796)      NO,     1212     MARKET.       Electric 
sign. 

.  .    Moise-Klinkner    Co.,    Prem. 
.  t  .  .  .None. 
Day's   work.  COST,    $400 


NO     2682     BUSH.      Oenei 

pails    to    Hals. 

Owner Sadie    and    Geo.    W.    Jack- 
son, Premises. 
t  .  .  .None. 
Da          work.  COST,    (500 

,:,'<•<      !•:    TWICNTY-SECnxn    AVK    2nd 
S    Geary.      Two-story    and     ba 
■     residence. 

Owner J.   Anderson.   422   16th    Ave., 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


36 

(3799)      NE   RIVOL1    AND  ('.U.K.      Two- 

and   basement    nam.-    residence. 

Owner Eva    and      Chas.    E.      Rein- 

hai-.lt.       lTtli     and       Kansas. 

San    Fra  m  isco 
Architect  .  .  .Npne 
Day's   work.  Ci  'ST,   $3S00 

(38 SE    GREENWICH    &     POWEU, 

:: i    Greenwich    and    65    on    Powell. 

All    work    for    three-story    and    base- 
ment   frame    store    and    apartments. 

Owner A.       Craviotto,       S95       Mc- 
Allister.   San    Francisco. 

Architect  .  .  .None. 

Contractor.. G.    Polati.    2327   Greenwich, 
San    Francisco. 

Filed  Oct.   13.  '13.     Dated   Sept.   30,  '13, 

Frame    up    $3100 

Rough    plaster    on 2300 

Completed   and    accepted 2300 

Usual     35     days 2300 

Tl  ITAL  COST,   $10,000 

Bond,     $5000.       Surety,    G.    Ch  iappelloni. 

Limit,   none.     Forfeit,   none.     Plans  and 

specifications   filed. 

(3S01)  NE  GEORGIA  AND  23RD  E  200 
N  433  m  or  1  W  200  S  -133  m  or  1  PN 
H',4.  Installation  of  exhaust  pipes 
in    station    "A  " 

Pacific  Gas  &  Elec.  Co.,  422 

Sutter.    San    Francisco. 
.None. 

.Robt.    Henry    and    Robt.    A. 
Henry      as      Pacific       Coast 
Boiler    Works,    235    Mission, 
San    Francisco. 
15,  '13.      Dated  Oct.   3,  '13. 

•  in    completion    759! 

Usual    35    days 25', 

TOTAL  COST,  $1115 
Bond,  $707.5".  Surety,  National  Surety 
Co.  Limit.  26  days.  Forfeit.  none. 
Plans   and   specifications   filed. 

i 'LAY.  Carpenter, 
plumbing,  plaster.  electric  work, 
mill,  hardware,  glass,  etc.,  for  altera- 
tions   to    building. 

Owner Pearl    C,    Cooke. 

Architect  ...Philip       Overman,      Slireve 

Bldg..    San    Francisco. 
Contractor.  .J.       \V.    Can.       ISO      Jessie, 

San     Francisco. 
Filed  Oct.  16,  '13.     Dated  i  let.   1  I,  '13. 
Upon    issuance    of    the    architect's 
certificate    ,i    TV,    of  work   done.. 

TOTAL  COST,  $1695 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


Architect  . 
<  Contractor 


Filed   Oct. 
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architect  .  .  .Josi  ph    i  Jaher        i    ' 

San    Francisco. 
Contractor.  .John    Spargo.    920     Pn 

Ave.,    San    Fran. 
Filed   Oct.    16,  '13.      Dated   Oct.   S,   '13. 
Concrete  poured   to  3rd   floor.  ...J    600 
Concrete  poured   to   lire   wall....      600 

Completed   and    accepted 00 

Usual    35    days I  100 

TOTAL  COST.   $3000 
Bond,    $1600        Surety,    Fidelity    &     De- 
posit  Co.    of   Maryland.      Limit, 
none.      Plans  and   specifications    fill  d 


tlay,   Oct. 


1913 


.       N  FAlRMc  'I    NT         165-3        W 

Chenery  W  25xN  125  being  ptn  Lot  13 

BIk    19,    Fail  in. unit.      All    work    except 
it  ion    for    two-story    frame  resi- 

Isabelle  11.  Shelter. 

None. 
Contractor.  .Thos.      Hanoi!!,      2GS      25th 

Ave  i  sco. 

Filed  Oct.    16,  '13.      D  ,.  '13. 

I   .  an         ip     .nd    roof    on $625 

Brow  i tted     625 

'  Sample  I  ed    and       eepti  i    625 

I     35     .lays 625 

TCTAL  COST,   $25110 
Bond,    none.      Limit,  Forfeit, 

ci    -  itlons   filed. 


(3804  '      SW     FOl    ci'll     55     NW     Folsom 

N\V      25xSW   80   V   143.       Concrete 

work,  cribbing  and  grading,  etc.,  for 
four-story    and  emenl      concrete 

building. 

Owner Isi.lor    1:    dee,    512    Devlsa- 

dero,   San    Francisco. 


ras     Clydi      Prei 
Architect  . .  .None. 

..  t.,r.  ..las.      Geary,    2374      Sutter, 
San    Francisco. 

T.    $100 


(3805)      EXPOSITION     SITE.        I 
ing,    storing    and    erecting    of    struc- 
tural   steel    and      cast    iron    -as      per 
Proposition   C   for   Horticultural   Bldg 
i  iwner Panama-Pacific         Interna- 
tional   Exposition    Co.,   Ser- 
vice Bldg.,   S.   F. 
Architect  ..  .Bakewell       &      Brown.    251 

Kearny,    San    Francisco. 
Contractor.  .Dyer     Bros.     Golden     vVesf 
Iron   Works,   17th   and   Kan- 
sas,  San   Francisco. 

Filed  Oct.  1G.  '13.     Dated  . 

As     work    progresses 7  5', 

Usual    35    days -'•'',' 

TOTAL  COST,  $11,115 
Bond,  $7000.  Surety,  Pacific  Coast 
Casualty  Co  Limit,  160  .lays.  Forfeit, 
$25.      Plans    and    specifications    filed. 


(3S06)  N  BUSH  236-11  W  Mason. 
Painting,  tinting,  papering,  varnish- 
ing, etc.,  for  six-story  reinforced  con- 
crete   apartment    building. 

Owner Julia      Cronan       by      Burch 

Hoffman       Co.,       480       Ellis, 
San    Francisco. 
Architect  ..  .Rhodes   &   Mari 
Contractor.  .P.    F.    Hendricks,    451    10th 

Ave.,  San  Francisco. 
Filed  Oct.   16,  '13.     Dated  Jan.   IS,  '13. 

Priming    coat    on $300 

When    finishing    coat    varnishing 

and    papering    done 500 

Accepted     400 

Usual   35   days 400 

TOTAL  COST,  $1600 
Bond,  limit,  forfeit,  none.  Plans  and 
speci ii.  a tions,    none. 

(3807)  SW  GEARY  AND  MASON. 
Electric   sign. 

Owner Fred  Solari,  Premises. 

Architect  .  .  .None, 
Contractor.  .Novelty  Elec.  Sign   Co 
Eddy,  San  Francisco. 

COST,    $500 


(380S)     W    :,:^50N   80    S   Geary.      Elec- 
tric   sign. 

Owner Fred   Solari,  Premises. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec.  sign  Co.,  265 
Eddy,     San     Francisco. 

?OST,    $400 


(3809)      W     SAN     BRUNO    25     S     I 

One-story   and   basement  frame   dwlg, 

Owner Samuel    Gordon,    21    I 

San    Francisco. 
tect  . . .  None. 
Contractor.  .Israel    Blum.    211    Silliman, 
San    Francisco. 

COST.  $600 


0)      NO.      13     GEARY.       Alter     tia.ii 
and    cut     Stall 
Ownei  .Tom     I  illlon,     Prem 

Architect  . .  .None. 

work.  COS'i 

(3811)      Ni  I.   2012   GOLDEN  GATE     I 
(rear;.      One-story   frame   dwelling. 


(3S12)      NO.     15    NET.       Raise    dwelling, 
add    basemen!     and    repair    rooms. 

.    i         ine   Flatley,  Prem. 
.  .  t  ...None, 
work.  COST,  $1000 


:i  s  LIBERTY  242-6  E  Dolores. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Maggie       L.       Allred.        120 

Onondago    Ave.,    S.    F. 
ect  .  .    None. 
tor..C.   S.   Allred,   120   Onondago 
Ave..    San    Francisco. 

COST,    $2500 


(314)      NO.    951    RHODE    ISLAND.      Add 
two  rooms. 

(iwner Mik.-    Zadorkin,    Premises. 

ect  . .  .None. 
Day's    work.  COST,    $400 

.      1356   GREENWICH.     Add  porch 
and    concrete    foundation. 

owner Harris    Connick,    Premises. 

I  ect  . .  .None. 
|  ontractor.  .H.    I.    Maddox.    71    Waller. 
San   Fra.ncisco. 

COST,    $650 


(3S16)      NO.    1043    JAMESTOWN      AVE. 
New   roof   and    cornice. 

Owner Shaughnessy   Bros.,    Prem. 

Architect  . .  .None. 

I  lay's    work.  COST,   $500 

.  .    NW    NINTH   AYE    AND   IRVING. 
New   front. 

Owner John    Meudierks. 

Architect  ..  .L.    M.    Weismann      &      Son, 

852    Pacific    Bldg.,    S.    F. 
Contractor.  .Lamser   &  Piske. 

COST,  $1000 


(3S18)  NO.  160  FIFTH  AVE.  Patent 
chimney,  fire  place  and  mantel  and 
garage  in   basement. 

nwner Dudley    Tyler,    Premises. 

Architect  . .  .None. 

Contractor.  .McKenzie       &       Pinkerton, 
27S3   McAllister,  S.   F. 

COST,    $400 


(3S19)      Nil.    2300    SAN    BRUNO.      Raise 
store   and   ratproof, 

(iwner S.  Cohen,  Premises. 

Architect  .  .  .None. 

Contractor;  .H.    Abrahams.      134      Hale, 
San   Francisco. 

COST,    $400 

S     BRii...   WAY     137     W    Grant 
Ave.       Underpin    wall. 

(iwner Wm.    Raffetto,    Oakland. 

Architect  .  .  .None. 

Contractor.  .Mulcahy    Bros.,    ISO    Jessie, 
San   Francisco. 

COST,   $700 
(3821)      W     NINETEENTH     AYE     25     S 

California.       one     and     l half-story 

and    basemenl    frame   dwelling. 

i  iwner Western         Union        H  0  m  e 

Bldrs.,  Inc.,   ir.17  Telegraph 
Ave.,   '  ie  kla  ad 
.rchitect  .  .  .  None. 
Day's    work.  COST.    $2300 


(3822)  W  NINETEENTH  AVE  50  s 
California.  One  and  one-half-story 
frame    dwelling. 


Wednesday,   Oct.    22.    1913. 

Owner Western       Union        Home 

Bldrs..   Inc.,    1617    T 
Ave.,   Oakland. 

Architect  .  .    None. 


Day's   work. 


$2300 


NW    ELLIS    AND    MAS   IN    X    60 

x\V  07-6.  Lathing  and  plaster  and 
cementing  for  addition  to  four-story 
and   basement   building    i  to 

a   7-Story   building). 

Owner Jennie   M.    Blair. 

.   :t...Wm.    Mooser.   Nevada    Bank 
Bldg.,   San   Francisco. 
Contractor.  .Petterson      &      Pe:  - 

Post,  San  Fran.  - 
Sub-Contractor.  .Paul  I.  Karib. 
Filed  Oct.   17.  '13.     Dated  Oct.  111.  '13. 

1st   coat    plaster   on $1500 

2nd   coat   completed 714 

Completed    and   accepted 1107 

Usual    35    days 1107 

TOTAL  COST,  $U2S 
Bond,  none.  Limit,  as  required.  For- 
feit,  rone.      Specifications   only   filed 
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Bond,  {3250.     Sureties,  R.  J.  O'Brien  and 
T.    P.    S.    Brown.      Limit,    SO   days.      For- 
feit.   $7.5ii.       Plans      and      s|  ecifii 
filed 

■  Is.'Ti  X  UNION  50  W  Montgomery 
22-6x88-9.  All  work  except  shades 
for  three-story  frame  apartment 
house  (rear  house  not  included  in  this 
contract). 

Owner 'M.  Baggiani,   1500  Grant  Ave. 

San   Francisco. 
Architect ..  .Louis      Mastropasqua.       5S0 

Washington.    S.   F. 
Contractor.  .G.    Ferroni      &      Son.      3045 

Octavia,  San  Francisco. 
Filed  Oct.  17,  '13.     Dated  July  23.  '13. 

Frame  up  and  roof  on $S75 

Brown    coated    875 

Completed   and   accepted 875 

Usual   35   days s?:. 

TOTAL  COST,  $3500 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications    filed. 


COMPLETION  NOTICES 


,3n21i  XE  LEAYEXWoRTH  &  POST 
62-6  on  Post  xS7-6.  All  work  except 
structural  steel,  wall  beds,  flnish 
hardware,  shades,  stoves,  ice  boxes, 
electric  lighting  fixtures,  passenger 
elevator  and  dumb  waiters  t  six- 
story  and  basement  Cl-ass  "C"  steel 
frame  apartments. 

Owner Geo.    M.    Caesar.    129 

fornia.    San    Fxani 
Architect  ..  .Dunn     &     Kearns,     Monad- 
nock  Bldg..  San  Francisco. 
Contractor.  .  F.    L.    Hansen,    Mmuulnock 

Bldg.,  San  Francisco. 
Filed  Oct.   17,  '13.     Dated  Oct.   16,    13. 
Foundations   ready  for   steel...  $    4000 

3rd  story  joists  set 0700 

Plumbing    and    electrical    work 

roughed    in    l".700 

Roof  on  and  brown  coated....    l",700 

Standing   finish    on 10.700 

Finished    and   accepted 10.700 

Usual  35  days 17.500 

TOTAL  COST,   $71,000 
Bond,    $35,500.      Surety,    Fidelity    ,'.     De- 
posit Co.     f  .Maryland.     Limit.   15"  days. 
Forfeit,   none.      Plans  and 
filed. 


STRUCTURAL    STEEL    WORK 
on  above. 

Contractor.  .Ralston    Iron    Works.    20th 
and  Indiana.  San  Francisco 

Filed  Oct.    17.  '13.      Dated   Oct.   2.     :3. 
1st    tier    of    columns    and    beams 

set $315$ 

3rd    tier    of    columns   and    beams 

set     

Completed    and    accepted 

Usual    35    days 3150 

TOTAL   COST.    | 

Bond.   none.     Limit.  60  days  from  filing. 

Forfeit.    $lu.      Plans    and    specifications 

filed. 


.(3826)  SE  THIRTEENTH  AVE  AN1D 
Lake  s  I'MiNcE  32-6.  All  work  except 
shades  and  light  fixtures  for  two- 
story   and    basement   frame    residence. 

Owner C.    B.   Harrison,    lit 

.Exchange    Bldg.,    S     F 
Architect.  .  .  E.    A.    Xeumarkel,    948    Mar- 
ket,  San   Francisco. 
Contractor.  .Ira   W.  Coburn  Inc.,   Hearst 

Bldg.,   San    Francisco. 
Filed  Oct.  17,  '13.     Dated  Oct.   17, 

Frame    up    $1611 

White    coated    and      sewer      con- 
nections  in    15  20 

Completed   and   accepted 1020 

Usual    35    days 1620 

TOTAL   COST,    $6471 


(3S28)  SW  .MARKET  AXD  STUART  W 
45-10xS  67-4.  Excavating,  concrete, 
iron,  brick,  carpenter,  mill,  plaster- 
ing, plumbing,  glazing,  painting  and 
other  work  for  one-story  Class  "C" 
store  building. 

Owner J.    C.      Meyer    and      W.      H. 

Rehmstedt,      665      Ashbury, 
San   Francisco. 
Architect  ...Frederick      D.      Boese,       45 

Kearny,   San   Francisco. 
Contractor .  .J.     Wendering,     110     Jessie, 

San    Francisco. 
Filed  Oct.   IS.  '13.     Dated  Oct.  17.  '13. 
1st  floor  joists  on  and  steel  work 

erected      $160S.75 

Roof   rafters    on   and    brick    work 

completed     1608.75 

Completed  and  accepted 160S.75 

Usual    35    days 1608.75 

TOTAL  COST,  $6435. On 
Bnd,  $321S.  Surety,  Xational  Surety- 
Co.  Limit,  40  days  after  premises  are 
turned  over  to  contractor.  Forfeit,  $10 
Plans  and  specifications  filed. 

♦ 

-NOTICE       OF       NOX-RESPOXSIBILITy. 


Oct.  17,  1913— S  ELLIS  34-4%  E  Gough 
E  30-1  %xS  120.  Margaret  E  Foley 
as  to  improvements  on  leased  prop- 
erty     


NOTICE       OP       XOX-RESPOJTSIBILITV. 

Oct.  IS.  1913— X  AXZA  55  W  27th 
Ave  W  25xX  95.  Jacob  Weissbein 
as  to  improvements  on  leased 
property     

Oct  18,  1013— X  BROADWAY  171-10% 
E  Stockton  E  6S-9xX  137-6.  Scala 
Amusement  Co  as  to  improvements 
on    leased    property 


ASSIGNMENT   OF   AGREEMENT. 

Between  M.  O.  Goodner  and  Charles 
i  M.  O.  Goodner  agrees  to  fur- 
nish all  second  hand  brick  and  in. 
escapes  for  building  erected  for  H. 
Euler  on  W  Stone  117  X  Washington 
for  $1300;  $100  to  be  paid  in  4  equal 
payments  as  stipulated  in  original  con- 
tract and  balance  of  $1200  to  be  paid  by- 
note  and  second  mortgage  as  described 
in  original  contract.  Original  contract 
being  $4200.  M.  O.  Goodner  has  assign- 
ed his  interest  in  the  above  contract 
to  Henry  S.  Bridge. 


San  Francisco. 


NOTICE       OF'       NON'-RESPOXSIBIMTY. 

Oct.  11,  1913— SW  FILLMORE  AND 
Greenwich  S  24xW  100.  Henry 
Schuck  as  to  improvements  on 
leased    property     


Oct.  10.  1913— X  TWEXTY-XIXTH 
105  W  Castro  W  25xX  114.  Arthur 
T  Jannson  to  whom  it  may  con- 
cern     Oct.    10.    1913 

Oct.  10,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  82-6.  T  J  Crowley 
and    H    P    Stoltenberg    to    Bishop    & 

Duarle     Oct.    9,    1913 

0,    1013— X    BRilAIiWAY    68-9    W 
!er   W    14S-9xX    275.      James    L 
Flood    to    The    McGilvray    Stone    Co, 
I,    13;  Campbell  Bros.. Oct  3,  1913 
Oct.    10,    1913 — LOT    9    BLK    "B"    .Mis- 
sion   Street     Land    Co.       Homestead 
Land    Co    to    William    H    Grahn.... 

Oct.     S,     1913 

Oct.  10.  1913— E  STOCKTON  50  S 
Sitter    E    SOxS    40-S%.      Sierra    Inv 

Co   to   P  J   Lynch Oct.    10.    1913 

Oct.  10,  1913— NW  THIRD  AXD 
Townsend  X  33x\V  57-6.  John  A 
and   D  Williamson   to  Ira  W  Coburn 

Oct.     S,    1913 

Oct.  10,  1913— N  FULTON  137-6  E 
Gough  E  9S-9xN  120.  Augusta  E 
Bergson   to   Stockholm   &   Allyn.... 

Oc*      0.     1913 

i  ii  t  !  I.  1913 — LOT  5S6  Gift  Map  No.  1 
\v    G    McDiarmid    to    whom    it    may 

concern    Oct.    S.    1913 

Oct.  11,  1913— S  VANDEWATER 
91-3    E    Mason    22x00.      Luigi    Merlo 

to    B    Pagano Oct.    11.    1913 

Oct.  11,  1913—  XW  McKlXXON  AVE 
and  Ntwhull  N  lOOxW  50.  J  M 
Cervieres  to  J  M  Burns.. Oct.  2,  1913 
Oct.  11,  1913 — N  PFEIFFER  67-6  W 
Grant  Ave  W  27-6  N  52-6  E  5  N  2-6 
E  22-6  S  55.     G  Cosce  to  Devencenzi 

Bros    &    Co Oct.    10.    1913 

Oct.  11,  1913— E  FIFTH  221-7  N  Par- 
nassus  Ave.     C  A  Hall   to  whom   it 

may    concern Oct.    11,    1913 

Oct.  11,  1913— S  VALLEY  205  E 
Castro  E  25xg  114.  Charles  and 
Sadie    McArthur    to    whom    it    may 

concern Oct.    4,    1913 

Oct.  11,  1913 — EDDY  NOS.  40  AND  42. 

M  Lager  to  Wm  C  Lynch. Oct.  11.   1 9 1 : '. 
Oct.    14,    1913— SE      SANCHEZ       AXD 
24th    S    90    E    25    X   90    —    _5.      Peter 

Gumm    to   A   E   Olson Oct.    14.    1913 

Oct.  14,  1913— N  SEVENTEENTH  100 
W    Howard    W    25x100.      John    and 

Daniel    Lagan    to    W    M    Foley 

Oct.    14,    1913 

,  1913— E  MISSISSIPPI  50  S 
IStli  S  25xE  100.  Otto  and  Ella  R 
rteg  to  E  A  Janss.en.Oct.  11.  1913 
Oct.  14.  1913— SE  CALIFORNIA  AXD 
Leidesdorff  fronting  X  on  California 
and  at  rear  end  107-6  and  extend- 
ing on  E  and  W  sides  137-6.  The 
Insurance  Exchange  Inc  to  W  P 
Fuller  &  Co.  Oct.  11;  Titos'  Day- 
Co Oct.    11.    '913 

(let.    11.    1913— E    TWELFTH    AVE    75 

5  Anza  S  25xE  100.  Alfred  T  Morris 
to  whom  it  may  concern. Oct.   10,  1913 

Oct.  14.  1913— SW  TWEXTY-FIRST 
and  Harrison.  Ford  Motor  Co  by 
Clinton  Fireproofing  Co  of  Califor- 
nia   to    North    Star    Iron    Works... 

Oct.   10,    1913 

Oct.    It    ,1913— E      TAYLOR      91-S      N 
r     22-11x87-6.       Herman     D    or 
H  1 1  Hogrefe  to  whom  it  may  con- 
cern     Oct.    10,    1913 

Oct.    11.    1913— N    BUSH    137-6    E    Du- 

pont  X   115   W   27-0  X   22-6   E   27-6  N 

58-9  S  70  E  20  S  137-6  W  78-9. 

or.ough     Estate    Co    to    Mealey 

6  Collins Oct.   10,   1913 


2S 


Oct  14,  1913— S  GREENWICH  100  E 
Hyde  S  6S-9xE  37-6.  Laura  B 
Powers  to  Holm  &  Son Oct.  9,  1913 

Oct.  14  1913— N  TWENTIETH,  bet 
Connecticut  and  Missouri  25  W  Mis- 
souri frontage  of  lot.  Amanda  E 
Tufft   to  J   S   Malloch Oct.   10,   1913 

Oct.  14  ,1913 — S  BUSH  165  W  Polk  W 
27-6xS  120.  F  W  Noltemeier  to 
William    Martin Oct.    U.    1913 

Oct.  15.  1913— E  CURTISS  Lot  40  Blk 
."..  Crocker  Amazon  Tct.  Veronica 
M  Brown  and  Meta  Mali  an  to 
Oliver    Evans Sept.    25,    1913 

Oct.  15,  1913— E  TWENTY-THIRD 
Ave  200  S  Clement  S  25.\E  120.  T 
Anderson  to  whom  it  may  concern 
Oct.     15,     1913 

Oct.  15,  1913— E  FORTY-FIRST  AVE 
14S-S  N  Balboa  N  25xE  120.  Frank 
E  Winters  to  Geo  F  Cleese.  .Oct.  9,  '13 

Oct.  15,  1913— S  GENEVA  AVE  50.77 
E  Madrid  E  2o.\S  100.  Wallace  J 
Peebles  to  Gus  Anderson.  .Oct.  7,  1913 

Oct.  1."..  1912 — NW  BALBOA  AND 
ISrd  Ave  N  100xW7  60.  Oscar  Hey- 
man  &  Bro  to  W  H  Uphara.  .Oct.  9,  '13 

Oct.  15,  1913— LOT  2S  BLK  4  Crocker 
Amazon  Tract.  Arthur  G  Duncan 
to   L  L   Allen Oct.    15,    1913 

Ocl  10.  1913— SE  CALIFORNIA  & 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  107-6  and  extend- 
ing on  E  and  W  sides  137-6.  The 
Insurance  Exchange  Inc  to  W  D 
Henderson Oct.    15,    1913 

Oct.  16,  1913— N  PINE  57-8  W  Stock- 
ton W  20  N  59-6  E  17-6  S  19-6  E 
2-6  S  40.  John  and  Sara  Rice  Ber- 
mingham  to  Arthur  D  Collman.... 
Oct.     16.     1913 

i)ct.  1«.  1913— N  TWENTY-THIRD 
26-9  W  Diamond  23xS5.  Margaret 
B  and  Paul  Semmig  to  Charles  F 
Weldon Oct.    15,    1913 

Oct,  15,  1913— CARL  NO.  172  on  N 
line  bet  Cole  and  Stanyan.  William 
Sargent    to   J   J    Murray.. Oct.    14,    1913 

Oct.  16,  1913— W  Willard  75  S  Turk 
S  25xW  96-5.  Mr  anrt  Mrs  S  or 
Carrie  Goldsmith  \o  W  F  Dulfer.. 
Oct.    7,    1913 

Oct.  17,  1913— E  MASON  137-6  N 
O'Farrell  N  32^6  E  137-6  S  51-4  % 
W  GO  th  18-10Vi.  W  F  Wilson  Est 
Co  to  Fibrestone  &  Roofing  Co.... 
Oct.   16,  1913 

Oct.  17.  1913— N  GEARY  90  W  Jordon 
Ave  N  10'OxW  30.  Frank  Pegel  to 
whom  it  may  concern Oct.  2,  1913 

Oct.  17.  1913— SE  EDDY  &  FILLMORE 
S    275xE   130.      Realty  &   Rebuilding 
Co  to  MacDonald  &  Kahn..Oct.  17,  '13 
— : • — — 

LIENS  FILED 


MV     I'ltANCISCO    COUNTY. 


Oct  10.  1913— SW  THIRD  &  BRYANT 
SW  ll.'.xNW  88  Lot  9  City  Blk  2552. 
James  Robert  Anderson  vs  Wm 
Hendericksnn        ..rid        John  Doe 

Mathlcy      $33.50 

Oct  II  !913— N  SAN  JOSE  AVE  AND 
Goethe  NE  25  NW  100  SW  25  SE  to 
-  eg  Lot  20  Blk  "H"  Mission  Land  Co 
Henry  Ernst  &  Sons  vs  E  Restanl 
$200 

Oct.  14.  1913— S  ELIZABETH  72-9  W 
Sanchez  W  3axS25.  George  W  Peck 
vs  Martha  Anderson  and  A  W  Bur- 
nett   &    Co $382.9.". 

"113— SW  OIERRERO  AND 
28th  W  70xS  26  George  V  McCaus- 
land  vs  George  A  Mostahintch  and 
Edith    K    Mostahinlch $75 

Oct.  15,  1913— E  NINTH  AVE  50  N 
Ortega;    No.     1884     9th     Ave.       Call- 


xiLlLDIXt;    AND    INDUSTRIAL   NEWS 

fornla     Cement    Tray    Co    vs    A     II 
Johnson   and   Wm   G  Zupar $84.50 

Oct.  16,  1913— NW  PORTER  AND 
Benton  Ave  N  75xW  70;  Lots  46, 
48  and  50  Halliday  Tract  Map  A. 
H  3  Thomson  vs  George  Lanot  and 
H    S    Townsend $49.79 

Oct.  16.  1913— S  WASHINGTON  23-6 
E  Reed  E  56-11%  S  57-6  E  22-0% 
S    20    W    79    N    77-6.      J    H   Kruse   vs 

Clyde    S   Payne $332.44 

♦ 

OAKLAND  AND  ALAMEDA 


RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Architects,  t'oxhead  and  Knowels,  Cen- 
tral Bank  Bldg.,  Oakland.  Owner,  Mrs. 
Clara  Kummer.  The  dwelling  will  be 
erected  on  Monte  Vista  avenue  near 
Moraga  and  will  contain  eight  rooms, 
several  baths  and  sleeping  porch.  In- 
terior finish  will  he  of  pine,  hardwoods 
and  white  enamel.  Plans  provide  for 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Hard  woo. 1  floors 
will  be  used  in  the  principal  rooms. 
Boilers  of  52  gallons  capacity  will  be 
installed.  Composition  floors  and  tile 
wainscot  will  be  used  in  the  bath  rooms. 
Exterior  of  the  du*elling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  now 
being  taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Berkeley.  Alameda  Co., 
Cal.  Architect,  Leonard  H.  Ford.  2136 
Center  street,  Berkeley.  Owner,  John 
G.  Woir.  The  dwelling  will  be  erected 
in  Claremont  and  has  been  designed  to 
contain  eight  looms,  baths  and  sleep- 
ing porch.  A  garage  will  also  be 
erected  on  the  lot.  Interior  finish  will 
he  of  pine  ami  hardwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile.  There 
will  be  a  vacuum  cleaning  system  and 
an  automatic  water  heater.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
meta]  huh.  Plans  are  complete  and 
figures  are  being  taken  by  t lie  archi- 
tect. 

RESIDENCE  —   2      story      and      base, 

frame.  Cost  not  stated.  Berkeley, 
Alameda  Co..  Cal.  Architect.  John  Hud- 
son Thomas,  First  National  Bank  Bldg  , 
Berkeley.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Northbrae 
and  has  been  designed  for  a  seven  room 
house  with  bath  and  sleeping  porch. 
Interior  will  he  finished  in  pine  and 
hardwoods.  Hardwood  floors  will  he 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  lire 
places.  Mantels  will  he  of  brick  or 
tile.  Bath  rooms  will  have  composi- 
tion lloors  and  tile  wainscot.  An  auto- 
matic  water  heater  will  he  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  mi  metal 
huh.      plans    are    now    being    prepared 

BUNGALOW    —    l    story     and      ba   • 

fi $3,000.       Berkelej .    Alameda    i  '••  , 

''ii        Architect     I nard    11     Ford,    21 3-6 

Center  street,  Berkeley.  Owner,  Huso 
K01  ii  Th  Is  house,  de  signed  for  a  six 
room  'I  wi-i  1  Ing  with  hath  a  mi  sleeping 
porch,    w:ii    be    erected     in     Nort     irai 

[nterioi   finish  will  he  or  pine  with     e 

1  ai.iw 1    floors.      There    will    be    fur- 

naci  teat  a  nd  open  Are  plai  ea  M  1  ni  els 
will  he  ol  brick.  Tile  Wainscot  u  [11  lo- 
used  in   lh<-   hath   room  and  kitchen.    An 


Wednesday,   Oct.   n,  1913. 

lit  i < -     water    heatei     will     lie      in- 

-ii  I  led.      Extei will   be 

-  .id  witii  i  i-miiii  pla  ster  on  metal 
lath.  The  architect  i  novt  completing 
w.u  king  drawings  for  the  building. 
Bids  will  be  called  t"m   shortly. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Berkeley.  Ala- 
meda i'o.,  Cal.  Architect,  Maury  I. 
Diggs*,  Berkeley.  Owners,  Marshall  & 
Diggs.  The  dwelling  will  be  erected 
on  Ashby  avenue  near  where  the  same 
owners  have  been  operating  for  some 
time.     The   house   has   been   designed   to 

contain  sevei is    ind   bath.     Interior 

will  he  finished  in  pine  with  some  elm 
panels  and  hardwood  Moors.  Plans 
provide  for  furnace  heat  and  open  fire 
in  es.  Mantels  will  be  of  tile  or  brick. 
Tile  wainscot  will  he  used  in  the  bath 
room  and  kitchen.  An  automatic  water 
heater  will  he  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in  the 
hands   of  the   owners   and   work   will  be 

ii   in    Hay  Labor.     All  materials 

■are  being  purchased, 

RESIDENCE 2     story     and     base, 

frame.  Cost  not  staled.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  a  din  S.  Grove. 
2911  Telegraph  avenue.  Berkeley. 
Owner,  Mr.  Ochletree.  The  dwelling 
will  be  erected  on  Bonita  avenue  and 
has  been  designed  for  a  seven  room 
house  with  bath  and  sleeping  porch. 
Interior  finish  will  he  largely  of  pine 
with  some  hardwood  tl s  and  hard- 
wood veneer.  There  will  be  furnace 
iie.it  and  open  fire  places.  Mantels  will 
be  of  tile  or  brick.  Bath  room  and 
kitchen  will  have  tile  wainscot.  Com- 
position floor  will  lie  used  in  the  bath 
rooms.  An  automatic  water  heater  will 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the   work   will   be    done   by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  Alameda,  Alameda  Co.. 
Cal.  Architect.  Leonard  H.  Ford,  2136 
Center  street,  Berkeley.  Owner  W.  P. 
Edwards.  The  dwelling  will  be  erected 
ni  Waterside  Terrace  and  has  been  de- 
signed for  an  eight  room  house  with 
two  baths  and  a  sleeping'  porch.  Inter- 
ior finish  will  be  of  pine,  white  enamel 
and  hardwoods.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  Plans  pro- 
vide for  a  hot  water  system  of  heating 
and  open  tire  places'.  Mantels  will  he 
of  brick  and  tile.  Automatic  water 
heater  will  be  installed.  Bath  rooms- 
will  have  composition  floors  and  tile 
wainscot.  Tile  will  also  be  used  in  the 
kitchen.  Exterior  ol'  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  nearly  complete  and 
figures   will    in-  called   for   shortly. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame.  $50,000.  Oakland.  Cal. 
Architect,  Clay  X.  Iklrrell.  Albany 
Bldg.,  Oakland.  Owners,  Sommarstrom 
Bros.,   :::.    Rose   avenue,   Oakland.     This 

Ming  will  in-  erei  ted  on   Alia  .    s  I  reel 

and  will  cover  i  cons  Ida  rab  le  ground 
area.  I  nt erior  has  been  a  rra  nged  for  .-. 
i  urge  numbei  of  two,  Hi  ree  a  ml  four 
room  suites,  All  apa  rt  tnenl  s  will 
wall  heals,  private  entrances  and  con- 
nect Ing  ha  th  i- ii-      Pine,  red  w i  a  nd 

.  ;  in    w:!i    be    ii-  ed     for     Interior      finish. 

Some    ii.i'iiw 1    lh. .us    will    he    used    in 

the    halls   ami    living    r is.    Bath    rooms 

will    havi mposition    floors    and    tile 

w  a  in.-,  ni  Entrance  will  in-  finished  in 
tile  ami  marble.  Plans  provide  for 
steam  heat  and  a  hot   water  supply.  Ex- 
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metal      lath. 
v,  ork    w  ill    be 


tory       * 


lerlor   oi    tl.e  1  uild  n 
with     cement     plastei 
Plans   are   complete 
I  "in-    by    Day    Labor. 

JAIL  EQUIPMENT  Cosl  nol  stated. 
Oakland,  Cal.  Architects,  Palmer  and 
Hornbostel,  New  York,  associated  with 
Arch  ii  ect  J.  J  1  >ono\  a  n  Seen  rit  \  Bank 
Bldg  .    i  lakland.      Owners     i  ol    Oak- 

land. Plans  are  complete  and  bids  are 
I  eing  called  for  all  i  he  ma  teria  Is  and 
equ  ipment  in  connection  with  the  com- 
pletion of  tlie  new  City  Jail  in  i  i  Citj 
Hall  Building.  Bids  will  be  opened  on 
November  6th.  Plans  can  be  secured 
from  Architect  J.  J.  Donovan,  Security 
Bank  Bldg.,  Oakland.  An  official  pro- 
posal appears  in  another  column  o£  this 
issue. 

MUNICIPAL    AUDITORIUM— 
and    base,    Class   A    construction,    $500,- 

'  lakland,    i  lal.      Architecl        Palmer 

,v.-  Hornbostel,  New  York,  as  ociated 
with  Architect  J.  J.  Donovan,  Security 
Bank  Bldg.,  Oakland.  Owners.  City  of 
Oakland.       A     motion       introduced      by 

I  l.i    ii    S.   Anderson.   Public    Worl       C - 

missioner  of  the  City  of  i  ' a  k  land  pro- 
viding for  the  revision  of  the  plans  and 
specifications  on  the  Municipal  Audi- 
torium was  carried.  City  Architect  J. 
J  Donovan  of  Oakland  will  revise  the 
plans  and  now  bids  will  be  bi  tiled 
for  at  once.  The  lowest  bid  received 
for    the    genera  I    ,  onsi  ruction    was    $78,- 

000  in   excess   of   the  amounl    available. 
GARAGE— 2    story    and    base      frame. 

Cost  not  stated.  Piedmont,  Alameda 
(Jo.,    Cal.        Architects.,     Milwain      Bros., 

1  lelgei  Bldg.,  I  '■  kland.  i  iw  tier,  .Mrs. 
Ellen  Frances  Cushing.  The  building 
lias  been  designed  for  a  private  garage 
and  will  be  erected  in  the  rear  of  the 
owner's  residence.  Upper  floor  will  be 
arranged  for  living  rooms.  First  floor 
will  have  cement  floor  and  will  con- 
tain storage  space  for  four  machines. 
Special  storage  tanks  for  gasoline  will 
be  installed.  Roof  will  be  of  Mission 
tile.  Interior  finish  will  be  of  pine 
i     mi.'  hout.       Exterior    of    t :.  e       u  Ming 

"ill     i \  ered     wit  h     cemen  i     plaster 

on  metal  lath.  Plans  are  complete  and 
tig  ures    are    ■  eing-   taken. 

SCHOOL — 1  story  and  base,  rein- 
forced concrete,  $75,000  i  lak  la  nd,  I  lal. 
Architect,  .1    .1     Donovan     Secu  Hank 

Bldg  .  i  Mkland.  Owners,  i  'in  of  I  Mk- 
l.i  ii.!  Bid,s  opened  at  the  last  meeting 
of  tl  e  i  akla  nd    Bi  ard  of   E  luc  ii  ion   for 

i    ■      construction      of       the       Lockw 1 

School   show  all  bids  to  be  in  excess  of 

il muni    m  ailable.      It    is    proba  ble, 

however,  that  the  contract  will  he 
awa  rded  i  o  the  low  est  bid  ler  Bids 
H  "i  e  rei  ei\  e.i  on  a  number  of  a  Iternate 
propositions.  A  complete  list  ol 
figures  «ill  be  found  un  h  i  the  head- 
ing   of    i  lakland    and    Alame  i  i    in    this 


Lockwood  School 
Bids  Are  Opened. 


S<-(>    „f     I'i  ■•! 
Sol I 


•  (■■■  ■•■■.•■_. 


b; 


Ten  sets  of  figures  were  o 
i  !,(•  ( lak  l.i  nd  Boa  i  d  of  Educal  ion  al  I  he 
Tuesdaj  night  session  for  the  construc- 
tion of  the  1 .01  k  vi l  Scl I,  a  build- 
ing e  i  mated  to  cosl  $ 7 5 , 0 0 0  Plans 
u  •    .     prepared    b j     th  e    Ci t j      Vrch  i  teel 


John  J.  Donovan.  All  bids  were  re- 
ferred to  the  City  Attorney.  Following 
is  a  complete  list  of  figures.  Bids  were 
submitted  with  the  following-  seven 
alternates:  (1)  substituting  wood  for 
concrete  roof:  (2)  extending  both  class 
room  wings  so  as  to  provide  an  ad- 
ditional class  room  in  each;  (3)  as  in  2 
providing  for  two  additional  class 
rooms  in  each  wing;  (4)  extending 
auditorium  at  stage  and  providing  for 
boiler  room  in  basement;  (5)  substitut- 
ing wood  for  concrete  roof  in  alternate 
No.  J;  oil  substituting  wood  for  con- 
crete roof  in  alternate  No.  3,  and  (7) 
substituting  wood  for  concrete  roof 
as   in   alternate  No.   4. 

Lockwood    School. 

Newsom,    Wold    &    Kalin,    $83.15-1;     ill 

238;  (2)  $1,566;  (3)  $8,291;  ill  $768; 
Co)   $  —  :   (6)   $ ;   (7)   $100. 

F.  J.  Amweg,  $73,130:  (1)  $3.69(1 :  (2) 
$6,554;  (3)  $13,108;  i  I  I  $2,235;  (.",)  $436; 
(til    $872;    (7)    $150. 

H.  B.  Brigham.  $106,912; 
(2i  $9,700;  C'.i  $1,930;  (4) 
$650;   (ill   $1,300;   i  7)   $150. 

Foster-Vogt  Co.,  $89,837; 
(2i  $5,800;  (3)  $12.iniii;  i  li 
$ :    (6)    $ ;    (71    $100. 

Moore  &  Burlingame,  $89,981;  (II 
$5,S00;  (2)  $8,300:  (3)  $16,934;  (4)  $2,075; 
(5)   $7ini;    (6)    $1,400;    (7)    $100. 

Williams  Bros.  &  Henderson,  $89,780; 
i  i  i  $4,000;  (2i  $7,600;  (3)  $16,000;  <  1 1 
$1,600;    (5)    $550;    (6)    $1,100;    (7)    $100. 

Nelson  &  Bauer,  $79,000;  ill  $4,856: 
(2i  $115;  (3)  $6,024;  it  I  $1,470;  (5)  $115; 
((li    $6,024;    (7)    $6,252. 

Pringle-Dunn  &  Co.,  $96,092;  (1)  $8,- 
100;  (2i  $7,3(10;  (:',)  $14,600;  (4)  $2,500; 
("•I     5H02.     oil    $1,984;    (7)    $h50. 

Christensen  Bros.,  $84,290;  Ui  $6,000; 
(2)    $6,188;    (3J    $12,800;    (4)    $ ;    (5) 

•$ ;   on   $ .   (7)   $ . 

Graham  &  Jensen,  $94,030;  (1)  $1,200; 
(2i  $4,588;  (31  $9,176;  (4)  $2. (151:  (5) 
$90;    (6)    $180;    (7i    $180. 

McLeran  &   Petersen,   $87,995;    (1)    $4,- 

:    (2)    $7,148;    (3)    $16,000;    (4)    $1,450; 

(5)    $515;    oil    $1,030;    (7)    $75. 


(1)     $7,000; 
$3,000;     (5) 


(  I  i    $5,000; 
$1,400;    (5) 


Building   Contracts  Awarded 


Oakland. 


301  5 
3016 
31117 
3018 
3  120 
3  0  21 
30  3 
3024 
302., 
3026 
21127 
3028 
3029 
21130 
3031 
3032 
3033 
3035 
3036 

.:n  is 

3049 


rlur 


JHvner  ( 

Porte     Sharder 

Malley     Malley 

Simpson     Nichols 

Thompson      Thompson 

Johnson     Pederson 

Hudson     Hudson 

Greene     Tupper 

Peterson    Ham  ble  ton 

Thomson     Lyden 

Same     Hendersoi 

Same     Neal 

Same      Snook 

Same     Watts 

Same    Cal    Glass 

Same    Newberry 

Same    Nat'I    Lathing 

l.clniliai  dt      Duval 

Martstein      Griffin 

Gavazza     Silva 

Nople     Bullock 

Bolts      Bolts 

Crum      Crum 

Kit  kland      ...  McWilliams 
Embury     ..Western    Union 

Thompson     Reagh 

I 'i  ied  man     Maestretti 

Enos    Ilhks 

Donner      Lee 

Mitchell     ..    I'i.    llni    Bldrs 

Seaman     Sea  ma  ri 

Rena  ni     Renard 

Philip      Flintier 

Lock  wood      Koptitz 

Rom  i  n  e Sims 

Dferken     I  lierk  en 

I  'i  n ii.  i'm      I  linneen 

Cal    Pain!    Murdock 

Krone     Ena  'er 

Fox     Court  wriarl  i 

Jooli  '  lormaek 


:,:,oa 
400" 
6208 

17022 
2350 
8731 
2600 
3  7  2 II 
2800 
6350 

3non" 
30-" 

1  2  3  3 

2 

200(1 
2750 
1  in 
Soon 
30000 
22117 


1    ,011 

I  loo 




2077 
3081 
3082 
3083 
3084 

3086 
3087 


3101 


Hi  Witt     Davenport 

Anderson    Anderson 

Powell      Poulsen 

Marcou     Barnett 

Same     Barnett 

While     Star Schnebly 

Bercovich      Bercovich 

Risi      Valente 

Canny      Bellefontaine 

Corbus     Corbus 

Ehrenpfort     . .  .Ehrer.pfort 

Sears     Falling 

Sisters    Sacred    Nms.Behm 

Kraft       Dingwell 

Burkhardt    Costodio 

Neary     Neary 

Pa  trick     -'"isuii 


1000 
500 
500 

Kill 
lli.'.o 
2500 
isoo 

30011 

700 
90(1 


.0 


13015)      NOS.     1930-32-34     TELEGRAPH 
Ave.,    Oakland.       Alterations. 

Owner J.     B.     Porte.     SS3     Isabella, 

Oakland. 
\ichitect  .  .  .None. 

Contractor.  .J.     F.    Shrader,       520       16th, 
Oakland. 

COST,    $525 


13016)      E    WEST    loo    X    list,    Oakland 
One-story    5-room    dwelling-. 

Owner F.     T.     .Malley.     3001     Grove, 

Oakland. 
Architect  .  .  .  None. 
Day's    work    .  COST,    $2501' 


(3017)  N  SIXTY-FIRST  175  W  Hille- 
gass,  Oakland.  Two-story  7-room 
dwelling. 

Owner R.    A.    Simpson,      570      42nd. 

Oakland. 
A  rch  itect  .  .  .None. 

Contractor.  .C.    E.      Nichols.      1727      10th 
Ave,   Oakland. 

COST.  $2985 


(3018)      EXD    GREENWOOD    AVE    E    of 

Piedmont    Ave.,    Oakland.      One-story 
■  i  miii    d  welling. 

Owner E.    s.    Thompson    .<•    Son 

3650     Broadway,    okd. 
Ani  itect  .  .  .None. 
Day's    work.  CI  1ST,  $600 


30201      N   FORTY-NINTH    150    E   Maple, 
(lakland.     One-story    5-room   dwelling 

iwr.e". Johnson    &     Pederson.    2913 

Union,  Oakland. 
,  i  c    itect  .  .  .None. 

work.  COST.     $2000 


Da 


(3021)  SE  E-THIRTY-EIGHTII  AND 
Randolph,  Oakland.  Two-story  live- 
room    duelling  at.d    stores. 

Owner Geo.  Hudson,  757  Brook- 
dale   Ave  .   ( 'ikiand. 

Architect  .  .  .None. 

I  'a  ,   s   u  ork  .  COST,  $2000 


1 3  123)      W  PERRY;  neai  ly  opp   Crescent 
(Mkland.       Two-stciy     8-room    dwlg. 

Owner W,   \V.  Greene. 

An  iii  ect  .  .  .None. 
Contractor.  .Triad    M.   Tupper. 

i 'i  1ST.    $55011 


i  10  '!  I  N  KALES  AVE  36G  W  Broad- 
way,  Oakland.  Two-story  7-room 
dwellirg. 

Owner M.      Peterson.    3360      .Manila 

Ave.,   Oakland. 
eel   ■  ■  .  None. 
Contractor.  .Fred    Hamhleton,    575    13rd 
'  i akla. id 

COST.    $10111 

130251      NE    SEVENTEENTH    &    Broad- 
v   i      N  60xE  56-2.  Oakland      plain  and 
mental      piaster      for      ten-ston 
Class   "A"   office  building 

i  iwnci' Lucy    Fay      Thomson.      (055 

Wei  ster.  Oakland  by  P.  J. 
\\  a  Iker  Co  Agents,  Mo- 
iiinl k    Bldg      S     F 


PUILDING   AND   INDUSTRIAL  NEWS 


Get  it  from  Bacon. 

The  Blocks  now  being 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F 


ect  ..  .Walter    W.    Reed,    Oakland 

Bank    Blclg.,   Oakland. 
tctor.  .Lyden    &    Bickel,    269    Fell, 

S  i  n   Francisco. 
Oct.   1  1,  '13.     Dated  Oct.   10,  '13. 
nd    !  51  li   of  eacli    month  ....      73% 

:til    iIiijk    atter 25% 

TOTAL    COST,    $6208 
Bond,    $3104.      Surety,     Fidelity    &    De- 
posit   Co.      Limit,    as    soon    as    possible. 
Plan?   and   specifications 
tiled. 


CARPENTER  WORK  ON 

above. 

oi     .  V.  .     D.     Henderson,    Monad- 
nock    Bldg..    S     F 
1  Oct.    II.  '13.     Dated  Oct  9,  '13 

bove 

TOTAL  COST.  $17,032 

58516.      Surety,    Maryland    Casu- 

alty  Co.  Limit,  as  soon  as  possible.  For- 

■  i  d     pei  ifications  filed 

■      PAINTING  ON  ABOVE. 
Contra,  tor.  .1.    J.  Nea  L  Ha    es,  S.  F. 

i     I      !  i       i  '       Dated   i  id     9,    '13 

Pa  i  -    above 

TOTAL    COST',    $2350 
Bond     5!  1 73.  i    n  i     Accident 

lity   Co.      Limit,   as   soon   as  pos- 
sible.    Forfeit,   none      Plans  and  speci- 
fied. 


(3029)  STEAM   HEATING   ON    ABOVE, 
i  lonl  in  tor.  ,C.  R.  Watts. 

Filed  Oct.   It,  '13.      Dated  Oct.   10,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2600 
Bond,  $1300  Surety,  Globe  Indemnity 
Co.  Limit,  as  soon  as  possible.  For- 
feit, novo.  Plans  and  specifications 
filed. 

(3030)  I...A/.I.,.;    ON  ABOVE. 
Coiitractor.  .California   Plate  &  Window 

Glass  Co.,  Mil    Mission,  S.  F. 
Filed   Oct.    14,  '13.      Dated   Oct.   9,   '13. 

Payments    sain      as    above 

TOTAL  COST.  $3729 
Bond,  $1S63  Surety,  Fidelity  &  Casu- 
alty Co.  Limit,  as  soon  as  possible. 
Forfeit  none.  Plans  and  specifications 
bled 

(3031)  ELECTRIC   WORK  ON  ABOVE. 
Contractor.  .Newbery-Bendheim       Elec. 

Co.,   lliiinliol.il   Bank   Bldg.,  S.  F. 
Filed   Oct.    I  I.   '13       Dated   Oct.   9,  '13. 

Payments    sain.'    as    above 

TOTAL   COST.    $2800 

Bond,      $i  i'"'         Sui  .d  s .      Southw 

S I  us.  i '...     Limit,  as  soon  i 

-  ible      Foi  i.ii     none.     Plans  and     pei 

llraiion'-     died 


PLUMBING    ON    ABOVE. 

k    W.  Snook  &   i '.. 
ii     Fram 
Filed  Oct.  1  Dated  I  icf     10,  '13. 

•     

TOTAL   COST,    $8731 
Bond.   $4361  Idenl    & 

Co.     1  i 

Forfeit .'.'.-       i  ind     peeiflcat  Ion 

bled 


,  303  '  i      METAL  FURRING  AN]  I   I.  \TII- 
Ing    work    mi   above. 

Con ;  .  .  \  .  t  Ion  1 1     i. ng     &     Fur- 

i    n  .-.    .  '..  .    Monadi k     Bldg  . 

San    Francii  i  0. 
I ■■,..  d  Ocl      L4     '13       Dated   Oct     9,   '13 

Paymenl        ame    as    above 

T<  iT  \l.   COST,    $6350 
loi  ■  Surel  v,    National    Surety 

i  •,,      Limit,  i a    i     I1"   -■'•!•       Forfell . 

Plai       i  nd     peel  ii1  a  i  Ions  (lied 


Wednesday.   Oct.    22,   1913. 

(3033)  NE  TWENTY-FOURTH  AND 
Grove  E  93xN  85,  Oakland.  All  work 
for  two-story  brick  factory. 

i  ivi  mi' llaitie        Lehnhardt,        1309 

I  !r I  n  a  j ,   '  lakland. 

Architect  .  .  ,  None. 

Contractor.  .Oliver     Duval     &    Sot 

National    Bank   Bldg.,  Okd. 

Filed  Oct.   1  1.  '13.      Dal :t.   14,  '13. 

Owner   pays   all   bills   as   seon   as 

they  are  certified    

TOTAL  COST  not  to  exceed  $39,000 
Bond,  none.  Limit,  forfeit,  none.  Plans 
and   specifications,   none. 

NOTE:— Contractor    gets    10%. 

(3035)  S  CHERRY  LANE  E  Countj 
Road  leading  from  Niles  to  Center- 
\  Hie.  Niks.  All  work  for  one-story 
6-room  dwelling. 

Owner Clarence  E.  Martstein. 

Architect  .  .  .None. 

Contractor.  .F.   (i.   Griffin   &  Sons. 

Filed   i  let.   14,   '13.      Hated   Oct.   13,   '13. 

Fi  ame   up    Yi 

1st    coat    plaster    on Vi 

Completed     % 

Llsual     33     days Vt 

Ti  ITAL  COST,   $3053 

Lond,    none      Limit,    90    days.      Forfeit, 

$5.      Plans   and    specifications    filed. 

(3036)  N  FORTY -SEVENTH  450  E 
Market  50x126,  Oakland.  All  work 
for    one-story    4-r n    dwelling. 

Owner Lawrence    S.     Gavazza,    860 

47th,    Oakland. 
Architect  .  .  .None. 
Contractor.  .Jose     M.     iSilva     and     John 

Luzane.    Oakland. 
Filed  Oct.    14,   '13.      Dated   Oct.   6,   '13. 

Rough    frame    up $300    00 

1st    coat    piaster    on 300   00 

■ idt  ted   and   a<  cepted 300  00 

Usual    35   daj  s 333   50 

total  cost.  $1233  50 

Bond,  none.  Limit.  55  day;  after  Oct. 
6.  Forfeit,  $:,.  Plans  and  specifica- 
tions tiled. 

( 1      NO,     1;2     HAMILTON     PLACE, 

Oakland.       Reshingle    and    repair. 

owner ludson    11.   Edson,  Prem. 

Architect  .  .    None 
Contractor.. J.    W.    Bowers. 

COST,    $4  50 

(3041)      NO.        341        NINTH,        Oakland. 

Alterations. 
Owner N.   Saunders,    Premises, 

\i  1  i.  itect  . .    None 

Contractor.  .J.   0.    Hunter,    311    9th.    1  del 
COST.  $400 

Obi  12  1  SE  THIRTEENTH  AND  CLAY, 
Oakland.      Alterations. 

Owner H.    &    J.    Abrahamson,    SE 

13th    and    Washington,   Okd. 
Architect  .  .  ,C.    W.    Dickey,   Central    Bk 

Bldg.,  Oakland 
1  iaj  'a    work.  Ci  'ST,   $20,000 

1  ;:n".  I  1  W  W  EBSTER  68  S  28th,  1  lak- 
land. Two-story  28-r n  undertak- 
ing pa  1 lors 

'  'v.  hit w  1  nil     &     1  !o.,   359     Santa 

1  'laia    Avi  .   Oa  kla  nd. 

Architect  ..  .J.  1 '.  News 1422  Broad- 
way, <  lak  land, 

Day'     w  .ok  1  a  .ST.  $]  8,000 

(3047)  S  QUIGLEY  I  10  N  M.n  belle 
1  ia  kland.     1  ine-story   5-room  d  »  Ig, 

1  iwner M.    J.    Cann,    3733    Maybelle 

Ave.,  Oakland 

\)  ■■    Itecf  ■  .  ■  None 

Da         ,\  "i  1.  .  '1 1ST,   $2500 


\\v,:i.      :-.y     Oci.    22,    1913 

(301S)  E  CHETWl  IOD  !  ,fl  \  Santa 
Clara,    ( >:ik  land.        On.  5-room 

dwelling. 

'  '«  ner Alice  Nople. 

Architect  .  .  .None 
Contractor.  .O,    M.     Bullock, 
Ave.,   Oakland. 

r    $2000 

(3049)  N  HARPER  O  lURT  ro  \V  35th 
Ave.,  Oakland.  One-story  6-room 
dwelling. 

Owner M.     C.     Bolts,    3116    Central 

Ave..  Alameda, 
ect  . . .  None. 
I  >ays  work.  i     $2000 

(3050)  W  WEST  150  X  Apgar.  Oak- 
land.      Two-storj     6-1   iom     dwelling. 

Owner J.    S.      Cruni,      L'S3      Linden, 

Oakland. 
Architect  .  .  .None, 
i  la      -    work.  COST.    $2750 

(3054  i  W  BRi  lADWAY  I  I-  X  3Sth, 
Oak  land.      Stable    and     - 

Owner A.    W.    ICirkland,    61    Santa 

Clara    Avi 
Archi  tect  .  .  .  None. 
Contractor.  .R.    A.    M    \\ 

r>  iST,  $ll"ii 

(3055)  N  SAXTA  RAY  AVE  579  E 
Paloma,  Oakland  Two-.-:":;,  '.-loom 
dwelling. 

Owner E.    E.    Embury. 

Architect  .  .  .None. 

Contractor.  .\*  estern  Union  Home  Bidrs 
1617    Ti    •  Okd 

30  i6)      X    NINTH    60    W    Madiso 
land.       Three-Story       59-room      apart- 
ments. 

Owner N.    A.    Thompson.    Medford. 

Oregon. 
Architect  .  .C.    Withers,    Powell    &    Cali- 
fornia.   San     Frai      sco. 
Contractor.  .E.  M.   it.   ig  :  onado 

Ave..   Oakland. 

CuST,   $30,000 

■  \  SIXTEENTH  AND  LAY  S 
60xW  100,  Oakland.  Excavating, 
grading,   teaming.  shor- 

ing.  Pic 

'  iwner M.    Friedma  n    R< 

Air:  itect     .  .Henrj       ii        Me  Kohl 

Bldg.,    San    I 
Contractor.  ,F.  M.   Maestri  I   J.    M. 

Younger 
Filed   Oct.    15,   '13.      I'      i  '13. 

One-i 

''cted    a  nd    accept  ed  . . .   861 

:tU  duj»  nf ter 575 

t    i  -.  -  r.  ilia: 

Bon  1,    $!1  18.50  :   • 

■ 
.i  tions    only 

(3058)      .-  FIFTY-FIFTH   pin  L 

7    Blk    "S  '    McElii  ath   T  0  tkland. 

All    work    e      i  and    ce- 

ment n«-w   on   ground    for 
,:n   dwelling. 

<  iwner William 

ect  .  .  .None. 

:  I 
Filed    ii.t.    15,    '13.     D  '13. 

Frame  up  (500 

ered    

I  lompleted    600 

Ti  IT  \l.    CO 

i  I,  limit,  forfeit,  none 

'lily    tiled. 

I   : X.  i      537     Fi  11    RT 

i        .Mezzanine    door, 
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Owner Elias   Donner,    25   Stockton, 

San   Francisi  o 
Architeol   -  .  .  None. 
Contractor.  .C.   M.   Lee,    152C   .Morton    St., 

Alanu  .1  i. 

COST 


\:  i.   686   MANDANA   BLVD 
land.       Garage. 

Owner T.    A.    Mitchell,    Pri 

.\rchiteet   .  .  .  None. 

tor. .United     Home     Bldrs.,     1762 
Broadway,    Oakland. 

COST,    $10  a 


(3062)      NO.    1372    MONTGOMERY,    Oak- 
land.     Alterations. 

Owner A.    W.    Seaman.   Premises. 

ect  ...  None 
Day's    work.  CI  'ST.    $40" 


MO     315    E-NINETEENTH,    Oak- 
land.     Alterations. 

.Mary    C.    Renand,    Pri 

Arcl  itecl  .  .  .  None. 

1  lontrai  toi      P    C,    Renand. 

COST,  |400 

(3064)  X"  1924  FRUITVALE  AVE., 
Oakland.  All  work  for  alterations  to 
two-story    dwelling. 

Owner W.    Bruce    Philip    and    i 

I      Philip,    1924    Fruit- 
vale  Ave..  Oakland. 
Edwin  .1.  Symmes,  5i 
Oakland. 
tor.  .Jos.       Flittner,       17"" 
Ave.,   Oakland. 
Filed  0    i     15,  '13.     Dated  Oct.   14,  '13. 
:    raised   and    exterior   sheath- 
ing   on     % 

ial    "  laster   on 14 

and     accepted i. 

Usual    35    d  ivs i4 

TOTAL  COST.    $1900 
I  "lid.     none.       Limit,    60    days.      Forfeit. 
1  specific  i.tinns    tiled. 


NO.  2446  TWENTY-FIRST  AVE 
Oakland.  One  and  one-half -story  7- 
room  dwelling. 

I  'sear    Lockwood.    24iG    21st 
Ave.  Oakland. 
.     t  .  .  .None. 
tor.  .  W.  P.  Koptitz,  Cor    2nd  and 
V  1       :  er,    Oakland. 

COST,  $251111 

-  10  17  1      SW    VoX.M'lo  AND    I5TII    AVE 
Oakland.      One    and    one-half -storj     6- 
m    dwelling. 

I  wnei     .Mrs.       G.       Romine,        2:11  J 

Wl  eeler.   Oakland 
ii     I.  iti  "t  .  .  .  None 

tor.  .  W111.        H.         Sims,        291014 
er,  I  lakland. 

COST,     $1500 

•:\\      DOMUTH     AND     LAGUNA, 
i  ■]       One-story    4-room   dwlg. 
Owni  Mi-  -    A     I  lierken,    2029  Fill- 

more.   Sin    Francisco 
,0  ...  None. 

I I  -    u  ork.  1  '1  'ST.  $1  I"1' 


SE     Fl  iRTIETH     AND     GR    1. 

...  E.    Dinneen,    725    7th.    1  ikd 
Xone. 
Day's    work.  COST,    $4iin 

X'  '      1797    TWELFTH,    1  1 
Tank    frame. 
1     .  1  •   1, :  1    Painl    1 '"  ,    Prem 

..None. 
.1      w      Wurdock,    1310    v\  1 
Oal     tnd. 

I '1  1ST      I 


31 


.  I  1       NO.        "1  16        HIGH.     ,  (lakland. 
Alter   and   build   garage. 

Owner Dr.   C.   R.    Krone. 

tect  ■■■  None. 
1   "iitractor.  .Louis    Engler,    2721     Haste. 
Berkeley. 

(.'<  'ST.    $7(l'i 


13075)      NO.      2846      BROADWAY,     oak- 
Alterations. 

Owner 1..   A.    f",.\     Premises. 

Ai  chitect  .  .  .None. 

Contractor.  .T.    D.      Courtwright,       5637 
Si. after    Ave.,    Oakland. 

COST,    $1"" 


1     176)      N  THIRTY-NINTH  253  E  Grove 
1    ikland.      One-story    4-room   dwelling 
Catherina    Pooli,    2212   .Myr- 
tle, Oakland 
Arcliitei  I  .      None 

•  tor.  .R.   Cormack,    589   3  II  ..   1  ikd 
COST.   $111111 


S   THIRTY-NINTH    12m    \Y    Lin- 
1  lakland.  One-story  5-room  dwlg 

Owner Hewitt     &     Davenport,     211 

Commercial    Bldg..  1 
■  ■    ;  .  .  .  None. 
work.  COST,   $15(Hi 

X  LAWTON  AVE  190  E  Broad- 
way, Oakland.  Two-story  8-room 
dwelling. 

Owner T.  Anderson. 

ect  .  .  .Geo.  Anderson. 
Contractor.. T.    Anderson    &    Son. 

COST,  $3500 


NE  THIRTEENTH  &  WEBSTER 
E  lOOxN  50.  Oakland.  Plumbing,  tin- 
ning, galvanized  iron  work,  cast  iron 
work,  sewer  work,  telephone  boxes 
1  conduits  for  seven-story  steel  and 
brick   hotel. 

H.    A.    Powell,    nakland. 

t...F.    D.       Yoorhees,      Central 

Bank    Bldg  .   Oakland, 
tor..  A.    M.    Poulsen,    Oakland. 
Fil<  d    '  ICt.    17.    '13.       Hate  1    Oct.    13.   '13. 

1st   day   of  each    month 75';. 

Usual    35    days 25*; 

TOTAi.  CUST.    J10.16S 

$5085.       Surety.     Title     GuarantJ 

i    Surety      Co.      Limit.      20    days      after 

plastering      completed.         Forfeit.       $25. 

Plans  and  specifications   filed. 


(30S3)  LOTS  SUB  DIV  C,  D,  AND  11  X,, 
7-7-7  Blk  No.  595  .Map  No.  2.  Waits 
Tract  S  31th  street  Let  Louise  and 
Helen  75x100,  Oakland.  All  work  for 
two    four-room    dwellings. 

Mrs.    Rose    A.    Marcou,    1161 

34th.    Oakland. 
eel  ...  None 

"tor.  .  w.     I.     Kn:  insiin,     Emery- 
ville and  L.  S.  Barnett,  Okd 
'  ••  t.    17.   '13.      Dated    May    31.  '13. 

i  -  ation    i  ..nt  i  ict    $   75 

Frame  up  $.-,i;>(i 

own    coated    500 

I'leted    .-.on 

r^ual    35    days 500 

TOTAL    COST,    $2n7:, 
$2000.     Sureties.    W.    I.    Robinson. 
I.    S    Barnett  and  .1.  W.   M.-.Ma  nnis.    Limit 
Forfeit,   $1.      Plans  and 
-     none. 


LOTS  SUB  DIV  I'M  AND  E  No 

r-7-7     Blk    X".    595    Map    X...    2    Watts 
i   s  ::  i  ,-n  eel    bel  weei 

;  '.\  ii"'.   '  lakland.     All  work   for 

■  :  01        I    in    dwelling. 

Mrs.     Rosi       \      Mi,     ..ii.    I  n;  | 

34th,    Oakland 
.    ,       None 

l.    - 


Filed  i  >ct.   17.  '13.     Dated  Julj    10,  '13. 

Frame    up    $250 

Brown    coated    250 

Completed    300 

Usual    35   days 200 

XI  iTAL  Ci  'ST,  $10UU 
Bond,  none.  Limit.  60  Bays.  Forfeit, 
$1.     Plans   and  specifications,   none. 

DIAMOND      AND      FORTIETH, 

Oakland.     Shed. 

Owner White    Star   Laundry,   Prem 

Arch  itect  .  .  .  None. 

Contractor.  .Schnebly,  Hostrawser  & 
Pedgrift,  1913  Broadway, 
Oakland. 

COST,    $500 

NO.    1126   BROADWAY,  Oakland 
Alterations. 

Owner B.      Bercovich,      12  tli      and 

Broadway,   Oakland. 
Ai    hitect  .  -  .  X"iic. 
Day's    work.  COST,   $500 

(30S7)  NO.  1384  FOURTEENTH,  Oak- 
land.     Addition. 

Owner E.    C.    Risi.    Premises. 

Architect  .  .  .None. 

Contractor.  .M.  E.  Valente,  5882  Vallejo 
Oakland. 

COST,    $400 

(3093)  E  SEVENTY-EIGHTH  AVE  — 
Oakland.  .  All  work  for  one-story 
dwelling. 

Owner Phillip   Canny,   Oakland. 

Architect  .  .  .None. 

Contractor.  .A.  J.  Bellefontaine,  6712 
Flora,    Oakland. 

Filed   Oct.   17,  '13.     Datel  Sept.   16,  '13. 

Frame    up    •£ 

White   coat    plaster   on Vt 

Completed     14 

Usual     35     days 14 

TOTAL    COST.    $1650 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,    none. 

NOTE — Job  is  located  on  7Sth  Ave  100 

S   .Main. 

(3094)  S  FORTIETH  115  W  Howe, 
Oakland.     One-story   6-room  dwlg. 

Owner A.    \V.    Corluis.    1342    Broad- 
way,  Oakland. 
Architect  .  .  .None. 
I  >aj  's   work.  COST.  $2500 

(3095)  N  SANTA  RITA  100  E  Kose- 
dale,  Oakland.  One-story  5-room 
dwelling. 

owner G.      W.      Ehrenpfort,      3129 

Lj  nde,  Oakland. 
Architect  .  .    None. 

work.  COST,   $1800 

ELiII  >T    AND      E-THIRTY- 

I      Oakland.       One-story       5-room 
dwelling  and  garage. 

owner W.   .1.   Sears,   53s.   17th,  Okd. 

Architect  .  .  .None. 

Li  ior.  .F.   N.   Fabing     1  1 :::.    E-33rd, 
1  lakla  nd, 

COST,  $3 

■  :: "TtT  <  TWENTIETH  &  WEBSTER, 
Oakland.      Addition. 

owner Sisters   of  the  Sacred   Names 

■ 
Architect  •      None. 

Contractor.  .W.  Behm  &  Co.,  139  Oak, 
San    Francis.,.. 

COST,   $7nu 

N    GRAND    AVK    60    W    Euclid, 

Oakland.      Oni  m    bldg. 

Owner  I  I  I    tan  I     Kraft,    476     Grand 

Ave..  Oak 
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Architect  .  .  .None. 

Contractor.  .J.  F.  Dingwell,  202]  West. 
Oakland. 

COST,    $9011 

(3099)  S  E-TWENTY-FOURTH  mi  W 
Sunnyside,   Oakland.        One-story      3- 

I'oom    dwelling. 

Owner W.    A.    Burkhar.lt.    2335     I 

24th,  Oakland. 
Architect  . .  .None. 

Contractor.  .J.  J.  Costodio,  414  Broad- 
way,  Oakland. 

COST,  $1200 

(3100)  N  ARLINGTON  130  E  Park, 
Oakland.       One-story     4-room     dwlg. 

Owner Wm.    F.    Neary,    1723    Tele- 
graph   Ave.,    Oakland. 
Architect  .  .  .None. 
Day's    work    .  COST,    $1600 

(3101)  W  DESMOND  40  S  Clifton.  Oak- 
land. One  and  one-half-story  7-r-oom 
dwelling. 

Owner Patrick-Nelson     Bldg.     Co., 

3011    Shattuck    Ave.,   Bkly. 
Architect  .  .  .None. 
Day's    work.  COST,    $3750 

0 

building  Contracts  Awarded 
Berkeley. 

No.       Owner                   Contractor  Ami. 

3019      Pendleton     Satten  1200 

3n:'3      Murnahan      Murnahan  15UU 

3034      Reider      Pearson  6437 

3040  Edson      Bowers  150 

3041  Saunders     Hunter  400 

3042  Abraliamson      Owner  20000 

3043  Welch      Welch      Is 

3044  Derzin      Broad  400 

3045  Snedgar      Burrltt  550 

3046  Havent      Broad  S00 

3047  Cann     Cann  2500 

3051  Froment     Spitler  1800 

3052  Patrick      Nelson  3750 

3053  Schmidt    Olsen  1000 

3059      Allen      Spitler  400 

3065      Shearman      Koch  1045 

3069      Hollowav      Hollowav  1600 

3071      Verper      Porter  500 

307S      Bell      Peterson  2790 

3079  United     Bldrs     owner  30011 

3080  Cal     Nut     Products.. Sweet  1250 

3088     Giordano     Schmitz  500 

31193     Jamison     Aalto  2432 

(3019)  S  EUNICE  231  W  Euclid,  Ber- 
keley.      Alterations. 

1 'wm.' E.   C.    Pendleton,    Premises. 

Architect  .  .  .None 

Contractor.  .  H.  .1.  Satten.  2536  Charlton 
Berkeley   . 

I  '1  'ST.  $1  200 

(3022)  S  ASHBY  300  E  California,  Ber- 
keley.    Two-story  6-room  dwelling. 

Owner r>.        J.         Murnahan.         1620 

Stuart,   Berkeley. 
Architccl   .  .  .None. 
May's    work.  COST,    $1500 

(3034  1  LOT  7  BLK  3  Kellogg  Tract, 
Berkeley.  All  work  for  two-story  7- 
room    dwelling. 

Ownei  ...  1-  0  Reider,  3 1 1 3  Fulton. 
Berkeley. 

Arch  Heel  .  .  .John    Hudson    Thomas.    1st 

National     Hank     Bldg.,    Bkly 
1  lonl  1  n  tor. .  Ben      Pearson.     2001      Addi- 
son,   Berkeley. 
Filed   '  id     1  1.  '13.     Dated  Oct.    14,   '13 

Fi  a  in,'    up    1 , 

Brown  coa  ted    yt 

Couplet.-. I    ami     accepted I  , 

Usual    35   daj  a >, 

TOTAL  ci  1ST,  $6437.50 
Bond,  none  Limit,  100  days  Forfeit, 
nolo       Plans  ami   specifications    filed, 


Wednesday,   Oct.    22,   1PJ.3. 

chilli  n  ADDISON  270  E  Grove,  Ber- 
keley.     All.T.it  ions. 

'  'w-ii.t I'".    I  1.  nzin. 

\  1 1    litect  .  .  .  None. 

Contractor.  .A.     H.     Broad,     -'I  17     Kitt- 
ridge,   Berkeley. 

c.  1ST,    $400 

15)      Nil    3046    DEACON,      Berkeley. 

Addition   . 

Owner Mr.    Snedgan,    Premises. 

Architect  .  .  .Njne. 

Contractor..©.  L.  Burritt,  J-'T  63rd,  Okd 
COST,    $550 

(3046)  10  BENVENUE  200  N  Derby, 
Berkeley.     Addition. 

Owner J.   W.   Havent. 

Architect...    B.    .McDougall. 
Contractor.  .A.    H.      Broad,    3117      Kitt- 
ridge,   Berkeley. 

COST,    $S0O 

(3051)  S  EMERSON  300  E  Tremont, 
Berkeley.     One-story  5-room  dwlg. 

Owner Wm.    Froment.    2019    Essex, 

Berkeley. 
Architect  .  .  .None. 
Contractor.  .E.    B.    Spitler,    3154    Ashhy, 

Berkeley. 

COST,  $1800 

(3052)  E  OXFORD  35  N  Marin  Ave., 
Berkeley.     One  and   one-half-story   6- 

I'oom  dwelling. 

Owner Patrick-Nelson     Bldg.     Co., 

30  11   Shattuck   Ave.,   Bkly. 
Architect  .  . .  None. 
Day's  work.  COST,  $2750 

(3053)  SW  JONES  AND  SAN  PABLO 
Ave.,  Berkeley.  One-story  store  and 
dwelling. 

owner W.     J.     Schmidt,     SW     Cor. 

Cedar   &  Sacramento,   Bkly. 
Architect  . .  .None. 
Contractor.  .Nelson      Olsen,    3415       7th, 

Berkeley. 

CO.'T,  $1000 

(3059)  E  i^OS  ANGELES  300  E  Circle, 
Berkeley.      Garage. 

Owner H.    Allen,      University      of 

California,    Berkeley. 
Architect  . .  .None. 

Contractor.  .E,    P.    Spitler,    2154    Ashhy. 
Berkeley. 

COST.    $11111 

(3065)    NE    DWIGHT    WAV  AND    PIED- 
mont   Ave.,  Berkeley.     Concrete  work, 
water    proofing,    brick    work,    plaster- 
ing, carpenter  work,  hardware,  paint- 
ing   ami    plumbing    for    garden, 
owner T.    M.    Shearman,    2799   Ben- 
venue,    Berkeley. 
Architect  ...W.    II.    Ratcliff  Jr.,    1st    Na- 
tional   Bank    Bldg.,    Bkly. 
Contractor.  .H.     1 1.     Koch,     1816     Parker. 
Berkeley. 

Kile. I     Oct.     15.       13  I  Ml.,1     1  1.  1       II.     '1.".. 

On  1st  day  of  each  month T.v, 

TOTAL  COST,  $10 1.", 
Bond,  none.  Limit.  33  days.  Forfeit. 
null.'       plans   and    specifications   tiled. 

(3069)  S  SUMMER  324  E  Spruce,  Ber- 
keley.     Two   one-story   4-room  dwlgs. 

own.r Ceo        K.       Holloway,       3119 

45th    Ave.,    Oakland. 
Architect  .  .  .  None. 
I  >aj  s    work.  COST,   $1600 

(3071  1      NO.    959     INDIAN     ROCK     AVE  . 

I:.-,  keley.      Alterations. 
1  iu  ior Karl    11.    Verper,    Pn  tnlsi 

\l   el     Heel  .lohll        llll.lSoll       TIlollClS.        |sl 

Nitioi lank    Bldg.,   Bkly. 


Wednesday,   Oct.    22,    L913 

1'i.ni  i\i, 'tur    .  PorteY     Bros.,     1914      Vine, 
Berkeley. 

CO 


[S078  TUNNEL  &  VINCENTE  ROADS, 
Berkeley.  One  and  one-half-story  3- 
r  10m  - 

i',  nei     Mrs.    E     S.    C.    Bell,    Clare- 

mont. 

Archi t...John    Hudson    Thomas,    1st 

National    Bank    Bid  ■  .    r.kly. 
Contractor.  ,  A.    Peterson     !6    !    '        •  Inia, 
Berkeley. 

COST,    $2790 


(3079)      SW    ASHBY    AVE      AND     I.EE, 

Berkeley.      One-story    6-r n   dwlg. 

Owner United     Home     Bldrs.,     1 7 1<  - 

Broail  w-.i  y,    I  lak  land. 
An   iii  ect  .  •  ■  None. 
Day's  work.  Ci  'ST.  $2000 


(3080)      W       FOURTH     100       S    Addison, 
Berkeley.     One-storj    factory. 

i  us  ner '  !alifornia  Nut   Pr< Co 

1 705    I."    '  om  i     We.,    i:kly. 
Architect .  .  .None. 

Contractor    .B.  W.  Sweet,  ls22  9th,   Bkly 
COST 


(3088)      W    SEVENTH    100    N    Addison, 
Berkeley.     One-story   3-room   dwlg. 

Owner Vincenzo    Giordano. 

Architect  .  .  .  None. 

Contractor.  .  II.      J.    Schmitz,      2440    1th, 
Berkeiye 

COST.    $500 


BUILDING   AND   INDUSTRIAL  NEWS 

(3039)      NO.   SOS  FIFTH,   Alameda.     One 
si.iiy   dwelling. 

i  iv  ner J.     R     Freeman,     I  I  09    i  lak, 

i  lak  land, 
Architect  .  .  .  None. 

Conti  actor.  .L.      \V.   Eddy,      4S3     Ninth, 
Oakland. 

COST,   $1ihio 

(3070)  S  SANTA  CLARA  AVE,  bet 
Willow  and  Chestnut;  No.  2040  Santa 
Clara  Ave.,  Alameda.  All  work  ex- 
cept plumbing,  heating  and  painting 
for  alterations  to  one-story  and  ba  • 
unlit  dwelling. 

Mis,    II.   J.   Gosse. 

Architect. .  .Charles     E.     J.     Rogers,     24 

California,    San    Francisco. 

Contractor.  .Aitchison  &  Son,  54S  Santa 

Clara    Ave..    Alameda. 
Filed   Oct.    16,   '13.      Dated   Oct.    14,   '13. 

Frame    work   completed $    600   00 

Enclosed  &  plaster  completed     S00   00 
Completed     and    accepted....    1S3S   50 

0   ual     3.",     days 1079    50 

TOTAL  COST.   $4318 

Bond,  $2160.  Sureties.  Geo.  W.  John- 
ston -and  John  G.  Lubben.  Limit,  60 
days  after  Oct.  is.  Forfeit,  $10.  Plans 
and  specifications  filed. 


(3092)      LOT   27   BLK   2   E-Shattuck   Ave 
13.55    from    Los   Angeles,      Berkeley. 
All   work  for  one-story  5-room  dwell- 
ing and   garage. 

Owner E.    E.    and    A.    N.    Jamison. 

1515   North,   Berkeley. 
Architect  ...Sidney  B.  Newsom,   Nevada 

Bank    Bldg.,    Oaklanl. 
Contractor.  .E.  J.  Aalto,  1531  California, 

Berkeley. 
Filed  Oct.  IS,  '13.     Datel  Oct.   14.  '13. 

Frame   up    Vi 

Brown    coated    Vi 

Completed    and    accepted Vi 

Usual    35   days Vi 

TOTAL  COST.  $2432 
Bond,  $1116.  Surety,  Fidelity  t>i  De- 
posit Co.  Limit,  SO  days.  Forfeit,  none. 
Plans   and   specifications  filed. 

Building  Contracts  Awarded. 
Alameda. 


No.        Owner                    Contractor  \m«. 

3037  Hooper     Strang         

3038  Hooper     Strang  2500 

3039  Freeman      EddJ  1000 

3070      Gosse      Aitchison  I31S 

S089      Terpo     Burnett  3000 

3090  Walker     Strang  80fl 

309 1  i,i  ndsbei  ger     ....  MacRae  «oo 

(3037  i      Nl  I.      13(2      EIGHTH,      il  ■  ■    >  • 
i-rc-om    'l\\  elling 

Ownei     C.    A      Hooper    &    i  !o  Bal- 

Bldg  .   s  i  n    Fi 

Architect  .  .  .V.    N.    Sti  ing        1319  Bur- 
h.uik.  Alameda 

1;  t 
bank,    Alameda 

COST  $  1000 


30S9)  N  PACIFIC  AVE  2SS  W  3th  X 
loOxW  50,  No.  653  Pacific  Ave.,  Ala- 
in, da.  All  work  for  one-story  7- 
rooni    dwelling. 

Owner G.   Tirpo,    207   Cypress,    Ala. 

Architect  . .  .None. 

Contractor.  .Chas,   H.   Burnett,   S63   32nd 
<  )ak land. 

Filed   Oct.   IS.  '13.      Datel  Oct.   10,  '13. 

Frame    up     Vi 

Rough  plaster  on   V4 

Completed     Vi 

Usual    35    days Vi 

TOTAL   COST,    $3000 

Bond,    none.      Limit.    90    days.      Forfeit, 

$5.      Specifications    only    filed. 

(3090)      NO.    1315    SAN    ANTONIO   AVE., 
Alameda.       Alter    dwelling. 

Owner C.    W.    Walker,    Premises. 

Architect  . .  .None. 

Contractor.  .F.    X.    Strang.    S04    Central 
Ave.,    Alameda. 

COST,    $S00 


33 

Map  Huntington  Tract,  Okd.  J  S 
I  tamos  to  whom  it  may  concern... 
Aug.    1.    1913 

ii.i  15,  1913— LOTS  4  &  .",  Map  Ells- 
worth Tot,  Bkly.  Alameda  County 
Home  Investment  Co  to  F  E  Nelson 
Oct.   6,    1913 

Oct.  15,  1913— S  NINETEENTH  100 
]■:  Broadway  E  50xS  100,  Okd.  F  T 
\i,  i  renrj  to  MeCrearj  &  Sampson 
Oct.     15,     1913 

Oct  15,  1913 — LOT  4  Map  Walker  & 
;  nl  toff  Trait,  i  Ikd.  Mrs  Georgie 
i:  Wilkinson  to  E  T  Letter  &  Sons 
Oct.    14.    1913 

Oct.  15,  1913— LOT  12  BLK  "A"  Map 
Hemphill  Tract.  Brooklyn  Tp.  Chas 
W   Ruedy  to  C  B  Stanley .  .Oct.  11  .1913 

Oct.  16,  1913 — N  FORTY-FIRST  100 
E  Teles -aph  Ave  E  IOxN  SS.95.  Okd, 
William  English  to  John  Bernhardy 
Or'    '?,    1913 

Oct.  11,  1913— S  FIFTY-SIXTH  110.32 
W  Park  W  2.">xS  91,  Okd.  David 
Robert    Berry     $2600 

Oct.  IS,  1913 — LOT  9  BLK  2  Map 
Claremont,   Bkly.     Mattie  M  Turton 

uvf    F    R) $750" 

..  1913 — NW  TWENTY-FIRST 
&  Telegraph  Av  N  100  W  15S-11  7-16 
S  100  tli  along  N  In  21st  160  to  beg. 
i  Ikd.  The  Young  Men's  Christian 
Association  to  Yager  Sheet  Metal 
Co Oct.  3,  1913 

■  hi  17.  1913— NW  GREENWOOD 
Ave  NE  Fleet  NW  34.66  NE  61  SE 
to  pt  distant  64  NE  ,~rom  pt  beg 
SW  64,  Okd.  B  Axel  Ovlen  to  John 
Vaughn Oct.  16,  1913 


(3091)      NO.    1516  SAN  JOSE   AVE..  Ala- 
meda.     Add    to    dwelling. 

Owner T.     Landsberger,    Premises. 

.Architect  . .  .None. 

Contractor.  .Chas.      W.      MacRae,      2315 
Encinal    Ave..    Alameda. 

COST,  $600 


NOTICE      OF      NON-RESPONSIBILITY. 

Oct,  17.  1913  —  LOTS  41  AND  12  BLK 
3  Map  Regents  Park  No.  6,  Oak- 
land Tp.  County  Line  Land  Co  as 
to  improvements  on  leased  prop- 
erty      


COMPLETION  NOTICES 


ALAMEDA    COUNTY. 


(30S8)      NO      L310     EIGHTH,       All la, 

One-story    7-room   6  «  •  [ling 

Owner C.     A.     Hoopei     &     Ci 

1 1 1 1  i     1 :  1 , 1  g 
\i       Itecl   .  .  .  V.    N.      Strang,    1319      Bur- 
ba ',k.  Al&med 
,  ',,,,1 ,  Li  I,,,-.  .  sii  ang     Bros.,     1  330     Bur- 
bank,    Uameda 

COST,   $2500 


RECORDED  ACCEPTED 

i  let.    1  1,    1913— Ll  IT   32    Map    No.    2    Blk 

"J"    V,  n    Park    Tract,    Terr.escal, 

Okd,      M  try   G  Ryan   to  B  R   Dexter 

Clet.       in.       1913 

ii,  i       ll.     1913— NW     TWENTY-FIRST 

and  T,  legraph   Ave   N    LpO   u    158-11 

7-16  S  100  tli   along   N"  In   21st   1G0  to 

Okd.      Young    Mens'    Christian 

\      iii'iiiinii     to     V.ign     SI I     Metal 

Co Oct.    3.    1913 

Oct.  14,  1913— LOTS  S  AND  9  BLK  "G" 


LIENS  FILED. 


ALAMEDA    COUNTY. 


Oct.     10.       1913— S       THIRTY-THIRD 
I     W     Telegraph     Ave     W    40xS 
12  3,    Okd        Henry    Cowell    Lime    & 
Cement  Co  v»  J  C  and  Laura  Peter- 
son  :ni   B    B   Wickersham $121.40 

Oct.      10,        1913— S       THIRTY-THIRD 

15    W    Telegraph     Ave    W    40xS 

123      'ikd.       W    J    Ridney     (Oakland 

Mantel  Co)   vs  J  C  Peterson,  Laura 

Peterson,    B    B    Wickersham  .  .  .$175.95 

Oct.  11  ,1913— S  DWIOHT  WAY  120 
E  Ellsworth  E  60.5xS  134.5,  Bkly. 
E  11  Bellows  (Pacific  Wall  Bed  Col 
vs  Estate  of  Willis  G  Witter  and 
Elizabeth    Gooding    Witter. ..  .$165.50 

l  let  It  .1913— LOT  15  BLK  "C"  Map 
Sunnyslope,  Okd.  Hogan  Lumber 
Co    vs   C   M  Covell  and  C  L  Decker 

$143.32 

1913— N  ELIZABETH  now 
67th  125  from  E  In  San  Pablo  Ave 
E  25  N  110.09  W  22.3  S  110.72,  Okd. 
.1  A  Graves  and  J  W  Beck.  $72;  A 
Soda,  $30.50  vs  Margaret  A  and 
i  o  i  Powers  and  John  Laamanen 
1913— LOT  1  and  W  10  feet 
l.ni  1  Blk  119  Map  Allst.m  Tract, 
Bkly.  Fred  Nyberg,  $39:  Berkeley 
Lumber  Co,  $474.45:  A  Soda,  $i  i 
.1  A  Graves  and  J  W  Beck.  $48.75 
v-  Samuel  Illich  &  John  Laamanen 

SAN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 


BUNGALOWS   —    1    story     and     base, 

Sosl    not     state,].       Sin     Jose, 

Clara   Co.,   Cal.      Architect,    none. 

owing    I  'a  i    Labor    iobs   a  i  e   re- 

In       an 

i.i   i         N'ui  trldge     Bros  .     785     East     St 

St.,    San    .lose.    1    story     0     room 

bungalow,  $2,000,  and  F.  Peres,  6th  and 


" ; 

Marthe  street,  San  Jose,   I   story  4  room 

$1,500. 
JAIL — 1  story  reinforced  concrete.  Cost 
not  stated.  Santa  Cruz,  Santa  Cruz 
Co  Oa.  Architect,  none.  Owners, 
Santa  Cruz  County.  Plans  for  a  small 
branch  counts  jail  have  been  com- 
pleted and  approved  by  the  Board  of. 
Supervisors.  Bids  for  the  eonstrue- 
i  the  building  and  for  the  equip- 
ment are  to  be  opened  October  22nd. 
Interior  finish  will  be  of  pine.  Plans 
call  tor  a  number  of  steel  cells  and 
oilier  jail  equipment.  Exterior  of  the 
1  u tiding  will  be  faced  with  cement 
plaster.  Plans  and  specifications  can 
be  seemed  from  the  County  Clerk  at 
Cruz. 


m.LDINt;    AMI    INDUSTRIAL   NEWS 

s    VIRGINIA    2nd    Lot    E    of    3rd    Street, 
San  Jose.     Repair  residence. 

Owner C.  J.   Va  I     Pn 

Architect  .  .  .None. 

I  >.i  y's  work.  ' ''  'ST,   $  '  -"" 

NO.    133    S-SEVENTEENTH,    San      Jose. 
Two-story   addition. 

Owner Dr.    S.    C.    Maynard,    Prem. 

Architect  . .  .None. 

Contractor.  .A.    M.   Whiteside.    71   S-19th 
St.,   San   Jose. 

COST 


.Building  Contracts. 

SANTA   CLARA   COUNTY. 


E    SIXTH,    let    Margaret    and    Virginia, 
San     lose.      Five-room   cottage. 

owner II.       James.     2  1.".       Auzerais 

Ave..   Sin    Jose. 
ect     .    None. 

V     A.     Chinch,     563     Minor 
Ave.,   Sic   Jose. 

COST,     $17111 


PARK    AVE.,    San    .lose.      Re- 
Owner I'.    Danzi,   NE   Cor.    Park    & 

Josepha,    San   Jose. 
An  n  itect  .  .  .  None. 

work.  COST,    $400 

NO  364  N-SIXTEENTH,  San  Jose. 
Four-room    bungalow. 

•  Iwner F.    Pi  res,    6tl      i  rid    .Martha, 

San    Jose. 
Architect  .  .  .None. 
Lay's  wi  rk  COST.  $1500 

E  FOURTEENTH,  2nd  Lot  S  Santa 
Clara,  San  Jose.  One  and  one-half- 
story    residence    and    garage. 

Owner X.    J.    Brown,    50    S-Second, 

1  i 
tect  .  ...N('Ni. 

i.    .1     Keily,  slevevns  Creek 
Load,    San   Jose. 

COST,   $2C(10 


NO.    52    S-SIXTEENTH,    San    Jose.      Six- 
iiii   cottage. 

.  .    Xortr.ilg.-     Bios.,     7S5    E-St. 
John,  San  Jo  i 
Architect  .  . 

Hay's   work.  ciST,   $2000 

DO   u  fLLOW,  San   Jose      Addition 
on    rear    of    residi 

Owner Gus.     Anderson,     Premises. 

Ar  :h  itect  .  .    None. 

work.  COST,    $400 


NO.    464    N-TWELFTH,    San    Jose.   Four 
room   cottage. 

Owner Mr.    Leitze,    Premises. 

Architect  .  .  .None. 

Day's     work.  COST,    $12:,;, 


W    FIFTH,    4th    Lot    S    San    Salvadore, 
San   Jose.      Seven-room   cottage. 

uwner E.   F.   Graham,    Premises. 

Architect  . .  .None. 
Contractor.  .  W.    J.    Moore.    239    '  li 
San  Jose. 

COST,    $5700 


LOT  8   BLK  3,  Shottenhamer  Tract.  San 
Jose.      Six-room    cottage. 

Owner Geo.    Kettman,    Premises. 

Archil  ect  . .  .None. 

Contractor.  .Shottenhamer      Bros.,      143 
S-lCth,    San    Jose. 

COST,    $2600 


NO.     236     WALNUT,    San    Jose.       Three- 
room  addition. 

Owner F.    W.    Weddell,    Premises 

Architect  .  .  .  None. 

Hay's    work.  COST,    $800 

NO.    19   JEROME,    San    Jose.      Five-room 
cottage. 

Owner E.    A.    Bevens,   Premises. 

Architect  .  .  .None. 

Hays  work.  COST,  $2000 


X   I     666    X-TW  KLFTII.    San    Jose.      One 
and   one-half-story   barn. 

i  iwner A.  Catania,  Permises. 

Vrch  itect. .   None. 

Hay's    work.  COST,    ?400 


NO.   190  S-SIXTEENTH,   San  Jose    One- 
story   addition    on    top   of  building. 

i  iwner Chester     Herold,     Premises. 

Architect  .  .  .  W.i  rren     Skillings,     i :.i  i  den 

City  Bank  Bldg.,  San  Jose. 
Contractor.  .C.     A.     Thomas,     692    N-San 
Pedro,  San  Jose. 

COST,    $15011 


w ,    i,      i  i       in       2       I'll::. 

testing      and    setting    of      all    fixtures 
(supplied    by    owner)    for    building. 

owner Frederick  Kohl.  Kohl  Bldg 

San    Francisco. 
Architect  ..  .Howard       &     White,       Lick 

Bldg.,   San    Francisco. 
Contractor.. F.     w.     Snook     &    Co..     596 

Clay,    San    Francisco. 
Filed    Oct.    10,   '13.      Dated    Oct.    6,   '13. 
75%   when   roughing    is   done   and 

1     out     $2154 

On  completion  of  the  setting  of 
fixtures,  the  sum  equal  to  the 
difference  of  the  above  payment 
and  $2154  together  with  75%  of 
the    value    of    fixture    as    per    bills 

]. i.sented    and     approved 

Usual  35  days,  $71S  together  with 
the  balance  equal  to  25%  of  the 
value   of   fixtures   set,   as   above.. 

TOTAL  COST,  $2872 
bond,  $1436.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  forfeit, 
none       Plans   and    specifications   filed. 

LOT  5  BLK  11  Lomita  Park  Sub  3,  Lo- 
mita  Park.  All  work  for  one-story 
frame   building. 

Owner William    II.    Eddy. 

Architect  .  .  .None. 

(  '..nlractor.  .It.    C.    Stickle. 

I   iled   I  let.    1  1.   '13.      Hated   Oct.   2,  '13. 

Frame    work     completed $650 

Enclosing    building     650 

Interior     finishings     complete....    650 

Usual   35   d  ij-s 650 

TOTAL  COST.    $2600 

Bond,   $1305.     Sureties   H.  Loose  and  H. 

A.     Hew  ley.       Limit.     90     working    days 

from  Oct.   6.     Forfeit,   none.     Plans  and 

spi    ilieations   filed. 

COUNT"!  ROAD  NEAR  SECOND  AVE., 
San  Mateo.  All  work  for  refrigerat- 
ing   and    ice    making   plant. 

owner St.    .Matthews      Red      Cross 

Hospital. 
Architect  . .  .None. 

Contractor.  .Vulcan   Iron   Works,   Fran- 
cisco and  Kearny,   S.  F. 
Filed  Oct.   16,  '13.     Dated  Sept.   11,  '13. 

On    acceptance,     75% $1035 

Usual    35    days.    25% 3*5 

TOTAL  COST,  $1380 
Bond,  $690.  Surety,  Equitable  Surety 
Co.  Limit,  30  days  after  arrival  of 
plant  at  site.  Forfeit,  none.  Specifica- 
tions   filed.    (Proposal). 
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COMPLETION  NOTICES. 


NO.    508    KI'.VES,    San    Jose.      Two-room 
addition. 

i  i«  ner. R     Stilwell,    Premises. 

Architect  .  .  .  None 

Hay's    work.  COST.    * 


<  Correction    in    tmrkl 

LOT  -.  SAN  JUAN  EXTENSION  Stan- 
ford University  Campus.  Erect  frame 
building1. 

Owner T.     M.       McFartend,       Palo 

Alto. 
Ar.  h  it.-'  t   .     ,  A.    B.    Clark. 
Contract.,;      II.    .1.    Ros   .    Palo    Alto. 

,1     Sept     18,    '13. 

frame    up,    roof    completed.  .  .$176! 

Plaster   on    1765  00 

Work    completed    1765.00 

35    d  1765.40 

TOTAL    COST.    $7060.40 
Bond,    5 :;.".<•  t > .      .-    rety,    Guardian    Casu- 
alty  &   Guaranty   Co.      Limit.   120   dayi 
$iu  per  day,     Plans  and  speci- 
fications   Iliad. 


\.  .     ,,  :     N-FIRST,    Sail    Jose,  Ken.,. del 

front. 

....  W.    L.    Carey,    Premises. 
Architect        None. 

.  'onti  actor    .J.    C.    Thorp,    Portei     Bldg 
San  Jose. 

COST,    $500 


NO.  27i.   EMORY,  San  Jose.     Four-room 

,.i  : 

i  iw  ner C     rlo      Dei I  '!  '    i"    • 

An  h  Itecl  .  .  .  None. 

Day's   work.  "ost.   $ 

♦—      

Building  Contracts. 

SAN    MATEO    COUNTY. 


SANTA   CLARA   COUNTY. 

RECORDED  ACCEPTED 

Oct.  7,  1913— STANFORD  UNIVER- 
sity,     inner     quadrangle.       Stanford 

University    to    E    A    Hettinger 

Oct.     3,    1913 

i  let.  9,  1913  I.'  IT  3  llyiand  Sub.  San 
Jose.  Grace  C  Heid  to  R  C  Hersch- 
bai  k    Oct.    6,    1913 


LIENS  FILED. 


SANTA    CLARA    COUNTY. 


EASTON,       Roughing    In    of    plumbing, 


:  l    ,    ,  IRDED  AMOUNT 

Oct,    8,    1913      LOTS     16    &     17    Shaftei 
Sub.  S  ,n   Jose       E   A    I  Hal  i    vs   Ellen 

Bowles     $:;nn 

Oct       10',     IJ'*13     COB       Ml  i. PITAS     & 

Alviso     l: I,     aboul      I     mile     from 

Uviso       li."'    W I    I, in r   Co   vs 

E    Wail,  na    .1    ;i  1 $61529 


Wednesday,   On.    22,    1913. 

COMPLETION  NOTICES. 

5 AN  MATEO  COUNT V. 


RECORDED  ACCEPTED 

Oct.  10,  1913 — LOT  6  BLK  5,  DIngee 
Park,  Redwood  City.  A  XI  Porter 
to    Charles    Miller Oct.    s.    1913 

(  lot.  14.  1913 — LOT  "B"  BLK  11  Vlap 
No.  2  of  Burlingame  Land  Co.  Bur- 
lingame. Adelaide  E  MacDonald 
to  S  McClure Oct.   7,   1913 

(Jet.  14,  1913— HATCH  ALLEY.  Bur- 
lingame, Portion  ot  Blk  X<>.  11.  J 
II  Hatch   to  J   H  Wilson.  .Oct.    1".   1913 

LIENS  FILED 

SAN    MATEO    COUNTY. 


RECORDED                                         AMOUNT 
Oct.     II.     1913— LOT     1     BLK     17     San 
'•alius   Amended    .Map,    Town    of  San 
Carlos.      G    H    Andrews    vs    John    H 
Planner     $37.50 


]'|  I. DING   AND    INDUSTRIAL   NEWS 

LiENS  FILED. 

CONTRA    COSTA    COUNTY. 

RECORDED  AMOUNT 

Oct.  10.  1913— SEC  20.  21,  22.  23.  24  T  1 
N  R  3  E  M  D  B  and  M.  L  G  Geddes 
vs  Balfour-Guthrie  Improvement 
Co $u:..i:, 

Oct.  10,  1913— SEC  20,  21,  22,  23,  24 
T  1  N  R  3  E  M  D  B  and  M.  B  H 
Geddes  vs  Balfour-Guthrie  Invst 
Co     *131.20 

Oct.  10,  1913— SEC  20.  21,  22  T  1  N  R  3 
E  M  l>  I!  and  M.  Andrew  Bonniek- 
son  vs  Charles  Nott    (113.85 

Oct.  14.  1913— SEC  20,  21,  22,  23,  24  T 
1  N  R  3  E  M  D  B  and  M.  B  H 
Geddes  vs  Balfour-Guthrie  Invst 
Company     $  '  31.20 

Oct.  14.  1913— SECS  24.  23  22.  21,  20 
Township  I  -Ninth  Range  3  E  M  D 
M.  Lloyd  Geddes  vs  Balfour-Guth- 
rie   Invst    Co $14:,. 7.", 


MARIN.   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


FRESNO,    MODESTO,    STANIS 

LAUS  AND  CENTRAL 

CALIFORNIA. 


HOTEL,  PAVILION,  ETC.— 1  and  2 
story,  reinforced  concrete.  Cost  not 
stated.  Santa  Vienetta,  Marin  Co.,  Cal. 
Architects,  Maybeck  and  White.  Lick 
Bids,  S.  F.  Owners,  Santa  Vienetta 
■ ',,.  These  buildings  a  re  pi  opo  ed  and 
only    preliminary    sketches        i  leeii 

in. i,i,  Santa  Vienetta  is  a  new  tract 
which  is  to  be  placed  on  the  market 
and  the  improvements  are  to  be  erected 
by  the  company.  Further  details  of 
this  work  will  he  given  as  the  plans 
in  ogress. 

HOTEL — 3  story  and  base,  brick  and 
steel.  Cost  not  stated.  Richmond, 
Contra  Costa  Co..  Cal.  Architect,  A.  >.  . 
Smith,  1004  Broadway,  Oakland.  Own- 
ers. English  and  Haegerty.  The  build- 
ing will  be  erected  on  a  corner  site 
and  has  been  designed  for  a  store  be- 
sides the  hotel  lobby  on  the  first  floor; 
Upper  floors  will  contain  in  the  neigh- 
borhood of  54  guest  rooms  and  a  num- 
ber of  public  baths.  Interior  finish  will 
be  of  pine.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Plana 
provide  for  steam  heat  and  a  hot  water 
system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
nearly  complete  and  figures  will  be 
called    tor    shortly. 

STORE— 1  story  and  base,  brii  b  Coai 
not  stated.  Richmond,  Contra  Costa 
I..,  Cal.  Architect.  C.  O.  Clausen.  Phe- 
lin  Bids.,  S  K.  Owner,  Mr.  Tcherassy. 
Tli is  building  will  be  erected  at  the  cor- 
ni -i  of  Richmond  avenue  and  Park  Place 
and  will  be  fles  igned  toi  i  '-'  '  « hole* 
sale  and  retail  grocery  hou  i 
erable  marble  and  tile  will  be  used.  In- 
tei  mi  finish  will  be  of  pine.  Patent  store 
fronts  and  plate  glass  windows  will  be 
used  Exterior  of  the  building  will 
be  i  teed  with  cemenl  plaster. 
rii  i,  -   are   io,w    being   pi  epa  n  6 


COMPLETION  NOTICES. 

CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 

Oct,  17.  1913— LOT  i  1  BLK  "P"  Map 
N,,,  :;,  Town  of  Point  Rii  hmond, 
Hoj  i    A   Greene   [nc  to  C   D   Knolty 

Oct.     1,    1913 


COUNTY     JAIL — 2     story,    base,      and 
mezzanine    floor.    Class    A    construction. 
$150,000.       Bakersfield.    Kern     Co.,      Cal. 
Architect.    Orville     L.     Clark,      Brower 
Bldg.,       Bakersfield.         Owners.        Kern 
County.      The    Board   of   Supervisors   re- 
cently   selected    the    designs    of    Archi- 
tect  Clark   for  the  new  County  Jail  and 
aw:  i  di  .I     t  lie    si  i  ond    prize    to    Thomas 
B.    Wiseman    of    Bakersfield,    $250,    and 
third    prize    to    J.    W.    Dolliver    of     San 
Francisco,    $125.      The    building   will   be 
classic    in    design,    of    reinforced    con- 
crete   construction      faced     with       terra 
cotta.     Floors   and   roof   slabs   will  also 
be     of    reinforced      concrete.        Interior 
partitions    will    be    of    hollow    tile   and 
metal   lath    and   plaster.      The   structure 
will   cover   an   area   of   112   by    100   feet. 
Basement       will       contain       mechanical 
room,    engineer's    quarters,     fumigation 
and  bath   rooms,   armory,   storage  space 
and    garage.      The    sheriff's    office,    gen- 
eral   office,    three    deputy's    offices,    jail- 
or's  rooms   and    two    tiers    of   steel   cells 
wil   occupy   the   first   floor.    Second  floor 
will   be   arranged   for   wash    room,    din- 
ing   rooms    and    kitchen    and    quarters 
for   the   female    prisoners.      Interior    fin- 
ish   will   be   largely   of   metal   and    hard- 
wood.    A   hospital  and  cells  for  inebrl- 
ates  are  also  provided   for  in  the  plans. 
There    will    he   a    steam   heating   system. 
vacuum  cleaning  and  hot   water  supply. 
Plans    will    he   completed   as   rapidly   as 
possible  and  bids   will  be  caled   for  be- 
fore   the    first    of    the    year. 

HOTEL  ALTERATIONS — Frame  con- 
struction Cost  not  stated.  Fresno, 
Fresno  Co..  Cal.  Architect.  Eugene 
Mathewson.  Forsythe  Bldg.,  Fresno. 
Owner,  T.  C.  White.  The  present  build- 
ing located  al  the  corner  of  land  Mer- 
ced streets  will  .undergo  extensive  re- 
pairs, [first  Boor  will  be  altered  for 
a    number    of    stores    and    upper   floors 

will    be    completed     re leled.      Stores 

will  have  patent  store  fronts  and  plate 
glass  windows,  interior  finish  will  be 
of  pine  throughout  A  new  heating 
„  will  be  Installed.  Plans  are  be- 
ing   prepared. 

II,  itEL      i    Btoi  s  ■    rustic   construction. 
$25,000.       Big    Creek,     Fresno    Co.,    Cal. 
Architect,    J.     Carl     Thayer,     I  ■ 
Bldg.,    Fresno.      owner.     J,     E.      Bass, 
Fresno.      The    building    Is    to   be   erected 
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ai     Big    iTrrk    Bake    and    will    he    rustic 
gn     with     exterior      of      r,-  I «  ,",.1 
Plans   show   a    total    of   54    guesl 
r is,   large   lobby,   ladies'   and   gentle- 
men's  parlors   and   a   large  dining    r i 

Two  tire  places  large  enough  to  con- 
sume   huge    redwood    logs    will    be    con- 

id,     our     in     the      lobby      and      the 

,,: ,  ,  :  i  icing  mi  open  porch.  Interior 
finish  will  he  such  as  to  harmonize 
with  the  surroundings.  Hot  and  cold 
water  will  he  supplied  to  all  rooms, 
Ihc  hotel  will  he  londueted  as  a  winter 
and  summer  resort.  Plans  are  nqv,  be 
ing   prepared 

LODGE  HALL  AND  STORES-  -2  story 

and    base,    brick    and    steel.       Cost      not 

,  i  ted         Porterville,     Tulare      Co.,     Cal. 

Architect,     J.     L.     Roberts,     Porterville. 

Owner,     Porterville    Odd     Fellows'     II  ill 

\  -    ii  ion.      A    site    at    the    corner    of 

Main  and  Cleveland  streets  lias  been 
ecu  •  .I  and  plans  are  now  being  pre- 
pared for  a  building  (outlining  two 
ore  on  the  first  floor  and  modern 
lodge  halls  and  banquet  room  on  the 
upper    Moor.      Interior    finish    will    be    of 

mil    redwood.      A    maple    floor    will 

be  used  in  the  ball  room.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Patent  store  fronts  are  speci- 
fied Plans  are  now  heirs  completed 
i  ml    i  ids   will  shortly   be  called. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

BUNGALOW  —  1^  story  and  base, 
fiame,  $3,000.  Stockton.  San  Joaquin 
Co.,  Cal.  Architect,  Joseph  Losekann. 
San  Joaquin  Bldg.,  Stockton.  owner, 
Dr.  O.  H.  Peterson.  The  bungalow  will 
contain  seven  rooms  and  bath  and  will 
lie  erected  in  the  new  residence  tract 
known  as  "The  Oaks"  Interior  finish 
will  he  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  tire  place.  Mantel  will  be  of 
l.i-i,  k       Tile    will    be    used    in    the    bath 

r ii   and  kitchen.     An  automatic   water 

heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are  complete  and  figures  are  being 
taken. 

GARAGE — 1  story  and  base,  rein- 
forced concrete.  Cost  not  stated.  Fern- 
dale,  Humboldt  Co.,  Cal.  Architect's 
hi  in.  not  given.  Owners,  Cream  City 
Mechanical  Co.  Plans  and  specifica- 
i  a  new  fireproof  garage  build- 
ing covering  a  large  area  have  been 
completed.      Bids   have,  been   taken   from 

a     number    of    contractors    and     a     - 

ii  .1,1  will  be  awarded  within  a  few 
days.  Tiie  building  will  contain  stor- 
ige  ire    for    eight    machines    besides 

ii  paint  shop  and  repair  shop.  There 
will    be    metal    window   sash    and    frames 

and    fireproof    tl and    roof.      Exterior 

of  the  building  will  be  faced  with  ce- 
ment pi  tstei 

HOSPITAL — :',  story  and  base,  rein- 
lone, I  concrete.  $110,000.  Stockton, 
San  Joaquin  Co.,  Cal.  Architect,  Wal- 
ter King,  Elks'  Bldg,.  Stockton.  Own- 
ers, s:  Joseph's  Home.  'Pins  work  has 
been  mentioned  hen-  before  when  the 
plans  were  first  out  for  figures.  The 
building  \\  ill  be  erected  on  North  Cali- 
fornia street  covering  e  large  area  and 
will  be  fireproof  throughout.  There 
win  i  e  a  number  of  wards  besides  pri- 
y:ui.  rooms  niiii  operating  room.  Inter- 
lor    will    be   finished    In    pine   and    hard- 

w 1  Plans    provide    for    steam    heat 

and     elevator    service        Metal     window 
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Veneered  Panels  that 
ARE  good   -order 
today  from 


Wybro  Veneered  Panels 
are  "Service"  Panels. 

Whenever  you  want  a  panel  that  will 
last  and  retain  its  smooth  appearance 
throughout,  then  you  must  get  the  WYBRO. 

Wybro  panels  are  service  panels  thru 
and  thru---they  are  everlastingly  good. 

168  varieties. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


sash    and    frames    will    be   specified.   Ex- 

,  of    the    building     will     be     faced 

.  menl  plaster  Plans  are  com- 
plete anil  new  figures  are  being  taken. 
Father  McGough  is  in  charge  of  the 
work.  i  * 

SCHOOL— 2  story  and  base,  reinforced 

concrete,    $60, Willows,    Glenn    Co., 

Cal.  Architect.  \V.  H.  Weeks,  75  Post 
street.  S  F.  Owners,  Willows  School 
District.  Bonds  for  a  new  school  build- 
ing have  been  voted  and  plans  sub- 
in  tted  by  Architect  Weeks  some  lime 
ago    and    approved     by    the     Board     of 

- Directors  will   he  completed  and 

ids  ailed  for  shortly.  The  building 
will  contain  a  number  of  standard  size 
class  rooms  and  a  large  assembly  hall 
Interior  finish  will  be  of  pine  with 
maple  Moors.  A  central  heating  sys- 
tem, probably  steam  heat,  will  lie  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Further 
mention  of  this  work  will  be  made 
when   bids  are   called. 

SCHOOL— 2     story      and      base,      rein- 

: I    concrete.      Cost    not    stated.      Eu- 

reka,  Humboldt  Co..  Cal.  Architect, 
W  II  Weeks,  7:.  Post  street.  S.  F. 
Owners.  Eureka  Union  High  School  Dis- 
trict. Plans  presented  by  Architect 
Weeks  in  competition  with  one  other 
San  Francisco  firm  and  the  local  firm  of 
Ackerman  and  Ret-ft  were  selected  by 
the  Board  of  Education.  The  building 
a  ill  bi  fireproof  ind  will  contain  be- 
sides the  usual  class  rooms,  a  large 
auditor  estic      science      rooms 

and  a  manual  training  department.    In- 
n  in    be    finished     in     pine     with 

maple    rs       Plans   provide   for  steam 

I     i    modern    system    of    ventila- 

,n   and   vacuum  cleaning.     Exterior  ot 

!    with    cement 

Bids     will     be     called     for    as 

ooii     i      plans   'an    be  completed. 

SCHOOL      ADDITION-    2      story      -and 

ed      i  "a     ete        Cost     not 

SI  01  kton,   S  m   Joaquin  Co.,  Cal. 

i     ,        Stone    &     Wright,    24    South 

.  ma     street.      Sin,  kton.        <  Iwners, 

oi        '!     e     i   cent   building 

i      ,  ■     ci  01     Jackson    and 

San    Joaquin    streets    is    to   be   enlarged. 

Plans  i  '    been  approved 

of    Edu     'i  Ion    and    figures 

ire    no  Aen        Bids    will    be 

■     i  ■         Pla  ns   and    full 

Lrtlcula  cu  red     from     the 

ti 

Contracts  Awarded. 

BRIDGE-^Steel  and  reinforced  con- 
.  , ,  i.  (20.990  w ai  •.  [lie,  YuLa  Co  . 
>  ■;,  i    Engim  ei  irveyor  ,Marys- 

\  ille.  Owners,  Vuba  County.  Con- 
i ;.  .,.  ge  vl  irtln  &  Son,  Sac- 

■  i, M.-,, to       Contrai  I     price,    $20,990. 

SCHOOL — 2  story  and  base,  reinforced 


concrete.  $47,900,  Stockton,  San  Joa- 
quin  Co.,  Cal.  Architects,  stone  & 
Wright.  24  South  California  street, 
Stockton.  Owners.  Stockton  School 
District.  Contractors,  Chirhart  and 
Nj  stedt,  Stockton,  general  construction 
only.  Contract  price.  $17,91)0.  A  com- 
plete lis!  of  these  bids  appeals  under 
the  heading  of  Sacramento,  Stockton 
and    Northern    California    in    this    issue. 


Building  Contracts. 

SACRAMENTO    COUNTY. 

LOT  160  N  Vx  lot  lol  Homestead 
Add'n..  Sacramento.  One-story  frame 
dwelling. 

Owner Royal     Miller.     1615     M     St., 

Sac. ■anient,,. 

Architect  .  .  ..V 

Contractor.  .Harry    A.    Hendren,   421%    J 

St.,    Sacramento. 
Filed   Oct.   14.  '13.      Dated  Oct.   14,  '13. 

COST,     $4400 


LOT    11    Kendrick    Tract,      Sacramento 
Dwelling 

Owner D.    V.    Cole.    2034      Stockton 

Ave..  Sacrament) 
Architect  .  .  .Nor.e. 

Contractor.  .H.  AI.  Earle,  Magnclia  Ave 
Sacram  ;nto 

COPT,  $1500 
LOT  25  Mier  &  Bowel'   High   School  Tct.. 
Sacramento.     Ere<:t   dwelling. 

Owner C.  H.  Cha. tartan,  3126  T  St. 

Sacramento. 
Architect  .  .  .None. 
Day's  work.  COST.   $2  100 


LOT  2S  Mier  &  Sow»;i   High  School  Tct., 
Sacramento.       Eric,*,     dwelling 

Owner C.     H.     Chatterton,    3120    T 

St.,    Saci  anient,  . 
Architect  .  .  .None. 
Hays  work  ^OST,  $2610 

LOT  33  .Mier  &  Sowed?   High   Schoo1    D  ' 
Sacramento.      Ere;  i    dti  tiling. 

i  iwner I.    Davidson,   :  i09%    19    i   St 

Sa    laime-l'.o 
Architect  .  .    None. 

Contractor.  .C.       11.      Chatterton      Bros.. 
31 26    T    si  ,    s.o  ramento. 

COST.    $2750 

X    35    FEET    LOT    5,    G,    H,    10TH    AND 

11th    Sts.,    Sacramento.      Alter    dwlg. 
owner Mrs.     Alice       M.    .lones.       710 

llth   St.,   Sacramento. 
Arch  n  ect .  .  .  None. 
Contrai  tor.  .Thellbar   &    Bender,   2901    C 

St.,    Sacramento. 

COST,    $750 


E.  H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
:Law  and  Bankruptcy  Cases  2 

Telephone  Kearny   2622 

615  Phelan  Building,        San  Francisco 


ramento.      Erect   dwelling. 

owner MorreU  &  Clark  Constr.  Co 

Architect  .  .  .None. 

I  o>s   work.  COST,   $4050 


LOT   14   BLK    30  Oak    Park.  Sacramento. 

Alter    garage. 
Owner lohn    Lalourette,    3311    Ma- 
drone,  Sacramento. 
Architect  .  .  .None. 

'onti  actor.  .  E.    A        Pierce,    3526      Park 
Ave..    Sacramento. 

COST.    $4  00 


E    15  FEET  LOT   12   BLK   2,  Boxler  Tct.. 
Sacramento.     Dwelling. 

owner E.     A.      Pierce.     3:,26     Park 

Ave.,    Sacramento. 
Arch  He:'.  .  .  .None. 
Day's  work.  COST,   $2700 


N   63   FEET  LOT  12   BLK  2,  Boxled  Tct.. 

Sacramento       I  iwelling 
owner E.      A.      Pierce,      3526    Par* 

Ave.,  Sacramento. 
Architect  .  .  .None. 
Day's   work  .  COST.   $2700 


W    %    LOT   5   and    120   ft   Locs    6   and    7 
sub    "B"       Oak       Park,       Sacramento. 
Dwelling. 
Owner W.    E.   Travis,    3736   Magno- 
lia  Ave..   Sacramento. 
Arch  Itect  .  .  .None. 

Contractor.  .Arthur    Travis,    3736    Mag- 
nolia   Ave.,    Sacramento. 

COST,    $2500 


LOT  S  Pleasant  View  Oak  Park,  Sac- 
ramento.    Dwelling. 

Owner J.  B.  Weikal,  5th  and  Cen- 
ter  Sts.,    Sacramento. 

Architect  .  .  .None. 

Contractor.  .Burton  H.  Bill.  3215  4th 
Ave.,  Oak  Grove,  Sacra- 
mento. COST,    $3300 


N  V2  OF  S  %  LOT  4  S  AND  T.  5TH  AND 

6th     Sts..     Sacramento.       Dwelling. 
Owner J.    Eckman,   601    P   St.,    Sac- 
ramento. 
\  rcii  itect  . .  .None. 

Contractor.  .Siller    Bros.,    1614    13th    St., 
Sacramento. 

COST,    $3200 


S  40  FEET  LOT  1,  25TH,  26TH.  O,  P 
Sis.,  Sacramento.  Erect  tenement 
bouse. 

Owner Frank    P.      Williams,      3117 

7th   Ave  .  Sac  ramento. 

Arch  i t  .  .  .None. 

Day's    work.  COST,    $6200 


LOT 


HOWELL    CLARK    TCT.,    Sac- 


NO.    97   BURLING  AM  10    TERRACE,   Sac- 
ramento.    ( ine-stoi  y   fcame  cottage. 

i  iwner F.   E.   Stahl. 

Architect  .  .  .None. 


Oc:.    22,    1913. 

contractcr.  .G.    B.    Stahl. 
Filed    Oct.    10,    '13.      Dated    Oct.    7.     13. 
COS: 


BUILDING   AND    INDUSTRIAL  NEWS 

Contractor.  .T.  A.  XIcDougall.  2712  First 
Ave..    Sacramento. 

COST,    $550 


A    GOETHE      ADD'N      K,      Sacramento. 
Alter   building. 

Owner G.    Argante,    4216      Cypress 

Ave..  Sacramento. 
Architect  .  .  .None. 

Contractor.  .Chas.    Vanina.     2022     XI    St., 
Sacramento. 

COST     ?:;.•" 

IS   OAK  TERRACE,  Sacramento. 
Duelling. 

Owner W.    A.    Fairfield,    3020    35th. 

Sacramento. 
Architect  .  .  .None. 
Day's    work.  COS' 

LOTS  11   AND   12  Curtis  &  Bowlej   Add'n 
Sacramento.      Erect    three   bungalows. 

Owner L.      R.    Miller 

Ave.,     Sacramento. 
Architect  . .  .None. 

tor.. J,  C.  Dillard,  3117  Magnolia 
Ave.     Sacramento. 

COST,    55400 

CYPRESS    AVE      -        .mento. 
Alter   store. 

Owner G.   Argante,   Prem  - 

Architect  . .  .None. 

Contractor.  .C.  Vanina,   2"22  XI   St.,   Sac- 
ramento. 

COST.  $900 


r  5,  V,  W,  :'TH  AND  1"TH  STS.,  Sac- 
imento.      Erect   dwelling. 
ner Geo.    J.    Schmal,    22 

Sacramento, 
hitect  .  .  .None. 
itractor..H.   Goldman 

Sacramento. 

COST 


LOT   717    W    P.   TRACT    20,    Sacramento! 

-    dwelling. 

Owner    P.    J.    Gamble,    1417    Sylvan 

way,    Sacramento. 
Archite  t  . . .  None. 
Day's  work.  r     $1900 


-    53    FEET   OF    LOT    S     O,    P. 
nd  261      -         S        amento.   Erect 
Iweiling. 

Owner Mrs.  J.  T    Leary,    ','. 

Sacramento 
Xi.ne 
Contractor.  .  E.   Ball,  —  Ol 

ramento.  COST    $3150 


LOT    1.   J.    K.    2ND   AM)    3RD   STS      - 
ramento.     Alter  building:. 

Owner Angeline    Marincovi 

J  St..  Sacramento. 
Arc  hitect  . .  .None. 

Vanina,  2022   XI  S        -      - 
ramento.  3T,    $1900 


'T  ::;   ELK    ").  Oak   Park.  Sacramento. 
Alter  building. 

ner Gertrude    S.  II    3rd 

Sacramento. 
None. 
y's    work. 


3S      TRACT,      Sacrai 
Erect    ".welling. 

...Ella    R 

nolia.    Sacramento. 


lento. 


ect  .  .  .None 


13  1     K     ST., 


Building  Uuntracts. 

SAN    JOAQUIN    COUNTY. 


LOTS    8,    10,    12.    15.    16    BLK    102    E    of 
Center.   Stockton.      Heating  plant   for 
Tremont  School.     S000  cu.   ft.   air   fan 
electric    driven,     one    No      94     Mueller 
horizontal    turbular    water    boiler. 
Owner Board  of  Education,   Stock- 
ton.        Mrs.     C.       Schneider. 
Mrs.       Alice       P.       McLe  id, 
Frank     Warren.     F.     Ellis, 
and   B.   F.   Eastman 
Stone    i-    Wright,    20   South 
California    St.,    Stockton. 
Contractor.  .Ed.  L.  Gnekow,  617  E-Main 
St.,    Stockton. 

13.      Dated  . 

Fan    and     furnace    in $500 

Completed     587 

Usual    35    days 362 

TOTAL   COST.    $1419 

$750.      Sureties.    H.    E.    King    and 

Eden    Harris.      Limit.    30   days.      Forfeit. 

$5    per    day.       Plans    and    specifications 

filed. 

COMPLETION  NOTICES 

SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

Oct  14  ,1913— INTERSECTION  P  ST. 
1 1 1 ■  1  Upper  Stockton  Road  th  S  on 
31st  St.  to  intersection  with  R.  th 
E  on  Southern  Pacific  r  of  w  to 
intersection  with  upper  Stockton 
Road.  I.ibby.  .McNeill  &  Lihby  per 
-   Morrow    Agent  to  Thomas   H 

-    Oct.    14,    1913 

Oct.     14.     1913— LOT     33,     Williamson 
Tct,    Sacramento.      H    A   XlcClelland 

A   Jenkins Oct.    S,    1913 


LIENS  FILED 


SACK  \MENTO    t'Ol  Vl'Y. 


RE  II  IRDED                                       ACCOUNT 
Oct.    9.    r.113—  FARM    NO     669.    Central 
California     Traction     Unit     No.      10. 
F  A  Warren  vs  John  R  Griffin  .$10S.5S 
Oct.    10.    1913— FARM    NOS.    669    AND 
Central    California      Traction 
Unit    No.    10.      W    P  Fuller   &    C 
Hamilton    Investment    Co  and    John 
R    Griffin     $59. IS 


NOTICE       OK       NON-UI->IM)N«.|HI|.IT\. 


VI   HAMENTO    COUNTY. 


I,    1913 — S    %    LOT    1.    J,    K,    6TH 
and     7th     Sts.:     Nos.     1013    and     1015 

Chas  P  1 
-and  Oscar  Ross  as  to  improvements 
on    leased    propertv 


LOS    ANGELES    AND    SOUTH 
CALIFORNIA. 

RESIDENCE    —    -     storj      ai  d 
frame.       Cost     not     stated.       Holl 

ixi       ti    ■    J.  Mar- 
•  -  kr  and  W.   I    1  (odd,  Storj    Bldg 
I.    A.     Owner,  XIr.  Wiehman.     The  house 
will  contain   fourteen   rooms,  three 
rooms     i  I  nterior 

finish     will    be    of    pine,    m  i 
walnut.      Hardwood    Moors 
in    the    principal    rooms       Plans 
for    fun  ■ 


V, 


Mantels  will  be  of  tile  and  brick.  All 
bath  rooms  will  have  tile  floors  and 
wainscot.  A  hot  water  system  will 
tailed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster 
on  metal  lath.  A  red  clay  tile  roof  will 
also  te  used.  Plans  are  complete  and 
figures   are   being    taken. 

APARTMENT     HOUSE—  3     story     and 
i      k.    $37,00$        Long    Beach,    Los 
Angeles      Co..      Cal.        Architect,     J.     B. 
■on,   Wright   and   Callender   Bldg.. 
I.     A.       Owner.    James    H.    Atkin.       T    e 
g      \  ill    -  ovet    a    ground    urea    of 
150    feet    and    !.as    been    designed 
to    contain    SO    rooms    arranged    in    two 
ree     room     suites     with     private 
Wall    be  is    will    I  e    used    in    all 
apartments.      Interior    finish    will    be    of 
pine    and    redwood.      Plans    provide    for 
steam    heat,   a    vacuum    cleaning    system 
.    water  supply.      Exterior   of  the 
building    will    be    faced      with      pressed 
:      k       All    bath    rooms    will    have   com- 
loors      nd  till         linscot     Pis  ns 
g    prepared. 
BRIDGES     Stei  I    and      • 
crete.      Cost    not    stated.        Santa      Bar- 
bara   County,    Cal.       Engineer.    County 
Engineer        Santa       Barbara.         Owners 
Barbara     County.        Plans     have 
I  een    completed     1  y      the      County      En- 
gineer for  three  concrete  and  steel  high- 
way bridges  which  a- e  to  be  ev- 
follows:    An    SO    foot    steel    span    bridge 
over    Los    Alamos    Creek     on    the    State 
Higl  way    in    1 1  e    51       Ro  id     District:    a 
te  girder  bridge  in  the  same  road 
iver     I  ■   i    iosa    < '  eek    and    con- 
crete    girder    bridge      over      the       same 
S     >  ion   B  of  t,  e  5th   Road  Dis- 
Separate     bids    are      now      being 
taken    for    the    construction    of   - 

'ridges.        Plans.       specifications 

and    full    particulars    ,,f    |  ie     work    can 

•    e    C  unity    Engineer. 

Santa    Barbara.       Bids    will     be     opened 

Hoard     oi     .-  V 

I     m       C.    A     Hunt    is 

County    Clerk. 

5PITAL    GROUP— 1      n 

-e.   reinforced   i  on    :  ete     $]  t 

k,   Los  Angeles   Co  .   C  il 

State    Architect     George     B.     Xlc- 

Sacramento.      Owners,   State   of 

nia.       Only      preliminary      plans 

•   lared    for    this    group    of 

buildings  and   details   are   not   available 

T    e  tract   on    v,      I  uildings  are 

to    le    erected    covers     in    area 

Construction    will    be    fireproof 

mt      Working   drawings  are    to 

le  prepared  as  soon   as   tbe  preliminary 

is   have   received    the  approval   of 

'■     Bi  ard    of   Control. 

HOTEL— 3   story   and    base,    brick  and 

steel.    $150,000.      Los    Angeles,    Cal       Ar- 

-  O.   P.  Dennis  and   H.  H.  Hewitt. 
Fay    Hide.    L     A.      Owner.    1.     D.    Hines. 

: oing   will   I  e   erected   on   Holly- 
Boulevard      near       St.       Andrews 
1'i.i   «-      The  building  has  been   di  -   . 

-  lape  of  a  letter  H  with   extreme 
dimensions    of    150    b\     150    feet.      Inter- 
contain    150  guest    rooms.   7".  per 
which    will    have    private 
finish  will  le  of  pine  and   w    ite 

Ho  rd\\  o  id    floors   will    hi 
all    ways.      T    el  e    will    I  • 
eval  n     -r: i     .,      vacuum 

-  system.      All    i-.i 

!  ave    cen  ,   nSl  ,,, 

iiftled    brick 

tile    will    be    used.       PI 
i  eing    prepared     and 

called   for  at   once. 


3S 

Hi  iTEL      I    storj    and   base,   brick    an* 
steel,  $35, Los  Angeles,  Cal.     Archi- 
tects,     Richards-Neustad      Cons't.      Co., 
and      Calender      Bldg.,      L.      A. 
Title    [nsur- 
■    .    i,     Idlng  will  be 
on    North    Los     Angeles     street 
covering    an    area    of    07      by      73     feet. 
;,   total  of  72   guest   rooms 

on    the    upper    flo  irs.        Fit  si    il ■    will 

i  ontain    besides   the   hotel  entrance,  nve 
Interior    finish    will    be    of   pine 
rooms     will      have 
ition     floors    and     tile     wainscot. 
Plans   provide    tot    steam   heat,   elevator 
and    i   hot   water  system.     Stores 
,    patenl    store   fronts  and   pi-ate 
glass    windows.      Some    marble    and    tile 
wainscot   will   be  used.     Exterior  of  the 
building    will    be    faced     with     pressed 
1  rick.      Plans    are    in    the    hands    of    the 
owner  who  is   taking   subfigures   on   the 
parts   of   the   work 
HIGHWAY        WORK,        MATERIALS, 
i  -p-      i     s)    n0l    stated       Santa    Barbara 
o      Cal.       Engineer,    County    Engineer, 
I  larbara.     Owners,  Santa    Barbara 
County.      Bids    will    be    opened    on    No- 
v  ember  3rd  at   10  a    m    for  furnishing  all 
a    in    and   materials,   tools,  etc..   for  the 
of    8,000    feet    of   highway. 
T;  e    work    is    to    be    done    in    the    Fifth 
Road    District.      Plans   and    full   particu- 
lars   can    he   had    on   -application    to    the 
County    Engineer,   Santa    Barbara. 

SCHOOL.    OF      MUSIC— 2     story     and 
ise,       reinforced        concrete,        $90,000. 
Claremont,    Los    Angeles   Co.,    Cal.      Ar- 
t,    Myron    Hunt,    Hibernian    Bids.. 
I.     A.      Owners.    Pomona    College.      The 
I  uilding,  designed  for  a  music  hall,  will 
1  e    in    the    shape    of    a    letter    Y    with    a 
length  of  J60  feet  and  an  average  width 
of    I",    feet.      Tne    maih    auditorium    will 
seat     1,000     people.       Besides     the    main 
auditorium     plans     provide     for     eight 
large    -                      1    16     practice     rooms, 
ui  i  ion    wi!    i"'    in  eproof    through- 
cut    with    cement    il 'S  and    roof   slabs 

olow    tile    walls    ind    interioi    par- 
titions.     Interior   finish    will   be   of   pine 

and     hard  i *     i  ent  ral     heating 

rid     i     ventilating     plant 

will     i  •       -     I         Exterior     \\  ill      be 

i  ,    ,   I  .i.i    1 1  Plans    will 

le   nut    for   figures   within    ten   days. 
SCHO  and     base,     brick, 

Cliino,  San  Bernardino  Co., 
Cal.  Archite  is.  \\  ithe:  and  Davis, 
Story  Bids.,  L.  A.  Owners  Chlno  School 
District.  The  building  will  covei  a 
,i  ml  has  been  de- 
signed to  contain  12  standard  size  class 
:  ,,,,,ii-.    librarj    and    a  -   embly    nail.      In- 

'      pine.       Slate 

..     ii   .  .1         An     auto- 

.  i      n  Ml     be     installed. 

■    .     building    will    i"'   faced 

with  ' '  >■   being 

STORES    AND    LOFTS      5     story     and 
,   ,    tion.      Cost    not 

Los    Angi  les,    Cal         Arcl  

ton   Bldg., 

i.    A       I  i I  Bi  ovi  n     The 

i  uilding   will  be  en    ted     it   the    cornel 
of  Boyd  wit      a  front 

reel    and    10  i 

feet    on  I  ppi  i     n '«    will 

sed     for    light     mi tact  urlng 

First     Hoot 
will  conta  In  t    •    offli  ■    a  nd   pie  n(   ol    I  he 

owners.     Con  111    bi     fire] I 

I  fra  ii" 

ana   i  looi       ind    root   of 

■  ...  ble    for 

.,,   i  lea  ii  1 1 
.it.         M.tai    window 
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sash  and  ftaries  will  be  used,  Exterior 
will  he  faced  with  cement  plaster, 
plans   are   being   prepared 

STORES      AND     THEATRE      I         torj 

and    base,    brick    and    steel,    $35,1 LOS 

Angeles,  Oal.  Architects,  Austin  and 
Pennell,  Wright  and  Callender  Bldg.,  L. 
A.  Owners,  H.  I,  McAllister  and  J  M 
Dobbins.  This  work  has  been  mentioned 
here  before  when  plans  were  first 
started.  The  building  will  occupy  a 
corner  site  and  will  contain  a  theatre 
seating  SjO  people  'and  five  stores.  In- 
terior finish  will  be  of  pine  and  hard- 
v,  ii,,,!  i  Considerable  ornaiuent.il  pla  tei 
will  be  used  in  the  theatre.  There  will 
be  cement  floors,  metal  wind.. v.  sash 
and  frames  and  patent  store  fronts.  Ex- 
terior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  are   being  taken. 

GREEK  THEATRE — Reinforced  con- 
crete construction.  $150,000.  Los  Ange- 
les, Cal.  Architects,  Heath  &  Grove, 
Tacoma,  Wash.,  associated  with  S.  Til- 
den  Norton  and  Frederick  H.  Wallis, 
Title  Insurance  Bldg.,  L.  A.  Owner, 
City  of  Los  Angeles.  This  structure 
will  be  erected  in  Vermont  Canyon  and 
is  a  gift  to  the  city  from  Col.  G.  J. 
Griffith.  The  theatre  will  he  built  in 
,i  natural  amphitheatre  with  sufficient 
seating  area  for  25,000  people.  The 
present  seating  capacity  of  the  theatre 
will  be  10,000.  A  stage  200  feet  in 
width  and  with  complete  dressing 
rooms  and  storage  space  for  scenery 
has  been  provided.  The  classic  style  of 
architecture  will  be  used.  Exterior 
will  be  faced  with  artificial  stone.  Plans 
are   being  prepared. 

ICE  RINK — 1  story  and  base,  brick 
and  steel,  $130,000.  Los  Angeles,  Cal. 
Architect,  Frederick  Noonan,  Wright  & 
Callender  Bldg.,  L.  A.  Owner's  name 
withheld.  The  building  will  be  erected 
at  the  corner  of  Grand  avenue  and  Jef- 
ferson street  covering  an  area  of  17.". 
by  125  feet.  Besides  the  ice  rink  and 
ice  making  machinery  there  will  be  two 
St.. res  and  a  moving  picture  theatre  A 
steel  trussed  roof  covered  with  gla  ; 
will  le  used.  Interior  finish  will  be  of 
pine.  Exterior  of  the  building  will  be 
in  ,,i  with  pi  essed  brick.  Plan  a  1 1 
in  arly  i  omplete  a  nd  bids  will  be  called 
for  within  a  week.  Contrail  for  mu- 
ch in,  i  j    will   bo   let   sepa  ratelj  . 


Wednesday,   Oct.    22,   1913. 

Wright  ami   Callender   Bldg.,  L   A.   Con- 

i  act  i"  Ii  e,  $  i  i,000 
POST  OFFII  'K  2  t"i  '■  and  base, 
\  construct  ion,  $t  8  1,2  16,  Pas; 
dena,  Los  Angeles  o.,  Cal,  Arch  lt<  a\ 
Supervising 'Architect  Oscar  Wenderoth, 
Washington,  D.  C.  Owners,  United 
States  Government.  Contractor  Eu- 
iriie  Schuler,  Wahpeton,  North  Dakota. 
Contract    price    $184,246. 


Contracts  Awnrded. 

APARTMENT  HOUSE  —  3  story  and 
base,  class  C  construction,  $60,000. 
I. os  Angeles,  Cal.  Architect,  Ferdi- 
nand Parmentier,  Byrne  Bldg.,  L  A. 
i  i»  n. ir,  Airs  Harvey  Ingerson.  i  lon- 
ii.i.i.. i.  Milton  A.  Ely,  2516  Alcatraz 
street,    I.    A.      Contract    price.    $60, 

HOTEL— 12  story  and  base,  brick 
and    steel,    $350,000.       Los    Angeli        I  a 

Ai  chitecti  .    Pai  kinson    < Bergsl  rom, 

Securitj  Bldg  .  L  A.  t  Iwners,  Hart 
i:,  ,,  i  ',,,,1  ractors,  F.  O.  Engstrom  Co., 
..in  and  s.-at. .n  streets,  L.  A  The  fol- 
low Ing  work  is  not  included  in  the 
.  onl  i  .. a  :  Plumbing,  s  team  heating, 
e'evators,  power  plant,  ornamental 
Iron,  structural  steel,  mail  chutes, 
marble  and  tile  work,  store  fronts, 
terra   col  ta    work,  elect  rle   w  Iring     elec 

trie    fixture       pi Ing,    vacuum    clean 

,  ,,i  n.it  in-      and      mi.  i  lor      finish. 
Contract    price    not    stated, 

1 1<  iTEL  I  story  and  base,  brick  and 
Bteel,  $55  Los  Ingeh  Cal.  Ar- 
chitect       Milwaukee    Bldg     Co  ,    Wright 

and    Cal i     Bldg  ,    L       \        Ow  ner 

Sidney    Goldn ind     Charli       Jai  obj . 

Conl  mi  i'.i :      Milwaukee     Building    Co., 


SEATTLE  AND  WASHINGTON. 


THEATRE-  I  stoi  s  md  has.-  i  ein- 
force  i  concrete,  i  :ost  not  stated.  Se- 
attle, Wash.  Architect,  .1  A.  Creutzer, 
New  Voik  Bldg.,  Seattle.  Owners,  [sis 
Land  Co.  The  building  will  be  erected 
,.ii    la  ..aii  waj     a.  a  i     PI  ne    a  ml    will    have 

■  i  reel  1 1  ontage  ol  36  feet  a  nd  a  dept  h 
Of  l-ii  feet.  There  will  be  one  store 
beside  the  theatre.  Construction  will 
be  in  .proof.  Interior  will  be  finished 
in  pine  and  ornamental  plaster.  There 
will  be  steam  heat  and  a  modern  sys- 
tem of  ventilation.  The  main  auditor- 
ium  will   have  a   seating  capacity  of  500 

people.       Exterj i    the    building    will 

he  faced  with  cement  plaster.  The  gen- 
eral contract  will  not  include  heating, 
plumbing,  electric  work  or  interior  dec- 
orating. Plans  are  complete  and  fig- 
ures   are    being    taken. 


EXPOSITION     PROGRESS. 


Detailed   Report   Submitted  By   Dlrecto 

of    Works. 


Director  of  Works,  Harris  D.  H. 
Conniek,  in  a  report  submitted  to 
President  Charles  C.  Moore,  of  the 
l'a  nama-Pacific  International  Exposi- 
tion, on   October   third   states: 

Up  tn  date,  41,176  feet  of  pipe  for 
the  high  pressure  water  system  has 
been   laid. 

In  grading  the  Exposition  site,  the 
contractors  are  using  lT.'i  head  of  stock 
with  the  necessary  scrapers,  plows, 
wagons,     etc.  These     are       principally 

used  in  grading  the  drill  ground  and 
race       I  rack,       Fine       Arts       Pool,      Musical 

Con.  nurse    and    Concessions    road. 

The    service      water    supply      system 
contract    has    been    completed 
also  the  freight   slip  and  approach.   The 
hydraulic       plant     for       operating       the 
freight    slip    has    also    been    installed. 

There  is  every  probability  that  the 
carpenter  work  on  the  I': 'lace  of  Ma- 
chinery will  be  completed  within  tour 
weeks.  The  only  work  remaining  to 
be  done  being  the  wall  training  in 
I  I  ..  cast  and  west  ent  ni  noes,  niiin- 
scotting,    partitions   and    mill    work.   Up 

to  date,   7,260, loard   feet    of  lumber 

have       been     installed.  All       window 

ii' s    arc    ...     the    grounds    and    about 

ha  If  of  1 1. cm  a  re  s  .-I  in  place  and  reads 
for  the  glass. 

Fifty  per  i  cut  of  the  roof  covering- 
is  in  pla.e  ami  a  corresponding  amount 
of  sheet  metal  work  finished.  Of  the 
s  inn  a  nd  plastei  « ork,  6,000  square 
.  i  i.i  of  plain  surfaces  has  been  com- 
pleted       About    one-third    of    the    staff 

work      has     been     set      in      place     and      that 

on  the  north  end  of  the  building  is 
,o  o'i  Ically    completed. 

Til  i  >■  foul  I  lis  of  t  he  |.l  umblng  on 
1 1,,-   sitiii.  t  ni.-    Is    finis!  ...I    a  ml    ii  a    tota  I 

c plelion     Is     a     mailer     Of     a     COUple     Ol 

v.  eeks, 

During    I.,    past    month   about    , 

feel      of   the      i  upei   at  i  m  i  tire      of     the 

IM.I,   a  I     oral       PS  la     ''       V.  a  ,    I  c.'t.   ,1  Till 

V.  -.ill     ami     I  00t    ' '  aniing    is    unci.  ' 


Wei In      lay,    Oc      22,    1913 

Concrete     work     lias        ei  .    i     to 

the    roof    line    and    is    aboul    n 
ile  ted. 
Approximately     75%    of    the    .  olumns 
and     trusses    are     in     place.       The    pile 
foundation    contract    for    the    Transpor- 
tation  Building  has  been   completed. 
About    90%    of    all    tin     structure    ma- 

ferial   of  the   F i   Produ  "s   Pa 

named    and     rr.jM     oi     I    e     steel 
essential     for     assemblying      is 
grounds.         Concreti      v.   i   k  s       iieen 

completed   to  about    the    fti  o 

All  lumber  for  the  Ag  rii  ultural 
l  'a  lace    has    i  ecu    delivei  i 

ol   all   framing   .  a  npleted. 

Three  fire  stations  are  under  construc- 
tion -and  two  of  them  at.  i  .  :om- 
pleted. 

T  e  .iniic  floor  work  on  the  Liberal 
Arts    Building   has    bi  •  i  d.    The 

framing   of   the   columns   and    ti 
about     60%    completi 

all    of    the    plumbing  elcw    the 

lb",      line    is    finished. 

The  grading  on  the  Exposition  Audi- 
torium site  is  completed  and  the  only 
thing  that  remains  to  be  done  is  the 
back  filling.  The  structural  steel  is 
being  shipped  and  770  tons  an  now  on 
the    grounds. 

Tie  construction  of  a  lath  house  lias 
been  completed.  About  "  ,  of  the 
columns  and  trusses  on  the  .Manufac- 
turers Building  has  been  frame  i  The 
erection     of    thi  and     columns 

will     be     inaugurated     wil 
ten   days. 

About  one  million  feet  of  lun 
i  een   plated   to  date   in    the   floor  of  the 
Varied  Industries   Building.     The  fram- 
ing of   the   columns   and    trusses    is   pro- 
ceeding   with    great    activity. 

In      the    construction      of    the      Mines 
Building.    1,150,000    board    feet    of    lum- 
ber has  been   installed    to   dati 
framing  of  the  columns  and  trusses  has 
stai  te  1    and    the    i  oncrete    w  irk 
der  way. 

Ten    pointing      mac    ini  -  being 

used  in  the  Department  of  Sculpture  in 
preparing  the  enlargements  for  ieauti- 
fj  ing    t.  e   ground  j   and 

The  Government  warehi  re  now 

being    removed    and    numbers    cne    and 
two    have    teen    set    up    on    a    new    site. 
Warel  ouse  No.  4  has  been   raised  and  is 
now    i  eing   mflved   to   its   new   location. 
Grading     for     the     railway     yards     is 

i -   •  -sing    rapidlj      1 1  ork    of 

laying   track-  ried    on    with 

such  rapidity  that  this  work  will  be 
completed  at  a  ll  earl  . 

All    th  i  Ian  s    a  re    no  w 

>Uy     completed     and     the     detail 
plans,   which   will   be   neci  re  be- 

ing made   in  the  gem  drafting  room 

- 
Phe   prep  e   b 

south     garden 

rhi       iwn    i  ra  ilway 

terminal  nearly 

first   cutting. 

Japanese       honeysuckle       and 

%     the 
Hospital    Building    in    the 
T   e   work   of  bottomi 
lifting  eucali 

in    Lobos    Squ  in    ad- 

ni  oval 

THE    WORLD'S    LARGEST    Bill. DING. 

Work     ha  ■■     0.  .  Mew 

fork      on    who. I  

ding 

;      it     will     pi 
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come.  The  new  Equitable  building  on 
Broadway,  Nassau.  Pine  and  Cedar 
streets   will   cost    won    completed   close 

to    $30.000.1 It     will    weigh     203.000 

-    against    103.000    for    the    Wool 
worth   building,   and   will   require 
li  ns    of    steel,    as    against    _  i  OOO    tons 
used   in    the    next   largest    structure.      As 
a   matter  of     fact,   it   will   be     virtually 
te     buildings,     each     having 
separate      shafts    for      electric      wires. 
"    wires   and    other   devices       By 
i      -    means,   together   with   distinct   sys- 
tems   of    w  iter    tanks,    it    is    hoped    that 
i     event   of   fire    in   any   one   section 
.    >■   ol    er   three    wil)   be   safely   isolated 


3  ) 


RAILROAD'S     BID     ACCEPTED. 


SACRAMENTO,  Oct  14.— The  bid  of 
the  Southern  Pacific  Company  for  fur- 
all  labor  and  material  in  the 
reconstruction  of  the  city  levees  from  a 
point  500  feet  "  uth  of  the  Sutterviile 
Road  to  a  poinc  9,500  feet  northwester- 
ly from  Brig!;  ion  for  $262,100  VI 
eepted  unanimously  by  the  City  Com- 
mission. 

According  to  Commissioner  Wilder, 
after  deducting  the  cost  of  all  items 
except  strictly  earthwork  on  the 
levees  concerned,  the  cost  will  ap- 
proximate 91  cents  per  cubic  yard. 
wl  i  i  is  a  saving  of  4  cents  per  yard 
as    compared    with    the    previous 


CONSTRUCTION     WORK     ABROAD. 


JAPA  \. 


New  Central   Railway  station  at  Tokyo. 

Tile  mi  e  railwaj    si  ation  in 

Far  Last,  the  new  Central  Railway 
at  Tokyo,     will    >e     completed 
next    year    at    a    cost    of   approximately 
000.      The    niann  'building    is    1,083 
feet,  and  the  station  is  being  con- 
on     a     centrally     located     50- 
i    land   which    will   be   deeo- 
ipanese  gardens,  fountains, 
etc. 

1 ,300    tons    of    --ti  u 
steel,     being      less   than      half      of     the 
amount  utilized   in  the  frame  work,  and 
II        of     tile,    all     the     materials 

1     Ll'i     cons a  ion    of    the    r.ew 

in   ts   of  Japan,   and   in- 

i  bricks     8,800 
10,00  I ,     ■    o 

I  square 

:  Ing — which    is   used 
in    the    root'n  . 

umber. 
The  .  ed    with 

etc.,   and 

i  "     hotel        commodations.      It    is    the 
.     I    e      iim  nesi    aul    o 

ompleted    same    time 
nation     of    the 
1914. 

to    give 
lo    Ja  panese-ma  le   pi 
ility    being   equal.      In    this 
e  i  rly    a    monu- 
ment   to  use      of 

! 

MEXICO. 
IVew    uiectrlc   Plant, 

-     .     il  co      b  j     i: 
o    pun 

i-"i  i  n  - 


its  initial  capacity  is  2,000  lights 
of    16    candlepower.        The    municipality 
contracted       for    lights       for    the 
The    company    announces    t'aat 
wiring    and     installation    of    lights 
will    he    installed    free,    but    it    appears 
that    the   high    cost   of   the   service    will 
preclude     a    very      general      patronage, 
i  si  -in-advance    rates    per    month 
for  lamps  run  from  $2  for  a   16  candle- 
power    to    $S    for    100    candelpower   and 
400    candle      power,    with      dis- 
counts of    :,   per  cent    for   5    to    10    lamps. 
cent   for   10    to    20   lamps,  and    10 
i    for  20   to  50  lamps.     However. 
i    company   will   probably   realize   that 
a    meter   system   will    prove    more   popu- 
lar.    The  new  plant  will  provide  a  mar- 
ket,   restricted   at    first,    for    many   elec- 
1-vices.      Correspondence    should 
be  in  Spanish   to  the  company   named. 
PANAMA. 
I'ir.-I'.iiuine     Building. 
TI  e   National   Government   of   Pan  una 
will  erect  an  up-to-date  two-story   fire- 
:  uilding  for  the  tire  department 

on,  materials,  concrete  and    w I, 

with  galvanized  iron  roof:  all  sand  and 
gravel    used    in    the    concrete    must     be 
1    from    the   Chame    locality   and 
River    Chagres.       and    all     stone       from 
Plans    and    specifications    may 
he    seen    at    the    Department    of    Public 
it    Panama,    to    which    office    all 
ids    must      e    sent    accompanied    by    a 
•      showirg     that     $100     gold     has 
been     deposited       with     the       Treasurer 
General    of    the    Republic.    Panama.    The 
work    is    to    be    done    under    supervision 
of     the     Government     construction     en- 
ind    completed    within    60    days, 
utract   must  'be   approved    by    the 
President    of    the    Republic,    and    no    in- 
crease in   amount  called   for  in   the  con- 
iii    t     will     be    permitted     without     per- 
from    the    Secretary    of    Public 
and    the    contractor    must    de- 
posit   $230   for  fulfillment  of   the   work. 


PHILIPPINES. 
Slipway  for  Manila. 

l'ir     Eastern     shipbuilding     interests 
e     materially    affected    by     the 
Ig    of    new    shipyards    and    a    slip- 
c\  i        of     large    size     by     the     Ernshaws 
>s    &    Engineering   Co.    (Ltd.),    on 
the   inner  basin  of  Manila    Harbor.      The 
ilant     comprises    an     inclosure    of 
33,000    square    meters    and    has    a 
:e    outfit    for   handling   vessels   of 
:e    up    to    3.000    tons   dead    weight. 
ipway    projects    460    feet    out    of 
enabling   it   to   make   any   of  the 
engaged  in   interland   traffic  and 
i    e    vessels      on    the      regular 
Hongkong-Philippine  run.  most  of  which 
■  en    coming    heretofore    to    Mong- 
ol-   repairs.      The    plant    is    equip- 
foundry,   carpenl  er   shops,   an  1 
i  n,l    with    in  i'  I  in-   si  ops   with 

•    '      tppl es    in    the    way    of 

lathes,    drill  er    steel- 

manipulating      devices;       wil  i      a    com- 
i   air   plant    for  all   kinds   of  drill- 
ing,  riveting,  calking,  and    g-neral    ser- 
ork;       with       lij  Ira  ulic       plants, 
and    hydrau  and    all 

i  on  \  -nienc  es.        1 1 
i  "ii.cn:   will   i   ire  for  the  most 
shipping  in   the    Philippines. 

sol   I'll    AFRIC  \. 
Haajcena  River  Improvements. 

wil    in      i    i     li     half      dozen 
e     Raaken       River     i  ordina  rilj 
-:   earn),    wh  ieh    flows    I 
From  the  high  I   countr;    back  of 

...  i 
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Combination 

Boiler  and  Gas 
Wafer  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem, 


Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  oi  America 

Successors  to  JOHN  WOOD  M.-C.  CO. 
218-    1  Pacific  Bldg.   447-49  E.  3rd  St.   33 1 -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


DR.  ALVIN  PLUMMEB 

HOME  TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    M  WiKET   .51S4 

SAN  FRANCISCO.  CALIFORNIA 


JAMES  CAHILL  &  CO. 

Incorporated 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                             Tel.  Oakland  1113 

the     business     center     of    the     city,     has 

been    in    flood    with    disastrous    results. 

It    lias   now   been   decided   by    the   muni- 

cipality     to    straighten     t  lie    outlet    and 

tl  •-  existing  channel   to  a  width 

erage   depth   of   1 1 

feet       This    channel    will    be    1,600    feet 

I  will   ba\  e  a  com  rete  bottom. 

T    •      pi  i  sen!     bridge     near    the    river 

will    I  e    replaced      by    a    single- 

span    iMi,!    i, ridge    13S    feet    lung   and    60 

feet    wide,   carrying   two    lines   of   trams 

and    buill    on    the    skew     crossing    the 

ri\er    at    an    angle    of    63    degrees    to    75 

dge       will    be      eon- 

-" '"  '  Hi   stone  abutments. 

If  ti  e  plans  of  I    •    town   engineer  are 

aunicipal    council    the 

work   will   be  let  in  three  contracts,  one 

i     itself,  another    for 

placing    :t    in    position,   and    a    third    for 

te  river 

1  "f  these  improve- 
ments ,,, ...  oximate  $27.1.- 
I. 


$900,000.  Yet  the  cost  of  collections, 
proportionately,  is  little.  if  any, 
greater. 

State  Controller  John  S.  Chambers 
l -is  been  given  special  attention  to  the 
work  of  the  inheritance  tax  depart- 
ment with  a  view  to  increasing  its 
efficiency.  He  is  hiking  a  personal 
Interest  in  all  the  Litigation  involved 
and  this  week  will  appear  in  Los  An- 
geles to  take  charge  of  th''  hearings  in 
i  •  i  tate  of  Hi  Hancock  Ross.  This 
estate  was  appraised,  in  round  num- 
bers,   ai    $4,j ,000,    lull    as    a    result    of 

investigations  made  bj  agents  "f  Con- 
troller Chambers,  he  has  become  con- 
v  Inced   i  hat  i  here  is  an  under  appra  ise- 

ment    of    at    least    $3,000, ,      He    will 

""«  eek  to  ha  ve  the  a  ppra  isers  re\  ise 
their  figures,  and  should  they  decline 
to  do  so,  he  will  throw  the  matter  into 
Courl  n  successful,  the  State  will 
bein  in  to  i  he  es  tenl  oi  El  om  $50,000  to 
possibly  $200,000  in  taxes,  depending 
upon   the  amount  of  the   increase   final- 


Any  communication  so  addressed  will 
be  opened  and  attended  to  by  the  per- 
son who  happens  to  he  in  charge  of  the 
office.  If  addressed  to  the  consul  by 
name,  it  might  be  forwarded  to  him  un- 
opened, should  he  be  absent,  and  delay 
would   thus  result. 


\N\I    \l.       INCOME      FROM       INHERI- 
TANCE   TAX. 

''•  ieopli     n  a  Izi     u  hal     a    benefli 

1. oi  lit     of     the 

offli        i       lot  he    ti x - 

,     the  Leg 

di  pa  '  i  ment's 

powers   and    proi  ides   it    wil       iddil  on  il 

■""'i'1-    '  ■  on   then  of,   this 

i    i       !      more 

During 



i  ..  ,  .     

•      ■ 



1 1""*  l  trifle  ovei 


FOREIGN  TRADji;  OPPORTUNI- 
TIES. 

'  "■     i    i     tdd ■  oinii  ted  I  liej   may 

i  e  ohi  a  mo, i   from   I  he   Bureau  oi    For 
elgn  and   Domestic  Commerce,   Wash- 
in,    D     ''       In    applying    for    ad- 
dresses  refer  to  file  number  I 

CORRESPONDENCE     Willi     CONSULS. 

i    i      uggestion  is  made  that  all  com- 

munii  1 1 ■    to  const!  la  r   officer;    be  ad- 

drei    •  ,i 

'I       I        Aim   i  lea  II      I  'iilisill, 


A  I 


me  of  th 


iffl. 


101      heme     given 


Consuls  are  requested  to  contribute  to 
Hi  is  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
conducted. 

No.      11742.      ritlllllicrM*      .Mi|l|Hle.N      ami 

sanitary  goods — The  demand  in  a  Eu- 
ropean   country    for   plumbers'   supplies 

tnd      hi  t;n  >    _■ Is   of  American   manu- 

fai  line  has  increased  to  a  consider- 
able extent  .lining  the  last  few  years. 
Most  of  these  gods,  however,  come 
through  Germany  and  often  reach  the 
markel  as  i  Sei  man  [ I  I  .oral  deal- 
ers a  re  desirous  of  import  ing  direct 
fi'iiii  the  American  manufacturers. 
Some  of  these  dealers  state  that  it  is 
impossible  to  Import    'merii  in  supplies, 

us  all  iii'tuii  ii"    are   i ■  i    to  genera 

European     sales     agents,     who     try     by 

1  i  ■'!    means   po  sibl ■  i    Eui >an 

i       rather       than       American.      An 

\iuerii  n  ii  consulai    offli  er   I  ^s   [oi  «  ard 

•  il      the      name-'      oi      1     ie        .tellers      who 

ave    made    inquii  ies    in    rega  rd    to    the 

tines   of   goods    m e n t i id 

\n.    11745.    Renin.— A    reporl    from    an 
met   '.hi    consula  r    offli  er      ta  tes    i  ha  t 

.    .     '        I    p  [era  hie   de- 

n I   in    i    Km  ope  1 1    in  ri    for   resin 

for      NSe       III       .'.I"       '..   ,,:   I.;  ".      ;,  fld       ,,;ip.    i        I  ,ir 

torii  ,  etc.  A  loca  i  bu  iness  ma  n  de 
slrous  of  eniei  ing  into  negotla  i  ions 
'.■  i  ■ !  i  \ii.e,  lea  ii  m  ms  i  hal  ai  e  able  to 
s  upplj      this     .HI   ell 
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Walter  A.  Scott 

ARCHITECTURAL 
Photographer 


558  MARKET  ST. 


Phone  Kearny  2683 


San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    MERR1TT     1903 

Dow  C. 
Golden 

^     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


The      best     and      cheapest      reversible 
window  on  the  ma 

Common  Sense  Window 

Invented        and        manufactured        by 
1.     II.     BIRTH.     19                             lina    Sts., 

also 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Pnce  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cushion   Check,  working    automatically 

Simplicity  and   Durability  combined      An'inrf 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Cover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparalion  for  Bringing 
that  Deli  at :  Beauty  o  I  he  Skin  so  d  sired 
by  the  Lad  es  and  admired  by  the  Cent  e- 
men.     Fine  for  the  face  af.er  shaving. 
At  a'l  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


me  "Pittsburg" 
me  "Bungalow" 
The  "Lion" 

A  healer  of  any  size  within  the  purchase 
price  of  the  masses.  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  ful'y  guaranteed. 


Pittsburg  Water  Heater  Co. 

Phone   Sutter  502b 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 


"TOXEIVIENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Ave..     Alameda      

Holt.  O.  C.  110  Jessie  St Page  4S 

Neideck,  Frank,  2669A  Howard. Page  38 

CABINET    MAKERS. 

Burlingauie  Cabinet  Works.  First- 
class  work  of  all  description.  Ern- 
est Held,  Prop.,  509-11  6th  St., 
San    Francisco.      Tel.    Kearny    3562. 

Hunter.    K.    J.,    expert   cabinet    maker, 
Telegraph  Ave.;   dealer  in  ma- 
hogany,   antique    and    all    kinds    of 
furniture;     repairs     and    polishing; 

Telephone     Oakland     3735 

COMPOSITION    FLOORING. 

Artolith   Sonitarv  Compoistion  Floor- 
ing Co.,   149   Turk   St.,   S.   F...Page   41 
CONCRETE     MIXERS. 

Bacon  &  Co.,  E.   R,   3S-40   Natoma... 30 

Langtord,  Bacon  &  Myers,  215  Rialto 
Bldg.,  s.  F..Page — Inside  front  cover 

Parrott  &  Co..  32u  California  St.,  San 
Kr.ncisrn  ..Paee — Back  cover 

CONTRACTORS'     MACHINERY. 

Bacon  &  Co.,  E.   R.,  3S-40  Natoma 38 

Langford,  Bacon  &  Myers,  215  Rialto 
Bldg.,  S.  F..Page — Inside  front  cover 

Parrott  &  Co.,  320  California  St.,  San 
Francisco    Page — Back  cover 

CORNICE    AND    SHEET    METAL    YVKS. 

Golden.  Dow  C,  1616  14th  Ave.,  Oak- 
land,   Cal Page    41 

CRUSHED    ROCK. 

Niles  Sand.  Gravel  and  Rock  Co..  704 
Market  St.,   San   Francisco Page   1 

DOOR    CHECK    AND    SPRING. 

Morrell,  F.  D.,  27S  Natoma,  San  Fran- 
cisco     Page    37 

Rischmuller,  G.,  852  37th  St.,  Oak- 
land, Cal Page  3S 

DOORS,    SASH,   MOULDINGS. 

Builder.'.'   Supply   Depot,   38   8th,  S.   F. 

Page     40 

DRUGS. 

Clover  Leaf  Pharmacy,  Cloverdale, 
Cal Page    42 

ELECTRICAL       CONTRACTORS       AND 
SUPPLIES. 

Levy  Electric  Co., 539  Market  St. Page  6 
ELEVATORS. 

Otis  Elevator  Company.  Beach  and 
Stockton     

Van    Emon    Elevator    Co.,    56-60    Na- 
toma  St.,   S   F  Page-Inside   back  cover 
FIRE  INSURANCE. 

Boggs.    Fred   H.,    68    Post Page    42 

FLOORING. 

White    Bros..    5th    and    Brannan.    San 

Francisco     Page    36 

GARAGES. 

Metal  Shelter  Co.  of  California.  437 
Golden    Gate   Ave Page   40 

GENERAL     CONTRACTORS. 

Johnson,  Joel,   110  Jessie  St.... Page  40 
Holt,    O.   C.    110   Jessie   St Page    48 

GRATES.     MANTELS     AND     TILES. 

Kellv  Co..  J.  T.,  723  7th  St.,  Oaklond. 
Cal Page  38 

GRAVEL. 

Niles  Sand,  Gravel  and  Rock  Co.,  704 

Market  St..  San  Francisco Page  1 

HARDWOOD    LUMBER. 
Parrott  &  Co.,   320  California  St.,  San 

Francisco    Page — Back    cover 

Bros..    Eth    and    Brannan.    San 

Francisco     Page    36 

HOISTING    MACHINERY. 
Langford,    Bacon   &   Myers,    215-17-19. 

Rialto    Bldg Inside    front    cover 

Parrott  &  Co..  320  California  St.,  San 

Francisco    Page — Back    cover 

KITCHEN     OUTFITS. 
lis  Co..  John  G..   839   Mission  St..   San 

Francisco     Page    41 

LIMBER. 
Hart-Wood     Lumber     Co.,      5th      and 

Berrv    Sts Page    39 

Taylor   &  Co..   2006   Grand.   Alameda.. 

MACHINERY. 
Langford,    Bacon    &    Myers,    215-17-19 

Rialto    Bldg Inside    front    cover 

Parrott  &  Co..  320  California  St..  San 

Francisco    Page — Back    cover 

MANTELS    AND  TILES. 
Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
egraph   Ave..    Oakland Page    36 
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METAL    LATH. 

Parrott  &  Co.,  320   California    St. 

Francisco    fagt — Back   Luver 

Lilley    &    Thurston    Co.,    Kia.iu    uldg., 

Sun    Francisco     Page    8 

PAINTERS    AND    DECORATORS. 
&     Co.,     James,     372     12th     Si.. 
Oakland,  Cal Page   37 

PAINTERS,     PAPER     HANGERS,     ETC. 

Schafer,  Fred  (House  and  Fresco 
Painter)  145S  Green.  Phone  Park 
1197.  Shop,  111  Franklin,  San 
Francisco     

PANELS. 

White  Bros.,  5th  and  Brannan.  San 
Francisco     Page    37 

PATENTS. 

&  .entitle     American,     361     Broadwav 

N    T Page'    3t 

PATENT    WINDOWS. 

is.   F.   Cornice  Co.,  525   Market.. Page   39 
Simplex   Window   Co.,   525   Market  St., 

San   Francisco    Page   « 

PAVING    BRICK. 
Hidecker,    G.   C,   958    60th   St.;    Phone 

Piedmont   507.    Oakland    

PHOTOGRAPHER. 

Scott,  Waller  A.,  558  Market  St.,  San 
Francisco    Page    41 

PLANING     MILLS     AND     WOOD 
WORKERS. 

Builders'  Supply  Depot,  3S  Sth,  San 
Francisco    Page    40 

Dalzel,  F.  E.,  2014  University  Ave., 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg., 
San   Francisco    Page   8 

PLUMBERS. 

Low  &  Anderson,  Plumbing,  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;    814    Broadway;    Phone    Oakland 


PORTABLE  HOUSES. 

tletal  Shelter  Co.   of  Cal..   4S7   Golden 

Gate   Ave.,  a   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel  and  Rock  Co..   704 

.Market  St..  San  Francisco Page  1 

SANDSTONE    BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San    Francisco    Page    39 

SHEET  METAL  WORKS. 

S.  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery  St Page    48 

STEEL    ROLLING    DOORS     AND 
SHUTTERS. 
&    Thurston   Co.,    Rialto   Bldg.. 

Sa  n   Francisco    Page   8 

STORE     FRONT      CONSTRUCTION. 
Kawneer   Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER    HEATERS. 

Thieben   &   Co.,   Jos..   667    Mission   St.. 

San    Franolsco    Page    4  2 

Wood     Mfg.,     Co.,     John     218     Pacific 

Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 

White  Bros..  5th  and  Brannan.  San 
Francisco     Page    36 

WALL  FINISHING. 

Imperial  Co..   183  Stevenson  St.. Page  3 
WATER    PROOFING. 

Dwan  &  Co.,  J.   E.,   445  Turk...  Page  42 
Imperial  Co.,   183   Stevenson   St..  Page   3 
Parrott  &  Co.,   320  California   St.   Sail 
Francisco     Page — Back       over 

WHEELBARROWS. 

Langford.   Bacon  &  Myers.   213    Rialto 

Bldg..  S.  F..Page — Inside  front  cover 
Parrott  &  Co.,  320  California   St..   San 

Francisco    Page — Back  cover 

WINDOWS — PATENT. 
Simplex    Window    Co.,    Crocker    Bldg.. 

San    Francisco Page     4 

WINDOW   SHADES. 
Cahill      Mr     Co..      James.      372      12th     St.. 

Oakland,  Ce\    Page  S7 
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BUILDING    AND   INDUSTRIAL   NEWS 


vVedne  day,   Oct. 


L91  '• 


Specialty  Contractors'  Protective  Association. 

THIRD  MONDAYS  OF   EACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers    Ass  n. 
Vice-President.  W.  F.  CLUTE 

Contracting-  Plasterers    Assn. 

Treasurer;      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters     Ass  n. 


OFFICERS. 

Secretary.     W.   S.   SCOTT 

Masons'    and    Builders'    Ass  n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Plielan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them.  • 


MEMBERS. 


MASTER     PLUMB 

KHS'    ASSN. 

Office     101     Gough 

John  L.  E.  Firmln 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 

Balling,     E.    A 
Baerne,     Louis 
Beck,    Jos. 
Belknap.    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackmail.     M.     J- 
Brennan,    J.    F. 
Breslin.     Chas. 
Bornsteln      &      Le 

Blanc 
Boscus    Bros. 
Bowen.      J.      L.      & 
Son  ,      „ 

Brook,      J.       H.    & 

Son 
Bryan,      J.     M-     & 

Son 
Bryan,    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,    PI.    Co. 
Butler.    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronin,   J. 
Curran.    A 
Curtis,  Edw. 
Daglow.    L. 
Dallamore,    G.    L. 
Dalziel.     Rout,     Jr. 
Davis.    A. 
Deas,    John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Dl    Vecchio.    S.    J. 
Deventhal,    E.    M. 
Dockery,    Wm. 
Doherty.    J.    P. 
Dowing,     W.    J.    & 

Sua 
Eastman,   T.    W. 
Egan.    T.    J. 
Eisner.    P. 
Ernst.    H.   &   Son 
Ertola,    B. 

Fisher    &    Wolfe 
Fllzpatrlck.    J. 
Flood       t       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth.    W.   C. 
Franklin.   C.    P. 

Glbbs.     David 
Glbbs,    J.    &    Son 
GUley-Schmli:    Co. 
Glemser,    F. 
Gomersal,    F. 

Wm. 
rjrady,    H. 
Grundy.     E. 
Hahn,    A.   J. 
Hauh,    Geo. 
Hays.    E.    L. 
Heinz.    C. 
fiennessey,    a.    b.. 
Hlgglns.    Chas. 
Hllriehrand.    C. 
Hot.ro.     W.    D. 
H.,ndet.    J. 
Hoffman    &    Scha- 

Mfsli 
Hooper.    F.     M. 


Houston.    J.   J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank    J. 
Kiernan   & 

O'Brien 

Knoles,     F.     T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.    W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller,   W.  D. 
Mollis,     Herbert  L. 
Mollis,   A.    I. 
Morrice,   T.    B. 
Morrison    &    Bevi- 

lockway 
Mulholland,     J       V. 
Murray,    Roy 
Murray     Bros 
Newmark,   A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Raische,     Fred 

Rehn,    C. 

Richardson.     J.     * 
Son 

Rohr,    Jos. 

Ryan,    T.    J. 

Sasso,    Frank 

Schalich,    J.    A. 

Schleve,    Theo. 

Schwarz,    Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skellv,   Thos. 

Slattery,    M. 

Snook,     W.     S.       & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder   &    Hinkel- 
bein 

Stevens.    Jas.    F. 

Strohmier   &   Koe- 
nlg 

Sthur,   C.   G. 

Sutton    Co. 

Szanik.    S. 

Taylor     &     Pritch- 
ard 

Tlppett,    J.    C. 

Trezlse.    J.    S. 

Trezlse,    A.    G. 

Turner  Co. 

Von    Tagen  &  Mol- 

Ward.   Hugh 


Watson,    Chas. 
Week    .t    Co. 
Westphal,    H.    N. 
Wetzel    &    Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man  Co. 
Williamson,   H.   Co 
Wilson.    W.    F.    Co. 
Williams.   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner.    Fred 
Weinmann,     Chas. 
Wendt,  O.   W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.    B. 
Zelinskl.    R- 


M  A  s  O  N  S'     AND 

DUII.DEIIS'     ASSN 


Office     236     Pacific 

Building 
VV.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson    Bros. 
Beck,    W.    T. 
Bacigalupl,     P. 
Black,    E.    H. 
Burns,    Joseph 
Beefier,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,   L.      """ 
Cooney,    VV.   H. 
Cohn,    M. 

Clarke    &    Dickson 
Christ.    Ferd 
Cramer     Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Pahl,    F.    H. 
Eaton.    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 

Hoffman,     Jno. 

Hansen,   P.   H. 
Johnson.    P. 

Jablonskl,   A. 

Kern,    Henry 

Klesel,    Fred 

Kroder,   Gus. 

Koenig,    Otto 

Lorenzen,     Fred 

Lucas.    Ed.    J. 

Manning,     Jno. 

Maundrell,    H. 

Norris,     Chas. 

Orsl,    G. 

Olney,    E. 

i  ,    •  :  ,  ,..i     J.,    i.    I, 

Pyne.    R.    *    Sons 

Pastier,  Robert. 

Quadt,    Jno. 

Quandt,    A. 

Schaefer,    Fred 

Sehaefer,    Adam 
Cetr,     Wm. 

Shepherd,     Wm. 

Schultx,   O.   &   Son 


Office    185    Steven- 
son   Street. 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.   V. 
Butler,    Thos. 
Butler,     W.     A 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,    Jean 
Carnahan,   E.    E. 
Downey,   John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell,   Geo. 
Gilbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardiser,   F. 
Gladding,    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hlbbins,    Geo.         ( 
Hogberg,    Emll 
Koldenstrodt,     F. 
Larsen,    N. 
Darsen,   H.   H. 
Larsen,   L.   C. 
Dawson,   A.   W. 
Llndgren,   C.   J. 
Ludwlg,  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall.     Wm. 
McCall,    Elvln 
McCowan,     M.    B. 
MiUex,   J.   W. 
MfiTcahey,  Thos.   F 
Mlllerlck,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,    M.   V. 
Nagel,    W.    L. 
Nag-el.   R.    H. 
O'Connor,    J.    J. 
O'Rourke.    T.    F. 
Phillips,    Joseph   l 
Prlngle.    J. 
Rlngrose,    R. 
Rainey,   W.   A. 
Ralney,    E.    S. 


Reed,    Walter 
Stradllng,     W.    C. 
Scott,    VV.   S. 
Watson,    Sage 
Watson,    Sidney 
White,    J.    M. 
Walker,  P.  J. 
Wvsrant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 

PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.   Clute.  Pres. 

MASTER        PLAS- 
TERERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lyden   Sec. 
P.radlev  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jas. 
Burt,    Chas. 
Cashman,    M.    J. 
Council.    J.    E. 
Campbell,     Chas. 
Chalmers,   H.   A. 
Connolly    &    Son 
Dalv,    J.    H. 
Damico,    Tony 
nuthie.    Chas. 
Felt,    R.    D. 
Fra-ser,    Simon 
Fay.    J. 
Glosser,   Geo. 
Gilmour,    Wm.    G. 
Greenback,   Joe 
i      obisen,    N 
Knowles,    A. 
Leaf    &   Kaiser 
Lvden  &  Bickel 
Manning.    Tom,    Jr 
Mawot,    Donald 
MacGruer   &   Co. 
Muriale,    Nic. 
McDeod,    J.    C. 
O'Kane,    C.    T. 
Orford,    J.    A. 
Philhin.    J.    J. 
Sullivan.    D.    F. 
SU-ere,   J.  E. 
Smith     &    Johnson 
Terranova,  M.  J. 
Wagner,   J.   A. 
W  m.        Raymond. 

Atlantic  Fire- 

proofing  Co. 

Balzke.   A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lvnch,    R. 

Lvnch,  J. 

Munson,    C.    &    Co. 

MrAhee,   E.   T. 

Hayden,   Fred 

Potter.    A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond.  Wm. 

Roehling  Con.    Co. 

Snell   &   Dennis 

Streeter,    M. 

Sheehan.      Thomas 


Par.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine    Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,    John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manville 
Co. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,    W.    S. 

Eppstein    Elec.  Co. 

Levv    Elec.    Co. 

Kirsten,    W.    H. 

Marine    Elec.    Co. 

Mr-Fell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Larkin 

Asphalt 

Co. 

Lawson 

Roofing 

Co. 

Mission 

Roofing 

Co. 

Magnesia 

-      As- 

bestos 

Sup.    Co. 

Malott     &     Peter- 

son 

Paraffine 

Paint  Co 

Rapheld, 

J.        L. 

Roofing    Co. 

Samuels, 

H.    D.  Co 

Wes'tern 

Asbes- 

tos    Ma 

gnesla  Co 

Watsonit 

e    Co. 

Western 

Felt    and 

Refining    Co. 

CONTRACTING 

LATHERS'     ASSN. 

Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,    C. 

Lynch,    R. 

Lynch,    J. 

Munson.    C.    &    Co. 

McAbee.   E.   T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing   Co. 

Raymond,     Wm. 

Roebllng   Con.   Co.  ■ 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 

MASTER      STEAM 
AND     HOT     WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas     Heating     & 
Ventilating     Co. 

Burnham      Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalzlel,    Robt.,    Jr. 

Gen.    Eng.    Co. 

Gllley-Schnild     Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen    -    James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner    Co..    The 

Walsh,    F.    P. 

Williamson     Co.,  H 

Wlttman,       Lyman 

,v    c... 
Williams.   E.  D- 


Wednesday.   Oc 
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Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 

President,    CI, as.    w.   Gompert 
Vice-Pres..   A.    H.    Bergstro 


H.    W.   Beach 

A.  H.   Bergstrom 

John  Biller 

C.  A.   Day 
Fl»or   Manager 
Geo.    A.    Maas 


tStockho'ders) 

Ackerson     &     Son, 

O.    B. 
Amweg,   Fred  J. 
Anderson     &     Co., 

W.    W. 
Beach     ft     Heffer- 

nan. 
Beck.   John   E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis  G. 
Biller,   John 
Bletch.    E.    C. 
Bluxome   ft   Co. 
Born,    F.    H 
Boyd   &    Kerr 
Brandt    &    Stevens 
Braunton    Bros. 
Bruteher  ft   Serna 
Caine.    Thos.    W. 
Caldwell    &   Co. 
Carlson,    Elmer 
Casty,    John 
Cavanagh   &  Vezi- 


110  JESSIE  ST. 

Treasurer,  Ci.as.  A.  Day 
Secretary.    Wm.    E.    Hague 
Hoard    0f    Directors,    1912-13. 

Frank  Lansing 


na 


Ira 


Coburn, 
(Inc.) 

Cobbv.    J.    W. 

Cole,'  P.    J. 

Collman     &      Coll 
man 

Commary   -   Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,    O.    A. 

Pays  Sons.  T.  H 

Farquharson,    D.B. 

F~e.    Grant 

Ferrolite    Co. 

Finlayson,    M.    M. 

Flaherty  *  Ogle 

Fletcher,    James  P. 

Ginlev,   Ed. 

Glaze.    Robert 
son,   James 

Gompertz.  C.  W. 

Gutleben    Bros. 

Hailing-,   D.   R. 

Hamerton    &    Son. 
Wm.    C. 

Hamilton.    Peter 

Hansen.  C.   W. 

Harcom,    J.    J. 

Healing,   George 

H  e  a  1  y  -  Tibbitts 
Cfinstr.   Co. 

Heaphy.   J.   J. 

Heokenroth  & 

Schell 

Hennings.    Adolf 
ng,    \V.    H. 

Hill,    J.    A. 

Holt.    O.   C. 

Johanson,    J.    Eric 
Joel 

Kern  ,1  ?nn,  F.  W. 
Klenck.    F.    J. 
Har 


K 


c.  j.  a. 


enig, 


L.    B.    G. 


,v       Berg- 


strom 
Lansing,   Frank  P. 

Chris 
'i.    William 
Lindgrl 

Lindsay.    Frank 
P.    .1. 
I     len,     R.S.K 

M  a  c  P  n  n  a  1  d     & 

Ma  se- 

William 
*     Morri- 


•V.  Gompertz 
Grant   Fee 

McLeran 
Bookkeeper 

Geo.  A.   Watson 
MEMBERS. 
Moore     Bldg.      Co.. 
C.    P. 

&     Burlin- 

ighlin.      Jas. 

McLeran  &  Peter- 
son 

Monk,    J. 

Monson    Bros. 

Munster  .v  Born- 
holdt 

Neal,    Joseph 

Neidick.    Frank 

Nevvsom,    Wm.    A. 

Nielsen.    N.    F 

O'Brien.  J.   j. 

Olson.  Andrew- 
Owsley,    Burt   T. 

Peterson.    W.    O. 

Petterson  &  Pers- 
son 

•Pratt,   J.   J. 

Quinn.    P.   P. 

Ransome   Concrete 

Rednail,  W.  w. 
Reese  &   Rountree 

J.    B. 
Rickon    - 

Ens.   &   C 
Rolandi.    F. 
Saner. 
Saywi 

Schulz.    J.    E. 
Sjogren    Rr 
Siller    Brol  ■  ers 

P     K. 
Stockholm     ft     Al- 

lyn 

&    Peti 

Tavlor   \.    r, 
Terrill.     W.     A.     ft 
C.    C 

H    A. 

Thurston       X:      Co. 
E.    T. 

H       ft 

Seth 

iwin 
I 
witzi  | 

•H    -    irary    Mem. 
Advertising. 

T.  .1. 
Irchitecttiral    Iron 

W  orks. 

Art     Met  ■.  1     Works 
Metal 

Brodi 

Eureka       W 

ft 

■ 

Iron 
W 

Monareh  Iron 

Works 


Works 


Iran 


H.   Masow 
Wright 

Clerk 
E.    A.   McCallum 

Arch.  Terra   Cotta. 

Calif.    Potter 
Carnegie    Brick    « 

Pottery    Co. 
Diamond    Brick  Co 
Gladding      -      Mc- 

Bean    Co. 
Steiger  Terra  Cot- 

to  Co. 
ValJejo    Brick    and 

Tile   Co. 
Art   Cell! 
Berger  Mfg 

Art   Glass. 
Grosslicht    it    Oin- 


ig». 


Gott- 


Sch  warz 

lieb 

A  Miotic  Plaster 

Decoration-. 

Cinner     Tlmodore 


u. 


Lipp  &  Co..   I.   P. 
Pioneer     p.ate     & 

Window 

Co. 

Scrnei- 

der      Art 

Co. 
Asbestos  Material- 
Johns     -     Manville 

Co..   H.    W. 
Magnesi 

tos  Suppiv  Co". 
Western    Asbestos 

Magnesia    Co. 
Western    iSuilders' 

Supply     CO. 
Asphalt    &    Bitum- 
inous   Paviuit. 

Nugent.     Robinson 

Attorneys. 
Ait  ken    &    Aitken 

*  u to    Delivery. 
Holland.    J.    P. 
Star    Con.    Co. 
Automobile 

Supplies. 
1  s,    Fred    W. 
Boiler  &  Pipe  Cov- 
ering. 
Johns     -     Manville 
Co..   H.    W. 

w.  s. 

W.  stern     Asbestos 
Magnesia    - 

Itonils  A  Insurance 

A, .in..       Company 
:'  irner 


! 


A: 


McLean,    Neil 
MHrovioh.    J.    L 


Ing 


ft     CO. 

irn,    Jas.    C. 
1 1 1  i  n  o :  s    - 

Lloyd  &  Spongier 
MacMeans,  H.  V. 
M  a  r  s  h  a  1  1.         A. 

Frank 
Meherin      &      Son, 
;   M. 

31    Cas- 
ual c. 
Pacific    - 

Co. 
Krl.k     Contractor* 

Alexa  :. 

Allen.   - 

Anderson    &     Ral- 

J.    E. 
lean 
.1 
Drake. 

Flnnala      ft      Si 
holm 


Giloertsen  & 
Johns 

Gilson,    John    E. 

Hansen    &    Co. 

Holding  &  Car- 
man 

Johnson.    J.    W. 

Koberling.   Jos. 

Koldenstrodt.   F. 

McWhirter,     Wm. 

Mealey    iv-    Collins 

Mi'.Ierick,    Phil.    J. 

Oherfeld.    Chas. 

O'Rourk,    T.    F. 

Reed  *  White 

Tingberg.    John 

Watson     Bros. 

Whitney   ft    I 

Brick    Dealers. 

Bav    Develop.   Co. 
Cal.    Pottery    Co. 
Carnegie    Brick    & 

Po-ttrv  Co. 
City    Supply   Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -      Mc- 

Bean    Co 
Golden    Gate  Brick 

Co 
McNear        Brick 

Agency 
Remillard       Brick 


Co. 

Steiger  Terra  Cot- 
ta ftPottery   wk- 

United       Materials 

Vallejo      Brick      & 

Western     Dei 

ment      Syndicate 

Western  Lime  ft 
Cement    Co. 

Building    Journals 

Building  and  In- 
dustrial    News. 

Daily  Pacific 

Builder 

Bnlldlus    Materials 

AigeHinger,    E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bav    Develop.    Co. 

Berger  Mfg.    Co. 

Bird  &   Son.   F.    W. 

Cal.  Bldg.  Mate- 
rial   Co. 

Cal.  Pottery  Co.. 
Inc. 

City    Supply    Co. 

C:ii  Lime  6  "I  • 
drate    Co. 

tarnegie  Brick  .t 
Pottery    Co. 

Cow- II  Lime  and 
Cement    Co.     H 

Diamond     Brick  Co 

Dwan    Co..    .1     E. 

Falls    Mfg.    Co. 

Fuller    ft    CO..W.P. 

Gladding  -  Mo- 
Bea: 

Felix 

Guerm  .V  Co..  J.  S. 

Holland.    .T.    P. 

Johns  -  Manville 
Co.,    H     W. 

Jorgen?en    t\i   Co..C 

Lennon   Co  .   j.    (•;. 

Lilley   X    Thurst  >n 

Co 

Pao.  Portland  Ce- 
ment   Co. 

Palme: 

Paraffine   Putin    Co 

Parrott    ft    Co. 

Quality  Lime  ft 
Cement   Co. 

Roman     I 

Shannon.    M.    T. 

Lime    Pro 

ducts   Co 
Sherman     -     Kim- 

'    Co. 
Simon-Foul      P.rieU 


Co. 

'    Pot-Han 

Steiger    ' 

•:1    X-    pnfrv  Wl- 
Brick      { 

5 la    Co 
Builders 

I  •      Co 


mint    Syndicate. 

Western  Lime  i 
Cement  Co. 

Whittier  -  Coburn 
Co. 

Woods  ft  Hud- 
dart 

Cement    Dealers. 

Algeltinger,    E. 

PorUand 
at    Co. 
Supply    Co. 

Lime       & 
at   Co. 
Dwan   &    Co..  J.   E. 
Guerin  &  Co..  J.  s. 
Holland.   J.    P. 

v      Lime      & 
Cement  Co. 
Lillev   &   Thurston 
Co. 

Portland 
Cement    Co. 

i     Lime     pro 
du,-ts    Co. 

ird    Portland 


\\  aier 


-nt     Co. 
Co. 


Western     Lime     & 

Cement   Co 
Chimney*,     Patent 

Clawson  Co..  L.   E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevv    *    Gettle 
Hughes    H.    J. 
Concrete    Contrnc- 

rors. 
Barrett   &    Hilp 
Camp    ft    Carrillon 
Chalmers.      H       A 

(Inc.) 
Chase.    S.     A. 
Crescent    Concrete. 

Co. 
Dillon.    H. 
Esrgen.     A.    C. 
Flaherty.    W.    N 
Gass    Bros.    Co. 
Gneeco.    M.    H 
Grussel.     Herman 
Hansen     ft     John- 
son. 
Haun.    C     C.    W. 
Hurley.    P. 
Leonard.   J.    P. 
McCahe    &    Brown 
McClenahan,    T.W 
Mattson.    J. 

in      Concrete 
ft    Mosaic     Wks. 
ft    Arras 
Era     Marble 
ncrete   Co. 
Nugent,     Robinson 
Peterson      ft      Co.. 
-      T. 
sen.    A. 
San         Francisco 

Concrete    Co. 
Sohlosser.    Max 

i!    ft    Son.    J 
John 
Stanquist    ft    Tav- 

Szoke.  Francis 
Thomas  ft  Sands 
Westerlund.  J.  V. 
Zimmerman.  L.  M 
Concrete  M:i«-lo  . 
Bacon  ft  Co..  E.  R 
Graves      -      Spears 


Contractors' 

Bfliilnraent. 

A      L.     Voting    Ma- 
chinery   Co. 

Appmin        Cornice 

ft  Co .  f,.  p 

Felts   ft 

Ar- 
thur   Kopp< 
Cornice      WsrlU. 
Atlas     Heating     ft 
Vei 

Cor     Wks 

Cornice 

-     Wks. 
Comvns   ft   Nygren 
■  r      Cornice 
Works 

M.      Sheet 
Metal     Worl 

S  ieel 
Works 


43 

Hjbernia  Sheet 
Metal    Works 

Hughes.    H.    J. 

Hurabeille     Bros. 

Ideal    Cornice    Co. 

Korell    &Co.,    J     A. 

Modern  9heet 

Metal     Works 

Morrison    ft    Co. 

i  ''.ive   ft    Learv 

United  Metal 

Produ 

ft    Cornice    Co. 
S.    F.   .Metal   Stamp 

ft     Corp.     Co. 

Crude   Oil    Burners 

Bill     &     Jacobsen 
Sherman.     Kimball 

ft    Co. 

Crushed     Rock. 

Bay     Devel.    Co. 
Cal.    Building    Ma- 
terial    Co. 
Cassarretto,     John 
City    Supply    Co. 
Holland.   J.    P. 
McMullin,    A.    L. 
Simon- Font     Krick 

Standard  Crushed 
Rock   Co 

Stone  Co..  E.  B  & 
A.    L. 

Western     Develop- 
ment    Syndicate 
Damp      Proofing;. 

Brick  lev.    P.    J. 

Fox     John    L. 

Imperial  Water- 
proofing  Co. 

Reagle     &     Jamei 
son 

Tai-lor.    L.    t. 

Ooor     Opener     nn.i 

Closer. 
Rischmulier.     Geo. 
Electric     Fixtures. 

American  Gas  ft 
Electric  Fixture 
Co. 

Calif.    Gas   £ 
trie    Fixtui  e    i 

Paci  fi  c      Ga 
Electric    Co. 

I   lectrie    l.lsbt    Co. 

City    Electric    Co. 

S.  F.  Gas  ft  Elec- 
tric   Co. 

Electric    IVIrlBK   * 

Equipment. 
American        Elei  t 

Eng.    Co. 
Cal.     Elec.    Const  r 

Co 
Central    Elec.    Co. 
City  Protectivt 

Electric    Co 
Decker     Electrical 

Construction    Co 
Fa  rnswortli 

trical     Works. 
I  ii  nei  al        Flectric 

Constr    Co. 
Generol    Eng.    Co. 
Globe        Electric 

Works 
Hanbridsre.     w      s 
Hicks    Elect.    Co 
K  listen.    W.    H 
Levy     ElCc.     Co 
Manhattan       Elec- 

Co. 
M-Fell    Elec.    Co. 
National      Electric 

Co. 

■  rv    .    Ren  I 

heim     Elec 
Pac        Fire      Evt'ti 

enis^er    Co 
Rirtlev-       \      v     r> 
Rochdale      fler.  c. 
Schimet«chek      M 
Standarl    '-l—  c.» 
Turner    Co..     Th. 

■■'•■,]     .    r-,,^ 
lir.fr      Vino        (-< 

Weir-I    Fiectri-Co 

|-|.-v..<..r     II. ill. I.  r, 

OtU     n..v.t...     r-o 

<3      F      Flcvnto-    Co 


-.--■     &     Easl 


Church 
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l-'loura.      <  oinposl- 
llon. 

Artolllh     -Mfg.     Co. 
Bender    R.&F.    Co., 
J.    vv. 

I  "wall     CO.,     J.     E. 
K  i  t>  r  e  s  t  o  n  e    & 
Roofing    Co. 

rty    R.    ft.    P. 

H.    H. 
manson,    A.  K 
Malott.       Peterson 

&    Adams. 
Watsonite   Co. 
Floors.    Hardwood 
Calif     Parquet     F. 

Co. 
Hardwood    Iut    Co 
Inlaid    Floor   Co. 
l'ac.     Floor    Sand- 
ing Co. 
Galvanised        Iron. 
Baker    &     Hamil- 
ton 
Berger    Mfg.    Co. 

Gas  Fixture. 
American      Gas     & 
Elec.    Fixture  Co 
Cal.    Gas    &    Elec- 
tric   Co. 
Day     Co..    Thomas 
Gas    Hentin?    Sys- 
tems. 
[Rector     System 
Heating  Co 
Gasoline    Tanks    * 

Pumps. 
Deming.    E.    R. 
Glass     A     Glazing. 
American     Plate 
and        Window- 
Glass    Co. 
Cal.    Plate  &   Win- 
dow Glass  Co. 
Cohen,    I. 
Fuller    Co..    VS      P- 
Grosslicht    &    Din- 

niene 
Habenicht  & 

Howlett 
Mission      Plate      & 
Window-       Glass 
Co. 
Pioneer    Plate       ft 
Window       Glass 
Co. 
Schwarz     &     Gott- 
lieb 
United     Glass. 
Works     i  Inc.  I 
G  railing. 
Branlck.    J.    P. 
Button.    I.    V. 
Cassaretto,     John 
Devincenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Gallen   &  Carlin 
Hartnett    J.   D. 
Holland,   J.    P. 
Lennon    Co..    J     E. 
LefTler,    Fred 
Luggen.    Ernest 
Mi  i;l;nchey  & 

Monohan 
Montague  Co..  P. 
O'Dav  Co.,  Danl 
inell.  Philip 
Powers.  Chas.  J. 
Rahlman     ftWoods 

Id ,     A. 
Slble: 

ming    Co. 
Star   Con.  Co. 
Wrier  t    f        I      H 
Granite      <  urlilng. 
Graham       Granite 

Leed    Granite    Co., 

w- 

Pacific  Granite  Co. 

Placer    Gra 

Gravel. 

Bay    Devel.    Co. 

Cal     Building    Ma- 

terlal    Co. 
Einn. lard    Crushed 
k    Co. 
Co..   E.   B.   ft 

A.  I. 
Ilardnond       Deal- 

Inlald     Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Wood   Lumber  Co.. 

B.  K. 
Hd'ware,     Bi.lrs. 

Baker     &     Hamil- 
ton 
Bennett    Bn 
Hrlttaln    &    '  '•'■ 


Joost    Bros. 
Marshall    -    Newell 

Supply   Co. 
Meyer.    Adoph 
Norman     &     Sons, 

F.   G. 
Palace    Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith    Co..    P.    A. 

liny     *     Grain 
Aigeltinger,     E. 
Heating    *    Venti- 
lating. 
Ahlbach    &    Mayer 
Atlas     Heating     & 

Ventilating   Co. 
General     Eng.     Co. 
Kiernan   &  O'Brien 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook       &       Co., 

Fred    W. 
Turner  Co.,   The 
Houses    Movers    A 

Kaisers. 
Hatch.   H.   L. 
Pearson.    N.    H. 
Stratton,   C.  C. 
Sullivan,   D.    J.&T. 

Inlaid    Floors. 

Calif.       Parquet 
Floor    Co. 

Hardwood        Inte- 
rior  Co. 

Inlaid  Floor  Co. 

Pac.     Floor    Sand- 
ing  Co. 
Iron   Foundry. 

Enterprise    Foun- 


dry   Co. 
Steiger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
irou     &     Steel. 
Baker     &     Hamil- 
ton 
Dawson    &    Noyes 
ludson    Mfg.    Co. 
Woods  &   Huddart 

Iron   Works. 
Art   Metal   Works 
Brode   Iron   Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Folsom     St.,     Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard   Co.,  C.  J. 
.Michel    &    Pfeffer 
Monarch         Iron 

Works 
North      Star     Iron 

Works 
Ralston  Iron 

Works 
S.   F.   Iron   Works 
Sartorius    Co. 
SUhraeder's       Iron 

Works 
Security  Iron  Wks 
Steiger  &  Kerr 
Stove  &  Foun- 
dry Co. 
Vulcan  Iron  Wks. 
West    Coast    Wire 

&   Iron   Works 
W  e  s.  t  e  r  n      Iron 

Works 
Zenith  Iron  Wks. 
Joist     Ilnngers     <Si 

Post     Caps. 
Kortick      -      Falls 

Ufg.    Co. 
Lilley      &      Thurs- 
ton   Co. 

Co.,   C. 
Waterhouse  & 

•     Co. 
urn  Bldrs. 

Supply   Co. 
Lathers,     Wood    * 

Metal. 
Edwards*    C.    B. 
Ilayden,    Fred 
I.    oeh,   Richard 
McABee,    E.  T. 

nond,  Wm.   H. 
J.   E 
l.lme      &       Plaster 

Denlers. 
Arden    Plaster   Co. 
Cal.     Lime    &    Hy- 
drate   Co. 
Cowell       Lime      & 
Cement  Co. 

n    ft   Co..  J.  S. 
Holland.   J.    P. 
Lennon   Co.,  J.   E. 
i        Portland 
nl  Co. 


Quality   Lime   pio- 
ducts  Co. 

Western    Lime      & 
Cement  Co. 
Lumber  Dealers. 

Acme    Lumber    Co. 

Christenson    Lum- 
ber Co. 

Columbia     Lumber 

Doe  Co.,    Frank   P. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse  Co.,  J.  H. 
Hooper  Lumber  Co 
Uig^ins      Lumber 

Co.,   J.   E. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -      Mahony 

Lumber  Co. 
Pope  &  Talbot 
Reinhart    Mill      & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.   Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Van    Arsdale-Har- 

ris   Lumber  Co. 
Wilson    Bros.&  Co. 
Wall.   Jos.   P. 
Wood  Lumber  Co.. 

E.   K. 
Yates,  Wm.   F. 
Magnesite     Floor- 
ing. 
Artolith     Mfg.    Co. 
Bender    R.&P.    Co, 
Dwan   &   Co..   J.  E. 
Flbrestone     & 

Roofing  Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Maflott     &     Peter- 
son 
Tiernan     &     Bero- 

nlo 
Watsonite    Co. 
Mantels,     Tiles     & 

Grates 
Ginsberg    Bros. 
Hulse  Tile  Co. 
Kirwan     &     Dono- 
van 
Mangrum    ft    Otter 
Peerless    Agencies 

Co. 
Tl'.Dmson,  J.  W. 
Watson    Mantel    & 

Tile  Co. 
Marble  anil  Mosaic 

Work. 
Gnecco.    M.    H. 
Grassl   &  Co.,   P. 
Mission       Concrete 

«■    Mosaic   Wks 
Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

^Concrete    Co 
Vermont      Marble 
Co 


Me 


.1, 


Atlantic        F!  re- 
proofing  Co. 
Rereer   Mfe    Co 
Lilley   &   Thurston 
Co. 

Roohling      Constr. 

Co. 

Wa  t.  I  house  ft 

I  ':  i,  e 

Western     Builders 
Supply  Co. 
M.-ii, i     Stumping 
S.  F.  Metal  Stamp 
Ing    ft    Core.    Co 
Oils     and     Greases. 
Standard   Oil  Co. 


Or 


Pla 


terlng. 

Rinner.    Theodore 

i  r>.  f. 

Lapp  ft  Co..  j.  p. 

Painters    nnd    nee- 
orators. 

Raker   Co..    W.    T. 

Bernstein.     Wrn 

Rlum      T.onla 

Bun 

Hark    »    Dickson. 

Conk-Rev      M 

Cramer     Bi 


Dahl,   T.    II. 
Donovan,    V.    J. 
Ericksen,  Wji 
Flynn     &     Mikkel- 

sen. 
Hansen,     Elbing  A 
Jourdaln.    Al. 
Lewis, 

.    L. 
Miller,   J.    A. 

.in,    James 
Manning,    John 
Neal,  L.  J. 
Quandt   &   Son 
I : . 

Schafer,    Wm. 
-• 

Sovig.    C.    B. 
Storheim      .     & 

Schroeder 
Spark        &        Sons, 

John    H. 
Swanson,    Peter 
The    Globe    Paint- 
ers. 
Walker,    Mayer 
Wagner.   Fred 
Wagner    Bros. 
Zelinsky,  R.    . 
Paints,  Oils   Varn- 
ishes, Etc. 
Clark   &   Dickson 
Cohn    &   Co.,    Mar- 
Ion    D. 
Detroit      Graphite 

Co. 
Fuller   CO.,    W.    P. 
O'Brien,   J.   S. 
Parafflne  Paint  Co 
Pratt   &    Lambert 
Wlhlttier  -  Coburn 

Co. 
Patent      Chimneys. 
Clawson  Co 
Dresser   -    McDon- 
Hug.hes,    H.    .'. 
Dunlevy    ft    Gettl 
Pile      Driving. 
Lamburth, 

Planing   Mills. 

Anderson   Bros. 

Birth   Co.,    L.    H. 

Builders'  Supplj 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mill 

Empire  Planing 
Mill 

Hermann.    A. 

Herring's   Mill 

Holden   -    D< 
Co. 

Lorden  Mill  Co 
J.  P. 

Main     St.     PI 

Moore  Mill  &Lum- 
ber  Co. 

Pac.  Coast  Mill  & 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
&   Planing    Mill 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  ft  Lum- 
ber   Co 

Spencer  St.  Plan- 
ing Mill 

Tavlor  ft  Co. 

Usbna   Mfg.   Co 

Western      Planing 

Mill 
Vevhle     ft     Collins 
.    Wm     F. 
Plasterers 

Bradley  S  '  I'Relllj 

Rrenn  i 
Burt,   CI 

...  n    Cha 
i 
Chalmers,      II.      A 

Mi.c   * 

Glosser.    G     W 

T     .1 
Oreenhark, 

Cm. UP    |      C 

Dal       3     'I 

i  Simon 

prv      V 

nr.    W    G. 
>n,    N. 
Knowl. 

Mow 
nrfnrrt    J     A 

i      .1 
T      D. 

M      .1. 


tering   Co. 
Wagner,   James   A. 
I'liimbing  and  Gas 
Filling. 

Ahlbach    ft     Mayer 
Alton,    Thoui.     W. 
Uoseus   Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Connor,    E    J. 
Empire     Plumbing 
Co. 

Vm.    P. 
Grundy.  Edward 
Houston,    J.    J. 
Kara.    I 

ua   &  O'Brien 
i\  irschhallni.     W.  F 

Bros. 
Lawson,     Herman 
Lettlch   Bros. 
Levy         Plui 

Co..    M. 
Looney   Co.,    M. 
May,    Gus 
McEnhlll, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzl,  H.  J. 
Skelly,   Tlinraos 

-.    John 
Snook       &       Co., 

Fred    W. 
Stewart,   James   E. 
Tippett,    J.    C. 
Turner   Co.,   The 
Wetzel.    Theo. 
■  'lumbers    .supplies 
Mark-Lally    Co. 
Nelson    Mtg.    Co. 
Itnllrond         Aient. 
Freight    &    Pas- 
senger. 
Kent,  James  B. 

Rallwey  Materials 

ord,    Felts  & 
Jl\  ers. 

iein       -      Ar- 
thur  Koppel   Co. 
Real   Estate. 
Ludwig,    J.    C. 
Rlsslne:. 
Lamburth,    C.    E. 
Markley.     James  E 

Roofing,   Gravel    A 
Composition. ) 

Andes  Rooting  Co., 

Bender'  Roofing   ft 
Paving   Co. 
Roofing   Co. 

Cantley   ft    Co.,    J 

Enterprise      Roof- 
ing Co. 

Fibresotae     & 
Roofing    Co. 

Flaherty.    R.   H. 

Goodmanson,    A.  K 

Larkin         Asphalt 

Lawson        Roofing 

Co 
Lovett  Bros. 
Malott,      Peterson 

&    Adams 
Parry    ft    Co.,H.  M. 
Rapheld       Roofing 

Co.  „ 

Samuel   Co..   H.    D 
Tibbetts       Roofing 

Co. 
Western     Asbestos 

Magnesia   Co 
ern    Felt    and 
Ing    Co. 

Roofing     iSlnle     ,V 

Tile.  I 
Gri  ham.    R.    G. 
White.     Ed.     v 
Roolinu    Materials 
Johns     -     Manvllle 

1 1    w. 

rhouse  ft 

Western      '    hi     to 

Magn.  i  I 
Western     Builders' 

Supply  Co. 
Whlttlei    -   | 

Co. 
Sand.   Grnvel.    Etc. 
Bay   Develop    Co 

,i     Building   Ma- 

Material    Co 
Hollai       r. 

MeMulHn    I 

Stone  Co.,    E.    B    & 

,     Building 

i..ri  , 
W,    '  i 

... 


Sanitary     Garbage 

I     Slll.es. 

Bill   &   Jacobsen 


Sheet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  ft  Nygren 
C  town       Cornice 

Works 
Forderer      Cornice 

Works 
G.     ft     M.    Sheet 

Metal    Works. 
Guilfoy        Cornice 
Hlbernla     Sheet 

Metal    Works 
Heipner      Sheet 

Metal    Works 
Hughes,   H.   J. 
Hurabeille  Bros. 
Ideal  Cornice  Wks 
Korell  ft  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.   F.   Metal   Stain- 
ing  ft   Corr.   Co. 
United        Metal 

Products    Co 
Wertern     Furnace 

&   Cornice   Co. 

Sidewalk       Lights. 

Berger  Mfg.  Co. 
Dwan   &  Co..  J.   E. 
McGuigan     &    Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &   Peraino 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    Wm. 
Long,    E.    W. 
Porter,   W.   F. 
Stewart.   J.   K. 

Stationery. 

Foster   &   Short 
Wright,    J.    H. 

Steel     Bars. 

Baker  ft  Hamil- 
ton 

Dawson   &   Noyes 

M  oods  ft  Hud- 
steel    Erector. 

Williams  C  o  n  - 
struction    Co 

Stenography  nnd 
T>|ic»vriting. 

Waterson,      Elliott 


More   Fronts 

Kawneer   Mfg.   Co 
Waterhouse  & 

Price 
Western    BuMders 

Supply    Co. 


Structural  Steel 
Contractors. 

■  ludson     Mfg.    Co. 

Schraeder's  Iron 
Works. 

w  .  t.  rn  Iron  Sup- 
ple  Co. 

"  is   g,    FTuddarl 

Steel  Contractor. 
an      ft      El- 

Btovea. 

Mangrum     &  Otter 
1  r    £    Kerr 

Structural        Steel 

Contractors. 
Brode    iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
S  a  n         F  ranclsco 
Iron     Works 

in     Iron  Wks 
Sehaner.    Fred    C. 

Iron    in 
zenith    iron    wk> 


W>  nnesdaj ,   Oc 


Surveyors. 

Jlorser,    E.    V. 
Sanborn   &    Corin- 
son 


Braniek,    J.    P. 
Button.    I.    V 
Devencenzi   &   Co.. 

L. 
Dillon    Teaming 

Co. 
Gallen   ft   Carlin 
Hartnctt,   J.    D. 

J.   P. 
Lennon   Co..   J.   E. 
Leffler.   Fred 


:.    i  11 

jLaisgen.    Ernest 
McGlinchey  & 

Monohan 
Montague    Co  .    P. 
O'Day  Co..   D. 
Powers.   Clias.  J. 

:     Co. 

Star      Contracting 

Co. 
Wright    Co     .1     II 

Tiling. 

Ginsberg    Bros. 
Ginsbersr  &   Co.,  S. 
Hulse  Tile  Co. 
Kir  wan     & 

van 
Mangrum   &   Ott<" 
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Peerless     Agencl' 
Co. 


Bill   ft    .1 

Sherman, 

Co. 

K  imball 

Wall 

Beds. 

.Marshall 

Co 

Mater 

i  oinpan? . 

Spring 
Water 

Vallev 
Works. 

Whitewashing 

Brickley,    P.    J. 
Reigle  &  Jamnison 
Taylor,    L.    A 

Window    Cleaning. 

American    W 

Cleaning    Co. 
City  House  ft  Win- 
dow Clean 

essive     Win- 
d  o  w       Cleaning 

Windows,     Patent. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

t  80-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President.  James  A.   Wilson  Financial   Secretary,   S.   A.   D.   Schenck 

Vice-President,   Richard    Herring.  t    Secretary.    W.    J.    Carberry 

Treasurer,   C.    TV.    «  unington  Doorkeeper.    B.    R.    Wolcott 
Secretary,   R.  J.   H.    Forbes 


DIRECTORS 
James   A.    Wilson    Robt.    Dewar 
Alexander  Mennie  H.    Maundrell 
W.    Wttnington  M.    F    Gale 

.1     Phillips 


MEMBEBS 


R.  J.  H.  Forbes 


R.   A.   Chlsholm 
O.    E.    Brady 
Richard   Herring 


Architectural     lrou 
AA'orks 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron   Works 
Central    Iron    Wks. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W',!b. 
Hillard,     '    J.   Co. 
Judson   Mfg.  Co. 
Mortenson        Cons 

Co. 
Michaels     &     Pfef- 

fer 
'•"■hoenix    Iron  Wks 
talston   Iron   Wks 
•chrader  'r* 

Works 
St.     Francis     Orn. 

Iron    Works 
Iteiger      &       /Cerr 

Stove     ft      - 

a  -v  r  j. 

/ul;£.n  Iron  Wks. 
Western  Iron  wks 
Withington.   C.    W. 

Art    <;1:i«m. 
Pal     Art    G1 
tngersnn   ,\:   i  : 
I  ' 

Blacksmith. 

Paul    Kleiber 
Bonds. 

American        Bond- 
ing 

Costello  &  Cutler 
Aetna   Id  re    I  ns    I  '•■ 

F.  W. 
Empire   St  ,t 

etv   Co. 
Fidelity  ft    l 

Co.   nf  Marwlann 

■.A,:-.     M.     A. 

ian    *  Son.J.H 
Lawton,    A.    F. 
Llovd    ft    Sp 

1 1      V, 
National 

Co. 
Pacific    Coast    Sas- 
ualty    Co. 

Dnl 

Metal     Products 
Co 

i,  t  e  d       States 
elity         and 
Guaranty    Co. 
Brick  ana  Potterj 
Development 
m 
Carev.    .1.    E. 

neerle    Brick    ft 
Pottery    Co 
,-  irnninez  Brick  ft 
pottei 


McNear    Brick    Co.. 

E.    B. 
I  in    -    Karts- 

choke    Br: 
Kemillard    Bk.    Co 
Sacra  in 

Trans.  Co. 
San    Fran.    Bk.   Co. 
San    Jose    Bri 

an  i 
'  ery   Wks. 
G.   G.    B 
Oakland        Paving 

Brick  Co. 

building    Material. 

City    . 

Kortick  -  Falls 

J.    P. 
.1.   E.    l.ennon. 

'•evy    &    Co..    Robt. 

v   Thurston 

-■:    Co. 

t\     Lime    and 

rialCo 

Water  li 

i  Bldrr 

Co. 
Western     Binding 

The 

Building  Paper 

.Moore 
&   i"-urston 


Cement     Dealers 

iithrie 
i '" 

Lime  &  Ce- 
ment   Co. 

a    Lime    Co 
Holland.    J.    P. 

Mayna  rd     Fi      t.  L 
Pacific 

■    and 

it    Co. 

ilding 

stt  ii  n  1 


Concrete. 

<  !ha  se,    Silas    A. 
Camp   ft    Car;:. "ii 
Duncanson,      Ilar- 

relson   Co. 
F>ster  &   Vogt. 

cial    Stone    Co. 
Haun.   C.   C.    W 
Keatinge    ftSons.R 
Leonard.  .1.  J. 
Leonard.    J.    P. 
Lynch,   A. 
Pasqualetti,  J. 

;  lis)    ft    Tay 

lor. 
Stanquist    & 

Zimmerman.    L.   M. 

Concrete      Reln- 

Corcemeut. 

Lilley   &   Tnurston 
Co. 

I  nutractors    «£ 

Builders. 

Allen,    . .'  -■.;.    M 
Ainl.-i  -oi..    W.    W. 

r,   L. 
Bateman,  J.  C. 
F.    II. 

S    A. 
'      i 
Braunton   Bros. 
Burdick,    V7 

••11   &   Co. 
on    ft    Diss- 
ton. 

ugh    &    Ve 
zina. 

olm,     U.     A. 

J.    W 
innon,    W.    N. 
1,    H. 

ft      Son. 
Lewis 

T.  II. 
Dewar.  R.  S  Son. 
Elam, 

Rllintt.    E.    W. 
Fahy,    B. 
Fischer.    Fr<  d 
Franz.   Val. 
T.    P. 

g    g. 

Frank 

Gar.r. 

Hansli  ' 

I'll, bits 
Co 
Hlnson.    I.    A 
Hill,    J.    A. 

Howklns     \ 
Hovl    Bros 

rnsrerson     C      \ 
Tacks,    11. 

w   a 


Knowles  .^    : 

ley. 
Lang  &  Bergstrorv 
Leiter.      E.      T       i 

Sons. 
Lynch,  M.  C. 
P.    .1. 
.Ma sow   ft  Moi 
Mathews    Con.    Co. 
Mathies,   H.   C. 
McBain,  J. 
McKIlllcan,   R  and 

Will. 
McLachlan,   Tbos. 
Miller.   Adam. 
Moller.    R.    W 
Morey,   H.   B 
Owsley,   B.  T. 
Penny,    Isaac. 
McLeran   &    I ' 

son. 
Robinson     ft      Gil- 
lespie. 

M.    J. 
Simmen,    John. 
Smith,  J.  W.  ft  Son 
Spenee.    A.    T. 
Stockholm    ft       VI- 

lvn. 
Terrlll,   G.   C. 
Walker    Bros 

i  Ick,   H.  C. 
Buller.   Thos. 
White    Bros 

penters). 

I  MuH'O   'Vork* 
Amsler,   C.   S. 
Berger    Mfg.    Co. 
il    Shed    Mil 

Works. 

ns    ,v-     Child- 

ers 
Conlin,    J 
Cronan,    Wm 

Coi  nlci 
irks. 
Guilfov        Cornice 

Works 

Works. 
Heidi 

Morrison    .V-    • 

Western     F 

\    i  jornli  ••    Wks 

rontrnctlnii 
Luther. 

Sen  nerd 

■  ser   ft    Ped- 

e-lft 

ond    W    H 

Cnrlilne,      Granlt. 

M.L.nec.nii 
Damp    Proofera. 

■       I 


Door   Oncucr*. 

Rischmuller,  Geo. 


California  Electri- 

1 1    Works. 
Central        Electric 

City    Electric    Co. 
r    Electric  Co 
Elec   Co. 
Hanbridse.    W.   S. 
Levy    Elec.    Co. 
National    Elec.    Co. 

Elevators. 
Otis    Elevator    Co 
anon    Eleva 
tor    Co. 

Fibre. 

S    F   Fibre  &  Cord- 
age  Co. 


Norris.    L.    A. 
Uoebling   Con.   Co. 

Floor   Sanding 

Inlaid    Floor   Co. 
Pacific     Floor 
Sanding   Co. 


Grill    AVork. 

<ai      Art    Metal    ft 

Wire  Works. 
.Merle  Co.,    A. 
Sartorius  Cc. 
Withington,   C.   W. 

Gen.      Contractors. 

R.    C. 
Brigham,    H.    B. 
n  ell    ft   Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharsoii.    D.  B 
Fee,    Grant. 
Fluth    &   Morton 
m.    D.    E. 
Griffith.     Wm. 

J.     D. 
Hannah    ft    Co.  .IS 
Hayes    &    Schmidt 
Jackson.    A. 
Kuvkendall,    J.    O. 
V.    Edward. 
Henry 
John 
Van     Sant-Hough- 
ton     . 

Glass   ami   Glazing 

i  !al.    Plate  ft   Win- 
dow   Gass   Co. 

Cohen.    I. 

Cobbledick      Glass 
C».,    I.     N 

W.     P.     ft 

icht   & 

Howlett 
d,  J.   P. 
iz     ft     Gott- 
leib     line.) 

Grading    *    Team- 
lug. 

Church,    D.   O.,    Co. 
1). 
Teaming 

Fay,'  S.    J. 

re.    H.    N. 
Wilhelm,   A.   H. 
Wilkie  Co.,    A. 
Willi  i  us.    F.    A. 

h    Teaming 

L.    B. 

Mi  l.i  i.e.,  -i      S      p. 

Granite. 

:    o 

i  nitc    Co. 

...     ,\ 

C.    L. 

Hunt.   A.   T. 
Raymond     Granite 

Hardware. 

Brittain    ft    Co. 
J.   H. 


Mej 


\ 


Hal 

ool    p. i 
Hdw     Pn. 

I        II    l*v        Po 

Ileal       ami       l.lglit. 

Gas      and 
i  ■     ?0. 
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Heating    &    \eull- 
latlng. 

Burnham      Plumb- 
ing   ft     IP 
Inc. 

Cronan,    Wm 

Mangrum    ft    Oner 

Montague.    W.     W 
&    Co. 

House     Moving     A- 
Raising. 

Blume  Confg  Co. 

Pearson.    E.    K. 

Sullivan.    D      I  *T 
Inlaid    I   l....r. 

Hardwood        Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific     Floor 
Sanding    Co. 

Iron    Works. 
Michaels     ft     Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rnllinx 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

Interior         Decora 
tors.      I.nthem. 

Snell  &  Dennis. 
Lynch,   Richard 
Joist      Hniiger.s     A 
Post  Cnp«. 

Kortick  -  Falls 
Mfg  Co. 

Lilley    &   Thurston 
Co. 

Kanneer     S.v«leni 
Store    Fronts. 

Falls    Mfg.    Co. 

Lillev   &  Thurston 
Co. 

Light    and     Power 

Citv    Electric    Co. 

Pac.    Gas    &    Elec- 
tric   Co. 

Lime,    Cement,  Klc 

Acme       Cement 
Plaster    Co. 

Arden   Plastc    Co. 

California     Lime  ft 
Hydrate    Co. 

Co  well       Lime       ft 
Cement    Co. 

Holland.   J.    P. 

Holmes     Lime    Co. 

Lennon.    Jas.    K 

Lucas.   W.    E 

Pac   Lime   ft    Plas- 
ter   Co 

S.    F.    Lime    Co. 

Shasta    Lime    Pro- 
ducts   Co. 

Western     Building 
Material     Ci 

Western     Lin  •      ft 
Cement    Co. 

l,umEi?r, 

Acme    Lumbei     Co 

Christenson     Lum- 
ber Co. 

Hart-Wood     Lum- 
ber   Co. 

Humboldt    Luinbi  i 
Co. 

Hauptman       Lum- 
ber   Co. 

Hooper        Lumber 
Co. 

Kruse,  .1.   H. 

Loop    Lumber   ( *o. 

M.i    donald      l  iiim 
ber    Co. 

.Moore.     R.     It.  Mill 
ft     Lumber     Po 

Olsen     -     Mahonej 
Lumber    Co 

Pope  ft   Tall •" i 

Santa    Fe    Ltimhi  I 
Co. 

Schouten     Lumlii-i 
Co. 

Tiernan     fi 
nio 

Van    Arsdale-Har- 
ris   Lumber   Cn 

Wilson     Bros  X   Co 

Doe    Co..    F     P 

Lumber  illiinl- 

wood. » 

Dieekmann    ,\     t'u 
Howard.     E.      \      ft 

Niehaus.    Ed     K     v 

Co 

White      Pi"S 

S.     F.     Lumber    P" 

Machinery 
Harron,       Rlckard 

,v    MeCone. 
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Maoona    *  Builder* 
Alexander,    i: 
Mien,   C.    I. 

Anderson     &      Hal 

ney. 
Ar'ett.    -v 
H.  ,  k       \ 
Brad  v.    M      V 
Brady,    O     R.KSon 
Brandon.    E    .1 
Brennan.    J.    E. 
Mrigli.-iin.     II      B 
Butcher,    Tlm-nos 

Kvri.n      n      I  .v  .-,,. 
Campbell     Bros. 
Carr     -I     W. 
Drake,    Harry    E. 
Downey,    .;. 
Parrell    &    Reed 
Fennell.    Jas. 
Gale.    M     F 
Gilson.    J.    K. 
Harrison.    A 
Hibhins    ,V-    Ha 
Hock.    Chas. 
Hoffman.    V. 
Hogberg     &     Lud 

wis 
Larson.    It      11 
Lawsnn.    A.    W. 
Mi  Cowan.     M 
Miller,    .1     W. 
Murray     ,v      Mow 

bray. 
Mnlrnhv    Bros 
Nagel      W     1. 

nor     *     Col 

lins 
O'Rourke,    T.    F. 
Rainev      &      Phhil 

lips 
Rinsrose.     n.K-Son 
Pcott.    W.    S. 

P     J. 
Watson.    Rage 
Watson.    Siilnej- 
White     .1     M 
Whitney   &    D  i  .  iei 
Wilson,     "ruin's     \ 
Wvtrnnt,     J.     H. 

ItVirMe. 

American      Marble 

&    Mosaic   Co. 
Columbia      Marbh 
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Grass!,    Pclcr,    Co. 
Hunt.   Andrew  T. 
Malno,   F.  L.   &  Co. 
Mnsto    ,*i    Sons,  Jos 
Keenan  Co. 

ont       Marble 
Co 

Mantels,    Tllea 

I  Urates. 
KIrwin  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &  Co.,W 
Peerless  Agencies 
Metal     Furring     « 

l.nthlug. 

Lym  n.    H.   T. 
National      Lathing 

Furring 
North  wes'tern    10  \- 
Metal 
i  -i, 

Metal  Window 
Works. 
Dn-an.  J.  E. 

Mosaic. 

Amer.     Marble     A 

Mosaic    Co. 
Gervais.    H. 
Maino.    F.    L.  &  Co 

Offiee  Fixtures. 

Bateman,    Wm. 

Forbes    &    Son, A. J, 
Fink    &    Schindler 

Co. 
Simmen.    John 

Painters. 

Daniels,    Gus    V. 
Donovan,  V.  J. 
Fraser.    J.    P 
Kuss.    P.    N. 
I  n.    J. 
Maundrell,    H. 
Norris,   C.    W. 
Spark,    J.    H.    . 
Tucker.   W.   W.  Co 
Neal,   L  J 

Paint    Ilurner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   K. 


Palnls,     Oils,     KtC. 

Bass     -     Heuter 
Fuller   &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell.    H. 
Pacific     Refining  & 

Rooting 
Paraftine    Paint  Co 
Whittier   -  Coburn 

On 
Patent      Chimneys. 

Clawson   &  Co.,  L. 

Dun'levy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery  Co. 

Planing   Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Cen'ral  Lumber  & 
Milling   Co. 

Blkington  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacinc   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.  F. 

Santa  C'ara  Mill 
&  Lumber   Co. 

San  Matto  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor   &   Co. 
Piaster**™. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 


Clark,  D.   Ross. 

Crichton,   .1.    L. 

CogWan,    Frank 

Connolly,    .1.    .1. 

Connell,   J.    E. 

Fay,    John 

Felt,   R.   L. 

Fhoodberg  &  Mc- 
Caffery. 

Fraser,    Simon 

Gregg   &   Clute 

Jacohsen.    N. 

Knowles    A. 

Leaf   &    Kai 

Lyden   &    Blckel 

MacGruer    &     Co. 

Mennie.    Alex. 

\l   Cleod,  J.  C. 

Morehouse,   C    C. 

O'Kane    &    CO..C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith    &    Johnson 

Plaster     o»     Purls. 

Lucas.   W.    E. 

Plumbing     A.     Gns 
Fitting. 

Ahlbaeh    &    Mayer 
Bernard,    G.    F. 
Burnham     Plumb- 
ing   Co.,    Inc. 
Dalziel.  R„  Jr..  Co 
Grundy.    Edmund 
Gilley-Schmi.l     Co. 
Levy,   M. 
Loonev,       J.,       Co. 

(Inc.) 
Snook       &       Co., 

Frederick     W. 
Sutton,    John    G.Co 
Turner  Co..   The 

R~al  Estate. 

Cc. 
Williamson    Co.,H. 

Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 


Pioneer  Const.  Co. 


(rushed  noin. 

'      I .    i ' 

S.    !•'.   Bay   Imp.   Ci  . 

SI  i, ne.     10.     B.&A.L. 

icooUhb     Compoal- 

tlon. 

Artollth     Mfg 

Bender,  J.  w. 
Roof  Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

sia      Asbes- 
tos Supply  Co. 

Malott    &  Peterson 
He      Co.,     H. 
\V.    Johns 

Heuer  Bros.   Co. 

Pacinc  Refining  L 
I  :oo!lng  Co. 

Paraffins    Paint  Co 

Samuel    Co.,    II.    I). 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand.   Gravel,   Etc. 

Cassaretto,     Jonn 

Holland,   J.   P. 

Keystone  Sand  Co 
Sanitary  Flooring. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
McGuigan,    John 
Sfnlr  Builders. 
Bishop,    Wm.   T. 
Stewart,   T.   K. 

Roof   Repairing    A 
Paint. 

Street    Work. 
Fay,   S.   J. 


Lilley   &   Tin 


Stone  Contractors, 

I'.-    Lane    at    Sons, 

Rim  hard,  w.  W. 
Hunt,  Andrew  T. 
McGllvray       Btor.e 

rid    Granite 
Co. 

Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     Granite 


Teaming. 

Dillon,    D. 
Eureka       Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.   N. 
Monarch    Teamir 

Co. 
McLenegan,   S.   I 

Terra  Colin. 

Clark   &   Sons,  N. 
Gladding.    McBean 

&    Co. 
S  t  e  ig  e  r       Terra 

Cotta   Co. 

Tiling. 

Artolith    Mfg.    Co. 

Ventilators. 


Reigle    &    Jamison 
Rrickley,    P.    J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Vallev 
Water    Co. 
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LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


White  &  Farnsworlh 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave 
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Sutter  Hotel  at  Sutter  and  Kearny  Streets, 
San  Francisco.  Designed  by  Architect  L. 
B.  Dutton,  San  Francisco. 

New  Apartment  House  For  Samuel  Henry 
At  Stockton.  Designed  by  Architect 
Glenn  Allen,  San  Francisco. 
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Contractors  Equipment 


THAT  BRINGS  RESULTS 


Steam  Shovels 

Locomotives 

Locomotives 
Cranes 

Dump  Cars 

Tractors 

Crushers 

Screens 

Elevators 


Concrete  Mixers 

Concrete 

Elevators 

Road  Graders 

Derricks 

Clam   Shell    and 

Orange  Peel 

Buckets 

Concrete  Carts 

Wheelbarrows 


nsley  Gravity  Concrete  Distributing  Plants 
The  Best  and  the  Cheapest 


MUNDY'S  Hoisting  Engines 
Steam,  Electric  &  Belt 


We  are  also  "est  Coast  Distributors  For 
Lau5h-Jup«jens 

l,  2,  3  «r»d  SXor. 

IVIotoa*  Truck 

Equipped  with  a  y  style  bodies  including 

side  or  end  dump. 

Imrnediafe  deliveries 


Lauth-Juergens 
1   "i  on  Truck 


All  of  the  above  equipment  carried  in  stock  >n  San  Francisco  by 

■ :  '■''■■■  ■  '     "'      .';''■'      '.ii..'.'.  -""     "mil iii 
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INCORPORATED 


Salesrooms  215-217-219  Rralto  Building 


SAN     FHANCISCO,     CAL. 
Telephone  Douglas  1380 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main.Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  Biver  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulders      '..  inch  to  1  inch 

1  inch  to  1  >j  inch 
1',  inch  to  L"+  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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Mr.  James  J.  Hill  says:— 


"Unless  the  facilities  of  the  Terminals  of  our  Railroads 
are  increased,  1  he  congestion,  evergrowing,  which  often 
paralyzes  traffic  today,    will  -result    in   industrial  chaos." 


N.  Y.  Sun.   January   19.  1913 


The  Remedy: — 

Equip  Your  Railway  Freight  Stations,  Storage  Warehouses, 
Steamship  Docks,  Piers,  Etc.,  with 

Otis  Inclined  Elevators 

Mechanical  Continuous-Motion  Carriers  which  meet  every  condition  of  Merchandise 
and  Freight  handling — and  by  the  use  of  which  congestion  is  eliminated. 

Running  continuously  in  one  direction,  up  or  down,  Otis  Inclined  Elevators 
move  everything  without  stops  to  load  or  unload. 

No  matter  what  the  loads  may  weigh  or  how  fast  they  come,  Otis  Inclined  El- 
evator will  handle  them.  Its  capacity  is  limitless — it  cannot  be  overloaded.  It  will 
handle  from  600  to  1,960  loads  per  hour  according  to  speed.  It  will  keep  up  this 
cipacity  year  after  year.  An  electric  motor  is  all  that  is  required  for  operation,  and, 
results  considered,  the  current  cost  is  almost  negligible. 

Write  'or  Catalog  giving  full  particulars  about  various  types 

W  ithout  obligation  we  will  gladly  supply  full  information.  Put  your 
"moving  problems"  up  to  us — we  offer  you  real  help  and  a  positive 
solution. 


OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  wall*  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary     nr    Taylor. 
Rig-hetti   &  Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY   HALL,   San   Francises 

Wright.    Rushford    &    Cahlll,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 

C.     W.     Dickey.     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


GERMAN    HOUSE,    San    Francsco 

Frederick  H.   Meyer,  Architect 

Stone  and  terra  cotta  work  treated  with  Imperial  Water  Proofing  f»r 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

Son    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    Andirons, 
Fender  Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


G.H.CUNNINGHAM,M3 


'""<•  ''    depot    .£      MOULDINGS  \¥t 


'  Telejh.eE.BB 

Marlcet  23S 

Moht2B7 


lil'lHU'M^'H^'i-i'i^H-J^ffjia 


3  8  EIGHTH    ST. 
San  Francisco,  Cax,. 


'# 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


,..> 


SOUTHLKN  CLUB,  California  and  Joyce  Streets 
C.  A.  Meussdroffer.  Architect 
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Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWABE  COMPANY 

CORBIN  Agents  for  30  Years. 

:>ki  Market  Street,  San  Francisco 
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Conor  olo 


Longitudinal  Section  ol  Self-S 


Moors 

can  ")o  hmTi  vnVaoul  form  v/orfs, 

if  you  make  use  of  the  new  form  of  expanded  metal 
which  is  a   centering   and   reinforcing   combined. 

Self-Sentering  is  a  material  the  simplest  and  most  eco- 
nomical method  of  building 
concrete,  floors,  roofs,  ceilings, 
side  walls,  and  partitions.  It 
is  adaptable  for  both  flat  and 
curved  construction.  It  can  be 
used  for  roofs  of  any  type,  as 
it  supplies  a  bond  which  will 
hold  the  concrete  until  set  on 
any  inclined  surface. 

Write  for  our  Fireproofing 
Handbook  on  low  cost  fire- 
proof construction  with  Self- 
Sentering.  We  shall  be  glad 
to  send  you  a  complimentary 
copy  on  request.  Write  today. 


perfected  after  years  of  study 
and  experiment  in  reinforced 
concrete  construction.  It  con- 
sists of  a  series  of  heavy,  cold- 
drawn  ribs  connected  with  the 
most  efficient  form  of  expanded 
metal. 

Self-Sentering  is  adaptable  to 
practically  every  type  of  con- 
crete construction.    It  affords 


Cros.  Section  of  Sell-Sentering-Showinfi  Side  Lap      Actual  Size. 
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A  peculiar  incident  showing  how 
comparatively  few  people  in  a  great 
city  know  even  a  public  man,  hap- 
pened recently  in  New  York  City. 
Timothy  D.  Sullivan  was  perhaps  the 
lest  known  man  in  New  York.  Not 
only  was  he  known  in  his  own  city 
but  he  was  a  national  figure.  He  was 
the  political  boss  of  Tammany  Hall  and 
dispensed  his  charities  and  political 
favors  to  the  lower  classes  and  the 
general  population  of  the  slums  of  the 
East  side  district.  No  man  was  better 
known  to  the  police  or  to  the  public 
generally.  Yet  when  he  wandered 
away  from  a  Sanatarium  and  was  kill- 
ed by  a  freight  train  in  a  railroad  yard 
his  body  was  taken  to  the  morgue  and 
laid  there  for  a  week  without  being 
recognized.  This  too  when  the  fact 
was  known  and  published  that  he  had 
escaped  from  the  sanatarium.  A 
policeman  who  had  known  big  Tim  in 
his  lifetime  chanced  to  go  by  and 
recognized  him  else  he  would  have 
been  buried  in  the  potters'  field  in 
another  day  among  the  unknown  dead. 
Tims  was  one  of  the  most  striking  fig- 
ures in  New  York  City  rescued  from 
oblivion  amongst  the  very  people  he 
ruled. 

Timothy  D.  Sullivan  was  a  lord  in 
the  feudal  system  that  obtains  in  the 
il  life  of  a  great  city.  He  was 
a  big  hearted  political  boss.  He  dis- 
pensed charity  with  open  hand,  looked 
after  the  welfare  of  his  supporters  and 
was  the  general  arbiter  of  their  for- 
tunes. All  he  asked  in  return  was  for 
his  henchmen  to  vote  his  ticket  and 
by  his  system  he  was  as  much  a  ruler  as 
any  feudal  lord  of  the  middle  ages. 
Perhaps  this  system  is  changing  and 
in  the  passing  of  Big  Tim  the  svstem 
itself  will  change. 


paint  at  a  commercial  price  is  one  that 
is  exercising  the  minds  of  inventors. 
The  sulphides  of  calcium  and  stron- 
tium are  known  to  possess  the  property 
of  emitting  light  for  a  considerable 
time  after  having  been  exposed  to 
brilliant   sunlight. 

Here  in  the  west  with  its  clear  skies 
and  brilliant  sun  why  would  it  not  be 
le  to  paint  the  town  with  such 
paints  that  the  walls  would  glow  like 
fox  fire  in  the  dusk?  In  such  a  case  a 
city  could  be  seen  like  a  jack'o  lantern 
in  the  night  and  the  dark  alleys  would 
be   hiding   places  for  no   one. 


Painting  the  town  a  lurid  red,  figura- 
tively speaking,  is  a  favorite  occupa- 
tion of  the  cowboy,  the  granger,  and 
the  sailor  when  he  blows  in  from  the 
range  or  the  briney  deep  after  a  year's 
cruise  in  the  hills  or  on  t'ie  trackless 
ocean.  Tic  carmine  color  is  usua1."..- 
Ii:  his  brain,  however,  een  throuf  i 
;  John  Barleycorn  an! 
sometimes  through  the  gra'el  windows 
of  the  cooler.  And  while  the  buildings 
may  glow  in  the  night  time  because  of 
the  revels  and  the  burning  of  electric 
the  expression  of  painting  the 
town  red  is  still  figurative  and  simply 
denotes  a   state  of  mind. 

Scientists,   however,      have      seriously 

considered    the    possibilities  of   painting 

.'.  n      a    luminous    color,    not      red 

irily,  but  with  a  paint  that  would 

give   back    tie    light    absorbed    from    the 

•   daytime.  The 

rig  a  phosphorescent 


-tiering  the  lapse  of  time  the  last 
half      century    has      progressed      more 
rapidly    than    all   record   time    before   it. 
As  an   illustration   it   might  be  compar- 
ed   to    the    progress    in    transportation. 
Seventy    or    eighty    years    ago    the    first 
locomotive    engines    were    in    use    and 
the    first    railroads    in    the    world    were 
built.     The   steamboat  had   been   in   use 
some    years    before.      Now    the    railroad 
srirdles    the    world,    the    whistle    of    the 
locomotive   is   heard  in   the   profoundist 
solitudes  and   the   great   ships   of   com- 
merce   plow    all    the    seas,    in    spite    of 
wind  or  tide.  The  perfection  of  the  gas 
engine   has  extended   locomotive   trans- 
portation    to     the    wagon     road.       And 
even   the  inconstant  air  has  been  made 
a   road   of   travel   and   the   machine   has 
perfected    to    such    an    extent    that    the 
ire  rivaled  in  their  distant  flights. 
America    has    always    led    in    railroad 
building.     As  an  incident  of  locomotive 
building    the    following    facts   published 
in    the    Scientific    American    concerning 
tl  e    work    of    the    Baldwin    Locomotive 
-    is    illustrative: 
Tat   a   firm  of  builders   should   have 
recently  completed  its  forty-thousandth 
itive    bears       testimony       to      the 
magnitude    of    the    locomotive-building 
industry  of  this  country.      The  Baldwin 
live    Company,      who    have      ac- 
shed    this    feat,    built    their    first 
locomotive      in    1S32.        The      one-thou- 
was   turned  out  from   the  works 
and    in    1SS0,    the      five-thou- 
sandth locomotive  appeared.     No.   10.000 
In     1889     and    No     .".000    in 
It    took    only    five    years    for    the 
company    to    build    its    next    10.000    lo- 

i  s,    and    the    present    y> 

the  completion  of  the  forty-thousandth. 

a    fist    passenger    "Pacific''    type.      This 

itive    has    cylinders    2ti    inches    in 

diameter    by    26    inches    stroke,    80-inch 

S    wheels,     4.523    square    feet    of 

heating  surface,  weighs  1S9.500  pounds. 

and    has    a      tractive      force    of      38.300 

pounds.      It   was  built   for   the   Pennsyl- 

Railroad." 

ifference   in   number   of   lo- 
ves    manufactured     now     and     in 
ust     about     compares     with     dif- 
ference   in     style    and    efficiency    of    the 
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PROTECTED  MACADAM. 

By  E.  H.  Kellogg,  C.  E.,  Assistant  City  Engineer  and  Street 
Superintendent  Of  San  Bernardino 


Much  has  been  written  on  oiled 
in  paving  and  a  wide  range  of 
experiment,  more  or  less  intelligent 
■and  more  or  less  successful,  has  added 
much  to  our  knowledge  of  a  subject 
comparatively  new, — new  because  the 
few  years  since  its  use  began  have 
sufficed  only  to  eliminate  the  meth- 
ods which  were  palpably  wrong,  and 
hfa-ve  not  served  to  furnish  the  test  of 
time  to  those  which,  by  accident  or 
design,  have  so  far  proved  satisfac- 
tory. 

Given    the    character   and     weight     of 
traffic     which     prevailed     eight     or     ten 
years  ago,  and   there  can  be  no  reason- 
able doubt   that   the   best   types   of  con- 
struction    as     practised      today      would 
amply    serve    their     purpose.       As     ap- 
plied   to    the    streets    of    interior    cities, 
it   is  quite  possible  to  predict   that  cer- 
tain   of    them    will    never    be    subjected 
to    the    stress    of    heavy    traffic,    as    the 
lines    of    such    traffic    will    be    governed 
by      the      shortest       distance       between 
termini       and       controlling       gradients. 
Hence    if    a    less    costly    pavement    will 
serve    for    a    period    of    years,    with    low 
cost     of     maintenance,       the       assessed 
property    owners    naturally    incline    to 
its    adoption.      The    question    to    be    an- 
swered   by    engineers    in    the    selection 
of    paving    types    have     to     do      chiefly 
with    the   character   of   anticipated    traf- 
fic   and     the     needs     of      the      particular 
street    under    construction.      As    a    rule 
the   traffic   on    the   streets   of  a   residen- 
tial    district,     except      such      boulevards 
or    main    arteries    as    are    certain    to    be 
nse,i    for   heavy    transportation,    will    be 
I       lig  it,     a  Hi     •  asily     sustained 
by   an    inexpensive  pavement.      It   would 
seem     unnecessary      and      burden- 
some    to     invest     in      the      more      costly 
-  i  11.    miles    of    such    inexpen- 
mprovement    may    be    secured    for 
a   small    city,    which    will   improve   saili- 
conditlons.     abate    the     dirt     and 
•  et,    raise    the 
pride    through    which 
are    beautified,  a  rut    the   town   as 
a  whole  will   take  it-   place  in  the  prog- 
procession.         Even    such    ultra 
I       as      "gravel       and 
iow    laid,  may 
e     us.-, I     as     that      much      better      than 
■■g.     and     the      investment      is       so 
small    i  is    negligible    when 

pen!     construction      proves 

| '  i    .'.  a  |    i  lie   same 

te  '    are   off 

- 

While    the     pro  i      •   i     concrete      road 

•    i  ii    popularity   in   late 

tg  i     the     demonstra  t  ion      In 

Eastet  t  dopl  Ion   bj    the 

1  mission 

ii    from   proven   that    its  increased 
i.t      for     trunk 

ialifor- 

nla     h  condlf  ions       and 

.  at i 
to  the   proteel  ed 
i  m.        os      Angeles       fount  y       has 
now   nearly    It  of  th       pa 

the    ei  i  or 

...  a  ais- 

the     idlo 


syncrasies  of  material  -and  treatment 
become  better  understood.  It  is  no- 
ticeable that  on  this  system,  the  ma- 
cadam itself  is  everywhere  intact, — 
the  wearing  surface  only  of  the  ear- 
lier   construction    proving    defective,. 

In  measuring  the  stress  of  traffic  on 
these  really  remarkable  roads,  it  must 
be  remembered  that  the  width  was 
limited  bj  state  law  to  sixteen  feet, 
which  was  supplemented  by  borders 
six  or  eight  feet  wide  of  oil  and 
screenings,  serving  only  for  con- 
venience of  turning  out.  The  weight 
of  travel  is  therefore  confined  to  a 
double  eight  foot  strip  which,  with 
great  width,  would  be  more  widely  dis- 
tributed. In  other  words,  the  tonnage 
per  square  yard  is  thus  enormously 
increased.  And  yet  many  of  these 
highways  are  carrying  a  staggering 
weight  of  travel  successfully.  Nat- 
urally, maintenance  cost  has  been  a 
large  item  for  reasons  now  well  un- 
derstood, but  as  methods  of  repair 
work   improve,    these  costs   will   decline. 

The  interior  cities  of  Pasadena.  Riv- 
erside, Reillands  and  San  Bernardino 
present  notable  examples  of  oiled  ma- 
cadam, which  under  moderate  stress 
have  given  great  satisfaction  with  ini- 
ital  low  cost  and  nominal  cost  of  up- 
keep. In  each  of  these  cities  the  same 
mistake  was  originally  made,  namely 
that  of  excessive  oiling, — a  mistake 
now  recognized  and  avoided.  We  now 
know  that  road  oil,  once  covered  with 
a  closely  hammered  skin,  does  not 
bind  the  aggregates  of  the  macadam. 
but  remains  indefinitely  in  a  plastic 
londition.  losing  nothing  of  its  viola- 
tile  contents,  and  acting  more  as  a 
lubricant  than  a  binder.  I.attei  daj 
practice,  therefore,  aims  at  only  just 
enough  oil  penetration  to  secure  a  good 
adhesion  for  the  thin  wearing  surface. 
And  this  wearing  surface  is  no  longer 
a  thick  pad  of  oil  and  fine  screenings, 
but  is  composed  of  coarse  screenings 
lolled  int..  two  light  spreadings  of 
oil.  the  function  of  the  latter  being 
merely  to  hold  the  fragments  of  small 
lock  in  secure  contact  with  the  ma- 
cadam  base.  Tin  weight  of  moving 
loads  is  thus  transmitted  through  the 
smaller  to  the  larger  stones  and  not 
through  Hi,,  elastic  medium  of  the 
heavy  oil  pad.  It  is  obvious  that  the 
maturing  of  such  a  pavement  must  be 
inoi ,  rapid,  and  its  enjoj  men!  much 
et     i  ea  I  Ized. 

It      would      serve      no     good      purpose      In 

cite  failures  or  refer  to  freakish  ex- 
perlme-nts  by  ambitious  hut  misguided 
•     ginei         In  this,  as  In  other  bra  nches 

■-■  ii, ei  ring,    t  he    wise     n     seeks 

thl  i       I        exa  niples       of       the       lies!        I  \  |irX 

a  mi   i  i  .■    .  hj    •>!   each  succei  a      [I    some 

times    happens    that     two    streets    have 

.  en    pa  \  ed     under    i  he    same    spei  Ifil   ' 

tiOl  iVltll      i      I  I  -a  la  I      a  lid      III! 

der      like      Weather      Conditions,      ainl      one 

of  them    will    he   excellent   and   the  other 

-i   ii     reason    most    often    lies    in 

the    personality    and    understanding    of 

■     tractoi    ami    inspect  or,    or    bot  h 

1 1  in  i  be  i  ha  i  fric  i  ion  bet  ween  con- 
t  ractor   and  citj    oitn  ei      liai    di    tro   ed 


harmonious  team  work  in  one  case  and 
the  work  may  have  suffered  for  lack 
of  patient  and  conscientious  attention 
to  details,  or  from  wilful  misinterpre- 
tation of  specifications;  in  the  other 
tlie  opposite  being  true,  the  contractor 
gives  rather  more  than  less  of  required 
attention  to  detail  with  correspond- 
ingly good  results.  Inquiry  in  this  di- 
rection   is    often    illuminating. 

It  is  not  to  he  assumed  that  even 
with  the  large  measure  of  success  at- 
tained in  the  construction  of  oiled  ma- 
cadam pavements,  we  have  reached  the 
lasl  word.  There  are  too  many  ear- 
nest investigators  in  the  field,  and  too 
many  problems  to  he  solved.  But  the 
net  result  of  the  work  already  done, 
and  now  being  proved  by  service,  is  to 
establish  the  fact  that  no  pavement  of 
equal  endurance  under  traffic  condi- 
tions to  which  it  is  adapted  or  at  so 
reasonable    a     cost,     has    been    found. 

The  following  abbreviated  specifica- 
tions with  comments  may  serve  to 
somewhat  clarify  an  understanding  of 
recent   practice   in    the  cities  mentioned. 

I'oi.iid.-itioii,  brought  to  sub-grade, 
watered  and  rolled,  until  depressions 
are  fully  developed.  These  to  be 
eliminated  by  harrowing  and  leveling, 
followed  by  second  watering  and  roll- 
ing until  -a  uniformly  firm  surface  is 
secured. 

In  cases  where  the  soil  is  sandy  or 
otherwise  unstable,  it  may  be  neces- 
sary to  remove  two  or  three  inches 
from  the  surface  and  refill  with  mate- 
rial which  will,  under  the  roller,  pre- 
sent   a    decently    firm    subgrade. 

Macadam,  up  to  and  including  six 
inches  of  compressed  thickness,  one 
course  of  "crusher  run"  rock.  1  inch  to 
:',  inches,  is  evenly  spread,  allowing 
twenty-five  per  cent  for  compression, 
and  one-half  inch  for  wearing  sur- 
face.  Roll  dry  until  a  fairly  uniform 
surface  is  secured,  cover  with  dry 
limestone  screenings  three-eighths  inch 
to  dust.  Roll  and  brush,  adding  screen- 
ings as  the  first  application  disap- 
pears until  .lie  voids  in  the  rock  are 
completely  filled.  Water  freely  until 
the  lime  dust  is  thoroughly  wet.  Roll 
until  no  motion  of  surface  rocks  un- 
der the  roller  .an  be  detected.  I  lur- 
ing tiiis  rolling  the  trained  Inspector 
will  search  for  the  slight  depressions 
which  win  inevitablj  develop,  and  cor- 
rect them  by  additions  of  small  rock, 
to   in-  again    rolled, 

T  e  sin  in  e  will  th.  n  in-  swept  with 
steel  brooms  to  remove  surplus  of 
si  i  reiiing-  This  must  lea  ve  tops  o! 
macadam  stone-  prominently  exposed, 
and  the  spares  between  them  irritated 
i  or  the  i  el  lei  penet  rat  ion  of  n II. 

Wearing  Surface,      n    I    is   been    found 

that  tl  e  best  I  oad  oil  i-  that,  which 
i.l  I  real  meal  ,  i  a  a  II  asphalt  eontent 
ol  an  pei-  ,  ,  ii!  or  hot  !.  r  This  when 
Bleated    to    250    or    275    degrees    becomes 

ilia  nan  Ij  fluid  lor  spray  lug.  A  lord 
,,l  one  ■  i  1  hni  per  SqUa  i  e  \  aid  Is  the 
-■!,:      ide         Mini | tlty,        -is      lenl  I    s 

going    into    l  he    lirst    applies  I  ion.     l'ow  .  r 

-I lei  -.    di  a  w  ii     i,\      the     roller      a   i 

i,    tii     roil. a     ■-■  Iving    uniform    speed 
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in]  straight  drives,  neither  of  which 
in  he  attained  with  teams.  Several 
ours  before  applying  the  oil,  the  sur- 
,,•■■  should  be  lightly  sprinkled  to  re- 
ove  all  traces  of  dust.  Oil  should 
illy  he  applied  in  warm  weather  and 
Eter  spreading  should  lie  uncovered 
vo  or  three  days  to  encourage  pene- 
•ation  and  escape  volatile  matter, 
over  with  a  half  inch  of  No.  3  (%- 
ich  to  %-inch)  screenings.  Roll  un- 
1  the  small  rock  fragments  are  driven 
ito  the  oil  which  fills  the  space  be- 
veen  exposed  rocks  of  the  base.  Brush 
ear  of  surplus,  sprinkle  lightly,  ip- 
ly  four-tenths  gallon  of  oil.  cover 
ith  a  liberal  spread  of  No.  3  screen- 
igs  and  roll  to  a  finish.  The  surface 
lould  now,  if  swept  clean  of  surplus 
;reenings,  present  a  mosaic  appear- 
£se  with  small  stones  embedded  in 
il.  In  hot  weather,  however,  the  un- 
jmbined  oil  will  "sweat"  to  the  sur- 
ice,  and  drifting  under  traffic  over 
le  stones,  give  a  result  hardly  to  be 
istinguished  from  sheet  asphalt  ex- 
:pt  in  its  greater  elasticity  and  free- 
diii    from    noise. 

During  its  first  summer  it  will  re- 
uire  attention  to  prevent  a  tendency 
>   stickiness    through    "sweating."     But 

proper  care  and  judgment  have  been 
sed  in  laying  the  wearing  surface, 
ut  little  if  any  trouble  need  be  an- 
cipated. 

The  question  of  endurance  of  such  a 
earing  surface  cannot  yet  be  deter- 
tined,  as  none  has  been  in  service 
ing  enough.  In  Pasadena,  one  street 
irrying  a  moderately  heavy  traffic 
as  a  record  of  seven  years  without  re- 
airs  of  any  kind.  Riverside  shows 
jveral  streets  four  and  five  years  old 
'ith  no  maintenance  charges  against 
lem,  Redlands  and  San  Bernardino 
low  examples  two  to  for  years  old 
ith  like  records.  It  is  estimated  that 
Dmplete  re-oiling  with  say  half  a  gal- 
>h  "I  oil  per  yard  will  not  be  neces- 
iry  under  ten  years,  and  possibly 
lore. 

The  stability  of  the  macadam  base 
[instructed  substantially  as  above  de- 
cribed  depends  on  the  complete  filling 
f  the  voids  in  the  rock  with  a 
ementitious  material,  and  such  t.hor- 
ugh  rolling,  after  wetting,  that  each 
tone  is  driven  to  its  final  resting 
lace.  Thereafter  the  strains  result- 
jig  from  moving  vehicles,  being  less 
han  those  resulting  from  the  roller, 
annot  disturb  the  positions  of  5n- 
Ividual  stones,  which  might  easilj  re- 
ult  in  the  weakening  of  the  surround- 
Ug  mess.  Therefore  stingy  rolling 
ui-1    be    avoided. 

In  Riverside  and  San  Bernardino 
he  best  results  have  been  attained 
t'ith  limestone,  chieflj  because  slab 
haped  fragments  are  more  easily 
ruk.n.  with  a  consequent  reduction  of 
folds,  and  the  grinding  of  the  stones 
under  the  roller  produce  a 
eriain  quantity  of  the  desired  lime 
lust  filler.  Scarcely  inferior 
■  ave  been  obtained  from  hard  rock. 
l*or  the  wearing  surfaci  hard  o  I  Wo 
screenings  are  preferred,  as  likely 
o    hold    up    somewhat   longer. 

A    reasonable     deduction      from      the 

ng    is    that    well    laid    oiled    ma- 

-adam    is    "good    for    what    it    is     good 

'or."     It   has   its   honorable  place   In   the 

of   street   improvement,  and   its 

»»    Initial  cost  and   light  cost  of  matn- 

tj    of   people    who   must    bi  ■  ■  •   ed    t  •  • 

«iy    for    it. 
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iriiis    desiring    nctvs    on    special 

classes    of     buildings,      such       as      Banks, 

I  111 

irehes,    Schools,      Hotels,   etc., 

tvlll  And    such       Items       nil     classified       and 

en 

upefl    under    proper     headings, 

commencing    on    this    page.         These    same 

in- 

ns    are    ngnin     repented    under 

"IiOCALATlES"    in      the      last    part    of    our 

nei 

is     department. 

APARTMENT  HOUSES. 


SAX  FRANCISCO — Apartment  house, 
3  story  and  base,  brick  and  steel.  $30- 
ihmi.  Architect,  C.  O.  Clausen,  Phelan 
Bldg.,  S.  F.  Owner.  M.  S.  Show.  The 
building  will  be  erected  on  the  north 
side  of  Bush  street  west  of  Hyde  cov- 
ering an  area  of  31  feet  5  inches  by  1-4 
feet.  The  building  will  contain  16 
suites  of  two  and  three  rooms 
with  private  baths  and  wall  beds.  In- 
terior will  be  finished  in  pine  and  elm 
panels.  Hardwood  floors  will  be  used 
in  the  halls  and  entrances.  There  will 
he  steam  heat,  automatic  elevator  and 
a  hot  water  system.  A  vacuum  "clean- 
ing system  will  also  be  installed.  En- 
trance will  be  finished  in  tile  and  mar- 
ble. Exterior  of  the  building  will  be 
faced  with  pressed  brick  and  artificial 
stone.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL. — 
Apartment  house,  -  story  and  base, 
frame.  $7,500.  Architect,  J.  W.  Plachok, 
1124  Spring  street,  Berkeley.  Owner, 
Dr.  J.  H.  Wood.  The  building  will  be 
erected  on  Russell  street  at  the  corner 
of  Hillegass  and  has  been  designed  to 
contain  four  suites  of  three  rooms  and 
bath  each.  Interior  will  be  finished  in 
pine  and  redwood.  Hardwood  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  a  central  heat- 
ing system,  probably  furnace  heat.  Each 
living  room  will  have  an  open  fire  place 
and  tile  mantel.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

STOCKTON,  SAN  JOAQUIN  CO.,  CAL 
— Apartment  house,  2  story  and  base, 
frame.  $2,500.  Architect,  Ralph  P.  Mor- 
rell.  Odd  Fellows'  Bids.,  Stockton.  Own- 
er's name  withheld.  The  building  will 
contain  three  suites  of  four  rooms  and 
bath.  Interior  will  be  finished  in  pine 
throughout.  All  suites  will  have  wall 
beds.  Hot  water  will  be  supplied  in 
all  rooms.  Exterior  of  the  building 
will  be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

PORTERVILLE,  TULARE  CO..  CAL. 
— Apartment  house.  2  story  and  base, 
brick.  Cost  not  stated.  Architect  Benj. 
G.  MfcDougal,  Sheldon  Bdlg..  S.  F. 
Owner,  V.  D.  Knupp.  The  building  will 
be  erected  on  a  corner  site  and  has  been 
designed  for  stores  on  the  first  floor 
number  Oi  two  and  three  room 
suites  on  the  second  floor.  Interior 
finish  will  be  of  pine  throughout.  Plans 
provide  [or  a  central  heating  system 
and  hot  water  supply.  All  Suites  will 
!  ave  wa  n  beds  ■  i  nd  private 
Stores  u  ill  have  plate  glass,  windows 
enl  store  fronts  Bxrei  lor  of  the 
building  will  be  faced  with  pressed 
brick.      Plans     ire  nov  n  c-pared. 

FIRE     HOUSES    AND    JAILS 

SAX  FRANCISl  !0  Pin  ousi  I  story 
and    base,    reinforced    concrete.      $20,000. 

Architect,    A:  s't.    Stat,-    Engli 

Bldg  .   S    F      '  iw  net  s,   State  of  I  lalifor- 
nia       Bids    opened    by    the   State   Board 


of  Harbor  Commissioners  on  October 
22nd  for  the  construction  of  the  fire 
house  and  roundhouse  which  is  to  be 
erected  on  Sea  Wall  Lot  No.  S  show 
Tiesleu  Bros,  low  at  $19,324.  A  contract 
for  the  work  has  been  awarded  to  them. 
A  complete  list  of  all  figures  received 
appear  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

SAN  FRANCISCO  —  Apartment  house 
alterations,  2  story  and  base,  frame, 
$3,500.  Architects,  Smith  &  Stewart, 
211  Kearny  street,  S.  F.  Owner,  Sid- 
ney Pringle.  This  work  will  consist 
of  rearranging  the  present  two  story- 
Mat  building  at  the  corner  of  Sacra- 
mento and  Spruce  streets  into  four 
modern  lour  room  apartments.  There 
will  be  new  plastering,  plumbing,  elec- 
tric work,  interior  finish  and  painting 
Wall  beds  will  be  used.  Exterior  will 
not  be  altered.  Plans  are  being  pre- 
pared  for  the  work. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base,  frame,  $10,000.  Archi- 
tect, none.  Owners,  C.  J.  and  W.  J. 
Keenan,  Hayes  and  Masonic  streets,  S. 
F.  The  building  will  be  erected  at  the 
northeast  corner  of  Masonic  and  Grove 
street  and  will  cover  an  area  of  25  by 
7  2  feet.  Interior  has  been  arranged 
for  six  modern  apartments  of  four 
rooms  and  bath.  Finish  will  be  of  pine 
and  elm  panels.  Oak  floors  will  be  used 
in  the  living  rooms.  There  will  be 
wall  beds  and  private  baths.  Hot  water 
system  will  be  installed.  Composition 
i  and   tile    wainscot    will    be    used 

in  the  bath  rooms.  Exterior  of  the 
building  wrill  be  covered  with  rustic 
and  shiplap.  Plans  are  complete  and 
work  will  be  done  by  Day  Labor.  Ma- 
terials are  now  being  purchased. 


CHURCHES. 


ANAHEIN,      ORANGE      CO.,      CAL. — 
Mausoleum,     1     story      reinforced      con- 
$.70,000.       Architect,      Charles      E. 
Shattuck,    -Mason    Bldg..    L.    A.      Owners, 
Mausoleum  Co.,   262 V6    East  Cen- 
ter   street.    Anaheim.      Plans    and   speci- 
fications   may   be   obtained   either   at  the 
office   of    the    company    or    the  architect. 
Bids    mi  st    he    submitted    to    the    secre- 
i  i    i  'nip,   at   the  company's   of- 
Anaheim    by    Saturday,    Nov.    1. 
T    e    building    will    be    reinforced 
•      with     marble    trim;    will    con- 
pts.  Design  is  In  the  classic 

FACTORIES  &  WAREHOUSES. 


SACRAMENTO,  CAL.— Packing  plant. 
a  nd  b  i  se,  reinfori  ed  concrete. 
Cost  not  stated.  Architects,  Seadler  & 
im  Bldg.,  Sacra  men  to.  Own- 
ers, .-'v,  a  ns  to  n  Packing  Co.  This  work 
was  mentioned  here  sometime  ago 
when  plans  were  first  started,  The 
building  will  be  erected  In  I  ■ 
G  as      een    di    Igm   I    [or   one 

of   the   most    > lern    packing    plants   In 

I  'onstruction     will     I  i 
-  iout    with    exterior    walls. 
flo  ind  nfon  ed  con- 

There  will  be  metal  window  sash 

and  frami         S] ma       ner;    will  be 

Office  portion  o 
ed    in   pine   and    hardwood.    Ex- 
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terior  will  be  fared  with  cement  plas- 
ter. Plans  are  complete  and  figures 
will    be   called    for   at   once. 

SAN  FRANCISCO— Warehouses,  2  3- 
md  base,  reinforced  concrete. 
Architect,  Constructing  Quar- 
termaster. Fort  Mason.  Owners,  United 
.■states  Government.  Plans  for  the  two 
large  fireproof  warehouses  which  are 
to  be  erected  at  Fort  .Mason  have  been 
completed  and  are  now  out  for  figures. 
Each  building  will  cover  an  area  of  60 
by  200  feet,  and  will  be  carried  on  pile 
foundations.  There  will  be  concrete 
lloors  designed  to  carry  loads  of  500 
pounds  to  tin-  square  foot.  Interior 
will  be  finished  in  pine.  There  will  be 
two  extra  large  elevators  in  each  build- 
ing. Metal  window  sash  and  frames  are 
specified.  Automatic  sprinklers  will  be 
used.  Exteriors  will  be  faced  with  ce- 
ment plaster.  Roofs  will  be  of  red  clay 
tile.  Plans  and  specifications  can  be 
secured  from  the  office  of  the  Construct- 
ing Quartermaster.  Bids  will  be  opened 
-in  November  21st.  Official  proposals 
appear  in  another  column  of  this  issue. 

LOS  ANGELES,  CAL.  —  Warehouse 
addition.  4  story  and  base,  Class  A  con- 
struction. Cost  not  stated.  Architect, 
A.  Burnside  Sturges,  Story  Bldg..  L.  A. 
Owners,  Lyon  Fireproof  Storage  Co. 
The  building  will  be  erected  on  prop- 
erty adjoining  the  company's  present 
building  on  Vermont  avenue  near 
Washington  street  and  will  cover  an 
area  of  50  by  145  feet.  Construction 
will  be  fireproof  throughout,  with  re- 
inforced concrete  walls,  floors  and  roof 
slal-s.  Interior  will  lie  finished  in  pine 
and  metal  trim.  There  will  be  elevator 
service  and  steam  heat.  Metal  window 
sash  and  frames  and  fireproof  doors 
are  specified.  An  automatic  sprinkler 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.      Plans  are  now   being  prepared 


FIRE  HOUSES  AND  JAILS. 


Contracts    Awarded. 

SANTA  ROSA,  SONOMA  CO.,  CAL.— 
Jail,  2  storj  reinforced  con- 
crete.   $)i Architect,    J.    \V.    Do'li- 

Roj  al    in    urai    i    Bldg.,  s.   !•'.     Own- 
nun         i  :onl  ractor,  James 

Furlong,  663   Fillmoi t,  s    F.  Con- 

tract   price,   $44,900. 


FLATS. 


SAN   FRANCISCO      Flats,   2   story   and 

base.    I tl  itect,    Charles 

J.    Rousseau      16    Kearny    street.     S.     F. 

Owner's    nam.-    wil  iheld       The   building 

erected  the    Richmond    Dis- 

n  |   to   contain 

lentlal     Hats    of    five     and     six 

lors    will    ire     finished     in 

rdwood    veneer.      Oak   floors 

principal     rooms. 

11    i  ••   largi  i     [.laces  in 

11  e    liv  Ma  nt. -Is    will    be    of 

tile.     Automatic   water   heaters   will    be 

ed   in  the  bath 

loom-    and    h  I     terior   of    the 

with      cement 

I'.,,      , ,  e  com- 

i   j    taken. 

SAN     FRANCISCO        Flats,     v     2-story 

and  base,   frame.  $4,000  each.     Architect. 

.1'     .1     ..  ml    W.    .1.    I 

Masoi  ■     S.    !•'.      These 

building     will   he  ei       ed  on  the   sooth 

est    ol 

•  ■   a    frontage 
n  , ,  ,  i     There 
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will  be  two  flats  of  five  rooms  in  each 
building.  Interiors  will  be  finished  in 
pine  with  some  veneer  hardwoods  and 
oak  lloors.  Open  fire  place  and  tile 
mantel  will  be  used  in  the  living  rooms. 
Bath  rooms  will  have  tile  wainscot. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath  and  brick 
veneer  bases.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor.  Materials  are 
now    being  purchased. 

SAN  FRANCISCO  -Flats,  2  story  and 
base,  frame,  $5,000.  Architects,  Zano- 
lini  and  Jewett,  804  Montgomery  street. 
S.  F.  Owners.  G.  and  F.  Oppici.  The 
building  will  be  erected  on  the  west 
side  of  Grant  avenue  north  of  Green- 
wich, covering  an  area  of  22V4  feet  by 
53  feet  9  inches.  Each  flat  will  contain 
five  rooms  and  bath.  Interior  will  be 
finished  in  pine  throughout.  Some  oak 
floors  will  be  used.  There  will  be  open 
hie  places  and  tile  mantels.  Tile  wains- 
cot will  be  used  in  the  bath  rooms  and 
kitchens.  Terrazzo  and  tile  will  be 
used  in  the  entrance  vestibule.  Exter- 
ior of  the  building  will  be  covered  with 
rustic  and  shiplap.  Plans  are  complete 
and   figures  are   now  being  taken. 

OAKLAND,  CAL. — Flats.  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tect. John  Carson,  Bacon  Bldg.,  Oakland. 
Owner.  A.  C.  Brill.  The  building  has 
been  designed  to  contain  four  modern 
flats  and  will  be  erected  on  Filbert 
street  south  of  12th.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
veneer  hardwood.  Oak  floors  will  be 
used  in  the  living  rooms.  There  will 
be  open  fire  places  and  tile  mantels. 
Tile  will  be  used  in  the  bath  rooms 
and  kitchens.  Automatic  water  heaters 
will  be  installed.  Exterior  of  the  build- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and    figures   are   being  taken. 


GARAGES. 


Contracts    Awarded. 

FRE.SNO,     FRESNO    >'"..    CAL.  — Ga- 
rage,   1   story  and   base,   reinforced    - 

crete.  $17,000.  Architect,  Eugene 
Mathewson,  Forsythe  Bldg.,  Fresno. 
Contract    price.    $17. 


GOVERNMENT     WORK      AND 
SUPPLIES. 


YartlH    an, I     DookN. 

Spe  ificati-ons  for  work  under  the  bu- 
reau "1  yards  and  docks.  Navy  Depart- 
ment, have  been  furnished  to  the  fol- 
lowing firms  in  addition  to  those  pre- 
viousiv    mentioned    in    bhes iumns: 

Mare    Island,   Kitchen,    November   1. 

John   I -in     Co.,   Washington,   I  >.   C. 

Specification    Soap    and    Oil    Co 
Greenwich    street,    New    Y..rk    City 
Pearl    Harbor   Coal    Plant,    November    I. 

i: mi     lion     U'lirk?,     Philadelphia, 

Pa 

Treadwell  Const:  uctjori  Co  Midland. 
Pa. 

Pugel  Sound  Bridge  and  Dredging 
Co.,  133  Monadnock  Building,  San 
Francisco,   Cal. 

Peai  -mi      i " • . 1 1 - 1 1  in  i  inn     i '..  .     Sea  1 1  le, 

i'   oi  m      in  -in,'  '  '•.  .   Philadel a     Pe 

Rlttei    '' 15     Co       Pittsburgh,     I'n 

McClinl  in-  \in    hall    I  Ion     I  ui  I  Ion    I  o 

inn   : .  1 1 1  ■  ■  1 1 .    Pa. 
in  in      i    n  in. i    ateel   <'n  .   si. ,. it, in.    pa 
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San   Francisco   Bridge   Co.,   San   Fran 
isoo,    Cal. 

Worden-Allen    Co.,    2     Rector     street 
New    York    City. 

re    &    Triest    Co.,    New    York    City 

U.    S.    si.  i  I     I1,  odui  is    Co.,    30    Church] 
street,   New    Fork   City. 

Mc'Myler       Interstate      Co..      Bedford. 
i  Miio. 

Neumeyer   Diamond,   82  Beaver  street, 
New    York    City. 

Carnegie    Steel    Co..    Philadelphia,    Pa. 

Hamilton    &    Chambers,    29    Broadway, 
New    York    City. 

Penn    Bridge    Co..     Beaver    Falls,    Pal 

King    Bridge    Co..    Cleveland,    Ohio. 

Des     Moines     Bridge     and      Iron      Co., 
Curry  Building,  Pittsburg,  Pa. 
Pearl     Harbor    lee     Plant,     November     I. 

Hamilton    &    Chambers,    29    Broadway, 
New  York  City. 

Pearl     Harbor.    Generator    Set,    Novem- 
ber  8. 

H.    McCay.     Equitable    Building,    Bal- 
timore,  Md. 

Fairbanks,    Morse    .v.-    Co.,    30    Church 
street,    New    Y'ork    City. 

Taunton-New      Bedford      Copper      Co., 
Taunton,  Mass. 

Ideal      Electric      Manufacturing       Co., 
Mansfield,    Ohio. 

Frank    Adam    Electric    Co.,    St.    Louis. 
.Mo. 

Crocker-Wheeler   Co..    Baltimore,    Md. 

Western      Electric      Co.,      463       West 
street.    New    York    City. 

General    Electric    Co.,    Sehnectady,    N. 
Y. 

Le    Barron     B.    Johnson.    316    W.     42d 
street.    New    York    City. 
Pearl  Harbor  Tank  and  Tower,  Novem- 
ber   15. 

W.     E.    i'n  Id  well    Co.,    Louisville.     Ky. 

Win.    Grava    Tank    Works,    East    Chi- 
cago.   111. 

Petroleum    Iron    Works,    Sharon,    Pa. 

Reeves    Bros.    Co.,    Alliance,    Ohio. 

Des    Moines     Bridge      and      Iron      Co., 
Pittsburg,   Pa. 

Struthers-Wells    Co..    Warren,    Pa. 

Warren    City    Tank    and     Boiler     Co., 
Warren.  Pa. 

Chicago   Bridge  and   Iron   Works.  Chi- 
i  nmi.    111. 

Treadwell    Construction    Co.,    Midland. 
Pa. 

Riter-Conley         .Manufacturing        Co., 
Pittsburgh,   Pa. 

Wm.  B.  Senile  *  Son  i'n  .   i  133   Broad- 
way,  New    Y'ork   City. 

Tippett    &    w 1     i'n,     Phillipsburg, 

N.    J. 

The    Kennicott     Co.,      American      Ex- 
change   Bank     Building       Chicago,      111. 

Dover      Boiler       Works,       .ja       Church 
-ucet.    New    York    City. 

Standard      Boiler      Plate      and        Iron 
Works,    Niles,  Ohio. 

Chicago   Bridge  ami    Iron   Works,  Chi- 
ago,    111. 

Carnegie     Steel      Co         Pennsylvania 
Building,    Pittsburgh,    I'n. 

.Midland    Bridge    I'm.    Kansas    City.  Mo. 
I'uBet    sound,    OfflceTH'    Quarters,    Oelo- 
ber   IS. 

Wm     Concannon    Co.,    San    Francisco. 
''al. 

A.  L   Guidone  &  Co      i  : :    i:    23d  street. 
.v.  w    Ymk    City. 

.1.   I,    Murphy  &  Son,   Tekoa,   Wash. 


Canal    IdmlnJatratton. 

Until     the    commerce    of     the     world 
ictuallj     is     flowing     si th  l  s     I  hrougli 

i ,  .•   I'a  n    nc   i  'a  in 1 1    in.   in  nge   iii   .it  her 

the  open big  ditch  or  in   the 

.i    -i    the   i  lanal   Zone   will   be 

made. 


Vednesday,   Oct.    29,    1913. 

It  developed  also  that  through  this 
leoision  President  Wilson  planned  to 
iay  a  delicate  compliment  to  the  men 
cho  have  accomplished  the  herculean 
ask  of  joining  the  oceans  by  giving 
hem  tli e  opportunity  to  enjoy  the  t'rui- 

h r    their    labors.        Congress     has 

ivovided  for  a  civil  government  for 
he  zone,  but  for  the  time  being  its 
ontrul  will  be  left  to  tiie  Isthmian 
'anal  Commission  Mid  the  Army  en- 
peers. 

Secretary  Garrison  and  Col.  Geo  ■-•■ 
V.  Goeti'.als,  the  genius  of  the  canal, 
i-avc  made  considerable  progress  in 
ormulating  a  plan  of  government  and 
perative    administration. 

The  secretary  and  Col.  Goethals, 
JBwever,  share  the  belief  that  there 
s  no  imperative  necessity  to  put  the 
iperation  of  the  canal  into  civilian 
lands  as  soon  as  it  is  open  to  traffic, 
n  opinion  in  which  President  Wilson 
hares. 

The  canal  commission  has  ample  au- 
lority  to  proceed  with  the  operation 
if  the  waterway  and,  in  the  opinion 
T  Secretary  Garrison,  it  will  be  in- 
elligently  done  by  the  present  admin- 
straiion    of   the   zone. 


Wnlln    Walla,    Wash,    Furniture. 

The  following  bids  were  received 
y  the  supervising  architect,  Treasury 
lepartment,  Washington,  D.  C,  for 
urniture  for  the  U.  S.  post  office, 
Valla    Walla.    Wash.: 

Jacob  Beitzel  &  Son,  York,  Pa..  $1,- 
6S;    95    days. 

Furnas  Office  &  Bank  Furniture  Co., 
ndianapnlis,   Ind.,   $2,4S5;   95   days. 

Louck  &  Hill  Co.,  Richmond,  Ind., 
1,969;    95    days. 

Federal  Equipment  Co.,  Carlisle,  Pa., 
2,245.90;    95   days. 

John  E.  Sjostrom  &  Co.,  Philadelphia, 
'a.,    $2,650;    95    days. 

Commercial  Cabinet  Co.,  Chicago,  111., 
3,410;    95    days. 


Pasadena,   Oal.,   Post   Office. 

The  contract  for  the  construction, 
omplete,  of  the  U.  S.  post  office,  Pasa- 
lena,  Cal.,  has  been  awarded  to  Eu- 
,'ene  Schuler,  Santa  Barbara,  Cal.,  at 
179,000;  plus  alternate  A,  substituting 
Ceene  cement  for  hard  plaster  in  con- 
lection  with  all  walls,  $1,471;  alter- 
tate  5,  painting  plaster  surface  of  fin- 
slhed  rooms,  $2,775,  and  substituting 
lirch  stain  mahogany  for  California 
edwood,  $1,000;  total  amount,  $184, 
46. 


SALLS  AND  SOCIETY  BUILD- 
INGS. 


LOS  ANGELES,  CAL. — Club  house,  3 
Hoiy  and  base,  brick.  Cost  not  stated. 
Architects,  Hunt  and  Burnes,  Laughlin 
(ldg.,  L  A.  Owners,  Automobile  Club 
if  Southern  California.  The  building 
vill  be  erected  on  Figueroa  street 
iouth  of  Pico  and  will  he  designed  in 
he  classic  style.  Interior  will  be  ar- 
■anged  for  large  social  rooms,  library, 
■all    room    and    banquet    hall.      Interior 

inisli    will    be    of    pine    and    hardw Is 

lardw 1  Moors  will  be  used  through- 
mi  There  will  he  steam  heat  and 
arge  open  fire  places.  Mantels  v. 
if  brick  and  tile.  Elevator  service 
iini  dumb  waiters  are  specified.  Ex- 
erloi  of  the  building  will  bi  I  ced 
with  pressed  brick.  Plans  are  now  be- 
ng    prepared. 

FILLMORE,    VENTURA     CO.,     CAL.— 
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Lodge  hall,  2  storj  and  base,  rein- 
forced concrete.  Cost  not  stated.  Ar- 
chitect, Homer  Glidden,  Wright  and 
Callender  Bldg.,  L.  A.  Owners,  Masonic 
Temple  Association  of  Fillmore.  The 
building  will  he  erected  on  Central 
avenue  having  a  frontage  of  50  feet. 
There  will  be  two  stores  on  the  first 
floor  and  upper  floors  will  be  arranged 
for  lodge  rooms,  offices  and  a  large 
auditorium.  Interior  will  be  finished 
in  pine  and  hardwood.  Maple  floor 
Will  be  used  in  the  auditorium.  Fur- 
nace heat  is  specified.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.     Plans  are  now  being  prepared. 

HOSPITALS. 


LOS  ANGELES,  CAL  —  Hospital,  5 
story  -and  base,  reinforced  concrete. 
$100,000.  Architects,  Garrett  and  Far- 
rell,  Currier  Bldg.,  L.  A.  Owners. 
Methodist  Hospital  Association.  The 
building  will  he  erected  on  South  Hope 
street  near  Jefferson.  The  work  has 
been  mentioned  here  before.  The  1st 
floor  will  contain  an  office,  directors' 
room,  ward,  eight  private  rooms,  baths, 
toilets,  and  a  sun  room,  and  the  two 
upper  stories  will  each  contain  eleven 
innate  rooms,  general  ward,  diet 
kitchen,  toilets  and  baths.  The  fifth 
floor  will  contain  three  operating 
rooms,  sterilizing  room  and  special 
surgical  departments.  The  basement 
will  be  occupied  by  a  dining  room, 
kitchen,  pantry,  laboratory,  laundry, 
ami  refrigerating  rooms;  and  the  cel- 
lar will  contain  the  furnace  rooms  and 
storage  department.  There  will  be  tile 
and  marble  entrance,  tile  floors  in 
corridors  and  bath  rooms,  1  freight  and 
1  passenger  elevator,  plate  glass,  steam 
heat  and  vacuum  cleaning  system.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete   and    figures    are    being   taken. 


HOTELS. 


BURLINGAME,  SAN  MATEO  CO., 
CAL. — Hotel,  3  story  and  base,  rein- 
forced concrete.  $50,000.  Architect, 
John  J.  Foley,  46  Kearny  street,  S.  F. 
Owner,  J.  H.  Hatch,  Burlingame.  The 
building  will  be  erected  on  San  Mateo 
Drive  near  the  business  center  of  the 
city  and  will  cover  an  area  of  60  by  100 
feet.  First  floor  will  contain  a  large 
lobby,  office,  public  dining  room  and 
ladies'  and  gentlemen's  parlors.  Upper 
two  floors  have  been  arranged  for  a 
total  of  75  guest  rooms  nearly  all  of 
which  have  private  baths.  Interior  fin- 
ish will  he  of  pine  and  hardwoods.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Plans  provide  for  steam 
heat,  an  automatic  elevator,  hot  water 
supply  and  vacuum  cleaning  system. 
Exterior  will  be  faced  with  cement 
plaster.      Plans    are   being   prepared. 

PETALUMA,  SONOMA  CO.,  CAL— 
Hoti  I  and  >  i  ures,  3  story  and  base,  brick 
and  steel,  $66,000.  Architect,  Brainard 
Jones,  Petaluma.  Owners,  Petaluma 
Development  Co.,  E.  J.  Dole,  Attorney, 
Prince  Bldg.,  Petaluma.  The  building 
i.i  be  erected  at  the  southeast  cor- 
ner of  Washington  and  Kentucky 
streets,  one  of  the  city's  principal  busi- 
ng corners.  First  floor  will  contain 
six  stores  besides  the  hotel  entrance. 
lobby  and  office.  Upper  floors  will  he 
subdivided  Into  aboul  7"  suest  rooms 
in. I     i    number    of    baths.      Interior    will 
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he  finished  in  pine  and  some  hardwoods. 
Bath  rooms  will  have  composition  floors 
and  tile  wainscot.  Plans  provide  for 
steam  heat,  running  hot  and  cold  water 
in  all  rooms  and  a  vacuum  cleaning 
system.  Stores  will  have  large  plate 
'-ilass  display  windows  and  patent  store 
fronts.  Exterior  will  be  faced  with 
pressed  brick.  Working  drawings  are 
being  prepared. 

OAKLAND,  CAL— Hotel,  7  story  and 
base,  brick  and  steel,  $110,000.  Archi- 
tect, Henry  H.  Meyers,  Kohl  Bldg.,  S. 
F.  Owners,  Friedman  Realty  Co.  The 
building  will  be  erected  at  the  south- 
wesl  corner  of  Clay  and  16th  streets 
covering  an  area  of  60  by  100  feet. 
There  will  be  stores  on  the  first  floor 
besides  a  large  hotel  lobby  and  office. 
Upper  floors  will  be  arranged  for  a 
large  number  of  hotel  rooms  and  baths. 
There  will  be  a  complete  steel  frame, 
exterior  walls  of  brick,  faced  with 
pressed  brick  and  terra  cotta.  Floors 
and  interior  partitions  will  be  of  fire- 
proof construction.  Interior  will  be 
finished  in  pine  and  hardwoods.  Plans 
provide  for  steam  heat,  elevator  serv- 
ice, hot  and  cold  running  water  in  all 
rooms  and  a  vacuum  cleaning  system. 
Metal  window  sash  and  frames  will  be 
used.  All  bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Plans 
are  complete  and  figures  are  now  being 
taken. 

SAX  HI  EGO,  CAL. —  Hotel,  6  story 
and  lyase,  reinforced  concrete.  $150,000. 
Architect,  H.  M.  Patterson,  O.  T.  John- 
son  Bldg.,  L.  A.  Owner,  Dr.  Fred 
sia  ui'fer.  Salt  Lake  City.  Construction 
will  he  of  reinforced  concrete  through- 
out, walls,  floors  and  roof  slabs.  In- 
terior partitions  will  be  of  hollow  tile. 
Entire  first  floor  will  be  devoted  to  the 
main  office,  lobby,  public  dining  room 
'and  parlors.  Upper  floors  will  contain 
in  the  neighborhood  of  135  guest  rooms 
and  68  baths-.  A  large  restaurant  will 
he  located  in  the  basement.  Interior 
finish  will  be  of  pine,  hardwood  and 
white  enamel.  There  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  mall  chutes.  Bath 
rooms  will  have  tile  floors  and  wains- 
cot.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Metal  win- 
dow sash  and  frames  are  specified. 
Plans   are    now    nearly    complete. 

LOS  ANGELES,  CAL— Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated  Architects,  Morgan.  Walls  & 
Morgan,  Van  Nuys  Bldg.,  L.  A.  Owner, 
Victor  Ponet.  The  building  will  be 
erected  at  the  northeast  corner  of  Pico 
and  Hope  streets,  covering  a  large 
area.  There  will  be  six  stores  besides 
the  hotel  lobby  on  the  first  floor.  Upper 
floors  will  contain  120  rooms  and  a 
number  of  public  and  private  baths. 
Interior  finish  will  he  of  pine  and  hard- 
W I  Hath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  There 
will  he  steam  heat,  elevator  service,  a 
not  water  supply  and  vacuum  cleaning 
system.  Metal  window  sash  and  frames 
will  be  used.  Exterior  of  the  building 
will  he  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing    taken. 

LOS    ANGELES.    CAL.— Hotel.    4    story 

.     brick   and   steel.      $S0,000.  Ar- 

chitect,    Gedrge    F.    Costerlsan,    Oallfor- 

i  Bldl  I.  A.  Owner.  Charles  E. 
Murray.  The  building  will  be  erected 
,in  Olive  street  near  8th  and  will  con- 
tain a  number  of  stores  on  the  first 
lb., ,r.     The  structure  will  cover  an  area 
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of  60  by  165  feet  with   a   wing  60   by   70 
feet.     Upper  floors  will  be  arranged  for 
a    total   of   120   guest   rooms   about   fifty 
rt     of    which     will    have     private 
Interior    finish    will    be    of    pine 
3ome    oak    and 
be    used.     There   will   be 
steam   heat,   elevator  service,   a   vacuum 
cleaning    system    and    hot    water    plant. 
■  inflow    sash     and     frames     and 
store  fronts  are  specified.     Bath 
will  have  composition  floors  and 
tile    wainscot.      Exterior    of    the    build- 
ing   will    be    faced    with    pressed    brick 
and    artificial    stone    trim.       Plans     are 
now   being  prepared. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN    FRANCISCO — Plumbing,   sewers. 

and  hot  water  system.     Cost  not  stated. 

t.    Director    of    Works,     Service 

Bldg.,    S.    F.       Owners,     Panama-Pacific 

International  Exposition  Co.      Plans  for 

stallation  of  the  sewers,  plumb- 
ing, gas  and  water  pipes  and  the  hot 
m  in  the  Horticulture 
Building  have  been  completed  and  are 
now     out     for     figures.        Bids      will     be 

i    on    November    6th    at    11    a.    m. 

can  be  secured  from  the  Director 
of  Works,  Service  Building.  An  official 
proposal  appears  in  another  column  of 
this    issue. 


POST  OFFICES. 

HILO.    HAWAII  —  Postoffice,    2    story, 
mezzanine    and    base,     reinforced     con- 
crete.    Cost   not   stated.     Architect,   Os- 
car Wenderoth,  Washington.  D.  C.  Own- 
cited   States   Government.      Plans 
for    the    new    federal     building     to     be 
erected    in    Hilo   have    been     completed 
and   figures  will  be  opened   on  January 
15th.     The  building  is  to  cover  approxi- 
mately    12.000    square    feet    of    ground 
area    and    will    be    fireproof    throughout. 
Interior    finish    will  be   of   native  woods, 
pine  and  metal  trim.     Tile  and  concrete 
..ill    be    used.      There    will     he     a 
central    1. eating    system   and    a    vacuum 
rig    plant.      Plans    can    be    secured 
from      the      Supervising      Architect      at 
■igton,    D.    C.    or    from     the     Cus- 
todian   of    t lie    site   at    Hilo.      An    official 
•  ars  in  this  issue. 
:  \.\'V     ORE.— Postoffice,     2     story 
anrl    base,   stone,    brick    and    steel.      Cost 
not    stated  tect,     i  iscar     Wende- 

roth,     Washington.      D.      C.        Owners, 
i'nitc-,1  G         inment.       Plans    for 

a    new    federal    building  at   Albany   have 
.  arded   to  this 
-     building   is   de- 
signed    int-  tj  le     and      will 
'■over                                pproxlmately    4,700 
feet.      There    will    be   a   complete 
in     of  irrick,  cut 
Interior    parti- 
lions    will    be   of   metal    lath    and   hollow 
tile.                               eating    system    a  ml    a 
Ing  plant  will  be  Installed. 
■  .  ,i    In    pine     i  rid 
hardwoods.     Bids  will  be  opened  on  No- 
i  ■            cai      b<        ecured 
from                                    n  -c      Architect       at 

,      i  !U     1  . ,,  I  i .  i  i,     ol 

iany,     An  official  pi 

olumn  of  this  Issue. 


RESIDENCES. 


SAN   FRANCISCO     Residence,   2   story 

i  i  ami       $6,000,       Architect 

none.      Owners,    Pockman    &    Co.,    12th 
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avenue  and  Balboa  street,  S.  1".  The 
house  will  be  erected  on  13th  avenue 
near  Balboa  street  and  has  been  de- 
signed to  contain  seven  room 
and  sleeping  porch.  Interior  will  be 
finished  in  pine,  redwood  and  white 
enamel.  Hardwood  floors  will  lie  used 
in  t he  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  lire 
Mantels  will  be  of  brick  and  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Tile  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  brick 
Veneer  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  'in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now    being   purchased. 

SAN  FRANCISCO — Residence  2  story 
and  base,  rfame,  $5,000.  Architect, 
none.  Owner,  Thomas  Cullen,  I'll 
Kearny  street,  S.  F.  The  dwelling  has 
been  designed  for  a  seven  room  house 
with  bath  and  will  be  erected  on 
Cabrillo  near  4th  avenue.  Interior  fin- 
ish will  be  largely  of  pine  with  some 
elm  panels  in  the  dining  room.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  or  tile.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete.  Work 
will  be  done  by  Day  Labor.  All  mate- 
rials are  now  being  purchased  by  Mr. 
Cullen. 

SAN  FRANCISCO  —  Bungalow,  1% 
story  and  base,  frame,  $3,000.  Archi- 
tect, William  C.  Gilligan.  1655  12th 
ave.,  S.  F.  Owner,  Mrs.  Lucy  .  O'Brien. 
The  house  has  been  designed  to  con- 
tain six  rooms  and  bath  and  will  be 
erected  on  the  south  side  of  Lawson 
street  west  of  11th  avenue.  All  interior 
finish  will  be  of  pine.  Hardwood  floors 
will  be  used  in  the  living  room  and 
dining  room.  There  will  be  open  fire 
places  and  tile  mantels.  An  automatic 
water  heater  will  be  installed.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  by  Day 
Labor. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owner,  E.  Ginley,  131  5th  ave- 
nue, S.  F.  The  house  has  been  de- 
signed for  a  six  room  dwelling  and 
will  be  erected  on  the  west  side  of 
9th  avenue  north  of  Clement  street. 
Interior  will  be  finished  in  pine  and 
hardwood  veneer.  Hardwood  floors 
will  be  used  in  the  two  principal  rooms 
and  in  the  reception  hall.  There  will 
be  open  Are  places  and  an  automatic 
wit.i  heater.  Mantels  will  he  of  brick 
or  tile.  Tile  wainscot  will  be  used  in 
ihe  hath  room  Mid  kitchen.  Exterior 
■  f   the  i'l'iisi-   will   !"•  •  "\  i  i  oil    w  ii  ii   ce- 

I       lling  lis.       flans    arc 

ill    i    i     hands    of    the    owner     and     the 
work    »iii   be  done  by   Day  Labor.      All 
•     i  o«    being    purchased. 

san  FRANCISCO     Residence,  2  story 

and     basi  .     1 1  .i  mi  .      $3,! Ai  chl  tect, 

'  Ulllgan,    1655    !.2th    ai  i    iue, 
.-'.   6".     ii  i        \  ia  ui  i  ii      Thi      ouse 

oi     -    i ■■     ;e  lot  on  11th 
..    ,i.n,'   '.,.i  .  ii  of  K  streel   and    vll!  con 

'ii  i  ii       i        i        .i  ml      i. a  ih.       A     private 

gai  i    ■     will    i  e   "i  ected    on    the   i  ee  r   of 
the    same    lot.       Interior    finish     will    be 
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i  f  pine  and  i  cd  wood  with  son 
lands.  Hardwood  floors  will  be  usjfl 
in  ihe  bving  room,  dining  room 
•  ')''  on  ball  There  will  be  open  firi 
I  hois.  Mantels  will  be  of  brick.  Till 
,  iinsiot  will  be  used  in  the  bath  roon 
ami  kitchen.  Automatic  water  lieatei 
vv.ii  be  nstalled.  Exterior  of  tin 
house  will  be  covered  with  cemen 
piaster  on  metal  lath.  Plans  are  being 
pi i  pared  and  will  be  ready  for  figures 
within  a 

SAN  FRANCISCO— Residence,  2  stol 
.'".I  mis.-,  iii  i,  k  a  ml  -tone.  $60,000.  Ar 
chitect,  Houghton  Sawyer.  Sbrevi 
Bldg.,  S.  F.  Owner,  E.  Sheldon  Porter 
This  work  has  been  mentioned  here  be- 
fore when  plans  were  first  started.  Tin 
dwelling  lias  been  designed  in  th< 
Tudor  style  and  will  be  erected  on  i 
lot  having  an  80  foot  frontage.  Inters 
ior  will  be  handsomely  finished  in  pine 
French  walnut  and  Siberian  oak.  I 
central  heating  system,  vacuum  clean- 
ing and  other  modern  conveniences  arc 
specified.  Bath  rooms  will  be  finishec 
in  tile.  Exterior  of  the  house  will  be 
faced  with  pressed  brick  and  cut  stone' 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

SAN  FRANCISCO  —  Bungalows,  i  1- 
story  and  base,  frame,  $3,000  each.  Ar- 
chitect, none.  Owners,  MacArthui 
Bros.,  1560  Fell  street,  S.  F.  These 
bouses  will  be  ereited  on  the  north 
side  of  Persia  street  west  of  Vienna 
and  each  has  been  designed  to  contain 
seven  rooms  and  bath  Intel  <rs  wili 
be  finished  in  pine  and  redwood  Hard- 
wood floors  will  be  us;I  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  There  will  lie  open  fire  places 
and  tile  and  brici  mantels.  Tile 
wainscot  will  be  use  1  i..  the  bath  rooms 
and  kitchens.  Automatic  water  heat- 
ers will  be  installed.  Exteriors  will 
be  covered  with  rustic,  shingles  and 
shiplap.  Plans  are  co.uplete  and  the 
work  will  be  done  by  Day  Labor.  Ma- 
'.er  als    aie    now    oeirir    purchased. 

SAN  FRANCISCO— lus:dence  altera- 
tions, etc..  2  stoiv  ard  base,  frame, 
♦  .-,000.  Architect,  none.  Owner,  J.  V. 
Leonard,  126  Stockton  street,  S.  F.  This 
work  will  be  don-'  at  the  dwelling 
situated  at  l«20  Vahcjo  ^.ieei  and  will 
include  new  interior  finish,  hardwood 
floors,  a  modern  hiaring  system,  plas- 
tering, plumbing  and  electric  work  A 
large  brick  mantel  will  be  installed. 
Plans  are  in  the  hands  of  the  owner 
and  he  is  letting  subcontracts  on  the 
work. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
l  une.  Owners,  Oscar  Heyman  and  Bro., 
742  .Market  street,  S.  F.  The  house  will 
lie  erected  on  24th  avenue  near  Lincoln 
Way  and  will  contain  six  rooms  and 
bath.  Interior  finish  will  be  of  pine 
and  o  in  hardwood  veneer.  Hardwood 
floors  w'll  be  used  in  the  principal 
rooms.  There  w  11  be  furnace  heat 
and  open  iii  i  places.  Mantels  will  he 
Of  tile  or  brick.  Tile  wainscot  will  he 
ussd    in    the    bath      corns    and    kitchen. 

Exteri I    the    house    will   he   covered 

with  cement  plaster  on  metal  lath. 
Plans  arc  complete  and  work  will  he 
done   bj    Day   Labor. 

san  FRANCISCO— Residence,  2  story 
and  base,  frame  $2,500.  Architect, 
none.  Owner,  T  A  Morris,  616  9th 
avenue,  S,  F.  The  house  will  he  erect- 
,  i  on  i  he  cast  side  of  12th  e  i  ei  ue 
OUth     "i     A  ii/. a       i  reel        Interim-    finish 

will    be     largelj     of     pine.       Ilanlw I 

floors    will    be    used     In     the     principal 
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There  will  be  a  large  open  lire 
place  and  brick  mantel  in  the  living 
room.  Tile  wainscoting  will  he  used 
in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  In- 
stalled. Exterioi  Of  the  house  will  he 
covered  with  rustic,  cement  plaster  on 
metal  lath  and  will  have  a  brick  veneer 
base.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  All  mate- 
rials    are     now     being     pun 

BERKELEY,  ALAMEDA  CO  'AL 
Bungalow.  1  >«  story  and  base,  frame. 
Cost  not  stated.  Architect.  John  Hud- 
son Thomas.  First  National  Bank  Bldg., 
Berkeley.  Owner.  C.  II.  Charruau.  The 
dwelling  will  be  erected  in  Xorthbrae 
and  has  been  designed  for  a  seven 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
with  some  hardwood  veneer.  Oak 
floors  will  he  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
Will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  plaster  and 
brick.  Tile  wainscot  will  be  used  in 
bath  room,  and  kitchen.  An  atomatic 
water  heater  will  be  installed.  Exterior 
dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
— Residence.  2  story  and  base,  frame, 
$3,000.  Architect,  none.  Owners,  F. 
R.  Peake  Co..  2127  University  ave., 
Berkeley.  The  dwelling,  designed  for 
a  seven  room  house,  will  be  erected  on 
Colusa  avenue.  Interior  finish  will  be 
largely  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  have  compo- 
sition floor  and  tile  wainscot.  Exterior 
of  the  house  will  be  covered  with 
shingles.  Plans  are  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day    Labor. 

OAKLAND,  CAL.  —  Bungalow.  1& 
story  and  base,  frame,  $2,500.  Archi- 
tect, Olin  S.  Grove,  2911  Telegraph  ave- 
nue, Berkeley.  Owner,  Mrs.  Keynard. 
The  house  will  be  erected  on  Kales 
avenue  and  will  contain  five  rooms  and 
bath.  A  private  garage  will  also  be 
erected  on  the  lot.  Interior  finish  will 
be  of  pine  an  dredwood  with  some 
hardwood  floors.  There  will  be  furnace 
Mid  open  fire  place.  Mantel  will  be 
of  brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
now   being  prepared. 

OAKLAND,  CAL. — Residence.  2  story 
and  base.  frame.  $4,500.  Architect, 
George  Anderson,  6046  Lawton  avenue, 
Oakland.  Owner,  T.  Anderson.  The 
dwelling  will  be  erected  on  Lawton 
avenue  near  Broadway  and  will  con- 
lain  eight  rooms  and  bath.  Interior 
finish    will    be    of    pine     and      redwood. 

Hardw 1    doors    will    be    used    in    the 

principal  rooms  T  er<  ..  HI  be  fur- 
nace heat  atid  open  fire  pla  es.  Man- 
tels will  be  of  tile.  An  automatic  water 
heater  will  he  installed.  Tile  wains- 
1]  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
i  e  covered  with  cement  plaster  on 
metal  lath.  Plans  are  in  the  hands  of 
ind  work  will  be  done  by 
Day   Labor.     All    mati  now  be- 

ing  purchased. 

SAN  FRANCISCO— Residence,  2  story 
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and     base,      frame,       $5, I.         Architect, 

Chester  H.  Miller.  Foxcroft  Bldg.,  S.  F. 
Owner,  Mrs.  Burellius.  The  dwelling 
will  be  erected  at  the  corner  oi 
and  Lombard  streets  and  has  been  de- 
signed to  contain  seven  rooms,  bath  and 
a  large  billiard  hall.  Interior  finish  will 
be  of  pine  with  some  elm  panels.  Hard- 
wood floors  will  he  used  in  the  prin- 
cipal rooms.  Plans  provide  for  a  Rec- 
tor system  of  heating  and  a  domestic 
hot  water  system.  There  will  he  open 
fire  places  and  tile  or  brick  mantels. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
house  will  he  covered  with  shingles. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

EAST  OAKLAND.  CAL —Residence.  2 
story  and  base,  frame.  $3,500.  Arohi- 
ester  H.  Miller,  Foxcroft  Bldg.. 
S.  F.  Owner,  W.  C  .Cooper.  The  dwell- 
ing has  been  designed  for  a  seven  room 
house  and  will  be  erected  in  Fourth 
Avenue  Heights.  Interior  finish  will 
be  of  pine,  redwood  and  white  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Tile  wainscot  and  composi- 
tion floors  will  be  used  in  the  bath 
rooms.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  ai 
work  will  be  done  by  Day  Labor.  All 
materials   are    now    being  purchased. 

BERKELEY.    ALAMEDA    CO..    CAL— 
Bungalow,    1     story     and     base,     frame. 

-     Architect,    none.      Owner.    H.    C. 

Pfrang.  5359  Shatter  ave..  Oakland. 
The  dwelling  will  be  erected  on  Fresno 
street  near  Solano  avenue  and  has  been 
designed  for  a  six  room  house  with  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  and  redwood.  Hardwood 
floors  will  be  used  in  the  living  room, 
dining  room  and  reception  hall.  There 
will  be  a  large  open  Are  place  in  the 
living  room  with  brick  mantel.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  bun- 
galow will  be  covered  with  shingles 
and  rustic.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do  the 
work    by   Day  Labor. 

RIVERBANK.  STANISLAUS  CO..  CAL 
— Residence,    1    story    and    base,    frame. 
Architect.  Ralph  P.  Morrell,  Odd 
Fellows'       Bldg.,      Stockton.  Owner's 

name  not  given.  The  house  will  con- 
tain six  rooms  and  bath.  Interior  fin- 
ish will  be  of  pine  throughout.  Hard- 
wood floors  will  be  used  in  the  princi- 
pal rooms.  There  will  be  a  large  open 
fire  place  in  the  living  room  with  a 
brick  or  tile  mantel.  Tile  wainscot  will 
be  used  in  t lie  bath  room  and  kitchen. 
Exterior  of  tin-  dwelling  will  be  cov- 
ered with  rustic  and  shingles.  Plans 
are   being  prepared. 

STOCKTON,   SAN  JOAQUIN  CO..   CAL. 
— Residence.    1    and    2    story    and    base, 
frame.        Cost     not     stated.        Architect, 
none.      The    following    Day    Labor    jobs 
are    reported    as   about    to   be   started    in 
on:       TV.     J.     Nutter.      113      East 
-    Oi  kton.     1      story      and 
Frame  dwelling.  $2,500;  B.  C 
-i    Washington,  Stockton.   1  story 
frame    dwelling,      $1,000;       Mrs,      M       I, 
annet   street,   Stock- 
ton,  1    story   frame 
H.   W.   Johnsi 

Stockton,  1  story  and  base,  frame  dwell- 
ing,   $1,900. 
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SACRAMENTO — Residences,  l  and  2 
nd  base,  frame.  Cost  not  stated. 
Architect,  none.  The  following  Day 
Labor  jobs  are  reported  as  about  to  be 
started  in  Sacramento:  C.  H.  Chatter- 
son,  3126  T  street.  Sacramento,  2  1-story 
and  base  frame  dwellings,  $2,600  each; 
Morrell  &  Clark  Cons't.  Co..  Sacrament". 
2  story  and  base  frame  dwelling.  $4,500; 
E,  A.  Pierce,  2526  Park  avenue.  Sacra- 
mento, 2  1-story  and  base,  frame  dwell- 
ings, $2,700  each,  and  Frank  P.  Wil- 
liams, 3117  7th  avenue.  Sacramento,  2 
story    frame    residence    Hats,    $6,500. 

SAN  FRANCISCO  —  Residences,  2  2- 
story  and  base,  frame,  $5,000  each.  Ar- 
chitect. E.  E.  Young.  251  Kearny  street, 
S.  F.  Owner,  Thomas  Scoble,  363  14th 
avenue,  S.  F.  These  dwelings  will  lie 
erected  on  the  north  side  of  Lake  street 
west  of  19th  avenue,  and  havi 
designed  to  contain  seven  roon 
baths.  Interior  finish  will  be  of  pine. 
hardwood  and  white  enamel.  Hard- 
wood floors  will  be  used  in  -the  princi- 
pal rooms.  There  will  be  furnace  heat 
and  open  fire  pieces.  Mantels  will  he 
of  brick  or  tile.  Tile  wainscot  will  he 
used  in  the  bath  rooms  and  kitchens. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  All  matei  i 
being  purchased. 

Contracts    Awarded. 

BERKELEY.  ALAMEDA  CO..  CAL. — 
Bungalow,  1  story  and  base,  frame.  $3.- 
000.  Architects.  Smith  &  Stewart.  211 
Kearny  street.  S.  F.  Owner.  Mr.  Gett- 
mey.  Contractor.  L.  J.  Deibel.  Berke- 
ley.     Contract   price   not   stated. 


SCHOOLS. 

BERKELEY.  ALAMEDA  CO..  CAL. — 
University  Work — Department  addition 
and  swimming  tank,  reinforced  con- 
crete construction.  Cost  not  stated. 
Architect's  name  not  given.  Owners. 
University  of  California.  The  Regents 
of  the  University  of  California  have 
voted  $25,000  to  construct  an  addition 
to  the  Woman's  Gymnasium,  also  a 
building  to  house  the  department  of 
drawing  and  design,  estimated  cost  not 
stated,  and  an  outdoor  swimming  pool 
for  women.  The  latter  will  be  40x70 
feet  and  of  reinforced  concrete.  Fur- 
ther mention  of  this  work  will  b< 
when  plans  are  completed  and  figures 
called. 

OAKLAND,  CAL— School.   2  story  and 

ise  Class  A  construction.  $150,000. 
Architect,  J.  J.  Donovan.  Security  Bank 
Bldg.,  Oakland.  Owners,  City  of  Oak- 
land. Bids  for  this  work  have  been 
■  k-  under  advisement  by  the  Board 
of  Education.     Seven  alternate  proposi- 

' isldered.     A  complete  list 

•  figures  appears  under  the  head- 
ing of  Oakland  and  Alameda  County  in 
Ihi-;    i:  sue. 

GLENDALE.  LOS  ANGELES  CO.. 
CAL. — School  buildings,  2  2-story  and 
base,    brick    and    steel.      $7.".. nun       Arcnl- 

N  n  ma  ii   !■'    Marsh,  Broad w  . 
tral    Bldg.,    L.     A.        Owners,     Glendale 
School    District.       One    of    these     bulld- 
-    been    di  slg  ned    to  manual 

training    school    and     the    other    for    a 
domestic     science     building.       A' 

i  onsti  uctlon    will   be 

similar    to    the    presi 

i  -i  "ne     brick 

and   artificial   stone   trim.      Interior   fin- 
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ish  will  be  of  pine  with  maple  lloors. 
There  will  be  a  modern  system  of  heat- 
ventilation.  Programe  clocks 
and  vacuum  cleaning  system  will  be 
Plans  for  the  work  are  now 
being  prepared.  Bids  will  be  called 
in    the   coins.'   of   two   or   three   weeks. 

LONG  BEACH,  LOS  A.NGEhES  CO., 
CAL.  —  Schools.  4  2-story  and  base, 
brick.  Cosl  not  -lated.  Architect,  A. 
Burnside  Sturges,  Story  Bldg.,  L.  A. 
Owners,  Long  Beach  School  Associa- 
tion.     The    Board    of   Education    of    the 

Beach    Citj     School    District    will 
.    bids   up  to  7:30  p.  m.  of  Thurs- 
day.   November    10,    1913,    for    the    erec- 
tion   of    four    brick    school    buildings    in 
the  city  of   Long    Beach.     The  buildings 

signated    and    will   be   located  as 
Follows:      No.    1    at   the  corner   of  Obisco 
Ave.  and                     eet;  Xo.   2  at  the  cor- 
street    and    Termino     ave- 
nue    No    3  at    i  " nor  of  State  street 

and  Temple  avenue,  and  No.  4  at  the 
corner  of  Alamitos  avenue  and  11th 
street.  Separati  bids  will  be  taken  on 
the  general  contract,  plumbing,  electric 
wiring  and  heating  and  ventilating. 
All  contractors  will  he  required  to  sub- 

lump  sum  bid  for  their  work  on 
buildings  Xos.  1,  :'  and  :!.  and  also  sepa- 
i  for  each  building  individually. 
The  bids  for  building  Xo.  4  are  to  be 
submitted  separately.  Bids  must  be 
submitted  in  accordance  with  the 
terms  of  the  official  proposal. 

Contracts    Awarded. 

SUISUN,  SOLANO  CO.,  CAL — School, 
!  reinforced    concrete. 

Cosl  not  stated.  Architect,  Henry  C. 
Smith,  Humboldt  Bank  Bldg.,  S.  F. 
Owners,  Suisun  High  School  District. 
Contracts  for  the  construction  of  this 
building  have  been  awarded  as  fol- 
lows: General  construction  to  Peter- 
son &  Wilson  at  $63,246,  which  figure 
includes  the  plumbing,  heating  and 
ventilating,  and  vacuum  cleaning 
awarded    to    the     Pacific     Blower      and 

g  Co.  at  $5,885,  and  the  program 
clock  system  to  the  Standard  Electric 
Time  Co.  at  $1,224.  A  complete  list  of 
all     figures    opened    appears    under    the 

_'  of  Marin.  Contra  Costa  and 
Sonoma    Counties    in    this   issue. 


STORES  &,  OFFICE  BUILDINGS 


s.\.\    FRANCISCO  —  Stores,      1     story 
d     concrete,     $10,000. 
i  Munie    Bldg., 
S.   !•'.     Owm  '      racob     &  Burtt. 

Tiie    building    will    be    erected     on     the 
north    side    of    Washington    street    east 
.  ing   a    frontage    on    Wash- 
ington   street    of    la    feet    and    a    depth 
c  tion   will  be  of  the 
being  carried 
on.      There    will     be 
window    sash 
and    frames.       Interior    finish    will    he    of 
ut.   Exterior  of  the  build- 
ing will   hi-   ;  .  ment   plaster. 
pared. 
SAX     FRANCISCO        Stores.      1      story 
■      I  or,     $10,000. 
C    11 
S.    F.      '                         terfront    Realt  y    <  !o., 

.-?.    F.     The   building   will    bi ted   e.1 

ri  i     Easl 

mi  ■    ■  Igned  to  eon  - 

loon 

I.      pine 
;houl        a      '  ment    floor     will     be 

• .  1 1 
rior    will    he     faced 
with    cement    plaster.      Plans    are    com- 


BUILDING   AND   INDUSTRIAL   NEWS 

plete    and    figures    are    hieing    taken. 

STOCKTON,  SAX  JOAQUIN  CO.,  CAL 
— Stores  and  lofts,  3  story  and  base, 
brick  and  steel,  $25,000.  Architect's 
n  inn  not  given  Owner,  Peter  Morengo, 
26  South  Center  street,  Stockton.  The 
building  will  be  erected  on  Lots  15  and 
16,  Block  29,  and  has  been  designed  for 
stores  on  the  first  floor  and  lofts  above. 
Interior  will  be  finished  in  pine 
throughout.  There  will  be  metal  win- 
dow sash  and  frames.  An  automatic 
sprinkler  system  will  be  installed.  EJx- 
terior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All    materials  are    now    living   inn 

la  is  ANGELES,  CAL.  —  Stores  and 
loll-.  G  story  and  base,  Class  C  con- 
struction. Cost  not  tated.  Architect, 
Harold  Cross,  Consolidated  Realty 
Bldg.,  L.  A.  Owners,  Lyon,  McKinney 
and  Smith.  The  building  will  be  erect- 
ed on  South  Hill  street  and  will  have 
a  frontage  of  60  feet  by  a  depth  of  150 
feet.  Considerable  structural  steel  will 
be  used.  Interior  finish  wriil  lie  of  pine 
throughout.  Plans  provide  for  two 
elevators,  one  passenger  and  one 
freight,  an  automatic  sprinkler  sys- 
tem, metal  window  sash  and  frames, 
fireproof  doors  and  a  vacuum  cleaning 
system.  Stores  will  have  patent  front 
and  plate  glass  windows.  Mai  hie 
wainscot  will  lie  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  with  tile  inserts.  Plans  are 
complete   and    figures    are    being    taken. 


THEATRES. 


SAN  FRANCISCO  —  Theatre,  2  story 
and  base,  Class  A  construction,  $150,- 
000.  Architect,  William  Beasley,  127 
Montgomery  street,  S.  F.  Owners,  J. 
Grauman,  Rudolph  Zukoa  and  R.  S. 
Kalin.  The  building  will  be  erected 
on  Market  street  between  5th  and  6th 
streets,  the  exact  location  being  with- 
held for  the  time.  Construction  will 
be  Class  A  throughout  with,  a  complete 
steel  frame,  reinforced  concrete  floors 
and  walls.  Interior  will  be  finished  in 
pine,  and  metal  trim.  There  will  be 
steam  heat  and  a  modern  system  of 
ventilation.  Interior  partitions  will  be 
of  hollow  tile  and  metal  lath  and  plas- 
ter. Considerable  ornamental  plaster 
will  be  used.  'Marble  and  tile  will  be 
used  in  the  vestibule.  xterior  of  the 
building  will  be  faced  with  cement 
pla  iir'.  Plans  are  now  nearly  com- 
plete and   figures  will   be   taken  shortly. 

Contracts    Awarded. 

SEATTLE,    WASH.— Theatre,    3    story 

iini    base,    reinforced   concrete.    $150,000. 

Architect,     A      Warren      Miller,      Arcade 

-cattle.      Owners,   Alaska    Theatre 

''o       Contractor,    S.    G.    Coombs.    Arcade 

.--.  hi  le.      I'. mi  i  .Hi     in  ice,    $150,- 

0-00      Note     Subfigures   are     now     being 

i  .i  k.  n    mi     i  'l    pa  i  ts    of    tiie    work. 

♦ 

SEALED  PROPOSALS. 


Wednesday,   Oct.    29,   1913. 

lives  of  the  assistant  purchasing 
agents,  1086  North  Point  street.  San 
I  'in  im'o,  Cal. :  also  from  the  r.  S. 
engineer  offices  in  the  following  cities: 
-'  tttle,  Wash.;  Los  Angeles.  Cal  F.  C. 
HOGGS,  major,  corps  of  engineers,  U. 
S.    army,   general   purchasing   officer. 


PROPOSALS   FOR    REGULATING 
VALVE. 

REGULATING      VALVE — Department 
of  the  Inferior.  U.  S    Reclamation  Serv- 

;-  e,    Washington,    I  >.    i !.— Si  

1 1  will  be  received  at  the  office  of  the 
I"  S  Reclamation  Service..  Los  Angeles. 
'al,  until  •!  p.  in.  November  li»,  1913, 
for  furnishing  four  needle  regulating 
valves  for  Minatare  Dam,  North  Platte 
Project,  Neb.  For  particulars  address 
the  I-.  S.  Reclamation  Service.  Federal 
Building.  Los  Angeles,  Cal.;  or  Wash- 
ington, D.  C.  A.  P.  DAVIS,  acting  di- 
■  eci  or. 


PROPOSALS     I'lill     CANAL    SUPPLIES. 

i"i     hi.  '      Lye,    Pilch.    Coal 

i         Putt.!     Lampblai  k,   Pamis,  Enamel, 

-   'l.i         .In  pa  ii      I  o  ice,     i  ia  I,  inn 
and     I, inn   161  .    i  I..I     poSS  Is     will     bo 

■  i    ,'i    i    c    office    ni    i  in ' 

i.  "      "i [stl  m  ia  "       Co  id 

I  ''.imii        mm      Wash  Ingl  mi.      I  '      C,     mini 

101.10  :■■   iii.   October  ::i.    IMS,   al    which 

.    opened   In   pu 

.,:.,,.,        Ill, 'III   m II.', I  I  I    I   I  - 

Blanl        ' '  'i    genera  I    infoi  mi i 

,,1,1  ',,;■     I, ,    i  l.i       ,  miliar    (Xo.    Miih    may 
be   obtained   from    this  office   or   the   of- 


PROPOSALS    FOR    UMBER, 
LUMBER— Sealed    proposals     will     be 
received  at  the  office  named  below  un- 
til ■_  o'clock  p.  in.  November  I.  1913,  and 

then  opened,  for  furnishing  110,000 
feet,  more  or  less,  of  lumber  at  Cooks 
Wash.  Information  will  be  furnished 
on  application  to  the  superintendent, 
IT.  S.  fisheries  station,  Oregon  City, 
i  'reg. 


NOTICE    TO    CONTRACTORS. 

PAN  UIA-PACIFIC      INTERNATIONAL 

EXPOSITION. 

Sealed  proposals  will  be  received  by 
the  Building  and  Grounds  Committee 
of  the  Panama-Pacific  International 
Exposition  Company  at  Room  213, 
Service  Building,  Fillmore  and  Chest- 
nut Streets,  San  Francisco,  California. 
at  11:00  A.  M..  Thursday,  November  ttth. 
1013,  for  the  installation  of  the  Plumb- 
ing. Sewers.  Water  and  Gas  Pipe  and 
Hot  Water  Heating  of  the  Horticul- 
tural Building  in  accordance  with  the 
specifications  on  file  in  the  office  of  the 
Director    of   Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the  or- 
der of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract  and 
filing  the  required  bond.  A  bond  in 
the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract: 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive   payments    will    he    made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
lects if  in  the  interest  of  the  Exposi- 
tion   Company. 

Plans  and  specifications  for  the  work 
may  lie  obtained  from  the  Director  of 
Works,  Room  207  Service  Building. 
Fillmore  and  Chestnut  Streets.  San 
Francisco,  by  depositing  $50.00.  which 
amount  will  be  refunded  to  contractors 
submitting  bona  fide  bids.  All  persons 
taking  out  plans  and  failing  to  submit 
bona  'fide  bids  will  forfeit  the  deposit 
of  Fifty  Dollars  to  the  Exposition 
Company. 

By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM    H.    CROCKER. 

Chairman,      i  •  > 

NOTE. — Particular  attention  is  called 
in  the  place  of  opening  of  bids,  as 
given  ID  the  first  paragraph  o  this  ad- 
\  mi  isement. 


PROPOSALS     FOR     ONSTRUOTING 
BUILDING. 

BUILDING  —  Treasury     Department, 
i  iff  ice    of    the     Supervising     Arch  Itect 

\V  i'  i .'loll.      1  >.       I  ' — Scaled       pri i 

uin  be  received  al  this  office  until  :i  p. 
in.  November  -<s.  1013,  for  the  construc- 
tion complete,  of  the  CJ,  s.  posl  office 
at  Albany,  Oreg.  Drawings  and  speci- 
fications  may   I Maine. 1   from   the  cns- 

i an   of   the   site   ai    All. any.   <ireg..   or 

,  i    i  ins   oft'h  e,    ii Ilscretlorl    of   the 

supervising     architect.        O.      WENDE- 

Rl  en  I.    supervising    :n  chiteci 


PROPOSALS    FOR    CONSTRUCTING 
BUILDING. 

BUILDING,     ETC. — Sealed      proposals 
Indorsed    "Proposals    for    Buildlna-     for 


Wednesday,    Oct.    29,    1913. 

Marine  I  luai  d'  «  ill  i  .  eived  at  the 
bureau  oi  yards  and  uo.  its,  Navy  De- 
partment, Washington,  D  C.  until  H 
o'clock  a.  in.  December  <;.  mm:c.  and 
then  and  there  public!}  opened,  tor 
'building     foil'      marine      glial  naval 

magazine,  Kuahua,  Hawaii  Amount 
,i\  i  liable,   $  !,450        Pla  n      .  ecifica- 

i  Ions  can   be  obta  ined   on  a  pp]  ica  tion   to 

Hie    bureau    or    i <>    the    i  mam 

the  naval  station,  Honolulu,  Hawaii. 
11,    R.   STANFI  IRD.    c  liel    oi 


notice:  to  contractors. 

Office  Constructing  Quartermaster, 
Fort  Mason.  Cal.,  21st  October,  1913. 
SEALED  PR(  il'i  ISALS,  in  tripli.  te,  Cot 
constructing  two  reinfo  ced  on  irete 
storehouses  at  Army  Supplj  Depot, 
Fort  Mason,  Oal.,  will  lie  received  here 
until  II  A.  M.  21sl  November,  1013  an  I 
then  opened.  Plan?.  specifications, 
blanks   and    necessary    information    can 

be  obtained  here.      Depo  e- 

quired    to    insure    return    of    pi 
Proposals   to   be   enclosed    in    si     led    i  ' 
velopes   and    addressed    to    LIEUT.    Ci   I. 
GEO.  McK.   WILLIAMS.  i.\.   tj.    \      Corps 

(*) 


PROPOS  \I.S     Plllt     JETTY     WORK. 

JETTY  WORK— U.  S.  Engineer  Of- 
fice, Portland,  Oreg. — Sealed  proposals 
for  constructing  north  jettv  al  -  ntrance 
to  Tillamook  Hay.  Dreg.,  will  be  re- 
ceived here  until  November  ::.  1013,  and 
then  publicly  opened  Inform. 1 1  mm  mi 
application.  JAY  J.  MORROW,  major, 
engineers. 


PROPOSALS    FOR    EXCAV  I'I'IVG    AND 
BUILDINGS. 

EXCAVATION  ANI1  STRl'i  'TURES— 
Department  of  the  Interior.  I*.  S.  Recla- 
mation Service.  Malta,  Vlonl  Sealed 
proposals  will  be  received  at  the  office 
of  the  U.  S.  Reclamation  s. ■:  \  '.  .■  Malta, 
Mont.,  until  2  o'clock  p.  in.  November 
12,  1913,  for  earthwork  and  structures, 
Vandalia,  South  Canal,  involving  about 
ISO. OCiii  cubic  yards  of  excavation  2,600 
cubic  yards   of  reinforce  ete   and 

tlie  placing  of  250.0OO  pom:  Is  of  steel 
reinforcement      and       the       placing      in 

wooden  structures  of  about    13    feet, 

b.  m.,  of  lumber.  The  work  is  situ- 
ated on  the  soutli  side  of  Milk  River, 
adjacent  to  the  main  line  of  the  Great 
Northern  Railway,  in  the  vicinitj  01 
V-andalia,  Tampico  and  Glasgow  Mont. 
For  particulars  address  the  I".  S  Recla- 
mation Service.  Washington,  D.  C;  Great 
Falls,  Mont.,  or  Malta,   Mont. 

PROPOSALS      FOR      CANAL      Ml* 

PANAMA  CANAL,  EQUIPMENT  FOR 
SALE — Tlie  Isthmian  Canal  Commis- 
sion will  offer  for  sale  in  the  near  fu- 
ture the  equipment  used  in  building 
tlie  Panama  Canal,  such  as  rolling 
si  ock,  exca  vo  ting  mac  linery,  floating 
equipment,      miscellneous     plai  and 

miscellaneous        equipment,  tiding 

locomotives,  cars,  steam  shovels 
unloaders,   earth   spreaders    track    shift- 
ers,    rook     drills,     well    drills. 
tugs,     launches. 

c ■rote    handling   plants     pumi       rock 

crushers,  etc.  Inquiries  from  users  of 
such  equipment  are  invited  for  its  pur- 
chase. Catalogues  listing  the  equip- 
ment offered  for  sale  and  other  infor- 
mation may  be  obtained  upon  mplica- 
tion  to  the  general  purchasing  officer. 
Isthmian    Canal   Commission     w   ishing- 

ton.    D    C       F     ''     B FS  corps 

of   engineers.    U.    S.    Army, 
chasing    officer. 

♦ 

PROPOSALS    FOR     GENERATOR     SET. 

GENERATi  IR    SET     Seal il 

Indorsed    "Pi  opos  i  Is    for    Uoto       I    net  a  - 
i  or  Set"  will  be  receii  ed  at  tin 
of   yards   and   docks,    Navv    Department, 
Washington,    D.    C,    until    II    o'clock    n. 

November   s.    1013,     and     I 

there  publicly  opened,  foi  one  ino-kilo- 
wal  t    motor    genei  atoi      el    and    switch  - 

board    ories  at  thi    na  itlon, 

Pearl     Harbor,      Hawaii         Spe         tion 
can   be   obtained    on    appli 
bur. -nil.     H.     R.     STANFORD 
burea  u. 


PROPOS  ll.s   FOR   TWK     \M)  TOWER, 

TANK    AND  TOWER      Sealed 
.Ms    indorsed    "Propose  Is     fn       I 
Steel    Tank"    will   be 
bureau    of  yards   a  nd    do<  i.       >  i  »e- 

partment,    Washington,    D     c.    until    11 
o'clock    n.    in..    November    IB,    1013,    and 
then    and     then'    public!]       opened,       for 
00   gallons  elev.i  ted 
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tower  at    the    naval    station,    Peai 

lior,     Hawaii.        Estimated 

Plans  and   spei  ifli  a  i  ions   ,.,  I,    be     i1  la    no, I 

on   a  pplii  ation   to   the   i  utreau   or   to  the 
comma  nd  ml      of      the      na  \ 
named.       II      R.    STANFORD 

inn  ea  a 


NOTICF.    TO    II1DIIFRS. 

Office   of    the    Clerk    of    the    Bo 
Supervisors,   San    Mateo   County. 

Se  i  led    lads    will    be    rei  ei .  ed    by    i  he 
oh  rk    of    the    Board    of    Supi 

Sa  a     \iiii ountv.    at    his     on 

III  o'clock  i Monday,   November  3d, 

1013.  Cor  i  he  construd  ion  of  1     Si     i 

of     high » a  y      on      ....  hai      is      i  ommonly 

known   as    Mission    Road    (or    El    Camlno 

k  .  a  i  i      beginning    a  t    a     point     d 

i  ..a, i    dista  in    aboul    1713    fei 
from  where  the  northerly  limits 
u  o.i. I    Citj    cro    •   sa  id    road    and    e>  i  end- 
ing to   the  southerlj    limil      ol    I 
City,  in  the  Third   Road   District   of  said 
county   of  San    \i  n 

Specifii  -I !  ions    for    this    work 
lib-  iii   the  office  of  said   i  !oa  rd,  i  o  which 
bidders  a  re  h  ereb  .    refei    ed 

All    bids    must    be    mob'    upon 
form,  to  be  obta  ined  al   tl  e  Cou  nty  Sur- 
vt     o         oil  ice    of    said    county    at      Red- 

i\ I    City;    urn.  i     give    the    pi ro 

posed,   both    iii    writ  ing   a  nd    ftgun 
must    le   sign, •.!    by    the   bidde 
address. 

The  bid   is  to   be  a   companied   w  il  h   a 
cerl  i!i.  ,1    check    equal     to    ten     (1 
cent    of    I    e    total    of    the    bid,    upon    the 
condition    that    if   said    bid    shall    be     ic 
cepted  the  partj    bidding   wtll  flul;    i 
into  the  contract   and  faithfully  perform 

is    <  out  ra  ct     in    accordance     ct 
bid    and    the    plans     and 
Such  check    to  be  made  pa  yable 

1  lounl  s    of  Sun    ,\i 

must   be  enclosed  in  a   sealed  en- 
velope   addn  ssi  d     to    I    ■     clerl     ol 
BoardofSupi  mi 

bo  s.ni    " :     foi    .   ...  i    i      i    i  ion    ol     1 1   s 

way    on    Counl  s     Road     within 
L-   I*  ood    Citj   " 

T    .      Board    of     Supervisors 
the  right  to  reject  anv  and  all   bids. 
JOS     IT     NASH 

Clerk    of    the    Board   of  Supers  i 
the  county  of  Sin    M 


CANAL      riR.TLAI!       ■"  ■       I' 
for    Furnishing    Certain    Equipment    for 
t  he      Miraflores       Wat<        -     Pur 
Flant.       Such     as     Cast-iron    Pipe.     Fit- 
tings.  Miscellai  ial    Parts,   Hy- 
draulic and    Miscellaneous         Ives 
i  lates,       Effluehl       I  ionl  roll. 
Opei  iting  Tables   and   Equipment,    Ven- 
turi     Meter-,     M  isnel  laneous     G 
ir.ni.     Bras         ind     Vitri  Bed     Pipe,     B 
ings   ami    Fittings,    Structu    il    Sti 
Ventilators,     Etc 
o 

mam  i  n  I  i ' ,  ■  ■  I 

in  ai  n    i  'a  n  i      Comm 

l>.  C,  until    10:30  a.  m..  October  30,   1013. 

at    wh  ich    t  ime   thev   w  in    be    opened    in 

public    for    fu  rnish  in.:    the    abovi 

:  b,,,,  ,i     abbe-        111.,  n  k  3     and 

Infoi  inn  i  am      .■■  i ; i  ng    to    t  his      circula  r 

i  No      802  I      tun      he     i  am     (bis 

"ffie ■      I  he      Offices      of      I  '   e      assistant 

nurchasi  Poinl 

91  re.a      S  i  n     Ian  nci  so     i  la  I       a  nd     a  lso 
from    the    U     S     engii 

(Vasl  Los 
Vngi  les,  Cal  F  C  BOi  K  IS  tna  ioi 
corps    eng i  i      era]    pur- 


PROPovw.s    FOR    EARTHWORK     \M) 
STR1  (Tl  RES! 

E  \  IITI1W  I  IRK      AN1  i      STRUi  JTURES 
■  mi. -ni    of      the       Interior     U     S 

Ri  i  b:  in. 1 1  ion      '.     .  i   o.     v.  ashington       D 

at   the   o  ed    States    Re 

.  I  .  i . i n  i  i ..  i      Service,     Wal ta      Man 

2   o'clock    p.    in.    November    12,    1013, 

earthwi 

Smith     C 

cubic    yard:     ol    excavation     0    cubic 

an  ed   co 

d    the   p 
structures    ... 
of    lumber.       Tl  e     work     Is    situ  i 

m      en 
to   tl 

i  i  iw.  Mont.     1 

i 

i  ■     . ' 

ml      A. 

P.       DAVIS  on   On         ,|l 
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PROPOS  \  I. S     FOR     VM.VES. 

REGULATING      VALVES    —    Depart- 
ol     the    Interior,    lb    S.     Reclama- 
Servi.e.       Washington.       D.       C. — 
a   iled    proposals    will    be    received    al 
mi,  e   ,,f    the    United    states    Recla- 
tion    Service,    Los    Angeles,    Califor- 
nia,   until  -  o'clock   |i.   in.   November    m. 
1013,    for    furnishing    four    needle   regu- 
lating   valves   for   Minatare   Dam,   North 
Project,    Nebraska.      For      par- 
address   the  United   State      Re 
imation    Service,    605    Federal     Build- 
ing,   Los    Angeles.   California,    or    Wash- 
I  '     C.      A.    P.    DAVIS,    anting   di- 
eter 


NOTICE    TO    CONTRACTORS. 


i  i:i:,\sri:v  hepartment.  office  of 
tpervising  Architect,  Washington, 
I)  ib.  October  I.  1913. — SEALED  PRO 
POSALS  will  be  received  at  this  office 
until  3  o'clock  P.  M.  on  the  30th  day  of 
October,  l!li:i.  and  then  opened,  for  an 
electric  passenger  elevator,  including 
hoistway,  etc.,  in  the  United  States 
offii  .  at  St.  Louis.  Mo.,  in  ac- 
:ordance  with  the  drawing  and  speci- 
ti.ni  inn.  copies  of  which  may  be  ob- 
i  nin.d  at  this  office  at  the  discretion  of 
the  Supervising  Architect  1 1.  WEN- 
DEROTH,    Supervising    Architect.        (') 

NOTICE   TO    CONTRACTORS. 


TREASURY     DEPARTMENT,     Super- 
vising    Architect's     Office,     October     16, 
3EALED    PROPOSALS      will       be 
I    in   this  office  at  3  P.  M,  <m  Jan- 
uarj     15,    1014,      for    the      construction, 
complete,    including    mechanical    equip- 
a  .in  o  lilies,     of  the     United 
po   ;     office,      customhouse      and 
.'.mi-tin, m  n  n  i    i  m...  Ha  waii.  The  build- 
ing   will    be    of    two    stories,    basement. 
b     rhi       .nine,    with     ground    area    of 
12,000   square    Eeet.        The     construction 
throughout    is    of    reinforced      concrete, 
with   tile  and  cooper     roof.       Drawings 
and    specifications      may    be      obtained 
e    custodian      of   site     at    Hilo. 
Hawaii,    from    the    architect.    Henry    1  >. 
Whitfield,    160    Fifth    Avenue,    New    York 
1 1    (his  office,   in   the   discretion 
Supervising   Architect.   O.   WEN- 
DEROTH,    Supervising    Architect.        (*) 
* 

PROPOSALS     FOR     ICE    PLANT. 

ICE     PLANT — Seated     proposals       in- 
"Proposals    lor   Building    for   Ice 
Plant"    will    be    received    at    the    bureau 
of    yards   and    docks,    Navy    Department, 
Washington,    D.    O.    until    11    o'clock    a. 
hi.     November    1.    1013,    and     then    and 
i    e   publicly   opened,   for  building   for 
iking      and      cold-storage      plant, 
Naval     Station.    Pearl     Harbor.     Hawaii. 
i    I       i  ii- 1,       $9,000.       Plans       and 
■biieat  inns    can    be    obtained    on    ap- 
•n    to   the  bureau   or   to    the  oom- 
"      of    the    naval     station,    Hono- 
lulu,  T.   H.     H.   R.  STANFORD,   chief  of 
hi.   September   11.   1913. 


NOTICE   TO    CONTRACTORS. 

\sri;Y     DEPARTMENT,     Super- 
\:  i    mi. nib-     i  iffice,    Washington, 
'  snob,  i     i  5,    m  i  3       SEALEl  i    PRl  I- 
11       i    opened  ii        i     office  al 
.;  P.   M.,  November  m,  1013,  for   the  eon- 
ni    complete    i  including   mechan- 
equipraent,     interior     lighting     fix- 
tures,   and    approaches)    of    the    United 

stuns    Post    Office    at    Albany,    Orei 

oi  .       and      b.i   .  building . 

-  i  mind    a  r.n     1.700    square    feel  ;    stucco 

■■  i  one,   and    terra   cotta    facing;   tin    f 

i  mi      :  no,  [fli     |  n.ns      may    be 

ed    i   t  he  I  lusl  odia  n  of  site  at 

am,  or    1 1    this  office,  in  the 

ion   ..r   the  Supervi  sine     >. 
U      \\  ENDERQTH        Sup.-ri  isin- 

■ 


PROPOSALS    FOR    BUILDING. 

DING    -   -   Sealed      proposals      in- 
"Proposals      for      Addll 

II    he    received    al    the    bu- 

'     111     Of      1     ird        n  ml     bonks.     N:  I  \   J       I  ii'iu  I   1  ■ 

1 1.     ib.     until      11 
'.     a.    ic.     November     i,     mi 
en    i.n     ..i .    opened,   f. 
fo    kite   en      t    the    r     s 

Mare   i   land,  Cal.      Plans  and 
l  on      ,  ,,  n    be    obta  iim.i    on    ap- 

to   b the  com 

the      navj      yard.      Mare 
Cal        il      it     ST  \nf<  iRD,    chief 
reau. 
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SAN  FRANCISCO. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,000.  San  Francisco.  Architect, 
none.  Owners,  Pockman  &  Co..  13th 
avenue  and  'Balboa  street.  S.  F.  The 
house  will  be  erected  on  13th  avenue 
near  Balboa  street  and  has  been  de- 
signed to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  will  be 
finished  in  pine,  redwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fireplaces. 
Mantels  will  be  of  brick  and  tile.  An 
automatic  water  heater  will  be  in- 
stalled. Tile  will  he  used  in  the  bath 
room  and  kitchen.  Exterior  of  the 
dwelling  will  be  covered  With  brick" 
veneer  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now   being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect none.  Owner,  Thomas  Cullen,  244 
Kearny  street.  S.  F.  The  dwelling  has 
been  designed  for  a  seven  room  house 
with  bath  and  will  be  erected  on 
Cabrillo  near  4th  avenue.  Interior  fin- 
ish will  be  largely  of  pine  with  some 
elm  panels  in  the  dining  room.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  .Mantels  will 
be  of  brick  or  tile.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete.  Work 
will  he  done  by  Day  Labor.  All  mate- 
rials ire  now  being  purchased  by  .Mr. 
Cullen. 

BUNG-ALOW   —   1%     story    and     base, 
frame.    $.'..11"".       San    Francisco.      Archi- 
tect. William  C.  Gilligan,   1653  12th  ave., 
S.  F.     Owner.  Mrs.  Lucy  D.  O'Brien.  The 
an-.-   lias   been   designed   to  contain  six 

ami   hath   and   will   lie  erected   on 

the  south  side  of  Lawson  street  west  of 
11th  avenue.  All  interior  finish  will  be 
"f  pine.  Hardwood  floors  will  be  used 
in  the  living  room  and  dining  room. 
There  will  be  open  fire  places  and  tile 
mantels.  An  automatic  water  heater 
will  be  installed.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen.  Ex- 
of  the  dwelling  will  be  covered 
with  rustic  an.l  cement  plaster  on  metal 
lath  Plans  are  complete  and  the  work 
win    i  e   done   bj    Da  y    La  hoi. 

RESIDENCE  —   i     story     and     base.. 

Frame    $:;. San   Francisco.     Archl- 

■II       I  Iwner,    E.   Ginley,    1 81    5th 

avenue.  S.  F.  The  house  has  been  de- 
signed for  a  six  room  dwelling  and  will 
be  erected  on  the  wesl  side  of  9th  ave- 
nue north  of  'Unn-nt  street.  Interior 
i  finished  in  pine  and  hard'wood 
veneer.  Hardwood  floors  will  he  used 
in  the  two  principal  rooms  and  In  the 
receptioi  will  be  open  fire- 

i  imatic    water   heater. 

.'.  in   be   ol    i"  i.  h    or   tile.     Tile 
wainscot   will  be   used  lath  room 

and  kitchen.     Exterloi   oi  the  house  will 
be    covet  e,i     with    ci   nenl     pla   ter     and 

Platl         i'e       ii      l  lie     hands     of 

the  owner  and  the  work  will  be  done  by 


Day  Labor.  All  materials  are  now  be- 
ing  purchased. 

RESIDENCE  —  2  story  and  base,, 
frame,  $3,500.  San  Francisco.  Archi- 
tect. William  C.  Gilligan.  1655  12th  ave- 
nue, S.  F.  Owner,  Mrs.  Vlautin.  The 
house  will  be  erected  on  a  large  lot  on 
11th  avenue  north  of  K  street  and  will 
contain  six  rooms  and  bath.  A  private 
garage  will  be  erected  on  the  rear  of 
the  same  lot.  Interior  finish  will  be  of 
pine  and  redwood  with  some  elm  pan- 
els. Hardwood  floors  will  be  used  in 
the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places.  Mantels  will  be  of  brick.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being- 
prepared  and  will  be  ready  for  figures 
within    a    week. 

RESIDENCE  —  2  story  and  base,, 
brick  and  stone,  $60,000.  San  Fran- 
cisco. Architect,  Houghton  Sawyer, 
Shreve  Bldg.,  S.  F.  Owner.  E.  Sheldon 
Porter.  This  work  has  been  mentioned 
here  before  when  plans  were  first 
started.  The  dwelling  lias  been  de- 
signed in  the  Tudor  style  and  will  be 
erected  on  a  lot  having  an  SO  foot 
frontage.  Interior  will  be  handsomely 
finished  in  pine,  French  walnut  and  Si- 
berian oak.  A  central  heating  system 
vacuum  cleaning  and  other  modern 
convenienoes  are  speoified.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of  the 
house  will  be  fared  with  pressed  brick 
and  cut  stone.  Plans  are  complete  and 
■figures    are    being    taken. 

BUNGALOWS  — 4  1-story  and  base, 
frame,  $3,000  each.  San  Francisco. 
Architect,  none.  Owners,  Mac-Arthur 
Bros.,  1560  Fell  street,  S.  F.  These 
houses  will  be  erected  on  the  north  side 
of  Persia  street  west  of  Vienna  and 
each  has  been  designed  to  contain 
seven  rooms  and  bath.  Interiors  will 
be  finished  in  pine  and  redwood.  Hard- 
wood floors  will  he  used  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  There  will  be  open  fire  places 
and  tile  and  brick  mantels.  Tile  wains- 
cot will  be  used  in  the  bath  rooms  and 
kitchens.  Automatic  water  heaters  will 
be  installed.  Exteriors  will  be  covered 
with  rustic,  shingles  and  shiplap.  Plans 
ate  complete  and  the  work  will  be  done 
by  Day  Labor.  Materials  are  now  be- 
ing   purchased. 

RESIDENCE!,  ALTERATIONS.  ETC.— 
2  story  and  base,  frame,  $2,000.  San 
Francisco.  Architect,  none.  Owner, 
•I.  V.  Leonard,  126  Stockton  street.  S. 
F.  This  work  will  be  done  at  the 
dwelling  situaled  <it  1924)  Vallejo  street. 
S.  l-\  and  will  Include  new  interior  fin- 
ish.   hardWOOd    floors,    a    modern    healing 

system,  plastering,  plumbing  and  elec- 
tric work.  .\  large  brick  mantel  will 
be  Installed  Plans  are  in  the  hands 
of  liie  owner  and  he  is  letling  subcon- 
1 1  in  1 1    mi    t  he   work. 

RESIDENCE  2      Story      and      base. 

frame,   $2,500.     San   Francisco.       Archi- 

" no     Owners,  Oscar  Heyman  and 

Bro.,  7  1:'  Market  street,  s.  F.  The  house 
will  he  erected  on  24th  avenue  near 
Lincoln  w  ay  ami  will  contain  six 
i and   bath,     Interior  finish    will   be 
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of  pine  and  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  he  fur- 
nace  heat  and  open  lite  places.  Man  tele 
will  he  of  tile  or  I, rick.  Tile  wainscot 
will  be  used  in  the  hath  rooms  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  work 
will   be  done  by  Day  Labor. 

RESIDENCE  —  2  story  and  base. 
frame,  $2.5ihi.  San  Francisco.  Archi- 
tect, none.  Owner.  A.  T.  Morris,  616 
9th  -avenue.  S.  F.  The  house  will  be 
erected  on  the  east  side  of  12th  avenue 
south  of  Anza  street.  Interior  finish 
will  be  largely  of  pine.  Hardwood 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open  fire 
place  and  brick  mantel  in  the  living 
room.  Tile  wainscoting  will  be  used 
In  the  bath  room  and  kitchen.  An  auto- 
matic water  heater  will  he  Installed 
Exterior  of  the  house  will  he  covered 
with  rustic,  cement  plaster  on  metal 
lath  and  will  have  a  brick  veneer  base, 
are   now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, Chester  H.  Miller.  Foxcroft  Bldg., 
S.  F.  Owner.  Mrs.  Burellius.  The 
dwelling  will  be  erected  at  the  corner 
of  Hyde  and  Lombard  streets  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  a  large  billiard  hall.  Interior 
finish  will  be  of  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  -a  Rector  sytem  of  heating  and  a 
domestic  hot  water  system.  There  will 
he  open  fire  places  and  tile  or  brick 
mantels.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  witli  shin- 
gles. Plans  are  complete  and  figures 
are    being    taken. 

APARTMENT  HOUSE  —  3  story  and 
base,  brick  and  steel.  $30,000.  San 
San  Francisco.  Architect,  C.  O.  Clausen. 
Phelan  Bldg.,  S.  F.  Owner,  M.  S.  Show. 
The  building  will  be  erected  on  the 
north  side  of  Bush  street  west  of  Hyde, 
covering  an  area  of  34  feet  5  inches 
by  124  feet.  The  building  will  contain 
Ml  suites  of  two  -and  three  rooms  each 
with  private  baths  and  wall  beds.  In- 
terior will  be  finished  in  pine  and  elm 
panels.  Hardwood  floors  will  be  used 
in  the  halls  and  entrances.  There  will 
be  steam  he-at,  automatic  elevator  serv- 
ice and  hot  water  system.  A  vacuum 
cleaning  system  will  also  be  installed. 
Entrance  will  be  finished  in  tile  and 
marble;  Exterior  of  the  building  will 
re  faced  with  pressed  brick  and  arti- 
ficial stone.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
lie   u  oi  k   bj    I  la  \    Labor. 

WAREHOUSES— 2  3-story  and  base, 
reinforced  concrete.  $160,000.  San  Fran- 
cisco. Architect,  Constructing  Quar- 
termaster. Fort  Mason.  Owners.  United 
Staies  Government.  Plans  for  the  two 
large  fireproof  warehouses  which  are 
to  be  erected  at  Fort  Mason  have  been 
completed  and  are  now  out  for  figures. 
Each  building  will  cover  an  area  of 
611  by  200  feet,  and  will  be  rallied  on 
pile  foundations.  Then-  will  be  con- 
crete  Hours  designed  to  carry  loads  of 
Mm  pounds  to  the  square  fool  Inter- 
ior will  he  finished  in  pine.  There  will 
In-  two  extra  large  elevators  in  each 
building.  Metal  window  sash  and 
frames  an-  also  specified.  An  auto- 
matic sprinkler  will  he  used      Exteriors 

u  ill    be   1' il    wil  h    i  rmeiil    |ilasle>\    Roofs 

will    in-    oi    nd    o]aj    tile       Plans    and 
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specifications  can  be  secured  from  the 
office  of  the  Constructing-  Quarter- 
master. Bids  will  be  opened  on  No- 
vember 21st.  Official  proposals  appear 
in    another    column    of    this    issue. 

FLATS — 2  story  and  base,  frame.  $6,- 
500.  San  Francisco.  Architect.  Charles 
J.  Rousseau,  46  Kearny  street  S.  F. 
Owner's  name  withheld.  The  building: 
will  be  erected  in  the  Richmond  Dis- 
trict and  has  oeen  designed  to  i  ontain 
two  residential  flats  of  five  at  sis 
rooms.  Interiors  will  be  finished  in 
pine  and  hardwood  veneer.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  large  open  fire  places  in 
the   living   rooms.      Manti  I    be   of 

tile.  Automatic  water  heaters  will  be 
installed.  Tile  will  be  used  in  the  bath 
rooms  and  kitchens.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and    figures  are   being   taken. 

FLATS — S  2  story  and  base,  frame, 
$4,000  each.  San  Frajieisco.  Architect, 
none.  Owners.  C.  J.  and  W.  T  Keenan, 
Hayes  and  Masonic  avenue.  S.  F.  These 
buildings  will  be  erected  on  the  south 
side  of  Grove  street  west  of  Central 
avenue,  and  each  will  have  a  frontage 
of  25  feet  and  a  depth  of  56  feet.  There 
will  be  two  flats  of  five  rooms  in  each 
building.  Interiors  will  be  finisl  i  i  in 
pine  with  some  veneer  hardwoods  and 
oak  floors.  Open  Are  place  and  tile 
mantel  will  be  used  in  the  living  rooms. 
Bath  rooms  will  have  tile  wainscot. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath  ai 
veneer  bases.  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will  do 
the    work    by    Day    Labor.  Materials 

are  now  being  purchased. 

FLATS — 2  story  and  base,  frame, 
San  Francisco.  Architects, 
Zanolini  and  Jewett,  604  Montgomery 
street.  S.  F.  Owners.  G.  and  F.  Oppici. 
The  building  will  be  erected  on  the 
west  side  of  Grant  avenue  north  of 
Greenwich  covering  an  area  of  22% 
feet  by  53  feet  9  inches.  Each  flat  will 
contain  five  rooms  and  bath.  Inter- 
ior will  he  finished  in  pine  throughout. 
Some  oak  floors  will  be  used.  There 
will  be  open  fire  places  and  tile  man- 
tels. Tile  wainscot  will  lie  used  in  the 
bath  rooms  and  kitchens.  Terrazzo 
and  tile  will  be  used  in  the  entrance 
vestibule.  Exterior  of  trie  building 
will  be  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  figures 
are   now   being  taken. 

APARTMENT  HOUSE  ALTERA- 
TIONS— 2  story  and  base,  frame.  $3,- 
500.  San  Francisco.  Architects.  Smith 
Stewart.  244  Kearny  street.  S.  F  inn- 
er, Sidney  Pringle.  This  work  will 
'  of  rearranging  the  preset  I  two 
story  flat  building  at  the  corner  of 
Sacramento  and  Spruce  streets  into 
four  modern  four  room  apart  tit- 
There  will  be  new  plastering,  plumbing, 
electric  work,  interior  finish  and  paint- 
ing. Wall  beds  will  be  used.  Exter- 
ior will  not  be  altered.  Plans  ate  be- 
ing  prepared   for   the   work. 

APARTMENT     HOUSE-  3     - 
1  ase.    frame,    $10,000.        San     Francisco. 
Architect,     none.       <>  J.     and 

W.  J.  Keenan.  Hayes  and  Masonic 
streets,  s  F.  The  building  will  be 
erected  at  the  northeast  corner  of 
Masonic  and  Grove  street  and  will 
'  n  area   of  25  Inter- 

■    been    arranged    For   sis 

apartments    of    four     ins    ami     bath. 

Finish    will   be   of  pine   and   elm   panels. 
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Oak  floors  will  be  used  in  the  living 
rooms.  There  will  be  wall  beds  and 
private  baths.  Hot  water  syst.-m  will 
be  installed.  Composition  floors  and 
tile  wainscot  will  be  used  in  the  bath 
rooms.  Exterior  of  the  building  will 
be  covered  with  rustic  and  shiplap. 
Plans  are  complete  and  work  will  lie 
done  by  Day  Labor.  Materials  are  now- 
being    purchased. 

POSTOFFICE  —  2  story,  mezzanine 
and  base,  reinforced  concrete.  Cost 
not  stated.  Hilo,  Hawaii.  Architect. 
Oscar  Wenderoth,  Washington.  D.  C. 
Owners,  United  States  Government. 
Plans  for  the  new  federal  building  to 
be  erected  in  Hilo  have  been  com- 
plete and  figures  will  be  opened  on 
January  15th.  The  building  is  to  cover 
approximately  12.000  square  feet  of 
ground  area  and  will  be  fireproof 
throughout.  Interior  finish  will  be  of 
native  woods,  pine  and  metal  trim. 
Tile  and  concrete  floors  will  be  used. 
There  will  be  a  central  heating  system 
and  a  vacuum  cleaning  plant.  Hollow 
tile  partitions  will  be  used.  Exterior 
will  be  faced  with  cement  plaster. 
Plans  can  be  secured  from  the  Super- 
vising Architect  at  Washington,  D.  C. 
or  from  the  Custodian  of  the  site  at 
Hilo.  An  official  proposal  appears  in 
this    issue. 

RESIDENCES  —  2  2-story  and  base, 
frame,  $5,000  each.  San  Fn,, r  Cisco,  E. 
E.  Zoung,  -"•!  Kearny  street.  S.  F. 
Owner,  Thomas  Scoble,  363  14th  avenue. 
S.  F.  These  dwellings  will  be  erected 
on  the  north  side  of  Lake  street  west 
of  19th  avenue  and  have  been  designed 
to  contain  seven  rooms  and  baths.  In- 
terior ifinish  will  be  of  pine,  hardwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  w  ill  be  of  brick 
or  tile.  Tile  wainscot  will  be  used  in 
tiie  bath  rooms  and  kitchens.  Auto- 
matic water  heaters  will  be  installed. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Pans  are  complete  and  in  the  hands  of 
tl  e  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  »re  being 
purchased. 

POST  OFFICE — 2  story  ana  base, 
stone,  brick  and  steel.  Cost  not  stated. 
AI  nil,  i  n  e  Architect,  Oscar  Wende- 
roth. Washington,  D.  C.  Owners, 
United  States  Government.  Plans  for 
a  new  federal  building  at  Albany  have 
been  completed  and  forwarded  to  this 
coast  for  figures.  The  building  is  de- 
signed in  the  classic  style  and  will 
cover  an  area  of  approximately  4. Ton 
square  feet.  There  will  be  a  complete 
steel  frame,  exterior  walls  of  brick. 
cut  stone  and  terra  cotta.  Interior 
partitions  will  be  of  metal  kith  and 
hollow  tile.  A  steam  heating  system 
and  a  vacuum  i  leaning  plant  will  be 
installed.      Interior    will    be    finished    in 

pine     and     hardw Is.       Bids      will      be 

opened  on  November  26th.  Plans  can 
be  secured  from  the  Supervising  Archi- 
tect at  Washington  ir  t'tcni  the  Cus- 
.o  1  an  of  i:,  site  at  A.i;ny.  An  of- 
ficial proposal  ■  ppears  it  another  col- 
umn  of   this   issue. 

STORES— 1      story     and     base.      rein- 
concrete.     $10,000.        San      Fran- 
cisco      Architects.   O'Brien   Bros.,  Clunie 
Bldg.,    s.    F.       Owners,     Malcom    I 
and    Mm  it       The    building  will   In 
ed     "11     t     •      north     side      of      \\  :i  - 
street   east   of   Davis,   having  a   frontage 
on    Washington    street    of    10    feet    and    a 
depth  of   120  feet.     Construction   will  be 


19 


of  t lie  Class  C  type,  foundations  being 
carried  on  scow  construction.  There 
will  be  cement  floor  and  metal  window 
ad  frames.  Interior  finish  will 
be  of  pine  throughout.  Exterior  of 
building  will  be  faced  with  cement 
Plans  are  now  being  prepared. 

STORES — 1  story  and  base.  Class  C 
construction.  $10,000.  San  Francisco. 
Architects,  O'Brien  Bros.,  Clunie  Bldg.. 
S.  F.  Owners,  Waterfront  Realty  Co., 
.-'  F.  The  building  will  be  erected  at 
the  corner  of  Washington  and  East 
streets  and  has  been  designed  to  con- 
tain several  stores  and  a  large  saloon. 
Interior  will  be  finished  in  pine 
throughout.  A  cement  floor  will  be 
used.  Metal  window  sash  and  frames 
are  specified.  Exterior  will  lie  faced 
ement  plaster.  Plans  are  com- 
plete and   figures   are  being   taken. 

THEATRE — 2  story  and  base.  Class 
A  construction,  $150,000.  San  Fran- 
cisco. Architect.  William  Beasley,  127 
Montgomery  street,  S.  F.  Owners.  J. 
Grauman.  Rudolph  Zukoa  and  R.  S. 
Ki.in.  The  building  will  be  erected 
on  Market  street  between  5th  and  6th 
streets,  the  exact  location  being  with- 
held for  the  time.  Construction  will 
be  Class  A  throughout  with  a  com- 
plete steel  frame,  reinforced  concrete 
floors  and  walls.  Interior  will  be  fin- 
ished in  pine,  and  metal  trim.  There 
will  be  steam  heat  and  a  modern  sys- 
tem cf  ventilation.  Interior  partitioins 
will  be  of  hollow  tile  and  metal  lath 
and  plaster.  Considerable  ornamental 
plaster  will  be  used.  Marble  and  tile 
will  be  used  in  the  vestibule.  Exterior 
of  the  building  will  be  faced  with  ce- 
ment plaster.  Plans  are  now  nearly 
complete  and  figures  will  be  taken 
shortly. 

PLUMBING,  SEWERS  AND  HOT 
WATER  SYSTEM  —  Cost  not  stated. 
San  Francisco.  Architect.  Director  of 
Works.  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  for  the  installation  of 
tlie  sewers,  plumbing,  gas  and  water 
and  the  hot  water  system  in  the 
Horticulture  Building  have  been  com- 
pleted and  are  now  out  for  figures.  Bids 
will  be  opened  on  November  6th  at  11 
a.  m.  Plans  can  be  secured  from  the 
Director  of  Works.  Service  Building. 
An  official  proposal  appears  in  another 
column    of    this    issue. 


Contracts    Awarded. 

FIRE    HOUSE — 1    story  and    base,    re- 
inforced  concrete.      $20,000.      San   Fran- 
Architect,   Ass't.  State   Engineer, 
Ferry    Bldg.,    S.    F.      Owners.    State     of 
California.      Bids    opened    by    the    State 
■  f     Harbor     Commissioners      on 
October    22nd    for    the    construction    of 
the  tire  house  and   roundhouse   which   is 
to    be   erected    on    Sea    Wall    Lot     No.     S 
show    Tieslau    Bros,    low    at    $19. 325.       A 
let   for  the   work   has  been  award- 
em.      A  complete   list  of  all   fig- 
ures   received    appear    under    the    head- 
San    Francisco    in    this    Is 


Harbor  Board  Opens 
Bids  For  Firehouse, 


Bros.     Awarded    Cm 

a. linn     of     Building 

Wall   Lot    No.  s. 


Nineteen    sets   of    Hi 
by    the     State   Board      of    Harbor      Com- 
missioners at  their  meeting  on   I 
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23rd    for    the    construction    of    a    round 

and  i   Sea    Wall   Lot 

No.    S        \   -■  .i  i ii  fur  the  work 

j     to       Tieslau     Bros.,       the 
lowest     bidders,    at     $1 

Tlie   building  will    be   a    one-story    re- 
inforce  I  tructure  designed  by 

the   Assistant  siate   Engineer.     Follow- 
ing is  a  complete  list  of  bids  opened: 
Fire  House  for  Harbor  Board. 

•I.     W.     Carr $24,638 

Clinton    Fireproofing    Co 25,750 

T  lurston     .V     Co 24,899 

hi     Bros 19,325 

Van    Sant-Houghton    Co 29,522 

M.     Fisher      _ 

•  -  -Vogt     Co 21,887 

Carnahan    &     Mulford 34,744 

Frank     Gallagher     22,100 

Commary-Peterson     Co 24,650 

Moore  &   Burlingame   29,850 

H.     L.     Peterson 25,000 

James     L.     McLaughlin 21,206 

Pringle-Dunn    Co 24,458 

Monson    Bros     23.S00 

T.    P.    II.    McClenahan 21,964 

Bluxome     Co 2S.975 

Charles    Wright    22,000 

Graham     &    Jensen 24,425 


CORRECTION      IN      SCHOOL      BIDS. 

In  a  list  of  figures  published  in  the 
Daily  Pacific  Builder  for  the  Suisun 
School  a  mistake  occurred  in  the  fig- 
ures presented  t>j  Trevia  &  Pasqual- 
etti.  The  amount  of  their  hid.  as  given 
over  the  'phone,  was  $53,850.  This 
should    have    been    $65,363. 

Building  Contracts  Awarded 
San  Francisco. 
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3885  Cereghi"i     . . .  .Bonacc--"»o  3300 

3S,m;      Ingenlath      Glaser  run 

::n\7     Tempone     Tempone  1000 

-ssx     Cullen     Cullen  5000 

3889  Pig'n     Whistle     .  .  Envanuel  7.70 

3890  M e      Lynch  750 

Eisner     Hayes  400 

Butcher  400 

1893      -  ampbell      Brutt  1500 

3S94      G-inley      Ginlev  30001 

:    95      Pockman      Pockman  6000 

3896      Keiner     Brumfield  500 

389'i      II,  liter      Lamont  500 

389S      Heung     Brandt  7740 

Paladini     Tervia  9980 

; McAllister    Segurson  2700 

3901  i 'mist     Scientist ..  .Hansen  6550 

3902  Blumberg      .Marcus  2500 

: I      Pin. ell     Pin-cell  1450 

-:i"  I      Reynolds     Reynolds  800 

hi".",      Lopiparo    Canessa  750 

3 i      Spence     Spence  1800 

3901      Sherry    Lansing  400 

3908  I'm  <.  II    Purcell  1450 

3909  Acme     Brvt      ..Horstmeyer  1500 

3910  Delabriandais     ....Becaas  4000 

3911  lientoni      Devencenzi  5000 

3912  Moran    Van    Voorhies       :; 

3913      nelly      Binet  9000 

3914  Braghetta     . .  .  .Braghetta  ninn 

;''  15      Vlii    i-      Penny  4000 

3916      Kenny      '...McCabe  1360 

:;:|17     Grenan     Hjul  1S000 

3918  Briekel      Elliott  5000 

3919  Kevlin      Nelson  2350 

3920  Hirsch      Maritzen  2500 

3921  Lomhardi      Lombardi  1000 

3922  Keel      Farrell  1500 

3923  Lichtenberger      ...Munster  3100 
19          Bartlett     Muller  1200 

itto     Cavaglieri  1400 

Bernhard     Brunswick  2500 

3927      Morton      Leigh  2300 

I92S      Srhroeder     Peterson  7000 

3929      Beanston      Hennings  120.  i 

'■'■'""      v\  emiiier      Dunn  2000 

3931  Williams     ...Central    Bldg  2000 

:' ■   !     Ji  5'ce     Woolfrey  i  500 

3933  Ghiselli      Montani  4900 

3934  Biancbi      Rolandi  27384 

'■hj    ...  De    Martini  i;-l,",n 

'■'■>"'<      I'    1'    I    !•: Monk  20S350 
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II. i'  es    an  1    .Masonic,   S.  P. 
Architect  . .  .None. 
Hay's    work.  COST,    $4001 


3      9  i 

Three 

Bats. 

i u  ner. 


story 


MASONIC 

am?    basei 


AND     GROVE. 

lent    frame    (6) 


1  '        I       and    W.   J.      Keenan, 
Hayes   and   Masonic,  S.  F. 

Arch  itect  .  .  .  None. 

Day's  work.  COST.   $7000 

(3830)  S    GROVE    290    W    Central    Ave. 
Two-storj    and    basement    frame    Hats. 

Owner C.     J.     and   W.  J.     Keenan, 

nd   Masonic,  S.  F. 
tect  .  .  .None. 
Da  work  COST,    $4000 

(3831)  S    GROVE    245    W    Central    Ave. 
Two-stori     and    basement   frame   flats. 

1  '"  ner.  .C.     .1       and    W.  J.     Keenan, 

Hayes   and    Masonic,   S.  F. 
ect  . .  .None. 
1    i  work.  COST,    $4000 

|      S    GROVE    220    W    Central    Ave. 

|  ind   basement   frame  flats. 

J.      and    W.   J.      Keenan, 

1  hi  ■■  e     and    Masonic,   S.   F. 
i     ,     .    None 
w  ot  k.  COST,   $  I 

S    GRi  IVE    195    W    Central    Ave. 

:  i    i'.i   emi  ni    frame   flats. 

C      .1.     and   W.  J.     Keenan, 
1  hi    i      a  ml   Masonic,  S.  F. 

work.  ci  isT.   $ihiiii 


S    GROVE    i7-i    \v    Centra]    Axe 
ii,i..i  emenl    tr  ime   flats. 

.i      and    W    .1      Ki  mi. in. 
i   I    Ha   onic,  s.  K . 
,.,  , 
work.  COST,   $|iuiii 


(3836)      S    GROVE    270    W    Central    Ave 
Two-storj    and   basement   frame   flat! 

Owner C.     J.     and   W.  J.     Keenan,] 

Hayes  and   Masonic,  S.  F.     ] 
Ai ,  hitect  .  .  .None. 
Day's    work.  COST,    $4000) 


(3837)      S    GROVE    120    W    Central    Ave.1 
Two-story   and    basement    frame   flats. 

Owner C.     J.     and   W.J.     Keenan, 

Hayes  and   Masonic,  S.  F. 
Architect  . .  .None. 
Day's    work.  COST,    $4000 


(3838)      N   PERSIA    25    W    Vienna.     One- 
story   and    basement  frame  dwelling. 

Owner MacArthur   Bros.,   1560   Fell 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $2000 


(3839)  N  PERSIA  50  W  Vienna.     One- 
story    and    basement    frame    dvvlg. 

Owner MacArthur  Bros,,  1560  Fell, 

San    Francisco. 
Architect  . .  .None.  ? 

Day's    work.  COST,    $2000 

(3840)  N  PERSIA  75  W  Vienna.     One- 
sti'iy    and    basement    frame    dwelling. 

Owner MacArthur  Bros.,  1560  Fell, 

San  Francisco/ 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


(3841)      N   PERSJA   100  W  Vienna.     One 
story    and    basement    frame    dwelling. 

Owner MacArthur  Bros.,  1560  Fell, 

San    Francisco. 
Architect  . .  .None. 
Day's     work.  _  COST,     $2000 

(3S42)      NO.    677    MISSION.      Raise    sky- 
light and  build   new  stairs. 

Owner Rucker-Fuller       Desk       Co. 

Premises. 
Architect  . .  .None. 

Contractor.  .J.    R.    Stewart,    3075    Army, 
San   Francisco. 

COST,    $500 


GROA  IS    I  15    W    Centra]     Ive 

11     i     I •  ni     fl  :ilm     Hals, 

'      .i       i  mi   w     ,i      I.,  i  nan, 


(3843)      E  TWENTY-FOURTH  AVE   100 

S    Lincoln     \\,y.      Complete    two-story 

frame   dwelling. 
Owner.     ...    O&car    Heyman    &    Bio.,    712 

.Market.   San    Francisco. 
Architect  . .  .None. 
I  'ay's    work.  COST,    $2400 

(3S44)  W  SAN  BRUNc'  150  S  Army. 
Underpin  blacksmith   shop. 

1  Iwner Chas   Herold. 

Architect  . .  .None. 

Day's   work.  COST,  $400 

(3845)  E  WILLARD  157  N  Woodland 
Two-storj  and  basement  frame  resi- 
dence. 

Owner VTarj      Louisa     Sweeney,     2 

Fair    Oaks,    San    Francisco 

Architect   ..  .Jos.     \l.    Geary,     2581    Post, 
San   Francisco. 

Contractor.  .Eugene       A.       Sweeney,      2 
Fair  '  laks,  San  Francis,-,,, 

COST.    $4500 

(3846)  Mis.  559-61  HOWARD.  Alter 
front   and   stoi  c 

Owner Mrs.    A.     Kelly,     i  i . .  ■  i    -m,, 

s.i  n    Francl  ■  o. 
.\i  ehiic,  t  . .   None. 
Contrai  tor.  .McShi  ehj     Broi  .     [7    Lang 

ton,   s  ,ii    ii  mi  i  ,  ,, 

COST,    $1000 
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t3S47)      NW    ATHENS    275    SW    Russia. 
One-story   and   basement  frame   dwlg. 
Owner James  Gleeson,  659  .Mi. scow- 
San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1400 


(384S)      NO.     2257     GREEX.       One-story 
reinforced    concrete    private    garage. 

Owner O.    M.    Robinson,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $400 


(3S49)      VALENCIA    AND    ARMY.    Erect 
eight    foot    fence. 

Owner St.    Luke's   Hospital,    Prem. 

Architect  ..  .L.       P.       Hobart,       Crocker 

Bldg.,   San  Francisco. 
Contractor.  .W.      A.      Goericke,      Postal 
Telegraph    Bldg.,    S.    F. 

COST,    $500 


(3S50)  NE  BOSWORTH  &  DIAMOND. 
Frame  2nd  story  and  enclose  walls  of 
flats. 

Owner Carmelo    Farna,    727    Chen- 

ery,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .M.   Camilli. 

COST,    $1000 


(3S51)      SW     SUTTER     AND    KEARXI 
Erect    two   electric   signs. 

Owner Sherman  &  Clay  Co.,  Prem. 

Architect  . .  .None. 

Contractor.  .MJoise-Klinkner     Co..     1212 
Market,   San   Francisco. 

COST,    $500 


(3852)      NO.    318    ARLETA    AVE.      Alter 
front   and   general   repairs. 

Owner Mari    Pisani,    Premises. 

Architect  . .  .None 

Contractor.  .John      Pedeupe,    606      Wal- 
bridge,  San  Francisco. 

COST,  $S75 


(3853)  NO.   329   VALLEY.  All  work  for 
moving,     alterations     and     additions     to 

cottage. 

Owner Lizzie    Conlin,    Premises. 

/  rchitect  .  .  .  None 

Contractor.  .Arthur    Markley. 

Filed  Oct.   20,  '13.     Dated  Sept.  10,  '13. 
Building     moved     and     basement 
closed    in    an!     foundation    com- 
plete      $153 

Partitions  up  ard  ready  for 
plaster  and  rear  porch  completed  153 
Plaster  on  and  front  entrance 
completed  aid  ready  fo-  porch..  153 
Inside  finish  on  and  building 
ready  for  painter  and  is  com- 
pleted          153 

TOTAL    COST,    $(112 

Bond,    limit,     forfeit,    rom        Specifica- 

tions   only   filed. 

(3854)  W  MISSION  1S7  N  17th  X  -3-6 
\V  115-10%  S  29-6  E  15-10%  N  6  E 
100.  All  work  for  three-story  frame 
rooming  house. 

Owner Frank       M.      Scoonover.      5 

Montgomery.    S.    F. 
Architect  .  .  .Chas.      E.    J.      Roger  1 

California,   S.   F. 
Contractor.  .Ward       &       Goodwin,       081 

Guerrero,  S.  F. 
Filed  Oct.   20.  '13.     Dated  Oct.  14,  '13. 
Building    completely    framed  ....  $1  "00 
Roof    on,    building    enclosed    and 
rough    wiring  and   electric  Wiling 

done     1 500 

Completed    and    accepted 3500 

Usual    35    days 1920 

TOTAL  COST,   $8420 
Bond,  $4000.     Sureties,  P.  H.  Loftus  and 
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Deter  Bradley.  Limit,  70  days.  For- 
feit, $10.  Plans  and  specifications 
filed. 

(3855)      NO.     951%     MCALLISTER.       All 
work  for  alterations  and  addii 
make  a  three-story   frame  building. 

Owner E.  J.  Lubbe. 

Architect  . .  .None. 

Ci  ntractor.  .A.      Gold,      110S      Fillmore, 
San  Francisco. 

Filed  Oct.    20.   '13.      Dated   Oct.  — ,   '13. 
Building    raised,    excavation    and 

brick   foundations   done $500 

Joist     and     store     walls     erected, 
electric    wiring,      plumbing      and 

connections  for   store   in inn 

Plastering  done  and  marble  bases 
for  store  and  front  entrance  doi 

Usual    35    days 500 

TOTAL  COST.    $1750 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications   filed. 

(3S56)  NO.  245  SILLIMAN  30  E  G.-I- 
tinger.     All   work   for   6-room  cottage 

Owner Nathan     Block,    SW     Sill  i- 

man  and  Gettigan,  S.  F. 
Architect  . .  .None. 
Contractor.  .Harry  Abrahams,  134  Hale. 

San  Francisco 
Filed   Oct.    20,   '13.      Dated  Cct.   14,   '13. 
Completed  and   roof  covered.... $   500 

Building   completed    1000 

Usual    35    days 

TOTAL  COST,  $1725 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans  and  specifications   tiled 

(3857)      W    TB;XAS    50    N    19th    N    25xW 
100.       All     work     for     two-story     and 
basement    frame    dwelling. 
Owner J.    A.    Simpson,    1275    Ken- 
tucky,   San    Francisco. 
Architect  ..  .Smith       &       Stewart,       241 

Kearny,    San    Francisco. 
Contractor.  .L.   C.   Wooldridge,   315    I'm; 

Ave.,    San    Francisco. 
Filed  Oct.   20,  '13.     Dated  Oct.   17.  '13. 
Frame    up    and    roof    boarded.  ..  .$500 

Plastering    finished    500 

Accepted     500 

Usual    35   days 525 

TOTAL  COST,  $2025 
Bond,  none.  Limit,  90  days  from  Oct. 
20.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 

(3858)  W  TEXAS  75  N  19th  N  25xW 
100.  All  work  for  two-story  and 
basement   frame   dwelling. 

Owner J.    A.    Simpson,    1275    Ken- 
tucky,    San    Francisco. 
Architect  ..  .Smith       &       Stewart,       24  1 

Kearny,  San   Francisco. 
Contractor..!..    C.    Wooldridge,    315    28th 

Ave.,    San    Francisco. 
Filed  Oct.  20,  '13.     Dated  Oct.  17,  '13. 

Frame    up    and    roof   boarded $500 

Plastering    finished     

Accepted     500 

Usual     35     days 

TOTAL  COST.  $2025 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and   specifications  filed. 

(3859)  E  VAN  NESS  AVE  75  X  Green 
X  25xE  125.  All  work  for  three-story 
frame    store    and    rooms. 

Owner 10.      ami    L.      Autard        L210 

Webster.    San     Francisco. 
ircl  Itect       .i  Hi\  er    Everett!    1940 
ster,   San   Francisco. 
Contractor ..  Peter  Hansen. 
Piled   Oct.  20,  '13.     Dated  Oct.   6,  '13. 

Roof    rafters    In    place $1575 

Ready     for     lathing 1575 

Brown    coated     1575 


21 

Doors    and    sashes    hung 1575 

Meted   and   accepted 1575 

35     days 2625 

TOTAL    COST,    $10,500 

Bond,    $5250.        Surety,      Massachusetts 

Bonding     &     Insurance    Co.       Limit,     90 

Forfeit,     $5.       Plans    and     speci- 

liled. 

\    L.AKE  60    W   19th   Ave.     Two- 
story    and    basement    frame    residence. 

Owner Thos.    Scoble,    363    14th    Ave 

San    Francisco, 
eel   ...E.    E.    Young,    251    Kearny, 
San  Francisco. 
Day's    work.  COST,   $5000 

I  1861  I      X  LAKE   30  W   19th  Ave.     Two- 
and    basement   frame   residence. 

Thus.    Scoble,    363    14th    Ave 

San   Francisco, 
eel   ...E.    E.    Young,    251    Kearny, 

San  Francisco. 
work.  COST,    $5000 

(3862)  B  TWELFTH  AVE  25  S  Anza. 
Two-Story  and  basement  frame  resi- 
dence. 

Owner \.    T.    Morris,    616    9th    Ave.. 

San    Francisco. 
Architect  .  .  .Xone. 

1  ork.  COST,  $2150 

S    OXEIDA  AND   OTSEGO.   One 
story    and   basement   frame    dwlg. 

Owner Antonio    Stagnaro,     Prem. 

t   ...L.       Traverso,     S54       Union, 
San   Francisco. 
1  .ay's    work.  COST,    $1950 

(3SG4)      NO.   36  EAST.      Roof  sign. 

Owner Western    States    Adv.     Co., 

370   Valencia,   S.   F. 
1   ...  Xone. 
«  ork.  COST,  $400 

W    SHOTWELL      150    N      20th. 
ory    frame    garage. 
Owner Harry    Balmond,    940    Shot- 
well.    San    Francisco. 
t  .  .  .Xone. 

"'■•H.     C.     Gardner.     335     Ray- 
mond,  San  Francisco. 

COST.    $400 

(3S66)     NO.    S34      GROVE.        One-story 
e   garage  and  erect  brick   wall. 

Owner Chas.     Fay.     Phelan     Bldg., 

San    Francisco. 
1  ...Clifford         Rushmer,        520 

Commercial   Bldg.,   S.   F. 
ork.  COST,   $400 

MO.     113     CALIFORNIA.       Erect 
brick 

Owner J.  Grennon,   Montgomery  & 

Sutter,   San   Francisco. 
Archite  1 '    Woerner. 

Contractor.  ..lames      Hjul,      618      Sacra- 
mento,   San    Francisco. 

COST,    $C00 

3E  gsough  axd  McAllister 

:  ront. 

Owner G.   Aries,    Premises. 

N'cine. 

1         Kragen,      473      Gough, 
San    Francisco. 

COST,    $400 

T\\  KXTV-FIUST    AVE   250    N 
Two-story       and         basement 

Margaret    Hamill,   2cs    25th 
Ave.,  San  Francisco. 

Architect  .  .  .None. 


■22 


Contractor.  .Thos.  Hamill,   268   25th  Ave 
San    Francisco. 

COST,    $2800 
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Contri 


Folsom, 


(3870)  E  THIRTY-FIFTH  AVE  275  N 
Fulton.  Two-story  and  basement 
frame  residence. 

Owner J.    P.      Fletcher,    310      Lick 

Bldg.,  San  Francisco. 
Architect  ..  .Chas.      C.   Frye,    20     Mont- 
gomery,   San    Francisco. 
Day's   work.  COST,  $3000 


(3S71)  N  BUSH  171-10  W  Hyde.  Three 
story  and  basement  brick  (16)  apart- 
ments. 

Owner M.  S.  Show,   123.5  Pine.  S.  F. 

Architect  ...C.  O.  Clausen,  Phelan  Bldg 
San    Francisco. 

Hays    work.  COST,   $30,000 

(3872)  SE  FOLSOM  AND  18TH.  Erect 
shed. 

Owner Steiger  &  Kerr  Co.,  Prem. 

Architect  .  .  .None. 

Contractor.  ..I.   Pattison,   2060  Fell,  S.  F. 
COST,    $400 


(3873)  N  ANZA  107-6  E  12th  Ave  E  25 
xN  100.  All  work  for  two-story 
frame   flats. 

Owner Leon   and    Fannie   Willard. 

Architect  .  .  .None. 

Contractor.  .Oscar    W.      Thunberg,      678 
Hth    Ave.,   San   Francisco. 

Filed  Oct.   21,  '13.     Dated  Oct.   21,   '13. 

Frame    up    $1375 

Brown    coated    1375 

Completed   and   accepted 1250 

Usual   35   days    1500 

TOTAL  COST,    $5500 

Bond,    none.      Limit,    150   days.      Forfeit. 

$5.      Plans  and  specifications  filed. 


(3874)  N  ANZA  82-6  E  12th  Ave  E  25 
xN  100.  All  work  for  two-story  frame 
flats. 

Owner Leon  and  Fannie  Willard. 

Architect  .  .  .None. 

Contractor.  .Oscar    TV.      Thunberg,      67S 
9th   Ave.,  San  Francisco. 

Filed  Oct.    21,  '13.      Dated  Oct.   21,   '13. 

Frame    up $1375 

Brown    coated     1375 

Completed   and   accepted 1250. 

Usual    35    days    1500 

TOTAL  COST,    $5500 

Bond.   none.     Limit.   150   days.      Forfeit, 

$5.     Plans  and  specifications  filed. 


<:'.*7.-,i      EXPOSITION  SITE.     10,000  feet 

of  cotton  rubber   lined   fire  hose. 
Owner Panama -Pa  title         Interna- 
tional   Exposition   Co.,   Ser- 
vice   Bldg.,   S.    F. 
Architect  .  .  .None. 
Contractor.    American  Rubber  Mfg.  Co., 

9    Beale,    San    Francisco. 

Filed  Oct.   21,  '13.      Dated  Oct.  15,  '13. 

50%    of    value    of    each      shipment 

within    15  days   after   delivery.... 

50%  ition  and  tested.. 

TOTAL    COST,    $7550 
$5000.        Surety,      Massachusetts 
S    &    Insurance    Co.      Limit,    255 
Forfeit,   none.     Plans  and   speci- 
fications   filed. 


.<W    JACKSON    AND    SCOTT    N 

'.xW        137-6.         Pointing       and 

patching     of     three-story     brick     ami 

frame  built  i     .,   for  additions 

to  present  build  I 

Owner Academy      of      the      Sacred 

Heart. 

Cha       .1      l      Devlin,     Pai 
Bldg  ,  San   Francisco. 


.A.      Knowles. 

San   Francisco. 

Filed  Oct.  21,  '13.     Dated  Sept.  29,  '13. 

Completed   and   accepted $50 

TOTAL  COST,  $50 
Bond,   none.      Limit,    10   days   after   noti- 
fied.    Forfeit,   $25.     Plans  and  spei  Iflca 
tions  filed. 


(3877)      LATH  AND  PLASTERING   AM' 
cementing  (exclusive  of  pointing  and 
patching)   on   above. 
Contractor.  .A.     Knowles,     9S5     Folsom, 

San  Francisco. 
Filed  Oct.  21,  '13.     Dated  Sept.  29,    13. 
On   1st  and   15th   of  each   month      75% 

Usual  35  days 25% 

TOTAL  COST,  $7200 
Bond,  $3600.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  90  days. 
Forfeit.  $25.  Plans  and  specifications 
filed. 


(3878)  NO.  244  POST.  Carpenter,  mill 
plaster,  setting  of  cabinets,  plate 
glass,  rough  hardware  and  setting  of 
finished  hardware,  priming  backs  of 
cabinets  for  arena  known  as  Rug 
Room  on  Second   floor. 

Owner S.   and   G.      Gump   Co.,     26S 

Post,  San  Francisco. 
Architect  ..  .Milton      Lichtenstein,       111 

Ellis,  San  Francisco. 
Contractor.  .L.   &   E     Emanuel,    Inc..    144 

12th,   San    Francisco. 
Filed  Oct.  21,  '13.     Dated  Sept.   15,  '13. 

All   wood   work    delivered $581 

Completed    and   accepted 581 

Usual   35   days 388 

TOTAL  COST,  $1550 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(3S79)      EXPOSITION  SITE.     Pile  foun- 
dations for  Main  Entrance  Tower. 
Owner Panama-Pacific         Interna- 
tional   Exposition    Co..    Ser- 
vice Bldg.,   S.   F. 
Architect  ..  .Thos.    Hastings. 
Contractor.  .  Healy-Tibbitts   Constr.    Co., 

9   Main,   San  Francisco. 
Filed   Oct.    21,   '13.      Dated   Oct.   9,   '13. 

As  work   progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $8365 
Bond,  $5000.  Surety,  Globe  Indemnity 
Co.  Limit,  60  days.  Forfeit,  $15.  Plans 
and  specifications  filed. 


(3880)  S  TURK  112-6  W  Larkin  W  25 
xS  137-6.  All  work  for  two-story  and 
basement  Class  "C"  laundry  and 
rooms. 

Owner Adolph     Schwartz.     Kearny 

and  Commercial,  S.  F. 
Architect  ...C.  O.  Clausen,  Phelan  Bldg. 

San  Francisco. 
Contractor.  .C.    D.    Rankin,    724    Gough, 

San   Francisco. 
Filed  Oct.  21.  '13.      Dated  Oct.   18,  '13. 

2nd   floor  joists   on $136S 

Brick   work   completed 1368 

Brown    coated    1369 

Completed   and   accepted 2053 

Usual    35    days 2063 

TOTAL  COST,    $8221 

Bond,  $ii  in. :,n.     Surety,     Massachusetts 

Bonding    &    Insurance      Co.      Limit,      90 

days.     Forfeit,   $10.      Plans   and   specifi- 

liled. 


(3881)      NO.    1C17    PINE.      Underpinning 
of  eastern   wall   of  Hotel   Aeti 
tending  through  to  Austin  Ave.,  bulk- 
heading,  excaval  ing,  etc. 

owner M,      A.      VToldenhauer,     240 

Clayton,    San    Francisco. 


Architect  ...E.   A.    Neumarkel,   94S   Mar- 
kit,    San    Francisco. 
Contractor .. Chas.    Wright,   25  Stockton, 
San    Francisco. 

Filed  Oct.    21.   '13.      Dated   Oct   20,   '13. 

Completed   and   accepted $1200 

Usual    35    days 425 

TOTAL  COST,    $1625 

Bond,    $1000.      Surety,    Henry   G.    Meyer. 

Limit,    without    delay.       Forfeit,    none. 

Plans   and    specifications,    none. 


I.TXS2)  S  TWENTIETH  76  E  Bryant  E 
24xS  52.  All  work  for  two-story  and 
basement  frame  flats. 

Owner John    McAuliffe,    2207    Bry- 
ant,  San   Francisco. 

Architect  . .  .None. 

Contractor.  .Walker  Props,  1301  Gough, 
San  Francisco. 

Filed  Oct.   21,  '12      Dated   Oct.  — ,  '13. 

Roof   on    $675 

Brown    coated    675 

Completed    675 

Usual    35    days 675 

TOTAL    COST,    $2700 

Bond,    $1350.        Surety,    W.    G.      Hyrnan. 

Limit.  90  days.     Forfeit,  $5.     Plans  and 

specifications   filed. 


(3883)  N  SUTTER  137-6  E  Leaven- 
worth E  46-7%xN  137-6.  All  work 
for  six-story  and  basement  hotel  bldg 

Owner A.    Eisenberg,      3760      Clay, 

San  Francisco. 
Architect  ..  .G.    Albert    Lansburgh,    709 

Mission.  San   Francisco. 
Contractor.  .Macdonald   &   Kahn,   Rialto 

Bldg.,   San   Francisco. 
Filed  Oct.   21.  '13.     Dated  Oct.   14,  '13. 

On   10th    of   each    month 75% 

Usual  35  days    25% 

TOTAL  COST  including  6%  to  con- 
tractor not  to  exceed  $67,000 
Bond,  $39,000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  175 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

NOTE: — If  building  costs  less  than 
$67,000  contractor  to  receive  12%  of 
difference. 


(3884)  N  DUNCAN  125  W  Guerrero  W 
L'.'sX  114  HA  35.  All  work  for  two- 
story   frame   residence. 

Owner Bessie    Goldman,    28th    and 

Mission,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .William     C.     Hamerton     & 

Son.    1301   Waller,   S.   F. 
Filed  Oct.   21,  '13.     Dated  Oct.   21,  '13. 
Frame  up   and  roof  rafters  on... $800 
1st    coat    plaster    on    inside    and 

outside    800 

Completed     800 

Usual   35   days 800 

TOTAL  COST,  »i200 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

(3885)  S  PACIFIC  132  E  Jones  E  24x 
S  60.  All  work  except  furnishing 
mill  work  for  two-story  and  base- 
ment frame  flats. 

Owner Wm.    J.    Cereghino. 

Architect  ...A.    Bertagna. 
Contractor.  .F.    Bonaccorso  &  A.   Draga, 
::7>;  Moultrie.  San  Francisco 
Filed  Oct.   21.  '13.     Dated  Oct.   18,  '13. 

Frame  up  and   roof  on $825 

Borwn    coated    825 

Completed  and   accepted S25 

Usual    35    days 825 

TOTAL  COST,  $3300 
Bond,  $1650.  Surely,  The  Title  Guar- 
anty &  Surety  Co.  Limit.  90  days.  For- 
feit, none,  Plans  and  specifications 
filed. 
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(3SS6)      S      TWENTY-FOURTH     20      E      Contractor      lirumlield     Elec.    Sign    Co.. 
Hoffman.     Install  bake  oven.  ls   7th.  San  Francisco. 

Owner R.     Ingenlath,     Premises.  COST,   $500 

Architect  . .  .None.  — — -~ 

Contractor.. J.     P.    Glaser,    2070    Union,       (3897)     NE   POLK   AND     FERN      AVE. 
San    Francisco.  Plate  glass   front. 

COST,  $700       Owner E.    L.    Heuter.    —    Mission, 

San  Francisco. 

Architect  . .  .Zanolini      &      Jewett,      604 

Mission,    San    Francisco. 
Contractor.  .Lamont      &       Miller,       506 
Washington,   S.  F. 

COST,    $500 


23 

done     1S00.00 

Completed  and  accepted 2437.50 

Usual     35     days 1637.50 

TOTAL  COST,  $6550.00 
Bond,  $3275.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  days 
-after  Oct.  21.  Forfeit,  $10.  Plans  and 
specifications  filed. 


(3S87)      NO.    458    FILBERT    (rear).   Two 
story  and  basement  frame  (2)   flats. 

Owner G.    Tempone,    Premises. 

Architect  ..  .Paul    F.      De    Martini,      457 

Columbus  Ave.,  S.   F. 
Iiay's    work.  COST,    $1000 


(3SS8)  S  CABRILLO  87-6  E  4th  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Thos.    Cullen,    244     Kearny, 

San   Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $5000 


(3S89)      NO.    35    POWELL.      Alter    front 
and   erect   stair   case. 

Owner Pig'n  Whistle  Co.,   130  Post 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .L.   &  E.  Emanuel,  Inc.,   144 
12th,   San   Francisco. 

COST,    $750 


(3S90)      W  FRONT   120  W  Market.     Cut 
two  openings  and  install  2  fire  doors. 

Owner Moore-Watson     Dry     Goods 

Co.,   Premises. 

Architect  ..  .G.      A.       Applegarth,      1S00 

Claus  Spreckels  Bldg.,  S.  F. 

Contractor.  .A.     Lynch,     185     Stevenson, 

San    Francisco. 

COST,    $750 


(3S9S)  W  STONE  77-6  N  Washington 
20  on  Stone  x  60  m  or  1.  All  work 
for  three-story  reinforced  concrete 
building. 

Owner Lee    Moon    Heung. 

Architect  ...Smith       &      Stewart,        244 
Kearny,    San    Francisco. 

Contractor.  .Brandt       &       Stevens,       110 
Jessie,    San   Francisco. 

Filed  Oct.   22,  '13.     Dated   Oct.   21,  '13. 

1st   floor   joists    in   place $1450 

Roof    rafters    on 1450 

Plastering    finished    1450 

Accepted     1450 

Usual    35    days 1940 

TOTAL  COST,   $7740 

Bond,    none.      Limit,   90   days  after   Oct. 

22.      Forfeit,    none.      Plans    and    specifi- 
cations filed. 


(3902)  E  LYON  85-0 M>  S  Lombard  S  25 
E  101-4V8  N  24-11%  W  IOO-S',8.  All 
work  except  painting,  etc.,  for  two- 
story  frame  store  and  flat. 

i  hvner Louis         Blumberg,         2864 

Greenwich,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Jos.  Marcus  and  H.  Barnett 

Filed   Oct.   23,  '13.      Dated   Oct.  — ,  '13. 

Roof  covered    $800 

Brown    coated    500 

Completed   and   accepted 600 

Usual    35    days 600 

TOTAL  COST,    $2500 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


(3903     E    WANDA      125    N       Onondago. 
One-story  and   basement  frame  dwlg. 

Owner J.    S.    Purcell,    856    Presidio 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST.  $1450 


(3S91)      NO.     561     MINNA.       Repair     fire 

damage. 
Owner Morris        Eisner,       Crocker 

Bldg.,  San   Francisco. 
Architect  . .  .None. 
Contractor.  .John   Hayes,   16S5   Webster, 

San  Francisco 


(3S92)  SE  O'FARRELL  &  MASON. 
Remove  old  and  replace  new  side- 
walk   lights. 

Owner Thos.    Butcher,    ISO    Jessie, 

San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,   $400 


(3S99)  N  FILBERT  S7-6  W  Stockton 
N  92-6xW  25.  All  work  for  three- 
story  frame  building  with  basement 
garage    (flats). 

Owner A.  "Paladini,   540   Clay,   S.   F. 

Architect  .  .Welsh    &   Carey,    Merchants' 

National  Bank  Bldg.,  S.  F. 
Contractor.  .G.  Trevia  &  G.   B.  Pasqua- 

letti,    400    Bay,    S.    F. 
Filed   Oct.    22,  '13.      Dated   Oct.    16,  '13. 

Ready     for     roof $2500 

Plastering    finished     2500 

Completed    and   accepted 2485 

Usual    3:,    days 2495 

TOTAL  COST,  $9980 
COST     $400       Bond-    $4990.         Surety,       Southwestern 
Surety    Ins.    Co.      Limit,    80    days.      For- 
feit, $10.     Plans  and  specifications  filed. 


(3904)      NW  DE  WOLF  &  LAWRENCE. 
liaise,    repair  and  alter  cottage. 

Owner E.  A.  Reynolds,  16  De  Wolf 

San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $800 


(3905)      W  ARKANSAS  166  N  23rd.     One 
story  and  basement  frame  dwlg. 

Owner A.   Lopiparo,   858   Arkansas, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Louis  Canessa,     30     Board- 
man  Place.,  San  Francisco. 
COST,    $750 


(3900)  SW  ELEVENTH  200  SE  Folsom 
SE  76  SW  65  NW  76  NE  75  MB  9. 
Alterations  and  additions  to  wet 
wash  laundry  to  be  two-story  brick 
building. 

Owner Alice    D.    McAllister,      Care 

Room      716,   Nevada      Bank 
Bldg.,   San  Francisco. 
Architect  .  .  .None. 


(3906)      E  TWENTIETH  AVE  25  S  Anza 
Two-story  and  basement  frame  dwlg. 

Owner E.  J.  Spence,  537   25th  Ave., 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $lSO0 


(3S93)  W  NEWTON  S2-7-10  S  Rolpb. 
One  and  one-half-story  and  basement 
frame   dwelling. 

Owner Campbell  &  Brutt,  768  17th       Contractor.  .Segurson    Bros.,    S»8    Guer- 

Ave.,  San  Francisco. 
None. 


Architect  . . 
Day's    work 


COST,    $1500 


(3894)  W  NINTH  AVE  200  N  Clement. 
Two-story  and  basement  frame  resi- 
dence. 

Owner E.    Ginley.      131    :,lli      Ave., 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .E.     Ginley,     131     5th     Ave., 
S.    F.  COST,    $3000 


ero,   San   Francisco. 
Filed  Oct.  2,  '13.     Dated  Oct.  4,  '13. 

Floor   joists    up $675 

Brick   work    finished   and   roof  on   675 

Finished   and  accepted 67'5 

Usual     35     days 675 

TOTAL  COST,  $2700 
Bond,  $1350.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  50  days 
Forfeit,  none.  Plans  and  specifications 
filed. 


(3907)  SW  DIVISADERO  AND  ELLIS 
Underpin  and  minor  repairs  to  store 
and  dwelling. 

Owner Bernard    Sherry,   3335   Clay, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Frank      G.      Lansing.      1918 
Fell,  San  Francisco. 

COST,    $400 


(390S)      E      WANDA    175    N      Onondago. 
One-story  and   basement  frame  dwlg. 

Owner J.    S.    Purcell,    856    Presidio 

Ave.,  San  Francisco. 
A  i vhiteet  .  .  .None. 
Day's  work.  COST,  $1450 


(3901)  E  ARGUELLO  BLVD  (1st  Ave) 
t.32-7  N  Geary  N  lOSxE  120.  All  work 
Cor   church  'building. 

Owner Fourth    Church      of      Christ 

Scientist  of  San  Francisco. 
Architect  ..  .A.    D.    Nicholson,    20    Mont- 
gomery, San  Francisco. 
COST,   $6000       Contractor'.  .F.    L.    Hansen,    Monadnock 
Bldg..    San    Francisco. 

(3S96)      NO.       152     POWELL.         Electric       Filed  Oct.   22,  '13.     Dated  . 

sign.  Excavation    and   concrete   work 

owner W.  Keiner,   Premises.  done      $    675.00 

Architect  ..  .None.  Frame   of   walls,   roof  and  floor 


(3895)  E  THIRTEENTH  AVE  267-6  N 
Balboa.  Two-story  basement  and 
attic  frame   residence. 

Owner Pockman    &    Co..    13th    Ave 

and    Balboa,    S.    F. 

Architect  .  .  .None. 

Day's   work. 


(3909)      W   SANSOME   125   N  Greenwich. 
Add   13   feet  to  present  building. 

Owner Acme     Brewing     Co.,     1401 

Sansome,    San    Francisco. 
Architect  .  .  .None. 

.Wm.      Horstmeyer    Co.,      39 
Eureka,   San    Francisco. 

COST.    $1500 


'',,„(! 


■tor . 


(31 S  PACIFIC  25  E  Powell.  Two- 
story  and  basement  reinforced  con- 
crete  lofts. 

Owner A.    Delabriandais,    Care    of 

Architect. 


Architect  .  .  .  Fabre  &  B<  arwald,  1304 
Merchants  National  Bank 
Bldg.,   San   Francisco. 

Contractor.  .B.  Becaas,  915  Pacific, 
Sa  n    Francisco. 

COST,     $4000 


S       BROADWAY    50    N      Wayne 
ice.  Three-story    and    basement 

frame    (3)    flats. 

Owner N.    Dentoni,   567    Broadway, 

San   Francisco. 
Architect  .  .  .None. 

tor.. J.    Devencenzi,    1609   Union, 
San   Francisco. 

COST,     $5000 

I  NO.  2313  (BUCHANAN.  New 
front,  new  interior,  add  porch  and 
new   plumbing   fixtures. 

Owner Wm.        Moran,        Keystone 

Apartments,    San    Francisco 
Architect  . .  .None. 

Contractor.  .R.     Von    Voorhies,     50     Di- 
lero,    San   Francisco. 

COST,  $3000 


E    I  h  il. '  >RES   lis   s   18th.   Three 
atorj    ami    basement    frame    (6)    flats. 

Owner Mrs.     Kllen     Donnelly,     San 

Anselmo,    California. 
Architect  .  .  .None. 

Contractor.  .John    J.    Binet    Co.,    68    Ra- 
mona,    San    Francisco. 

COST,   $9000 


13914)      N     LOMBARD     175     W     Powell. 

Two-story    and    basement    frame     (4) 

Hats. 

Owner P.    Braghetta,    Premises. 

Architect  ..  .L.      Traverso,    854      Union, 

San   Francisco. 
Day's    work.  COST,    $4000 


(3915)      N    IRVING       120    W     7th       Ave. 
One-story    frame    nickelodeon. 

Owner I.   P.   Missmer,  Phelan  Bldg 

San  Francisco. 
Architect  .  . . R.   A.    Boucher,      363   Guer- 
rero,  San   Francisco. 
Contractor.  .Isaac    Penny,    1059    Phelan 
Bldg.,   San   Francisco. 

COST,    $1000 


(3916)      NO.        2773        PINE.         Concrete 
foundation  and   floor. 

Owner -Mrs.      Edw.       Kenny.       2775 

Pine,    San    Francisco. 
Architect  .  .    Non< 

&    Brown,    521    1st 

National    Bank    Bldg.,   S.   F. 

Ci  1ST,    $1360 


S    CALIFORNIA    87-6    W   Davis. 
rick 

Owner I.   Grenan,    Merchants'    Bx- 

•     Bldg.,   S.   F. 
Architect  .  .  .None. 

I     II.    H.iul,    325    Merchants' 
S.    F. 
I '.    $18,000 


GOLDEN    GATE    AVE    85    E 
Franklin  Repair    fire    dam 

I  age. 

!17  Lick  Bldg 

isco. 
lone 
tor.  •  B.    w.     Elliott,    ISO    Jessie, 

8a  hi 

T      $501111 

(3919)      W  LAKE  Cat  mi  I       One 

1 1 ,  i  t .  i 
frame 

Owner Mary   Kevlin, 

Architect  .  .  .None. 
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1  -mi  i  actor.    V    .1        Nelson.      127s      23i  d, 
San    Fra  in  is.  o 

i ''  1ST,   $2350 

|  39  '"i      E     NINETEENTH      A  \  I  '      I  il 
ibrillo      Ra  ise  building  a  rid  add   one 
storj    frame, 
Owner 10.   Hirsch,   19th   Ave..    Rich- 
mond   District,    S.    F. 
...  Wm.       Maritzi  n.      21       Rail 
Road  Ave.,  San   Ma  teo. 
Contractor.    August     Maritzen. 

COST. 

(3921)  S  UNION  60  E  Kearnj  (rear).' 
T»  o  -story  and  basement  fi  a  m<  (2) 
m  i 

Owner I.     Lombardi,      423      Union. 

Sin   Francisco 
S.1  chitect  ...  I..      Traverso,      854      Union, 

San   Francises. 
Day's    work    .  COST.    $1000 

(392  i  ;S  PRECITA  AVE  260  W  Shot- 
well.  One  and  one-half -storj  and 
ba  si  men  i    frame    resii  ience. 

Owner Mrs.    W.    Reed,    239    Precita 

Ave  .   Sa  n   Fra  nci  si  o. 
A.ri  inlis a   ,     ,i  :.    Re  id,    239    Precita   Ave., 

San    Francisco. 
'  lonl  ran  or. .  Fa  ii.  i !     f      Reed,    701     Mis- 
sion,  San    F'ancisco. 

COST,   $1500 

I  39    3)      N    POST      75    W    Baker. 
story   and    basement    frame   residence. 

■  >\\  a.  i II,        Lichtenberger,        1433 

Broderii  k,    San    Fi  ancisco. 
Architect  ...Norman       R.       Coulter,        16 

...    San    Francisco. 
Contractor.  .J.    H.    'Monster    &    Co.,    2140 
i  r  L'\i  i  Tell,    San    Francisco. 

COST,    $3100 

(3924)  E  TWENTY-FIRS'l'  AVE  ! 
S  Law  I, ,n.  One-story  and  basement 
frame    dwelling. 

Owner Lenora      E.    Bartlett,      1654 

19th    Ave.,    San    Francisco. 
Architect  .  .  .None. 

tor. .Fred    Muller,    73    Brosman, 
San   Francisco. 

COST,    $1200 

(3925)  E    CONNECTICUT    125    N    Mari- 

One-storj    and   basement  frame 
dwelling. 

Owner Paul    Ratto. 

Architect  . .  .O.    E     Evans,    2367    Mission, 

San    Francisco. 
i  lontracl  or.    G,    Ca  \  a  g  lieri,    593    Pol  rero 

■ ' a  i.     i     -isco. 

COST,    $1400 

6  *      Ni  i      6  ii     MARKET.       General 

ition     and   repairs  to  saloon  and 

||. vie 3am    T      Bernhard,     Prem. 

ick,       Balke.       Col- 

., ,     Hii    Ion   St., 

Sa ni'     ■ 

i 'i  iST, 

a  17)  W    T\\  i:\T1  -FIRST    AVE    10    N 

1  ,,  One     ind    i-half-sl  orj    and 

.  residi  nee. 

Ownei  .:i,      lorton,    Pi  emises. 

I  on       i    oi       i  &    S, -1111117.    :::,., 

Ave.     .in    i  i  a  ncl  n  o. 

i'i  .ST,    J  '. 

.  ,'.  !    .      W     FAIR      OAKS    135    s      25th 

i    .  ■•  ia    in     i  i !) 

Hats. 


Wednesday,   Oct.   2d,   !'•;. 

Owner II.    N.    Schroeder,    432    Fair 

Daks,    San    Francisco. 
v        1 1  ect  . .  .None. 

C actor. .A.    Peterson,    1180    Dolores, 

San    Francisco. 

COST,  $7000 

(3929)  NO  11014  FI  Id. MORE  (rear). 
One-story    frame    bake   shop. 

.' Geo.    Beanston,    1340     Web- 
ster,   San    Francisco. 
Architect  .  .  .  None 

i    i.i      Adolf    Hennings,    1006    Noe, 
San    Francisco. 

COST,    $1200 

130)  S  GEARY  32-6  W  37th  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

Owner W.   L.   Wemmer,   2631    Anza, 

San    Francisco. 
Architect  . .  .None 

C tor.. J.      N.    Dunn,      2630      Anza, 

San  Francisco. 

COST,    $2000 

.  393  I  i      S  SILVER  60  W  Princeton.  Two 
and   basement   frame   residence. 

Owner -Mrs.   Kate   Williams,   Silver 

Ave.    near    Princeton. 
Architect  . .  .None. 

tor.. Central      Bldg.      Co.,        914 

Rialto  Bldg.,  San  Francisco 

COST,    $2000 

NE  NIAGARA   12S  NW   Mission. 
One-story   and   basement  frame  dwlg. 

Owner Mr.       Joyce,     2026       Larkin, 

San  Francisco. 
Architect  .  .  .None. 

Contractor.  .John      B.      Woolfrey,      310S 
21st,    San    Francisco. 

COST,    $1500 

(3933)  S  UNION  152-6  E  Larkin  E 
23-4xS  70  50  V  13S9.  All  work  except 
finish  hardware,  painting,  plumbing, 
and  chandeliers  for  two-story  and 
basement  frame  fiats. 

Owner Anacleto         Ghiselli,         133 

Jackson,    San    Francisco. 
Architect  ...J.  A.  Porporato,  619  Wash- 
ington, San  Francisco. 
Contractor.  .S.    Montani   &   G.    Stefanini, 

1753   Greenwich,  S.   F. 
Filed   Oct.   25,  '13.     Dated  Oct.   23,  '13. 

Rough    frame    up $1000 

Brown  coat  mortar   on 1000 

Completed   and  accepted 1225 

Usual    35    days 1675 

TOTAL  COST,  $4900 
Bond,  Guaranty  bond  in  favor  of  own- 
er. Sureties,  Victor  Perazzo  and  G. 
Guisti.  Limit,  90  days.  Forfeit,  $3. 
Plans    and    specifications    filed. 

(3934)  S  WASHINGTON  98-9  W  Front 
W  30xS  120.  All  work  for  four-story 
and  basement  reinforced  concrete 
stores. 

Owner Bianchi   Poultry  &  Produce 

Co.,   317   Washington,  S.  F. 
,.  i   .  . .  J.  Grace. 

Supt George  Marsh. 

actor.. F.    Rolandi,    550    Montgom- 
ery,  San   Francisco. 
Filed    Oct.    25,   '13.      Dated   Oct.   25,   '13. 

1st     floor    poured $5134.50 

la  .1     Hour    poured 5134.50 

Roof    on     5134.50 

Accepted     5134.50 

i     :,    days nxio.oo 

TOTAL,  COT,  $27,3S4.00 
Bond,  none.  L,imit,  90  days  from  tiling. 
Forfeit,  none.  Plans  and  specifications 
Bled, 

NOTE:— Specifications    read    S    Wash- 
ington  E   Battery. 
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HOTEL  SUTTER  AT  CORNER  OF  KEARNY  &  SUTTER  STREETS. 
San  Francisco 


L.  B.  Dutton,  Architect 
San  Francisco 


Building  and  Industrial  News 
October  29,  1913 


PLATE  A 


APARTMENT  HOUSE  FOR  SAMUEL  HENRY 
Stockton,  Cal. 


Glenn  Allen,  Architect 
San  Francisco 


Building  and  Industrial  News 
October  29.  1913. 


PLATE  B 


Wednesday.   Oct.    23.    1913 

(3935)      N    FRANCISCO    6S-9    E    Powell 
xX  lis-:1.     All  work  except  root 
yard    for      three-story   and      b; 
frame  flats. 

}wner Frank    X.    Busalacchi,     405 

Bay,  San  Fr  ine   - 
Designer  ..  .P.    F.    Denmrtini,    45 

umbus  Ave..  San    : 
Contractor.  .Paul    De    Martini,    l 

L,    San    Fran 
rile,l  Oct     25,  '13.     Hated  Oct.   24, 
Frame   up  &   rafter.-   in    ; 

Brown    coated    

Completed    and    accepted 

Usual    35    days 1612.50 

TOTAL  Cl  'ST.   $.1450.00 
3ond,   $3225.     Sureties.  G.   Tale    :  and  G. 
1.   Cordano.      Limit.    90    days    fro 
:7.     Forfeit,  none.     Plans  and  specifiea- 
ions  filed. 


3936)      EXPOSITION   SITE.      Carpenter 
and  mill  work,  etc.,  for  Horticultural 
Building. 
Igrner Panama-Pacific         Interna- 
tional   Exposition   Co.,   Ser- 
vice  Bldg..   S.    F. 
Vrchitect  .  .  .Rakwell       &      Brown.       251 

Kearny,   San    Fr 
Contractor.  .John       Monk,       Monadnock 

Bldg..   Sun    I 
"lied   Oct,    25,   '13.      Dated   Oct.   22.   '13. 

As    work    progresses 

Usual    35    days 

TOTAL  CviST,   s. 
3ond.  $110,000.  Surety,  American  Surety 
3o.    of    New      York.      Limit,    200      days, 
■"orft-it,    $25.      Plans    and    specifications 
iled. 


AGREEMENT. 


In  an  agreement  filed  in  the  Re- 
orders Office  October  25,  1913.  Mr. 
Johnson,  the  architects  for  Mr.  Schied. 
las  given  a  list  of  exceptions  to  the 
lats  on  the  S\V  Cor.  of  Belvedere  and 
Jrattan  streets.  The  contractor.  Otto 
Jarson.  agrees  to  finish  building  as  re- 
luired  by  this  agreement  in  considera- 
lon   of  the   owner   filing  acceptance. 


NOTICE    OF     NON-LIABILITY. 


)et.  25,  1913— N  POST  145  E  Fillmore 
E  26xN  137-6.  Morris  Schwartz  as 
to  improvements  on  leased  property 

iOTICE      OF      NON-RESPONSIBILITY. 


IOTICE      OF      NON-RESPONSIBILITY. 


.    1913— SW    SAN    BRUNO    AYE 

[  25    SE    Bacon    SE    25xSW    95    Blk    5 

!   University    Mound    Hd    Ass'n.    Sarah 

Weinstein    as    to    improvements    on 

■eased    property    

A 

IOTIC   E       OF       NON-RESPONSIBILITY. 


L913 — SW  STEUART  45-10 
SE  Market  SW  45-10xSE  21-6. 
r  Securities  Cpn  as  to  im- 
provements on  leased  property.... 
1913 — S  MARKET  AND 
15-10  on  Market  x  45-10 
•  -  lart.  Union  Securit 
"as  to  improvements  on 
fropeity     


COMPLETION  NOTTCES 


San  Francisco. 

)ct.    18,    191— W    FOURTH    AVE    75    N 

Kirkham    N    25x\V    95.     T    F   McDer- 

nott    and    Sarah    G    McDermott    to    R 

Keller Oct.     16,    1913 


Rrii.mx.;  and  industrial  news 

Oct.    18,    1913— SE    BUSH    ,\ 
Place   E   39-i 
and    H    P    Stoltenberg    I 



\Y   149-6   W 
i.lian 
Palm.- 
J   a  Mai 

:— E       EIGHTH 
Howa 

to  O  W   Britt 

20     ,1913— SE     CALIF     i .  •■  . 
Gaugh       E     . 

er    to   A    11    VV 



- 
-    _  raxE    130.      Macdon  ild    S 
to  whom  :t  may  concern 
Oct.       20    ,1913 — E       TWENTY-FIRST 
Ave   225   N  Anza   N   25xE    120.      Mar- 
garet   Hamill    to   Thos    Hamill 

Oct.    :   . 

Oct       20     .1913— W     FOLSOM     41 
Stoneman    N    25xW    S  I.        Giuseppe 
Pedrone    to    Francesco    Bonaccorso 

Oct.    20  .1913— SE   BUSH   &    CHEL£ 
Place   E    39-.;xS    82-6.      T 
and    H   P   Stoltenberg    to    McCa 

Brown 

-  .  1913— N  NINETEENTH  150  E 
Sanchez  25x114.     Louis  J  Henrioulle 

to    S    M-.iImi  urg July    I 

Oct.    20,    1913 — W    ARLINGTON    . 
Mateo    25x100.      John    Halrurs:iij 

John  p  Dybdal 

SI,  1913— NW  JACKSON  AND 
Drumm  N  60  S  60  W  60  E  60.  Thos 
W   Butcl.er   to   Cronan   Cornice   Wks 

Oct.    21,   1913 

1913  —  E    NINTH    AYE    275    N 
"D"  N  75xE  120.   Daniel  S  McC. 
to  whom  it  may  concern. Oct.  21,  1913 

1913 — NW  POST  AND  SCOTT 
X  165  W  lMJ-.j  S  55  E  55  S  110  E 
137-6.  Mount  Ziou  Hospital  to 
Simends  Machinery  Co.. Oct.  17,  1913 
let.  21  ,1913— E  BANKS  175  N  Eu- 
genia Ave  25  on  Banks  x  70.  Ber- 
mardino    Barbero    to    whom    it    may 

concern Oct.     20,     1913 

let.  21,  1913— W  NINTH  200  S  .Market 
S   25xW    80.     Catherine  Degan   to  F 

G   Denke Oct.    16,    1913 

let.  21,  1913— SE  BUSH  &  CHELSEA 
Place  2-E.      t  j   Crowley 

and   H   P   Stoltenberg   to  Geo   Haub 

Oct.    16,   1913 

Oct.  21,  1913— X  BROADWAY  bet 
Baker  and  Broderick.  Albert  L 
Ehrman    to    Frank    M    Garden    &    Co 

••- Oct.     20,     1913 

.1913— SW     BELYEDERE     & 
Grattan.       Ernestine    V     Scheid     to 

Otto  Carson  &  Co Oct.  20.  1913 

Oct   21,   1913— S  FELL  134   \V   Polk   w 
31   S    135-2 %    to  a   lit  »u    X\\    Market 
XE     38-214     N     112-1      j.       P    J     Mc- 
ern  to  Arthur  Elvin. 

^SE    SIXTH     ,\:    MINNA 

v    ::.    N    25 

100   V    Blk    38.      Lange   Invst   Co    to 

J  J  Connolly  &  Son Oct.    14,   1913 

1913— N   BROADWAY    47-7   W 
Grant  Ave  W  21-2.\N   48- 
Baelgalupi      to    G      Caranza   and    A 

Curran     Oct.    20.    1913 

2,  1913— E  STOCKTON  50  S 
Suttc  1-  E  81     - 

i    Invst  Co   to  John  G  Sutton.. 

Oct.     22,    1913 

-     1913  —  K   CHURCH    51    X    27th 
Otto   A   Bu- 

Peterson 

..  1913— NE  SEVENTEENTH  & 
Hampshire  E  200xN  133  I.  Lux 
School     of     Industrial     Training     to 


..... 



S 
- 

Van    Emon    Elev 



-S     MISS  W 

-  -         -  IE 

.    ntner    .v:    Matlern 

...     • 

.     CS    9    AND    10     . 
E    . 
A    II  ..  .Oct.    S,    1913 

.     ■     Young    Mens    In- 

iniel 

.    ■ 

113— X    PAGE   165   W  Frank- 

-6xN     120.       Druids     Hall 

r    I    Klenck.  .. 

E    EIGHTEENTH    AVE 

ent.      John   Donahue    to 

S    .  nlon Aug.    28.     1913 

—  10     FORTIETH      . 

-    -.    and 

*nga     

Oct.     23.     19  13 


LIENS  FILED 


-  \X     FRANCIS!  O    1  iH  X  IV. 


-    .     PINE    &     POWELL 

3    B0.      P   H   Bielenberg.   $4u; 

F   G    Smith. 

I     Ellis,     (40;     Hugh    lie- 

F    C    Fish,      $40; 

s,  $54:  E  A  Schkade.  $40: 

A   W  I  :       Frank  Grill.  $40   vs 

0    H    Stoffels 

SW    EDDY    &     MASON 

W  Mowat 

Mannix    vs    Down    Town 

.l-as    K   Prior,   Jr.   Lester 

S,    Mary    Prior    .widow). 

Anderson,     Margeret     Del- 

loseph    Metzner $800 

;  —  \V  FIFTEENTH  AYE 
X  2  a  \  W  127-6  R  M 
-     Andres    Emil    Olsen 

1 1    Nelson $100 

3— W    FIFTEENTH    A  \  E 
\    »;      '. 

. •  ;  5  E  Olsen  and   H 

$2S,97 

-  -  E     F  cUi T  Y  -SE VE  X T II 

:E   120.     D  D 

E     P.    Halle  tt    and    J    W 

'.      Co $112S 

-NW    VAX    NESS    AVE 
'• 

James    P  Sv 

♦ 

OAKLAND  AND  ALAMEDA 


s 

I     I 

I  In. Is. .11 
Bank      Bids., 
C     M 

n  room 

be  of  pirn    v 

a  ill    be 

•  -       Man- 

k       Tile 

ami      kitchen.         An 

ling   will    be   covered    with   ce- 


i  stei    on    mel  i  I ,;  ' 

eing    taken. 
RESIDENCE   —   -      storj      and      base. 
■,    imei   i    Co 

Cal.      Architect,    n Owners,    F.    R 

Pe  ike   Co.,   2127   University  ave.,   Berke- 
gned      for     a 

seven    ro  '  "'  '    "n 

i      i  Bnish    will   be 

.   . I         Hard- 

11  be  used  in  t    -    prim  ipal 

ro  .m?       There    w  ill    be   open    Are    places 

and    tile    or    1  rick    mantels       An     auto- 

nstalled. 

losition   floor 

and     tile     w  i   I  erior     of     the 

e    co  shingles. 

inds    of    the    owners 

Day   Labor. 

BUNGALOW    —    1V4    story    and    base, 

frame,   I  Cal.     Architect, 

0lin    s     i  Te  egrap  i    avenue, 

Eerkeley       Owner,    Mrs.    Reynard      The 

ted    on    Kales    avenue 

ill    contain    live    rooms    an 

A    prh  i  l      -1  :11    also   '' 

,]       flnlsl;      Wi 

pine  and   redw 1   with   some  hardwood 

There   will      i  " u  'ln'1 

.Mantel  will  be  of  brick, 
will   lie   used   in    tl  e    bath 
room  Exterior     of     the 

I  0UEe  ,..  ci  itieiii  plas- 

Plans  are   now    be- 
ing  pre] 

l;i  si  1  iENi  II '  and      base, 

frame.  $4,500.     Oakland.  Cal.     Architect, 

.i      srtoi      tvi  nue, 

i  m.        The 

dwelling    wil  on     L   wton 

■■.   i       i  ii, I    will  contain 

Interior    finish 

II  irdwood 

;      in      the     principal 
rooms.     Then 

Mantels    will    be    of 

eater  will  be 

installed       T  will    be    used 

in  the  -  '       Exterior 

dwelling    n  ovei  ed    with 

metal    lath.      Plans 

i.f    the     own. 

w  >rk    will  -  '    or.      All 

mate  i  i  [purchased 

RESIDENCE  ■       and      base, 

.  :  kland,   Ca  I       Ai  - 

i        ■ Foxcroft 

T    ■ 

e  1    for  a    seven 

room    I  ouse    and     will     be     erected       in 

tnti  i  Ha'  finish 

will    be    of    pine.  i      i  rid     white 

'    floors    will    he    used 

ooms.     An  automal  i     wa  1 1 

will    I  e    in 

cement 
Plans   ■■ 

Da 
no 

BUNGALOW 

■    keley,    Alan.. 

H.     <". 

i  lakland.  The 

,  a     or      i  ■ 

■ 
i 

[ving    room, 

Then 

ice    in    th e 

■    .  I.      Tile 

en        An      automatic      water 


BUILDING    ami   INDUSTRIAL  NEWS 
om- 

plete    and    In    thi      land      wner 

v,  i  ,,   will  do  the   woi  k  bj    Da      Laboi 
APARTMENT     HOUSE 

urn-.  $7.. '.mi.     Berkelej  .  A id 

Co         '        Architect,  .1.  W.  Plachok,  1424 
ii  eet,    Bei  ki  le  i  m  tier,     Dr. 

J.  11.  Wood.     T 

ed  on  Russell  street  at  the  corner  of 
Hillegass  and  has  been  designed  to 
contain  four  suites  of  three  rooms  and 
ba!  h  .  '.ii  Intel  ior  will  he  finis 
pine  and  redwood.  Hardwood  lioors 
will   be    used    ln    the    living   and    dining 

n is.      There    will    be    a    central 

ing  system,  probably  furnace  heat.  Each 
living  room  will  have  an  open  lire 
place  and  tile  mantel.  Bath  rooms  will 
imposition  floors  and  tile  wa  ins- 
cot.  Exterior  of  the  building  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being  taken. 
FLATS —  2  storj  and  base,  frame.  Cost 
led.  Architect,  John  Carson, 
Bacon  Bldg..  Oakland.  Owner.  A.  C. 
Brill.  The  bui...ng  lias  been  designed 
to  contain  four  modern  Hats  and  will 
te  erected  on  Filbert  street  south  of 
12th  street.  Interior  finish  will  be  of 
pine     and     redwood     with     some    veneer 

hardw i      Oak    floors   will   be   use.]    in 

the  living  room?.  There  will  be  open 
I  tile  mantels.  Tile  will 
be  used  in  the  bath  rooms  and  kitchens. 
Automatic  water  heaters  will  be  in- 
Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

HOTEL    -7    story   and   base,   brick  and 
steel.    $110,000.      Oakland,    Cal.      Archi- 
tect,   Henry    11.    Meyers,    Kohl    Bldg..    S. 
F       i  '\'.  net  5,    Friedman    Realty   Co.      The 
ng    will    be   erected   at   the   south- 
of    i  \:n    and    16th    streets 
overing  iri        of    6d    bj     100     feet. 

1     .    i     will    be    stores    on    the    first    floor 
bi       i'  s    a    large   hotel    lobby    and    office, 
floors     will     be    arranged     for    a 
limber  of  hotel  rooms  and  baths. 
T    ere   will      i         complete    steel    frame. 
,,i      brick,      faced      with 
pri    sed    brick    and    terra    cotta.      Floors 
and    interior    partitions    will    be    of    fire- 

i      constrction.       Interior      will      be 

ed   in    pine   and   hardwoods.    Plans 

providi     for    steam    beat,    elevator    serv- 

..!    and   cold    running    water    in    all 

rooms    and   a    vacuum   cleaning   system. 

,-.    sash   and   frames   will  be 

Ml    bath    rooms    will    has 

i  ile  wainscot.    Plans 

ii  '  •  :  ■     and    figures    are    now    be- 

licn. 

UNIVERSITY    WORK  Department 

addition    and    tank,    r<    tiforci   I    concrete 

,  (instruction       Cosl    n-ol    stated       Berke- 

-,,  .   Oal     \'      iteefs  name 

svnei       i  '    ■  ■  of  Cali 

i    .     i  .-,■■  erl     "i    the   University 

'.  California  ei  i    - 

n    .mi, in  .in     to     i  he      v>  om  i  ■< 



.     i 
.  ,i    ,  .    ,    nol    stati  'i.    '  ."I    '  'I   ."ii  - 
women.      The 

'    .  'i    feel    .i  ..'I    'in 

concrete        Purl    ei i 

■  ,,   i        in  bi    madi     ■■■■    ei    plans  are 
.  .  .i    ng  in  , 

(15 i 

ii,..,.  Banl 

t  Oak 

i    i         ".i.    ha  v  • 

under    advisi  menl     by    the 


W<  ilnevsday,    Oct.    29,    L913. 

Board  of  Education.  .Seven  alternate 
propositions  were  considered.  A  com! 
plete  list  of  the  figures  appears  under 
ading  of  Oakland  and  Alameda 
County    in    this    issue 

Contracts    V  warded. 

BUNGALOW  —  l  story  and  base, 
frame.  $3,000.  Berkeley,  Alameda  Co., 
Cal        Architects,    Smith    &    Stewart.    24 J 

Kearny  street,  S.  F.  Owner,  Mr.  Gett- 
mey.  Contractor,  I.  I.  I'eibel,  Berkeley 
Contract  price  not  stated 


Bids  On  Durant 

School,  Oakland. 

liidM    l-'or   General    Construction    Opened 
With    Seven    Alternates,      >o    Con- 
tract   Awarded. 


Four  sets  of  bids  were  opened  by 
;  .  i  lakland  Board  of  Education  on 
Monday  night  for  the  construction  of 
the  two-story  Durant  School,  which  is 
to  be  erected  from  plans  by  Architect 
.1.  J.  Donovan.  Bids  were  submitted 
with  seven  alternates.  The  first  fig- 
ure is  for  a  Class  "A"  building.  Al- 
ternate (a)  making  construction  Class 
"C";  <b)  omit  28  foot  wings;  (c)  sub- 
stituting Oregon  pine  floors  in  Class 
"A"  building;  (d)  substituting  Oregon 
pine  floors  in  Class  "C"  building;  (e) 
substituting  Oregon  pine  mill  work  for 
jak  in  corridors;  (f)  substituting  com- 
position blackboards  for  slate  in  Class 
"A"  building;  (g)  substituting  com- 
position  blackboards  for  slate  in  Class 
"C"   building. 

The  following  is  a  complete  list  of  all 
bids    received.      Xo    action    was    taken 
on  the  award  at   last  night's  meeting: 
General    lomrt ruction    Durant    School. 

Williams  Bros.  &  Henderson.  $184, 7S0 
.-.ii  $169,340;  (b)  $26,300;  (c)  $2,300; 
nil  $068;  (e)  $2,657;  (f)  $1,200;  (g) 
$1,200. 

Burt  T.  Owsley,  $166,310;  (a)  $151,- 
261;  (b)  $23,631;  (ci  $1,500;  (d)  $1,950; 
.ei    $2,1(10;    (f)    $900;    (g)    $900. 

Van  Sant-Houghton  Co,  $169,211;  (a) 
$143,551;     (bi     $23,865;     (C)     $1,360;     (d) 

$1,5 e)    $1,838;    ifi    $500;    (g)    $600. 

Christenson  Bros.,  $154,872;  (a)  $138,- 
192;  (bi  $24,967;  (c)  $2,600;  (d)  $2,700; 
(e)    $2,450;    ifi    $900;   ig)   $900. 


Building  Contracts  Awarded 
Oakland. 


3103 
3104 

3105 
::im; 
3109 
3110 
3113 
3114 
3  1  I  5 
::i  16 
3117 
3118 
3  1  Hi 
3120 
3  I  2 1 

31  J  J 
3123 
3126 

:;i 

::i  30 
::  i  'i  I 
.ii  i 
3133 
3134 
■i  in., 
i:  I  in; 
3137 


Owner  Contractor 

Peters     Sehrensen 

De    Benedetti      Cartwright 

Brogden      Brodgen 

Lenias     U'hitmore 

Bd  h  y    1  >cv    Burnett 

Thomson     Giant 

Dean     Hollinheck 

Same 

Same      Same 

Sam.       Same 

Settes     Settles 

1 1.1. el      Hebel 

Morgensen     .. .  .Morgensen 

1      Amhuhl 

II. .lies     Thompson 

I  tepavo     Moore 

Ii.  inter     Morris 

Ghiglouie    Burnett 

Bel  I  any     \altn 

I  lowling      Howling 

Simpson     Simpson 

Tufts      Kollmer 

Houston      Houston 

Philip     Flittner 

\. Neai  j 

Bruce     Bruce 

S    I '    S  P 

Reich  old     Wieslander 


Anil. 
200U 

2700 
700 
500 
14115 
840 
1700 
ISOO 
1600 
inn 
2000 
1800 
2500 
1800  ; 
ilUO 
Man 
1300 

4500 


150 

3500 

1! 

1CO0 

l'h  on 

400 
5000 


Wednesday,   Oct.    29,    1913 

3139  Cushing    Dingwel  1374 

3143  Christensen     .  ...    ''..V-n.in  a 

3144  Cenjoa      Cenjoa  1400 

3145  Ghiradella    Mallev  3075 

3146  Hallidge      Stanley  .1 

3147  Von   Kauel    Chaffin  100(1 

3151  King     Corbett  500 

3151'  Benson     Tayton  400 

3153  Gooch      Jackson  600 

3J.5S  Bell    Stuarl  2200 

3162  Read      Farris  3500 

3165  Weyman     Porter  1000 

3166  Atkins     Atkins  700 

3167  White   Star    Fortin  450 

3168  Esterbrook     Knight  400 

3169  Paterson      Paterson  500 

3170  Mahonev     Peak. 

3171  Swalley      Swalley  5000 

(Correction    In    Owners    Name) 

(3035)  S  CHERRY  LANE  E  County 
Road  leading  from  N'iles  to  Center- 
ville,  Niles.  All  work  for  one-story 
6-room  dwelling. 

Owner Clarence   E.    Martenstein. 

Architect  . .  .None. 

Contractor.  .F.  G.  Griffin  &  Sons. 

Filed  Oct.   14,  '13.     Dated  Oct.   13.    13. 

Frame    up    % 

1st   coat   plaster   on yt 

Completed     % 

Usual    35    days 14 

TOTAL  COST,    $3053 

Bond.    none.      Limit,    90    days.      Forfeit, 

$5.      Plans  and   specifications   filed. 

(Correction    in    Location) 

(3036)  N  FORTY-SEVENTH  450  E 
•Market  50x126,  Oakland.  All  work 
for   one-story    4-room    dwelling. 

Owner Lawrence    S.    Gavazza,    860 

47th,   Oakland. 
Architect  . .  .None. 
Contractor.  .Jose     M.     Silva    and    John 

Luzane,   Oakland. 
Filed   Oct.    14,   -13.      Dated  Oct.   6.   '13. 

Rough    frame    up $300   00 

1st    coat    plaster    on 300  00 

Completed   and   accepted 300  00 

Usual   35   days 333   50 

TOTAL  COST,  $1233  56 
Bond,  none.  Limit,  55  days  after  Oct. 
6.  Forfeit,  $5.  Plans  and  specifica- 
tions filed. 


(3103)  E  ITWEXTT-SEVEN'TH  AVE 
150  S  Foothill  Blvd.,  Oakland.  One- 
story    5-room   dwelling. 

Owner H.    Peters,    1812    27th    Ave. 

Oakland. 
Architect  .  .  .None. 

Contractor.  .  R.    Sehrensen.     1032    Fruit- 
vale    Ave.,    Oakland. 

COST,   $2000 


<31.i4  1      E    KINGSTON   AVE    near   Linda 
Ave.,    Piedmont.      Six-room   bungalow. 

Owner Frank    De     Benedettl,     2208 

Sth    Ave..   Oakland. 
Architect  ..  .Ivan    Satterlee.    5637    Shaf- 
fer  Ave.,   Oakland. 
Contractor.  .Cartwright       &       Lindberg, 
5637    Shatter   Ave.,    Okd. 

COST.    $2700 


(3105)  S  FIFTY-THIRD  200  E  Mar- 
ket (rear).  Oakland.  Two-story  4- 
room   dwelling. 

Owner C.    H.    Brodgen,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST.    $700 


(3106)      NO.    2776    E-EIGHTH.    Oakland 
Addition. 

Owner Earl    Leniar,    Preni 

Architect  .  .  .None. 

Contractor..  Wm.         Whitmore,         2891 
Boehmer,    Oakland. 

3T,    $500 


BUILDING    AND    INDUSTRIAL   NEWS. 

W    111.42   N   59.50   \V    10  S   119   E   136. 2:.. 
Oakland.       All     work     for      one-story 
"C"    garage. 

°wncr Broa  Iway  I  >.  \  elopment 

Co..    Oakland. 
Architect  ...Frederick   H.  Meyer,  Bank- 
ers'  Investment  BIdg.,  S    F 
Contractor.  .Bruce       B.      Burnett.        208 
Pantages    BIdg.,    Oakland. 
Filed  Oct.   20,  '13.      Dated  Oct.   14.  '13. 

On    1st  of  each  month 

Usual      33      days 25% 

TOTAL   COST.    $14,115 
Bond,    $7060.      Surety.    Globe    Indemnity 
Co.       Limit.     75     days.       Forfeit 
Plans    a  nd    specific  a  tions    bled. 


(3110)  NE  COR  SEVENTEENTH  AND 
Broadway  X  c.ixE  56-2,  Oakland. 
Vacuum  cleaning  system  for  ten- 
story  and  '•••sement  Class  "A"  office 
building. 

Owner Lucy    Fay      Thomson,      1955 

'Vehster,    Oakland    by    P.    J. 
Walker     Co.,.  Agents.     Mo- 
nadnock    BIdg.,   S.   F. 
Architect  ...\V.  D.   Reed,  Oakland  Bank 

of    Savings    BIdg..    Okd. 
Contractor.  .Giant    Suction    Cleaner    Co., 

3rd    and    Jefferson,    Okd. 
Filed  Oct.    20,   '13.      Dated   Oct.    17.   '13. 
1st  and    15th    of  each   month.. 
Completed    and   accepted,   balance 

of     7.-. 

36     days     after 

TOTAL  COST,  $840 
Bond.  $420.  Sureties,  N.  Alper  and  S. 
H.  Rowland.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fications filed. 


(3113)      X  XADEAX  PLACE  100   W   551 
Ave..      Oakland.        One-story      5-room 
dwelling. 

Owner Dean  &  Wade.   Oakland. 

Architect  . .  .Xone. 

Contractor.  .G.  B.  Hollinbeck,  5210  Fair- 
fax Ave.,  Oakland. 

COST,  $1700 


(3114)      N  XADEAX  PLACE  320   W    55 
Ave..    Oakland.         One-story      5-room 
dwelling. 

Owner Dean   &   Wade,   Oakland. 

Architect  .  .  .Xone. 

Contractor.  .G.  B.  Hillinbeck,  5210  Fair- 
fax Ave.,  Oakland. 

COST.    $1800 


(3115)      X  XADEAX  PLACE   240   \V   551 
Ave..     Oakland.  One-story     4-room 

dwelling. 

Owner Dean  &   Wade.   Oakland. 

Architect  .  .  .Xone. 

Contractor.  .G.  B.  Hollinbeck.  5210  Fair- 
fax  Ave.,  Oakland. 

COST.    $1600 


(3116)  X  MADEAN   PLACE    W  35th 

Ave.,  Oakland.   One-story  5 -room  dwlg 

Owner Dean  &   Wade,  Oakland. 

Architect  .  .  .None. 

Con  tractor..  G.  B.  Hollinbeck,  5210  Fair- 
fax   Ave.,    Oakland. 

COST,  $19u0 

(3117)  SE     WALNUT    £-    COURTLAND 

Ave..     Oakland.         One-story       5-room 

dwelling. 

Owner J.    E.    Settles.     1544 

way,  Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,  $2000 


Owner Adolph    Hebel,    373S    Rhoda 

Ave.,    Oakland. 
tect  . .  .None. 
Day's    work.  COST,    $1800 

s  ARLINGTON  AVE  375  E  Park 
tory     5-room    dwlg. 

■     Morgensen    Bros.,    551    63rd. 

Oakland. 
.    Xone. 
Day's    work.  Ci  'ST,    $2500 


120)NE  NINETIETH  AVE  &  WAL- 
nut,  Oakland.  Two-story  6-room 
dwelling    and    store. 

Owner A.    Ambuhl,    793    12th.    Okd. 

'has.        Mail,        McDcnough 
Bldg.,    Oakland, 
oi  k.  COST,    $1S00 

\V  THIRTY-SIXTH  AVE  320  S 
Lloyd  Ave.,  Oakland.  One-story  4- 
rooni   dwelling. 

Owner Jno.  W.  Hottes,  3409  Went- 

worth   Ave.,   Oakland. 
.'"one. 
tor..H.    F.    Thompson,    729    36th 
Ave.,  Oakland. 

COST,    $1400 


i:    WEST    47    X    Sixth,    Oakland. 
Two-story   apartments  and   sto-es. 

Owner F.  Depavo  and  L.  Grachino, 

301  Market,  Oakland. 
eel  ...  Xone. 

Ft.     E.     Moore,    615    Hobart, 
Oakland.  COST,    8490 

\'E    SIXTH    AXD    WEST.    Oak- 
Two-story  stable. 

F.    Depavo   &      L.    Grachino, 

301  Market.  Oakland. 
.  i  chitect  .  .  .Xone. 

tor..R.     E.     Moore,     615     Hobart, 
Oakland.  COST,    $3000 


(3126  1  W  COLLEGE  AVE,  bet  Shatter 
nd  Forest,  Oakland.  Two-story  fiat 
and  store. 

Cwner F.    Ghiglouie.    5629    College 

Ave.,    Oakland. 
'   .      Xone  . 

tor..Chas.  H.   Burnett,  S65  32nd. 
•  lakland, 

COST,    $5500 

(3130)      NO,       2264       E-SEVEXTEENTH, 

i  lakland.     Alterations. 
owner Geo.   F.    Dowling.   349    Port- 
land  Ave..  Oakland. 
Architect  .  .  .Xone. 

work,  i   i  1ST,    $4ini 


SW   DAMUTH  &    LAGUNA  AVE 
■  tne-story     3-room    dwlg. 
Jno.   L.   Simpson. 

ec<  .  .  .Xone. 
a  ork.  COST,    $800 

E   MANOR   DRIVE.  LOT   NO    34 
Piedmont.     Two-story   frame  dwlg. 

II     1'.   Houston,  515  Security 
Bank    Bldg..    Oakland. 
Claude    B.    Barton.    515    Se- 
curity   Bank    Bldg.,    Okd. 
pork.  COST.    $3500 


(3109)      X\V     TWENTY-FOURTH     AXD 
Broadway    th    along    Broadway    61.42 


(3118)      E    RHODA    AVE    50    S    Madlir 
Oakland.      One-story    5-room    dwlg. 


(3134)      NO.      1924      FRUITVAL-E     AVE.. 
U  tere 

Owner Fayetta    H.    Philip.    Prem. 

i:     J.    Symmes,      585      37th 

(  iaklan.1. 
Contra  ros. 

Ave.,   Oakland. 

COST,   $1900 


N    ARLINGTON       ISO    B      Park, 
ii.  1.     One-story   1-room  dwelling. 

Owner Wm.    3      Neary,    1723    Tele- 

,  ,    Ave  ,    Oakland. 
Architect  .  .  .None. 

work.  COST,  $1600 

S    WENTWORTH      AVE    180      E 

nd.  One-story  6-room 
d«  filing. 

Owner 1.  C.  Bruce,  2207    l-'ml   Ave 

Oakland. 
Architect  .  ■  .None. 
Day's  work.  COST,   $2000 

(3137)  NO      112     THIRTEENTH,     Oak- 
kind.      Alterations. 

Owner Southern   Pacific  Co..   Pi  em. 

ect  . .   None 

work.  '  'ST,    $    ;' 

(3138)  N    RICH   300    W    Webster,    (  lak- 
land.     Two-storj    8,-r-oom  dwelling. 

w  in      Reichold,     543       24th. 

( lakland. 
ect  ...  None. 
Contractor.  .J.       O.      Wieslander,      4102 
Gilbert,    Oakland. 

COST,  i:>  10 

NO.  636  HI' nil. AND  AVE.,  Pied- 
mont. All  work  for  two-story  gar- 
age 

Owner Ellen       Frances       dishing. 

Piedmont. 
ect  .  ..Milwain  Bros.,  Delger  Bldg 
Oakland. 
Contractor.  .J.    F.    Dingwell,    2021    West, 

(lakland. 
Filed  Oct.  22,  '13,      Dated  Oct.   21,  '13. 
Frame      up      and    roof      rafters 

in    place     $390.25 

Completed    and    accepted 590.25 

Usual  35   days 393.50 

TOTAL  COST,  $1574.00 
I  ond,  $787.  Sureties,  J.  B.  Cruz  and 
.in.  1-.. ii  McCully.  Limit,  30  days.  For- 
feit,   none.         Plans    and      specifications 

(3143)      S     TWENTY-EIGHTH       68       E 

i  nut.  Oakland.  One-story,  5- 
i.i. mi    dwelling. 

Owner Mr.   and    Mrs.    10.    V.   Chris- 

tensen,     2Mb       and       Union, 
i  )■  i  k 
ect  . .  .None. 

eman        i-        Grimmons, 
Magnolia      Ave., 
and, 

COST,    $2000 

3144)      SE     PARK       AND       CHAPMAN, 
1 I  ikland.      -  i  nora  dwlg. 

Cenjoa,         2879 
ikland. 
Architect  .  .  .None. 

work.  COST,   $1400 

(3,145)      W   GRAND  AVE   100  N  Cottage, 
Oakland.     One   and   one-half-story    7- 

i     '  300 1    Grove, 

Oak  . 

None. 

: i      Grove. 

COST.    $3075 

!    II  .      N  TAFT   A\  i;    L60   E   Broadwaj 

i   al<  lan. I        Oni  n        I  wig. 

..Q dge,  Al  imeda 

Archftei  I     .    Noi 

Contractor.  .C     B         inl<  y,      1507      50th 
Ave.,  Oal     ind 

COST,   $2400 


dCILDING    AND    INDUSTRIAL  MOW. 

(3147)      S    REDWOOD    ROAD    opp    Mor- 

Place,    i  '  ikland.      One-story    4- 

i ii    .1  welling. 

Owner A.    Von    Kauel,    Fiuitvale. 

Architect  .  .  .None. 

i  ontractor.  .J.   E.   Chaffln. 

COST,  $iuiin 

(3151)  NO.  235-37  BROADWAY,  Oak- 
land.     Fire  repairs. 

Owner J.   H.   King,  Premises. 

Arch  itect  .  .  .None. 

Contractor.  .Corbett      &      Bayless,    1110 
Franklin,  Oakland. 

COST,    $500 

(3152)  NO.  5256  CL.AREMONT  AVE., 
(  lakland.      Tank    frame. 

Owner W.    Benson.    Premises. 

Architect  .  .  .  None, 

Contractor.  .F.   Tayton,   5237   Miles  Ave., 
Oakland. 

COST,  $4  00 

(3153)  NO.  3912  PENIMAN  AVE.,  Oak- 
land.     Addition. 

Owner Mary  Gooch,  Premises. 

Architect  .  .  .None. 

Contractor.  .C.   A.   Jackson,    2913    Viola, 
Oakland. 

COST,   $600 

(3158)  N  THIRTY-NINTH  525  W  Mar- 
ket, Oakland      story  5-room  dwlg 

Owner G.  R.   Bell,  616  41st,  Okd. 

Architect  .  .  .None 

Contractor.  .B.   A.   Stuart.  616   41st,   Okd. 
c.  1ST,    $2200 

(3162)  E  BENVENUE  AVE  100  N  Alea- 
traz  Ave  Lol  21  Blk  1,  Fairview  Park, 
Oakland.  All  work  for  one-story  6- 
room  dwelling. 

Owner B.     C.     Read,   13S     Ricardo 

Ave..   Oakland. 
Architect  .  .  .None. 
Contractor..  W.    A.    Farris,      16      Monte 

Vista    Ave.,   Oakland 
Filed  Oct.  25,  '13.     Dated  Oct.   24,  '13. 

Ready    for    plaster Vi 

Plastered     Vi 

Completed     & 

Usual    35    days U 

TOTAL    COST,    $3500 
Bond,    none.      Limit,    90    days    after    Oct. 
Forfeit,    none.      Plans    and    specifi- 
cations   filed. 

(3165)  NO.  2023  RUTHERFORD,  Oak- 
land.      Alterations    and    additions. 

■  .  ■     Miss  Eugenie  Weyman,   804 

51th   Ave.,  Oakland. 
Architect  .  .  .None. 

Contractor.  .  t,    N.    Porter,    2112:1    Ruther- 
ford, Oakland. 

COST,  $1000 

(3166)  N  ORION  121%  W  62nd  Ave., 
Oakland.      One-story    4-room   dwlg. 

Owner C.     F.     Atkins.     5935    Orion, 

(  lakland. 
Architect  .  .  .  None. 
I  lav's    work.  COST,    $700 

(3167)  THIRTY-NINTH  &  DIAMOND, 
( 1  ikland.      All. rations. 

Owner White     Star   Laundry     Co., 

I'l.ini   . 
ted  .  .    None. 

Dor      V.     L.     Fortin     &     Son,     LOU 
-  I    lin.    (  lakland. 

COST,    $450 

1      NO.      316      FOREST,      Oakland. 
Alterations. 


;  Wednesday,   Oot.    2:1    1913. 

owner .1.   .1.    Esterbrook,   Premises. 

Architect  . .  .None. 

Contractor.  .H.    C.    Knight,    1725    Broad- 
way,  Oakland. 

COST,    $1(1(1 

(3169)  N  SIXTY-FIRST  230  E  San 
Pablo  Ave.,  Oakland.  One-story  four 
room   dwelling. 

Owner E.   R.   Paterson,    1607   Todd, 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $550 

(3170)  W  VINCENTE  ROAD  Lot  66, 
Claremont  Heights,  Oakland.  One 
and  one-half-story  6-room  dwlg. 

Owner J.  W.  Mahoney,  1409  Spring 

Berkeley. 

Architect  . .  .None. 

Contractor.  .F.   R.   Peake  Co.,   2127   Uni- 
versity  Ave.,   Berkeley. 

COST,   $3250 

.21711  \V  WALKER  AVE  360  S  Cot- 
tage, Oakland.  Two-story  9-room 
dwelling. 

Owner H.    M.    Swalley,    745    Grand 

Ave.,   Oakland. 

.Architect  •  •  .None. 

Day's  work.  COST,  $5000 

liuilding  Contracts  Awarded 
Berkeley. 

No.  Owner                     Contractor  Amt. 

3102  Pfrang     Pfrang  304)0 

3107  Fuller      Sherwood  1500 

3108  Turner      Turner  1600 

3111  Richs     Wood  1800 

31.12  Hadjopaules      Aalto  2000 

3124  Wav    Service  2000 

3125  Depavo    Moore  30u0 

3128  Tfggart     Junk  450° 

3129  Roe     Ideal  3500 

314H  Timheirger      Kollmer  4000 

3141  Eistrat    Berriman  1600 

3142  Hynes     Larmer  1750 

3148  Rickey     Sullivan  1540 

3149  Miller     Doyle  400 

3150  Boehme     Duval  400 

3157  Cal  Ink Richter  5000 

3159  Gettemy     Deibel  2290 

3160  Barnett  Hughson  1858 

3161  Brown      Bischoff  3500 

3163  Brain     Junk  17800 

3164  Hadjopoulos     Aalto  2000 

(3102)  W  FRESNO  AVE  300  S  Solans 
Atve.,  Berkeley.  One-story  6-room 
dwelling. 

Owner H.    C.   Pfrang,    5359    Shatter 

Ave.,    Oakland. 

Architect  .  .  .None. 

Day's   work.  COST,   $3000 

(3107)  N  WARD  300  E  Mabel,  Ber- 
keley.     One-story  5-room  dwlg. 

Owner J.    H.    Fuller,    2377    Woolsey 

Berkeley. 
Architect E.    W.   Stillwell   &   Co.,   Los 

Angeles. 
Contractor.  .F.   E.  Sherwood,  Stege. 

COST.   $1500 

(3108)  NE  SNYDER  AVE  AND  8TH, 
Berkeley.      One-story    7-room    dwlg. 

Owner A.    B.    Turner,    1082%    43rd, 

Oakland. 
Architect  .  .  .None. 
Day's   work.  COST,   $1600 

(3111)  S  WARD  215  E  Sacramento, 
Berkeley.  One  and  one-half-story  4- 
room  dwelling. 

1  iv,  ner Caj;l    Richs,  3241   Ga  ttforBla, 

Berkeley. 
Irchiteel  .  .  .None. 

Contractor.  .C.    II.    Wood,      5222      Dover, 
Oakland. 

COST,    $1800 


Wednesday    Oer.    29.    19 

E  SAX  PABLO  AVE    1      N   Addi- 
son,   Berkeley.      One-story    garage. 

Owner Z.    G.    Hadjopaules,    Bkly. 

Architect  .  .  .None. 

Contractor. .  E.    J.    Aalto.    1  r> 3 1    Califor- 
nia.  Berkeley. 

COST,  $2000 


(3123)  N  HEARST  102  E  Franklin, 
Berkeley.     One-story  5-room  dwlg. 

Owner Vi  m.    C.    Benter,    18th    and 

Telegraph  Ave., 
Architect  . .  .None. 

Contractor.    R     .Morris.    172'     Telegraph 
A'     ,    Berkeley. 

COST,    $1300 

(3124>      W    KAINS    AVE    95.38    S    Cedar, 

Berkeley.      Two-story    12-room    flats. 
Owner J.    F.  -anrl    Clara    \\ 

Golden  Gate  Ave  .   S.   F. 
Architect  .  .  .None. 
Contractor.. C.  A.  Service,   R  R   i,  Santa 

Rosa.  COST,  $2000 

(3127)      S    UNIVERSITY      AVE 

Giant.    Berkeley.      One-story    cl  urch. 

Owner Bethany    Lutheran    Church, 

Premises. 
Architect  .  .  .None. 

Contractor.  .E.  J.  Aalto.   153]  California', 
Berkeley. 

COST.  $4500 

(312S)  X  ROSE  40  E  Greenwood  Ter- 
race, 'Berkeley.  One-story  5-room 
dwelling. 

Owner F.    J.   Teggort,    1334    Spring, 

Berkeley. 
Architect     .  .Xone. 

Contractor.  .Junk-Riddell        Co.,         2247 
Telegraph    Ave.    Berkeley. 
COST.  $4500 


\     AVE    150    W    The 
Alameda.     Berkeley.       Two-stf  »7- 

room  dwelling. 

owner Nellie  Roe,    1755   San    Pedro 

Ave.,  Berkeley. 
Architect  .  .  .Xone. 
Contractor.  .Ideal     Bldg.    Co..     17 
Pe<'ro    Ave..    Berk 

COST.    $3500 


(3132  1      NO.    2442    PIEDMONT,    B 
Repairs. 

Owner M.    Tufts.    Premises. 

Architect  .  .  .Xone. 

Contractor.  .Jacob    Kollmer.    2753    Pied- 
mont Ave.,  Berkeley. 

T.   $450 


—  .MARIPOSA  500  S  Los  An- 
-  es  Berkeley.  Two-story  woom 
dwelling. 

owner A.  F.  Timberger,  2:3S  Chan. 

ning   Way,   Berkeley. 
Architect  .  .  .Xone. 

Contractor.  .Jacob    Kollmer.    2730    Pied- 
mont Ave.,  Berkeley. 

COST.    $4000 

(3241)      S   STUART    360    W    McGee,   Ber- 
keley.     One   and   one-half-story    live- 
room  dwelling. 
Owner Francis    Eistrat,    1617    Mar- 
ket. Oakland. 
Architect  . .  .Xone. 

Contractor.  .Henry        Berriman,         1701 
Woolsey.    Berkeley. 

.      $1600 


X    '■AKI.T.'X       280       W    McGee. 
Berkeley.       One-story     5- 

Owner W.    id  ni  -     Be   keley. 

ect  . .  .Xone. 
Contractor.  .Edw.    Larmer,    631 
Berkeley. 

COST,    $1750 


UL'IL    I.NJ    AND    INDUSTRIAL  NEWS 

\J  -7  "P"   BLK   2  Claremo 

keley.       All    work    for    one    and    one- 
half-story     plastered    garage. 

Owner T.      B.      Rickey.      4    En.-ina 

Place,    Berkeley. 

Architect  .  .  .None. 

Contractor.  .  H.    E.    Sullivan,    6441    Har- 
mon  Court.   Oakland. 

Filed  Oct.   23,   '13.     Dated   Oct.   21,  '13. 

Frame    up    >4 

Brown     coated     i4 

Completed    and    accepted ', 

Usual    33    days i^ 

TOTAL   COST,    $1341. 

Bond.    none.      Limit.    50    days.      Forfeit. 

none.     Plans  and  specifications  filed. 

(3249)      S\V     DWIGHT      AND      MILVIA. 
Berkeley.     Two-story  ha:: 

Owner c.  Miller.  Premises. 

Architect  .  .  .None. 

Contractor.  .J.    M.    Doyle.    2006      Univer- 
sity Ave.,   Berkeley. 

"OST 

PRriTVALE      AVE. 
Berkeley.     Alterations. 

Owner G      A.    Boehme,      816 

Oakland. 
ect  .  .  .None. 
tor..O.    Duval   &   Son.      :-        X    - 
tional  Bank  Bldg..  Oakland. 
3T,    S4ii" 

X      AMELIA  50  \V  4th,  Berkeley 
Alterations  and  reconstruction. 

California   Ink   Co..   Prem. 

ect  .  .  .None. 
tor.  .F.   C.    Richter,      1912     Vine. 
Berkeley. 

COST     - 

LOT   17   BLK   ?.   Arlington  Oaks. 
Berkeley.     All  work  for  two-story  and 
filing. 

yv.   R.   Gettemy. 

Architect  ...Smith  &  Stewart.  244  Kear- 

3    n    Francisco. 
Contractor.  .L.    ,T.    Deifcel. 
Filed   Oct.   23.  '13.     Dated  Oct.   21 

Fr  ime  up  and  roof  boarded $570 

Interior  finish   on 

Completed  and  accepted 

35    days 

Tl  ITA 
Bond,    none.      Limit,    SO    days.      Forfeit. 
none.     Plans  and  specifications   filed. 


S  CHANNING  WAY,  bet  Roose- 
velt and  McGee  Ave..  Berkeley.  ATI 
work    for    one-story    5-room    dwelling. 

'  Iwner Margaret  J.  Barnett.  Bkly. 

None. 
Contractor.. Hug!:  son    &    Donno): 

Stua: 
Piled   Oct.   24.  '13.      Dat(  3,   '13. 

Frame  up ^ 

Plastered    ■., 

Completed    i4 

Usual    35    days i, 

TOTAL 

Mortgage   on   Lot    12    r.ik    17   Map 

San    Pablo    Park.    Bkly.      Limit,    75    days 

it.  none.     Plans  and 

lions    filed. 

NOTE: — Bond  in  this  case  is  a  mortgage 

i3161i  LOT  10  BLK  6  Fairview-  Park 
Tract.  Berkeley.  All  work  for  one 
and    one-half-story    7-room    dwelling. 

1 '«  ner V  itton      Brown. 

off.   349   62nd. 

Oak  lend. 

1  let.  24.  '13. 

plaster 14 


29 

■  .  ed    1 , 

I   work  completed 14 

Completed    i , 

TOTAL  COST,  $35(Hi 
none.  Limit.  90  days.  Forfeit. 
Plans   and  specification     filec 


S   DERBY   110   E  College   Ave   E 
12-5,    Be-keley.      All     ,,-ork    for 
story   25-.. om  apartment   house. 

1  wner Louise       B.        Brain.        1410 

Josephine.    Berkeley. 
. .  Xone. 
or.  .Junk-Riddell      Invest      Co.. 
Berkeley      National        Bank 
Bldg.,  Berkeley. 
Filed   1  Dated  Oct.   22,  '13. 

Frame    up    1/ 

1    coated    u 

Completed   and   accepted % 

Usual    35    days i, 

TOTAL  Cl  'ST.    $ 
Bond,    none.      Limit,   100   clays.      Forfeit, 
none.      Plans   and   specifications   filed. 

E      SAX   PABLO     AVE   75  62      X 

1.12  E        1.52  S  35  VV  106.35 

X  5,   Berkeley.  All  work  except  60,000 

-    to   be   furnished   by    owner   for 

one-story  brick   garage. 

Owner Z-.  G.  Hadjopoulos,  Bkly. 

■    t  .  .  .Xone. 
Contractor.. E.  J.   Aalto,    153 
It.-i  '    ■  e, 
let.  25.  '13.     Dated  Oct.   21.  '13 

.    walls    up 1 

Roof   on   and    enclosed y 

Completed    and    accepted '; 

Usual     35     days i, 

TOTAL    COST.    $2000 
none.      Limit.    30    days.      Forfeit, 
none.      Plans    and    specifications    filed. 


.Building  Contracts  Awarded 


Alameda. 


%«•.         Ownvr 
Sundl  v 


105" 


•'  •  rrcction   in   Owner's   Name) 

N    PACIFIC    AVE    28S    W    5th    X 

No.    653    Pacific    Ave..    Ala- 
All    work    for      one-story      7- 
Iwelling. 

G.  Firpo.  207  Cypress.  Ala. 

Xone. 
:  '■"•  -Chas    H    Bui  n    tl     865  32nd. 
Oakland. 
,x-   '':;       D  10,   '13. 

Frame    up    u 

ister    0:1 i4 

eted     

L'sual    33    days i, 

T   iTAL     '    ST.    $3000 
one.      Limit.    90    days.      Forfeit. 
ttions    only    filed. 

NO        1904    CHAPIN,       Alameda. 
One-story   dwelling. 

v.   Alameda. 
Xone. 

ksen      &      Erieksen. 

1910  Hearst  Ave..   Berkeley. 

COST.   $212" 

"AIR    1    AKS   AVE    25   feel    W    ol 
T»  o-stor 
T   ■•!,,  i>    w.    Bewle: 
'   ■  .  .  F.    E.    Bew!e_\    s    I' 

\:     ,  •     Bolts,    '. 

c.  1ST 


■     -  iM'.l    CLARA    AVE.. 
•  ine-story   dw  elhng 


'UILDING  AND   INDUSTRIAL  NEWS 


Get  It  From  Bacon 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 


The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 


Successors  to 
Fv)OTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


S.F. 


Owner Ray  W.   Ryder,  304   1st   Na- 
tional  Bank   Bldg.,  Oakland 

Ar  :hitect  .  .    None. 

Contractor.  .C.  W.  Sylvester,  1623  Hearst 
Ave.,   Berkeley. 

i 'i  1ST,    $1950 

BUILDERS'    lll(M>. 

Li  IT  1  BLK  9  Clare- 
tnont,  Bkly.  Owner,  Mr.  Bowman; 
contractor,  Bay  City  Bldg  Co.,  Inc. 
.Surety.  Chicago  Bonding  &  Surety 
Co.  Bond,  $4190.  Con'ract  filed 
Oct.    10,    1913 


COMPLETION  NOTICES 


AI.AMKIIA    COUNTY. 


PECORDED  ACCEPTED 

Oct.     14,     1913— NW     TWENTY-FIRST 

and   Ti  i     N    100    W    158-1  I 

7-lii  S  rig   N  In   21st  160  to 

C    rlstian 

ration    to    Yager    Sheet    Metal 

Co Oct      3      "'i  I 

Oct.  14.  1913-    LOTS  8  AND  9   BLK  "G" 

Oct.    1  :  I  Ala,,   No.    2    Blk 

•■J"    Vernoi     I  I  Tern.esca] 

I  'I-.. i       Marj    <;   Rj  an   to   B   R   Dexter 

Oct.     10.     1913 

LOTS    II    AND    I-    BLK 
::    Map    Regents    Park    No     6,    Oak- 
land  Tp  e  Land  Ci 
to    Improt  emi  lea  ;ed    prop- 



.Map    Hunt ii  i  ikd.      .1    S 

Ramos  to  whom  oncern. . . 

\n  ■_■ 

913      l.'  \"i       I    I     5     m  rp    Sill 
worth   Tct,    Bkly.     Alamed  i  Co 
Hon,. 


Oct.    6,    1913 

Oct.  15,  1913— S  NINETEENTH  100 
E  Broadwaj  E  50xS  100,  Okd.  F  T 
McHenry  to  McCreary  &  Sampson 
Oct.     15,     1913 

Oct  15,  1913— LOT  4  Map  Walker  & 
Bradhoff  Tract,  Okd.  Mrs  Georgie 
E  Wilkinson  to  E  T  Leiter  &  Sons 
Oct.   14,    1913 

Oct.  15,  1913— LOT  12  BLK  "A"  Map 
Hemphill  Tract,  Brooklyn  Tp.  Chas 
W  Ruedy  to  C  B  Stanley.  .Oct.  11  ,1913 

Oct.  16,  1913— N  FORTY-FIRST  100 
E  Teles-apli  Ave  E  40xN  88.95,  Okd. 
William  English  *.o  John  Bernhardy 
Of/    -?,    1913 

I  id  1  ,.  1913  .-  FIFTY-SIXTH  116.32 
n  Park  w  25xS  91,  Okd.  David 
Robert     Berry     $2600 

Oct       18,     1913— LOT     9     BLK     2     Map 

a.   Bkly.      Hattie  M  Turton 

<  wt    F    R) $7300 

Oct.  17,  1913— NW  TWENTY-FIRST 
&  Telegraph  Av  N  100  W  158-11  7-16 
S  100  Mi  along  N  In  21st  160  to  beg, 
Okd.  The  Young  Men's  Christian 
ociation  to  Yager  Sheet  Metal 
Co Oct.  3,  1913 

Oct.  17.  1913— NW  GREENWOOD 
Ave  NE  Fleet  NW  34.66  NE  61  SE 
to  pt  distant  64  NE  from  pt  beg 
SW   64,  Okd.      B  Axel  Ovlen   to  John 

Vaughn Oct.  16,  1913 

LOT    6     BLK     24     .Map 

Lakeside  Tract  Adams  Point  Ppty, 
Okd  CHE  rdington  to  G  R  u  hid- 
den     ( lei      is.    1913 

1913      LOT    2,7     BLK     ::     Map 
i  mi       i  laks,       Bkly.         (ieorge 

i  nd    t"    Spi  Ing    Const  r    Co 

Oct.     it.    1913 

'  i.  i,     is,     1913      BOUNDED    ON    W     by 

t>;    n  in  i  rakland   Har> 


Wednesday.   Oct.    29.    1913. 

bor,  E  by  water  slip  bunkers  and 
land  Bay  Development  Co,  on  N  by 
alley  known  as  Heinhole  Ave,  Okd. 
Webster  St.  Wharf  Co  to  San  Fran- 
cisco  Bridge   Co Sept.    2."..    1913 

Oct  20,  1913  -W  TELEGRAPH  AVE 
100  S  16th  S  130  NW  103.95  SW 
102.44  N  130  NE  90  NW  5.72  NE 
1 12. sir    SE    74    SW    100.    Okd.      Kahn 

Realty  Co  to  W   P  Fuller  &  Co 

Oct.     20.     1913 

(let.  2D  ,1913 — LOT  13  BLK  "A"  Map 
Hemphill  Tract,  Okd.  Chas  W 
Ruedy    to    C    B    Stanley .  .Oct.    17,    1913 

Oct.  21,  1913— NW  TWENTY-FIRST 
and  Telegraph  Ave  N  100  W  158-11 
7-16  S  100  th  along  N  In  21st  160  to 
beg,  Okd.  Young  Men's  Christian 
Ass'n  to  J  C  Peterson,  Oct  17,  '13: 
C   Christensen    Oct.    ",    1913 

Oct  21,  1913— LOT  41  Map  North 
Christiania  Tract,  Albany.  Patrick 
Nelson  Bldg  Co  to  whom  it  may 
concern Oct.    17,    1913 

Oct.  21,  1913— LOTS  13,  14  AND  15 
Blk  "R"  Knowles-Posser  Sbdvn  of 
Kennedy  Tract.  Brooklyn  Tp.  Ideal 
Laundry  Co  to  W  G  Thornalley.  . . . 
Oct.   14,   1913 

Oct.  21,  1913— W  PTN  LOT  29  Map 
Potts    Tract,    Okd.        Margaret      A 

Powers     to     John     Laamanen 

Completed   

Oct.  21,  1913— LOT  19  BLK  2  Hotel 
Claremont  Tract,  Bkly.  Otto  Mail- 
anen,  Paul  Gustafsen  and  August 
Laine  to  whom  it  may  concern.... 
Oct.     15,     1913 

Oct.  23,  1913— NW  BROADWAY  & 
N  26th  W  153.63  W  233.20  E  199.94  S 
52.13  SW  187,  Okd.  The  First  Pres- 
byterian Church  of  Oakland  to 
Sartorius  Co,  Oct.  17,  '13;  W  W 
Tucker  Co,  Oct.  10,  '13;  Thomas 
Day    Co Oct.    15,    1913 

Oct.  23.  1913— NE  THIRTEENTH  & 
Webster    E    lOOxN    30,    Okd.       H    A 

Powell   to  Judson   Mfg  Co 

Oct.    20,    1913 

Oct.  23,  1913 — PTN  10  ACRE  TRACT 
conveyed  by  Executors  Estate  of 
Faxton  D  Atherton  to  Ferdinand 
and  Celia  Laura  Klee,  deed  dated 
June  17,  1881,  recorded  Libre  221 
Of  Deeds  Page  169,  Hay  ward.  Hay- 
ward  School  District  to  E  Ander- 
son     Sept.  25,    1913 

Oct.  24,  1913— N  LINDA  AVE  103  E 
Piedmont  Ave  E  41.5xN  128,  Oak- 
land Tp.  Ellen  B  Connahan  to 
Charles  M  MacGregor 

Oct.  24,  1913— SE  DAWTON  AVE 
403.75  NE  Clifton  tb  along  Lawton 
40.\SE  100,  Okd.  Andrew  Nelson  to 
whom   it   may   concern ..  .Oct.   20,    1913 

Oct.  2  1,  1913— LOT  35  BLK  14  Regents 
Park  No.  4  SE  Cor.  Stannage  Ave 
and  Dartmouth,  Albany.  Berkeley 
Bldg  &  Mortgage  Co  to  F  R  Peake 
Co Oct.  22,   1913 

Oct.  2  1.  1913  LOTS  1  AND  2  BL.  3 
Thousand  Oaks,  Bkly.  Elinor  Har- 
rell  Kennedy  to  Arthur  T  Riggs.... 

Oct.    14,    1913 

♦ 

LIENS  FILED. 


ALAMEDA    COUNTY. 


Oct.  10,  1913— S  THIRTY-THIRD 
: ; - 1 s . : i ~.  w  Telegraph  Ave  W  40xS 
123,  Qkd  Henry  Cowell  Lime  & 
Cement  Co  v*  J  C  and  Laura  Peter- 
son  (-."d   B    B    Wickersha-*i $121.40 

Oct.  10,  1913— S  THIRTY-THIRD 
398.95  W  Telegraph  Ave  W  40xS 
123,    Okd.       W    .1    Kidney    (Oakland 


Wednesday,   Oct.    29.    1913. 

Mantel  Co)  vs  J  C  Peterson,  Laura 
Peterson,  B  B  Wickersham. .  .$175.95 
Uct.  11  ,1913— S  DWIGHT  WAY  120 
E  Ellsworth  E  60.5xS  134.5,  3kly. 
E  H  Bellows  (Pacific  Wall  Bed  Co) 
vs  Estate  of  Willis  G  Witter  and 
Elizabeth  Gooding  Witter.  ...  $165.50 
u,i  u  ,1913— LOT  15  BLK  "C"  Map 
Sunnyslope,  Okd.  Hogan  l.ural  er 
Co    vs    C    M   Covell  -and    C   L   Decker 

$143.32 

Oct.  16,  1913 — N  ELIZABETH  now 
67th  125  from  E  In  San  Pablo  Ave 
10  2T,  N  110.09  W  22.3  S  110.72,  Okd. 
J  A  Graves  and  J  W  Beck,  $72;  A 
Soda,  $30.50  vs  Margaret  A  and 
Thos  J  Powers  and  John  Laamanen 
me,  16,  1913 — LOT  1  and  W  10  feet 
Lot  2  Blk  119  Map  Allston  Tract, 
Bkly.  Fred  Nyberg,  $39:  Berkeley 
Lumber  Co.  $474.45;  A  Sod-a.  $111.05; 
J  A  Graves  and  J  W  Beck.  $4  s.75 
vs  Samuel  lllicli  &  John  Laamanen 
Oct.  IS,  1913 — LOT  23  Map  Dimond 
Vista,    Okd.      Hogan    Lumber    Co    vs 

C    M    Blabon $7N.31 

Oct.  IS.  1913— LOT  24  and  W  3  feet 
Lot  23  and  E  22  feet  Lot  25  Blk  95, 
Kellersberger's  Map  of  Oakland. 
Hogan  Lumber  Co  vs  Oliver  Le- 
gault  and  Martial  Davoust..  $1526.21 
Bet.  20  ,1913— LOT  33  BLK  16  Map 
Havenscourt,  Okd.  Inlaid  Floor 
Co  vs  Havenscourt  Co,  C  Barkoff, 
K  Gustafson  &  W  G  Harlan. .  .$32.57 
Bet  20,  1913— LOT  37  BLK  16  Map 
Havenscourt,  Okd.  Inlaid  Floor 
Co  vs  Havenscourt  Co,  C  Barkoff, 
John    Doe   Taylor   and    W    G   Harlan 

J2S.4S 

Oct.  :'ii  ,1913— LOT  1  and  W  10  feet 
Lot  2  Blk  119  Map  Allston  Tract, 
Bkly.  Contra  Costa  Bldg  Materials 
Co     vs     Samuel       lllicli     and       John 

Laamanen      $58 

Dot.    _''i.    1913— Li  iT    26    BLK    "D"    4557 
,.f   Revised   Map  of  Fair\  iew    I 
Piedmont.     Wm  J  Tobin  &  Edmond 

Heafey     vs    A     Mitheson $33 

Oct.    20   ,1913— LOT    30    BLK    "D 
of     Revised     Map     Fairview     T 
Piedmont.     Wm  J  Tobin  &   Edmond 

Heafey    vs   A    Matheson $40 

Oct.  20  ,1913 — LOT  24  and  W  3  ft  Lot 
23  and  E  22  Lot  25  Blk  95.  Keller- 
berger's  Map,  Oakland.  California 
Door     Co     vs     Oliver     Legault     and 

Martial     Davoust     !         ' 

O.  t.  23.  1913— SE  NINTH  &  ALLS- 
ton  Way  E  50x»  iu0,  Bkly.  John 
P  Maxwell  I.Maxwell  Hardware 
Co)    vs  John  Laamanen  and  Samuel 

lllich     tt* 

iirt.  23.  1913— N  SIXTY-SEVENTH 
123  E  San  Pablo  Ave  X  110.72  E 
22.13  S  110.09  W  25.  Okd.  John  P 
Maxwell  (.Maxwell  Hardware  Co) 
vs    John    Laamanen    and    Margaret 

Powers      523 

Del  24,  1913— SE  THIRTY-FOURTH 
and   Market   E    lOOxS   50.    Okd.       .1    S 

Carr    vs    A    Glikbarg $12 

Ocl       M.    1913— HIT    32    BLK    101     Map 
Allston  Tract,  Bkly.     Marl  m  S  Fo 
$170.02;  F  W  Foss  Co,  $95.03  vs  M  O 
Fox  and  A  C  C  Krueger 

SAN  TOSE  AND  THE  SANTA 
CLARA  VALLEY. 


BUILDING   AND    INDUSTRIAL   NEWS 

City    and    will    cover    an    area    of    60    by 
100    feet.       First     il  lor     will     contain    a 
i  i  rge   lobbj .    office,   public   dining 
and     ,  ulies'     and      gentlemen's      parlors. 
Upper    two    lloors    have    been    arranged 

for    a    total    of    73    guest    r -     ne  irlj 

all  of  which  will  have  private 
Interior  finish  will  be  of  pine  -and  hard- 
u K  Bath  rooms  will  have  composi- 
tion lloors  and  tile  wainscot  Plans 
provide  for  steam  heat,  an  automatic 
,  evator,  I  oi  water  supply  and  vacuum 
cleaning  system.  Exterior  will  be  faced 
with  cemenl  plaster  Plans  tre  being 
in  epared. 


ne i 


r-'lli- 


Buildii.g  Jontracis. 


A  NT  A   CLARA  COUNTY. 


Owner 

Architect  .  . 
Contrai  tor. 


ON  MAIN  STREET  E  Park  Lane,  Los 
Gatos.  Reconstruction  of  damageal 
building. 

.J.   !..   Hicks   Co.,   Los   Gatos. 
.None. 

.J.    C.    Thorp.    Smout    Bldg., 
San  Jose. 
Filed    Oct.    14,   '13.      Dated   Oct.    11.   '13. 

As     work     progresses 73', 

Usual    35    days 25' 

TOTAL  Cl  1ST,  $141)11 
Bond.  $700.  Sureties,  A,  L.  Hubbard 
and  E.  10.  Cruo.  Limit.  30  days.  For- 
feit, none.  Plans  and  specifications 
filed  • 

LOT  7  BLK  5  Maypark  Trait  San  Jose. 
All  work  for  one-story  frame  resi- 
dence. 

Owner A,    G.    Oschner.    San    Carlos 

and    15th    Sts.,    San    Josi 
..    .  .  .A.     P.    Hill    Jr.,     295    S-lOth. 
San  Jose. 
Contractor.  .Chas.    Thomas,     629     N-San 

Pedro,    San   Jose. 
Filed  i  let.  14.  '13      Dated  Oct.  9.  '13. 

Frame    up    and    roof    on $1du7    3" 

Plaster    on     1007    3" 

When    completed     1007    50 

Usual     23     ,1- < >  s    1007    50 

TOTAL  Cl  'ST.   $4030    00 
1  ond,   $2030.      Sureties,   J.   A.   Chase  and 
11,  S    Thomas.     Limit,  90  days.     I 
none.      Plans   and   specifications    riled 


Hi  ITEL —  M      St 

i ncrete.    $50, 

lohn 
.1    Foley.   10   Kearny  street,  S.   F     ' 
,l      n      ii    tell      Burllngame       T  le    build- 
ing    ivlll    i  e    ei  ei  ted     on     S  tn       i 

I  nivc    ne  ir   tin-   business 


LOT    15    Burk      Tract,    Los    Altos.         All 
v.  oik    for    one-story    frame    residence. 
.  ...T.    N.     Perkins    and     R.     W. 
Boj  den,    Boston,    Mass. 
Arcl  itect  ..  .Julia      Morgan.     Mei 
Exchange  Bldg  ,  S     i 
Contractor.  .J.    B.    Dawson.    Los    altos. 
i  l   '  let.   17.  '13.     Dated  Oct.   17.  'i;; 
Frame  up  and    led   and   chim- 
ney   up    $878    10 

isi    coat   plaster   on 87S    15 

When    complete  I     S7S    10 

U    35    'lax  -    S7S    13 

T   iT.M.    COST,     I 
I    hi  I     $1800.      Sureties,    J.    Dud-field  'and 
i      F    Wright.  mit.   7.3  daj  s      Forfeit, 

noni        Pla  i. :    a  nd    spe    Ifli  ations   filed. 


Uuaranty   Co.   of   Baltimore,   Md.     Limit, 
:'i    days,       Forfeit,    $1    per    day.      Plans 
>      in   ations   filed. 


NEAR     COR.     STOCKTON     &     L.ENZEN 
Avi  =,    San    Jose.      All    work    for    rein- 
ed   <  oncrete    factor}     building. 

>\  G.     A.     Muirson.     1355     Ala- 

meda, San  Jose. 
\\  in      Bindc  r,     Kei      Bldg  , 
San   Jose. 
tor..E.    E.    Welilon.    78    Marshall, 

San  Jose. 
i    i      18,    '13.      Dated    Oct.    16,     13 
Between    1st  and  6th   of  each   month 

as     wnik     progresses 75% 

Usual    35    days 23% 

Ti  ITAL   COST,    $7800 

bom       •     •    "       Surety,    U.    S.    Fidelity    & 

(Jua.-anty    Co.    of    Baltimore.    Md.   Limit, 

Forfeit,       none.      Plans      and 

si  ceil,  a  ;  inn-   filed. 


LI  T  -  ELK  12  University  Survey.  San 
I  se.  All  v.  oik  for  two-story  frame 
res  idem  a 

R,    M.    Fisher.    San    Jose. 

Wm.    E.    Higgins.   San   Jose. 
01  .  .  T      L,    lioyt,    366    N-16tb    St., 

Si  ii     JOSC 

i,     13.      Dated  Oct.    15,  '13. 
rele     foundation     formed... $   545 

2nd    floor    joists    placed 750 

impleted    500 

■  ompleted    1000 

l;  iug       plumbing    in 750 

i         ■    &    plastering  completed     500 

building   completed    500 

i     35   days 1515 

TOTAL    COST.     $6060 
1  mill,    none.      Limit.    100    days.      Forfeit, 
Pians    a  nd    specifications    liled. 

il     \i  ESTEAD    Ri  IAD      West    of      Sanl 
C   ii  a      All  work   for  t\\  o-stoi  \    fi  ame 
dwelling. 

Geo       i  [lenden  ning,      Santa 
Clara. 

F     D     Wolfe,    1st    National 
Bank   B!dg.,  S  in  Jose 
.    >n      il    'i     Waltz.  San   Jose 
Fi.e      0         20,    '  13        Haled    I  let.    13,    '13. 

F.-ame    up     $121H 

I  row  a     plaster    on 1240 

ipleted     124" 

Usual    35    <ia>s 1240 

TOTAL    Cl  1ST,    $4960 
Bond,    $24S0       Surety,    U     S,    F  di 

Ma  ryla  nd       Limit.    9ti 

feit,  $3.     Plans  a  nd   sp< 
fill  '1 

W    sax  8ALVAD  iK£    s  in  Jose 
a    cottage. 
1 1    Ti   li  Pren 

■ 
work.  C<» 


M   ,     67i     ''    1.1'MBJA      AVE      S  i  'I      Jose 
t     i  i    .  oom   addil  ion 

.    Fehx   Savio,   Premises. 
ec  t  . . .  None 
I  ,  T,  $soo 


Li  I 


jln 


i  X    MINNESOTA       AVE    near 

Ave.,    San    .lose.       All    work    for    one-       NO  '■'      "    R1  '        »'*" 

i    |     frame    residence.  ' 

...P.   F.  Clark,  San  Jose.  M"     1-     M     Curl    -.    Prem 

Architect        .  F.    D.    Wolfe.    1st    National        Arc    ite    I   ...None. 

Bank    Bldg..   San   Jose.  work.  COS1 

i:     C     llerschbach.    320     '■' 

st     James,   San    Jose  "'       bet  San      Carl l      ban 

Fi  e,l    Oct      1.  I      14,    '13  -    '      r'     '        T 

ime    up    .......  $985  e  build  ng 

vner... 

Wl  .,,    le     .!     9S5       Ai  C      S      McK,  ink     ol 

r.,,.,i    .,-    fla,  s    San  Jose   Bldg  ,  Sal 

■i  i  it  \i,  Ci  'ST.   $394  Morrison  1  Clara 

1  on  I,    $1970       Surel        I       -  COST,  $26,0 


i  \  i:  i    ET,   San  Jose. 

■   wner 1.  A.   i 

v.  I  .  k 

N-F1FTH,    San    Jo 

J.  S.    M     ■  P   emises. 

Ci  'ST.   $1000 


BuIUDING   AND   INDUSTRIAI,  NEWS 
LIENS  TILED 


.    N-SEO  iND  One  a 

K.  O.  S 

.lose.  i 'i  '.-"I 


MARIN,   CONTRA  COSTA  /ND 
SONOMA  COUNTIES. 


HOTEL    AND    SI 

Cal.         Ai 
i 
E 

na.  The 
i  south- 
rid  Ken- 
's prin- 
i 
contain  i       otel  en- 

..II'   i        Upper    floors 

Int  er- 
and    some 
will      have 
il 
running 
lot    an  all    rooms    and 

a   va<  ii  :  S  ores  will 

display      win- 
on  ts       Ex  ter- 
pressed    brick. 
\\'i  :  k  ■  eing  pn 

i  "  itracts    Vwarded. 

e,      rein- 

Ig       S.     F 

■ 

..  d 
■ 
&    Wilsoi  ii 

- 
$1,224. 

JAIL      2 

: 

'"OMPLETIOtf  NOTICES. 


I  ON  i  l!  \     COST  \     nil  \TY. 


acc! 

... 



< 'o.vi'lt  «     COST  \     nil  \T\. 

AMOUNT 

i— LOT   18    BLK     7     V 
Tract.      I-    P 
vs    Harbi  J    C 

1  i      :  i  $123 

AND 

T    :    X    l;   3    E    M    D    B   &    M.      H 

"'    Guthrie    [nvst 

Co     i  n  I    i '    ,i-    Not  I 

22,    23    AND 
22T1NR3EMDB&M   Rancho 
NT    McNamara 

!  ithrie     ltivst 
Co       $2S.j.75 


LIENb  RELEASED. 


CONTHA       COSTA       COUNTY. 


RECi  iRDED  AMOUNT 

LiOT     IS    BLK    7    Walls 
Harho      Ci  r t.      Stege    Um- 

bel   &    Mi..!,    . . ,     Co    i"    New    Rich- 
mond   i     nd    Co,    -i    I      Va  n    and    I.    1' 

$287.93 

LOT    IS    BLK    7    Walls 
i  .                             i                Stege   Lum- 
II  ixdware    Co    to    Irwin    anil 
: '  i 1162.62 


Contiacis  Awarded 
Op  Suisun  Sihoo). 


Peterson    &    Wilson    Get    General     Con- 
tract  ami    Plumbing   for  School   De- 
signed  l»j    H.  C.   Smith. 

Bids     tvere    opened    by    the    Board    of 
Education    at    Suisun    on   the   evening   of 
i  ii  lion    of 

i  einforced   concrete  High 
Arc    itect   Henry   C. 
Smith    '  A   contract    for   the 

on    including    granite 
work,  m<    it        "nice   and    the 

i      awarded    to    Peterson    & 
I  'osl    Street,  San  Francisco, 
'i     '■   Pai  ifie   Blowi  r  ,vi   Heat- 
ing   Co  awa     led    the    heating   and 
uum     cleaning     at 
program      clocks 

i  ndard  Electric  Time 
Co    I"  i         following  bids  were 

i    e   general   construction: 
Suisun    High   School. 

Wold    &    Kahn $74,903 

on,    $62,771    with 

63,2  16 

68.676 

76,800 

i!       i  .i 72,580 

89,500 



\l      ii 69.977 

.     ...    76,253 

;ii 53,850 

♦ 

FRESNO     MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


i     s  t  o  r  j      and 

iank,     Sta  nisl-au  s 
i'     VIorrell, 

ocl wner's 

.     ",.ii    con- 
i 

•      ;  II 

ised     ii.     thi      in  Incipal 


Wednesday,   Oct.    29.   1913. 

1 s.     Thei  e  will  ■  ■  .en    lire 

the   1  i  oom    with    a    I. rick 

mantel       Tile    wainscot    will    be 

used  in   1 1  e   bal  Ii   i  oom  and   I 

ti  rior   of   i  he   d  n  elling    will    be   covei  el 

with     rustic    and     shingles.       Plans    are 

ipared 

APARTMENT     Hi  IUSE        2    story    and 

|   •  ,    i  rick.      ( :osl    nol    sta  ted.      Porter! 

villi      Tulare   Co.,    Cal.      Architect,    Henj. 

G.     Mil >nugal,     SI  eldon      Bldg.,      s.       F. 

owner.  V.  D.    Knupp.     Tlie  building  will 

i  ner  site  and  ha 

esigned     for    stores    on    the    first    fiooj 

i    a    i.  mi    ei    of    two   a  nd    thi  ee    i I 

suites   on   the  sec l   floor.      Interior  lin- 

ish    will    be    of   pine    throughout.      Plans 
provide    for    a    central    heating    system 
|'i      "      .vatei  >ply.      All    suites    will 

have  wall  beds  and  private  bath  rooms. 
Stores  v.  ill  have  plati  glass  windows 
in  patent  store  fronts.  Exterior  of  the 
building  will  be  faced  with  pressed 
I  rick.      Plans    are    now    being    prepared. 

Contracts    1  warded. 

GARAGE  -1  story  and  base,  rein- 
forced concrete,  $17,000.  Fresno.  Freed 
no  Co.,  Cal.  Architect,  Eugene  M.ithew- 
son,  Forsyth..  Bldg.,  Fresno.  Owner,  A. 
Mattei.  Contractors,  Trevvhitt  &  Shields. 
'resno       Contract    price,    $17,000. 


Building  Contracts. 


FKESNO    COUNTY. 


NW  COR.  "J"  AND  -MARIPOSA  STS., 
Fresno.  Installation  of  boiler,  smoke 
stack,  oil  tank  and  oil  pump  in  othee 
building. 

Owner Fresno    Estate    Company. 

Architect  ...Geo.    W.   Kelham. 

Engineer  .  .  .Hunter  &  Hudson. 

Contractor.. J.  E.  O'Mara,  419  Minna  St., 
San  Francisco. 

Filed  Oct.   22.  '13.      Dated  Sept.   24.  '13. 

As   work   progresses S .".'. 

Usual   35  days Balance 

TOTAL  COST,    $5200 

Bond,    none.      Limit.    60    working    .lays. 

Forfeit,    none.      Plans   and   specifications 

filed. 


LOTS  17.  18,  19  BLK  168  Fresno  (Cor. 
T  an.l  Tulare  Sts.)  All  work  for 
dwelling. 

I    wner Geo    V.Martin,  Fresno. 

Architect  .  .  .None. 

Contractor.  .A.    D.    Wilkins.   Fresno. 
:     '13.      Dated  Oct.   21,  '13. 

Roof  in  place $1000 

Building  plastered    1000 

Completion    mm 

::<;  ,ia>s  after 3010 

Ti  PTAL    COST.    $6020 

Bond,  $3010.     Sureties,  A.  M.  Loper  and 

.las.  E.  Nuss.    Limit,   forfeit,  none.    Plans 

and  specifications  filed. 


I  OTS  I,  2,  3  BLK   104,  Fresno.     All  work 

I'm    • pletion   on   one-story   building 

(I  .'  tee]  Hoik  upon  which  was  com- 
pleted by  the  California  Constr.  Co. 
ii  t..i... i-    Huh  i, 

wner E.  F.  Mitchell,  Sin  Francisco 

Arch  itecl  .      Noni 

Contractoi      C     V     Smith,    Fresno. 

Filed  Ocl     22,  '13       Dated  Ocl     20,  '13. 
Brl   I.      « .ok     complel  ed     and     1st 

iolsts    in    place $300 

poof  and    ii   coal    plastei    on 400 

Completion    of    building 500 

Usua  I    35    .lays 250 

TOTAL    .'.  1ST,    $147," 

i  on, i,    none       Limit,    n  oi  k  Ing    days. 

i '  irfeit,   a       Plans    .  nd   spe  :l  float  Ions 

filed, 


Wednesday,   Oct.   29,    liii:;. 

COMPLETION  NOTICES. 

FRESXO   COUNTY. 


RECORDED  ACCEPTED 

1913— LOTS  33  AND  34  P.LK 
4  Riverdale  Add'n,  Fresno.  Ruth 
Landrum    to    B    Leavy      and    M      D 

Priest Oct.    13.    1913 


SACRAMjsjnTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


RESIDENCE— 1  and  2  storj     ind  base, 
frame.      Cost    not    stated. 
I  Cal.      Architect,    none.       The     following 
Da;      Labor   jobs    are    reported    as   about 
to    be    started    in    Sacramento:       C.     H. 
Chatterson.    3126    T    street.    Sacramento! 
2    1-story    and    base,     frame     dwellings, 
I    600   each;   Morrel]   &   Clark   Construc- 
I  lor    Co.,   Sacramento.   2   story   and   base, 
frame    dwelling,    $4,500;    E.     A.      Pierce 
?626   Park  avenue,  Sacramento.  2  1-story 
and    base    frame   dwellings,    $2,700    each. 
and    Frank    P.    Williams.    3117    7: 
nue.    Sacramento,    2    story    f ram • 
fence    Bats,    $6,500 

APARTMENT  HOUSE  —  2  story  and 
base,  frame.  $2,500.  Stockton.  San  Joa- 
quin Co..  Cal.  Architect,  Ralph  P.  Mor- 
rell.  Odd  Fellows*  BIdg.,  Stockton. 
Owner's  name  withheld.  The  building 
will  contain  three  suites  of  four  rooms 
and  bath.  Interior  will  be  fin i- 
pine  throughout.  All  suites  will  have 
wall  beds.  Hot  water  will  be  supplied 
in  all  rooms.  Exterior  of  the  building 
will  he  covered  with  rustic  and  ship- 
lap.  Plans  are  complete  and  figures  are 
being    taken. 

PACKING  PLANT— 3  story  and  base, 
reinforced  concrete.  Cost  not  stated. 
Sacramento.  Cal.  Architects.  Seadler 
&  Hoen,  Forium  Bldg..  Sacramento. 
Owners,  Swanston  Packing  Co.  This 
work  was  mentioned  here  some  time 
ago  when  plans  were  first  started.  The 
building  will  be  erected  in  the  Haggin 
Grant  and  has  been  designed  for  one 
of  the  most  modern  packing  plants  in 
the  west.  Construction  will  be  fire- 
proof throughout  with  exterior  walls, 
floors  and  roof  slabs  of  reinforced  con- 
crete. There  will  be  metal  window 
sash  and  frames.  Special  machinery 
will  be  used.  Office  portion  of  the  build- 
ing will  be  finished  in  pine  and  hard- 
wood. Exterior  will  be  faced  with  ce- 
ment plaster.  Plans  are  eompl. 
figures   will  be  called  for  at  0 

STORES  AND  LOFTS  —  3  story  and 
base,  brick  and  steel,  $25,000.  Stockton. 
San  Joaquin  Co..  Cal.  Architect's  name 
not  given.  Owner,  Peter  Morengo,  26 
South  Center  street.  Stockton.  The 
building  will  be  erected  on  Lots  1",  and 
16.  Block  29,  and  has  been  designed  for 
stores  .in  the  first  floor  and  lofts  above. 
uterior  will  be  finished  in  pine 
throughout.  There  will  he  metal  win- 
dow sash  and  frames.  An  automatic 
i  :  system  win  be  installed,  Ex- 
m  01  .if  the  hull. ling  will  1.. 
with  pressed  brick.  Plans  arc  com- 
plete ami  in  the  hands  ,,f  the 
who  will  do  t  e  work  by  Day 
All   materials  are  now  being  pur 

RESIDENCE—]   and   2  story  and 
''"St    not    stated       Sto 

I i o.,  Cal.     Architect,  none.     The 

following  Day  Labor  j . .  1 . s  are  reported 
as  about  to  he  started  in  Sto  kton:  W. 
1  Nutter,  113  Ea  ireet.  Stock- 

'""■    '    story    and    base,    frame    dwelling, 
$2,500;    B.    Cassidy,    viG    East    Wa 
Ion.    Stockton,    1    story    frome   dwelling, 
$1,000;  Mrs.  M.  L.  Rule,  1221  East  Chan- 


BUILDIXG  AND   INDUSTRIAL  NEWS 

nel  street.  Stockton.  1  story  frame 
dwelling.  $2,SS1,  an.'  11  W.  Johnson, 
123  Mariposa  street.  Stockton,  1  story 
and   base,   frame   dwelling.    $1,900 

Building  Contracts. 

SACRAMENTO    COUNTY. 


N    CO    FEET    S    100    FEET    LnT    4     I.    J. 
and   6th   Sts.      Sacramento.      Erect 
building. 

Owner John    Haub,       1012    H      St., 

Sacramento. 
Architect  . .  .None. 

Contractor.  .George    W.    Martin    &    Son, 
1217    191       SI  .    S  tcramento. 
Filed  Oct.   16,  '13.     Dated  Oct.    10,  '13. 

COST.    $2765 

N  %  OF  S  %  LOT  P.  Q.  3RD  &  4TH 
Sts.,  Sacramento.  Two-story  brick 
building. 

Owner Matsui  Inv.  Co. 

Architect  . .  .None. 

Contractor.  .Louis   G.    Barton    and    L.    E. 
Hite   (Barton  &  Hite),   1S12 
L  St.,  Sacramento. 
Filed  Oct.   16,  '13.     Dated  Oct.   15.  '13. 

COST,   $6954 

LOT  4  J.  K.  2ND  AND  3RD  STS.,  Sac- 
ramento.     Alter    building. 

Owner A.   F.    Finkelstein.      IIS      K 

St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .Chas.    Vanina,    2022    M    St., 
Sacramento. 

COST,   $2500 


S  70  FEET  LOT   15   BLK  4S.   Oak   Park, 
Sacramento.     Erect  dwelling. 

Owner o.   H.   Moore,   2903   35th   St., 

Sacramento. 
Architect  .  .  .None. 
Day's  work.  COST,  $1200 


KINNEY  SCHOOL  DISTRICT  near  Mills 
Station,  Sacramento.  One-story  re- 
inforced   concrete    school. 

Owner Trustees       Kinney       School 

District. 
Architect. .  .None. 
Contractor.  .Wm.    C.   Keating  and  H    S 

Holt. 
Filed   Oct.    20.    '13.      Dated  Oct.    20,   '13. 

COST,    $3333 


Building  Contracts. 

SAN    JOAQUIK    «OUN'TY. 

LOT  5   BLK    101    E,      Stockton.        Frame 
dwelling. 

0wner c.       A.    Kennedy.      720      E- 

Weber   St.,    Stockton. 
Architect  .  .  .Noni 
Day's    work.  COST.    $1500 


LOT  3   BLK    100      E.   Stockton.        Frame 
building. 

""'tier j.    e.    Rice,   32   S-Sutter   St., 

Stockton. 
Architect  .  .  .None. 
Day's  work  .  COST,   $2000 


S    ',    LOTS    1"    A.VIi    12    BLK    90    S    M    C, 
kton.       Frame    Imilding. 

Owner C.    Kenyon.    727    E-Fremont 

St..  Stockton 
Architect  . .  .None. 
Day's    work.  CdST,    $2200 


LOT  i    BLK   'is  s   M  c.  Stockton.     Erect 
frame   building. 

Owner Chas.    F.    C!:risman. 

Architect  . .  .None. 

Day's  work.  COST,   $1500 


33 

BLK    198    E,    Stockton.      Frame 
building. 

.  .  .  \Y.    E.    Stuart. 
Archiaect  .  .  .None. 
Day's    nork   .  COST,    $loao 


I  l.K    237    E,    Stockton.      Frame 
building. 

'  leo.     Lytle.     343       N-Union 

St..    Stoekt.m. 
Architect  .  .  .  None. 
Day's    work.  COST.    Jlvim 

I'  TS    15    AND    16    BLK    29    E.    Stockton. 
e-story    brick    building. 
Peter   Masingo. 
None. 
work.  Cl  >>T.  $2500 

LOT    1     BLK   71   S   M  C,    Stockton.      Re- 
model   frame   building. 

.  .  ..Margaret  Lamasney. 
Architect  .  .  .None. 

work.  COST.   $400 


-'   ',    IvTS  10  AND  12   BLK  4,  The  Oaks. 
Frame  building. 

Mrs.  c.  Gnekow. 

Architect  . .  .None. 

«™rk.  COST.  $2500 


LOT    13    BLK    12,    The    Oaks.    Stockton. 
Frame    building. 

Owner H.    H.    Walten. 

Architect  .  .  .None. 

Days    work.  COST.    $looo 


Re- 


NO.    513     E-MAIN    ST.,    Stockton, 
model   brick  building. 

Owner O.    H.    Hess,    522    E-Lindsay 

St.,    Stockton. 
Architect  .  .  .None. 
Day's   work  .  COST,   $500 


LOTS  2  AND  4   BLK  121  S  M.  Stockton. 
Erect   brick   building. 

Owner J.     Ruiz,     Sutter     &     South 

Sts.,   Stockton. 
Architect  ..R.    P.    Morrell,    I.    O.    O.    F. 

Bldg.,    Stockton. 
Contractor.. Daniels    &    Green.     S29    N- 
Harrison,   Stockton. 

COST.    *  7 1 1 0  <  > 

N   ■,  OF  LOTS  10  AND  12  BLK  4,  Stock- 
ton.     Erect    frame   building. 

Owner W.   J.   Nutter.    113   E-Acacia 

St.,   Stockton, 
ct  .  .None. 
Day's     work.  COST,    $2500 


LOTS    15    AND    16    BLK    29    E.   Stockton. 
Three- -inv    brick    building. 

Owner Peter  Marengo.  26  S-Center 

St..    Stockton. 
None. 
work.  ,;  1ST,   $25, 

LOT  3   BLK  30  E.  Stockton.   Erect  frame 

building. 
Owner B.  Cassidy,  816  E- Washing- 
ton St.,  Stockton. 
None. 
Day's  work.  ci  1ST,  $1000 


|         BLK   226     E.  Stockton.        Frame 
building. 

Mrs      M.  I,.     Rule.     1 221     E- 

ni  I  si.,     sto.  I 
t  . .  .None. 

■  .irk.  Ci  ,ST     j2gS] 


1..  IT  7  and  W  :.■■  I...t  :,  Blk   196   E.  Stock- 
Frame    building. 

H     W.    Johnson.    423    Mari- 
posa,   Stockton. 
None. 
•'•  °rk.  COST,  $1800 


:  DING    AM)    INDUSTK1AL   NEW 


AND     3   BLK    1    W,      Stockton. 
Two-story    brick    building. 

Owner -M.   Rossi,   Eldorado  &   Alain 

Sts.,   Sto  kton. 

•     t  .  .  .R.    P.    Moi  n  11.     1  r:-13    I.    O. 
O.  F  i   kton. 

Day's    work.  Ci  'ST.    $25,000 


LOs 


ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 


I.' iTS  :,  AND  7  BLiK  100,  Stockton.  All 
work    for    one-story    frame    bungalow. 

Owner William        H.        Leigingeo. 

I  ton. 

N  o  n  i 

Contrai  tor.  .G.    x.    Ha™  es,    1412    E-Oak 
St.,    Stockton. 

t.    11,   '13.      Dated  . 

Frame      up      $500 

Plastering     completed     iOO 

Mill    work    eempleted 500 

Usual     ::.:,     .lays 600 

T<  iTAI.    COST.    $1'100 
Bond,    limit  none.      Plans    and 

riled. 

STi   CKTON    HIGH    SCH   lOL    bounded 
bj     Ni  and   San 

kton.     All   work   for 
two-story       and       basement 
huilding. 

I  Iwner I  \       -      oo     Board  of  Edu- 

(Mrs.    C.    Sohi 
Mrs.     Alva     M    Leod,     Frank 
i  ml    B.    F. 
Eastman),     Stockton. 
-    one  &    Wi  ight,   26  S-Cali- 
fornia   St..   Stockton. 
Contractor.  .Che:     irt     &     Nystedt,    1048 
N-Sierra         Nevada         St., 
kton. 

13.      Dated  . 

of   each    month  ....        75' 

Usual  -         

TOTAL    COST,     $4 

Casualty 
Co.    of    California.         Link- 
Forfeit,  $10  pi  i  nd   speei- 

LT  :,  BLK  I'H  E  of  Center  St.,  Stock- 
ton, All  work  for  one-story  frame 
l  uilding. 

\     Kennedy.    S04    E- 
o   kton. 
None. 
Contractor  ..  Hi, 1    t«i    Browman,    Stockton 
I   Oct     It.   '13 
No    ci                                  .1     to    pay- 
id     

T'  'TAL    COST.    $1000 
Bond,    none.  r      B.    Littleton 

m  t       forfeit. 
none,      -'fans  and  specifications  filed. 

.  if.  INT    .v     AUR   iRA       ,s 
ton.      Oil     burner    plants    in    Fremont 
school  and   in   Eldorado  school,   N   El- 
-  ock ton 

tion      or 
kton. 

.v     stone, 

&     Walker. 

■  I    . 

$.",_»."j 

17.", 

L.    CI  'ST.    $7mi 
Limit,    -.",    .1 
$5.       I' 
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MKIi  AMOUNT 

,     .   i:   I, 
mei  ,  'Tin 

San  and  P  .1   '.  or   i.  ,$'j.'.:,ii 


STORES    AND    DOFTS  —  6    story    ami 
a  se,    Class    C    construe  tion.      Cost     not 
stated.      I. us    Angeles,     Cal.       Al 
Harold      Cross,      Consolidated 
Bldg.,    I.     A       Owners,    Lyon,    McKinney 
a  ml  Smith.     The  building   will   :  • 
3    nth    Hill    street    and    wil 
a   frontage  .if  60  feet  by  a  depl 

si  i'u,  tiir::  i  eel 

will    ]  ,.    used.      Interior    finish    w'ill    be 
of   pin.  Plat        iro\  ide   for 

two    eleval    .  -.    om     pas  senger   and   one 
fn 

metal    window     sash    and 
proof  doors  and  a  vacuum  cleaning  sys- 
tem.     Stores    will     have    patent     fronts 
...I      plati  windows.        Marble 

ised.     Exterior  of  the 
building    will    lie     faced      with 
brick    with   tile  inserts       Plans   are  com- 
plete and    fii  ken. 
sen                           'ING&—  2    2-sto 

'  .i  -.      :.     -k      i. ..i    s  tee       $7a Glen- 

dale,  ]  ■    •  irchit. 

Norman    F.    Marsh,    Broadway     Central 
Bldg.,    I.    A-.      Owners,    Glendalc 

One    of    these    buildings    has 
been    designed     for    a     manual    training 
school    and    the    other    for     a     domestic 
uilding.      Architectural   design 
tion    will    be   similar    to  1    • 
buildings,     with      pressed     and 
sandstone    brick    facing,    and     artificial 
.-tone    trim        Interior    finish    will    be    of 
pine    with    maple   floors,      There  will    lie 
a    modern    system    of    heating    and    ven- 
tilation.    Pin-  and   vacuum 
-.em  will  be  installed.  Plans 
•     work    are    now     being    pri 
Pils   will  be  called  in  the  course  of  two 
or    three   weeks. 

SCH     OLS       I    2-story   and   base,   brick. 
Cost    not    stated.      Long    Beach,   Los   An- 
geles  Co.,    Cal.      Architect.    A.    Burnside 
Sturges,    story    Bldg..    L.     A.       Owners, 
I  ik-trict.  The  Board 
.-    Long    Bea. 
i  t    will    receive   bids    up    to 
p.    ui     ..f    Thursday.    November    1". 
•     erection    of     foul 
lings    in     the    city    of    Long 
i  .     .  The    buildings    are    designated 

•  ■   ioca  ted    as   follows:     No.    l 
at    the    corner    of     Obisco     avenue     and 
Eliot  street;   No    2  at  the  corner  of  East 
and   Termini,  avenue;    No. 
3  at  thi  ni  Tern- 

i  nd    No.    t    at    the   coi  ner   of 
street.    Sepa- 
iken   ..a   the   general 
-     electric    wiring  and 
All   contract- 
ed     '     submit   a   lump 
sum    bid  on    buildings 

e  bid 
The 
ids   foi    building    No.    la  ■ 

• 

■        '    I         Bids 

:    .    .  ■      With 
fl 

CLUB      HOI  I      base. 

i  rick.    '  'u-i     not    st  i  ted. 
ects,      1 1 1 1 1 ' 
i  i .      \       Ownei       Auto- 

i  'a  lifornia. 

i  illding  will 

■.     i     .    de 
the  -         interior 

-  .i 

-I.  .1       hall. 

nd  hard- 

.vill    be    used 
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throughout.  There  will  be  steam  heat 
and  large  open  fire  places.  Mantels 
will    be    of    brick     and     tile.        Elevator 

e    and    dumb    waiters    ar< 
Red.      Exterior    of   the   building    will    lie 
brick.       Plans    are 
.  ir.g    prepared. 
l.|  IDGE    HALL     2    stoi  -.    and   base,   re- 
Cost      not      stated. 
Fillmore,    Ventura    Co.,    Cal.      Architect, 
Homer    Glidden.    Wright    and    Callender 
Bldg.,    I.     A       Owm    -     Hasonic   Temple 
.tion    of   Fillmore.      The   building 
will   le  erected   on   Central   avenue  hav- 
ing  a   frontage    of   50    feet.      Then-    will 
re.-;    on    the    first    floor    and    upper 
arranged   for  lodge  rooms 
..lfices  and  ..   large  auditorium.     Interior 
will    ie    finished    in    pine   and    hardwood. 
Maple  floor  will  be  used  in  the  auditor- 
ium.     Furnace    heat    is    specified.       Ex- 
..f    the    building    will    be      faced 
with     cement    plaster.       Plans    are    now 
rig    pri  pared. 
HOSPITAL — :.    story    and    base,    rein- 
•   i  rete,   $100,000.     Los  Angeles, 

Architects,  Garrett  and  Farrell, 
.  i  Bldg.,  L  A.  Owners.  Me  thai 
-list  Hospital  Association.  The  build- 
ing will  be  erected  on  South  Hope 
near  Jefferson.  Tiie  work  has 
keen  mentioned  here  before.  The  first 
floor  will  contain  an  office,  directors' 
room,  ward,  eight  private  rooms,  baths, 
toilets,  and  a  sun  room  and  the  two 
upper  stories  nil  each  contain  eleven 
private  rooms,  general  ward,  diet 
kitchen,  toilets  and  bath  rooms.  The 
fifth  floor  will  contain  three  operating 
rooms,  sterilizing  room  and  special 
al  departments.  The  basement 
will  be  occupied  by  a  dining  room, 
pantry,  laboratory,  laundry 
and  refrigerating  rooms;  and  the  cellar 
will  contain  the  furnace  rooms  and 
storage  department.  There  will  be  tile 
an.l  marble  entrance,  tile  floors  in  cor- 
ridors and  bathrooms,  1  freight  and  1 
passenger  elevator,  plate  glass,  steam 
heat  and  vacuum  cleaning  system.  Ex- 
terior of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and   figures   are   being  taken. 

II  iTED— 6  story  and  base,  rein- 
forced  concrete.  $150,000.  San  Diego, 
Cal.  Architect,  H.  M.  Patterson,  O.  T. 
Johnson  Bldg.  L.  A.  Owner,  Dr.  Fred 
Stauffer,  Salt  Lake  City.  Construction 
will  be  of  reinforced  concrete  through- 
out, walls,  floors  and  roof  slabs.  In- 
terior partitions  will  be  of  hollow  tile. 
Entire  first  floor  will  be  divided  to 
the  main  office,  lobby,  public  dining 
room  and  parlors.  Upper  floors  will 
contain  in  the  neighborhood  of  136i 
guest  rooms  and  68  baths.  A  large 
restaurant  will  be  located  in  the  base- 
ment.     Interior    finish    will    be    of   pine, 

i     and     white     enamel.       There 

will   be  steam    lieat,   elevator   service,  a 

vacuum      cleaning      system     and       mail 

Bath     rooms      will      have     tile 

i 'i.       Exterior    of    the 

building     will  ced     with      cement 

-M.-i.i  1      window       sash       and 
ed        Plans    are    now 
'lete. 

Hi  ITEL   - 1    storj    and   bas k   a  ml  | 

steel.  Cost  not  stated.  Los  Angeles. 
.  la  I  i  irgan,  Walls  ,t   Mor- 

gan,   Van    Nu  A.       Owner, 

VI 'onet       Til.,    burbling     will     be 

erei  ted  al   the  norl  heasl   .  orner  ..f  Pic* 

and    ll": overing      i      largl 

■  i   ,      There   will   be  six   stores 

>l   lobby  on  the  first  floor.    Upper 
floors    will    contain    120    rooms     and     a 


Wednesday,    Oct.    29,    1913. 

Dumber  of  public  and  private  baths. 
interior  finish  will  be  of  pine  and  hard- 
wood. Batli  rooms  will  have  composi- 
tion Moors  and  tile  wainscot.  There 
will  be  steam  heat,  elevator  service,  a 
fool  water  supply  and  vacuum  cleaning 
system.  Metal  window  sash  and  frames 
will  l,e  used.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

HOTEL — 4  story  -and  base,  brick  and 
steel.  $80,000.  Los  Angeles.  Cal.  Ar- 
chitect. George  F.  Costerisan,  Califor- 
nia Bldg.,  L.  A.  Owner,  Charles  E. 
-Murray.  The  building  will  be  erected 
on  Olive  street  near  8th  and  will  con- 
tain   a    number    of    stores    on    the    first 

lb '.     The  structure  will  cover  an  area 

of  GO  by   185   feet   with   a   wing   80  70 

feet.     Upper  floors  will  lie  arranged  for 

a    total    of   120    guest    r ns,    about   fifty 

pel  rent  of  which  will  have  private 
baths  Interior  finish  will  he  of  pine 
and  hardwood  veneer.  Some  oak  and 
tile  floors  will  be  used.  There  will  be 
steam  heat,  elevator  service,  a  vacuum 
(leaning  system  and  hot  water  plant. 
Metal  window  sash  and  frames  and 
patent  store  fronts  are  specified.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick 
and  artificial  stone  trim.  Plans  are 
now  being  prepared. 

WAREHOUSE  ADDITION"  — 4  story 
apd  base.  Class  A  construction.  Cost 
not  stated.  Los  Angeles,  Cal.  Archi- 
tect, A.  Burnside  Sturges,  Story  Bldg., 
L.  A.  Owners,  Lyon  Fireproof  Storage 
Co.  The  building  will  be  erected  on 
property  adjoining  the  company's'  pres- 
ent building  on  Vermont  avenue  near 
Washington  street  and  will  cover  an 
area  of  50  by  145  feet.  Construction 
will  be  fireproof  throughout  with  rein- 
forced concrete  walls,  floors  and  roof 
slabs.  Interior  will  be  finished  in  pine 
and  metal  trim.  There  will  be  elevator 
service  and  steam  heat.  Metal  win- 
dow sash  and  frames  and  fireproof 
doors  are  specified.  An  automatic 
sprinkler  system  will  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with     cement    plaster.       Plans    are    now 

being   prepared. 

MAUSOLEUM— 1  story  reinforced 
concrete.  $50,000.  Anaheim.  Orange  Co., 
Cal.  Architect,  Charles  E.  Shattuck, 
Mason  Bldg..  L.  A.  Owners.  Pacific 
Mausoleum  Co.,  262%  East  Center 
street,  Anaheim.  Plans  and  specifica- 
tions may  be  obtained  either  at  the  of- 
fice of  the  company  or  the  architect. 
Bids    must   be    submitted    to    the   secre- 

-  CO.  Culp,  at  the  company's  of- 
fice at  Anaheim  by  Saturday.  Nov.  1, 
1913.  The  building  will  be  reinforced 
concrete  with  marble  trim;  will  contain 
300  crypts.  Design  is  in  the  classic 
style. 


SE.&TTLE  AND  WASHINGTON. 


Contracts    Awarded. 

THEATRE  —  3  story  and  base,  rein- 
forced concrete.  $150,000.  Seattle. 
Wash.  Architect,  A.  Warren  Miller. 
Arcade  Bldg.  Seattle.  Owners,  Alaska 
Theatre  Co.  Contractor.  S.  (',.  Coombs, 
\  i  i  adi  Bldg  Si  b  I  lie.  Contract  price. 
$150,000.  Note — Subfigures  are  now  be- 
ing  taken   on  all  parts  of  the  work. 
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Completion  Not.ces. 
San  Francisco. 

FOR  THE    MONTH    OF   SEPTEMBER. 

Sept.  2,  1913— SE  HYDE  &  BEACH 
S  35  E  137-6  N  35  W  to  beg.  Milton 
S  Eisner  to  L  A  Rose.  .  .  .Aug.  29.  1913 
Sept.  2,  1913— E  BAKER  55  N  Mc- 
Allister X  50xE  96-10%.  Owen  Mc- 
Hugn  to  Henry  Jacks... Aug.  23,  1913 
Sept.  2,  1913— S  LOMBARD  110-6  W 
Baker.      Giulio    Fassia    to    P    Prasso 

Aug.    30,    1913 

Aug.  29,  1913— NE  POPE,  50  SE 
Morse  —  25xNE  120  Lot  32  Blk  5 
Syndicate's    1st    Addition.      Felix    & 

Pilar   Castanedo Aug.    30,    1913 

Sept.  3,  1913 — S  GRAFTON  7:.  W 
Golden  State  over  to  125  ft.  \\  ni, 
N'o.  429  Grafton  Ave.  John  and 
Charlotte       Leffler     to       Keller       & 

Crane   Aug.  30.   1913 

Sept.  3,  1913— SW  RUSSIA  AVE  100 
N\V  Athens  NW  23xSW  100  Blk  62 
Excel  Hd.  A.'s'n.  Siegmun^  H 
Friedricks  to  whom  it  may  concern 

Sept.    !      1913 

Sept.  3.  1913— W  NINTH  AVE  100  N 
Clement  X  75xW  120.  E  Ginley  to 
whom  it  may  concern. ..  .Sept.  1.  1913 
Sept.  3,  1913— W  HYDE  60  X  Green  40 
x60.  C  W  Hansen  and  Halvor 
Jacobsen  to  C  W  Hansen  &  Halvor 

Jacobsen    Sept.    2,   1913 

Sept.  3,  1913— XW  VAX  NESS  AVE  * 
Oak  W  157-6  X  SO  W  21  X  40  E 
17S-6  to  W  line  Van  Xess  Ave  120 
to    beg.      Masonic   Temple   Ass'n    to 

Stockholm   &   Allyn Aug.    28.    1913 

Sept.  3,  1913— SE  RUSSIA  AVE  100 
XW  Athens  NW  25xSW  100  Blk  C2 
Excel  Hd.  Ass'n.  Siegmund  H 
Friedricks  to  whom  it  may  concern 

Sept.    3,    1913 

Sept.  3,  1913 — SE  TOWXSEXD  S9  SW 
Second  SW"  50xSE  125.  Warehouse 
Investment  Co  to  A  Lynch  &  Woods 

S   Huddart    March    20,   1912 

Sept.  3,  1913— X  GREEN  65-6  E 
Leavenworth       The    George    A    Bos 

Co   to  Farrel   &  Reed Sept.   3,   1913 

Sept.  2,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  extg  on 
E  and  W  sides  137-6.  The  In- 
surance   Exchange    Inc     to    McFell 

Elec   Co Aug.    30,    1913 

Sept.  2,  1913— SW  SIXTH  72  NW  How- 
ard NW  48  SW  75  NW  45  SW  50  SE 
75  NE  50  SE  IS  NE  75.  R  D  Mc- 
Elroy  to  California  Elec  Constr  Co, 

Aug.   29,   '13;    Win    F   Wilson  Co 

Aug.    29,    1913 

Sept.  2,  1913 — SW  WASHINGTON  & 
Front   W   68-9xS   60.     Joseph   Estate 

Co  to  John  E  Beck Aug.  30,  1913 

Sept.  2,  1913— W  GRANT  AVE  84  S 
Union       29x65.       L      Ravani     to       G 

Mariconl Sept.    2,    1913 

Sept.  2,  1913— S  IRVING  32-6  W  26th 
Ave  25x100.  M  Francesconi  to  Far- 
nocchia  Petri  &  Co.  .Aug.  29,  1913 
Sept.  4.  1913 — SW  SANSOME  AXD 
Sutter  W  69-8%  S  69-7  E  85-10% 
N  19-4%.  Albert  Meyer  and  Isaac 
Liebes    to    Ralston    Iron    Works.... 

Sept.    2,    1913 

-'•-pi  4,  1913— NO  LOCATIOX  GIVEN 
Ernest    O    W   Hellman    to    whom    it 

may    concern Aug.    27,    1913 

2,     1913— S     CLEMENT     100     E 
16th    Ave    E    25xS    100.      Anna    Smith 

to    whom   it   may   concern 

Completed     

Sept.    3,    1913— S    CALIFORNIA    80    E 


Hyde  E  2S-9.\S  137-6.  Joiin  V 
Campbell  to  t,:.om  it  may  concern 
Sept.    2    .1913 

Sept.  3,  1913— SE  ELLIS  &  STEIXER 
S  s7-6xE  68-9.  Isabelle  D  Pool  to 
E    W    Elliot Aug.    29,    1913 

Sept.  3,  1913— SW  HARRISOX  &  21ST 
Ford  Motor  Co  by  Clinton  Fireproof 
Co  of  Cal.   to   Murray   &   Mowhra.\ 

Aur     30.    1913 

3,    1913— E    BOCAXA    AVE    125    S 
Mid    Ave    S    25xE    102-6    Lot    4 

Sept.    3.    1913 

Joseph  M  Furnanz  to  Gnat  Carlson 
Blk    6    l-'nir    Sub    Holly    Park    Tint 

Sept  1,  1913— S  .  lOADWAY  57-6  E 
Bartol  Place  40x57-6.  X  Capurro 
to    J    Bianchini    &    ^o.  .  .  .Sept.    3,    1913 

sept.   i.   1913— s  pacific   ave   i3o 

W    Fillmore    VV    25xS    137-6.      Henry 
I  !>erg    to    A    Davis.  .Sept.    2.    1913 
Sept.     4,     1913— W     GUERRERO     2S     X 
17th.       William     Jacobs     to    John     J 

ninet     Co Sept.    4,     1913 

Sept.  a.  1913— W  BAKER  112  S 
Lombard  S  25  on  W  Baker.  Fletcher 
Baker   to   whom   it   may   concern... 

Aug.     30.     1913 

Sept.  3.  1913— W  DRUMM  59-1  S 
Washington  W  75xS  32-6.  Malcolm 
Jacobs   &    Burtt    to   A    M    Wallen... 

Aug.     27,     1913 

Sept.  5,  1913— SE  CALIFORXIA  AND 
Leidesdorff  fronting  on  X  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending on  E  and  W  tides  137-6. 
The  Insurance  Exchange  Inc  to 
Simonds  Machinery  Co.. Sept.  4,  1913 
Sept.  3.  1913— SE  MARKET  AXD 
Ecker.      Crocker   Estate   Co   to   L  & 

E    Emanuel    Inc Sept.   4,    1913 

Sept.  5,  1913— X  WASHINGTON  142 
W  Taylor  93x62-6.  Frank  L  and 
Lewis  C  Hunter  to  Marcus  Marcus- 

sen    Sept.    5,    1913 

Sept.  5,  1913— NE  TURK  &  LARKIN 
X  SO  E  50  X  0-6  E  29-2  S  80-6  W 
■9-2.       F    ,A     Meyer     to     Beach     & 

Heffernan Sept.     3,     1913 

Sept.   6.    1913— XE  VAX   XESS  AVE   & 

Oak    W    157-6    X    SO    W    21    X    40    E 

17.x-6  —  120   to  beg.      Masonic  Tem- 

zple  Ass'n  of  Cal.  by  Edward  Peabody 

Secretary  to  D  Zelinsky .  .Sept.  3,  1913 
Sept.      6.      1913— SW     THIRD     225     SE 
Folsom    SE    50-xSW     160.  Nathan 

Kamp   to  J   I    Mitrovich    Bldg   Co... 

Sept.     4.     1913 

Sept.  6,  1913— SE  SIXTH  &  MINNA 
E  100  S  75  W  25  X  50  W  75  N  25. 
Lange    Investment    Co    to    Brandon 

&    Lawson Sept.   5.    1913 

Sept.  6.  1913— W  THIRTY-SECOND 
Ave  565  N  California  N  5  N  on 
Curved  line  31-2%  w  113-9%  S 
35  E  120  Lot  64  Lyon  &  Hoag's  Sub 
Bakers     Beach     Land     Co.       John    T 

Murphy    to    Kronnick    Bros 

Sept.   5,   1913 

Sept.     6,     1913— SE     MARKET     100-0% 

NE    Seventh    NE    50-0%    SE    165    SW 

"   -    XW    165.      J   D    Phelan    to   J 

Looney    Co Sept.    1,    1913 

Sept.       6,     1913— S       TWENTY-SIXTH 

123     E    Valencia    30     feet     front     25 

'  ear  x  105    feet    deep.        Joseph 

Lagomarsino    to   G   Carraro 

Sept.     5.     1913 

1913— W  23.26  FT.  LOT  49 
and  E  11.61  feet  Lot  50  measured 
NE  line  West  Clay  on  Map  of 
West  Clay  Park.  Boston  Inv  Co 
to  whom  it  may  coifcern .Sept.  2.  1913 
S.  pi  8,  1913— -N  BUSH  137-6  10  I Hi  - 
pont  N  115  W  27-6  N  22-C  E  27-6  N 
To  E  58-9  S  70  E  20  S  137-6  W  7«-9 
Macdonotgh    Estate    Co    to    Central 


i.imm;   ami   LNDUSTR]  \l  NEW, 


Veneered  Panels  of 
unexcelled  quality — 
Sold  only  at 


Protect  Yourself 
against  substitutions. 

There  is  but  one  panel  that  is  absolutely 
guaranteed  to  stand  the  test  of  time — that's 
the  Wybro  panel. 

Be  sure  you  insist  upon  getting  the 
Wybro  pane's---don't  accept  any  "just  as 
good"  substitutions,  for  there  are  none  to 
equal  the  Wybioin  point  of  quality  and  finish 


White  Brothers 


Sth  and  Brannan  Streets 


San  Francisco 


Iron    Works Sept.    5,   1913 

Sept.  8,  1913 — NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  SO  W  21  N  40 
i:  [78-6  to  N  Van  Ness  Ave  —  120. 
Masonic  Temple  A&s'n.  of  Calif  to 
American    Manble      &    Mosaic      Co., 

Sept    5;    Beach-Robinson    Co 

Sept.    5,   1913 

.  1913— N'E  GEARY  &  JONES 
F.  62-fixX  77-fi  The  S  &  G  Gump 
R<      !v    Co    to    Ira    VV    Coburn    Inc. 

Aug.    23,    1913 

-.  1913— S  SEVENTEENTH  145 
\V  Mis,  ion  \V  26-6x100.  The  First 
Norwegian  and  Danisli  Methodist 
Episcopal    Church    to   Thos    Ekoos.. 

Sept.     2,    1913 

Sept.  S.  1913— SW  SIXTH  and  72 
NW  Howard  NW  48  SW  75  NW  45 
SW  50  SE  73  NE  50  SE  IS  NE  75. 
R  D  McElroy   to  California  Artistic 

Metal    &    Wire    Co Sept.    3.    1913 

.  1913 — S  MARKET  365  SW 
Brady  SW  —  SE  124  NE  23  NW 
124..  Carmel  Fallon  to  P  Mon- 
tague     Sept.    4,    1913 

1913— E  MASON  84  »'  Eddy  N 
25xE    68-9.      Joseph    N   Kowalsky   to 

''entral    Iron    Works Aug.    4,    1913 

Sept.   10  .1913 — E  EIGHTEENTH  AVE 
285  X  California  N  50xE  120;  E  23rd 
50    X    California    X    SOxE    120. 
Mary   Foster  to  0  C   Holt. Sept.   6.   1913 

0,  1913— S  C^AY  142-6  W  Hyde 
W    32xS    137-6.      Wm    W    and    Grace 

i    may    concern.  .  . 

Sept.    10,    1913 

Sept,  i",  1913  SW  POST  &  POWELL, 
W   ):::  69-7  X  6-6  E  67-11 

X  .".7.     Crocker   Hotel   Co   to  Clinton 

Fireprooflng   Co Sept.    4.    1913 

13  -W    HYDE    63    N    Sacra- 
mento   W    27x77-6.      Metropolis    Inv 

on  ma;     concern 

Sept.     8,     1913 

1913      1.'  IT    257   Gift    Map   No. 
I        Patrick    V   Melius!;    to   whom    it 

may    concern Sept.    8.    1913 

ENTETSNTH 

I      !00xN  133-1      Lux 

lii  ining     to 

■      Co  Sept.    6,    1913 

-NW      PACIFIC     AXI) 

ii    X    I8xW    68-6.      Edward    and 

M;.-v  a  MeKeever  to  A  Sarralle.... 

.      Sept.    10,    HI! 

0  3      W     HYDE    38    N    Sac- 

r.to  X   27x77-6.      Metropolis   In- 

to   whom    ii    may 

concern Sept.  8,  1913 

Sept.    10.    1913— S    DODGE      -  S   37-6    K 

137-6    to  S  Turk 

[<arkin    W   32-9% 

-     to   L    W    Flleg- 

ind    C    F    Hoffman    (as    Golden 

m  Jural       &       Ornamental 

lion     Works) Sept.     6,     1913 

1,  1913  — E  TWENTY  FOURTH 
Ave    225   S   Lincoln    Way    (H)    S   25x 


E  120.  C  W  Hanna  to  William  C 
llammerton    &    Son Sept.    2,    1913 

Sept.  11,  1913— S  LOMBARD  206-3  E 
Powell  E  20xS  6S-9.  Carlo  Piodi 
to   C   Rosina   &    Co Sept.    10,    1913 

Sept.  11,  1913— THIRD  NO.  711. 
Martin  Tovaraz  to  Fink  & 
Schindler    Sept.    8,    1913 

Sept.  13,  1913 — S  KIRKHAM  57-6  E 
10th       Ave    E    25xS       100.  Minnie 

Thompson   to   A  Klahn   &   Son 

Sept.    11,    1913 

Sept.  11,  1913—  EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co   to   Contra   Costa  Constr 

in,    Aug    30;   Phillip   Schuyler 

Sept.     8,     1913 

Sept.  12  .1913 — N  JESSIE  275  E  6th 
N  SOxE  45.  A  H  Herbert  to  P 
Hamilton Aug.     1,     1913 

Sept.  12,  1913— E  LARKIN  112-6  N 
Ellis  N  25xE  6S-9.  Add  Clark  Nor- 
ton and  Roe  Clark  Biggs  to  whom 
it    may    concern Sept.    12,    1913 

Sept.  12,  1913— NE  ELLIS  &  LARKIN 
E  6S-9xN  62-6.  Jean  Allec  to 
Howard    S    Williams.  ..  .Sept.    10,    1913 

Sept.  12,  1913— N  DUNCAN  81-2  E  Noe 
E  _,i;-2xN  114.  Frank  T  and  Ida 
Elida  Olson  to  whom  it  may  con- 
cern  Sept.    10,     1913 

Si  pi  13,  1913— N  TEHAMA  373  W  Sth 
W  25x7o.  Wilhelm  Kirsch  and 
Marie  Siemon  to  whom  it  may  con- 
cern     Sept.    12,   1913 

Sept.  13,  1913— SE  SECOND  AND 
Federal  (bet  Bryant  and  Brannan) 
Milton  ami  Julius  Auerbach  to  J  J 
Philbin    Sept.    12,    1913 

Sept.  13.  1913— S  OAKDALE  AVE  200 
E  Rankin  S  lOOxE  37-6.  John  II 
and  Anna  A  Rriel  to  Stevenson  & 
Gowan    Sept.    12,    1913 

Sepl  13,  1913  E  MASON  1S7-6  N 
O'Farrell  N  32-6  E  137-6  S  5 1  - 4  V4 
W  60  th  18-10%.  Win  F  Wilson  Est 
in  Siblej  Grading  &  Teaming  Co.. 
Sept.    2,    1913 

Si  |ii  13,  1913  E  TAYLl  IR  32-6  N 
i '  fie  x  30xE  60.  Sarah  Picard  to 
ll.ii        '  Soni  .id Sepl.    1  2,    1913 

Si  pi  13,  1913  \\  IIVDE  97-6  S  Green 
s  20xW  87-6.  Jay  Deming  to  Henry 
Com  ;ul Sept.   6,   1913 

Sepl       15,     1913      NW     POST    &    POLK 

in    Hemlock    Ave.     The   New  Poodle 

i  no   io  Jacques   Ne  rbeburg.  .  .  . 

S    pi.     3.      1913 

Sepl      i',     1913     SE    MARKET    100    si-: 

■    i   sw    25xSE   91-6.     Lewina    W 

Martinez        Carrie     \\        Woodworth 

:i  mi    Moll  le   w   K  cm  e  io  1 1,-,  kenrot  h 

x-    Schell Scr.t.    io,    19  13 

•  pi  15,  1913  s  OAK'  156-3  W  Clay- 
ton   w   50xS  137-6.     K -  i    \\  o-neke 

.■I    It  ma     i  "ii'  •  '  ii     Sept,   10,  'i  3 
S,  p|      I ...     L913      Si  reel    in    ST.    FRAN- 
CIS   Wood.      West   Gate  Park   Co   to 


E.  II.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phelan  Building,        San  Pranolsoo 


Federal    Constr   Co Sept.    12,    1913 

Sept.  15,  1913— W  VALENCIA  35  N 
26th  N  30xW  90.  Quong  Lee  to 
Frank  Neidick Sept.  15,   1913 

Sept.  15,  1913 — SE  MARKET  45-10 
SW  Spear  SW  45-10  SE  137-6  NW 
137-6.  Sommers  &  Kaufmann  Inc 
to  Atlas  Heating  &  Ventilating  Co 
Sept.     12.     1913 

Sept.  15,  1913— N  CALIFORNIA  77-6 
W  Front  W  60-8%xN  127-6.  The 
Hind  Estate  Co  to  Pacific  Rolling 
Mill    Co Sept.    10,    1913 

Sept.  15,  1913— W  THIRD  AVE  110  N 
Irving  N  25xW  120.  Marie  Ash  to 
'"horn  it   may  concern.  ..  .Aug.  9,  1913 

Sepl.  15.  1913— N  NEY  125  W  Cong- 
don  W  25xN  100  Lot  15%  Blk  7, 
College  Hd  Ass'n.  Thomas  Mc- 
cormick to  whom  it  may  concern..- 
Sept.    15.    1913 

Sept.  15,  1913— SE  CLEMENTINA  & 
Third  S  SOxE  SO.  Walter  H  Sul- 
livan to  Jno  G  Sutton  Co.  Aug.  10; 
McLeran   &    Peterson ..  .Aug.    10,    1913 

Sept.  15,  1913 — W  RICHLAND  AVE 
275  N  Mission  25x120.  Richard  and 
Florentine  Kayser  to  Ruegg  Bros. 
Sept.    13,    1913 

Sept.  16,  1913— S  ADVARADO  155  W 
Castro   W  25xS  114.     Guerrero  Rlty 

Co    to   whom    it    may    concern 

Sept.   16,   1913 

Sept.  16,  1913 — S  FOURTH  AND 
Clementina  SE  SOxS  W80.  Sarah 
Abrams   to   John   Spargo.  .Sept.8,   1913 

Sept  16,  1913— S  SIXTEENTH  88  W 
Valencia  6  0x110.  W  B  Coffey  to 
Wm   E   Little Sept.    10.   1913 

Sept.  16,  1913— LOT  14  Corona  Hghts 
Alfred  B  Moon  to  Mac  Arthur  Bros 
Sept.    15,    1913 

Sect.  16,  1913— NE  DAY  &  SANCHEZ 
X  57-6xE  SO.  James  and  Bridget 
A  Keenan  to  whom  it  may  concern 
Sept.   15,   1913 

Sept.  16,  1913— S  WASHINGTON  23-6 
E   Reed    E    56-11%    S    57-6    E    22-0% 

5  20    N    79    N    77-6.      Clyde   S   Payne 
to   whom   it   may  concern .  .Sept.   6,  '13 

Sept.  16,  1913— N  SIXTEENTH  1S6 
W  Castro  N  134-5xW  40;  No.  3744 
16th.  Jos  M  and  Susanna  Couture 
to  J   S  Ourish Aug.  30,   1913 

Sept.  17  ,1;mj — srj  CALIFORNIA  & 
LeideSdorff  fronting  Ion  N  Cali- 
fornia at  rear  end  107-6  and  ex- 
tending on  E  and  \V  sides  137-6. 
The  Insurance  Exchange  Inc  to 
mis    Kiev    Co,    Sept.     15;    Mangrum 

6  niter Sept.    13,    1913 

Sepl       ii,.     1913      E     DIAMOND     ill     S 

Kliz.il  etl,  E  90  N  40  W  90  S  40. 
T.  e  I ; • . 1 1 1  ip  Caithollc  'r.chbiabop  of 
S  1'.  to  John  McCarthy.. Sept.  8,  1913 
Sepl  17,  1913  X  O'FARRELL,  bet 
Devlsadero  and  Broderlck,  No.  2130 
O'Farrell.  P  W  Lannon  to  Frank 
Neidick Sept.    17,    1913 


Wednesday,   Op-.    29     1913. 

Sept.   17,   1913— X  FULTON  W 

Van  Ness  Ave  W  108-3.XN  120. 
Kate.  Julia  M,  Mary  J,  Hannah  E 
and     Francis     J     Donohue     to     Chas 

Wright    July   31,   1913 

,37.  1913— SE  BALBOA  AVE 
and  Ocean  Blvd  50  on  Balboa  Ave 
and  100  on  Ocean  Blvd.  J  a  Rag- 
gett  to   Robert   Dewar   &   Son 

Sept      23,    1913 

^ept.  17.  1913— SW  GF.4.NT  AVE  & 
Harlan  Place.  O  "■  Baldwin  to 
Holm     &     Son.     Sept       12;     Frank     J 

KHmm Sept.    16,    1913 

Sept.    18,    1913— SE    MARKET 

NE   Seventh    NE   50-0%    se      ■      s\\- 
■    NW    165.      J    D    Phelan    to    L 

Zimmerman Sept      17     1913 

18,    1913— S  CALIFORNIA 
E    Buchanan    E    27-7xS    137-6.      F    H 

Porter    to    J    Harold    Johnson 

Sept.    17.    1913 

18  1913— W  SEVENTEENTH  AV 

X   Fulton   N   25xW    .20       Alfred 

Berglof  to  Geo  Parker.  .Scot 

Sept.    IS,    1913— SE   TAYLOR   &   C      iV 

S    89-9xE    30.      Jas    Ward    to    Chas 

Coburn    Sept.    17,    1913 

IB,     1913— W     NINTH      WE     100 

Nos.    719-721    9th 

Ave.      Chas    A   Rushton    to    whom    it 

may    concern Sept.    17     1913 

tept.    18,    1913— W   NINTH 

Cahrillo    25x120:     Nos      72      723     9th 
Ave.     Chas  A  Rushton    to   whom   it 

may    concern Sept.    17.    1913 

18  1913— W  FIFTEENTH  AVE 
73  N  Judah  (J)  N  25xW  100  luniel 
Mariani    to    whom    it    may    con   ern 

Sept.   .'.   1913 

Sept.   IS.   1913— NW  CLEMENT  &  5TH 
Ave    W    57-6XN    100.      J    C    Low    to 

Ferdinand    Wagner Sept  1913 

Sept.    IS,    1913— S    BUSH    68    E    Mason 
E   22-6xS   84.      E  or   Elizabeth    Ri.  k- 

ard    to  Van   Sant-Houghton   Co 

Sept.    15.    1913 

Sept.   IS.    1913— SE   POST   AND  JONES 
S    60xE       70-6.       Niels       Larsen       to 

Camp   &   Carrilon Sept.    17.    1913 

Sept.     19.     191.:— NW    GRANT    AVE    & 
Manila    Placi       \  Grant    Ave. 

'  'rear   Co    to   Wm    By  ten; 



Sept       19.     1913— N     GEARY      137-        E 
I-arkin     E     47-6xN       137-0  A       F 

Schleicher    to    Pacific    Rolling    Mills 

Sept.     :;      1913 

Sept.    17.       1913— SE      BALBOA       AVE 
and    Ocean    Blvd    50    on    Balboa    Ave 
and   100  on   Ocean   Blvd       I    \ 
gett    to   Robert    Dewar  &    Son 

Aug     23,    1913 

Sept.    19.    1913— N    CLEMENT    37-6    W 
23rd    Ave    w    25    E    25    \ 

W    Benn      Hocking    to      Thos 

"nmi:l Sept.       12.       1913 

Sept.    19.    1913— NW       PACIFIC      AND 

Mi  son.       .T    or    Jos     Roger     to  I 

eger..  Sent     - .,     ,9I3 

20.  1913— S  FELL  13)  W 
W  31  S  1 33-21.4  NE3S-2U  N  112 
P  J   McGovern  to  Rairtey  &  Piiillips 

Sept      13.     '913 

20      1913— SW     O'FARRELL     & 
Jones    W   49-6   S    6S-9    W    22    S 

•        J    M    Kane    and    W    J 
to    whom    it    may    concern.... 

Sent.    :  J 

22.     1913— S     HAIGHT     87-6     E 
Brod.  F     C     Cook     to 

"lorn   it   may  concern ..  Sept.    20.    1913 
Sept.     22.     1913— SW     SIXTEENTH     & 
W    2  7    S    3    V, 
■  ■    F    Hornung    to   Chas    P 
worth   and    F  F  Hull 

-  1913— NW  GEARY  &  i 
W    S2-6xN   120.      Pierce-Arrow  Sales 
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Co  to  J   D  Hannah    (two  completion 

es    filed) Sept.    20,   1913 

Sept.  22.  1913— NW  VAN  NESS  AVE 
and  Post  N  !20xW  159-9.  The 
Heoht    Invst    Co     to    National     Elec 

Co Sept.     12,     1913 

Sept.  22,  1913— E  THIRTIETH  AVE 
225  N  Clement  N  25xE  120.  Charles 
M    Weile    to   Cleeve   Carson    &   Sons 

Sept.     10.     1913 

Sept.  22.  1913— N  EIGHTEENTH  105 
E     Dauvers       E     25xN     86.         Annie 

Keegan    to   Geo   D  Gillmore 

Sept.     15.     1913 

Sept.     22,      1913— W      FOURTH     AND 
Jessie      NW    75xSW    75.         Mary      L 
Phelan  to  Judson  Mtg  Co. Sept.  17.  '13 
Sept.       -  IXPOSITION       SITE 

Panama-Pacific     International     Ex- 
position   Co    to   Micnael    Murphy.... 

Sept.     17.     1913 

Sept  23,  1913 — W  JONES  90  S  1  icific  N 
30xW    52-4.      Jol  i.    Wisn  >m    to    Hig- 

ginson   Co.   Inc Sept     22     1913 

-3.     1913— N    PACIFIC    114-6'  W 
Jones    23x60.      A    Corbelli    to   V   Fil- 

>PPio    Sept.    23.    1913 

Sept.    23,    1913— W    FIFTEENTH    AVE 

N   25xW   127-6.     Anders 

Emil  Olsen   to   H  Nelson.  Sept.   23.   1913 

!— SE    HYDE    &    GEARY 

A   Bryan  to 

nard,    Sept.    18;    William 

Wand 

Sept.    , 

I  :     1913— LOT   12  BLK   "D"  Mis- 
Terrace.      James   P  Fletcher   to 
whom   it   may   concern.  .Sept.    24.   1913 
5l     1      2).    1913— E    NINTH    AVE    50    N 
Ortega     N     25xE     100.       August     H 

Johnson    to    William    G    Zupar 

Sept.     23.     1913 

Sept.  24.  1913 — SE  LONDON  2-12  SW 
Brazil  A\e  S  33xSE  100;  Lot  2 
Blk  12  Excel  Hd  Ass'n.  Robert  E 
Baines    to    whom    it    may    concern.. 

Sept.     1,     1913 

Sept.  24,  1913— SW  ELEVENTH  AVE 
and  Lake.  Chas  E  anj  Mary  A 
Ells    to    whom    it    may    concern ...  . 

Sept.     15,     1913 

25.  1913— NE  MISSION  AND 
Twenty-third  N  40xE  122-6  Wm 
L  Helke  to  J  S  Hannah  .    Sept.  25,  1913 

I  1913— S  WASHINGTON 
E  Webster  i:  27-6xS  127-«%.  Mrs 
Benj  Wood  or  Alice  G  Wood  to 
Sept  25,  1913— N  JACKSON  97-6  E 
Locust  N  127-814xE  40.  Kate  and 
Alexander    D    Keyes    to    Mealey    & 

Collins Sept.     16.     1913 

25,     1913— S    TWENTY-SEC 

S    11).      Emil 
Elsie   Nelson    to   whom    it    may 

™ Sept.     5.     1913 

I  I— EXPi  SITION  SITE. 
ima-Paciflc  International  Ex- 
port   Co    to    The    Daniel    O'Day 

Co S .  ■■: 

Sept.     25.     1913— W    STOCKTON     235-6 
N  suiter  —  f9  S  38-6  E   60   N  3S-6. 
Dudley     F.     Eliza     .1.     Harry     k 
Geo       1  Co 

and    K  5     I8|3 

SePt-       25,       1913 — N       WASHINGTON 
NW       Washington 
&    Kearny    N    112    NE    11    SE    151 
W    I  •     Ka  .,,    and 

A  Drexler  to  Clinton  Fire- 
proofing    Co  1913 

Pi  1ST   AND  .1 

5(  pi        5,  1913 

ROADWAY    65  W 

1 

II   Boai-dm 

Sc     ■ 

WASHINGTON  & 

Oetavia     E    137-6xN    127-8%.      A  B 


37 

Spreckels   to   Butte   Elec   &    ling  Co 
Sept.    17.    1913 

26,  1913— S  CARSON  AVE   ISO   W 
--    173-11%    S    ijllli.    Amelia   E 

Pollard    to   J    T    Grace.  .Sept.    15,    1913 

1913— N    PARNASSUS    AVE 
127-5     W     Willard    50.\13S-9        Jose- 
L    Andler    to    F    Crothers.  .  .  . 
Sept.     26,     1913 

27,  1913— W     SANCHEZ    212    N 
26xl"25.       Christina     Petterson 

to   L  G   Bergren Sept.    27.    1913 

J  7.  1913— E  STOCKTON  50  S 
Sutter  E  80xS  10-S  '■,  Sierra  In- 
vestment  Co  to   Win   F    \\ 

Sept.     2li,     1913 

Sept.    27.    1913— S    .1  .,     E 

Polk    E    46-4xS    127-8 VS        The    S    F 

Polyclinic       and       Post        Graduate 

-e     to    McKinzie    &     Pinkerton 

Sept    24.    1913 

29,     1913— NW     JESSIE     225     SW 
Third    SW    55    NW    80    NE    5    NW    70 
NE    50   SE    150.      Pacific  Gas   &    Elec 
W  P  Edwards  and   H  .1   Kauf- 
man  (as   Kaufman  &   Edwards) 

Sept.    2  i 

29      1913      NW       DAVIS       AND 
t)    59    on    Davis.      Sullivan 

Estate    Co    to    Patrick    R    Ward 

Sept.    29.    1913 

Sept.    29.    1913 — E    SIXTv.    AVE    250    S 
Balboa.     Emma  Fry  to  MacKilli 

;a'e Sept.     27.     1913 

9,    1913— NW    POST   AND  S 
N    165    W    192.6    S    3:,    s    110    E    137-6. 
Mount    Zion    Hospital    to    Otis    Ele- 

1  "or    Co Sept,    23.    1913 

Sept.     29.     1913— NW     BUSH     &     VAN 

Ave   N   60xW    100.        James      P 

Sweeney    to    R    W    Moller,    Kiernan 

&     O'Bren;    J    G    Sutton    &    Co,    Jos 

Musto    Sons-Keenan    Co.     Woods    & 

Huddert,    Pacific       Mfg      Co.       Hart 

Lu"i    erC       S   F  Cornice  Co, 

National     Lathing     &     Furring     Co. 

in    Iron    Works.      Acme  ~  Iron 

Works,    Palace    Hardware    Co 

Co,   Roberts   Mfg  Co  and   Mey- 

'" Sept.    29.    1913 

3  -W    BRODERICK    25    S 
Page    s    »5xW     100        (Catherine    A 

Libby  to  win. m  it  maj    concern 

Sept.    29.    1913 

'       1913— COM.     AT     CENTER 

line  Carson   Ave    156-S    U     1 

W  25  S  118-8  .  m  a  I  SE  28  m  or  1 
N  135-3%  m  or  1  Blk  45  Market 
SI  III.  Assn.  James  F  Browne  to 
whom    it   may   con.  .  Sepl  1913 

Sept.  29.   1913— W  SECOND  AVE   100  S 
Like   S    25xW    120       Guiseppe   Run- 

'■>   Wm   J   Cuneo.  .  .Sept     27    1913 

1913— NE   ELLIS   £    LARKIN 
9xN       62-6.       Jean       Alice       to 
Lettich    Bros.    Sept.    22;    H    I.    1  ■. 



'     1913— NE    ELLIS   fi    LARKIN 
i-9xN     62-6.       Jeai.     Alloc     to     A 

S"M'  >■ •> 

1913— NE  CALIFORNIA   AND 
Twenty-second     Ave     E     3  an      100 

iani  and   v   Palis!   to   Onofrlo 
Fraumenl   and    Steur   &    Bury 
Sepl 

Oct.     1,     1913— N     JACKS   in 
Larkin    E   23xN   87-6      Geo   P 
to  Chas  J  U  Koenlg 

I913--SW     TWEN'j    "-FIRST 
and   Harrison.      Ford   Motor   C,v  10 
of     California       by     Clinton        Fire- 
-    C   to   Lyden    .v.-    Bii  kel 

Sepl      2) 

1913— SE       POWE7,'         ami 
I  ell.          The 
Lessee   to  A   C   w,.. 
Oct.     1,     1913 


3S 

i),  i.  i,  1913— NB  WASHINGTON  & 
'i.  Uivl  ,     K     l37-6xN     127-8%.       A     B 

Spreckels   lo  John   G   Sutton   C 

.-•  |.l     29,    1013 

IKI       I,      1913— E      FORTY-SEVENTH 
Ave    J'-"   S   Ballio  i   S   50xE   120.      Bu- 
ll    Halletl     t<>    wliom    i'     may 
i  once:  n     Sept.    30.    1913 

nrl  I  19:3— E  FORTY-SEVENTH 
.\  e  31  D  s  l:  i m  S  50xE  1  :'n.  Eu- 
gene    l;     Hallett     to    whom    it     may 

r.     Sept      2  2.     1913 

Oct.  1.  1913— XE  YALLEJO  &  HYDE 
24x60.  William  K  Bush  to  E  J 
Montgomery Sept      IS,     1913 

Ocl  I,  1913 — S  SUTTER  137-1.  E 
La lk in  E  57-6  S  110-8  E  10  S  26-10 
\V    97-0    N    137-6.      Winslow    Ander- 

10    T    (i;in<    EUm    ,»i    Son 

Sept.     30.     '913 

Oct.  I.  1913— SW  O'FARHELL  AND 
Broderick  S  74xW  33.  E  W  and 
A    M    Bender    to   whom    it   may    con- 

Oct.    1,    1913 

Oft.  I.  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending nn  E  and  W  sides  137-6. 
The  Insurance  Exchange  to  Vulcan 
Iron  Works  Sept.  29;  J  E  O'Mara 
Sept.    29.    1913 

Del  l.  191„—  W  DRUMM  91  -S  S  Sac- 
ramento S  31-9  W  70  S  14-4  W  C7-6 
N    16-1    E   137-6.      John  A  Lennon   to 

Pacific    Fire    Extinguisher    Co 

Sept.    27,    ]«'3 

Oct  1.  1913— SE  GOLDEN  GATE  AV 
and  Laguna  S  lOOxE  54  m  or  1  Jas 
F  Coghlan  vs  Mrs  Kate  Besore, 
2-5:  Frank  J  Fallon,  1-5;  Jas  Fal- 
lon.   1-5:    Eugene   Fallon,    1-5.. $186. 25 

OCT.  3.  1913 — S  GREENWICH  150 
W  Larkin  W  25xS  150.  .Mae  Marino, 
Rinaldo  J  and  Ida  M  Olivi  to  Ratto 
&   Giannini Oct.    2.    1913 

Oct.  3,  1913 — E  PUTNAM  (Putnam 
Ave  i  12S  X  Jarboe  (Jefferson) 
A\e  N  50xE  70  Lots  1094  and  1096 
Gift    Map   S.      Thos   S   Webb   to   T   H 

Parry Sept.      27.      1913 

1913— W     NINTH    AVE     100    S 
Irving  TV   73xX   66.   Patrick  Furlong 

10  whom    it   may   concern 

Oct.    2,    1913 — EDDY    NO.    47.    fronting 

on   Eddy   and    Market.   Leong   Entow 

to    Brandt    &    Stevens Oct.    1.    1913 

1913— S    EIGHTEENTH    AND 
Collingwood.      L  A    Gautier    to    E    A 

[■•    Carson Oct.    2,    1913 

.      1913— E      STOCKTON      50      S 
Slitter   E   80.xS  40-8%.     Sierra   Invst 

Co   to  F  L  Malno Oct.   2,   1913 

SW     I  I'PARRBLL    AND 
u    40,     Frank  Neidick 

vs  Ada   M   Bender $301 

1913— XW    THIRD  &    BRYANT 
N  80xW    115.      Redwood   Mfgrs  Co  vs 

11  I)    Matherly.    John    O'Kane,    John 

ind   Josephine    Hendrick- 

$45.79 

N    TWENTY-SEVENTH 

i  .it      Charles   A 

and  ri   to  wr.  >m    it 

Sept.    ::  '. 

E     NINTH     AVE     160     E 
03   27-5x1  20      CI  ristina  Stewart 
Weils  to  whom   it   may  concern.. 

Ocl      1.    !91? 

1913— NE    Bl      ■  :    I       Ti  I--KTON 
N    78xE    8S-J0        Harriet     Md 
■.,   l-'i  ed  C  Jon<  Sept.   27,   1913 

1913— S    LAWTON    96     E     10th 
Ave  S   lOOxE  24.     A   V  or  Andrew   V 

Oct.     2.     1913 

1913      NW     FOLSOM     27:,    SW 
Third    N\V    155    SW    17:,    SE    7:,    NE 
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14    SE    80.      Henry   E   Holmes    to 

whom    it   mry   concern ...  .Oct.    I.    !?13 

Ocl  I.  I913  -NW  BUSH  AND  VAN 
Ness  Ave  N  60xW  100.  Charles 
Brcwn  &  Sons  (cpn)  vs  J  P 
Sweeney,  i:  .1  MacKenzie  and  Mary 
MacKerzie     (  wf) $132.90 

Oct.  6,  1913 — W  PALM  AVE  226-4  S 
Euclid  Ave  S  33-4xW  120.  Chas 
F  W  Webber  Jr  to  whom  it  may 
concern     Completed    

Oct.  6,  1013 — LOT  26  BLK  "I"  Mission 
Terrace.  Ruble  Hanson  and  Bertha 
Koenigsthal  *o  Frederick  A  Han-' 
son    Sept.   29  ,1913 

Ocl  6,  1913-  SE  TWENTY-SECOND  & 
Eureka      S    60xE       23-9.         Hannah 

Howarth  to  Richard  Faliy 

Aug.    4,    1913 

Oct.  6,  1913— E  LARKIN  87-6  N 
Broadway  N  25xE  137-6.  A  D  Van 
It. .in    to  W   L  Terry Oct.  1,   1913 

Oct  6,  1913— W  ARKANSAS  175  N 
20th  N  25x\V  100.  Guiseppe  Cava- 
glieri  to  whom  it  may  concern.... 
Oct.    4,   1913 

Oct.  6,  1913 — S  JACKSON  22S-S  E  Polk 
E  46-4xS  127-8>4.  The  San  Fran- 
cisco Polyclinic  &  Post  Graduate 
College  to  Frederick  W  Snook  Co. 
Oct.    2,   1913 

Oct.  6,  1913— NE  FOURTH  AVE  & 
Parnassus  Ave  N  70  E  57-6  S  53-3 
m  or  I  W  60  m  or  1.  Augusta  M 
Hewitt  to  whom  it  may  concern.. 
Oct.    6,    1913 

Oct.  6.  1913— NE  TURK  &  FILLMORE 
N  275xE  130.  Realty  &  Rebuilding 
Co  by  MacDonald  &  Ka-hn  to 
Lyden    &    Bickel Sept.    29,    1913 

Oct.  7.  1913 — W  FIFTEENTH  AVE 
100  N  Judah  II  25xW  127-6.  T  ~ 
McGovern  vs  Holger  Nelson  and 
A    E    Olson $115 

Oct.  7,  1913— SE  ALMA  &  SHRADER 
W  H  Yates  vs  M  F  Cariss  and  W  S 
King     726.95 

Oct.  7.  1913 — N  NINETEENTH  175  E 
Sanchez  E  25xN  114.  Eureka  Sash 
Door  &  Moulding  Mills,  $553.42;  A 
Davis,  $273  vs  Joseph  and  Linda 
E    Herb    and    S    Malmberg 

Oct.  7,  1913— XE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lux- 
School  of  Industrial  Training  to 
H   Maundrell Oct.    2,    1913 

Oct.  7,  1913— E  FOURTH  AVE  210  N 
"C"  25x125.  Jennie  Frye  to  Leslie 
G    Geary Oct,    6.    1913 

Oct.  7,  1913— NW  JACKSON  AND 
Drumm  N  60xW  60.  Thos  W 
Butcher  to  Bradley  &  O'Reilly  and 
George  Goodman  Artificial  Stone 
Co    Oct.    6,    1913 

Oct.  7,  1913— E  SECOND  AVE  250  N 
Anza  N  25xE  120.  Chas  S  Boyen 
to  whom  it   may  concern .  .Oct.   2,    1913 

Oct.  7,  1913— N  PAGE  30  W  Webster 
W  30xS  100.  Rousseau  Realty  Co 
to   whom   it   may  concern.  .Oct.  6,  1913 

Ocl  7,  1913  NE  TURK  &  FILLMORE 
N  275xE  130.  Realty  &  Rebuild- 
ing   Co    by    MacDonald    &    Kahn    to 

lc    Kii  e    Extinguisher  Co 

Sept.    29.     1913 

Oct.  7.  1913— S  JACKSON  228-8  E 
Polk     E    46-lxS    127-814.       The    San 

l'i  ini Poly    Unic       and        Post 

Graduate      College      cpn       to      The 

Turnei    Co   Oct.    2,   1913 

Oct.  7  ,1913— E  FIFTEENTH  AVE 
125  N  California  25x127-6.  O  E 
,\  mi.  ,    ..n   to   whom   ii    may   concern 

II,  I        6,      19  12 

Ocl     7.    1913      N    NINETEENTH    175    E 
E    25xN     ill.        Chas      .1 


Wednesday,   Oct.   29.   1913. 

Powers  vs  J  Herb  &  S  Malmnburg 
$145.40 

Oct.  8,  1913— SW  O'FARRELL  AND 
Jones  W  49-6  S  68-9  W  22  S  22  E 
71-6  N  90-9.  A  E  Hornlein  vs  J 
M    Kane  and    W  J    Yore $439.69 

Oct.  8,  1913— E  LYON  99  S  Union  S 
25xE  40  m  or  1  Mary  S  Newmeyer 
lo    J    A    Hill Sept.    24,    1913 

Oct.  8,  1913— W  SECOND  AVE  135  S 
Irving  S  25xW  120.  W  J  and  Mary 
K  Wagner  to  Ed  Zinkand  &  Son.. 
Sept.     29,     1913 

Oct.  8,  1913 — NE  TURK  AND  FILL- 
more  N  275xE  130..  Reatly  &  Re- 
building Co  by  MacDonald  &  Kahn 
to  Western  Furnace  and  Cornice 
Co Sept.    29    ,1913 

Oet.  8,  1913— NE  WASHINGTON  & 
Octavla  E  137-6xN  127-8%.  A  B 
Spreckels  to  The  McGilvray  Stone 
Co Aug.     11,    1913 

Oct.  8,  1913— NE  TURK  AND  FILL- 
more  N  275xE  130.  Realty  &  Re- 
building Co  by  MacDonald  &  Kahn 
to    Pacific    Mfg  Co Oct.    8,    1913 

Oct.  8,  1913 — N  IRVING  32-6  W  9th 
Ave  W  25xN  69.  John  Meierdierks 
to    Mager    Bros Completed    

Oct.  8,  1913 — SW  MARKET  AND 
FOURTH.  Judah  Boas  to  Ira  W 
Coburn    Inc Oct.    7,    1913 

Oct.  8.  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co.  to  Healy  Tibbitts  Con- 
struction   Co Sept.    27,    1913 

Oct.  8,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tibbitts  Con- 
struction   Co Oct.    4,    1913 

Oct.  8,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position  Co   to   Pringle-Dunn   &   Co 

Oct.  8,  1913— S  PACIFIC  AVE  155  E 
Webster  E  30xS  117;  No.  2221  Paci- 
fic Ave.  Judah  Boas  to  Ira  W 
'•..I, urn    Inc Oct.    7,    1913 

Oct.  9.  1913 — E  RAMONA  AVE  205  N 
13th  N  25xE  75.  Sallie  Clot  to  - 
Ducasse    Oet.    7.    1913 

Oct.  9,  1913— SW  SANCHEZ  AND 
Elizabeth  25  on  Sanchez  x  101-9  on 
Elizabeth.  Martha  Anderson  to 
A    W    Burnett    &    Co Oct.    S.    1913 

OCT.  9.  1913 — NW  VAN  NESS  AVE  & 
Post  N  120xW  159-9.  Hecht  Invst 
Co  to  Lindgren  Co Oct.  4,   1913 

Oct.  9,  1913— W  STANFORD  106-3  S 
Brannan  W  80-1  ^xS  100.  Crane  Co 
to   E  M  Huie  &  Co Sept.  8,  1913 

Oct.  9.  1913— N  SiCAMORE  AVE  230 
W    Mission    W    25xN    100.      Mary    E 

Soto    to    Gustave    Anderson 

Sept.     30,     1913 

Oct.  9,  1913— S  GEARY  137-6  E  Mason 
E  37-6xS  137-6.  Stewart  Estate  Co 
to    Western    Iron    Wks....Oct.    6,    1913 

Oct.  9,  1913— W  DOLORES  53  S  21st 
W  95xS  25.  C  T  O'Leaiy  to  N  A 
Carlson Oct.    8,    19'3 

Oct.  10,  1913— N  TWENTY-NINTH 
105  W  Castro  W  2:.xN  114.  Arthur 
r  Jannson  to  whom  it  may  oon- 
cern    Oct.    10.    1913 

Oct.  10.  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  82-6.  T  J  Crowley 
and  II  P  Stoltenberg  to  Bishop  & 
Duarte     Oct.    9,    1913 

Oct.  10.  1913— N  BROADWAY  68-9  W 
Webster  W  148-9xN  275.  James  L 
Flood  I"  The  McGilvray  Stone  Co, 
i  >,  i   9,  '13;  Campbell   Bros    .Oct  3.  1913 

Ocl  LO,  i  in::  -LOT  9  BLK  "B"  Mis- 
sion    Sir,-,  t      Land     Co,        Homestead 

Land    Co    to    u  llllam    n    Grahn 

Oct.      8.      1913 

Oct.      1",      1913-     E     STOCKTON     50     S 


Wednesday.    Oct.    29.    1913. 
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Sutter    E    80xS    40-8%.      Sierra    Inv 

Co  to   P  J   Lynch Oct.   10.   1913 

ret.  1".  1913— NW  THIRD  AND 
Townsend  N  33xW  57-6.  John  A 
.ml  li  Williamson  to  Ira  W  Coburn 
Oct.     S,     1913 

Oct.      1".     1913— N     FULTON     137-6     E 
i    E    9S-9xN    120.      Augusta    E 
Bergson    to    Stockholm   &    Allyn.... 

Oc'      9.    1913 

(let  II,  1913— LOT  5S6  Gift  Map  No.  1 
W  G  McDiarmid  to  whom  it  may 
i  on.  I'm    Oct.    S.    I Ji3 

Obi         11,       1913— S       YAXDEWATER 

j  91-3  E  Mason  22x60.  Luigi  Merlo 
to    B    Pagano Oct.    11,   1913 

Oct.  11,  1913— NW  McKINNON  AVE 
and  Newhal!  N  lOOxW  50.  J  M 
Cervieres    to   J    M    Burns..  Oct.    2,    1913 

Oct.  11,  1913— N  PFEIFFER  67-H  W 
Grant  Ave  W  27-0  N  52-6  E  5  N  2-6 
E  22-6  S  55.  G  Cosce  to  Devencenzi 
Bros    &    Co Oct.    10.    1913 

(Jet.  II,  1913— E  FIFTH  221-7  N  Par- 
nassus Ave.  C  A  Hall  to  whom  it 
may    concern Oct.    11,    1913 

",■;  11,  1913— S  VALLEY  205  E 
Castro    E    25xS    114.      Charles    and 

- McArthur    to    whom    it    may 

on   ern Oct.    4,    1913 

Oct.  11,  1913 — EDDY  NOS.  40  AND  42. 
M  Lager  to  Wm  C  Lynch.  Oct.  11,   1913 

Oct.  11,  1913— SE  SANCHEZ  AND 
21th  S  90  E  25  N  90  —  25.  Peter 
Gumm    to   A    E   Olson Oct.    14.    1913 

Oct.  11.  1913— N  SEVENTEENTH  100 
W     Howard     W     25x100.       John    and 

Di.niel    Lagan    :o    W    M    Foley 

Oct.    14.    1913 

Oct.  14,  1913— E  MISSISSIPPI  50  S 
18th  S  25xE  100.  Otto  and  Ella  R 
Scharteg  to  E  A  Janssen .  Oct.   11.   1913 

ii.  I  II,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  California 
i  in]  at  rear  end  107-6  and  extend- 
!ng  on  E  and  W  sides  137-6.  The 
Insurance  Exchange  Ine  to  W  P 
Fuller  &  Co  Oct.  11;  Tbos  Day 
Co Oct.    11.    '313 

Oct.     14.     1913  —  E    TWELFTH    AXE    75 

5  Anza  S  25xE  100.  Alfred  T  Morris 
in   whom   it   may  concern. Oct 

Oct.  14.  1913— SW  TWENTY-FIRST 
and  Harrison.  Fnrd  Motor  Co  by 
Clinton  Fireprooring  Co  of  Califor- 
nia to  North  Star  Iron  Works... 
Oct.    10.    1913 

Oct.    14    ,1913— E      TAYLOR      91-8      N 
Sutter     22-11x87-6.       Herman     D 
11    li   Hogrefe  to  whom   n   may  con- 
cern      Oct.    10.     1913 

Oct.    11.    1913— N    BUSH    137-6    E    Du- 

1 1   X   115    W    27-6  N   22-6   E   27-6   N 

7li  E  5S-9  S  70  E  20  S  137-6  W  7S-9. 
Macdor.ough     Estate    Co    to     Mealey 

6  Collins ...Oct.    10.    1913 

Oct    14,    1913— S    GREENWICH    100    E 

Hyde  S  68-9xE  37-6.  Laura  B 
Powers  to  Holm  &  Son Oct.  9.  1913 

l>.  t  11  1913— N  TWENTIETH,  bet 
Connecticut  and  Missouri  25  W  Mis- 
souri frontage  of  lot.  Amanda  E 
Tnfft    lo   J    S   Malloch Oct.    10.    1913 

Bet  11  .1913— S  BUSH  165  W  Polk  W 
27-6xS  12n.  F  W  Noltemeier  to 
William    Martin Oct.    •'      1913 

Oct.  15.  1913— E  CURTISS  Lot  40  Blk 
5,  Crocker  Amazon  Tct.  Veronica 
M  Brown  and  Meta  Malum  to 
Olive!     Evans Sept.    25,     1913 

Oct.    15.       1913  — E      TWENTY-THIRD 
A  v.-    200    S   '-l.Mii.-nt    S    25xE    120       T 
\  i     .     ■ ...     in   whom    it   ma  s 
n. t      i 

Oil      I.",.    1913      E    FORTY-FIRST    AVE 
I  l\-\   N   l:  il'.iia    N   25xE    I  20       frank 
E  Winters  t..  Geo  F  Cleese.  .Oct.  9.  '13 
.    1913--S   GENEVA    AVE 


E    Madrid    E    25xS    100.      Wallace    J 
Peebles  to  Gus  Anderson.  .Oct 

Oct.  1.".,  1913 — NW  BALBOA  AND 
43rd  Ave  X  lOOxW  60.  Oscar  Hey- 
man  &  Bro  to  W  H  Upham.  .Oct.  9.  '13 

Oct  1.",.  1913— LOT  2S  BLK  4  Crocker 
Amazon    Tract.      Arthur    G    Duncan 

to    I.    L    Allen Oct.    15,    1913 

...  1913— SE  CALIFORNIA  & 
Leidesdorff  fronting  N  on  Caiifor- 
n.l  at  rear  107-6  and  extenu- 
ing  on  E  and  W  sides  137-6.  The 
Insurance  Exchange  Inc  to  W  D 
Henderson Oct.    15,    1913 

Oct,  HI.  1913— N  PINE  57-S  W  Stock- 
ton  W  20  N  59-6  E  17-6  S  19-6  E 
2-6  S  I"  John  and  Sua  Rice  Ber- 
mingham  to  Arthur  D  Collinan.... 
Oct.     16,     1913 

Oct  16.  1913— N  TWENTY-THIRD 
26-9  W  Diamond  23xS5.  Margaret 
i;  and  Paul  Semmig  to  Charles  F 
We!. Ion Oct.     15,     1913 

Oct  15,  1913— CARL  NO.  172  on  X 
line  bet  Cole  and  Stanyan.  William 
Sargent    to   J   J   Murray .  .Oct.    11.    1913 

i'.i      HI.    1913— W    Willard    75    S    Turk 
S    _:,\W     in,-;,.       .Mr    a."*     Mrs    S    or 
rie   Goldsmith    to   W   F   Duller.. 
Oct.     7.     1913 

Oct  IT.  1913— E  MASON  137-0  N 
O'Farrel]  N  32-6  E  137-s  s  5i.4i4 
W  mi  til  18-10<4  W  F  Wilson  Es) 
.•..   t.i   Fibrestone   ,y    Roofing  Co.... 

Oct.    16,    1913 

17,  1913— N  GEARY  90  W  Jordon 
Ai.  X  tOOxW  30  Frank  Pegel  to 
whom  it  may  concern Oct.  2,  1913 

.  I  17.  1913— SE  EDDY  &  FILLMORE 
S  J7.-,.xE  130.  Realty  &  Rebuilding 
Co  to  MacDonald  &  Kahn..Oct.  17,  '13 


largest,  if  not  the  largest,  in  the 
States. — Architectural     Record. 


COXCRETiriG        STOCKTON        STI1EE1 
Tt.i.VEL. 


I'ltOl'KSSOUSIlll'     IN     (MIC      DESIGN. 


Announcement   is   made   of   the   estao- 

lishment    of    the      first    chair    of      city 

planning     in     an     American     university. 

.neer    is    t li e    University    of    Illi- 

....  -     Following    i    e    English    precedent, 

called    the    chair    of    Civic    Design. 

i     .lit    is    to    be    Charles    Mul- 

ford    Robinson.  This  action  of  the  trus- 

tees      1..1.H--      instruction     which      was 

V]        Rob  inson    during 

-ii-    in    the    last    ...   i.l. mic    year. 

to  a  gn         ■  .  irs  in  the  divi  - 

ng   of  the  College  of 
Agrii  ulture.      Mr.    Robinson,   while   tak- 
.      of    the    course,    will    be    in 
.    Cor  only  brief  perio  Is,  t .  <    ar- 
ea ving     him     free     to 
profe  planning 

work. 

Harvard  ami  the  Urn  i-<  rsit  y  ol    W 

■  i  n  ave  r..'  some  s  e  i  rs,  given  citj 
planning  courses  in  their  departments 
of    Lands    api      \  ■        :  ecture,   hut   the   in- 

. n       wh ol  1  j     ' .-■       i    i 
teachers    in   those  departments      Colum- 
had   .in   outside   le  iturer  on  city 
in   and   Cornell 

making 

ir   instruction.      The 

iv    of    Califo  .1    to    be 

:  nstil  i.iii.in    of    such 
in  [l l i 

Ity   to   creati 
.    in    it.      The  a 
to    the   pi         ■  ph    Rod- 

■  .       Rool      i    ■■  ".-li  and 
i         ird    

,■     1     .        :  ■  .■     .I.v  ISiOn     a 

i,i    i     Fall        \      '      little    known, 



i '      i.    I     in    i    e 

,   I  ti       i 

ilere    fi  ea         ....         I 

I  enrolled,   it 


!•:•   gresl     Concrete    Mixing    Plant      Ever 

Installed    in   San   Francisco   is 

now    nt    Work. 

innel    now    under    construction. 

in    Stockton   street   from   Sutter 

imeto   streets   in   San    Francisco. 

e   lined   with    concrete  by   a   proc- 

a    new   one   on    the   Pacific 

i'..  ,-i 

A     iarge    sia.ioi'ary    cone  e  ••    it  ixing 
plant    has    been    installed    by    the     con- 
tractors,   The    Jacobson-Bade   Company, 
and    K.    C.    Lundstrom.   an    overhead    bin 
eing    provided    for    the  concrete  aggre- 
■  ranged    that    two    men    can 
feed   of   the   concrete   mixer, 
is    a    No.    7    Foote     Batch     mixer, 
j     driven,    and    is    the    largest 
.ir   ever   used   in   San    Fran- 
,  , , 

aii.       i    e  concrete  is   mixed   it   is  dis- 

i    .  concrete    blower,    and 

ete    is    conveyed    under 

compri  jsed    air    through       the 

i     point     w.  ere    it    is     to     be 

U  -.   .: 

Ti  e     i  •        oncreti      mix..:     was    sold 

,    Edward  R.   Bacon  Company,  who 

now    in  .  e  -    offices   in    I.  ol       5a  • 

i  i.l    Los    Angeles,    and    is    in 

to    give    complete    information 

...   .■    to    I    is    new    method    ol 

a  n.l   placing  concrete. 

■I   NW  KITTEN     LAW." 


A    weak    and    foolish    woman    in    San 
o  shot  a   weak  and   tooli 

of  the    "unwritten    law" 

i    .....     in     maj    kill    her  "betrayer.'" 

trated    once   moi  e   the   a'oso- 

■  triable    anomaly    of    this    un- 

v.  ritten   law.     The  "betrayer"  was  shot, 

etrayal,   hut   for  the  cessa- 

ereof.      Tlieie    are    no    exceptions 

ru  .    —not    <me.      No   woman  ever 

■I  an    for    leading    her 

■     .  :     a    woman    kills   a    man    with 

is    had    illicit   relations,    the 

ii  ays    tie    same.      The    man 

•    I.    ..i      ;    :  .   :  tened       to    cease. 

ions      This   statement    is   ab- 

i. ..  ive  sal,  an 

..    it.      Thereto   e,   it"   I :  e      un- 

ts   any    v  ilidity    at    all, 

t    is    is    thai    law — if    a    man    wrongs    a 

he      shall       continue    in       that 

v.  rong,         I   if  he  ev  er   ceases    it, 

....1:114     him        State!     in 
would     the    "law"     have    any 
Yet.    in    its   actual    ,. 
is     is     tie     only     I 
.    no   Republican 


STOCKTON     HACKS    RICHMOND    II  II*- 
HOR. 

ST.  .        .  i   ,.  i.,  ;       The       .hi- 

•;  .  "    a  lopted    i  .',-..iu  - 

ir   plans  of  the 
in ..i.l.     iii.l    a    copy    of    t tie 
foi  ..      ...   I 

a   city       Fol- 
i    .     ...  ■.,. 
i       i         the     Mayor     and     the 
I     of    t  In-    iii  y    nf    Stockton. 
i  ii    I  i,m     ,,l      .     e     pi 

I    i>     i    he    ■ .  i 

o    thi     Sin    Joaquin    vfi     . 
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Combination 
Boiler  and  Ges 
Wafer  Heater 

The 

SOLUTION 

To  Your  Hoi  Water 
Problem. 


Gives  an  inexhaustible  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  oi  America 

Successors  to  JOHN  WOOD  M.-G.  CO. 
218-    1  Pacific  Bldg.   447-49  E.  3rd  SI.   331 -339  Cypress  ?t. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


,     DE.  ALVIN  PLUMMEB 

EOME  TEST  AND  INSTALLMENT 

[OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    M  UIKET  5184 

SAN  FRANCISCO.  CALIFORNIA 

JAMES  CAHILL  &  CO. 

Incorporated 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


throughout  the  valleys,  and  that  con- 
sti  m  tion  of  said  harbor  will  be  an  im- 
portant factor  in  o.ir  permanent  de- 
velopment;   and    he   it 

"Resolved,  Thai  we  hereby  petition 
vers  and  harbors  engineers  in 
Washington  to  give  their  approval  to 
said  Richmond  harbor,  as  asked  by  the 
citizens  there,  not  only  for  the  benefit 
of  ti  e  city  of  Richmond  and  the  San 
Francisco  bay  region  in  general,  but 
al  of  the  interior  sections  of  the 
~  i  •  tributary  to  the  proposed  har- 
1"  r." 

PIONEER    LUMBERMAN    DEAD. 


localities  in  question  are  shown  to  be 
promising  <ts  possessing  potash  in  suffi- 
cient quantities  to  warrant  develop- 
ment, the  descriptions  and  analyses  are 
published  by  the  Survey  as  a  contribu- 
tion to  the  general  subject.  A  copy  of 
the  report  (Bulletin  540-P)  may  be  ob- 
tained on  application  to  the  Director 
of  the  Geoi"R-ical  Survey,  Washington, 
D    C. 


MAKING     DAYLIGHT     ARTIFICIALLY. 


DUNSMUIR     (Siskiyou     Co.),     October 
23. — Ole     Nelson,     pioneer     and     retired 
erman       ■  ho    died    al    the    home    of 
is   daugl  tei .    M  \     E    Culver,   Tues- 

day,     «  ■       of   Sweden,     aged 

Hi  li   i    hfi  j     v  eat 

in  Nevada  County,  where  he  was  mar- 
ried to  .Miss  Ann:.  Rol  Ini  on.  I  [e 
came    to    Dunsmuir    when    the    railroal 

-i    the    canyon, 

and    op  a  wmill?    at    one 

etween   Sisson  and   Dunsmuir. 


POT  ISH     l\\  ESSTIG  ITIONS. 

tern     Saline     Depo 

i iii      .i  

ii      Hanci      ■■:  ,     -,.,,.       Geo 

.     ui   i        Tl  i     e 

aline  lakes, 

■    <     madi       n     m  i  I  Ion 

with  the  broad  line  of  search   which   the 
Geologli  al    Sui  vey    is    making    thn 

n    qui        ..i    n 

VI  1. 1'.     noni    of     the 


Various  cabinets,  lamps  and  lights  to 
produce  daylight  have  been  manufac- 
tured, but  none  has  stood  the  test.  In 
this  latest  invention  a  cabinet  is  em- 
ployed. The  cabinet  is  constructed  in 
various  sizes,  but  the  one  which  is  most 
convenient  is  eighteen  inches  deep, 
thirty  inches  wide  and  twenty-eight 
inches  high. 

An  incandescent  gas  light  is  placed 
at  the  top  of  the  cabinet.  There  is  a 
metal  reflector  to  throw  the  light  down- 
ward through  the  delicate  screens 
which  filter  out  the  rays  of  red,  orange 
anil  yellow,  which  are  foreign  to  day- 
lighl  except  in  a  small  way.  In  other 
winds,  the  screens  extract  from  the 
lighl   excesses  of  these  colors. 

The  invention  has  a  great  field  of 
usefulness  in  surgery  and  certain  in- 
du  tries  Surgeons  depend  upon  the 
ni'iir  of  the  tissues  to  tell  whether 
1 1  ej  a  ■  e  d  li  ea  led  or  nol .  A  grea  i  dea  i 
of  Burgi  i ■ ,  i  done  at  nlghl .  In  artifi- 
cial light  the  ii  ncs  have  not  their 
true  coloi  Tic-  Invention  will  remedy 
that.  In  thai  operatl -  may  be  per- 
formed i'  aid  of  daylight  a  i  any  hour 
of  the  nig  ci 

in   ic--. mi.    ma nufacl  ui  i ng,  d  >  eing  a nd 


color  printing,  for  instance,  the  presses 
can  be  run  only  so  long  as  the  ink  put 
in  by  daylight  lasts.  With  the  aid  of 
(he  invention  presses  can  be  run  all 
night.  In  the  sorting  of  cigars  it  is  im- 
possible to  tell  their  color  by  artificial 
light.  Likewise  in  dental  work,  the 
exact  color  of  artificial  teeth  cannot  be 
determined  at  night.  In  paper  manu- 
facturing and  in  the  manufacture  of 
Hour,  daylight  is  needed  to  differentiate 
the   various   grades. 

This  invention  can  he  made  in  va- 
rious forms  to  be  used  for  different 
purposes.  For  instance,  it  can  he  used 
to  light  a  small  room  or  closet.  It  can 
be  used  to  illuminate  a  printed  page,  or 
for  -any  other  purpose  where  a  perfect 
light  is  desired  in  the  househald.  The 
inventor's  dining-room  table  is  illu- 
mined by  this  artificial  daylight. — Ar- 
thur St.  George  Joyce  in  Technical 
World  Magazine 


FINANCIAL       STATEMENT       OF      THE 
EXPOSITION. 

t'p  to  and  inclusive  of  August  31, 
1913,  the  casli  receipts  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany amounted  to  more  than  $6,000,- 
000.  The  expenses  to  that  date  amount- 
ed to  less  than  $5,000,000,  and  invest- 
ment expenditures  to  J467.58I.16,  leav 
ing  a  cash  balance,  on  hand  of  $1,279,- 
264.64.  The  actual  present  available 
assets  to  the  exposition  company  ag- 
gregate   $11,978,811.50.       It    will    re. mire 

ui 1    $12,000,000   more    to   complete   the 

work,  and   the  actual    net   assets  amount 
to    this,    wlthoul    considering   the   sums 

in   be  derived   fr ncesslonalres,  In- 

tere   i    on    money    In    hank    unci    receipts 
from  divers  pre-exposltlon   operations. 


-<lav.    Oct.    29     L913. 


BUILDING  AA'D   INDUSTRIAL  NEWS 


Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.      San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  S2  50  per  year  and  upwards. 
Juuction  Market,  Mason  and   Turk  Streets 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  me  by  phono  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  594 1 


TELEPHONE    MERRITT    1909 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


The 

W  iniln\ 

best    and     cheapest      reversible 
v   on   the  market. 

Common  Sense  Window 

Invented       and       manul 
I..    II.    BIRTH,     19th    and    Carolina 
10  Jessie  St. 

by 

Sts., 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

P/ice  Ho  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-UAF  PHARMACY,  Inc. 

CLOVER  DALE  CALIFORNIA 


It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air    Cushion    Check,   working    automatically 
Simplicity   and    Durability    combined 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  si/,    ol  Door;  also  projection  of  Casing  (if  an\) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Dover  Leaf  To  letCream 

A  Delight  of  the  Toilet 

The  one  Perfect  Piepatation  for  Bringing 
thjt  Deli  at   Beauty  0  iheSkin  so  d  sired 
l.y  the  Lad  es  and  admired  by  ihe  Cent  e- 
men.     Fine  foi  ihe  face  af  er  shaving. 
At  a  I  Diu<!gists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

UoM-rda'e  California 


Telephone  Douglas  1794 


Member 
Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


GAS  WATER  HEATERS 


Automatic-Inslantaneous 


The  "Pittsburg" 
The  "Bungalow" 
The  "Lion" 

A  heater  of  any  size  within  the  purchase 
price  of  the  masses,  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  ful'y  guaranteed. 


iitsburg  Water  Heater  Co. 

Phone   Sutter  502b 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 


-day.    Ocr.    1".'.    1913. 
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FIRE   INSURANCE. 

Boggs,    Fred   H„    68    Post Page    42 

FLOORING. 

White    Bros..    5th    and    Brannan.    San 

Francisco       Page    36 

GARAGES. 

Metal  Shelter  Co.  of  California,  4S7 
Golden    Gate   Ave Page    40 

GENERAL     CONTRACTORS. 

Johnson,  Joel,   110  Jessie  St.... Page   40 
Holt,   O.   G.    110   Jessie  St Page   48 

GRATES.     MANTELS     AND     TILES. 

Kelly  Co..  J.  T.  723  7th  St.,  Oaklond, 
Cal Page  38 

GRAVEL. 

Niles  Sand,  Gravel  and  Rock  Co..   704 

Market  St..  San  Francisco Page   1 

BARDWOOD    LUMBER. 
Parrott  &   Co.,   320  California  St.,  San 

Francisco     Page — Back    cover 

White    Bros..    Sth    and    Brannan.    San 

Francisco     Page    36 

HOISTING    MACHINERY. 
Langford,    Bacon    tc    Myers.    215-17-19. 

Rialto    Bldg Inside    front    cover 

Parrott  &  Co..  320  California  St..  San 

Francisco     Page — Back    cover 

KITCHEN     OUTFITS. 
lis   Co..   John   G..   839   Mission    St..    San 

Francisco     Page    41 

LIMBER. 
Hart-Wood      Lumber      Co.,      Sth      and 

Berry    Sts Page    39 

Taylor  it  Co..   2006   Grand.   Alameda.. 

MACHINERY. 
Langford,    Bacon    &    Myers,    215-17-19 

Rialto    Bldg Inside   front   cover 

Parrott  &  Co.,   320   California   St.,  San 

Francisco     Page — Back    cover 

MANTELS    AND   TILES. 
Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
egraph   Ave..    Oakland Page    36 
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METAL    LATH. 

Parrott  &  Co..  320  California   St..   Sail 

Francisco    Page — Bats   raver 

cc    Thurston    Co.,    Kialto 

San    Francisco     Page    s 

PAINTERS    AND    DECORATORS. 
-V     Co.,     James,     372     12th     St., 
Oakland,   Cal page   37 

PAINTERS,     PAPER     HANGERS,     ETI 

.-■chafer,     Fred     i  House       and       1- 

Painter)    1458    Green.      Phone    Park 
1197.         Shop,       111       Franklin. 
Francisco     

PANELS. 

W  hite  Bros.,  5th  and  Brannan.  San 
Francisco     Page    37 

P  A  T  E  N  T  S . 
Scientific     American,     361     Broadwav. 

N    Y Page    21. 

PATENT     WINDOWS. 
S.    F.    Cornice  Co.,   525   Market..  Page   39 
Si'tnplex    Window   Co.,    525    Market   St.. 

San   Francisco    Page   '. 

PAVING    BRICK. 

Hidecker.    G.    C,    958    60th    St.;    Phone 

Piedmont    507.    Oakland    

PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St..  San 
Francisco     Page    41 

PLANING     MILLS     AND     WOOD 
WORK  Kits. 

Builders'  Supply  Depot,  3S  Sth.  San 
Francisco    Page    40 

Dalzel.    F.    E.,    2014    Universit> 

Berkeley;  manufacturer  of  bouse 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER    BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg.. 
San    Francisco    Page    8 

PLUMBERS. 

Low  &  Anderson,  Plumbing,  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839      

PORTABLE   HOUSES. 

iletal  Shelter  Co.   of  Cal.,   487   Golden 

Gate   Ave.,   S.   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co..  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel  and   Rock  Co..   704 

Market  St..  San  Francisco Page   1 

SANDSTONE    BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St., 
San    Francisco    Page    39 

SHEET   METAL    WORKS. 

S.  F.  Cornice  Co.,  Brvant  bet.  9th 
and    10th     Page    39 

STATIONEIls. 

White  &  Farnsworth,  425  Montgom- 
ery   St Page    4S 

STEEL    ROLLING     DOORS     AND 
SHUTTERS. 
Lilley   &.   Thurston   Co.,   Rialto   Bldg., 

Francisco    Page   8 

STORE      FRONT      CONSTRUCTION. 
Kawneer    Mfg.    Co.,    420-422    Turk    St. 
Page    39 

WATER     HEATERS. 

Thleben    &    Co.,   Jos..    667    Mission    St.. 

San    Franoisco    Page    42 

Wood     Mfg.,     Co.,     John     218     Pacific 

Bldg.,  San  Francisco   Page  37 

VENEERED     PANELS. 

White  Bros.,  Sth  and  Brannan.  San 
Francisco     Page    36 

WALL   FINISHING. 

il   Co..    183   Stevenson  St..  Page   3 

WATER    PROOFING. 
&   Co.,   J.   E..   445  Turk... Page  42 
Imperial  Co..    183   Stevenson   St. 
tt   &  Co..   320  California   St 

isco     Page — Back    cover 

\\  HEELBARROW  V 
rd,    Bacon  &   Myers,   215   Rialto 
Bldg..  S.  F..Page — Inside  froni 
!    &   Co..   320   California    SI 

isco    Page — P.ack   cover 

\\  INDOWS — PATENT. 
Simplex    Window   Co.,    Crocker    Bldg.. 

San     Francisco Page     i 

WINDOW   SHADES. 

Cahill     A     Co..     James.     372     12th     St.. 

Oakland,   Cal Page  37 


r.      .DING    AND    IN!  H  s  I  u,  VL   NEWS 


)         'i  9     L91"! 


Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL.  NO.  2  OF 
THE  SPECIALTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA.  OFFICIO 
[S3    STEVENSON    ST.      TELEPHONE    SUTTER    995.  MEETS      FIRST      AND 

THIRD   MONDAYS  OF  EACH  MONTH     AT    1:30     P.    M.    AT     THE     BUILDERS' 
EXCHANGE. 


OFFICF.RS. 


President,    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President,   W.  F.  CLUTE 

Contracting  Plasterers'  Ass'n. 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n. 


Secretary.      W.   S.   SCOTT 

Masons'    and    Builders'    As 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them.'' 


MEMBERS. 


Office     101     Gough 

John   L.  E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling.     E.    A 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman.     M.    J. 
Brennan.    J.    F. 
Breslin.     Chas. 
Bornstein      tc      Le 

Blanc 
Boscus    Bros. 
Bo  wen,      J.      L.      & 

Son 
Brook.       J.       H.    & 

Son 
Bryan,      J.      M.      & 

Son 
bryan,    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,    PI.    Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman.     Alex 
Collins,     T.     M. 
Cook.    J.    A. 
Coughlan,    Jas.    F. 
Cronin,    J. 
Curran.    A 
Curtis,   Edw. 
Daglow,    L. 
Dallamore,    G.    C. 
Dalziel,     Robt,     Jr. 
Davis.    A. 

John 
De    Lano    Bros. 
Demers      &      Dag- 

neau 
Dl    Vecchio.    S.    J. 
Di'Venthal,    E.    M. 
Dockerv.     Wm. 
Doherty.    J.    P. 
Dowing.     W.    J.    & 

Son 
Eastman.    T.    W. 
Kgan,    T.    J. 
Eisner,    P. 
Ernst,  H.  &  Son 
Ertola.    B. 

Fisher    &    Wolfe 
Fitzpatriek.    J. 
Flood       fc       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth.    W.    C. 
Franklin,  C.  P. 

GIbbs,     David 

J.    &   Son 

Gllley-Schmid    Co. 

Glemser,    F. 

Gomersal.  F. 
Wm. 

Brady,    H. 

Grundy.    E. 

Hahn,   A.   J. 

Haub,    Geo. 

Hays.    E.   L. 

Heinz.    C. 

Hennessey,    A.    E. 

rtiggina,    chas. 

HIMebrand,    C. 

lif.l.ro.     W.     D. 

Hondet,    J. 
Hoffman     &     Scha- 

Hooper.    F.     M. 


Houston,    J.    J. 
Kane,   J  as.    1. 
Kara.    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Fiank     J. 
Kiernan   & 

O'Brien 

Knoles,     F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapelle,    W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,     Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubllner,  C.    W.   Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  VV. 
McEnhill,    Leo 
McLeod,    J.    J. 
Meehan,    P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller.   W.   D. 
Mollis,     Herbert  L 
Mollis,    A.    1. 
Morrice,    T.    B. 
Morrison    &    Bevi- 

lockwav 
Mulholland,     J       V. 
Murray,    Roy 
Murray     Bros 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,     H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Raische,     Fred 

Rehn,    C. 

Richardson.     J.     & 
Son 

Rohr,    Jos. 

Ryan,    T.    J. 

Sasso,    Frank 

Schalich,    J.    A. 

Schleve,    Theo. 

Schwarz,     Chas.  Co 

Shepard     Bros. 

Slngewald,    J. 

Skelly,    Thos. 

Slattery,     M. 

Snook,     W.    S.      & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder    &    Hinkel- 
beln 

Stevens.    Jas.    F. 

Strohmier   &    Koe- 
nlg 

Sthur.   C.   G. 

.Sutton    Co. 

Szanik,   S. 

Taylor    &     Prltcfi 
ard 

Tippett.    J.    C. 
I     s. 

Trezlse,    A.    G. 

Turner  Co. 

Von    Tagen  &  Mol- 

l«r 

Ward,   Hugh 


Watson,     Chas. 
Week    &   Co. 
Westphal,   H.   N. 
Wetzel    &    Grass 
Whitley,    H.   T. 
Whitman       -       Ly- 
man Co. 
Williamson,   H.   Co 
Wilson.    W.   F.    Co. 
Williams,   O.    F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,    W.   T. 
Bacigalupl.     P. 
Black.    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,    L.      "■"" 
Cooney.    W.   H. 
Cohn,    M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconi,    S. 
Dahl,    F-    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Kick    Bros. 
Guenzel,    O.    C. 
Goetze,    F.    W. 
Gercke       k      Feil- 

bach 
Graper,   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 
Hoffman,     Jno, 
Hansen,   P.   H. 
Johnson,    P. 
Jablonski,   A. 
Kern,    Henry 
Kiesel,    Fred 
Kroder,    Gus. 
Koenlg,    Otto 
Lorenzen,    Fred 
Lucas,    Ed.    J. 
.Manning.     Jno. 
Maundrell,    H. 
Norris,     Chas. 
Orsi,    G. 
Olney,     E. 
Ostland,  John   L. 
Pyne.    R.    K-    Sons 
Pastier,  Robert. 
Quadt,    Jno. 
Quandt,     A. 
Schaefer,    Fred 
Sehaefer,    Adam 
Schaefer,     Wm. 
Shepherd,     Wm. 
Schultz.    O.    &    Son 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.    B. 
Zelinski.    B- 


M.    J.    Mealey, 
President 
Allen,    C.    J. 
Arlett,     Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  \\  ', 
Brady,    M.    V. 
Butler,    Thos. 
Butler,     W.     A. 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.    W. 
Collins,    Jerome 
Campbell.    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,   H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gllbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardiser,   F. 
Gladding,     McBean 

&  Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibblns,    Geo.         ( 
Hogberg,    Emii 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,   H.   H. 
Larsen,   L.   C. 
Lawson,    A.    W. 
Lindgren,    C.    J. 

Ludwlg.    Joliri 

Mealy,    M.    J. 
McWhlrter,     W.    J. 
McCall.     Wm. 
McCall,    Elvln 
McCowan,     M.     B. 
MJJIer,    J.    W. 
MuTcn-liev,   Tl 
Mlllerick,     Philip 
Murray,    W.    C. 
McSherry,      M.     F. 
Mowbray,    M.    V. 
Nagel,    W      I.. 
Nagel,   R.    H. 
O'Connor,    J.     1. 
O'Rourke.    T      I 
Phillips.     Jo 
Pringle,    J. 
Rlngrose.    K. 
Rainey.   W.    A 
Rainey.    E.    S 


UiUfc,     w  .     C. 

w.  s. 

Watson. 

Watson,    Sidney 
White,    J-    M. 
Walker,   P.  J. 
Wvsrant.    i      II 
Wilson,  Jas.  A. 
Valley    Elec.    Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.  Pres. 

MASTER        PLAS- 
TIC HERS'        ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
M  1 1  tin   Lvden   Sec. 
Bradley  &  O'Reilly 
Bosch,    Herman 
Brennan,   Jas. 
Burt,    Chas. 
Cashman.    M.  .J. 
Connell.   J.    E. 
Campbell,     Chas. 
Chalmers,   H.    A. 
Connolly    &   Son 
Dalv,    J.    H. 
Damico,    Tony 
Duthie,    Chas. 
Felt,    R.    D. 
Fraser.     Simon 
Fay,    .1 

Glosser,  Geo. 
Gilmour.     Wm.     G. 
Greenback,    Joe 
Jacobisen,   N 
Knowles,    A. 
Leaf    &    Kaiser 
Lvden  &  Bickel 
Manning.    Tom,    Jr 
Mawot,    Donald 
MacGruer   &    Co. 
Muriale,    Nic. 
MrLeod,    .1.    C. 
O'Kane.    C.    T. 
Orford,    J.    A. 
Philbin,    J.    J. 
Sullivan.    D.    F. 
Steere,   J.   E. 
Smith     &    Johnson 
Terranova.  M.  J. 
■Wagner,    J.    A. 
W  m.        Raymond, 

Atlantic  '  Fire- 
proofing  Co. 

Balzke.  A.   F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch.   R. 

Lvnch.  J. 

Mnnsnn,    C.    &    Co. 

McAhee.    E.   T. 

Havden.   Fred 

Potter.    A,    V. 

Peerless  Fire- 

proofing  Co. 

R-ivmond.   Wm. 

Roebllng  Con.    Co. 

Snell   &  Dennis 

Streeter,    M. 

Sheehan.      Thomas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    DiNtrld     Lo- 
cal   N«.    L 

Office      Metropolis 

Bank      Building. 

W.     S.     Hanbridge, 

Secretary. 

Butte        Eng.         & 
Elec.   Co. 

California       Elec. 
Constr.   Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge,     W.     S 
: 
lec.    Co, 

K  listen,    W.    H. 

Marine    Elec.    Co. 

Mr-Fell     Elec.     Co. 

National    Elec.   Co. 

Newberry    -    Bend- 
helm 


file  Lxlr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel    &    Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co, 

McAbee,   E.   T. 

McLelland,    R. 

Hayden,  Fred 

Potter,    A.    V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebllng   Con.    Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,    Thomas 

MASTER      STEAM 
AND     HOT     WAT- 
ER FITTERS- 
ASSOCIATION. 

Office  1220  Web- 
ster   Street, 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.    Co. 

Gllley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner     Co.,     The 

Walsh,    F.     P. 

u  iilhimson    Co.,  H 

WIttman,  Lyman 
&   Co. 

Williams.    E.   D. 


Wi  Inesday,   I  >c 


BUILDING   AND   INDUSTRIAL  NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


President,  Chas. 
Vice-Pres.,  A. 

H.    W.    Bi 

A,   II.    Bergstrom 

John    Biller 

C.  A.   Da> 
FIsor   Manager 
Geo.    A.    Haas 


110  JESSIE  ST. 


W.   I  Jompi  rtz  Treasun  r,  i 

...     Secretary.  Win.    E 
Board    of    Directors,    1912-13. 

VV.  Gompertz 
Fee 
Ralph    MeL<  ran 
Bookkeeper 

Geo.  A.   w  atson 

MEMBERS. 


Ueueral        Contrac- 
tors 

(Stockho'Hers) 
Ackerson     &     Son, 

O.    B. 
Amu  eg,    Fred   J. 
Anderson      .V 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John    E. 
Beetliam,    A.    H. 
Bergren      &      Son. 

Louis   G. 
Biller,   .John 
Bletch.    E,    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd   &   Ken- 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   .V:    Co. 
Carlson,    Elmer 
Casty.    John 
Cavanagh   &   Vezi- 


na 


J      W. 


i  lobbj 

Cole,   P.   J. 

Collman     &      Coll 
nan 

Commary   -   Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer,   O.   A. 

Day's  Sons.  T.  H 

Farquharson,    D.B 

Fee.    Grant 

Ferrolite    Co. 

Finlavson,    M.    M. 

Flaherty  &  Ogle 

Fletcher.    Janus  P 

Ginlev.   Ed. 

Glaze.    Robert 

Gleeson,    James 

Gompertz,  C.   W. 

Gutleben    Bros. 

Hailing.   U.    R. 

Hamerton    &    Son. 
Wm.    C. 

Hamilton,    Peter 

Hansen.  C.    W. 

Harcom,    J.    J. 

H.  aling.   Georee 

He  al  y   -  Tibbitts 
Constr.   Co. 

Heaphy,  J.   J. 
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Henning,    W.   H. 

Hill.    J.    A. 
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Kern  &  Son,  F.  W. 
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Frank   Lansing 
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Munster    a     Born- 
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l,     Win.     A. 
N .    F. 
J.    J. 
Olson.    Andi  ew 
Owsley.    Burt   T. 
son,    W.    O. 
Petterson   ,t    Pers- 

son 
•Pratt,   J.   J. 
Quinn,  P.   P. 

le   i  Joncrete 
'' 
Red  nail,   W.    V,-. 
Reese   &    Rourtree 
Reite,    J.    B. 

i    II 
i,     F. 
Saner, 
Raywell,   S\ 
.i.    E. 

Siller    Bn 

P.    F. 
Stockholm     &     Al- 
Ivn 

w,      Freese 
&    I". 
Tavlor  & 


Tenill.     W. 

C.    C. 
[V 
Thurston 

E.    T. 
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Ti 
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I  er,     o     h.     & 

Iwln 
ing.    J. 
elbei  ■     -     .1. 
Willlan        R   os     & 

Irehlteetnmi    Iron 
Work*. 

u     e 

orks. 
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& 

Hillard    &    C 


J. 


■  ■ 


I  r  o 

i 


Vuli 


Arch.    SI '    Mrini 


Arch.   Term 

Calif.    Pott. 

Clark    *      •'    i         N 
i -k  Co 


Bean    Co. 
M     '     at         I :  i   :  i    k 
Steiger  Terra   Coi 

to  Co. 
Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art   Gloss. 
Grosslicht    &    Diu- 

Pioneei     P 
W  indow    .  Hass   Co. 
Schwarz     &     Gott- 
lieb 
Artlctlc        Plaster 

Decorations. 
BUnni  i     Thoudore 
Larson.   O.    F 
J-ipp  &  Co..  I.   P. 

Asbestos  Materials 

Johns     -     Manvilli 

Co.,   II.   W. 
Uagne     a      Asbes- 
tos Supply   Co'. 

Western     As!.,  stos 
'  i    Co. 

Westei  n    Bui  Idi  ■ 
Supply   Co. 

Aspi.ull    .V    Bitum- 
inous   Paving. 

Nugent,     Robinson 

Attorneys. 

Ait  ken    &    Aitken 

Vino  Delivery. 
Holland,    J.    P. 
Star    Con,    Co. 
Automobile 

Supplies. 
rers.    Fred    W. 
Boilers. 

Dea        i     c. 

Peerh 

m\ . 
Boiler  *  Pipe  Cov- 
ering. 
Johns     -     Manville 

Co.,   II     W. 
Lewis,    \\     s 

m    Asbestos 
Supply  Co 

Magnesi  i    Co 

'loads  A  Insurance 

is    W. 
Ageni         Compans 

a    '.:f.-    Ins.   Co 
Gi     era]  Acc'-dt 

1  '.up. 

i 

un,  Jas.  C. 
Illinois  Suretj  I  lo 
Lloyd    a     Spengler 

us,     II.     V. 


M  i 


■  -■   I. 


1  1. 


Frank    Co. 
Mi  herin      &      Son, 
M  irk   M. 

t  j    i  • , . 
Webster      -      All- 
Co. 

".rick     Cuutraciors 

Allen.   C.    .1. 


n.    J.    E. 


G  i  1  i. 

Inhn 

I 
u 


Hanson*    James 
Johnson.    J.    W. 
Koberling,   Jos. 
Koldenstrodt,   F. 
Mi  w  hirtner,    u    .1 
Mealey   &   Collins 
'.i.  '.    Paul 

Millerick,    Phil.    J. 

•so.ih 
Oberfeld,    Chas. 
O'Rourk,    T.    F. 
Reed  &   White 
Tingberg.    John 
Watson     Bros. 
Whitney  ,v-   navies 

Brick   Dearer;,. 
liav    Develop.   Co. 
Cal.    Pottery   Co. 
Carnegie    Prick    & 

Povtery  Co. 
City    Supply    Co. 
Clark    &    .Sons,    N. 
Diamond    Brick  Co 

1  iie    Co. 
Glad. ling       -       Mc- 

Bi  an   Co. 
Golden    Gate  Brick 

Co 
McNear        B  r  i  c  k 

Agency 
Ilemillard       Brick 

Co. 
Steiger  Terra   Col 

tai- Pott  cry    Wks 
United       Materials 

Co. 
Vallejo      Brick      & 
Western     Develop 

ment     Syndicate 
Western    Lime      & 

Cement    Co. 
Builders 
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Arehitei  i     &     En 
gineer. 

Bunding     and     In- 
dustrial    News. 

I  lailj  Pacific 

Builder 

Buildtns  Staferlala 

Aigeilinger,    E. 

Alsen's        Portland 
Cement   Co. 

Baker     &     Hamil- 
ton 

I  :.!  v     I  level, .p     ,V,. 

Bei     er   Mfg.   Co. 

Bird   &  Son.    F     W. 

Cal.      Bldg.      Mate- 
rial   Co. 

Cal.    Pottery      Co., 
Inc. 

City    Supply    Co. 

Cal     Lime     $    Uy 
drate    Co 

i  arnegie    Brick    .\: 
Pottery    Co. 
,"n    i  \  i .  i .  ■  i    i '. ' 

and    Compa  ov. 

.■.,.       i     la,,,..       ,•,,, 
|     ment   Co..   H 

Diamond     Brick  Co 

Dwan    Co.,    .1.    E. 

Falls    Mfg     Co. 

Fuller    &    C0..W.P. 

Gladding       -       Mc- 
Bean    Co 

.     os      Co.,    Felix 

Guertn   *    I  lo      I     S 

Holli  i.  n        E  s  p 

Metal     Lath    Co 

1         .        i       .,      Co 

Holland.    .1     P. 

Johns     -     Manville 
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Western    Asbestos 

.Magnesia    Co. 
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Supply   Co. 
Western    Develop- 
ment   Syndicate, 
Western     Lino      a: 

Cement  Co. 
Whittier  -  Coburn 

Co. 
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dart 
Cement    l>eal< 
Algeltinger,   E 
Alsen's       Pon 

Cement    Co. 
i'h\    Supply    Co. 
Cowell       l.ime       & 
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i  m\  an   ,^-    Co.,  J.   E 
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Holland,    J.    P. 
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Western     Lime     & 
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I  I'i- 
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Gass    Bros.    Co. 
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Grussel,     Herman 
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Hurley.    P. 

d,    J.    P 
M   Cabe    &    Brown 
Mattson,    J. 
Mission      Concrete 
A-    Mosaic     Wks. 
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Comyns  &   Nygren 
Forderer      Cornice 
Works 

G.      &      M.      Sheet 

Metal     Work-. 
Heipner        Sheet 

Meta'    Works 
lilPei  uia     ri  h  e  e  I 

Metal     Works 
Hughes,    H.    J. 
Hurabeille     Bros, 
ideal    Cornice    Co. 
Ivorell    &C0.,    .1.     A. 
Modern  Sheei 

Metal     Works 
Morrison    &    Co. 
Olive  &   Leary 
United         Metal 

Products    Co. 
Western     Furnace 

&   Cornice   Co. 
S.    F.    Metal    Stamp 

,v     Carv.    Co. 
Crude   oil    Burner* 
Bill     &     Jacobs. -ii 
Sherman,    Kimball 
&    Co. 

Crushed     Kock. 
Bay     Level.    Co. 
Cal     Building    Ma 

te-rial     Co. 
Cassarretto,     John 
City    Supply    Co. 
Holland,   J.   P. 
Me.Mullin.    A.    L 
Sinion-Font     Brick 

Star      Com    i 

Company, 
Standard     Crushed 

Rock   Co 
Stone  Co..    E.   B.   ft 

A.    L 
Western     Develop- 
ment    Syndicate 
Damp     Proofing. 
Brickley,    P.    J. 
Fox.    John    L. 
Imperial        Water- 
proofing  Co. 
Reng-le     &     Jamel 

son 
Tai-lor.    L.    / 
Whittier  -  Coburn 

Compans 
Door    Opener    ami 

Closer. 
Rischmulier.  Geo 
Electric  Plxtures. 
Calif.  Gas  Ai  Elec- 
tric Fixture  Co 
P  a  c  i  ii  c      Gas      & 

Flee  trie    Co. 
'  Irctrlc    limn    c.». 
City    Electric    Co. 
S.    F.   Gas   &    Elec- 
tric   Co. 
Electric    Wiring   <t 

Raulnmeiit. 
American        Elect. 

Eng.    Co. 
Cal.     Elec.    Constr 

Co. 
Central    Flee.    Co. 
City  Protectivi 

Electric    Co. 
Decker      Electrical 
Construction     Co 
Farnswortli     Ele. 

trical    Works. 
1 ;-  hi  i  al       Electric 

Constr.   c. 
Globe        Electric 

Works 
Hani, n". lee.     -\\-      g 
Hicks    Elect.     Co 
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pac.     Floor     sand- 
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Co. 
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Heating  Co 
GMUoline    Tanks    & 

rn  nips. 
Deming,     E.     R. 
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ilicht    &    Din- 
nii  n- 
Habenicht  & 
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Mission     Plate     & 
Window       Glass 
Co. 

.  ,  r  Plate  ft 
Window  Glass 
Co. 

arz    &    Gott- 
lieb 
United     Glass 
Works     line.) 

Grading- 

Branick.    J.    P. 
Button.    I.    V. 

jaretto,     John 
Devincenzl    &    Co.. 

... 
.Mllon         Teaming 

Carlin 
<; 
Hartnett    J.    D. 

I5-      ,, 
l.ennon    Co..    J.     B. 
Leffler.     Fred 
l.uRcen.    Erne.-t 
McGlincbey  &• 

Monoban 
Montague    Co..    P. 

,np*n.     PMlip 
Edw.     F. 
Powers.    Chas     .1 

•nan     i-Woods 
•  i .     A. 
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Co. 
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Granite      Curbing. 

Graham 

w- 

Granite  "'" 
Gravel. 

IM  v     Devel      Co 
Cal     Bu  Idlng    Ma- 

Stone  '  '■■     B    B     ' 
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Hardwood       Deni- 
er*. 
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Wood  Lumber  Co., 


uaivare, 

Dealer*. 

oc      liaiiin- 

ton 

Bennett 

Bros. 

Brittain 

&   Co. 

Kruse,     , 

.     11. 

joosi    Bl 

-    Newell 

Supply 

Co. 

Meyer,    Ado] 

Norman 

&      Sons, 

F.   G. 
Palace   Hd'wareCo 
S.    F.    Hd'ware    Co 
Smith     CO.,     P.     A. 

Hay    &     Grain 
Aigeltinger,     E. 

Heating   &    Venti- 
lating. 

Ahlbach    fr    Mayer 
Atlas    Heating    & 

Ventilating   Co. 
General    Eng.     Co. 
Kiei-nan    &  O'Brien 
Co.,     J.    C. 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum    &    Otter 
Snook       &       Co., 

Fred    W. 
Turner  Co..   The 

Houses     Movers    & 
Raisers. 

Hatch.   H.   L. 
fcarson,    N.    H. 
Stratton,   C.  C. 
Sullivan,    D.   J.&T. 

Inlaid     Floors. 

Calif.       Parquet 

Floor    Co. 
Hardwood        Inte- 
rior  Co. 
Inlaid   Floor  Co. 
Pac.     Floor     Sand- 
ing   Co. 
Iron    Foundry. 
Enterprise     Foun- 
dry   Co. 
Steiger      &      Kerr, 
Stove    fr     Foun- 
i.'.y    Co. 
Iron     dt     Steel. 
Ba-ker     &     Hamil- 
ton 

on    &   Noyes 

Unison     Mfg.    Co. 

Coast   Steel 

i  Company. 

Trussed     Concrete 

3teel     Company, 

Woods   *    HudHari 

Iron    Work*. 
Brode   Iron    Wka. 
Over     Bros. 
Eureka     Wire       & 

Iron    Wks. 
Folsom     St.,     Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co.,    C.    J. 
Michel    &     pfeffer 
Monarch  Iron 

Works 
Ralston  Iron 

Works 
-:     F    Iron    Works 
Sartorius   Co. 
SXJtiraeaer  s       Iron 
Works 

Ion        i' 

Works. 

Steiger       &      Kerr 

Stove     &     Foun- 

Co. 

[ron    Wks. 

West     Coast     Wire 

&    Iron   Works 
Western      Iron 

Works 

Zenith   Iron   Wks. 

Joint     Hungers     .* 

Post     Caps. 

k      -      Palls 

Co. 

Thurs- 

Roman  Co.,  C. 
Waterhouse  & 

l.iithera.     Wood     .V 
Metal. 

Edn    i  'ii 

BY  e  d 
Richard 

Bei      E.   T. 


Ra  i •miiiid,  Wm.   H. 
Ward.    J.    E. 

I. line      A       Plaster 
Dealers. 

Arden   Plaster   Co. 

Cal.  -Lime  St  Hy- 
drate   Co. 

Cowell  I. ime  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Holland.    J.     V. 

Lennon  Co.,  J.  E. 

l\i.  in,:  Portland 
Cement  Co. 

Qua  lity  Lime  pro- 
ducts Co. 

Western  Lime  & 
Cement  Co. 

Lumber   Dealers. 

Acme    Lumber    Co. 
Chrlstenson    Lum- 
ber Co. 

Columbia    Lumber 

Doe  Co..   Frank  P. 
Hardy    Lumber  Co. 
Hart-Woud     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse   Co.,   J.   H. 
Hooper  Lumber  Co 
U_;-,jns      Lumber 

Co.,   J.   E. 
Loop  Lumber  Co. 
MacDonald      Lum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -      Mahony 

Lumber    Co. 
Peterson,   E.   T. 
pope  &  Talbot 
Reinhart    Mill       & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.  Lumber  Co. 
Scbouten  &  Co.,  J. 

W. 
Sunset  Lumber  Co. 
Tierm-a  n&  l  leron  i"o 
Van    Arsdale-Har- 

ris    Lumbei    i 
Wilson     Bros.fr  Co. 
Wall,   Jos.   P. 
Wood   Lumber  Co., 

E.   K. 
Yates.   Wm.   F. 
Mnitnesite     Floor- 
ing. 
Artolith     Alfg.    Co. 
Bender    R.fcP.    Co. 
I  man    &    Co..    J.  B. 
Fibrestone    & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Maltott     fr     Peter- 
son 
Watsonite    Co. 
Munlels.      Tiles      & 

Grates 
Ginsberg    Bros. 
Ilulse  Tile  Co. 
Kirwan     ,v     Dono- 


Mctul     Stamping 

S.    K.   Metal  Stamp- 

ing   fr   Corn    Co. 

Oils     uiiil     Grenses. 

I  I  , 

Standard  I  ill  Co. 
Ornamental     Plas- 
tering:. 
Binner,    Theodore 
Brock  fr  James 
Connor,    E     J 

W. 
Larson.    O.    F. 
Lipp  &  Co..  J.  P. 


R. 


Plliutt 


nU    Ue 


Co. 
Watson    Mantel    & 

Tile   Co. 
Marble  mid   Mosale 

Work. 
Oneecn.    M     TT 
Grassl   fr   Co..   P. 
Mission       Concrete 

c    uonalr    w<r« 

-I  [01  '->   <  '      '• 

"  orks, 
Must.,       Sons-Kee- 

nan    Co. 
New      Era      Marble 
frConrr,  tc   Cn 

On1         Marble 
Co 

M«-*nl     l.i  «•>• 
Ulantlc        V  I  r  t  - 
ng   Co. 


Baker    Co.,    W.-T. 
Bernstein,    Wm. 

Blum,     Louis 

Bros 
Clark    &    Dickson 
Cooksey,    Al. 

Cramer 

Dahl,  T.  H. 

Donovan,   V.   J. 

Ericksen,  Wr  n. 

Flynn    &     Mikkel- 
sen. 

Hansen,     ElbingA 

Jourdaln.    Ai. 

Lewis,   S. 

Miller,    L. 

Miller,   J.   A. 

McCubbin,    James 

Manning,    John 

Neal,   L.  .1. 

Quandt  ft    Son 

Ruderman,   I. 

Schafer,  Wm. 

S  nitli.  J.  S. 

Sovig.   C.    B. 

Spark        fr       Sons. 
John  H. 

S'wanson.    Peter 

Walker,    Mayer 

Wagner,    Fred 

Wagner    Bros. 

Zelinsky,   R. 

Pnlnts,  Oils   Vnrn- 
Isbes,  lite. 

Clark   &   Dickson 

Cohn    &    Co.,    Mar- 
ion   D. 

Detroit      Graphite 
Co. 

Fuller  Co.,    W.    P. 

O'Brien,   J.   S. 

Parafflne  Paint   Cn 

Pratt    fr    Lambert 

Whittier   -   Cobui  ii 
Co. 

Patent      Chimney* 

Clawson  Co..   L.    E 

Dresser   -   McDon- 

Hug.hes,    H.    .'. 
Dunlevy    &    Gettb 

Pile      Drlvlne 
Lamburth,    C.     E. 

Pinning    Mills. 

Anderson  Bros. 
Birth  Co.,  L.  H. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planlntr    Mil 
Emanuel.    A.    ft    E 

(Inc.) 
Empire         Planing 

Mill 
Hermann,    A. 
Herring's   Mill 
Hnlden    -    Deuprey 

Co. 
Lorden      Mill      Co.. 

J.  P. 
Main    St.     Planing 
Moore    Mill  &Lum- 

ber  Co. 
Pac.    Coast    Mill    & 

Lumber  Co. 
Premus        Planing 

Mill 
Belnhart      Lumbei 

?.    pin  n  I  na-    Mill 


\|e1'l] 

*   Thurston 

i  •,, 

■  i, rinse  fr 

p,  |,  , 

Supplj    Co 


Gi 


' 


San  Mateo  Plan- 
ing Mill 

Santa  Clara  Vp.1 
ley  Mill   &    Luni- 

K.-r     Co 
Spencer     St.     plan- 
In  e-    Mill 
Tovlor    X     ''" 
Usona    Mfp     ( '■• 
Western      Planing 

Mill 
Vevhle     fr     Collins 
Vates.    Wm      F 
Plasterers 
Bo     h      Hi     ■      n 
Bradley   ft 
Bri  'mi  n,    James 
H-ir,.   Chas     l 
Campbell    Cha.s 

M      .1 


Chalmers,      H.      A. 
(Inc.) 
John 

Greenback,  Joe. 

Connel   Co.,   J.    E. 

Daly,  J.   H. 

Duthie,    Chas. 

Fraser,    Simon 

Fry,   A. 

Gilmour,    W.   G. 

Jacobson,    N. 

Knowles,    A. 

Leaf    &    ICaiser 

Luden    &    Bickel 

MaoGruer    fr    Co. 

Moiwat    Donald 

Orford,  J.  A. 

Philbin.    J.    J. 

Sexton,    T.    D. 

iei  raliova,     M.     J. 

Th«  Pacific  Plas- 
tering Co. 

Wagner,  James  A. 

Plumbing  and  Gas 
Fitting. 

Ahlbach    &    Mayer 
Alton,    Thorn.     W. 
Boscus   Bros. 
Bernard,  Geo.  F. 
Condon   &   Band 
Dunn,   Neil    II 
Empire    Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Kirschbaum.    W.  F 
Lacey   Bros. 
Lawson.    Herman 
Lettich   Bros. 
Levy         Plumbing 

Co.,   M. 
Looney   Co.,   M. 
May,   Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton.    J.    H. 
Perazzi,  H.  J. 
Skelly,   Thomos 
Shears,    John 
Snook       &       Co., 

Fred    W. 
Stewart,   James   E. 
Tippett,    J.    C. 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson   &   Co.  Wm. 

Plumbers   supplies 

Mark-Lally     Co. 
Nelson   Mtg.   Co. 

Railroad        Anent. 
Freight    &    Pas- 
senger. 

Kent,  James   B. 

Railway  Materials 

Langford,  Felts  & 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co 
Rigging. 

Lamburth,    C.    E. 

Markley,     James  E 

Roofing,  Gravel  A 
Composition.) 

Andes  Roortng  Co.. 

!<  hi,  r  Roofing  fr 
p;lving   Co. 

Cal.    Roofing  Co. 

Cantley  &  Co.,   .1. 

Enterprise      Roof- 
ing Co. 
Flbresone     & 
Roofing    Co. 

Flaherty.    R.   H 

Goodmanson,    A.  K  . 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co 

uovett   Hi"s 
Malott,       Peterson 

&    Adams 
Parry    fr    Co. II   M. 
Raphehi        Looliim 

Co. 
Samuel    Co..    IT     I) 
Tibbetta       Roofln 

Cn 

I,.       I'm 

Western  Asbe  itos 
Mairncsla    Co 

Western  Fell  and 
Refining    Co 

Roofing     fSlnte     .V 

I II,-.  i 

,',n    bam.     R      G 

while,    Ed.    a. 


ItootlUK    Materials. 

Bird    i:   Son,   !•'.    \\ 
Johns     -     Aianville 

Co.,  H.    W. 
Paraihne  1'aint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia    Co. 
Western    Builders' 

Supply  Co. 
Whittier  -  Coburn 

Co. 

Suud,    l.nnel,    rJte. 
U<*>     i^eveiop.    CO. 

Cai.  Builuiiig  Ma- 
.ualel'lal     L-'o. 

Holland,   J.    P. 

McMullin   Bros. 

.-51011c  Co.,  E.  B.  & 
A.   L. 

Western  Building 
tenal  Co. 

Western  Develop- 
ment   Syna.cate. 

sauliary     Garbage 
UbUi.es. 

Bill   &   Jacobsen 
'.,.., i  Uiastlng. 


Me 


lott,    W. 


-n.  i  i    iivuil    Wks. 
Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating   vVks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Crown       Cornice 

W  orks 
Forderer      Cornice 

Works 
G.     &    M.    Sheet 

Metal    Works. 
Gullfoy        Cornice 
Hitiernia      Sheet 

Metal     Works 
Heipner      Sheet 

Metal   Works 
Hughes,    H.    J. 
Hurabeille   Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &  Co. 
S.    F.    Metal    Stain- 
ing  &    Corr-    Co. 
United        Metal 

Products    Co 
Wei  tern     Furnace 

&   Cornice   Co. 
Sidewalk        l.lnhts. 
Berger   Mfg.   Co. 
Dwan   &    Co..  J.    E. 
McGuigan     &     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bisnop    ,&    peralno 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    W  m. 
Porter,    W.   F. 
Stewart.   J.    K. 

Stationery. 
Foster  &  Short 
Wright,    J.    H. 

steel     liars. 
Baker     fr     Hamil- 
ton 
Dawson   &   Noyes 
woods       a:       Hud- 

Sleel    Erector. 

Scl  aue       Fred    C 

Pioneer    Con,    Co, 

Williams        Con- 

strnction   Co 


Street    Contra, 

Conningham      a 
Elliot 

More   Fronts 

Kawneer   Mfg.   Co 


nd 


Strueturnl  Steel 

Contractor*. 

.ludson     Mfg.     Co. 

■ ''b  larder's  Iron 
Works. 

Western  Iron  Sup- 
ply  Co. 

Woods  ft  Hud darl 
Stoves. 

Man  mum     *  Otter 

Steiger   ft    Kerr 


Wednesday.   Oct.    29     19U 


BUILDING   AND   INDUSTRIAL  NEWS 


Structural        Steel 
Contractors. 

Rrorle    iron     v\  ks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  rancisco 

Iron     Works 

Ralston     Iron  Wks 

Vulcan    Iron    Wks 

Zenith     Iron     Wks 

Surveyors. 

■torsi  .-     E.    J. 
Sanborn   &    Corin- 
son 

Teaming    A    Grad- 


Devencen/.i    &   Co..       Wright  Co..  J.  H 


Dillon    Teaming 

Co. 
Gallen    &    Carlin 
Hartnett,   J.    D. 
Holland,    J.    P. 
Lennon  Co..    I.   B 
Leffler, 

LiuErsen.    Ernest 
McGJinchey  & 

Moil" 
Montagu 
O'Bav  Co..   D 
I 

Sibley   Ti 

Grading-     Co. 
Schmid.    A. 
Star      Contracting 

Co. 


Tiling. 

Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Kir-wan    &     Dor 

van 
Mangrum   &   Ott<" 
Peerless     Agenci- 

I 
1 
Watson    Ms-i'-i     ' 


Bill   &     U.m.i 

nan,    Kimball 


Water       Company. 

Spring  Valley 

Water   Works 

Whitewashing 

Brlckley,    P.    J. 
Reigle  &  Jamelson 
Taylor,    L.    A 

Wlnrion    Cleaning 

Americ 

Cleanii 


Windows,     Patent. 

I  I 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President.  James  A.   Wilson  Financial   Secretary,  S.   A.   D.  Schenek 

Vice-President,    Richard    Herring.  Ass't   Secretary.    W.    J.    Carberry 

Treasurer,    C.    Tv.    ^t  unington  Doorkeeper.    B.    R.    Wolcott 
Secretary,    R.  J.    H.    Forbes 


DIRECTORS 
James    A.    Wilson    Robt     Dewar 
Alexander  Mennie  H.   Maundrell 
C.    W.    Wuningron  M.    F.    Gale 
R.   J.   H.    Forbes        .1.    J     Phillips 

MEMBERS 


Architectural     Irnu 

Works 
Acme  Iron   Works. 
Bay        City        Iron 

Works. 
Brode   Iron    Works 
Central    Iron    Wks. 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W'.'ki. 
Hillard.   C.   J.    Co. 
J  mlson    Mfg.   Co. 
l/Iortenson        Cons. 

Co. 
Michaels     &     Pfef- 

fer 
'•""hoenix    Iron  Wks 
talston  Iron    Wks 
•chrader  *r- 

Works 
St.      Francis      Orn. 

Iron    Works 
Iteiger      &       Kerr 

Stove     *      foun- 
dry   f). 
/ul2£n    Iron    Wks. 
Western   Iron  Wks 
Withington.   C.    W. 

Art    Glass. 
Cal.    Art    Glass   Co 
Ingerson   &  Glaser 

Co. 

Blacksmith. 

Paul    Kleiber 
Bonds. 

American        Bond 

ing    Co. 
Costello    &    Cutler 
Aetna    i.ire   Ins.  Co 
Boole.  F.  W. 
Empire    State    Sur 

ety  Co. 
Fidelity  &  Deposit 

Co.  of  Marvlar.'. 
•jrtie.  m.  A. 
Hillman  fc  Son.J.l! 
Lawton.  A.  F. 
Llovd  &  Sp-ngler 
MacMeans,  II  V. 
National         Suretv 

Co. 
Pacific    Coast    Sas- 

ualtv    Co. 
Pacific    Suretv    Cm 
Untf.ted       States 

Metal     Products 

Co. 

ted       Stati 

Fidelity         and 

Guaranty    Co. 
Brick  nun  Pottery. 
Bav     Development 

J.    E. 

Brli  k    .«• 
Pottorv    Co 

inez  Brick  R 
J '..it  cry  Co. 


M.-.Wm 

E.    B. 
Peterson    - 

i 
Kemillard    Bk.    Co 
nemo 

Tran-. 
San    Fran.    Bk.    Co. 
San    Jus,.    Brick  Co 
Steiger    T. 

Pottery    Wks. 
G.   G.    Brick    t  '  i 

k  Co. 
building    Material. 

ins     M 

Kortick  -  Falls 
Mfg 

nnon. 
J61 

Lilley   «    TI    irston 
Co. 

Roofing 
I'arrnil     &    Co. 
Parafl 
Pratt    Building     & 

■  nt   Co 


R.  A.  Chish. 
O.  E.  Brad> 
Richard   Her 


erete. 


I 
Duncanson,       Har- 

relson    Co. 
F  ister  &    Vogt. 
Goodman         A  •  '  i  h 

cial    Stone    Co. 
Haun.   C.   C.    W. 
Keatinge    &Sons.R 
'     I.  J. 
I     J.    P. 
Lynch 

Tay- 
lor. 

ist    & 

rman.   I..   M 
llciu- 


foi 


P.l.lrr 
Supply    Co 
Western 
Maleri: 

Fernn  1.1    l 

Iluil.lliij.-   Pni"  r 


Balfour, 

Cewell  Lit 

i 

CO 

.1     P 
.1     ,t 

t     I. 

rii    C" 

Matet 
Stand 

•it   c... 


Allen.    .,  ■  -.:.    M 
Vnd'-isoi..    W.     W 
\rthur.   L. 
Ra  tenia  n.   J.  C 
I-'.    H. 

Son,    S     A 

Braunton    Bros. 

!■:      \77m.    A. 
,i 

ron    &    Dtss- 
ton. 

nigh    .V-     Ve 
zina. 
Cliisholm.     P..     A. 
Cobby.    .1.    W 

nnon,    w.    N 
Conrad,    H 
Creghino     &     Son, 

Lewis 
Davs'   Pons.   T.   H. 
Dewar,   R.   &   Son. 

:.   W. 
Faliy.    P.. 

Fred. 
Franz.    Val. 
T.    P. 
i  ;     Ct. 
Crank 
Gardiser,     Florent 

Hansbrough    Bros 

■  " .  i .    -    0 

I.    \ 

J.     A. 

Howkins      \ 

V 

lacks.   H. 

v    G. 
Kent,   S    II 


Knowles  ,v    Reiol 
ley. 

Lulls    .V    i 
Letter. 
Sons. 
Lynch,  M.  C. 

:• 
Masow   ( 
Mathews 
Mathies.    H.    C. 
McBain,  J. 
McKillican.    I:    an 
Win. 

Miller.    A. lam 
Moller.    R.    XV 
Morey,   H.    B..>;-  So 
Owsley.    B.   T. 

McLe'ra-i 

son. 
Robinson      ,v      Gi 

M.    J 
Simmen,    John. 
Smith,    I.    W.  ft  So 
Spence,    x     r 

nlm    &      x 
!vn. 
Terrill,   G     C 

.    n    c 

Buller. 
White    B   o 

pent. 

<  ot 1-    Works 


■ 

Works. 
Guilfoy         Corn 

Works. 

n       F'.rr 


c- -in.' rm-tlm: 

1  -Hi.,  r 

Lvnch.    Richard 

II   a 
tra   ■ 

m    .i     CV     'I 

Curhliie,      (;r:init. 
McLei 
Damn    Prnofers. 

■1 


.lo-.r    Openers. 
miller,  Geo. 

Electrical. 

California  Electri- 
cal   Works. 
Central        Electric 

t  tic    Co. 
r   EleetrlcCo 
!Clec.  Co. 
Hanbridge.    W.   S. 
Levy    Elec.    Co. 
National    Elec.    Co. 
Elevators. 
Elevator    Co 
Van    Emon    Eleva 
to,     Co 

lihre. 

S.  F    Fibre    ,v  Cord 
Co. 

Fireproof   Doors. 

1    nry. 
L.    A. 
Roebling   Con.    Co. 

Floor    sanding 

Inlaid   Floor   Co. 
Pacific     Floor 
ling    Co. 

(irill    Work. 

Vrt     Metal    & 
Works. 
Merle  Co.,   A. 

iu 
Withlnston,   C    w 

Gen.      Contractors. 

An  Irus,    R.    C. 

am.    H.    B. 

a  co. 

0  &    ,s,,n. 
Louis 

Dempniak    Bros. 

rson.     1 1.  B 
;  atu. 
&   Morion 
n,    D     I.. 
Win 
J.     D. 
&    Co.  J.S 
&    Schmidt 
\ 

Edward. 
Henry 
John 
nt-Hough- 

Glass   and   Glazing 

Cal.    Pli  ti     ..v    Win- 

3     Co. 

Glass 
L     N 

IV       P.      & 

Hal. en: 

Howlett 
J.    P. 
'.      Gott- 

Inc.  I 

Grading    .<t    Team- 
ing. 

1  '     O.,    Co. 
Dillon,    l> 

Teaming 

J. 
H.    N 
Wilhelm,     '.     II 
Wilkie  ' 

F.  A. 
■■  :has, 
i   ia  mlna 


i . 


Granite. 

Bradl  I 

C     L 
Hunt. 

.  Iran  lie 

lliirdwnre. 

J.    H. 


4'. 

Healing    *    Venn 
latins. 

Burnham      Plumb- 
ing    &      Hi 
Inc. 

Cronan,    Win 

Mangrum    ,v    f»i  n-i 

Montague.     W      W 
&    Co 

House     Moving     a 
Raising 

Biume   Cont\g  Co. 

Pearson.    K      l\ 


■  111 


n 


Inlniil     Floors 

Hardwood        Inti 

rior    Co 
Inlaid    Flooi 
Pacific      F 1 o  o  i 

Sanding    Co. 

Iron    Work- 
Michaels     &     Pfct 

fer 
Monarch       I  run 

Works. 
Pacific  Rolline 

Mill     Co. 
Pacific    Strut     I 

Works 

Interior         l> r.-, 

lors.      Lather* 

Snell   &    Dennis 

Lynch,    l:n  liai  .1 

.!ols(      Haulers     A 
Post    Cap-.. 

Kortick  -  Falls 
Mfg  Co. 

Lilley    &   Thursion 
Co. 

Kawneer     Sysi.-u. 
Store    Fronis 

Falls    Mfg.    Co. 

Lilley   &   Thurstoi 
Co. 

Light     noil     Power 

City    Bled 

Pac.    Gas    &    Elec- 
tric  Co. 

I.ime.     O...1-1I.  I   .. 

Acme        ■     •       i - 
Plaster    Co 

\rden    PlasK 

California     Lime  v 
Hydrate     Co. 

Co  well       Lime       ,v 
Cemcni     C 

Holland      i 

Holmes     Lin 

Lennon.     ' 

W.    F. 

Pac    Lime    &    Piss 

S.    F.    I.. 
Shasta    Limi 

ducts 
Westi  '  n     , 

al    C 
Western     Lin        a 

Cement    Co 


l.ii 


...    r 


Acme    Lumbt 
Christenson     I 

ber  t 

Hart-Woo. 1      Luiu 
ber    Co. 

Humboldt    Lumh 
Co. 

Hauptman       Lum- 
ber   Co. 

Hooper        1 
Co. 

Kruse,  J.   H. 

Loop    L'linlii  i 

Macdonald      Lm 
-     Co. 

&     Lumbi  i     I ' 
Olsen     -     Mai 

Lumber  Co. 
Pope  &  Talbot 
Santa    Fe    Liimh.-r 

Co. 
Schouten     1 

Co. 
Tiernan     & 

nio 
Van    Arsdali  -Hai 

iii 
Wilson     Bros.*  Co 
Doe   Co..    F.    I- 

I  umber  <  llnr.l 

wood  i 

.1111.      ,\       c 

Howard.     K      x       < 


ti.lw  fr> 
lleiil  «»'l  l.litlll 
P  c,;i«      d  n 


Co 

Bn.s 

S      F-     Limit- 
M.'K-liln.  r 

Harro- 


48 

Masons   *  Builders 

Alexander,    R. 

Allen,    C.     I 
Anderson     <v      Ral 

Ar'ett.     \ 
Rock      v 
Hrailv.    M      V 
Brady     <>     E  .vSor, 
Brandon     E    I 
Brennan.    J.    E. 
BriKham.     II      H 
But. -tier.     1  linnwi 
Butcher     &  Hadley 
Byron,    n      I  *  Sob 
Campbell     Bros 
Carr      -T      W. 
Drake.    Harry    E. 
Downey,    J. 
Farrell    &    Reed 
Fennell,   Jas. 
Gale.    M.    F    tf  Son 
Gilson.    J.    E. 
Harrison.    A 
Hit. bins    .«•    Balm 
Hock.    Chas. 
Hoffman.    V. 
Hogberg     &     Lnd 

wiir 
l.us.n.    H.    H. 
Lawson,    A.    W. 
MrGowan.    M 
Miller.    J     W. 
Murray      *      Mow 

hray. 
Mulcnhv    Bros 
Kneel.    W.    I. 
O'Connor     &    Col 

lins 
O'Ronrke,    T.    F. 
Rainey     &     Phhll 

lips. 
Rintrrose.     R.&Son 
S^ott.    W.   S. 
Walker.    P.    J. 
Watson,    Sage 
Watson.    Sidney 

White.     .1.     M. 

Whltnev  &  Davies 
Wilson,  'ameR  ,\ 
Wyerant,    J.    H 

M/ir'ile. 

American      Marble 

&    Mosaic   Co. 
Columbia      Marble 
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Grassl,  Peter,  Co. 
Hunt.  Andrew  T. 
Maino,  F.  L.  &  Co. 
Musto  &  Sons.  Jos 
Keenan  Co. 
Vermont  Marble 
Co. 

Mantels,    Tiles 
Grates. 

Kirwin  &  Dono- 
van. 
Mangrnm  &  Ottei 
Montague  &Co..W 
Peerless  Agencies 
Metnl     Furring     A 

Lathing. 
Lynch,  H.  T. 
National      Lathing 

End    Furring 
Northwestern    Ex- 
panded Metal 
Co 

Metal  Window 
Works. 
Dwan.  J.  E. 

Mosaic. 

Amer.      Marble      A 

Mosaic    Co. 
Gervais,    H. 
Maino.    F.    L.  &  Co 

Office  Fixtures. 
Rateman,    Wm. 
Forbes   &    Son, A.J. 
Fink    &    Schimller 

Co. 
Slmmen,    John 

Painters. 

Daniels.    Gus   V. 
Donovan,    V.    J. 
Fraser.    J.    P 
Kuss,    P.   N. 
I.ewellyn,    J. 
Maundrell,    H. 
Norris,   C.   W. 
Spark,    J.    H.    , 
Tucker.   W.   W.  Co 
Neal,   L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   E. 


Points,     Oils,     KtC. 

Bass     -     H  e  ii  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Parafflne    Paint  Co 
Whittier   -   Cobuin 

Patent      Chimneys. 

Clawson   &  Co.,  L. 

Dun'levy    &    Gel  tie 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery   Co. 

Planinc    Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham  -  Stan- 
ford  Co. 

Ca. .   Door   Co. 

Cal.    Milling   Co. 

Cen'ral  Lumber  & 
Milling  Co. 

Blkingiton  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacinc   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  C'ara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing  Mill. 

Searle    &    Havman 

Taylor  &  Co. 
Plasterers. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalrners,  H.  A 
(Inc.) 


Clark,   D.    Ross. 
Crichton,   J.    L. 

Coghlan,    Frank 

Connolly,    J.    J. 

Connell.    J.    B. 

Fay,    .i.ii. i' 

Felt,   R.  D 

Floodberg  &  .vlc- 
Caffery. 

Fraser,    Simon 

Gregg   &   Clute 

Jacobsen,    N. 

Knowies    A. 

Leaf   &    Kaiser 

Lyden    &    Bickel 

MacGruer    &     Co. 

Mennie.    Alex. 

MeCleod,    J.    C. 

Morehouse,   C.    C. 

O'Kane    &    CO..C.T. 

O'SuIlivan  dt  Bow- 
ler. 

Simith    &    Johnson 

Plaster     o*     Paris. 

Lucas.   W.   E. 

Plumbing     A     Gas 
Fitting. 

AMbach    &    Mayer 
Bernard.    G.    F. 
Burnham     Plumb- 
ing   Co.,    Inc. 
Dalziel,  R„  Jr.,  Co 
Grundy,    Edmund 
Gilley-Schmi.l    Co. 
Levy,   M. 
Loonev.       J.,       Co. 

(Inc.) 
Snook       &      Co.. 

Frederick     W, 
Sutton,    John    G.Co 
Turner  Co..   The 

R/-nI  Estate, 

Cc. 
Williamson    Co..H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       R  e  a  1  t  y 

Impt.    Co. 

Rigerers. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crushed  -rock. 

II Ml.      J.      P. 

S.  F.  Bay  Imp.  Co. 
Stone.    E.    R.&A.L. 
it.M,finc     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W. 
Roof   Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Alalott    &  Peterson 

Manville  Co.,  H. 
W.   Johns 

Meuer   Bros.    Co. 

Pacific  Refining  &. 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel   Co.,    H.   D. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    Jonn 

Holland,   J.    P. 

Keystone  Sand  Co 
Sanitary   Flooring. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
McGulgan,   John 
Stnlr  Builders. 

Bishop.    Wm.    T. 
Stewart.   J.   K. 

Roof   Repairing    A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Ltlley   &   Thurston 


Stone    Contractors. 

De    Lano    &    Sons, 

I.    i  . 
HI.. n.  bard.    W.    W. 
Hunt,    Andrew    T. 
McGilvray       Store 

Co. 
Raymond     Granite 


Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     <3ranlte 
Co. 


Dillon,    D. 
Eureka       Teaming 

Co. 
Holland,    J.    P. 
McClure,   H.   N. 
Monarch    Teamir 

Co. 
McLenegan,   S.    I 

Terra  Cottn. 

Clark   &   Sons.   N. 
Gladding,    McBean 

&    Co. 
S  t  e  ige  r       Terra 

Cotta  Co. 


AVhitewasliers. 

Reigle    &    Jamison 
Brick  ley,   P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


iT    n    /7     Tr=* 

LET  US  SHOW  YOU  Our  very  complete  assorlment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wiiite  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  RCbS  YN,  S  V.     | 

.  E.  Krofft  &S011.  Architect!.  O.  C.  Holt,  Bid: 
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Industrial  Activities  of  the  Pacific  Coasl 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Two  Principal  Elevations  of  the  New 
State  Armory  Building  Now  Under 
Construction  in  San  Francisco.  De- 
signed By  the  State  Department  of 
Engineering. 
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SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ot  America 

Successors  «o  JOHN  WOOD  MrC.  CO. 
218-21  Pacific  Bldg.   447-49  E.  3rd  SI.   331 -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


DR.  ALVIN  PLUMMER 

EOME  TEST  AND  INSTALLMENT 
[OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    MARKET    5184 

SAN  FRANCISCO,  CALIFORNIA 


JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 


i'ednesday.   November  5.  1913. 
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NILES  SANO  GRAVEL  and  ROCK  GO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  Biver  Sand  -  -  to    -;,  inch 

Gravel  and  Crushed  Boulders      J A  inch  to  1  inch 

1  inch  to  \%  inch 

l1,  inch  to  l"4  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 

With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its    service  can    lie  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philade'phia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good   as  it-  elevators — which    is 
one  good  reason    why    bostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  Olis  E'evator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  l>y  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and   insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped--- 

ings  of  all  classes    in  accordance 

The  Ritz-Carlton, 

with  their  needs. 

New  York 

The  Ritz-Carlton, 

Give    a    building    unsatisfactory 

Montreal 

elevator  service,  and  its  other  ex- 

The Plaza,  Buenos  Airts 
( .[.mil  Hotel  et  de  la  Plage 

cellence    can    not    overcome    the 

Guaruja,   near  Santos, 

handicap.      Our  offices  in  ninety- 

Brazil 

one    cities    in    the    United   States 

The  Carltun,  London 
The  R'tz,  London 

are  always  at  the  Architect'-  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications     100    per 

cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 

We  in  ■■■day.   November  !>,  1913 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL.     Geary     nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


Benj.   G.    McDougall,   Architect. 
ST.     LUKE'S     CHURCH,     S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY   HALL.   San   Francisco 

Wright.    Rushford    &    Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Impe 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE, OAKLAND 
C.     \V.     Dickey,     Architect- 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imperial 


gJb.Jll&fjt 


' 


GERMAN     HOUSE.    San    Francsco 
Frederick  H.  Meyer,  Architect 


i  and  terra  cotta 


A   Few  of  the  Buildings  on  which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter  and  Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    175S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire     Sets,    A.  n  <1  Irons, 
Fender  Portable   Gaskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


G.RCUNNlNGHAM.Mgr 


:•£!.  isms* 


7s2evlisr.BB 

Market  2BS 
Mrht2B7 


(r\ 


e*?S  3  8  EIGHTH    ST. 

i  Satv  Francisco,  Cal. 


» 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1 139  Kansas  St. 

San  Francisco 


S   Bl 


*  m  m  m 
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The 

Corbin 
Unit 
Lockset 

Means  Convenience 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HAliLWAliE  (juMl'AM 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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Longitudinal  Section  ol  Sell-Sentering.     Actual  Si: 


cn.ii  5)s  !)i(l]i;  mtlvoui:  Ioitq  v/ori'lk 

if  you  make  use  of  the  new  form  of  expanded  metal 
which   is  a   centering   and    reinforcing   combined. 

Self-Sentering   is    a    material     the    simplest   and    most   eco- 


perfected  after  years  of  study 
and  experiment  in  reinforced 
concrete  construction.  It  con- 
sists of  a  series  of  heavy,  cold- 
drawn  ribs  connected  with  the 
most  efficient  form  of  expanded 
metal. 

Self-Sentering  is  adaptable  to 
practically  every  type  of  con- 
crete construction.    It  affords 


nomical  method  of  building 
concrete,  floors,  roofs,  ceilings, 
side  wralls,  and  partitions.  It 
is  adaptable  for  both  flat  and 
curved  construction.  It  can  be 
used  for  roofs  of  any  type,  as 
it  supplies  a  bond  which  will 
hold  the  concrete  until  set  on 
any  inclined  surface. 

Write  for  our  Fireproofing 
Handbook  on  low  cost  fire- 
proof construction  with  Self- 
Sentering.  We  shall  be  glad 
to  send  you  a  complimentary 
copy  on  request.  Write  today. 


Cross  Section  ..I  Sell  Se- 


ine Side  Lap       Actual  Si; 
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Government  aid  in  the  form  of 
weather  reports  issued  daily  from  the 
different  stations  throughout  the 
country  is  of  vast  importance  to  the 
country.  Meteorological  records  are 
regularly  kept  and  the  climatic 
changes  are  becoming  more  and  more 
definitely  described.  Thus  barometric 
pressures  are  constantly  reported  and 
winds  and  storms  are  predicted  with 
a  reasonable  degree  of  assurance.  And 
now  that  wireless  reports  are  received 
from  stations  and  ships  at  sea  the  rec- 
ords are  becoming  more  and  more  com- 
plete and  increasing  value  to  seamen. 
For  the  Atlantic  Coast  Wireless 
Weather  Reports  for  Marines,  issued 
by  the  United  States  Weather  Bureau, 
are  now  distributed  broadcast  every 
evening  shortly  after  10  o'clock  by  the 
Naval  radio  stations  at  Radio  (Arling- 
ton), Va.,  and  Key  West,  Fla.  The  re- 
port consists  of  two  parts;  the  first 
giving  in  a  simple  figure  code  the  bar- 
ometric pressure,  wind-direction,  and 
wind-force  (on  the  Beaufort  scale) 
prevailing  at  S  o'clock  the  same  even- 
ing at  Sydney  (N.  S.),  Nantucket,  At- 
lantic City,  Cape  Hatteras,  Charleston, 
Kej  West,  Pensacola,  and  Bermuda;  the 
second  giving,  in  words,  a  forca 
the  probable  winds  for  the  next  two 
days  over  specified  sections  of  the  At- 
lantic    and    Gulf    of    Mexico,    extending 

:li I     a     hundred     miles    offshore,     ond 

warnings   of   severe    storms   as   occasion 
may    arise. 


That  the  filaments  in  electric-light 
bulbs  may  be  broken  by  dusting  the 
bulbs  with  a  feather  duster  has  been 
discovered  by  a  series  of  tests  con- 
ducted  for  the  purpose  of  determining 
the  cause  of  the  short  life  of  incandes- 
cent    lamps     furnished     to     an     i 

"'  Tl  e    a    for    the    bi  eaka  gi 

was  ascertained  by  putting  a  number 
"f  new  lamps  in  circuit  and  after 
brushing  them  with  a  feather  duster. 
turning  on  the  em  rent,  when 
of  the  filaments  immediately  broki  in 
set     of     lamps     wiped     with     a 

ClOtll,     lli-le.ol     of     the     mister.     Ilea  e     -'■  S 

no    breakage,       Indicating       that       the 
trouble   was  due  to   the  action  of  static 
elect!  icitj      pi  odui  ed     by     the     feai    ei 
rubbing  on   the   glass   bulbs. 


Sixteen-lnch    Gun    To    He    Mounted. 

Tl  e    experimental    16    inch, 
tensi     gun,    which    was    built    a 
years   ago  at   the  Watervliel    Ar  en  il,   li 

no     longer    a     "white     elephant"    at     the 
Sandj    Hook    Pi  ■>-,  Ing   i  ;>  ound,   to 

11  "'"  senl    foi    ti    I      T  un     d  Its 

il  isf  li  torlly bei   iu  ■ 

"  li    a  -■    this    went    out    oi 

and  were  displaced  bj   h  Igh   i  e -     12 

in=h   guns,   thi    big   | , -  , 

decade  at  Sandy  Hook.     A  disappearing 


gun    carriage,    however,    is    now    being 

built     to    carry    the    piece,    and     it     will 

part    of     the    battery     of    the    de- 

f' the  Panama  Canal. — Scientific 

American. 


The  San  Francisco  Chronicle  has  pub- 
!  ed  a  Pan  American  edition  in  which 
it  prints  an  account  of  the  resources 
and  developments  of  the  industries  of 
the    South    American    republics. 

Publicity  for  this  part  of  the  world 
is  opportune.  South  America  is  the 
land  of  future  opportunity.  A  country 
of  vast  an  unknown  resources  it  lias 
scarcely  been  touched.  A  country 
that  contains  the  highest  mountains, 
rgest  rivers  and  the  greatest 
forests  on  the  western  hemisphere  it 
supports  but  a  small  population. 

These  countries  produce  many  and 
varied  products.  The  high  mountains 
of  the  Andes  present  the  products  of  all 
climates  under  the  Equator.  The  vast 
forests  of  the  Amazon  produce  rubber 
and  all  kinds  of  hardwoods.  The  graz- 
ing fields  of  the  southern  portion  are 
the  cattle  ranges  for  the  world's  beef 
and  leather  supply  and  the  high  moun- 
tains of  the  Pacific  shores  have  great 
stores    of   mineral   wealth. 

South  America  is  a  great  field  for 
future  development.  The  great  agri- 
culiural  countries  of  South  America 
are  on  the  Atlantic  shores.  The  Pana- 
ma canal  will  shorten  our  distance  to 
these  by  one-half. 

Further      development    means      future 
troh    with    these  countries.     The  years 
t.i  come   in   the  near  future  should   wit- 
much    development    in    the    Pan 
an    republic    as    in    any    place    in 
the   w i 

A  weekly  paper  is  being  published 
m  New  York  by  the  Polyglot  Publish- 
ing Company  entitled  "Below  The  Rio 
Grande,"  It  is  devoted  to  the  interests 
of  llueria  and  his  regime  in  Mexico. 
Whatever  interest  is  behind  the  pub- 
lication does  not  appear,  but  inasmuch 
the  privileged  industry  flown 
there  is  seems  safe  to  infer  that  such 
•a  journal  published  in  the  United 
Slates  must  have  some  interested  in- 
dustry   to    back    it. 

Indirection     is     ever     the     method     of 

privilege.         If    Great       Britain 

should     intefere    on     behalf    of    the    oil 

""'    '    '      In    Mexico    ii     u d    be    don, 

in    the   name  of  humanity   and    progress. 

Undoubtedly     the       oil     Interests        In 

J  should     be     protected     Just     as 

Interesl    should      be   pro- 

1:111     ,!l"     Sh be    protected 

"i   theli    ow  ,,    right   and   only   so   fai 
thej      ire    entitled.      No   combination    of 
oi   financing  the  enterprise  of 
somi     political   adventurer   for   the  sake 

tould   i ountenanced.  The 

ome   "  hen   the   pu    lie   s ild 

with    frankly.       Any    on, 
rests    to    p,  oteel     should    pub- 
ic his  grounds   for  asking  pro- 
tection. 
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Sanitation  In  The  City. 

The  Science  of  Sanitary  Conditions  and  of  Preserving  Health  in  the 
"Crowded"  Places — Disposal  of  Sewage  by  Economical  Means 


Sanitation  is  the  science  o£  sanitary 
conditions  ami  of  preserving-  health, 
synonymous  with  hygiene.  The  word 
sanitation  is.  however,  usualy  re- 
stricted to  the  methods  and  apparatus 
for  making  and  maintaining  houses  in 
a   healthy    condition. 

It  is  by  no  means  a  modern  science 
traces  of  it  having  been  found  in  the 
oldest    remains    of  habitations  and  cities. 

In  the  prehistoric  era,  man.  or  as  we 
now  call  them,  savages,  lived  in  a 
natural  state,  i.e.,  without  the  aid  of 
any  elaborate  devices  for  sheltering 
himself  from  the  elements,  and  did  not 
congregate  together  in  large  numbers. 
In  conditions  such  as  these  nature  per- 
formed all  the  sanitation  necessary, 
without  scientific  aid.  When,  however, 
man  departd  from  the  natural  state 
ami  congregated  together,  forming 
habitations  and  cities,  nature  obvi- 
ously could  not  cope  with  these  un- 
natural conditions  without  the  scien- 
t  i in-  aid  of  man.  Thus  sanitation  be- 
came a  necessity,  nature  still  perform- 
ing her  work,  but  not  without  the  aid 
of  man. 

Among  the  ancients.  the  Romans 
brought  sanitation  to  the  highest  de- 
gree of  perfection,  as  is  shown  by  the 
remains  of  baths,  aqueducts  and  sew- 
ers built  by  them,  some  of  the  latter 
being  still  in  use,  having  been  used 
continuously  since  being  built  over  two 
thousand    years   ago. 

I:  erting  ink  to  the  usual  inter- 
pretation of  the  word  sanitation,  being 
the  making  and  maintaining  of  houses 
in  a  sanitary  or  healthy  condition,  the 
main  factors  necessary  to  make 
and  maintain  houses  in  the  above  con- 
dition   are    ventilation     water    supplied 

.ml     .1      i 

Ventilation      .(insists      in      supplying 
;.    warmed    or   cooled    to   a 
table    temperature,    to    drive    out 
ome   vitiated  or  used 
up.     Ventilation   ma.i    be   broadly  classi- 
natural    or    mechanical,    the   for- 
ing   usually   sufficient    in    private 
Jh  elli.  g  i    other   small  build- 

ins    to    be    resorted 
to    in    the    case    of    large    public    build- 
ings,  fa 
-\'iic  [on    may    be    i  ons  Id- 

i     duced     without     me- 
■     the    admission    and 
in  Idings    of    ordinary 
ome    ventilation 

■      inside    is    dif- 

surrounding 
air.  further  ventilation  Is  afforded  !'' 
indii  eel     or     direct-indiri 

etc.      Whi'ii- 

-  in   a    room   as 

by    Indi  equal    amount 

of    air    must    i,  if     the 

air-  is  dra  mi  oom  a 

at   air    Hue    an     equa 
amount    of    air    mu 

I  ilation.         rendered 
t    number     of 

i  i     in    a 
.... 

Ion     and 
expulsion    of    air.       I  01     mov- 


ing air  is  usually  by  a  fan  operated 
by  mechanical  means,  and  may  be  ef- 
fectual in  two  ways,  first  by  the  Ple- 
num system,  in  which  the  air  is  forced 
into  the  room  at  the  proper  tempera- 
ture, second  by  the  Vacuum  system  in 
which  the  vitiated  air  is  exhausted 
from    the    room. 

The  amount  of  air  required  for  ven- 
tilation varies  according  to  the  nature 
of  the  room  ventilated;  churches, 
theatres,  etc.,  requiring  about  2,500 
cubic  feet  per  sitting  per  hour,  hos- 
pitals requiring  about  5,000  cubic  feet 
per  bed  per  hour,  and  factories  where 
dust  is  very  prevalent  should  not  ex- 
ceed five  feet  per  second  else  a  per- 
ceptible  draught  will  be   felt. 

In  order  to  preserve  the  health  of 
the  inhabitants  of  dwellings  an  ample 
supply  of  good  water  is  essential  both 
for    drinking    and    cleansing-    purposes. 

In  up-to-date  .  ities  a  continuous 
supply  of  water  at  'all  hours  is  avail- 
able. This  elaborate  system  of  water 
distribution  was  of  humble  origin, 
from  distribution  by  water  carriers 
from  natural  sources  on  to  an  inter- 
mittent supply  by  means  of  pipes  to 
cisterns  and  so  on  to  the  present  sys- 
tem   of    continuous    supply. 

Where  necessary  water  is  purified  by 
being  passed  through  filter  beds,  then 
conveyed  ito  reservoirs,  preferably 
covered  ones,  and  from  thence  dis- 
tributed to  the  various  points  by 
means  of  aqueducts  and  pipes,  mate- 
rials used  in  the  construction  of  reser- 
voirs, aqueducts,  cisterns  and  pipes' 
ought  to  be  of  such  a  nature  that  there 
is  no  danger  of  the  water  being  con- 
taminated by  contact  therewith.  The 
pipes  used  for  the  distribution  of  water 
throughout  dwellings  are  usually  of 
galvanized  iron  or  lead,  the  latter  be- 
ing suitable  in  most  cases  except  where 
the  water  is  of  such  a  nature  that  it 
is  contaminated  by  contact  with  lead, 
causing  lead  poisoning  to  those  who 
drink  it.  In  such  cases  galvanized 
iron,  or  tin-lined  lead  pipes  may  be 
used. 

In  the  case  of  isolated  buildings  a 
private  supply  is  necessary  and  where 
a  well  is  dug  or  bored  great  care 
ought  tn  be  taken  that  there  is  no 
.  contamination  of  the  water 
in  the  well  owing  to  infilteration  from 
drains  or  cesspools.  Connections  from 
suppl)  pipes  in  baths,  wash  basins,  etc., 
i     in  tde   direct,    but    in    the  case   of 

.mis  to  water  cl its,  slop  sinks. 

etc.,  intervention  is  neeessarj  by 
of  small  independent  ci  ems, 
rei  lered  necessary  both  for  tin.  ling 
i  Hi  i  ii  r,  ino\  e  i  he  danger  of 
contamination  from  soil  in  the  basin, 
i    .     amount    of    water    necessary     for 

1,1     purposes     is     about      t  wenty- 

lons    ii'i    da  |     for    each    person, 
ome    extent    owing    to    the 
conditions    of    the   country. 

1  m-ii  ii...    oi    i aki    'Ii-     is  the  dra  w- 

■  ii  v.  ii.  i  bj  i  !■■  i-i  -  or  "i  tier 
eha  mill  bui  n  i  onnection  with  dwell- 
ing houses  Is  usually  taken  to  mean 
i  he    no'1  hod    and    appal  a  I  us    for    i  e \ 

i  .    1    i      ,i  ml      B    i      I  i        iva  tur. 


All  apparatus  in  connection  with 
drainage  ought  to  be  constructed  in  as 
simple  a  manner  as  possible  without 
destroying  efficiency  and  should  be  el 
far  as  possible  self-cleansing.  All  cor- 
ners    and    crevices     where     dirt      would 

ni  .,  tendency  to  collect  ought  if 
possible  tn  be  avoided,  where  unavoid- 
able, as  in  the  case  of  traps  should  be 
accessible  for  cleansing  purposes.  In 
no  case  should  the  waste  or  soil  from 
fittings  discharge  into  pipes  or  drain] 
without  the  interception  of  a  trap, 
which  trap  to  have  ample  water  seal, 
and  where  there  is  any  danger  of  it 
being  syphoned  to  be  back  ventilated. 
All  pipes  and  drains  for  the  carrying 
off  of  the  discharge  from  the  various 
fittings  ought  tn  be  constructed  in  such 
a  manner  that  they  can  be  thoroughly 
water  and  air  flushed.  In  dwellings 
of  ordinary  size  the  former  is  accom- 
plished by  the  discharge,  which  is 
largely  composed  of  water,  from  the 
various  fittings.  In  large  buildings 
and  citj  drainage  systems  it  is  in  many 
cases  necessary,  however,  to  provide 
flushing  tanks,  preferably  automatic, 
at  the  extremity  or  extremities  of  the 
drainage  system  to  accomplish  efficient 
flushing  of  the  drains. 
A  house  drain  before  it  enters  a  street 
drain  or  sewer  is  sometimes  trapped 
near  the  sewer,  and  immediately  on 
the  side  of  the  trap  next  the  house  is 
a  fresh  air  inlet  taken  from  near  the 
ground  level,  and  at  the  extremity  or 
extremities  of  the  drain  a  pipe  or  pipes 
with  open  ends  to  be  carried  above 
all  windows  or  other  openings,  thus 
providing  a  foul  air  outlet  from  the 
drains,  and  in  conjunction  with  the 
fresh  air  inlet  thoroughly  air  flushing 
the  drainage  system.  The  system  of 
connecting  the  sewer  without  a  trap 
is  preferable  to  above  provided  fixtures 
are    efficiently     trappi  d. 

Where  the  ground  is  of  a  wet  na- 
ture  provision  ought  to  be  made  for 
draining  same  in  the  vicinity  of  dwell- 
ings, usually  accomplished  by  means 
of  open  tile  drains  discharging  into 
soil  drain  through  a  trap.  It  is  also 
necessary  so  as  to  ensure  the  health 
of  the  Inhabitants  to  prevent  the  ris- 
ing  and  penetrating  of  water  into  walls 
by  means  of  dun],  proof  courses  and 
:  ibly  to  lay  some  over  the  whole 
area    of   the   building 

The  sewage  from  cities  and  isolated 
buildings  where  ii  cannot  be  got  rid 
of  by   icing   discharged   into  the  sea  or 

other    large     volu f     water      where 

there  is  no  .lunger  of  pollution  to  same. 
ought  to  he  1 1 ..  i  ted  bj  being  p  ised 
1 1,  rouy  h  a  vessel  ca  [led  a  septic  tank, 
where  the  sewagi  undergoes  various 
natural  processes  of  fermentation, 
pul  re!  iction  and  purification  and 
i     'i  OUgh      tiller       beds.       thus 

rendering    the    effluent    harmli  - 

Sunlight  being  a  great  disinfectanl 
a  ml  Impa  rter  of  I  ea  Ith,  a  mple  pro- 
\  isioii    should    be    made   for    It  s    admis- 

s  ion    to  dwelling    :    bedr 

■ .  i      i    i ' .   have    i     iin.i,    ,i   [H    i 

in     the    i     ■  ii        ,■  nd      dwelling. 

I  mu     i       i  i, '  i  1 1       point    of    view,    disease 
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pould  not  be  contracted  by  contamina- 
tion or  infection,  but  as  perfection  is 
unattainable  disease  occurs  ami  then 
sanitation  comes  into  play  to  combat 
and   suppress    it. 

;  Hospitals  ought  above  all  things  to 
e  thoroughly  sanitary  and  constructed 
n  such  a  manner  that  every  part 
(thereof  can  be  thoroughly  cleansed, 
all  corners,  crevices,  etc..  where  dirt 
and  material  of  infectious  nature 
could  accumulate  to  be  avoided.  Hos- 
pitals for  infectious  diseases  I 
jbe  isolated  from  all  other  dwellings 
and  the  various  inectious  diseases  iso- 
lated from  each  other,  preferably  by 
being  treated  in  separate  and  isolated 
buildings. 

In  cities  there  is  a  large  amount  of 
garbage  and  waste  material  which  can- 
not be  discharged  into  sewers  and 
must  be  got  rid  of  by  other  means.  In 
some  cases  there  are  places  where  rub- 
bish is  allowed  to  be  deposited;  this 
method  of  getting  rid  of  it.  or  rather 
not  getting  rid  of  it,  is  unsatisfactory, 
as  an  accumulation  of  garbage  breeds 
disease  in  many  forms.  The  most 
satisfactory  way  of  dealing  with  garb- 
age is  by  having  it  burned  in  a  refuse 
destructor,  or  as  is  done  in  some  cases, 
by  having  it  carried  out  to  sea  and 
deposited    there. 

Sanitation  in  every  way  ought  to  be 
of  vital  interest  to  mankind,  aiming 
as  it  does  at  the  prevention  of  disease 
in  every  form,  and  not  only  does  it 
promote  bodily  health,  but  also  men- 
tal health,  which  is  the  outcome  of  a 
healthy  body. 


BUILDING   AND   INDUSTRIAL  NEWS. 


11 


INTERESTING     CEMENT    TEST. 


Description    of    the     Engineering     Fea- 
tures)    Fireproof     "Warehouse     on 
Rt-ntty    Street.   Vancouver.    II. 
C,  for  the  National   Drug 
Company    of    Canada. 
Ltd. 


General     Description     of     BDildtn.gr- 

This  building  will  be  one  of  thi 
modern  and  best  equipped  wholesale 
drug  warehouses  on  the  continent.  It 
1  as  two  freight  elevators  which  serve 
every  floor,  each  having  a  capacity  of 
5000  lbs.  and  a  speed  of  50  ft.  per  min- 
ute, and  a  dumb  waiter  for  small  arti- 
cles up  to  100  lbs.  in  weight  with  a 
speed  of  100  ft.  per  minute.  A  freight 
chute  which  will  deliver  goods  weigh- 
ins  200  lbs.  in  weight  from  any  floor 
in  the  basement,  where  they  will  be 
packed  and  after  which  they  are  placed 
in  a  chute  and  delivered  to  the  sub- 
basement  for  shipment.  This  chute  is 
so  arranged  that  city  and  country  or- 
ders ate  quite  distinct  and  thus  mini- 
mize  labor. 

A    Limpsom    Pneumatic    tube     system 
will  carry  the  orders  from  the  office  to 
Mors. 

From  the  top  floor  to  the  sub-base- 
ment is  a  rubbish  chute,  which  will 
deliver  all  rubbish  to  the  sub-base- 
ment  for   burning:. 

There  will  also  be  an  intercom- 
munlcating    telephone    system. 

Every  precaution  against  fire  will  be 
taken.  A  complete  sprinkler  system 
is  being  installed  throughout  with  a 
tank  of  25,000  gallons  capacity  on  the 
four  fire  hydrants  on  each  floor 
and  a  dry  main  at  the  rear  of  the 
building. 

All    the    shelving    has    been    designed 


to  suit  the  requirements  of  the  various 
articles. 

The  offices  will  be  located  on  the 
ground  floor,  and  a  special  feature  here 
will  be  the  customers'  room  and  the 
sample  Krooms.  The  offices,  customers' 
and  sample  rooms  will  be  finished  in 
quarter    cut    oak. 

The  sample  room  will  occupy  a  space 
of  66  ft.  x  33  ft.,  and  will  be  fitted  with 
400  feet  of  wall  and  show  cases. 

Electricity  will  be  used  for  light  and 
power,  and  gas  will  be  installed  in  the 
laboratory    for    boiling,    etc. 

This  building  is  designed  to  be  of 
absolutely  fireproof  construction.  The 
floors,  columns,  outside  walls,  stairs 
and  stair  enclosures  are  of  reinforced 
concrete.  The  interior  partitions  are 
of  hollow   tile  and   brick. 

The  elevator  shafts  are  enclosed  by 
brick  walls.  All  elevator  and  stair 
openings  are  protected  by  fireproof 
doors,  arranged  to  close  automatically 
in   case   of   fire. 

The  building  on  plan  120  ft.  x  100 
ft.  is  divided  into  six  bays  by  five  rows 
of  interior  columns,  the  inner  spans 
being  16  ft.  2  in.,  the  two  outside  bays 
having  a  width  of  17  ft.  S  in.  from  cen- 
ter of  columns   to  face  of  outside   wall. 

The  longitudinal  spans  between  the 
columns  are  16  ft.  9li  in.,  the  two  end 
spans  being  IS  ft.  center  of  column  to 
face  of  outside  wall.  Each  bay  is  di- 
vided into  21  panels  of  5  ft.  S  in.  aver- 
age span  by  S  in.  x  IS  in.  beams,  which 
are  supported  by  12  in.  x  24  in.  longi- 
tudinal girders.  The  floor  slabs  are 
4  inches  thick.  The  interior  columns 
are  octagonal,  26  inches  in  diameter 
in  the  basement,  decreasing  in  size 
with  a  decrease  of  the  load  carried. 

The  floors  are  reinforced  with  Tri- 
angle Mesh  Reinforcement,  the  beams, 
columns  and  walls  with  round  or  square 
columns  and  walls  with  round  or 
square  twisted  bars.  The  slabs,  beams, 
and  girders  are  designed  to  give  con- 
tinuous action  at  ail  points;  to  this  is 
attributed  the  very  small  deflections 
under  test.  The  specifications  called 
for  a  live  load  of  300  lbs.  per  square 
foot,  and  a  test  load  of  600  lbs.  per 
square  foot.  The  concrete  to  be  a  1-2-4 
mixture    with    a    gravel    aggregate. 

Some  interesting  and  instructive 
tests  of  the  slabs,  beams  and  girders 
have  been  made  in  this  building.  All 
tests  were  made  with  the  specified 
test  load  of  600  lbs.  per  square  foot, 
by  means  of  sacks  of  cement  or  sand 
piled  on  any  part  of  the  ffoor  selected 
by    the    Architect. 

The  deflection  of  the  slabs  was  too 
small  to  be  measured  by  the  instru- 
ments  available. 

.flection  of  the  beams  was  1-16 
inch.,   or   1-2900   of  the   clear   span. 

The  deflection  of  the  main  girders 
was  1-16  in.,  or  1-2700  of  the  clear 
span. 

T    •  specifications     allow 

a  deflection  of  1-400  of  the  span,  so 
that  the  actual  deflections  under  test 
can  !>e  considered  as  being  highly  sat- 
isfactory. Tlic  concrete  had  been 
poured  60  days  at  the  time  of  testing. 
16  ft.  6  in.  square 
panels  in  the  building  wish  7  in.  con- 
crete slabs  reinforced  in  both  direc- 
tions. Under  a  test  load  of  30  tons 
concentrated  at  the  center  of  one  of 
the  panels,  the  deflection  was  only 
1  - ->'  of  an  Inch,  or  1-3799  of  the  clear 
span.     T  inel   at 

300    lbs.    per    square    foot    evenly     dis- 


tributed would  be  41  tons.  It  is  ap- 
parent that  this  two-nay  reinforced 
panel  is  excessively  strong  for  the  live 
load  for  which  is  was  designed.  The 
formula  used  was:  B.  if.  equals  \VL 
divided  by  24.  From  this  and  other 
at  have  been  made,  the  French 
Government  rule  would  seem  to  give 
a  more  correct  formula  for  designing 
square  panels. 

The  available  floor  area  at  the  pres- 
ent time  is  1  3-5  acres,  which  can  be 
increased  to  2  acres  by  the  addition 
of  two  more  floors,  for  which  provision 
n  made  in  the  designing  of  the 
columns   and   footings. 

Mr.  H.  S.  Griffith,  of  Vancouver  and 
Victoria,  is  the  architect  for  the  build- 
ing. 

Mr.  Philip  P.  Brown,  A.  M.  I.  C.  E., 
London  Building,  Vancouver,  is  the  de- 
signing and  supervising  engineer  for 
the  reinforced  concrete  work. 

The  general  contractors  are  Geo. 
Snider  &  Brethour,  Dominion  Build- 
ing.   Vancouver,    B.    C. 

♦ 

THE   COMING    OIL    AGE. 
The    oil    production    of    the    world    in 
barrels,   during   1912   was  as  follows: 

United    States    222.113.21S 

Russia     6S.019.20S 

Mexico     16.55S.215 

Dutch    East  Indies 10.S45.624 

Roumania     12,991.913 

Galicia     S, 535, 174 

India    7,116.672 

Japan     1.671,405 

Peru     1,751,143 

Germany     995,764 

Canada    243,614 

Italy     S6.2S6 

Other     250,000 


Total     351,178,236 

We  are  standing  today  upon  the 
threshold  of  "The  Age  of  Oil."  How 
long  an  epoch  it  will  cover  depends 
partly  upon  the  supply  of  that  fuel 
and  partly  upon  the  extent  to  which 
science  is  able  to  broaden  the  sphere  of 
electricity  generated  from  water  power, 
and  later,  perhaps,  from  solar  power. 
But  while  that  age  endures — be  it  years 
or  decades  or  centuries — just  as  oil  will 
brook  no  rival  as  a  fuel  in  its  own 
broad  sphere,  so  also  need  not  the 
nation  which  has  unlimited  oil  of  its 
own,  provide  only  that  it  makes  the 
:ts  opportunities,  brook  serious 
rivalry  in  working  out  its  economic, 
ndustrial  and  political  destinies. — 
Lewis  R.  Freeman,  in  the  Review  of 
Reviews. 


RAILROADS     NEEDED     TO     DEVELOP 
GOLD    MIXING    IN    ALASKA. 

The    advances     in    lode-gold     mining 
development     in     the     Yukon     basin     of 
Alaska    during    1912    were    largely    con- 
fined  to   the  Fairbanks  district,  accord- 
ing   to    A.    H.    Brooks,    of    the    United 
;eological    Survey.      There    was 
-mall   lode  mine  in   operation   in 
the    Innoko   district,   and   a    little    work 
ne     on     lode     prospects     in     the 
r,   Fortymile,  and  other   Yukon 
Most    of    these    localities    of 
lode     occurrence     are    so     isolated     that 
:     of    operation     is    almost    pro- 
hibitive.     It    is    only    through    reducing 
transp.  by    building    rail- 

roads   and    wagon    roads    that    any   ed- 
in    the    lode-mining    industry    of 
\laska    can    be    brought    about, 
railroad       devi  lopment      in 
Alaska   would   result   in   the  opening  up 
of   innumerable   rich   mineral   districts. 


BUILDING  AND   INDUSTRIAL  NEWS 


l-'lrms    <le*irlng    news    on    Npecial 
Churches,    Schools,      Hotels,    etc., 

classes    of    hulIdlng-B,      such       as       Banks, 
will  And    such       Items       all     classified       and 

grouped     under     proper     headings, 
Items     ure     again     repeated     under 
■ewfl     department. 

commencing:    on     this     page.         These    name 
"L.OCALAT1ES"    In      the      last    part    of    our 

APARTMENT  HOUSES. 


SAX  FRANCISCO— Apartment  house, 
3  story  and  base  frame.  $25,000.  Archi- 
tects, Falch  and  Knoll,  Hearst  Bldg., 
S.  F.  Owner,  -Miss  D.  Loaiza.  The 
building  will  be  erected  at  the  south- 
west corner  of  Washington  and  Taylor 
streets  and  lias  been  designed  to  con- 
tain IS  suites  of  two  and  three  rooms. 
[nterior  finish  will  be  of  pine.  Some 
elm    panels    will    be    used    in    the    living 

r us    and    dining    rooms.      There    will 

be  steam  heat  and  a  vacuum  cleaning 
system.  All  suites  will  have  wall  beds 
ami  private  bath  rooms.  Ornamental 
plaster  will  be  used  in  the  lobby.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Exterior  of  the  house 
will  lie  covered  with  cement  plaster 
on  metal  lath.  .Marble  and  tile  will  be 
used  in  the  entrance  vestibule.  Plans 
are  now  being  revised  and  bids  will 
ailed  for  shortly. 
SAX  FRAXCISCO--Apartment,  3  story 
and  base,  frame,  painting  only.  Cost 
not  stated.  Architect,  none.  Owner,  A. 
Benziner,  south  side  of  Green  street, 
near  Montgomery,  S,  F.  The  owner  is 
now  taking  figures  on  painting,  inter- 
ior and  exterior,  of  the  building  now 
in  the  course  of  construction.  There  are 
twelve  suites  of  two  and  three  rooms. 
Mr.  Benziner  will  be  found  at  the  build- 
ing. | 

SAX    FRANCISCO— Apartment    house. 
3    story    and     base,     frame.       Cost      not 
stated.       Architects.    Rouseau     &     Rou- 
seau,    Monadnock    Bldg.,    S.    F.      Owner, 
Mrs.    S;uah   Norton.      This    building  will 
be   erected   on   the   north   side   of   nayes 
>-t   of   Webster.     The  first  floor 
ntain   the  residence  of  the  owner 
and    will    be    arranged    for   eight    rooms. 
Upper   floors  will  contain  four  suites  of 
four    rooms   each.      Interior    will   be   fin- 
ii     pine      with      some      hardwood 
panels    and    imported    tapestries    in    the 
lOr.      All   suites  will   have   private 
and    wall    beds.      A   central 
■in     and     hot     water    plant 
will  be  installed.     Bath  rooms  will  have 
composition     floors     and     tile    wainscot. 
ith   tile  man- 
lei    will    lit-    used    in    the   owner's   apart- 
ments will    he     finished     in 
till     md  mai  ile.     Exterior  of  the  build- 
ing will                        i    wi|  i     i  ustic   with   a 
brii  k    veneer   base.      Plans   are  complete 
"iid    i                          eing  taken. 

BERKELEY,    ALAMEDA    CO.,    CAL.— 
story     and      base. 
frame.     $20,000.  Architect,       Olin      S. 

enue.    Berke- 
iwftsh.     This  build- 
erected    at    the    corner   of 
i  rid    El  Iswoi  I  i  coi  ering 

e  area.      Interior   lias  been 
i   for   12   suit.--    wil      -  ..mi.  cting 
rid     wall     beds.       Interior     finish 
•    of  y.ine  and   redwood.      A  central 
Old    running 
1 1     ■ 
mi>  will  have 
,.  i 
'  I    marble    will    be 

."ile.       Exterioi      of     the 

building    will      •       ,,,,,,]     ...  ii       <  ement 

being 


prepared    for    the    work. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  3  story  and  base,  frame,  $25,000. 
Architects,  M.  S.  Yeager  &  Co.,  Trust 
and  Savings  Bldg.,  L.  A.  Owner,  J.  II. 
Morrison.  The  building  will  be  erected 
on    .St.    Louis    street    and    will    cover   an 

I    60    by    135    feet.      There    will    be 

Ave  -tores  on  the  first  floor  and  the 
entrance  to  the  apartments  above.  Up- 
per two  floors  will  be  arranged  for  50 
rooms,  two  and  three  room  suites.  In- 
terior finish  will  be  of  pine  and  red- 
wood. All  suites  will  have  private 
baths  and  wall  beds.  Bath  rooms  will 
have  composition  floors  and  tile  wains- 
cot. Plans  provide  for  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Patent  store  fronts  will  be 
used  in  the  stores.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared.  Work  will  probably 
be  done  by  Day  Labor  under  the  direc- 
tion  of   the  architects. 

Contracts    Awarded. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $11, One.  Ar- 
chitect. C.  O.  Clausen,  Pnelan  Bldg., 
S.  F.  Owner,  Morris  and  Minnie  Green. 
Contractors,  Ratto  and  Giannini,  232 
Hartford  street.  S.  F.  Contract  price, 
$11,000. 


BANKS. 


Contracts    Awarded. 

BEAVERTON,  ORE. — Bank.  2  storj 
and  hair,  brick  and  stee,  $20,01  0.  Ar- 
i  itects,  Claussen  and  Claussen,  Mac- 
leay  Bldg.,  Portland.  Owner,  F.  W. 
Cady.  Contractor,  Bert  Houten,  Bea- 
verton.       Contract     price    not     stated 


BRIDGES  AND  DAMS. 


SALEM,  ORE.— Pile  and  concrete 
bridge.  Cost  not  stated.  Engineer, 
W.  W.  Lucius,  Portland.  Owners,  Citj 
of  Salem.  Plans  are  now  being  pre- 
pared for  a  bridge  600  feet  in  length. 
A  portion  of  this  bridge  250  feet  will 
be  of  reinforced  concrete  construction 
and  the  balance  of  pine  and  timber. 
There  will  be  a  30  foot  roadway  and 
two  six  foot  walks,  on.,  on  each  side 
of  the  roadway.  Plans  will  be  com- 
pleted in  the  course  of  three  weeks 
and  bids  will  then  lie  called  for  bj  the 
City  Council.  Further  mention  will  be 
in  olc    ot    this    work    at    that    time. 


-CHURCHES— 

WILLITS,  MENDOCINO  CO.,  CAL.— 
Church,  I  story  and  base,  frame.  $10,- 
Vrchitect,  E.  W.  Hyde,  Willits. 
itisl  Chun W'il- 
lits. T  .ill  i..  .  ected  on 
a  oi  n.  i  Mi.-  alio  has  i  .i-ir  designe  I 
-vitii     i     large    auditorium    and    Sumfay 

School     ■!  i i      will      bi 

■  I 
m  in  obably  furnai  i 
■"  hi  bi  installed  Som<  a  i  i  glass  win- 
dows w  .1:  l  .-  used,  I  i.  m-ii  is  in  the 
Mission  style  and  exterior  will  be  cdv- 
•  ■  -i  with  .-.  in. -oi  plastei  mi  iii.-i  1 1  lath. 
a    ctej    tib-    roof   will    be    used,      i 'i  in 
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for  this  work  are  now  be.ng  prepare- 
ONTARIO,  SAX  BERNARDINO  OC! 
CAL  Church,  2  story  and  base,  brie 
and  frame.  $15, (him.  Architect,  Norma 
F.  Marsh.  Broadway  Central  I: 
A.  Owners,  Firsl 
Ontario.  The  building  will  he  designe 
in  ""'  classic  style  and  will  contjl 
a    main    auditorium    seatii 

an<3    Sundaj     Scl :    room    also 

300   p. -oi.!.  .1, 

le    for    14    class    rooms,    study    hal 
and     ladies'     parlors.         Interior     'finisl- 
will    be    of    pine    and    redwood.      A    i  en 
eating    system    will    be    installed 
ornamental    plaster    will    be    used.      Ex 
"f    the   building   will    be   coveret 
with     pressed    brick    and    cement    plas- 
ter.     Plans    are    being   prepared. 
Contracts    Awarded. 
PORTl.AXO.    ORE.— Church,     I     *;,„•> 

;:,lli   !l  '"'    fi  '!■  «',   5i". Architect,  C 

A.  Houghltaling  and  Co..  Henry  BldJ 
Portland  Owners,  Blessed  SacrameS 
Parish  Church.  Contractor,  J.  F.  Dono- 
."'"  l.th  street,  Portland.  Con- 
tract   price,   $10,000. 


FACTORIES  &  WAREHOUSES, 

PORTLAND,  ORE.— Creamery,  3  story, 
and    base,    reinforced    concrete,    $30,000/ 
Architects.   Emil  Sehacht  and  Son.  Con 
monwealth     Sldg.,     Portland.       Owners, 
Townsiinl    creamery    Co.      The    building, 
is    to    be    erected    at    the    corner    of 
and    Everett    streets    covering    an   area 
1     feet   square.     Only  the  first  floor 
will    be    or    reinforced    concrete,    upper 
two  stories  being  of  brick  and  mill  con- 
struction.     The   various  departments   of 
the  creamery  will  be  housed  in  separate 
parts    of     the     building.        Construction 
will    be    fireproof.       Much     marble    and 
tile   will   he   used.      Concrete   floors   will 
■      used     throughout.        The      estimated 
.ost    does    not     include    pasteurizing    or 
old   storage   machinery.     Separate  con- 
will    ie    let    for    the     mechanical 
equipment.       Exterior     of     the    building 
will     1  e     fac.-.l      with      cement      plaster. 
Plans    are    now    being    prepared 

STEVESTON,  B.  C— Packing  plant, 
group  of  1  and  2  story  concrete  and 
frame  1  uildings,  $200,Q00.  Architect, 
none,  owners.  British  Columbia  Pack- 
on,  Stei  ■■-•.nil.  B.  c.  All 
buildings  will  be  carried  on  pile  foun- 
dations and  will  have  reinforced  con- 
crete walls.  Other  parts  of  the  work 
will  be  of  frame  construction.  Three 
rai  t.-  wil  he  let.  general 
construction  of  the  buildings,  electric 
work  ami  mechanii  U  equipment  Ex- 
leriors  will  be  covered  with  cement 
plaster  and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
a re    now    taking    figures   on    the   work. 

la  is      ANGELES,      CAL.  —  Warehouse 
i    stoi  s    and       lsi       h  ick   and   steel.   Cost 
nol    stated        \        itects     Woi  m  in,    Walls 
hi.   Van   Nuj  s   Bldg.,   I..   A.   Own- 
ers,    Barker     Bros        Tin-    building    will 

'  '    ■  rected  al    I i  ner  of  Moline  and 

Palmetto  ering    an    area    of 

105    by     130    fee         i  Ion    iderable     struc- 
tural  si-  .  ,i       [nterior   fin- 
There     will     be 
ter    interior    parti- 
tions,    in. -i-il     w  Indoti     sash    -and    frames 

and    firepi  oof    d -       Elevator    si  rvlci 

'"I     i I  i  g     and     plumbing 

ii  iii     be     Installed         Exterior     of      I  le 

I  iced      with      stock 

brick       i  'i ■--     being    pi  .-fa  i  .-.i 


ednesday,  Novembers  1913. 
FLATS. 


SAX  FRAXCISCO — Residential  Huts, 
story  and  base,  frame.  $7,000.  Archi- 
,  t.  Charles  J.  Rousseau.  46  Kearny 
reet.  S.  F.  Owner,  Mary  Wagner. 
lie  building-  will  be  erected  on  the 
tst  si.le  of  ISth  avenue  near  Lincoln 
I  has  been  designed  to  contain 
vo  large  residential  Hats  of  seven 
ioms  each.  Interiors  w  ill  be  finished 
i  pine  and  veneer  hardwood.  Ilard- 
ood  Moors  will  be  used  in  all  rooms. 
here  will  be  furnace  heat  and  open 
Mantels  will  be  of  tile  or 
rick.  Hath  rooms  will  have  tile 
rainscot  and  composition  floors.  A 
arage  is  provided  for  in  the 
tents.  Exterior  will  be  covered  with 
hingles  and  half  timber.  Plans  are 
omplete  and  figures  are  now  being 
ken. 

OAKLAND,  CAL. — Flats.  2  story  and 
rase,  frame.  $1,000.  Architects,  Hutch- 
ison I  Iros  .  IT"  1 3th  street,  i  lakland. 
Iwner's  name  withheld.  The  build- 
ng  will  contain  two  modern  Ha 
ve  and  six  rooms  each.  Interior  fin- 
5h  will  be  of  pine  and  redwood.  Hard- 
.  oo.l  floors  will  lie  used  in  the  prin- 
ipal  rooms.  Bath  rooms  will  have 
ile  wainscot  and  composition  floors. 
i  large  open  fire  place  will  be  used  in 
ach  of  the  living  rooms.  Mantels  will 
e  of  tile.  Exterior  of  the  house  will 
e  covered  with  cement  plaster  on 
netal    lath.      Plans   are    being   prepared. 

GARAGES. 


SAX  FRANCISCO— Garage  and  sales 
ooms.  2  story  and  base,  reinforced 
oncrete.  $30,000.  Architect,  O.  R. 
'haver,  Merchants'  National  Bank 
HAg .,  S.  F.  Owner.  B.  Davidow.  The 
uilding  will  be  erected  on  the  east 
ide  of  Van  Xess  avenue  north  of  Jack- 
on  street  and  will  have  a  frontage  of 
"  teet  by  a  depth  of  123  feet.  The  de- 
ign is  in  the  classic  style.  Con 
ion  will  be  practically  fireproof.  In- 
ferior partitions  will  be  of  metal  lath 
nd  plaster.  Metal  window  frames  and 
ash  are  specified.  Interior  finish  will 
e  of  pine  and  hardwood  with  tile  and 
Barbie  wainscoting-  and  base.  There 
Pili  be  steam  neat  and  a  vacuum  clean- 
ng  system.  Patent  store  fronts  and 
date  glass  windows  will  be  used.  Kx- 
erior  of  the  building  will  be  faced 
pith  cement  plaster.  Plans  are  com- 
pete and  figures  are  being  taken. 

SAX    FRAXCISCO— Oarage    and 
ooms,     l     story,    base     and     me/./.anine 
loor.        Reinforced      concrete,      $35,000. 
Irchitect,  Frederick  11.  Meyer,  Bai 
BLVeatment   Bldg.,   S.   F.      Owner.    V 
iullivan.     This   building  will    bi 
n    Van   Xess  avenue   near   Pine  and   will 
ftve   :i    frontage   of  60  feet  and  a   depth 
I    1J"    feet.      There    will    be 
nd     sub  -basement.       Entire     heig 
Bi     building    is   49   feet.     Interioi 
ions   will  be  of  metal  lath  and  p 
pterior    finish    win    be    of    pine,       ird 

roods    and     tile.       Cement      H s      and 

netal     window    sash    and     frames     are 

de  nun  ble  a 
fork    w  ill   be  used.     There  n 
peal    and    a    vacuum    cleaning 
Exterior   of   the   building    >■ 

V  >  I   ,  .  ■  1  I  I  .  ■  I  :  1         I  .  |     I    -   ■  ,  |  '  !  ,  .    . 

►lete   and    figures   are   being    taken. 

I'AKI.AXD.     CAL.      Automobih 
bom    ilterations.     Cost    not   stated.    Ar- 
chitect,   Chester    H.      Miller.      Fo 
31dg.,   S.   F.      Owner.    Roy   E.   Fish.     The 


BUILDING   AND   INDUSTRIAL   NEWS. 

present  building  on  Broadway  will  un- 
dergo extensive  repairs.  Included  in 
the  work  will  be  new  interior  finish, 
pine,  hardwood  and  tile,  electric  work, 
plumbing,  painting  and  plastering.  Ce- 
ment floor  will  be  laid.     Exterior  of  the 

building    will    also    undergo    alter n 

Plans  are  being  prepared  and  figures 
will    shortly    be    taken. 

OAKLAND.  CAL — Garage  and  sales 
loom.  1  story  and  base,  brick  and  steel. 
Cost  not  stated.  Architects,  Rousseau 
&  Rousseau.  Manodnock  Bldg.,  S.  F. 
Owner's  name  withheld.  This  building 
has  been  mentioned  here  before  when 
plans  were  first  started.  Working 
drawings  have  been  completed  and  fig- 
ures are  being  taken.  The  structure 
will  be  erected  at  the  corner  of  Broad- 
way and  Brook  street  and  will  have 
foundations  and  exterior  walls  heavy 
enough  to  carry  an  additional  story. 
Interior  will  be  finished  in  pine  and 
Hardwood.  Tile  and  marble  wainscot- 
ing and  base  will  also  be  used.  A  tile 
floor  will  be  laid.  Metal  window  sash 
and  frames  are  specified.  Exterior  of 
the  building  will  .be  faced  with  pressed 
brick. 

TILLAMOOK,  ORE. — Garage,  1  story 
and  base,  steel  and  reinforced  concrete. 
$15,000.  Architect,  E.  E.  McClaren, 
Lumber  Exchange  Bldg.,  Portland. 
Owner's  name  withheld.  The  building 
has  been  designed  for  a  commercial 
garage  and  will  cover  an  area  of  100 
by  103  feet.  There  will  be  a  steel 
frame  and  exterior  walls  of  reinforced 
concrete.  A  cement  floor  will  cover  the 
entire  area.  Plans  provide  for  metal 
window  sash  and  frames  and  special 
gasoline  storage  tanks.  Interior  fin- 
ish will  be  of  pine.  The  exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures are  being  taken.  A  general  con- 
tract   will    be    let. 
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Contracts    Awarded. 

STOCKTON,  SAX  JOAQUIN  CO.,  CAL 
— Garage,  1  story  and  base,  brick  and 
steel.  Cost  not  stated.  Architect,  Ralph 
P.  Morrell,  Odd  Fellows'  Bldg.,  Stock- 
ton. Owner,  Mrs.  Frankenheimer.  Con- 
traotor,  Frank  Tucker,  North  Sierra 
Nevada  street,  Stockton.  Contiact 
price  not  stated.  Note  —  The  entire 
building  has  been  leased  to  Lee  and 
Tucker,    North    Eldorado    street.    Stock- 


GOVERNMENT  WORK  AND 
SUPPLIES. 


I'llget    Sound,    Was*.,   Officers'   Quarter*. 

The  following  bids  were  received  by 
iiu'  chief  of  the  bureau  of  yards  and 
docks,  Navj  Department,  Washington, 
D.  c..  fie  const  in.  ting  mai  ine  on  Icei  s' 
quarters  at  the  U.  S,  navy  yard,  Puget 
Sound.    Wash  : 

Item  1.  net  price  for  building  com- 
plete in  accordance  with  the  drawings 
and   specification. 

Item  -.  amount  to  be  added  to  or  de- 
dui  ii  ii  ii  ..in  nel  pi  ice  under  item  1 
if  Tokeen  marble  fur  treads,  plat- 
forms, a  ml  in  ridings  be  omil  I  •  d  a  nd 
black  slate,  tree  from  ribbons  or  other 
tJefecl  ,  be  used  for  treads  and  plat- 
:  i  .i.i      ,ii       landing 

w  I     11 s     will      he 

tuteil    l',n     marble    tile  at    entrance,    first 
and    second    Moor    levels. 

Item  ::.  amount  to  lie  deducted  from 
net  price  under  item  1  if  iron  stall  b< 
omitted  and  wood  stairs  be  used  there- 


for  All  wood  shall  be  fir.  Treads 
shall  be  edge  grain  No.  1,  1 ' j  inches 
thick;  risers  shall  be  13-16  inch  thick; 
newels  5  inches  square,  with  molded 
panels  and  caps  and  drops;  rectangu- 
lar balusters  1%  inches  by  %  inch; 
molded  rail  2  inches  by  3  inches.  All 
wood  shall  be  of  grades  same  as  those 
used  l"i  similar  work  and  all  wood 
shall  he  varnished  or  treated  as  called 
corresponding  interior  work. 
shall    be   closed. 

Item  I.  amount  to  be  deducted  from 
net  price  under  item  1  if  all  blinds  be 
omitted. 

Item  ".,  amount  to  be  deducted  from 
net  price  under  item  1  if  plumbing 
fixtures  and  accessories  be  om'tted 
from  each  rear  bathroom  on  first  and 
second  floors.  Roughing-in  shall  be 
installed  with  outlets  capped  for  pos- 
tuture   installation   of   fixtures. 

Item  0.  amount  to  be  added  to  net 
price  under  item  1  if  all  plasteiw.uk. 
except  in  baths,  pantries,  and  kitchens, 
be  given  one  coat  of  sizing  and  two 
coals  of  "Keystona."  Harrison's  Flat 
Finish  or  equivalent  aproved  wash- 
able   fiat    paint. 

Item  7,  amount  to  be  added  to  net 
price  under  item  1  if  all  window  and 
door  openings,  including  doors  from 
entrance  halls  to  foyers,  be  screened 
as  specified  under  "Alternative  for 
screens."  paragraphs  250  to  256,  in- 
elusive. 

Item  8,  amount  to  be  added  to  net 
price  under  item  1  if  both  sides  of 
party  wall  in  first  and  second  stories 
he  furred  with  strips  (the  same  as 
called  for  under  carpentry),  and  cov- 
ered wiiii  "Hydrex-Saniflor,"  or  equiva- 
lent sound-deadening  felt.  The  furring 
and  sound  proofing  will  be  in  addition 
to    the   furring  specified    for    lathing. 

Item  II,  amount  to  be  added  to  net 
price  under  item  1,  if  plate-glass  mir- 
rors inn  less  than  3-16  inch  thick  be 
installed  on  room  side  of  all  bedroom 
closet  doors  in  first  and  second  stories. 
Mirrors  shall  extend  from  top  rail  t.> 
bott rail   and   from   stile   to   stile. 

Carlson  X-  Son.  Seattle.  Wash.,  Item 
1.  $42.1.111:  2,  $41,651;  3.  $39,832;  4,  $12- 
123;  5.  $11,859;  6.  $42,859;  7.  $42,884;  8. 
$42,519;    n,    $42,634. 

ell     &    Calling,     Seattle,      Wash.. 
item     1,    $49,928;    2,    $750;    3.    $2,400;      t, 

$2 ,    $600;   6,   $500;   7.   $525;   S,   $50;   9, 

$144. 

Ingram-Mercer  Construction  Co.,  Se- 
am... Wash.,  item  1.  $49, null;  2.  518,- 
S02;  ;:.  $48,000;  4.  $48,742;  5,  $48,550; 
*.    $49,9 7,    $49,525;    S.    $49,040. 

w  \  Concannon  Co.,  Monadnock 
Building,  San  Francisco.  Cab,  Item  1. 
$49,890        '      $175;     3,     $1,375;     4.     $420;      5, 

% $390;    7.    $550;    s.    $.-,,1,1,    9,    $150, 

.^     Larson,    Seattb  .    Wash., 
(45,383;    2.    $403;    3,    $2, 
$650;    ('.,    $160;    7,    $350;    s.    $7:,; 
9,    $144. 

11. .1   1;,  idgre  .^    1  '1 .  i-ing  Co., 

I  I  i.h Imy.  Se.il  1  l.v  Wash  .  11. -in 
1.  $48.43;  and  * 4>;..;:;7 :  2.  $160;  :'..  $900; 
1.  $438  .  $600;  6.  $500;  7.  $560;  8  $200; 
9.  $160. 

11  Schaai  ,721 

-  item  1.  $  16,669;  2,  $292: 
■■.    $1,840;  1,  $292;  5.  $350;  >;.  $300;  7. 

I  :       ,  $12M. 

.1,  I.  Murph.-y  \-  Son    38  N 

I'  1.1.  Wash.,  item   1, 

$34,716;  2,  $250;  3,  $180;  4,  $133;   5, 
$400;  6,  $800;  7,  $350;  8,  $100;  9,  $180. 
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Pumping     lults,     s«u     River     Project. 

The  following  bids  were  opened  at 
the  U.  S.  Reclamation  Service,  Los 
Angeles,  Cal..  for  furnishing  pumping 
units    or   the   Sun   River   project: 

Item  1.  2-in  direct-connected  pump- 
ing unit;  2,  3-in  direct-connected 
pumping    unit;    3,    for    both    items. 

Krogh  Mfg.  Co.,  Los  Angeles,  Cal., 
item  1,  $17:'.  weight  550  lbs;  2,  $294, 
weight  1,200  lbs;  at  San  Francisco,  10 
days. 

Union  Iron  Works*  Los  Angeles, 
Cal.,  item  1,  $190,  weight  630  lbs;  2, 
$328,  weight  1,220  lbs;  at  Oakland, 
Cal.,   6   days. 

Byron-Jackson  Iron  Works,  Los  An- 
Oal.,  item  1,  $233,  weight  750  lbs; 
2.  $365,  weight  1,500  lbs;  West  Berke- 
ley.   <  \il  .    -  1    days. 

D'Olier  Centrifugal  Pump  &  Machine 
Co.,  Philadelphia,  Pa.,  item  3,  $636,  to- 
tal weight  2,000  lbs;  at  Philadelphia, 
35    days. 

Terry  Engineering  Co.,  Los  Ange- 
les, Cal.,  item  1,  $2S0,  weight  1,120  lbs; 
2,  $400,  weight  1,425  lbs;  at  Los  An- 
geles,   14    days. 

C.  F.  Braun  &  Co.,  San  Francisco, 
Cal.,  item  1,  $297,  900  lbs;  2,  $444,  1,600 
lbs;  at  Newburgh,  N.  Y.,  68  days. 


San    Frnneisco,    Cal,,    Mint. 

The  contract  for  the  installation  of 
a  burglar-alarm  system  in  the  U.  S. 
mint,  San  Francisco,  Cal.,  has  been 
awarded  to  the  Butte  Engineering  & 
Electric  Co.,  6S3  Howard  street,  San 
Francisco,  Cal.,  at  $2,490;  time  to  com- 
plete 90  days. 


Sa< t:i  hh- Cal.,    Screens. 

The  contract  for  furnishing  door  and 
window  screens  for  the  U.  S.  post  office 
and  court  house.  Sacramento,  Cal.,  has 
been  awarded  to  the  Wilier  Mfg.  Co., 
Milwaukee,  Wis.,  at  $1000;  time  of 
completion   4   months. 


Pearl    Harbor,    Cold-Storage    Plant. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks, 
Navy  Department,  Washington,  D.  C, 
for  an  ice  making  and  cold  storage 
plant  for  the  U.  S.  naval  station,  Pearl 
Harbor,  H   T.: 

Item    1.   lee   making   and   cold   storage 
plant,    with     appurtenances    and    acces- 
sories,  erected  completed   in  all   details 
and    in    perfect    working   order     in     ac- 
cordance  with  plans  and  specifications; 
la,    for    all    apparatus,    etc.,    as    contem- 
plated   by    item    1,    except    the    electric 
lighting    as    covered    by    paragraph    24; 
making    and    cold    storage    plant, 
with    appurtenances    in    full    accordance 
with    the    intent   of   the    specification,    as 
tplated    by    item    1,    but    differing 
in  destalle  as  fully  detailed  under  spe- 
•  i.i  Ions;   '■'■.   for 
lighting    as     contemplated     by 
iph    21;    I.  deduction   from   items 
i   or   .'   it"  the  go   ernmenl    furnished  all 
•  •■  ept  an  expert   superinl  end 

if  brine   circulation 

tltuted    tor   ammonia   cooling   in 

Ml   as   covered 

by    pars  deduct  Ion    tor   the 

omission    of    one    compressor;    7,    deduc- 

.i    omitting   1    inch    ol        rl      

Insulation. 

VHer  Mfg.  Co.,  Milwaukee,  Wis.,  Item 
l,  |26,800;  alternate,  $26,000;  item  2, 
$19,700;  alternate,  $20,100;  ii.  m 
JTr.'i;  4.  $600;  5,  $400  6  $800  '.'.  $650. 
The  Mayer  Ice  Machine  &  Engineer- 
ing Co.,  Jersey  City,  N.  J.,  Item  2,  $21,- 
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262,  3,  $50U,  4,  $3,U5U;  all  $1,1)73;  0, 
$300;    6,    $1,801;    7,    $716. 

Frick  Co.,  Waynesboro,  Pa.,  item  1, 
$19,775,     alternate. 

Cleveland  Ice  Machine  Co.,  Lorain, 
Ohio,   item   1,    $14,500. 


Canals  anil  Laterals. 

The  secretary  of  the  interior  has 
authorized  the  award  to  Wilson  Bros., 
of  Vandalia,  Mont.,  for  constructing  36 
miles  of  Pablo  canals  and  laterals, 
Flathead  irrigation  project.  The  work 
involves  the  excavation  of  about  199,- 
000  cubic  yards  of  material.  The 'con- 
tract  price   is   $33,231. 


Cannls  and  Laterals. 

The  following  bids  were  opened  at 
the  office  of  the  U.  S.  Reclamation 
Service,  St.  Ignatius,  Mont.,  for  later- 
als A  and  31-A,  Pablo  canals,  Flathead 
project,    Mont.,    specification    No.    245: 

Wilson  Bros.,  Vandalia,  Mont.,  sched- 
ule 1,  item  1,  16c;  2,  29c;  3,  74c;  4,  2c; 
schedule  2,  item  5,  16c;  6,  29c;  7,  74c; 
S,  2c;  totals,  schedule  1,  $16,641;  2. 
$16,590. 

H.  .1.  Arnoldus,  Lovell,  Wyo.,  sched- 
ule 1,  class  1,  15.9c;  2,  50c;  3,  75c;  4, 
2c;  total,  $16,650.  Schedule  2,  item  5, 
15.9c;  6,  50c;  7,  75c;  S,  2c;  total,  $16,- 
714. 

Charles  Wilhite  &  Co.,  Malta,  Mont., 
schedule    1,    item    1,    16c;    2,   45c;    3,   90c; 

4,  2c;    total,    $16,7S5.      Schedule    2,    item 

5,  16c;    6,   45c;    7,   90c;    8,    2c;    total,    $16,- 
910. 

Nelson  Rich,  Poison,  Mont.,  schedule 
1,  item  1.  16c;  2,  50c;  3,  $1;  4,  $2;  total, 
$15,850.  Schedule  2,  item  5,  17c;  6, 
50c;    7,    $1;    S,    $2;    total,    $18,020. 

Querry  &  Hipson,  Malta,  Mont., 
schedule    1,    item    1,    16.5c;    2,    50c;    3,    $1; 

4,  $2;    total,    $17,350;    Schedule    2,    item 

5,  17c;    6,    50c;    7,    $1;    8,    $2;    total,    $18,- 
020. 

Tebbs  &  Taggart,  Crowley,  Wyo., 
schedule  1,  item  1,  ISc;  2,  40c;  3,  $1;  4, 
2c;  total,  $18,800.  Schedule  2,  item  5, 
19c;    6,    40c;    7.    $1;    S,    2c;    total,    $19,840. 

L  1  >.  Borden,  Stevensville,  Mont., 
item  1,  27c;  2,  60c;  3,  $1.20;  4,  2c;  to- 
tal.    $27,980.      Schedule    2,    item    5,    27c; 

6,  60c;    7,    $1.20;    8,    2c;    total    $27,920. 


Phoenix,    Arl/..,    Metal    Vault      Shelving. 

The  contract  for  installing  metal 
vault  shelving  in  the  U.  S.  post  office 
and  court  house  at  Phoenix,  Ariz.,  has 
been  awarded  to  the  Watson  Mfg.  Co., 
Jamestown,  N.  Y„  at  $1,216;  time  90 
days. 


Canal    Requisitions. 

The  Isthmian  Canal  Commission  has 
received  requisitions  for  the  purchase 
Of  the  following  supplies  and  material 
i"i     use    on    the    Panama    Canal: 

3 t.    i;    M.,    oak    flooring. 

The    following    electrical    material: 

in, ft.   stage  cable,  No.  14,  B.  &.  S. 

fagi      duplex     rul r    covered,    3-64    in. 

to, i     stage  i  able.  \,,.  16,   B.  &.  S. 

duplex     i  libber    covered,    8-64    in. 

i .  ma  inclosed   fuses. 
ila  i    porcelain   shades. 

1,000   lbs   friction    tape,    %    in   wide. 

12    -Ingle-phase    transormers. 

1     :',-|iriase    t  ra n  s former. 

50, ii     weathi  rproof   cupper   wire, 

Mo    i  I,   B.  &  s.  gage. 

i ft.    weather    proof    Copper    wire. 

No.    i  I,    B.    ,>;■    s.    gagi 

i    extra   hea  vy    vil  reous   lavatories. 
12    slop    sinks. 
30   porcelain   urinals. 
49    water   closets,    with   fittings. 
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—HALLS  &  SOCIETY  BLDOS.- 


nAKLAND,  CAL. — Armory,  2  story 
and  base,  brick  and  steel,  $11,000.  Ar- 
chitects, Oliver  and  Thomas  Pantages 
Theatre  Bldg.  Oakland.  Owner,  Charles 
S.  Booth.  The  building  will  be  erected 
on  24th  street  between  Telegraph  and 
Grove  streets.  First  floor  will  be  ar- 
ranged for  stores  and  the  upper  floor 
for  large  drill  hall  and  club  rooms.  In- 
terior finish  will  be  of  pine  and  red- 
wood. A  maple  floor  will  be  used  in 
the  drill  hall.  Metal  window  sash  and 
frames  are  specified.  There  will  be  a 
central  heating  system  and  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  witli  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Women's  Club,  2  story  ond  base, 
frame,  $7,000.  Architect,  J.  B.  Og-  , 
bom,  Macdonald  ave.,  Richmond.  Own- 
ers, Richmond  Club.  The  building, 
which  will  be  designed  somewhat  like 
a  large  residence,  will  be  erected  on 
Nevin  avenue.  Interior  finish  will  be 
of  pine  and  redwood.  Hardwood  floors 
will  be  used  in  several  of  the  rooms. 
There  will  be  a  central  heating  sys- 
tem and  open  fire  place.  Mantel  will 
be  of  brick.  Exterior  of  the  building 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  construction 
will  be  started  as  soon  as  funds  can 
he    raised. 

HiiLTVILLE,  IMPERIAL  CO.,  CAL. 
— Lodge  hall  and  store,  2  story  and 
base,  brick,  $20,000.  Architects,  May- 
berry  and  Parker,  Pacific  Electric 
Bldg.,  L  A.  Owners  Holtville  Masonic 
Temple  Association.  The  building  has 
been  designed  with  four  stores  on  the 
first  floor,  a  number  of  offices  and  two 
lodg?  rooms  on  the  second  floor.  All 
interior  finish  will  be  of  pine  and  red- 
wood. A  maple  floor  will  be  used  in 
the  lodge  rooms.  There  will  be  metal 
window  sash  and  frames  and  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  now  being  prepared. 


HOSPITALS. 


LOS  ANGELES,  CAL.— 2  story  and 
base,  reinforced  concrete  solarium  and 
alterations  to  present  buildings.  Cost 
not  stated.  Architect,  Norman  F. 
.Marsh,  Broadway  Central  Bldg.,  L.  A. 
Owners,  College  of  Medicine.  Besides 
I  he  construction  of  the  two  story  so- 
larium the  work  will  Include  new 
plaster  in  hospital  plumbing,  painting 
and  installation  of  operating  room 
equpiment.  A  large  amount  of  tile 
wainscoting  will  be  used.  A  new 
steam  beating  system  will  be  installed. 
Kxterior  of  the  new  bul.ding  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  are  now  being 
taken.  Bids  will  in-  opened  on  Novem- 
ber   7th. 

Contracts    Awarded. 

PATTON,  SAN  BERNARDINO  CO., 
CAL. — Hospital  collages,  J.  K.  L.  and 
M.  fraiio  construction.  $69,060.  Archi- 
tect,  George  B  McDougal,  Sacramento. 
Owners,  State  of  California.  Contract- 
or, Mulder  and  rlarnlsh,  143  South 
l.o.e  street,  L.  A.     Contract  price,  $69,- 

ooo. 
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HOTELS. 

SAN  FRANCISCO— Hotel,  6  story  and 
Base,  reinforced  concrete.  $43,000  Ar- 
,-liiirri.  Frank  S.  Holland,  100  HaigM 
Street,  S.  F.  Owner's  name  withheld. 
Tin'  building  will  be  erected  on  the 
south  side  of  Sutter  street  near  Taylor 
Bad  will  have  a  frontage  of  10  feet 
by  a  depth  of  S6  feet.  There  will  be 
or.  store  besides  the  hotel  entrance 
and  lobby  on  the  first  Iloor.  Upper 
floors  will  contain  in  the  neighborhood 
of  75  guest  rooms  all  of  which  will  have 
private  bath  rooms.  Plans  provide  for 
steam  heat,  elevator  service  and  vac- 
uum cleaning  system.  All  rooms  will 
I  o  supplied  with  hot  and  cold  running 
Later.  Interior  finish  will  Ibe  of  pine 
ftnd  hardwood.  Some  ornamental  plas- 
ter will  be  used  in  the  lobby.  Bath 
rooms  will  have  tile  floors  and  wains- 
cot. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  ready  for  figures. 
"  FRESNO,  FRESNO  CO.,  CAL. — Hotel 
alterations,  $5,000.  Architect.  Eugene 
Mathewson,  Forsythe  Bdlg..  Fresno. 
Owner,  T.  C.  White.  This  work  will 
Consist  of  extensive  alterations  to  the 
first  floor  of  tre  building.  Included  in 
In.'  \\..ik  will  be  interior  finish,  plaster- 
ing, painting  and  electrical  work.  New 
store  fronts  in  patent  fronts  and  plate 
["lass  windows  will  be  installed.  Mar- 
ble and  tile  will  also  be  used.  Plans 
are  complete  and  figures  are  being 
taken. 

COS  ANGELES  CAL.— Hotel.  1  story 
an  1  base,  brick  and  steel.  Cost  not 
stated.  Architects.  Morgan.  Walls  & 
Morgan,  Van  Nuys  Bldg.,  L.  A.  Owner, 
Vic'tbr  Ponet.  The  building  will  be 
erected  on  a  corner  lot  and  has  been 
designed  for  six  stores  on  the  first 
floor  besides  the  hotel  entrance  and 
lobiby.  Upper  floors  will  contain  in 
the  ncighborboo  I  of  12..  rooms  and  a 
large  number  of  baths.  There  will 
be  si  earn  heat,  elevator  service  and  a 
hot  water  supply.  Interior  finish  will 
be  of  pine  with  some  elm  panels.  Bath 
thorns  will  have  composition  floors 
Hid  tile  wainscot.  There  will  be  metal 
window  sash  and  frames  and  patent 
st  ue  fronts.  Exterior  of  Ine  building 
'.ill  be  faced  with  pressed  'brick, 
llans  are  complete  and  figures  are  be- 
ing  IE  ken. 

V'lLLITS,    MENDOCINO    CO.,    CAL.— 
Hotel    and    stores,    2    story    and    base, 
brick    and    steel,    $20. 000.      Architect,   E. 
W.    Hyde.    Willits.      Owner    T.      - 
The    building    is    being    erected      on     a 
corner    and     will    contain      stores,      the 
post  office  and  a  moving  picture  fhi   itre 
On     the     first     floor.       Upper     flooi        are 
arranged     for     guest    rooms.       i 
finish    will    be    of    pine    throughout.      A 
cent.v.l    heating    system    and    hoi         iter 
Supply    will    be    installed.       All 
(Irtish   in  the  postofflce  will   be  of 
There  v  ill  be  patent  store  front-      Ex- 
Lerior    of    the    building    will      >e    !  iced 
w  iih   ct- in. -nt   plaster.     The   work    is   be 
ii.  -    '  ..  i    i.  .1    mii    by    Day  Labor. 

Contracts    Awarded. 

I.i  IS  ANGELES,  CAL.  Hotel,  I  story 
and  base,  brick  and  ste< 
chitects,  Rlchards-Neustadl  Construc- 
i  Ion  '  !o.,  I..  A.  i  Iwner,  New  ton  E. 
Cramer.  Contractors,  The  VVillard- 
Slater  i  '••  .  231  I  Santa  Fe  avi  L  A. 
Contract    price,    $35,000. 
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RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

Contracts    Awarded. 

PORTLAND,  ORE.  —  Depot  sheds, 
steel  frame,  $10,000.  Architect,  En- 
gineering Department  Northern  Paci- 
fic Terminal  Co.,  Portland.  Owners, 
Northern  Pacific  Terminal  Co.  Con- 
tractor,  Charles  M.c.onigle.  Chamber  of 
Commerce  Bldg..  Portland.  Contract 
price,   $10,000. 

REDONDO  JUNCTION,  LOS  ANGE- 
LES CO.,  CAL. — Roundhouse,  machine 
shops,  etc.,  reinforced  concrete  con- 
struction, $65,000.  Engineer,  Chief  Kn 
gineer  G.  W.  Harris,  6th  and  Main 
streets  L.  A.  Owners.  Santa  Fe  1!  R. 
Co.  Contractors.  Van  Sant-Hough  ton 
Co,  503  Market  street,  S.  F.  Contract 
price.  $65,000.  Note — This  work  will 
consist  of  the  following  buildings: 
The  main  building  will  be  a  one-story 
office  building  and  storage  house,  forts 
feet  high,  making  it  equivalent  to  a 
three-story  structure.  It  will  be  50k 
161  feet,  watli  concrete  foundation, 
walls  and  floors,  reinforcing  steel,  com- 
position and  tin  roof,  metal  lath  parti- 
tions, steel  doors  and  shutters,  sprink- 
ler system,  plumbing,  and  heating 
plant.  The  cost  is  estimated  at  $23,- 
000.  A  concrete  power  house  will  be 
ercted  61x76  feet,  with  concrete  par- 
titions, tar  and  gravel  roof,  brick  floor 
on  the  first  story,  pine  above,  and  steel 
beams  and  girders.  The  cost  will  be 
$10,000.  There  will  be  a  frame  office 
building  24x60  feet,  with  rustic  exter- 
ior, tin  roof,  pine  floors  and  finish,  and 
electric  wiring.  Cost,  $3,500.  A  frame 
machine  shop  40  x  100  feet,  will  cost 
$5500,  and  a  sand  house  will  cost 
$3000.  There  will  be  a  concrete  toilet 
building  26x45  feet,  with  cement  floors 
and  composition  roof  to  cost  $5,000. 
A  reinforced  concrete  machine  shop 
60x148  feel,  with  concrete  floors  and 
composition  and  tin  roof  will  be  built 
to    cost    $12,500. 


RESIDENCES. 


SAN  FRANCISCO  —  Bungalow.  1 \i 
Story  and  base,  frame,  $4,000.  Archi- 
tect, Joseph  M.  Geary,  23rd  and  Folsom 
streets,  F.  F.  Owners,  Parkside  Home 
Building  Co.  The  dwelling  will  be 
erected  on  20th  avenue  north  of  Ulloa 
street  and  has,  been  designed  or  a 
seven  room  house  with  bath  and  sleep- 
ing porch.  Inferior  finish  will  be  of 
pine,  redwood  and  some  elm  panels. 
Ha  rl  wood  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  file.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  shingles.  Plans  are 
complete  and  work  will  be  done  by 
I '.'  Labor.  All  materials  are  being 
purchased   by   the   owners. 

SAN  FRANCISCO— Residence,  2  storj 
and  base,  frame,  $5,000.  Architect.  Ar- 
thur Howard  Peterson,  Mills  Bldg.,  S. 
!■'  Owner,  Charles  Anderson.  The 
dwelling  will  be  erected  on  25th  ave- 
iiii.  in  the  Sunsel  District,  and  will 
contain  seven  r us  and  bath.  Inter- 
ior  will    be   finished    In   pine  and    white 

em i       Hardwood   floors   will   be   u  i  ,! 

in  the  principal  rooms.  There  will  be 
furnace  heal  and  a  large  open  fire 
place.     Mantel   will   be  of  brick   or   tile. 


i: 


An  automatic  water  heater  will  be  in- 
stall..!. Bath  room  wil  have  compo- 
sition floor  and  tile  wainscot.  Exter- 
ior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath.  A  clay 
tile  roof  will  be  used.  Pans  are  being 
prepared  and  when  complete  the  work 
will    be   done   by    Day   Labor. 

SAN  FRANCISCO — Residence,  2  storj 
and  base,  frame,  $6,000.  Architect,  Ed- 
ward C  Helms,  1331  Church  street,  S. 
r  Owner,  O.  E.  Anderson.  The  house 
has  been  designed  to  contain  seven 
rooms  and  bath  and  will  be  erected  on 
the  east  side  of  15th  avenue  north  of 
California.  Interior  finish  will  be  of 
pine,  hardwood  and  wdiite  enamel. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  innstalled. 
Bath  room  wil  be  finished  in  tile.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the    work    by    Day    Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $5,000.  Architect,  A. 
H.  Peterson,  Mills  Bldg.,  S.  F.  Owner, 
A.  Kolin.  Tli is  work  has  been  men- 
tioned here  before  when  plans  were 
first  started.  Working  drawings  are 
complete  and  construction  has  been 
started  by  Day  Labor.  the  dwelling 
will  be  finished  in  pine  and  hardwood. 
There  will  be  hardwood  floors  and  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  clay  tile  roof  will  be  used.  All 
materials    are    being    purchased. 

BERKELEY  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$5,000.  Architect,  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
H.  F.  Kvelath.  The  dwelling  will  be 
erected  on  Russell  street  near  Pied- 
mont avenue  and  has  been  designed  for 
a  seven  room  house  with  bath  and 
sleeping  porch.  Interior  will  be  fin- 
ished  in  pine,  redwood  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels  will 
be  of  tile  and  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
room  and  kitchen  will  have  tile  wains- 
cot. Exterior  of  tile  dwelling  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans    are    being    prepared. 

OAKLAND,  CAL. — Residence,  2  story 
e,  frame.  Cost  not  stated.  Ar- 
chitect, none.  Owner,  H.  M  Swalley, 
745  Grant  avenue.  Oakland.  The  dwell- 
iifii  designed  for  a  nine  room 
nuns.'  with  bath  and  Sleeping  porch. 
all    inferior    finish     will    be    of    pine    or 

redw I.     Hardwood  floors  will  he  used 

in  the  principal  rooms.  Clans  provide 
for  furnace  heal  and  open  fire  places. 
win  be  of  i  ill-.  Tile  B  i  nscol 
will  be  used  in  the  bath  room  and 
i:\terior  of  the  dwelling  will 
be  i  ov.'red  with  cement  plastei  on 
metal  lath,  Plans  are  complel  e  a  rid 
ni  e  hands  of  the  owner  w  o  will  do 
the    work    bj     Daj     Laboi 

BERK  KI.KY,    ALAMEDA    CO.,    CAL 
■■  •       !        . . i  |      .no  .       frame 

$i.: Architect,    Olin    S     Grovi 

Telegraph  avenue.  Berkeley.  Owner, 
Mr     Mitchell       The    house   has   been   de- 

l  or    -i    ii'i  .ii    i ii    ilw  filing    a  nil 

will   be  erected  on  Elvarado  Road.     In- 
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terior  will  be  finished  largely  in  pine. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Tile  wains- 
cot will  be  used  in  the  bath  room  and 
kitchen.  Exterior  ot  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  now  being  prepared 
and    figures    will    be    called    for    shortly. 

OAKLAND.  CAL.  —  Bungalow,  1% 
story  and  base,  frame.  Cost  not  stated. 
Architect,  A.  W.  Smith,  1010  Broadway, 
Oakland.  Owner,  Mr.  Grove.  This 
dwelling,  designed  for  a  six  room 
house,  will  be  erected  in  one  of  the  new 
residence  tracts  in  Oakland.  Interior 
finish  will  be  of  pine  throughout.  Some 
hardwood  floors  will  he  used.  Elm 
panels  will  be  used  in  the  dining  room. 
There  will  be  urnace  heat  and  open 
fire  place.  Mantel  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete    and    figures   are    being    taken. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame, 
$7. mini.  Architect,  Joseph  T.  Carter, 
Balboa  Bldg.,  S.  F.  Owner,  George 
Wallace.  The  dwelling  will  be  erected 
in  Piedmont  and  will  contain  eight 
rooms,  baths  and  sleeping  porch.  In- 
terior will  be  handsomely  finished  in 
pine  and  hardwood.  Hardwood  floors 
will  be  used  throughout  except  in  the 
bath  room  which  will  have  a  composi- 
tion floor.  There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitcnen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

OAKLAXD,  CAL.— Residence  2  story 
and  base,  frame,  $4,500.  Architects, 
Hutchinson  Bros.,  470  13th  street,  Oak- 
land. Owner's  name  withheld.  The 
dwelling  will  be  erected  in  the  Pied- 
mont by  the  Lake  tract  and  will  con- 
tain six  rooms,  bath  and  sleeping  porch. 
Interior  finish  will  be  of  pine  and  hard- 
wood veneer.  Principal  rooms  will 
have  hardwood  floors.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  Tile  will  be  used 
in  the  bath  room  and  kitchen.  Exter- 
ior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared  and  will 
shortly   be  out   for   figures. 

SACRAMENTO,     CAL,.— Residences,     1 
mil   base,   frame.      Cost  not 
stated.      Ar<  The    follow- 

ing    Day     Labor    jobs    are    reported    as 
to    be    started    in    Sacramento:    E. 
A.    Pierce,    2207    1st    street,   Sacramento, 
ory    frame    dwellings.    $2,600    and 
$3,000    respectively. 

IKTON,  SAN  JOAQUIN  CO     CAL 
1    and    2    story   and    base, 
frame.       Cost     not      stated 

The    following    Lay    Lain,,     Jobs 

OUl     to    lie    sla.  led     in 

Stockton:      C.    A.    Kennedy,     720     East 

|  . .  lling, 

$1,500;    .1.     i:  -until       Sutter 

street,    1    story    frame    dwelling,    $2,000; 

t  reet,   2 

frame     dwelling.     $1,500;      W.      E. 
Stuart,   Stoekton,    1    Btory    frami 

ing,    $1. ,    and    Qei  Uytli       143    No. 

Union    street,    l    storj     frame    dwelling, 
$1,800, 

SAN  JOSE,  SANTA   CLARA    CO.,  CAL. 
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— Cottage,  1  story  and  base,  frame,  $1,- 
S00.  Architect,  none.  Owner,  Mrs.  L. 
M.  Curtis,  29  Montgomery  street,  San 
Jose.  The  dwelling  will  contain  six 
rooms  and  bath.  Interior  will  be  fin- 
ished in  pine  throughout.  There  will 
be  an  open  fire  place  in  the  living  room 
ami  tile  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  rustic.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 

HEALDSBURG,  SONOMA  CO.,  CAL. 
—  Residence,  1  story  and  base,  frame, 
Cost  not  stated.  Architect,  John  Hud- 
son Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  Laura  E.  Gilliss. 
The  dwelling  has  been  designed  to  con- 
tain seven  rooms  and  bath.  Interior 
will  lie  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
a  brick  or  tile  mantel.  Automatic  water 
heater  will  be  installed.  Tile  wains- 
cot will  l>e  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  shingles.  Plans  are 
being  prepared. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $S,000.  Architect,  Ed- 
ward G.  Bolles,  060  Market  street,  S.  F. 
Owners,  S.  A.  Born  Building  Co.,  660 
Market  street,  S.  F.  This  is  the  first 
of  several  high  class  homes  which  the 
S.  A.  Born  Building  Co.  will  erect  on 
the  property  on  25th  avenue  near  I 
street,  recently  purchased.  The  dwell- 
ing has  been  designed  for  a  seven  room 
house  with  bath,  garage  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
and  hardwood.  Hardwood  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile  An  automatic  water  heater  will 
be  installed.  Tile  will  be  used  in  the 
bath  ioom  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done  by- 
Day  Labor.  All  materials  will  be  pur- 
chased  by   Mr.   Born. 

PIEDMONT,  ALAMEDA  CO.,  CAL.— 
Bungalow,  1%  story  and  base,  frame, 
$3,000.  Architect,  none.  Owners.  United 
Home  Builders,  1762  Broadway,  Oak- 
land. The  bungalow  will  contain  six 
rooms,  lath  and  sleeping  porch.  In- 
terior   finish     will    be    largely    of    pine. 

ii .ii.iv.- 1    floors    will    toe    used    in    the 

iiving  room,  dining  room  and  recep- 
tion hall.  There  will  be  furnace  heat 
and  an  open  fire  place.  Mantel  will  be 
of  brick.  Tile  wainscot  will  be  used 
in  tin-  hath  room  and  kitchen.  Auto- 
matic   water    heater    will    be    installed. 

-  of  thi       ■  ■  use   will  'be   co^  ei  ed 
with   cement  plaster  on  metal  lath.    As- 

iofing    is    specified.      Plans    are 
complete  and   the  work  will  be  done  by 
Daj    Labor.      All   materials  are  now  be- 
.  ... 

i:i    RKELEY,    ALAMEDA    CO.,    CAL.— 

-  e.     _■     stuiy    and      base,      frame, 

i'tei  t.     mine.       i  n\  ner    i '.     .1 
i   line,     i  i.,k  land. 

Thi       ousi       '     been  di    ig  tied   for  a   si\ 

■ I    -I     ■    lini        Ml    will    be    en. 

losep  .-v.      in: 

■.ill     la-    llnls.bi  d     1  li     pine    and    I  -eil- 

1 1       Ha  ■  d  i    ii.. hi  -    will   i. ii  i 

room        T   ii.     will   be  a 

dace  In  the  living  room. 

win    be   nf   tile   or    brick.     Tile 

wainscoting    will    be    used    In    the   bath 

room       and     kitchen.       An      automatic 
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water  heater  will  be  installed.  Exter- 
ior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  now  be- 
ing-  purchased. 

OAKLAND.  CAL. — Residence.  2  story 
and  base,  frame.  $4,000.  Architect.  A. 
W.  Smith,  1010  Broadway,  Oakland. 
Owner,  Leon  M.  Gove.  The  house, 
which  has  been  designed  for  a  seven 
room  dwelling  with  bath  and  sleeping 
porch,  will  be  erected  at  the  corner  of 
\V"lker  avenue  and  Boulevard  Way. 
Interior  finish  will  be  of  pine  and  red- 
weed.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  large  open  fire 
nlace.  Mantel  will  be  of  briok  or  tile. 
Tile  wainscot  will  ibe  used  in  the  bath 
ioom  and  kitchen.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  building  will  lie  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 

SAN  FKANCISCO— Residence,  2  story 
and  base,  frame,  $4,700.  Architect, 
none.  Owner,  Frank  Pegel,  366  10th 
avenue,  S.  F.  The  dwelling  has  been 
designed  for  a  seven  room  house  with 
bath  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood  with 
hardwood  floors  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  briok. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
building  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Residences,  1  and  2  story,  frame. 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  at  San  Jose: 
Alex  York,  Russ  House,  1  story  four 
room  cottage,  $1,400;  Rocco  Martorona, 
S.  W.  William  and  Monor,  1  story 
frame  cottage,  $800;  and  L.  Morden, 
662  Willis  ave.,  repairs  to  cottage, 
$70-9. 

FRESNO.  FRESNO  CO.,  CAL.— Resi- 
dence, 2  story  and  base,  frame,  $S,000. 
Architect,  J.  Carl  Thayer,  Forsythe 
Bldg.,  Fresno.  Owner,  P.  W.  Niede- 
rauer.  The  dwelling  has  been  de- 
signed for  an  11  room  house  with  three 
baths  and  sleeping  porch.  Interior  will 
be  finished  in  pine  and  redwood.  Hard- 
wood floors  will  he  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
he  of  tile.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
:  ailed.  Exterior  of  the  dwelling  will 
in  .  uvered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dences. 2  2-story  and  base,  frame,  $3,- 
".iiii  and  $5,000  respectively.  Architect. 
.1.  M.  Saffell,  New  Fish  Bldg.,  Fresno, 
Owner's  name  withheld.  These  dwell- 
ings will  each  .Mm. i :n  seven  rooms  and 
bath.       Interior    finish    will    he    of    pine, 

ii-lw I      and      liai'lu I  Hardwood 

il s    will    be    used    In     the     principal 

rooms.  The  more  costly  house  will 
have  furnace  heat.  Open  fire  places 
will    be    used    In    the    living   rooms   and 
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mantels  will  be  of  tile  anil  brick.  Tile 
wainscot  and  composition  floors  will 
be  used  in  the  bath  rooms.  Automatic 
water  heaters  will  be  installed. 
Exteriors  of  the  houses  will  be  covered 
with  cement  plaster  on  metal  lath,  rus- 
tic and  shiplap.  Plans  are  now  being 
prepared. 


SCHOOLS. 


VENICE,  LOS  ANGELES  CO.,  CAL.— 
School  group,  1  and  2  story,  reinforced 
concrete.  $160,000.  Architects,  Russell 
and  Singluff,  Security  Bldg.,  L.  A.  Own- 
ers. Venice  School  District.  The  build- 
ins  or  group  of  buildings  will  be  de- 
signed for  a  polytechnic  school.  A 
bond  issue  of  $250,000  was  recently 
voted  and  the  cost  of  the  site  will 
leave  in  the  neighborhood  of  $160,000 
for  construction.  Only  preliminary 
plans  have  been  prepared  and  details 
of  the  work  can  not  <be  published  at 
this  time.  Mr.  Russell  has  a  San  Fran- 
cisco office  in  the  Humboldt  Bank 
Bldg.  Further  mention  will  he  made 
of  the   work  as  plans   progress. 

CLARE.MONT,  LOS  ANGELES  CO., 
CAL. — Music  hall,  2  story  and  base,  re- 
inforced concrete.  $90,000.  Architect. 
Myron  Hunt.  Hibernian  Bldg..  L.  A. 
Owners.  Pomona  College.  This  work 
has  been  mentioned  here  before  The 
Building  is  designed  in  the  shape  of 
a  letter  Y  and  will  cover  an  area  of 
260  by  45  feet.  The  building  will  con- 
tain an  auditorium  seating  1000  peo- 
ple, eight  studios  and  16  practice 
rooms.  Construction  will  be  fireproof. 
Interior  finish  will  be  of  pine  and  hard- 
woods. A  central  heating  system, 
modern  plumbing  and  electric  work 
will  be  installed.  Exterior  of  the 
building  will  ibe  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures   are    being    taken. 

SANTA  PAULA.  VENTURA  CO.,  CAL. 
— School,  2  story  and  base,  reinforced 
concrete.  $60,000.  Architect-.  Allison 
and  Allison.  Hibernian  Bldg..  L.  A. 
Owners.  Santa  Paula  School  District. 
The  building  will  cover  an  area  of  35 
by  165  feet.  The  design  is  in  the  Mis- 
sion style.  Plans  provide  for  16  stan- 
dard sized  class  rooms,  assembly  hall, 
an  auditorium  seating  600  people, 
teachers'  rooms  and  principal's  office. 
Interior  finish  will  be  of  pine  with 
maple  floors.  Plans  provide  for  a  cen- 
tral heating  system,  probably  steam, 
a  modern  system  of  ventilation,  nro- 
grame  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  now 
being    prepared. 

PALMS.  LOS  AXGELES  CO.,  CAL. — 
School,  1  story  and  base,  brick,  $45,- 
000.  Architects.  O.  P.  Dennis  and  H. 
H.  Hewitt.  Fay  Rldg..  L.  A  Owners, 
Palms  School  District.  The  building 
will  be  erected  on  a  corner  sue  and 
contain  eight  standard  sized  class 
rooms,  an  assembly  hall.  teachers 
rooms  and  principal's  office.  Interior 
»iil  be  finished  in  pine  with  maple 
floors.  A  central  heating  system  will 
be  installed.  There  will  be  programe 
clocks  and  a  vacuum  cleaning 
Exterior  of  the  building  will  he  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

EXCELSIOR        SCHOOL,        DISTRICT, 

KINGS     CO.,     CAL.     -  Si i       -lory. 

frame.   $' \..     Itect,  J.  Carl   Thayer. 

Forsythe    Bldg..    Fresno.      Owners,    lix- 
celsior    School    District.       The    building 
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has  been  designed  for  a  one  room  dis- 
trict school.  Interior  finish  will  be 
of  pine.  Stoves  will  be  used  for  heat- 
ing. Exterior  of  the  building  will  be 
covered  with  rustic  and  cement  pias- 
ter.     Plans    are    now    being    prepared. 

Contracts    Awarded. 

■BUEXA  VISTA  SCHOOL  DISTRICT. 
KERN    CO.,    CAL.— 1    story,    frame,    $3.- 

Architect,   .1.    M.   Saffell,   New   Pish 

Bldg..  Bakersfield.  Owners.  Buena 
Vista  School  District.  Contractor,  O, 
C.  Schatz,  Bakersfield.  Contract  price, 
$2,539 

VARIOUS  STATE  INSTITUTIONS, 
CALIFORNIA.  —  Concrete  and  frame 
construction,  $00. 107.  Architect.  State 
Department  of  Architecture.  Sacra- 
mento. Owners,  State  of  California. 
The  State  Engineering  Advisory  Board 
has  approved  the  plans  and  estimates 
calling  for  $90,407  in  improvements 
and  buildings  at  nine  different  institu- 
tions. Included  in  the  prospective  im- 
provements, which  are  to  be  made  un- 
der the  supervision  of  State  Engineer 
McClure,  was  a  $17,500  boys'  dormitory 
at  the  Sonoma  State  Home  and  $2,685 
to  he  expended  for  the  restoration  of 
the  Sonoma  Mission.  The  work  ap- 
proved was  Berkeley  Deaf  &  Blind 
Home,  fire  escapes,  $6500:  Los  Angeles 
Normal  School,  grand  stand.  $2,300; 
clock  and  bell  system.  $3,200;  tele- 
phone system,  $3,000;  Napa  Hospital, 
laundry,  $18,000;  San  Francisco  Nor- 
mal School  painting,  $1,900;  San  Jose 
Normal  School  manual  training  build- 
ing $3,600.  gymnasium  $3,750;  Yount- 
ville  Veterans'  Home  improvement  to 
building  $2,550,  repairs  to  dining  hall 
$6,637;  San  Quentin  Prison,  guards' 
cottages  $11,900,  windows  for  cell 
building  $1,701,  plumbing  $1,8-24;  Fol- 
som    Prison    dairy    barn.    $5,900. 


SEWEES,  STREET  WORK  AND 
WATER  SYSTEMS. 

STATE    HIGHWAYS,    CALIFORNIA— 

Highway  construction.  Cost  not  stated. 
Engineer.  State  Highway  Commission. 
Forum  Bldg..  Sacramento.  Owners, 
State  of  California.  Plans  have  been 
completed  for  state  highway  work  in 
three  counties  and  figures  are  now  be- 
Ing  called  Five  separate  contracts 
will  be  let  for  the  work  as  follows: 
Fresno  County  from  Fowler  to  Kings- 
burg,  (VI,  Fre.,  I,  A);  ah. ,ut  8  miles  in 
length,  to  he  built  of  Portland  cement 
concrete.  Fresno  Counts  from  Fowler 
to  Fresno,  iVl.  Fre.,  1.  Pi;  about  8 
miles  in  length,  to  be  built  of  Portland 
cement  and  concrete.  Slip.  Bernardino 
County  from  Upland  to  citrus  Avenue 
(VII,  s  Ed.,  9,  A);  about  10%  miles  in 
length,  to  be  built  of  Portland  cement 
concrete  -  Countj  from 
Rincon  Creek  to  Oarpinteria  Creek  (V, 
S.  B.  2,  Hi;  ahmit  2%  miles  in  length, 
to  be  graded  and  paved  in  part  with 
Portland  cement  concrete.  San  Luis 
1  County  from  Paso  Rubles  to  the 
northerly  county  boundary  i  V  S.  I.  O  2, 
A  i  :  al.out  10%  miles  in  lengt  I 
'"lilt  of  Portland  cement  concrete.  San 
Luis  Obispo  Countj  Ci  am  Santa  Mar- 
garita   t.i    A-tai  ci :reek,    <  v.    S.    I.. 

'>.    2,    <'i  .    :il. out    \'L.    miles    in    leng 

be    built     of    Portland    ccim 

Plans,  and    full    p 

lars   .an    be    secured    bj    addressing   the 

State    II. 

ramento       Bid      will  en    No- 

'  ■        '  '       i  I  An    ..Hi. 'in  i     

pears    in     lumn   of  this 
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SAN    FRANCISCO— Island   parks.   Cost 
i  ted.     Engineer,  City   Department 
of     Engineering,    Temporary    City    Hall 
S.     F.       Owners,    ity    and    County 
of    Sin    Francisco.      .1.    G.    Harney    sub- 
mitted   the   lowest   regular   figure   to  the 
Hoard    of    Public    Works    at    their     iast 
Lotting    for   constructing    Island    Parks 
lores  street.     This  bid,  which  will 
probably  he  accepted,  is  $6,700.     A  com- 
1  h-te    list    cf    the    figures    received    ap- 
iinder   the   heading   of   San   Fran- 
•■i. •' -o    In    this    issue. 


STORE. 

SAN    FRANCISCO— Undertaking    par- 
lors.   2    story    and    base,    frame.    $10,000. 
Architect,    W.   H.    Crim.   Jr..    425    Kearny 
.    S.    F.       Owners.     McAvoy      and 
O'Hara.      The    building    will    be    erected 
on   the  south   side  of  .Market  street  east 
of     14th     street.       First     floor    has    been 
arranged   for   office,   chapel  and   waiting 
rooms.      Interior    finish    will    be    of    pine 
lite    enamel.      Upper    floor    will 
contain    living    rooms    and    will    be    fin- 
ed    in    pine    .ml    olm    panels.      There 
will    be    a    central    1-c-aiing    system    and 
automatic     water    beater.       Bath      room 
will    have    tile    wainscot.      Exterior    of 
the  building  will   be  covered   with   rus- 
tic,   shiplap   and    cement    plaster.     Plans 
are    complete    and    figures     have     ibeen 
under   advisement   by    the  archi- 
tect. 

san  FRANCISCO— Wholesale  house, 
!  story  and  base,  teinforced  concrete. 
Architect.  \V,  H.  Crim,  Jr.,  425 
Kearny  street.  S.  F  Owner,  Alfred 
Gonzalez.  The  building  will  be  erected 
on  the  north  side  of  Washington  street 
.  isl  of  Davis,  in  the  wholesale  district 
and  will  be  arranged  for  one  large 
store  The  building  will  be  carried  on 
a  pile  foundation  Interior  finish  will 
be  of  pine  throughout  Cement  floor 
will  cover  the  entire  area.  Metal  win- 
dow sash  and  frames  will  be  used.  Ex- 
of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  have  been  taken.  A 
contract  will  be  awarded  within  a  short 
i  ime. 

SAN     FRANCISCO— Stores    and     lofts, 

2    story   and  base,    brick  and  steel,   $30,- 

Arehitect.     D.     C.    Coleman.      Mer- 

ants'     National     Bank      Bldg.,      S.      F. 

M     Fisher.     105     Montgomery 

S      F.       The      building      will      he 

■  it   the  southwest  corner  of   Van 

■mi.-   and   Sutter  street  and    will 

an  area  of   1211  by   109V-.   feet.  The 

1  ml. ling    will    probably    be   arranged    for 

the      automobile      trade.        Construction 

will    he  of  steel   and   brick    with    exter- 

ed    with    pressed   brick.      Interior 

finish    will    be    of    pine    and     hardwood. 

i.nt    floor    will    be    used     on      the 

ground    floor.      Upper    Boor    will    be    fin- 

..1    in    pine    thro'ugl t.      There    will 

•     glass   windows   in   patent   store 

fronts    i.n.l    metal     window     sash     and 

Plans  ore  nearlj   complete  and 

u  01  K    Will    be   don,.   05     Daj     1. 1  boi        Ml 

'■•   11    let    sub-contracts    on    parts 

of  the   work. 

<Q     FRESNO    C  1      CAL.— Store 

Id.  nee.    1    and    2    storj    and    bas. 

1    1    steel.      Cost    not    stated.      Ar- 

Ehigene    Mathewsor     Forsythe 

Bldg  .     Fresno.      1  nvn.  1     Jai  1  b     Richter. 

Ilding  will  be  erei  ted    it  I 
ne     ..1    Mi  no    and    I    street      and    wil    be 
•  i    for  a    store   on   the   first    floor 

and  the  own   r  the  upper 

flour.       Interior    finish     will     be    of    pine 
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an ,i  hordwcod.  There  will  lie  a-cen- 
iral  heating  system  ami  an  open  Are 
plai  .'  Ma  uii'!  v.  ill  in-  nf  brick.  Patent 
sfco?<  fr.ints  will  be  used.  Exterior  of 
t'ne  building  wiil  he  faced  with  pressed 
buck.  Plans  an  complete  -ami  figures 
are   tti:g    taken   by    the   architect. 

FRESNO,  FRESNO  CO.,  CAL.— Stores 
mid  offices.  t  story  and  base.  Class  A 
construction.  $120,000.  LrrhiU'Ct's  name 
not  given.  Owner.  L.  L.  Cory.  Fresno. 
The  building  will  be  erected  at  the 
corner  of  J  and  Fresno  streets  and 
will  have  frontages  of  150  by  S3  feet. 
Tnere  will  be  several  stores  on  the 
first  floor  and  a  large  number  of  of- 
fices on  the  upper  floors.  There  will 
1  e  a  complete  steel  frame  with  exterior 
walls  of  brick  and  concrete  faced  with 
pressed  brick  or  terra  cotta.  Interior 
partitions  will  be  of  hollow  tile  and 
ClCIBl  lath  and  plaster.  Concrete  floors 
will  be  used.  There  will  be  steam  heat, 
elevator  service,  a  vacuum  cleaning 
system  and  mall  chutes.  Interior  fin- 
ish will  be  of  pine,  hardwood,  metal 
trim  and  marble.  Patent  store  fronts 
and  plate  glass  windows  are  specified. 
The  name  of  the  architect  and  further 
details  of  the  work  will  be  published 
later.  Construction  will  be  started 
within   a   couple   of   months. 

I.i  IS  ANGELES,  CAL. — Stores,  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, Albert  C.  Martin.  Higgins  Bldg'., 
L.  A.  Owner.  Thomas  Higgins.  The 
building  will  be  erected  on  a  corner 
site  and  will  cover  an  area  of  90  by 
100  feet.  The  building  has  been  de- 
signed to  contain  live  large  stores. 
A  cement  floor  will  cover  the  entire 
area.  There  will  be  metal  window 
sash  and  frames.  Patent  store  fronts 
are  specified.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Flans  are  complete  and  'figures  are  be- 
ing taken. 

HOLLYWOOD.  LOS  ANGELES  CO., 
CAL.— Stores  and  lofts,  1  story  and 
base.  540.000.  Architect.  E.  A.  Parcl.er. 
1524  Labaig  avenue.  L.  A.  Owner,  C. 
E.  Toberman.  The  building  will  be 
erected  on  a  corner  site  covering  an 
area  of  75  feet  square.  The  first  floor 
will  contain  four  stores  and  second 
door  eight  suites  of  offices.  Third  and 
fourth  floors  will  contain  sixteen 
apartments  of  two  and  three  rooms 
each.  Interior  finish  will  be  of  pine 
and  hercrwoodj  There  will  be  si  am 
lea;,  elevator  service  and  a  hoi  vs  iter 
supply.  Bath  rooms  will  have  cam- 
position  floors  and  tile  wainscot.  There 
will  be  metal  window  sash  and  frames 
a-!d  patent  store  fronts.  Exterior  of 
t!ie  building  will  be  faced  with  pressed 
brick.     Plans  are  complete. 
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SAN  FRANCISCO — Amusement  pier, 
■i  story  reinforced  concrete  and 
$1,000,000.  Architects,  Coates  and 
Taraver,  Addison  Head  Bldg.,  |S.  I' 
Owners,  Ocean  Pier  Amusement  Co., 
706  Merchants'  National  Hank  Bldg., 
S.    F.      The    exact    location    "I    this    pier 

has   not   been   given   to   the   publi 

preliminary  sketches  have  been  made 
and  the  promoters  are  now  arranging 
for  Hnancing  construction.  Then  >-.  ill 
be  several  buildings  on  the  pier  and 
thej  will  bouse  the  various 
sions  Further  mention  will  be  made 
if   the  work   progresses. 

ALAMEDA.  ALAMEDA  CO.,  CAI*— 
Amusement  park  and  baths,  concrete 
■and  fiame  construction,  $200,000.  Ar- 
chitect. A.  L.  Mazurette,  Bacon  Bldg., 
Oakland.  Owners.  The  Alameda  Baths. 
Casino  and  Swimming  Co.  These  build- 
ings are  to  be  erected  at  the  south- 
western end  of  the  city  and  include  a 
large  casino,  power  house,  bath  houses 
and  swimming  pool.  Special  mechani- 
cal equipment  will  be  used  in  the 
power  house  including  a  hot  water 
heating  system.  Interior  of  the  casino 
and  bath  houses  will  be  finished  in 
pine  and  redwood.  There  will  be  struc- 
tural steel,  reinforced  concrete  work 
and  a   large  amount   of   marble   and    tile 

i, Exteriors    of    the    buildings    will 

be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
and    bids   will    be   called    for   as   s - 

working    drawings    can    be   completed. 


THEATRES. 


SAN      FRANCISCO   —  Nickelodeon,     1 

frame,    $m. Architect,    C.   O. 

Phelan  Bldg.,  S.  F.  Owner's 
name  withheld.  The  building  will  be 
,., ,  ted  at  the  south  wesl  coi  ner  of  I  "■- 
,  .id  will 
cover  an  an  ,  of  I"  by  105  feet.  The 
auditorium    •-•  "     i,u'.      In~ 

will   be   finished   in   pine   througb- 

\    i  i  tern    of    ventilation 

will  be  install.-. I.  Considerable  .una 
plaster  will  be  used  Exter- 
,     .  nidmg  «  ,i  i  be  co\  ered  with 

ind     shiplap         \      lai    na 

,,,.  ntal      mai  qulse      will      be     used     on 

I     mplete 

and     figures     are     being     taken. 


Contracts    Awarded. 

LOS  ANGELES,  CAL— Moving  pic- 
ture house.  1  story  and  base,  look 
$15,050,  Architects.  Austin  and  Pen- 
nell.  Wright  and  Calender  Bdg.,  L.  A. 
Owner.  Joseph  L.  Murphey.  Contract- 
ors, Roman  and  Klarquist,  Union 
League  Bldg.,  L.  A.  Contract  mice. 
$15,050. 

♦ 

SEALED  PROPOSALS. 

PROPOSALS     FOR    CANAL    SUPPLIES. 

CANAL  CIRCULAR  SOt — Galvanized 
Steel  or  Iron.  Tool  Steel.  Planished 
Iron  Wire  Cable,  Chain.  Steel  Wire. 
Horseshoes,  Machine  Rolts,  Track  Rolts, 
Nuts.  Nails.  Screws,  Track  Wrenches, 
Cable  Clips,  Wrought  Iron  or  Steel 
Pipe,  Castiron  Pipe,  Pipe  (Fittings, 
Stovepipe.  Lead  Pipe.  Lead  Rends. 
Rrass  Tubing.  Sheet  Rrass.  Bronze 
Bars,  Sheet  Copper,  Sheet  Lead,  Sheet 
Zinc,  Solder,  Tracks,  Valves.  Cocks, 
Water-Closet  Seats,  Water  Closets. 
Force  Cups.  Shovels.  Spades.  Picks, 
Files,  Pliers.  Hasps.  Hinges.  Saws, 
.Machete,-1.  Night  Latches,  Snatch 
Blocks,  Wheelbarrows.  Galvanized 
Buckets,  Corn  Brooms.  Paint  Brushes, 
Ladders.  Water  Coolers,  Metallic  Tapes. 
Manila  Rope.  Suction  Hose,  Packing 
Tarpaulins.  Cotton  Canvas.  Ticking, 
Cord,  Twine.  Emery  Cloth. 
Leather,  Fire  Brick.  Vitrified  Sewer 
Pipe,  and  Soap  Polish. — Sealed  pro- 
posals will  be  received  at  the  office  of 
tin-  general  purchasing  officer.  Isth- 
mian Canal  Commission.  Washington. 
I,  c  until  lo::u>  a.  ■■■-.  November  13, 
lfH«.  at  which  time  they  will  be 
open  id  in  public  for  furnishing  the 
above-mentioned  articles-  Blanks  and 
general  information  relating  to  this 
circular  (No.  804)  may  be  obtained 
from  this  office  or  the  offices  .it"  the 
assistant  purchasing  agents,  1086 
N  Point  street,  San  l-">  i  n.-is.-o  cai  . 
also  from  the  r.  S.  engineer  office  in 
l!,,.  following  cities:  Seattle.  Wash,; 
i.os  Angeh  ,  Cal  r  C.  iaic.es.  corps 
.num.,  is,  r  S.  A.  general  purchasing 
,n  i<  ei 

♦ 

NOTICE   TO    CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  Office  of  the  California 
I  [ighw  a  v  i  lommisslon,  51  5  Forum  Bldg  , 
Sacramento,  Cal.,  ■■■■Hi  3  o'clock  P.  «• 
on  November  17th,  litis,  al  which  time 
they   will   be  publicly   opened  and   read, 


Wednesday.   November  ~>.  1913. 

for  construction  in  accordance  with   the 

li  ationa  t  hei  efor,  to  «  blch  special 

refen  nee    I      made,    portions    of    state 

follows : 

Fresno      County     from       Fowler       to 

Kingsburg.     (VI,    Fre.,     I.    A);    about    8 

miles  in  length,    to   be    built   of  Portland 

.  .in.-iii    concrete 

Fresno  County  from  Fowler  to 
Fresno,  (VI,  Fre.,  I,  B);  about  8 
.nb  In  length,  to  be  built  of  Portland 
.  ement   concrete 

San  Bernardino  County  from  Upland 
to  Citrus  Avenue,  i  VII,  S  Bd  .  9,  A  i 
about  10y2  miles  in  length,  to  be  built 
of   Portland  cement  concrete. 

Santa  Barbara  County  from  Rtncon 
Creek  to  Carpinteria  Creek,  (V,  S.  B„ 
2,  Hi;  about  'IVz  miles  in  length,  to  be 
graded  and  paved  in  part  with  Port- 
land   .ement   concrete. 

San  Luis  Obispo  County  from  Paso 
Robles  to  the  northerly  county  bound- 
ing i  V  S  I.,  ii  2,  A);  about  10%  miles 
in  length,  to  be  built  of  Portland  ce- 
ment  concrete. 

San  Luis  Obispo  County  from  Santa 
Margarita  to  Atascadero  Creek,  (V.  S. 
L  O.  2,  C);  about  8%  miles  in  length, 
to  be   built  of  Portland  cement  concrete. 

Plans  may  be  seen,  and  foi 
proposal,  bonds,  contract,  and  speci- 
!i,  al  hoi-  ma  y  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  of  the 
divisions  in  which  the  work  occurs 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Redding.  Sacramento, 
Sin  Francisco,  San  Luis  Obispo.  Fres- 
no,  and   Los   Angeles.  . 

No  bids  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The    Department    of    Engineering    re- 
serves   the    right    to    reject    any    or    all 
li  is    or    to    accept    the    bid    deemed    for 
the  best  interests  of  the  State. 
BURTON  A.  TOWNE. 
CHARLES    I>.    BLANEY, 
NEWELL   D.    DARLINGTON. 
California    Highway    Commission, 
AUSTIN   B.    FLETCHER. 

Highwav    Engineer. 
WILSl  IN  R.   ELLIS. 

Secretary. 
Dated:    October    13.    1913.  (*> 


NOTICE    TO    CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W,  F.  McClure.  State  Engineer,  Capitol 
Building.  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon.  Wed- 
nesday. November  26.  11113,  said  bids 
then  and  there  to  be  publicly  opened 
and  read  for  furnishing  all  plant  ina- 
(erials.  and  labor,  nnd  doing  the  work 
required  for  the  construction  and 
erection  of  a  buildin?  to  be  known  as 
the  Nursery  Building  for  Males  at  the 
Sonoma  State  Home,  Elilrldge,  Cnlifor- 
niu,  in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento, California. 

Such  bids  will  be  received  for  the 
Entire    Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each    bid. 

A  deposit  of  Ten  ($111,001  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento. 
California,    in    good    condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   In    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
McCLURE.  State  Engineer,  Sacramen- 
to California,  and  plainly  marked  on 
the  envelope:  "Proposals  for  Nursery 
Building  for  Males,  Sonoma  State 
Home,    Eldridge.   California." 

[Signed]  W     F.    McCLURE 

State   Engineer.    (*) 

» 

NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W  F  McClure,  State  Engineer.  Capitol 
Building,  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Friday. 
November   28,    litis,   said    bids    then    and 


Wednesday,   November  5, 1913. 

there  to  be  publicly  opened  and  read 
for  furnishing  all  plane  muterialsh  and 
Inlior,  and  doing  tbe  work  required  for 
eouNlruetion  and  erection  of  a  build- 
ing knotvn  on  the  Laundry  llullding  at 
tne  iMipu  State  Hospital,  Napa,  Cali- 
fornia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
.state  Department  of  Engineering,  Sac- 
ramento,  California. 

Such  bids  will  be  received  for  the 
Entire   Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
llu%)  of  the  amount  of  the  bid  muft 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento, 
California,    in   good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any   bid   received. 

All  bids  must  be  addressed  to  \V.  F. 
McCLURE,  State  Engineer,  Sacramen- 
to, California,  and  plainly  marked  on 
the  envelope:  "Proposals  for  Laundry 
Building,  Napa  State  Hospital,  Napa, 
California." 

[Signed]  W.    F.    McCLURE, 

State  Engineer.    (*) 
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BUIDD1NG  —  Treasury  Department, 
Office  of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  this  office  until  3  p. 
mi.  November  •«,  i.h  \  for  the  construc- 
tion, complete,  of  the  U.  S.  post  office 
at  Albany,  Oreg.  Drawings  and  speci- 
fications may  be  obtained  from  the  cus- 
todian of  the  site  at  Albany,  Oreg.,  or 
at  this  office,  in  the  discretion  of  the 
supervising  architect.  O.  WENDE- 
RUTH,    supervising    architect. 


notice:  to  contractors. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Interna- 
tional Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
California,  at  10:00  A.  M.  Thursday, 
.November  20,  lOUl,  for  Constructing 
The  Court  of  Honor  in  accordance  with 
the  specifications  on  file  in  the  office  of 
the  Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  t lie  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational  Exposition    Company. 

Progressive  payments   will  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  mav  be  obtained  from  the  Di- 
rector of  Works.  Room  -07  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$50.00,  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lare  to  tbe  Exposition  Company. 

(By  order  of  the  Buildings  and 
Grounds    Committee. 

WILLIAM    H.    CROCKER. 

Chairman.    (*) 
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BUNGALOW  —  1%  story  and  base, 
frame,    $4,000.      San    Francisco.      Archi 

tect,  Joseph    M.  Geary,   ^ "id   and    Fols 

streets,  s.  F.  Owner,  Parkside  Home 
Building  Co.  The  dwelling  will  be 
creeled  on  20th  avenue  north  of  Ulloa 
street  and  has  been  designed  for  a 
seven  room  bouse  with  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine,  redwood  and  some  elm  panels. 
Hardwood  floors  wil  be  used  in  the 
living  room,  dining  room  and  recep- 
tion ball.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
he  of  brick  and  tile.  Tile  wainscot  will 
be  used  in  the  bath  room  ami  kitchen. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  shingles.  Plans  are  com- 
plete and  work  will  be  done  bj  Daj 
Labor.  All  materials  are  being  pur- 
chased   by    the    owners. 

RESIDENCE  —  2  story  and  base, 
Era ,  $5,000.  San  Francisco.  Archi- 
tect, Arthur  Howard  Peterson.  Hills 
Bldg.,  S.  F.  Owner,  Charles  Anderson. 
The  dwelling  will  lie  erected  on  25th 
avenue  in  the  Sunset  District  and  will 
contain  seven  roomy  and  bath.  Inter- 
ior will  be  finished  in  pine  and  white 
enamel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  a  large  open  fire 
place.  Mantel  will  be  of  brick  or  tile. 
An  automatic  water  heater  will  lie  In- 
stalled. Bath  room  will  have  compo- 
sition floor  and  tile  wainscot.  Exter- 
ior of  the  bouse  will  be  covered  with 
cement  plaster  on  metal  lath.  A  clay 
tile  roof  will  lie  used.  Plans  are  being 
prepared  and  when  complete  the  work 
will    be    done    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect, Edward  F.  Helms,  1334  Church 
street,  S.  F.  Owner,  O.  E.  Anderson 
Hie  house  has  been  designed  I"  con- 
tain   seven    rooms   and  bath   and    will    be 

erected  on  the  east  side  of  15th  ave- 
nue north  of  California.  Interior  fin- 
ish will  be  of  pine,  hardwood  and  white 
e>  amel.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
Furnace  heat  and  open  fire  places. 
VTantels  will  he  of  tile  or  brick.  An 
automatic  water  heater  will  be  in- 
stalled. Bath  room  will  be  finished  in 
tile.  Exterior  of  the  dwelling  will  he 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
th  •    vork    by    Ha  y    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  San  Francisco  Archi- 
tect, A.  II.  Peterson.  .Mills  Bldg.,  S.  F. 
Owno.',  A.  Kohn.  This  work  has  been 
mentioned  here  before  when  plan-  wen 
tir.-'  sta  i  ted.  Work  ing  dra  wing 
complete  ami  construction  has  been 
started  lii  Day  Labor.  The  dwelling 
will  contain  seven  rooms  and  is  being 
erectel    in   si.   Francis   Wood.      Interior 

will   1m    finished   in   pine   and   hardw ! 

Tiier      a  ill    lie    hardwood    il 'S   and    tile 

or  I  r.ek   mantels.      Ba  I  h   m   will  have 

composulcri  floor  and   I  iie  wainscot.    An 

aul a  I  ie      wa  Icr     heater       will       I'c       in 

stalled.  Exterior  will  he  covered  with 
cement    plaster   on    metal    la  th        \    cla; 


tile  roof  will  be  used.  All  materials 
~'ie  being  purchased. 

APARTMENT  HOUSE  — 3  story  and 
base  frame.  $25,000.  San  Francisco. 
Architects,  Falch  and  Knoll,  Hearst 
Bldg.,  8.  F.  Owner.  Miss  D.  Loaiza. 
The  building  will  be  erected  at  the 
southwest  corner  of  Washington  and 
Tailor  streets  and  has1  been  designed 
io  contain  IS  suites  of  two  and  three 
rooms.      Interior    finish    will    be    of   pine. 

S e    elm    panels    will    be    used    in    the 

living  rooms  and  dining  rooms.  There 
will  be  steam  heat  and  a  vacuum  clean- 
ma  system.  All  suites  will  have  wall 
beds  and  private  bath  rooms.  Orna- 
mental plaster  will  be  used  in  the 
lobby.  Bath  rooms  will  have  composi- 
iion  floors  and  tile  wainscot.  Exterior 
of  tbe  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Marble 
and  tile  will  be  used  in  the  entrance 
ves'tibule.  Plans  are  now  being  re- 
vised and  bids  will  be  called  for 
shortly. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame,  painting  only.  Cost  not 
stated.  San  Francisco.  Architect,  none. 
Owner,  A.  Benziner,  South  side  of  Green 
street  near  Montgomery,  S.  F.  Tbe 
owner  is  now  taking  figures  on  paint- 
ing, interior  and  exterior,  of  the  build- 
ing now  in  the  course  of  construction. 
There  are  twelve  suites  of  two  and 
three  rooms.  'Mr.  Benziner  will  be 
found    at    the    building. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects,  Rousseau  and 
Rousseau,  Monadnoek  Bldg.,  S.  F. 
« inner.  Mrs.  Sarah  Norton.  This  build- 
ing will  be  erected  on  the  north  side 
ol  lines  street  west  of  Webster.  The 
first  floor  will  contain  the  residence 
of  the  owner  and  will  he  arranged  for 
eight  rooms.  Upper  floors  will  contain 
four  suites   of   four  rooms   each.     Inter- 

"i  will  be  finished  in  pine  with  some 
hardwood  panels  and  imported  tapes- 
tries in  the  first  floor.  All  suites  will 
have   private  bath  rooms  and   wall  beds. 

\  i  niral  heating  system  and  hot  water 
plant  will  he  installed.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  A  large  open  fire  place  with 
tile  mantel  will  be  used  in  the  owner's 
•apartments.  Entrance  will  be  finished 
in  tile  and  marble.  Exterior  of  the 
building  will  be  covered  with  rustic 
with  a  brick  veneer  base.  Plans  are 
complete  and  figures  are  being  taken. 
GARAGE  AND  SALES  ROOMS— 2 
story  and  base,  reinforced  concrete, 
$30,000.  San  Francisco.  Architect.  O. 
R.  Thayer,  Merchants'  National  Bank 
Bldg.,  S.  F.  Owner.  P.  Davidow.  The 
building  will  be  erected  on  the  east 
Van  Xess  avenue  north  of  Jack- 
son  street  and  will  have  a  frontagi  ol 
60  leei  by  a  depth  of  123  feel  The  de- 
sign is  in  the  classic  style.  Construc- 
tion will  he  practically  fireproof.  In- 
lerior  partitions  will  be  of  metal  lath 
and  plaster.  Metal  window  frame* 
ami   sash   are   specified,      Interior   finish 

"ill    he   of   pine   and    hardw I    with    tile 

ami     marble     wainscoting      and      base. 

Tl  ere   will  be  steam   heal    and   a    vacuum 

li   tning    system       Patent    store    fronls 

and    plate    glass    windows    will    he    u    ed 
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Exterior  of  the  building  will  be  faced 
With  cemenl  plaster.  Plans  are  com- 
plete  and    figures   are   being   taken. 

GARAGE  AND  SALES  ROOMS  — 1 
story,  base,  and  mezzanine  floor.  Rein- 
forced concrete,  $33,000.  San  Fran- 
cisco. Architect.  Frederick  H.  Meyer, 
Bankers'  Investment  Bldg.,  S.  F,  Own- 
er, Walter  Sullivan.  This  oiiilding  will 
be  erected  on  Van  Ness  avenue  near 
rine  and  will  have  a  frontage  of  60 
feet  and  a  depth  of  120  feet.  There 
Will  be  a  basement  and  sub-basement. 
Entire  height  of  the  building  is  49  feet. 
Interior  partitions  will  be  of  metal 
lath  and  plaster.  Interior  finish  will 
I  e  ii  pine,  hardwoods  and  tile.  Cement 
floors  and  metal  window  sash  and 
fiames  -are  specified.  Considerable  mar- 
ble and  tile  work  will  be  used.  There 
will  be  steam  heat  and  a  vacuum 
cleaning  system.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  .are  complete  and  fig- 
i  its  are   being  taken 

RESIDENCE  —  2  story  and  base, 
frame.  $S.0O0.  San  Francisco.  Archi- 
tect, Edward  G.  Bolles,  660  Market 
street.  S.  F.  Owners,  S.  A.  Born  Build- 
ing Co.,  660  Market  street.  S.  F.  This 
is  the  first  of  several  high  class  homes 
which  the  S.  A.  Born  Building  Co.  will 
erect  on  the  property  on  25th  avenue 
near  I  street,  recently  purchased.  The 
dwelling  has  been  designed  for  a  seven 
room  house  with  bath,  garage  and 
sleeping  porch.  Interior  finish  will  be 
of     pine     and      hardwood.        Hardwood 

h -s     wil     he    used     in     the     principal 

rooms.  There  will  be  furnace  beat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  An  automatic  water 
heater  will  be  installed.  Tile  will  be 
used  in  the  bath  room  and  kitchen. 
Exterior  of  the  dwelling  will  be  cov- 
ered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will  be  done  by  Day  Labor.  All  mate- 
rials   will    be  purchased   by    Mr.    Born. 

HOTEL—  6  story  and  base.  rein- 
forced concrete.  $45,000.  San  Fran- 
\"  hit,.,  i  Frank  S.  Holland,  100 
stri  et,  S.  F,  owner's  name 
withheld.  The  building  will  be  erected 
on  the  south  side  of  Sutter  street  near 
Taylor  and  will  have  a  frontage  of  40 
a  depth  of  86  feet.  There  will 
be  one  store  besides  the  hotel  entrance 
and  lobby  on  the  first  floor.  Upper 
i  ill  contain  in  the  neighborhood 
of    7.",     guest     rooms,     all     of    which     will 

ve    private    bath    rooms.      Plans   pro- 

steam    heat,    elevator    service 

ind     vacuum      cleaning      system.         All 

n  Hi    i  e    supplied    with    hoi    and 

■  ,  ter.     interior  finish  will 

of   pine  and       irdwood,     Some  orna- 

,  i      will     he     used      in      the 

■■.ill    have    tile    floors    and 

ol        Exterior     of     the     building 

will  be  raced   with  pressed  brick.  Plans 

•     complete    and    read;     tor    figures. 

ISLAND      PARKS       Coal     not     stated. 

San   Francisco.     Englneei     Cltj    Depart- 

i      rig,    Temporal  -.     Cit; 

Sldg.,    S.    F.      Ownei        Cltj     and 

in  Pra j    ,,, 

lowest    i •<  gular   figure   to 
Ml     of     Public     Works     at      theli 

a  si     meeting    foi 1 1  n,  ting     island 

Park     iii     Doloi  i  i ,  •  ,  i         Thl         bid 

irob     .i       be    i pted,    is 

\      omplete    II    ■    of    tl  e    figures 
tndei        ■       ■  adln 
, 
UNDERTAKING    PARLORS  — 2   story 
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and  base,  frame,  $10,000.  San  Fran- 
cisco.     Architect,    W.    H.    Crim,    Jr.,    425 

Kearny  street,  S.  F.  Owners,  McAvoy 
&  o'llara.  The  building  wil  be  erected 
on  the  south  side  of  .Market  ea  I  01 
14th  street.  First  Boor  has  been  ar- 
ranged for  office,  chapel  and  waiting 
rooms.  Interior  finish  will  be  of  pine 
and  white  enamel.  Upper '  floor  will 
contain  living  rooms  and  will  be  fin- 
ished in  pine  and  elm  panels.  There 
will  be  a  central  heating  system  and 
automatic  water  heater.  Bath  room 
will  have  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  rus- 
tic, shiplap  and  cement  plaster.  Plans 
are  complete  and  figures  have  been 
taken  under  advisement  by  the  archi- 
tect 

WHOLESALE  HOUSE— 1  story  and 
base,  reinforced  concrete.  $11,(100.  San 
Francisco.  Architect,  W.  H.  Crim.  Jr., 
425  Kearny  street.  S.  F.  Owner.  Alfred 
Gonzalez.  The  building  will  be  erected 
on  the  north  side  of  Washington  street 
easit  of  Davis,  in  the  wholesale  district 
and  will  be  arranged  for  one  large 
store.  The  building  will  be  carried  on 
a  pile  foundation.  Interior  finish  will 
be  of  pine  throughout.  Cement  floor 
will  cover  the  entire  area.  Metal  win- 
dow sash  and  frames  will  he  used.  Kx- 
terior  of  the  building  will  he  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  have  been  taken.  A 
contract  will  be  awarded  within  a  short 
time. 

STORES  AND  LOFTS— 2  Story  and 
base,  brick  and  steel.  $30,000.  San 
Francisco.  Architect,  D.  C.  Coleman, 
Merchants'  National  Bank  Bldg.,  S.  F. 
Owner,  M.  Fisher,  105  Montgomery 
street.  S.  F.  The  building  will  be 
erected  at  the  southwest  corner  of  Van 
Ness  avenue  and  Sutter  street  and  will 
cover  an  area  of  12a  by  109%  feet.  The 
building  will  probably  be  arranged  for 
the  automobile  trade.  Construction  will 
be  of  steel  and  brick  with  exterior 
faced  with  pressed  brick.  Interior  fin- 
ish will  be  of  pine  and  hardwood.  A 
i  i  i  lent  Moor  will  be  used  on  the  ground 
floor  Upper  lloor  will  be  finished  in 
pine  llu  n.ghouit.  There  will  be  plate 
glass  windows  in  patent  -'o-e  fronts 
and    metal     window    sash    and     frames. 

Pans  are  nearly  complete  aial  work 
will  be  done  by  Day  Labor.  Mr.  Fisher 
will    let    subcontracts    on    parts    of    the 

v  ork 

NICKLEODEON— 1    story,  frame.  $10,- 

San    Francisco.      Architect,    C.    O. 

Clausen,  Phelan  Bldg..  S.  F.  Owner's 
i  am.     withheld.      The    building    will    be 

ted   .,t   the  southwest  corner  of  De- 

'■  i  adero  and  i  [rove  st  i  rets  and  will 
ci  \  er  an  area  of  10  by  105  feet.  The 
auditorium  will  seait  139  people.  In- 
terior will  be  finished  in  line  through- 
em  A  modei  a  sj  stein  ■■!  \  entilation 
■■  .ii  be  Installed.  Considerable  orna- 
i  i  will  b  •  m ..  ,:  Exterior 
of  the  building  wi!  be  covered  with 
and  shlpap.  A  large  ornamental 
ii  on  marquise  will  be  used  i  n  the  main 
cntra  in  ■  Plans  ar mplcte  and  fig- 
ure:    are    being   taken. 

i  »n  SEMENT  PIER—;!  story  rein- 
forced  i  on   :  ei,.   a  i,.|    frame.      $1 ,000,000. 

San    i  a  i  ,  ,,       Architect   .   i  loates   and 

vi, i 1 1,  .,.1      I  Idg        S.      F. 

Ocean     Pie        Vmusemi  nl     Co., 
lerchanti      Nai  iomil     Ba  nk     Bldg., 

•'     >'■     The    ,  xacl    local ; r   thl >i 

hai    u ol   '  •  en  g  \\  e h,    public.     I  Inlj 

... 1 1       Bk etc he«    have    beei     made 
he    promoters  a  i  e    r,ow    a  rranging 


:■  r  financing  i  onsi  n  i  :  Ion  Thei  e  will 
be  several  buildings  on  the  pier  and 
will  house  the  vauous  concessions. 
Furlher  mention  will  hi  made  if  the 
work  progi  esses 

CONCRETE  AND  FRAME  CON- 
STRUCTION -  $90,407.  Various  state 
institutions.  California.  Architect, 
State  Depart nt  ol  Architecture,  Sac- 
ramento. Owners,  State  of  California. 
The  State  Engineering  Advisory  'Board 
has  approved  the  plans  and  estimates 
calling  for  $90,407  in  improvements 
and  buildings  at  nine  different  institu- 
tions. Included  in  the  prospective  im- 
provements, which  are  to  be  made  un- 
der the  supervision  of  State  Engineer 
.Mc( 'lure,  was  a  $17,500  boys'  dormitory 
at  the  Sonoma  Slate  Home  and  $2,6S5 
to  be  expended  for  the  restoration  of 
the  Sonoma  Mission.  The  work  ap- 
proved was  Berkeley  Deaf  and  Blind 
Home,  fire  escapes,  $6,500;  Los  Ange- 
les Normal  School,  grand  stand  $2,300, 
clock  and  bell  system  $3,200.  telephone 
system  $3,000;  Napa  hospital,  laundry 
$18,000;  San  Francisco  Normal  School, 
painting  $1,900;  San  Jose  Normal 
School,  manual  training  building  $3,600. 
gymnasium  $3,750;  Yountville  Veter- 
ans' Home,  improvement  to  building 
$2,550,  repairs  to  dining  hall  $6,637; 
San  Quentin  Prison,  guards'  gottage 
$11,900,  windows  for  cell  building, 
$1,701,  plumbing  $1,824;  Folsom  Prison 
da  ,i  v    bal  n    $5 

RESIDENTIAL  FLATS— 2  story  and 
base,  frame,  $7,000.  San  Francisco. 
Architect,  Charles  .).  Rousseau,  46 
Kearny  street  S.  F.  Owner,  Mary 
Wagner.  The  building  will  be  erected 
on  the  east  side  of  18th  avenue  near 
Lincoln  Way  and  has  been  designed  to 
contain    two     large     residental    flats    of  • 

a     rooms    each.       Interiors    will    be 

finished  in  pine  and  veneer  hardwood. 
Hardwood  Hours  will  he  used  in  all 
■ooms.  There  will  be  furnace  heat 
end  jpen  fire  places  ,ai;tels  will  be 
of  tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
\  gtrage  is  provided  for  in  the  base- 
ments. Exterior  will  be  covered  with 
=i.  ingles  and  half  timber.  Plans  are 
omrlete  and  figures  are  now  being 
la  It.  n. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,700.  San  Francisco.  Archi- 
tect, none.  Owner,  Frank  Pegel,  366 
loth    avenue.    S.    F.      The    dwelling    has 

ei  ,i  ,l.-i:  ned  foi  a  se\  en  room  house 
with  bath  and  sleeping  porch.  Interior 
will  1.  e  finished  in  pine  and  redwood 
with  hardwood  floors  in  the  principal 
rooms.       There     will     be      furnace     heat 

n,l    open    in.     places.      Mantels   will    be 

of    I. rick.      Bath    r i   and   kitchen   will 

have  til.-  wain-ret  An  automatic  water 
heaier  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  rus- 
tii  and  cement  plaster  on  metal  lath. 
Plans  are  i  ompl.  te  and  in  the  hands 
of  the  owner,  who  will  do  the  work  bj 
Daj     Labor, 

Contracts    Awarded. 

APARTMENT  in  iUSE  3  storj  and 
base,  frame,  $i  1,000,  San  Francisco, 
Architect,  C  O.  Clausen,  Phelan  Bldg., 
S.  F.  Owner,  Morris  and  .Minnie  Green. 
1 1  1 1  i  foi  ii  sti  ..I,  S,  F.  i  '.>ni  ract  pi  i.  e, 
'  lontractors,  Ratto  and  i  iiannini,  232 
$1  1 ,000. 


Wednesday,   Ni 


City  Bids  Opened. 

ve    Sets    of    Bids    Submitted    to    Boar 

of   Public   Works   For   Constructing; 

Island  Turks. 


Bids  were  received  by  the  Board  of 
Public  Works  at  their  Wednesday 
afternoon  session  for  constructing 
Island  Parks  along  Dolores  street, 
where  parks  are  not  already  construct- 
ed. T.  W.  McClenahan  submitted  e  fig- 
ure of  $3,334,  but  claims  a  mistake  of 
$2,900.  The  next  lowest  figure  was  sub- 
mitted by  J.  G.  Harney  for  $6,700.  The 
following  is  a  list  of  all  figures  re- 
ceived: 

Constructing    Island    Parks. 

Monson   Bros $10,790.00 

Blanchard-Brown    Co 6,734.60 

McSheehy  Bros 6,724.00 

T.   W.    McClenahan 3,334.00 

J.  G.  Harney   6.700.00 


Building  Contracts  Awarded 


San  Francisco. 


Jfo. 

3937 

3938 

3939 
3940 
3941 
394  2 
3943 
3944 
3945 
3946 
3947 
3948 
394S 
3949 
3950 
3951 
3952 
3953 
3954 
3955 
3936 
3957 
395S 
3  9  59 
39611 
3961 
3962 
3963 
3964 
3965 
:;:«.,.; 
3967 
396s 
3969 
3970 
3971 
3972 
3973 
3974 
3975 
3976 
39  7  7 
3978 
3979 
39SH 
3981 
3982 
3983 
398-1 
3985 
39S6 
3987 
3988 
3989 
3990 

399  1 

3992 
3993 

3994 
3995 
3996 
3997 
3998 
3999 
[000 
1001 

2 

4003 
4.  ml 
1005 

i ; 

4007 

4008 


Owner  Contractor 

Hills     Witzels 

Sacred    Heart    ....Graham 

Rittore     Ferroni 

Norton     Leigh 

.Miller      Miller 

Harrison     Beach 

Nolan    Nolan 

Sylvia     Sylvia 

Langpaap    Leigh 

Brown     Brown 

Wolff     Born 

Lachman      Malloch 

Egan      Welsh 

Dillon      Petry 

Moody     Larsen 

Water    Front     Arnold 

Allied    Allred 

Sass      Sass 

Pape     Olson 

Howard      Ward 

Blum     Con    Concrete 

Oppici      Prasso 

Roth      Pe: 

.luh  n son      Johnso 

Pegel     Pegel 

MteLachlan     ....  Mc  i . 

Agarrie     Zupar 

Carnegie    Hsptl    .  .Gilmour 

Kareton     Kareton 

Turner    Brumfield 

McDevitl     McDevitt 

Kohn    Kohn 

Fisher     Fisher 

Monson     M 

Parkside    Bldg    Co.. owner 

Montrouil    Montrouil 

Brooks    Chase 

Dreyer    Dan] 

Blattner    New    Era 

Goodfrey    Stevenson 

Gray     Hamill 

Lombard!     Petri 

Herlihy     Montgomery 

Hamill   Hamill 

P  P  i  E Healy 

Holgersen      Mallei 

St,    [gna  t  ins    Col Ow  ner 

Garcea  u        . .        Eto 

Chichizola    Chii 

Atl-as     tfoi   e 

si  t  en '4     Streng 

Werthel     Piei    or 

Reid     Rol  • 

Swayne    Sunsel 

Dillon      P< 

tfeyi     -    Leigh 

Same     Same 

Same      Same 

Born    Born 

\\  ei  lei      Dicl 

Henrv   1 

Ti  si  ornio    Ti 

i  •  I ;  I : U  i :  R 

Pope    Rednall 

Same    Si  me 

Kirstovich     

Bergquist    Bei 

Same      Same 

Harrison    

Tracy    Mel  !a  it  hj 

Ratto 

McAllister     i  ich 

Oakland  Brwg  ....Trevla 


6 
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i  
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i  
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i  i 

7  169 

6935 


KUILDING   AND    INDUSTRIAL   NtiWS. 

(Correction   in    Architect's  Name.) 

(3948)  NW  LOMBARD  AND  OCTAVIA 
W  31-3xN  S2-6.  All  work  except  light 
fixtures   for   two-story   flat   and   store. 

Owner H.    H.   Sattler   and   Gustave 

Lachman,       Nevada       Bank 
Bids.,   San   Francisco. 
Architect  ...Heiman     &     Schwartz,     Ne- 
vada   Bank    Bldg.,    S.    P. 
Contractor.  .J.    S.    Malloch,    110    Jessie, 

San  Francisco. 
Filed  Oct.  28,  '13.     Dated  Oct.  16,  '13. 

Roof  on    $1038.25 

Brown    coated     1 038.25 

Completed     103S.25 

Usual    35    days 1038.25 

TOTAL  COST,  $4153.00 
Bond,  $2076.50.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  40 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(3937)  NO.  15  PATTON.  Alterations 
and  additions  to  make  a  two-story 
frame  building   (flats). 

Owner Chas.    .    Hills,    Premises. 

Architect  ...Plans  by  Contractor. 

Contractor.  .Jacob      Witzelsberger.      126 
Rousseau,   San  Francisco. 

Filed   Oct.    27,   '13.      Dated   Oct.   9,  '13. 

Completed    and    accepted $155(1 

TOTAL   COST.    $1550 

Bond,    none.      Limit,    40    days.      Forfeit, 

$5.      Plans  and  specifications  filed. 


(393S)  NW  JACKSON  AND  SCOTT  N 
127-S'ixW  137-6.  Slating  work  for 
Chapel  addition  and  for  additions  and 
alterations   to  present  building. 

Owner Academy     of     the      Sacred 

Heart. 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 

Bldg..   San   Francisco. 
Contractor.  .  R.    G.    Graham,    89S    Monad- 
nock  Bldg.,  S.  F. 
Filed  Oct.   27,  '13.     Dated  Oct.   17,  '13. 
Slate    has      been      delivered      on 

premises     $500 

Completed     and     accepted 439 

Usual    35    days 314 

TOTAL  COST,  $1253 
Bond,  $700.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  15  days 
after  completion  of  roof  sheathing. 
Forfeit,  $25.  Plans  and  specifications 
filed. 

(3939)  S  GREENWICH  157-6  W  Grant 
Ave  32-9x137-6.  All  work  except  gas 
fixtures,  window  shades  and  finish 
hardware  for  two-story  and  base- 
ment  frame   fiats. 

Owner Mariana  Rittore,  972 

Greenwich,  S.  F. 
Architect  ...Paul       J.       Capurro,        1S44 

Powell,  San  Francisco. 
Contractor.  .G.    Ferroni     &     Sons,     3046 

Octavia,    San    Francisco. 
Filed  Oct.   27,  '13.     Dated  Aug.  26,  '13. 

Frame    up    $1500 

Brown    coated    1500 

Completed   and   accepted 1500 

Usual    35    days 1500 

TOTAL  COST,  $6000 
Bond,  none.  Limit,  90  days  after  Sepl 
1.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 

(3940)  W  TWENTY-FIRST  AVE  41  N 
deary    N   25xW    TO.     Concrete,   i 

ter,  wiring,  plumbing  an. I  painting 
for  five-room  ami  basemen!  frame 
cottage. 

Owner Mike    and    Bridget    Norton, 

Premises. 
Architect  ...Plans   by  Contractor 
Contractor.  .Leigh    &    Schultz,    330    8th 
Ave.,    San    Francisco. 


:-l 


Filed   Oct.    27,   '13.      Dated   Oct.   3,   '13. 

Walls  up  and  roof  on $558.75 

Brown  coated    558.75 

Completed     55S.75 

Usual  35  days 558.75 

TOTAL  COST,   $2235.00 

Bond,    none.      Limit,    90    days.      Forfeit, 

$1.     Plans  and  specifications  filed. 

NOTE: — Specifications      read    S      18th 

Avenue  100  N  Clement. 


(3941)      E    MOULTRIE    75    S    Jefferson. 
One-story  and   basement  frame  dwlg. 

Owner Win.   Miller,  49  Park,  S.  F. 

Architect  . .  .None. 

Hays   work.  COST,  $1650 

I    i      X    SUTTER       107-6     W       Hyde. 

al   repairs   to   store. 

Owner A.  Roy  Harrison,   100S  Sut- 
ter, San  Francisco. 
Architect  ..  .M.       Mattanovich,       Hewes 

Bldg.,   San   Francisco. 
Contractor.  .Beach   &  Heffernan,   Hewes 
Bldg.,  San  Francisco. 

COST,  $4  50 


(3943)  W  TWENTIETH  AVE  125  S 
California.  Two-story  and  basement 
frame    cottage. 

Owner Will    Nolan,    1219    Webseer, 

San    Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,    $1970 


(3944)  W  THIRTIETH  AVE  130  N 
Clement.  One  and  one-half-story  and 
basement  frame  residence. 

Owner A.  M.  Sylvia,  358  27th  Ave., 

San  Francisco. 

Architect  . .  .None. 

Hay's  work.  COST,  $1250 


(3945)  S  CLEMENT  75  W  Nineteenth 
Ave.  Add  3  rooms  and  concrete  foun- 
dation. 

Owner Hugo    Langpaap,    Premises. 

Architect  . .  .None. 

Contractor.  .Leigh    &    Schultz,     330    8th 
Ave.,  San   Francisco. 

COST,    $500 

(3946)  E  SIXTH  AVE  25  S  Kirkham. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Lillie    E.    Brown.     1431     6th 

Ave.,  San  Francisco. 

Architect  .  .  .None. 

Contractor.  .S.   E.   Brown.   1434   6th   Ave. 
San  Francisco. 

COST,  $290) 

(3917)  L  BRODERICK  S2-6  S  Green  S 
!7-6xE  105  WA  493.  All  work  for 
two-Story  and  basement  and  attic 
frame   residence. 

Owner Julia   E.  Wolf. 

Architect  ..  .Edw.    G.    Bolles.    660    Mar- 
ket.   San    Francisco. 

Contractor.  .Geo.    A.    Born,    C60    Market, 
San    Francisco. 

Filed  Oct.   28,  '13.     Dated  Oct.   27,  '!3. 

Rough      frame     up $151S 

is!    eoat    plaster   on 1518 

Standing    finish    up 1518 

Completed    and     accepted 1521 

Usual    35    days 2025 

TI  ITA] ST,    $8100 

Bond,  $4050.  Surety,  S.  A.  Horn.  Limit, 
90  days.  Forfeit,  $10.  Plans  and  speci- 
fications Hied, 

(3948)      E     EIGHTEENTH     AVE     100    S 
An/.a   s  25xE   I2ii.     All   work   tor  two- 
i :  .Hue   ,  i  s  idence, 

i  iwner K.  .1.   i 

Architect     ..O.  E     i  M  Isslon, 

San  Franicsco. 


22 

Contractor.  ..his.    Welsh. 

Filed  Oct.  29,  '13.     Dated  Oct.  29,  '13. 

Rafters    on    $867   50 

Brown    coated    867   50 

Completed   and   accepted 867   50 

Usual    3.3    days 867   50 

TOTAL.  COST,  $3470  00 
Bond,  $1735.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(3949)  S  PAGE  90  B  Fillmore  E  25  S 
105  W  25  N  to  beg.  All  work  for 
three-story  &  basement  frame  build- 
ing  (flats,  garage  and  store). 

Owner Wm.    R.    and    Catherine    M. 

Dillon,  76S  Page,  S.  F. 
Architect  .  .  .None. 
Contractor.  .Adolph    Petry,    336    Pierce, 

San  Francisco. 
Filed  Oct.  29,  '13.     Dated  Oct.  2S,  '13. 

Rough   frame  enclosed $1000 

Brown     coated     2500 

Completed     1750 

Usual   35   days 1750 

TOTAL  COST,  $7000 
Bond,  $3500.  Sureties,  Philip  Wesen- 
dunk  and  H.  H.  Norman.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications   lied. 


(3950)  S  WASHINGTON  206-3  W 
Laurel  S  127-8%xW  30.  All  work  for 
two-story  frame  apartments  and 
garage. 

Owner Ida  J.   Moody. 

Architect  ...J.   R.   Miller,   213  Lick  Bldg 

San  Francisco. 
Contractor.  .H.    H.    Larsen   &   Bro.,   Lick 

Bldg.,  San  Francisco. 
Filed  Oct.   29,  '13.     Dated  Oct.   28,  '13. 

Rough    fiame    up $870 

Outside  shingled  and  roof  on....    870 

Completed   and   accepted 870 

Usual    35    days 870 

TOTAL  COST,  $34S0 
Bond,  $1740.  Sureties,  Chris  Larsen  & 
E.  L.  Fischer.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(3951)  S  OREGON  53  m  or  1  W  from  E 
line  East  S  30  W  12  N  IS  W  20  N  12 
E  32.  Brick,  cement,  concrete,  trench- 
ing excavation,  filling,  iron,  galvaniz- 
ed iron,  carpentry,  joinery,  hardware, 
mill,  glazing,  electric,  painting, 
plumbing,  etc.,  for  one-story  Class 
"C"  laundry   building  with    loft. 

Owner Water     Front    Realty     Co., 

126  Post,  San  Francisco. 
Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 

Bldg.,  San   Francisco. 
Contractor.    II.    W.    Arnold. 
Filed  Oct.  29,  '13.     Dated  Oct.  2S,  '13. 
Mezzanine    joists    set    with    brick 

walls     $380 

Building    roofed     380 

Completed    and    accepted 380 

Usual    3.",    days 380 

TOTAL  COST,  $1520 
Bond,  none.  Limit.  40  days.  Forfeit, 
$3.     Plans  and  specifications  filed. 


(3952)  S  LIBERTY  272-6  E  Dolores  E 
25xS  111  MB  76.  All  work  for  two- 
story    frame    resilience. 

"wner Maggie    L.    Allred,    120    On- 

ondago  Ave.,  S.    F. 

Architect  .  .  .None. 

Contractor.  .Clifford    S.    Allred,    120    On- 
ondago  Ave.,   S.    F. 

Filed  Oct.  29,  '13.     Dated  Oct.  — ,  '18. 

Frame    up    $r,25 

Brown    coated     C25 

Completed    625 


BUILDING   AND   INDUSTRIAL   MOW'S 

Usual    35    days 025 

TOTAL  COST,  $2500 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    tiled. 

NOTE:— First  report  Oct.   IS,  No.  3S13 


(3953)  E  ST.  ANNE  118-7  Ms  N  Pine  N 
42-0xE  60.  Brick,  cement,  carpenter, 
plumbing,  painting,  etc.,  for  three- 
story  and  basement  Class  "C"  Lofts, 

Owner Helen  and  Henry   Sass,   972 

Dolores,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Sass   &  Son,   648   California, 
San    Francisco. 

Filed  Oct.  29,  '13.     Dated  Oct.  27,  '13. 
Payments    of    75%    as    work    pro- 
gresses as  follows: 

2nd    floor    joists    on 

Roof    on    

Building    completed 

Usual  35  days  balance  25% $1500 

TOTAL  COST,    $6000 

Bond,  none.     Limit,  Jan.  1,  '14.     Forfeit, 

$3.      Plans  and   specifications   filed. 

NOTE: — First  report  Oct.    8,   No.   3666. 


(3954)  NO.  920  SANCHEZ.  Altera- 
tions and  additions  to  one-story 
frame    cottage. 

Owner Henry  J.  and  Auguste  Pape 

Premises. 

Architect  ...John  A.  McCarthy. 

Contractor.  .A.    E.      Olson,    125      Jersey, 
San    Francisco. 

Filed  Oct.   29,  '13.     Dated  Oct.  2S,  '13. 

Frame   up    $315.50 

Ready    for    lathing 315.00 

White    coated    315.00 

Completed    and    accepted 315.00 

Usual  35  days 42IJ.00 

TOTAL  COST.   $1680.50 

Bond,  $840.     Sureties,  H.  A.  Norman  and 

Albin    M.    Samuelson.       Limit,    60    days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(3955)  N  GEARY  112-6  W  Hyde  W  25x 
N  137-6.  All  work  for  one-story 
Class    "C"    building. 

Owner Chas.  S.  Howard. 

Architect  ...Frederick  H.  Meyer,  Bank- 
ers' Invst  Bldg.,  S.  F. 

Contractor.  .Ward      &       Goodwin,       9S1 
Guerrero,    San    Francisco. 

Filed  Oct.   29,   '13.      Dated  Oct.   29,   '13. 

On   1st   of  each   month 75% 

Usual    35    days 25% 

TOTAL    COST,    $7920 

Bond,  $3960.     Sureties,  P.  H.  Loftus  and 

Geo.    Hammersmith.        Limit,    75      days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


(3956)  N  POST  247-3  W  Van  Ness  Ave 
W  2T-i;xX  120.  Concrete  retaining 
wall. 

Owner Leon  Blum. 

Architect  .. . Sylvain    Schnaittacher,    1st 

National  Bank  Bldg.,  s.  F. 
Contractor.  .The      California      Concrete 

Co.,  14  Montgomery,  s.  F. 
Filed  Oct.   29,  '13.     Dated  Oct.  23,  '13. 

Wall   is   poured $700 

Completed   and   accepted 200 

i '  as  i   35   days 300 

TOTAL  COST.    $12uu 

Bond     $600      Sureties,    Win.   Sorensen   & 

.J.     II.    Anlxter.      Limit,    -as    last    as    re- 

tiuired.         Forfeit,     none.         Plans       and 

l|   or      Bled. 


Wednesday,   November  5,  1913. 

si. eel  metal  doors,  windows,  plaster, 
glazing,  plumbing,  gas  fitting  and 
electric '  work  for  three-story  frame 
flats. 

Owner G.  and  F.  Oppici. 

Architect  ..  .Zanolini      &      Jewett,      604 
Montgomery,  S.  F. 

Contractor.  .P.      Prasso,      22-A      Julius, 
San  Francisco. 

Filed  Oct.  29,  '13.     Dated  Oct.  2  8  '13. 
75%  as  follows: 

Frame  up,  rough  plumbing  and 
electric  work  in  and  roof  on.... 
Enclosed  and  rough  plastering  on 

Completed  and  accepted 

Usual   35   days 

TOTAL  COST,  $3850 

Bond,    none.      Limit,    90    days.      Forfeit, 

$5.     Plans  and  specifications  filed. 


(395S)  NO.  259  SIXTH.  Raise  build- 
ing to  official  grade  and  extend  foun- 
dation. 

Owner D.  Roth,  1  Drumm,  S.  F. 

Architect  .  .  .None. 

Contractor.. E.  K.  Pearson,  2362  Bryant, 
San  Francisco. 

COST,  $500 


(3959)  X  FILLMORE  40  S  Sacramento. 
Plaster  front,  erect  marquise  and  in- 
stall prism  glass. 

Owner Johnson  Bros.,  Premises. 

Architect  ... E.  E.  Young,  251  Kearny, 
San   Francisco. 

Day's  work.  COST,   $500 


(3960)  N  GEARY  60  W  Jordan  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Frank  Pegel,  366  10th  Ave., 

San  Francisco. 

Archil ect  . .  .None. 

Day's    work.  COST,    $4700 


(39G1)  E  TWENTY-FOURTH  AVE  150 
S  Anza.  Two-story  and  basement 
frame  dwelling. 

Owner G.   H.   McLachlan  and   Wm. 

B      Tibials,     2250    Clement, 
San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1500 


(3962)  W  ABBY  100  N  17th.  Add  4 
bath  rooms  and  minor  repairs  to 
dwelling. 

Owner Fortunato        Agarrie,         15 

Abby,    San    Francisco. 
Arch  il  ect  .  .  .None. 

Contractor.  .Wm.    G.    Zupar,    1095    Mis- 
sion, San  Francisco. 

COST,    $600 


(3963)      36    KEARNY.       Erect    partition 
and  alter  offices. 

Owner Carnegie     Hospital     AssVn, 

246  Cole,  San   Francisco. 
Architect  ..  .Joseph    Cahen,    45    Kearny, 

San  Francisco. 
Contractor.. T.   D.  Gilmour. 

COST.    $1000 


(3964)      NO.  S31  RHODE  ISLAND.     One- 
story  frame  stable. 

Owner Aleck  Kareton,  Premises. 

Architect  . .  .None. 

Daj  'a  work.  COST,  $450 


(3957)      W   GRANT   AVE   92-6   X  Green- 

i .      i  \  atjion,    icon- 

ereti       .111,1,1,1111,    ,  tile  a  nd   tei  razzo, 

>i  nter,    roof,    galvanized    iron   and 


(3965)      NO.     2757     MISSION.         Electric 
sign. 

1 1  wner Turner  &  Dahnken,  Prem. 

An' hit  ect  .  .  .None. 

Contractor.  .Brumfield     Flee.    Sign    Co., 
IS   7th,  San  Francisco. 
,  COST,  $500 


Wednesday,   November  5, 1913. 

i      N       TWENTY-NINTH       230       B 

i  o.      One   and   one-half-story   and 
basement  frame  dwelling. 
'Owner A.    J.     McDevitt,     166S    Do- 
lores, San  Francisco. 
Architect  .  .  .None. 
Day's  work.  C<  'ST,   $1400 

(3967)  E  SAN  FERNANDO  WAT  105 
N  St.  Francis  Boulevard.  Twe-story 
and   basement   frame  residence. 

owner A.  Kohn,  ST2  Clayton,  &  F. 

Architect  ...A.  H.  Peterson,  Mills  Bldg., 
San  Francisco. 

Day's  work.  COST,  S5000 

C-S6S)  SW    VAX      NESS    AVE      AND 

Sutter.      Two-story    brick    stores   and 
lofts. 

Owner M.  Fisher,   105  Montgomery 

San  Francisco. 
Architect  ..  .D.    C.    Coleman,    Merchants' 

Bank  Bldg.,  S.  F. 
nay's  work.  COST,  S30.000 


BUILDING    AND    INDUSTRIAL   NEWS 

Rough  frame  up  and  roof  sheath- 
ing  on    MOO 

1st  coat  plaster  on 400 

Completed   and   accepted 400 

Usual    35   days 

TOTAL  COST.   {1600 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 


Forfeit,  none.     Plans  and   specifications 
filed. 


(3969)      W    CUVIER    3;:,    X      F.osworth. 

One  and  one-half-story  and  basement 

frame   dwelling. 

Owner F.  Monson,  S ij T,  Chuch,  S.  F. 

Architect  .  .  .None. 

Day's  work.  ..  COST.  $1800 


(3970)  E  TWENTIETH  AVE  216-8  N 
Ulloa.  One  and  one-half-story  and 
basement    frame   residence. 

Owner Parkside    Home    Bldg.    Co., 

(for    Helen    and    Grace    A. 

Sullivan),  40S  Crocker  Bldg 

San  Francisco. 
Architect  ..  .Jos.    M.      Geary,    J3rd      and 

Folsom,  San  Francisi  o. 
Day's  work.  COST,   $40(10 

(3971)  W  MOULTRIE  100  S  Powhattan 
One-story   and  basement   frame   dwlg. 

Owner P.  W.  Montrouil,  255   Moul- 
trie.   San    Fi hi 
Architect  .  .  .None 
Duy's   work.  <"'  'ST,   $1250 


(3972)  SE  HOWARD  AND  EIGHTH. 
Raise  saloon,  rat  proof,  plumbing  and 
brick  work  for  same. 

Owner J.    H.    Brooks. 

Architect  . .  .None. 

Contractor.  .John  G.  Chase  Jr.,   463   31st 
Ave.,  San   Francisco. 

i  !i  1ST,  $1000 


(3973)      E  SIXTEEXTH  AVE   100  S  Anza 

S    25x .      All    work    except    finished 

hardware,  shades,  gas  and  electric  fix- 
tures, water,  gas  and  sewer  connec- 
tions for  one  and  one-half-story  and 
basement  frame  building. 

Owner Viola  A.  &  Wm.  H.   Dreyer, 

167   19th  Ave.,  S.  F. 

Architect  . .  .None. 

Contractor.  .Emile  Dahl  and  Wm.  Bahrs 
519   19th  A\\.  San  Francisco 

Filed  Oct.   30,  '13.      Dated  I  let.   27,  '13. 

Frame   up    $513.50 

Ready   for  lath    513.50 

White    coated     513.50 

Completed  and  accepted 513.50 

:M>  da>«  after 518.50 

TOTAL  CI  1ST,    $ 
Bond,    none.      Limit.    90    days.      Forfeit, 

none.     Plans  and  specifications   filed. 

i  897  I  i  S  I  >A  V  !  SO  W  Cas  ro  S  i  l  l\\v 
25  HA  173.  All  work  foi  One-Story 
frame  cottage. 

I  <u  ner Jos.  and   Adele   Blatt  ner. 

Arch  itect   .  ■ .  None. 

Contra'  tor.  .New  Era  Bldg.  I  !o  .  Inc., 
3289    Mission,   S.    F. 

Filed  Oct    30,  '13.     Dated  Oct.  27,  '13. 


(3975  1  X  WILLARD  AVE  50  W  Ceres 
W  25;  being  Lot  34  Blk  "G"  Silver 
Terrace.  All  work  for  two-story  and 
basement  frame  residence. 

owner Richard  A.  and  Caroline  E. 

Godfrey,       1639       Kirkwood 
Ave.,   San    Francisco. 
Architect  ...Plans  by  Contractor. 
Contractor.  .Stevenson     &     Gowan,    112 

Girard,  San  Francisco. 
Filed  Oct.   30,  '13.     Dated  Oct.   29,  '13. 

Frame    up    $500 

Brown    coated    500 

Completed    500 

Usual     35     days 300 

Balance  secured  by  mtge 200 

TOTAL  COST,  $2000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(3976)  S  CALIFORNIA  32-6  E  21th 
Ave  E  50xS  75.  All  work  except 
plumbing  for  two  one  and  one-half- 
story  frame  cottages. 

Owner John    Gray,    402    Broderick, 

San   Francisco. 

Architect  . .  .None. 

Contractor.  .Thos.  Hamill,  26S  25th  Ave., 
San   Francisco. 

Filed   Oct.   30,   '13.      Dated   Oct.    29.  '13. 

Frame  up  and  roof  on $1100 

Brown    coated    1100 

Completed   and   accepted lion 

Usual   35   days 1100 

TOTAL   COST.    $4  1"" 

Bond,    none.      Limit,    60    days.      Forfeit. 

none.     Plans  and  specifications  filed. 
NOTE — One  building  is  to  be  erected 

on  S  California  57-6  E  24th  Ave. 


(3977)  S  UNION  60  E  Kearny  E  21-10 
xS  6S-9.     All     work   except     grading. 

concrete,  plumbing,  painting,  gas  fix- 
tures, shades  and  finish  hardware  for 
one  three-story  and  one  two-story 
and  basement  frame  buildings. 

Owner Lorenzo        Lombardi.       423 

Union,  San  Francisco. 

Architect  ..  .L.    Traverso.      S54      Union, 
San  Francisco. 

Contractor.  .Farnocchia   Petri   &   Co. 

Filed   Oct.   30,   '13.      Dated  Oct.   29,   '13. 
Roofs  on  &  buildings  enclosed. $959. 25 

Brown  coated    

Completed  and  accepted 959.25 

Usual   35  days 959.25 

TOTAL    COST,    $3837.00 

Bond,    none.      Limit,    90   days   after  Nov. 

?      Forfeit,   none.     Plans  and  specifica- 

:i  ins   tilol 


(3979)  E  TWENTY-FIRST  AVE  250  N 
Anza  N  25xE  120.  All  work  for  two- 
story    frame    building. 

Owner Margaret   Hamill,    26S    25th 

Ave.,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .Thos.  Hamill,  268  25th  Ave. 

San  Francisco. 
Filed  Oct.  30,  '13.     Dated  Oct.  30,  '13. 

TOTAL  COST,  $2S00 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  ad  specifications.,   none. 


(3980)      EXPOSITION  SITE.     Construct- 
ing and   installing  sheet  piling  bulk- 
head. 
( iwner Panama-Pacific        Interna- 
tional   Exposition   Co.,   Ser- 
vice Bldg.,  S.  F. 
Architect  . .  .None. 
Contractor.  .Healy  Tibbitts  Constr.  Co., 

9  Main,  San  Francisco. 
Filed  Oct.  30,  '13.      Dated  Oct.   21,  '13. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $4930 
Bond,  $3000.  Surety,  Globe  Indemnity 
Co.  Limit,  30  days.  Forfeit,  $10.  Plans 
and  specifications  filed. 


(3981)      NW     HARRISON       AND       21ST. 
Xew   front. 

Owner Julia   Holgersen,   2952   21st, 

San    Francisco. 
Architect  ..  .W.  J.  Holgersen,  2952  21st, 

San  Francisco. 

Contractor.  .H.    A.      Muller,    3112      22nd, 

San  Francisco. 

COST,    $400 


(3982)  NE  FULTON  AND  PARKER 
Ave.  One-story  frame  and  galvaniz- 
ed  iron   boiler  house. 

Owner President    and      Board      of 

Trustees  of  St.  Ignatius 
College,  Inc.,  2211  Hayes, 
San  Francisco. 

Architect  .  ..Chas.  J.  Devlin,  737  Paci- 
fic  Bldg.,  S.   F. 

I  >a>  's    work.  COST,    $400 


'      NO.   25(14   JACKSON.     Alter  and 
add  to  residence  . 

Owner Mrs.   A.   Garceau,   Premises. 

Architect Ward     &     Blohme,     Alaska 

Commercial    Bldg.,    S.    F. 
Contractor,  E.  Rosenberg,   1S45  Buchan- 
an, San  Francisco. 

COST,  $400 


(3984)      NO.    11S0   FILBERT.      One-story 
brick  and  concrete  private  garage. 

Owner J.    B.    Chichizola,    Premises. 

Architect  ..  .N.     D.     Shea,     244     Kearny, 

San   Francisco. 
Day's  work.  COST,  $400 


(397S)  W  TWENTY-FIFTH  AVE  175  S 
California  S  25xW  120.  All  work  for 
one-story  and  basement  frame  bldg. 

Owner John   P.   Herlihy. 

Architect  ..  .W.     D.    Shea,     244     Kearny. 
San    Francisco. 

Contractor.  .Elmer  J.  Montgomery.   1318 
Broadway,    San    Fran.  [SCO 

Filed  Oct.   30,  '13.      Dattd  Oct.  29,  '13. 

Rough   frame  up $410 

Brown  coated  410 

Hard    finish    on Ill 

Completed    and    accepted 411 

I'sual    35    days 54S 

TOTAL  COST.    $2190 

Bond,  $1095.    Sureties,  Chas.  Schle 

and  Jno.  H.  Brickwedel.     Limit,  90  days. 


No.     326       SUTTER.         Electric 
sign. 

owner Atlas  Dining  Room  Co.,  326 

Sutter.    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Molse-Kllnkner     Co.,     1212 
Market,   San    Francisco. 

COST.    $100 


(3986)      No.    2628    MISSION.      Repairs   to 
restaurant. 

i  .i  ner A.  Streng  and  H.  W.  Hage, 

Premi 
Architect  . .  .None. 

Contractor.. C.  H.  Walton,  2745  Mission, 
San   Francisco. 

COST,   $400 


zt 


(3987)  NW  GROVE  AND  OCTAVIA. 
New  front. 

Owner Arthur    Werthei,    311    Hol- 

brook    Bldg.,   S.   F. 
Architect  . .  .None. 

Contractor.  .Pierson  &  Lee,  434  Grove, 
San  Francisco. 

COST,   $400 

(39S8)  E  DIAMOND  51-6  S  Duncan  S 
25x105.  Alterations  and  additions  to 
two-story    frame    building. 

Owner Jas.  D.   and   Annie  T.   Reid, 

1515   Diamond,  S.  F. 

Architect  .  .  .None. 

Contractor.  .Edwin  Roller,  7G7  27th, 
San  Francisco. 

Filed  Oct.  31,  '13.     Dated  Oct.  28,  '13. 

Frame    up    $275 

Brown    coated     300 

Completed   and   accepted 300 

Usual    35    days 300 

TOTAL    COST,    $1175 

Bond,    $5S7.50.      Sureties,    Fred    Dicken 

and  Frank  W.   Mullen.     Limit.   GO   days. 

Forfeit,   none.     Plans  and  specifications 

filed. 

(3989)  BLK  BDED  BY  LINCOLN  WAY 
Irving,  26th  and  27th  Aves.  Number 
of  yards  to  moved  being  37,820. 
Grading. 

Owner Swayne  &  Hoyt,  430  San- 
some,   San   Francisco. 

Architect  .  .  .None. 

Contractor.  .Sunset  Constr.  Co.,  62  Post 
San  Francisco. 

Filed  Oct.   31,  '13.      Dated  July   12,  '13.     , 

As   work   progresses 75% 

Usual    35    days 25% 

TOTAL  COST,    17c   per   cubic   yd. 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications    none. 


(3990)  S  PAGE  90  E  Fillmore  E  25xS 
105.  All  work  for  three-story  and 
basement  frame  (3  flats,  garage  and 
store  rooms). 

Owner William    R.    and    Catherine 

M.   Dillon,  768  Page,  S.   F. 

Architect  . .  .None. 

Contractor.  .A.   Petry,   336   Pierce,  S.    F. 

Filed  Oct.   31,   '13.      Dated   Oct.  .30,   '13. 

Frame  enclosed    $1000 

Brown  coated   2500 

Completed    1750 

Usual    35    days 1750 

TOTAL    COST,    $7000 

Bond,    $3500.       .Sureties.    H.    A.    Norman 

and  Phillip  Wesendunk.     Limit,  90  days 

from    recording.      Forfeit,    none.      Pians 

and  specifications  filed. 


(3991)  W  NINETEENTH  AVE  50  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner Nevada      W.     Meyers,     i960 

Page,  San  Francisco. 
Architect  .  .  .None. 

Con  tractor..  Leigh    &      Schultz,    330    8th 
Ave.,  San   Francisco. 

COST,    $2000 


W  NINETEENTH  AVE  75  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner Nevada      W.      Meyer;,      I960 

Page,  San  Francisco. 
Architect  .     None 
Contractor.  .Leigh    &      Schultz,    330    8th 

.\-  e  ,  Sai    i  i , 

COST,  $2000 

(3993)  W  NINETEENTH  AVE  25  S 
Anza.  Two-story  and  basemen!  ti  tmi 
residi 

Owner Nevada      W.      ■!•    .i    ,      i960 

i'.ii- 
Archltect  .  .  .None. 


BUILDING   AND   INDUSTRIAL  NEWS 

Contractor.  .Leigh    &      Schultz,    330    8th 
Ave.,  San  Francisco. 

COST,   $2000 


(3994)      E  THIRTY-FIFTH  AVE  Lot  "I" 
West   Clay   Park   and   Presidio.      Three- 
story   and   basement   and    attic    frame 
residence. 

Owner S.    A.    Born    Bldg.    Co.,    660 

Market,  San  iFroncisco. 
Architect  ...Edw.  G.  Bolles,  669  Market, 

San  Francisco. 
Day's   work.  COST,   $8000 


(3995)     E  POLK  50  S  Pine.     Alter  front 
'and    ratproof  basement. 

Owner L.   B.   Weiler     and  Mrs.     A. 

Beyer,   1420   Polk,  S.   F. 
Architect  .  .  .None. 

Contractor.  .J.  E.   Diekieson,    1046    Hyde, 
San  Francisco. 

COST,    $450 


(3996)  W  THIRTY-FIFTH  AVE  300  N 
Taraval.  One-story  and  basement 
frame  residence. 

Owner M.  J.     Henry,  347     Prospect 

Ave.,  San  Francisco. 
Architect  . .  .Croft's  Bungalow  Co.,  Seat-. 

tie,   Washinglt  n. 
Day's  work.  COST,  $1000 


C997)     S    OCEAN    AVE    25    E    Otsego. 
Two-story    and    basement    and    attic 
frame   dwelling. 
Owner Domonic  Tiscarnia,  233  De- 
lano, San  Francisco 
Architect  ..  .  F.    A.    Hanson,    155    Delano. 

San  Francisco. 
Day's   work.  COST,   $i800 


(E998)  HERMAN  AND  OTIS.  C  ne-story 
frame    store   room. 

Owner United  Rail  Roads,  58  Sut- 
ter,  San   Francisco. 

Architect  ..  .W.  B.  Farlow,  5S  Sutter, 
San  Francisco. 

Day's  work.  COST,   $700 


(3999)  NW  ASHBURY  205  S  Piedmont. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Pope  &  Talbot  Land  Co.,  Ft. 

Third,   San  Francisco. 
Architect  .  .  .None. 

Contractor.  .  W.  W.  Rednall,  2500  Filbert 
COST,    $5300 

(4000)  NW  ASHBURY  242  S  Piedmont 
Two-story  and  basement  frame  resi- 
dence. 

Owner Pope  &  Talbot  Land  Co.,  Ft. 

Third,  San  Francisco. 
Architect  . .  .None. 

Contractor.  .W.  W.  Rednall,  2500  Filbert 
COST,    $5300 


(4001)      N   BRYANT   62   W   Beale.      One- 
story    frame    restaurant. 
Owner Crist   Klrstovich,    62   Town- 
send,  San  Francisco. 
Architect  . .  .None. 

Contractor.. N.    F,    Nelson,    117   Laidley, 
San  Franicsco. 

COST,   $1200 


(4001)      N    BRYANT   40  W   Beale.     One- 

:    I  0]   ',       i  I  ant,  a  Icon. 

Owner Crisl    Klrstovich,   62  Town- 
send,  Sa  ii  Francisco. 

Archltecl  .  .  .  None. 

I  Ion!  ractor.  ,N.    r.    Nelson,    1 17    Laidley, 
San  Franicsco. 

COST,   $1200 


Wednesday.  Novembers,  1913. 

Owner Ted     Bergquist,     3931     21st, 

•San  Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1200 


(4003)     NW    MADRID    175    SW    France. 
One-story  and  basement  frame  dwlg. 

Owner Ted     Bergquist,     3931     21st, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,   $1200 


(4004)     N   SUTTER      107-6    E      Leaven- 
worth.    Underpin  wall. 

Owner A.  Roy  Harrison,  847  Sutter 

San  Francisco. 
Architect  ..  .  M.       Mattanovich,       Hewes 

Bldg.,  San  Francisco. 
Contractor.  .Beach  &  Hefferman,  Hewes 
Bldg.,   San  Francisco. 

SOCT,  $450 


(4005)      SE    DIAMOND    AND    24TH.   One 
story   frame  store. 

Owner Mr.  Tracy,  Premises. 

Architect  . .  .None. 

Contractor.  .Jas.  McCarthy,  432  Eureka, 
San  Francisco. 

COST,    $1000 


(4006)      N   SACRAMENTO    31-9    W    Stel- 
ner  W  29xN  103.     All  work  for  three- 
story     and    basemerit    frame     apart- 
ments. 
Owner Morris   &  Mina  Green,  Sac- 
ramento  &   Steiner,  S.   F. 
Architect  ..  .C.       O.       Clausen,       Phetan 

Bldg.,   San  Francisco. 
Contractor.  .Ratto      &      Giannini,       232 

Hartford,     San     Francisco. 
Filed   Nov.   1,   '13.      Dated  Oct.   28,   '13. 

Frame    up    $2750 

Brown    coated    2750 

Completed    and    accepted 2750 

Usual   35   days 2750 

TOTAL  COST,  $11,000 
Bond,  $5500.  Sureties,  H.  Ratto  and  O. 
Giannini.      Limit,    90    days.  Forfeit, 

none.      Plans   and   specifications    filed. 


(■4007)  S  PACIFIC  45  E  Buchanan  S 
127-8%xW  45.  All  work  except  paint- 
ing, papering,  tinting  and  heating  for 
alterations  and  additions,  new  rein- 
forced garage,  exterior  plastering  of 
house  and  new  front  for  frame  resi- 
dence. 

Owner Alice   D.   McAllister. 

Architect  ..  .Welsh   &   Carey,   Merchants 
National    Bank    Bldg.,    S.   F. 

Contractor.  .Henry   Jacks.      ISO      Jessie, 
San   Francisco. 

Filed  Nov.  1,  '13.     Dated  Oct.  27,  '13. 
On   1st  and   15th   of  each   month     T5% 

Usual    35    days,    25% $1867.25 

TOTAL  COST,   $7469.00 

Bond,    $3734.50.      Surety,    Fidelity   &   De- 

posit    Co.    of    Maryland.      Limit,    70   days. 

Forfeit,    $10.      Plans    and    specifications 

filed. 


12)      NW    MADRID    200   SW    France. 

One-story  and   basement  frame  dwlg. 


(  1008)      E  HARRISON  50  S  18th   S  75xE 
124-3.      All   work    for  one-story   ware- 
house. 
Owner Oakland    Brewing   &   Malt- 
ing   Co.,    26th    &    Chestnut, 
Oakland. 
Architect  ..  .Henry    C.   Smith,    785   Mar- 
ket,  San   Francisco. 
Contractor.  .Trevia    &    Pasqualettl,    400 

Bay,    San    Francisco. 
Filed   Nov.    1,   '13.      Dated  Oct.    30,    '13. 

Roof   on    $1955 

Concrete    floors    In 2000 

Completed   and   accepted 1250 

Usual    35    days 1750 

TOTAL  COST.    $6955 
Bond,    $4000.      Surety,    Angelo    V.    Gar- 
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PLATE  B 


Wednesday,   November  5,  1913. 

i££ino  and  Domenico  Trevia.  Limit,  40 
lays  after  Nov.  1.  Forfeit,  $5.  Plans 
nd  specifications  filed. 


II  II, dim;  operations  for  moxth 

OF    OCTOBER,    1913. 


Building  activities  for  the  month  of 
Ictober,  as  reported  by  the  Bureau  of 
luilding  Inspection  of  the  Board  of 
'ublic  Works,  show  a  total  of  532  per- 
lits  issued  amounting  to  $1, IIS, 280. 
lomplete    report    as    follows: 

Class  No.    of    Bldgs.        Amount 

Class    "A"    2  $     1ST, 350 

Class    "B"    1  35,000 

Class    "C"     14  253,083 

Frames     177  527,887 

Alterations      35S  114,960 

Total      552  $1,118,280 

REPORT    FOR    OCTOBER,    1013. 

Class  No.    of    Bldgs.        Amount 

Class    "A"     1  $       60,000 

Class    "B"    1  110,000 

Class    "C"    25  642,292 

Frames      218  747, 5S2 

Alterations     317  162, 9S6 

Total      562  $1,722,S60 


NOTICE    OF    NON-LIABILITY. 


ct.  27,  1913— NE  TENTH  100  SE 
Howard  SE  125xNE  100.  Margaret 
Lynch       as      to    improvements      on 

leased  property    

• ■ 

III  II.DER'S    BOND. 

ct.  27,  1913 — S  WASHINGTON  9S-9 
W  Front  W  30xS  120.  Bianclii  Poul- 
try &  Produce  Co  with  F  Rolandi; 
Sureties,  H  J  Perazzi  and  Arthur 
Granfield.      Bond    $13,692 


OTICE       OF       NON-RESPONSIBILITY. 


ct.  27  ,1913 — NW  STOCKTON  AND 
O'Farrell  —  137-6  N  137-6  E  137-6 
S  137-6.  Heyman  Bros  Co  as  to  im- 
provements  on   leased   property.... 


NOTICE  OF  NON-LIABILITY. 

ct.  30,  1913— E  TWENTY-FOURTH 
Ave  150  S  Anza  S  25xE  120.  Jacob 
Weissbein  as  to  improvements  on 
'eased    property     


COMPLETION  NOTICES 


San  Francisco. 

ct.  1,  1913— N  JACKSON  6S-6  E 
Larkin  E  23xN  87-6.  Geo  F  Welch 
to  Chas  J  U  Koenig.  .  .  .SeDt.   29   ,1913 

'ct.  1,  1913-^SW  TWENTY-FIRST 
and  Harrison.  Ford  Motor  Car  Co 
of  California  by  Clinton  Fire- 
proofing    C    to    Lyden    &    Bickel 

Sept.    24,     1913 

ct.  1,  1913— SE  POWELL  AND 
O'Farrell.  The      Union      League 

Club,    Lessee   to   A  C  Wocker 

Oct.    1,    1913 

ct.  1,  1913 — NE  WASHINGTON  & 
Octavia  E  137-6xN  127-8%.  A  B 
Spreckels  to  John  G  Sutton  Co.... 
Sept.    29.    1913 

let.  1,  1913 — E  FORTY-SEVENTH 
Ave  250  S  Balboa  S  50xE  120.  Eu- 
gene B  Hallett  to  whom  It  may 
con-.ern    Sept.    30.    1913 

ct.  1,  1913— E  FORTY-SEVENTH 
Ave  310  S  Balboa  S  50xE  120.  Eu- 
zene    B    Hallett    to    whom    It    may 


I'UZLDING   AND   INDUSTRIAL   NEWS 

concern    Sept     22.    1913 

Oct.  1,  1913 — NE  VALLEJO  &  HYDK 
24x60.       William    K    Bush     to    E    J 

Montgomery Sept.     18,     1913 

Oct.  1,  1913^S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-G  N  137-6.  Winslow  Ander- 
son   to   Thomas    Elam   &    Son 

Sept.    30,     1913 

Oct.  1,  1913— SW  O'FARRELL  AND 
Broderick  S  74xW  35.  E  W  and 
A  M  Bender  to  whom  it  may  con- 
cern     Oct.    1,    1913 

Oct.  1,  1913— SE  CALIFORNIA  AND 
Leldesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending on  E  and  W  sides  137-6. 
The  Insurance  Exchange  to  Vulcan 
Iron  Works.  Sept.  29;  J  E  O'Mara 
Sept.    29,   1913 

Oct.  1,  191S— W  DRUMM  91-8  S  Sac- 
ramento S  31-9  W  70  S  14-4  W  67-6 
N  46-1  E   137-6.     John  A  Lennon  to 

Pacific   Fire  Extinguisher  Co 

Sept.   27,   1»13 

Oct.  1,  1913— SE  GOLDEN  GATE  AV 
and  Laguna  S  lOOxE  54  m  or  1.  Jas 
F  Coghlan  vs  Mrs  Kate  Besore, 
2-5;  Frank  J  Fallon,  1-5;  Jas  Fal- 
lon,   1-5;   Eugene  Fallon,    1-5..  $186. 25 

OCT.  3,  1913— S  GREENWICH  150 
W  Larkin  W  25xS  150.  Mae  Marino, 
Rinaldo  J  and  Ida  M  Olivi  to  Ratto 
&  Giannini Oct.   2,   1913 

Oct.  3,  1913— E  PUTNAM  (Putnam 
Ave)  125  N  Jarboe  (Jefferson) 
Ave  N  50xE  70  Lots  1094  and  1096 
Gift  Map  S.  Thos  S  Webb  to  T  H 
Parry Sept.     27,     1913 

Oct.  2,  1913— W  NINTH  AVE  100  S 
Irving  W  73xN  66.  Patrick  Furlong 
to   whom  it  may   concern 

Oct.  2,  1913— EDDY  NO.  47,  fronting 
on  Eddy  and  Market.  Leong  Entow 
to   Brandt  &  Stevens Oct.   1,   1913 

Oct.  2,  1913 — S  EIGHTEENTH  AND 
Collingwood.  L  A  Gautier  to  E  A 
F   Carson Oct.    2,    1913 

Oct.  2,  1913 — E  STOCKTON  50  S 
Sutter  E  80xS  40-8%.  Sierra  Invst 
Co  to  F  L  Maino Oct.  2,   1913 

Oct.  2,  1913— SW  O'FARRELL  AND 
Broderick  75xW  40.  Frank  Neidick 
vs  Ada  M  Bender $301 

Oct.  2,  1913— NW  THIRD  &  BRYANT 
N  SOxW  115.  Redwood  Mfgrs  Co  vs 
H  D  Matherly,  John  O'Kane,  John 
Doe  Ross  and  Josephine  Hendriek- 
son    $45.79 

Oct.  4,  1913 — N  TWENTY-SEVENTH 
80  E  Noe  E  26xN  114.  Charles  A 
and  Martha  Michelsen  to  whom  it 
may    concern Sept.     30,     1913 

Oct.    4,    1913— iE    NINTH    AVE    160    S 
Balboa  27-5x120.     Christina  Stewart 
Wells  to  whom   it  may  concern.. 
Oct.   4,    1912 

Oct.  4.  1913— NE  BUSH  &  STOCKTON 
N  78xE  S'S-10.  Harriet  McCarthy 
to  Fred  C  Jones Sept.   27,   1913 

Oct.  4,  1913 — S  LAWTON  96  E  10th 
Ave  S  lOOxE  24.  A  V  or  Andrew  V 
Anderson Oct.    2,    1913 

Oct.  4,  1913— NW  FOLSOM  275  SW 
Third  NW  155  SW  175  SE  75  NE 
99-0%  SE  SO.  Henry  E  Holmes  to 
whom   it   may   concern.  ..  .Oct.   4.   1913 

Oct.  4,  1913— NW  BUSH  AND  VAN 
Ness  Ave  N  60xW  100.  Charles 
Brown  &  Sons  (cpn)  vs  J  P 
Sweeney,  R  J  MacKenzie  and  Mary 
MacKerzie     (wf) $132.90 

Oct.  6,  1913 — W  PALM  AVE  226-4  S 
Euclid  Ave  S  33-4xW  120.  Chas 
F  W  Webber  Jr  to  whom  it  may 
concern    Completed   

Oct.  6,  1013— LOT  26  BLK  "I"  Mission 
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I'  i  Rubie  Hanson  and  Bertha 
Koenigstlial  *o  Frederick  A  Han- 
son     Sept.   29  ,1913 

Oct.  6,  1913— SE  TWENTY-SECOND  & 
Eureka       S    60xE       23-9.         Hannah 

Howarth  to  Richard  Fahy 

Aug.    4,    1913 

Oct.  6,  1913— E  LARKIN  87-6  N 
Broadway  N  25xE  137-6.  A  D  Van 
Dorn  to  W  L  Terry Oct.  1,  1913 

Oct.  6,  1913 — W  ARKANSAS  175  N 
20th  N  25xW  100.  Guiseppe  Cava- 
glieri  to  whom  it  may  concern.... 
Oct.   4,   1913 

Oct.  6,  1913— S  JACKSON  228-8  E  Polk 
E  46-4xS  127-8%.  The  San  Fran- 
cisco Polyclinic  &  Post  Graduate 
College  to  Frederick  W  Snook  Co. 
Oct.   2,   1913 

Oct.  6,  1913— NE  FOURTH  AVE  & 
Parnassus  Ave  N  70  E  57-6  S  53-3 
m  or  1  W  60  m  or  1.  Augusta  M 
Hewitt  to  whom  it  may  concern.. 
Oct.    6,    1913 

Oct.  6,  1913 — NE  TURK  &  FILLMORE 
X  275xE  130.  Realty  &  Rebuilding 
Co  by  MacDonald  &  Kahn  to 
Lyden   &    Bickel 'Sept.    29,    1913 

Oct.  7,  1913 — W  FIFTEENTH  AVE 
100  N  Judah  N  25xW  127-6.  T  i-. 
McGovern  vs  Holger  Nelson  and 
A    E    Olson $115 

Oct.  7,  1913 — SE  ALMA  &  SHRADER 
W  H  Yates  vs  M  F  Cariss  and  W  S 
King     526.95 

Oct.  7,  1913— N  NINETEENTH  175  E 
Sanchez  E  25xN  114.  Eureka  Sash 
Door  &  Moulding  Mills,  $553.42;  A 
Davis,  $273  vs  Joseph  and  Linda 
E   Herb   and   S   Malmberg 

Oct.  7,  1913 — NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lux 
School  of  Industrial  Training  to 
H   Maundrell Oct.    2,    1913 

Oct.  7,  1913— E  FOURTH  AVE  210  N 
"C"  25x125.  Jennie  Frye  to  Leslie 
G   Geary Oct.    6,    1913 

Oct.  7.  19  13— NW  JACKSON  AND 
Drumm  N  60xW  60.  Thos  W 
Butcher  to  Bradley  &  O'Reilly  and 
George  Goodman  Artificial  Stone 
Co    Oct.    6.   1913 

Oct.  7,  1913 — E  SECOND  AVE  250  N 
Anza  N  25xE  120.  Chas  S  Boyen 
to  whom  it  may  concern.  .Oct.  2,   1913 

Oct.  7,  1913— N  PAGE  30  W  Webster 
W  30xS  100.  Rousseau  Realty  Co 
to  whom  it  may  concern.  .Oct.  6,  1913 

Oct.  7,  1913 — NE  TURK  &  FILLMORE 
N  275xE  130.  Realty  &  Rebuild- 
ing  Co    by   MacDonald    &    Kahn    to 

Pacific   Fire    Extinguisher   Co 

Sept.    29,    1913 

Oct.  T.  1913 — 3  JACKSON  228-8  E 
Polk  E  46-4xS  127-8>4.  The  San 
Francisco  Polyclinic  and  Post 
Graduate  College  cpn  to  The 
Turner    Co Oct.    2.    1913 

Oct.  7  ,1913 — E  FIFTEENTH  AVE 
125  N  California  25x127-6.  O  E 
Anderson  to  whom  it  may  concern 
Oct.    6,    1913 

Oct.  7.  1913— N  NINETEENTH  175  E 
Sanc.l  *z  E  25xN  114.  Chas  J 
Powers  vs  J  Herb  &  S  Malmsburg 
$145.40 

Oct.  8,  1913— SW  O'FARRELL  AND 
Jones  W  49-6  S  68-9  W  22  S  22  E 
71-6  N  90-9.  A  E  Hornleln  vs  J 
M   Kane  and   W  J  Yore $439.69 

Oct.  8,  1913— E  LYON  99  S  Union  S 
25xE  40  m  or  1.  Mary  S  Newmeyer 
to    J    A   Hill Sept.    24.    1913 

Oct.  8,  1913— W  SECOND  AVE  135  S 
Irving  S  25xW  120.  W  J  and  Mary 
K  Wagner  to  Ed  Zlnkand  &  Son.. 
Sept.     29,     1913 
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Oct  S,  1913 — XE  TURK  AND  FILL- 
more  N  275xE  130..  Keatly  &  lie- 
building  Co  by  MacDonald  &  Kahn 
to  Western  Furnace  and  Cornice 
Co Sept.    29    ,1913 

Oct.  8,  1913— NE  WASHINGTON  & 
Octavia  E  137-6xN  127-8%.  A  B 
Spreckels  to  The  McGilvray  Stone 
Co Aug.    11,    1913 

Oct.  S,  1913— NE  TURK  AND  FILL- 
more  N  275xE  130.  Realty  &  Re- 
building Co  by  MacDonald  &  Kahn 
to   Pacitic   Mfg  Co Oct.   S,   1913 

Oct.  8.  1913 — N  IRVING  32-fi  W  9th 
Ave  W  25xN  69.  John  Meierdierks 
to    Mager    Bros Completed   

Oct.  8,  1913— SW  MARKET  AND 
FOURTH.  Judah  Boas  to  Ira  W 
Coburn    Inc Oct.    7,    1913 

Oct.  8,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co.  to  Healy  Tibbitts  Con- 
struction   Co Sept.    27,    1913 

Oct.  8,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tibbitts  Con- 
struction   Co Oct.    4,    1913 

Oct.  8,  1913 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position  Co   to   Pringle-Dunn   &   Co 

Oct.  8,  1913 — S  PACIFIC  AVE  155  E 
Webster  E  30xS  117;  No.  2221  Paci- 
fic Ave.  Judah  Boas  to  Ira  W 
Coburn    Inc Oct.    7,    1913 

Oct.  9.  1913— E  RA.MONA  AVE  205  N 
loth  N  25xE  75.  Sallie  Clot  to  - 
Ducasse    Oct.   7.   1913 

Oct.  9,  1913— SW  SANCHEZ  AND 
Elizabeth  25  on  Sanchez  x  101-9  on 
Elizabeth.  Martha  Anderson  to 
A    W    Burnett   &   Co Oct.    8,    1913 

OCT.  9,  1913— XW  VAX  XESS  AVE  & 
Post  N  120xW  159-9.  Hecht  Invst 
Co  to  Lindgren  Co Oct.  4,  1913 

Oct.  9,  1913 — W  STANFORD  106-3  S 
Brannan  W  SO-l^xS  100.  Crane  Co 
to  E  M  Huie  &  Co Sept.  8,  1913 

Oct.  9,  1913— X  SiCAMORE  AVE  230 
W    Mission    W    25xN    100.      Mary    E 

Soto    to    Gustave    Anderson 

Sept.     30,     1913 

Oct.  9,  1913— S  GEARY  137-6  E  Mason 
E  37-6xS  137-6.  Stewart  Estate  Co 
to    Western   Iron   Wks....Oct.    6,    1913 

Oct.  9,  1913— W  DOLORES  53  S  21st 
W  95xS  25.  C  T  O'Leary  to  X  A 
Carlson Oct.    8,    19'3 

Oct.  10,  1913— N  TWENTY-NINTH 
105  W  Castro  W  2jxX  114.  Arthur 
T    .lannson    to    whom    it    may    con- 

Oct.    10.    1913 

Oct.  10,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6.\S  82-6.  T  J  Crowley 
an.]    II    P    Stoltenberg    to    Bishop    & 

Duarle    Oct.    9,    1913 

1913-  -N    BROADWAY   68-9    W 
Webster    W    14S-9xN    275.     James  L 
Gilvray   Stone  Co, 
Oct  9,  '13;  Campbell  Bros.. Oct  3.   1913 

-LOT    9    BLK   "B"    Mis- 
sion   Street     Land    Co.      Home 

3    Co    to    William    H    Grahn.... 

Oct.     8.     1913 

3TOCKTON  50  S 
Shatti  ■  -,■•!.  Sierra  Inv 
Co  to  P  J  Lyi       Oct.   Hi,   1913 

Oct.  10.  1913  THIRD  AND 
TOW1  W  ".7-6.  John  A 
and  D  Williamson  •■.  1 1  a  w  Coburn 
Oct.    8,    1913 

Oct.     10,     1913— N     PULTON     137 

Augusta    E 
.  lolm   &   Allyn. . . . 
Oc'      :>     1913 

Ocl     II  i   Map  So.  l 

W    G 

I   ■  II      Oct.     X.     19  13 

Oct.        11,        1913— S       VANDEWATER 
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:n  -3    E    Mason    22x60.      Luigl     '■■ 

to   B   Pagano Jet.    II,    1913 

Oct.  11,  1913— XW  McKINNON  AVE 
and    Newhall    X    lOOxW    50.       J    M 

Cervieres   to  J   M    Burns.. Oct.    2,    1913 

Oct.  11,  1913— N  PFEIFFER  67-6  W 
Grant  Ave  W  27-6  N  52-6  E  5  N  2-6 
E  22-6  S  55.  G  Cosce  to  Devencenzi 
Bros    &    Co Oct.    10,    1913 

Oct.  11,  1913 — E  FIFTH  ^ l'  1  - 7  X  Par- 
nassus Ave.  C  A  Hall  to  whom  it 
may   concern Oct.    11,    1913 

Oct.  11,  1913— S  VALLEY  205  E 
Castro  E  25xS  114.  Charles  and 
Sadie  McArthur  to  whom  it  may 
concern Oct.    4,    1913 

Oct.  11,  1913— EDDY  NOS.  40  AND  42. 
M  Lager  to  Wm  C  Lynch. Oct.  11,  1913 

i'it.  11,  1913 — SE  SANCHEZ  AND 
24th  S  90  E  25  N  90  —  25.  Peter 
Gumm   to   A  E  Olson Oct.    14,    1913 

Oct.  14,  1913— X  SEVENTEENTH  100 
W    Howard    W    25x100.      John    and 

Daniel    Lagan    '.o    \V    M    Foley 

Oct.    14,    1913 

Oct.  14,  1913— E  MISSISSIPPI  50  S 
18th  S  25xE  100.  Otto  and  Ella  R 
Scharteg  to  E  A  Janssen.Oct.  11,  1913 

Oct.  14,  1913 — SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  California 
and  at  rear  end  107-6  and  extend- 
ing on  E  and  W  sides  137-6.  The 
Insurance  Exchange  Inc  to  W  P 
Fuller  &  Co,  Oct.  11;  Thos  Day 
Co Oct.    11,    "913 

Oct.    14,    1913— E    TWELFTH    AVE    75 

5  Anza  S  25xE   100.  Alfred  T  Morris 
to  whom  it  may  concern. Oct.  10,  1913 

Oct.  14,  1913— SW  TWEXTY-FIRST 
and  Harrison.  Ford  Motor  Co  by 
Clinton  Fireproofing  Co  of  Califor- 
nia to  Xorth  Star  Iron  Works.... 
Oct.    10,    1913 

Oct.  14  ,1913 — E  TAYLOR  91-S  N 
Slitter  22-11x87-6.  Herman  D  or 
H  D  Hogrefe  to  whom  it  may  con- 
cern     Oct.    10,    1913 

Oct.  14,  1913— N  BUSH  137-6  E  Du- 
pont  X  115  W  27-6  N  22-6  E  27-6  N 
7a  E  5S-9  S  70  E  20  S  137-6  W  78-9. 
Mflcdor.ough    Estate    Co    to    Mealey 

6  Collins Oct.  10,  1913 

Oct    14,    1913— S    GREENWICH    100    E 

Hyde    S    6S-9xE      37-6.        Laura      B 
Powers  to  Holm  &  Son.... Oct.  9,  1913 
Oct.     11      1913— X     TW'ENTIETH,     bet 
Connecticut  and  Missouri  25  W  Mis- 
souri   frontage    of   lot.      Amanda    E 

Tufft    to   J    S   Mailoch Oct.    10,    1913 

Oct.  14  ,1913— S  BUSH  165  W  Polk  W 
27-6xS     120.      F    W    Noltemeier     to 

William    Martin Oct.    )'.    1913 

B<  I'RTISS  Lot  40  Blk 
5,  i 'rocker  Amazon  Tct.  Veronica 
M     Brown      and    Meta      Mahan      to 

Oliver    Evans Sept.    25,    1913 

Oct.     15.       1913— E      TWENTY-THIRD 

-»0   S  Clement   S   25xE    120.      T 

Anderson   to   whom   it   may   concern 

Oct.     15,     1913 

i  I  IRTY-FIRST   AVE 
\   Balboa   N  25xE   120.     Frank 
B  U  inters  to  Geo  F  Cleese.  .Oct.  9,  '13 

I,    1913 — S   GENEVA    AVE 
E    .Madrid    K    25xS    100.      Wallace    J 

;  us   Anderson.  .Oct.  7,   1913 
913  —  XW      BALBOA      AND 
43rd   Ave   X    :  00a  H     scar    I  lc\  - 

man    ,V    i;i  o    to    W    1]    l'|.liam  .  .<  let.    9,   '13 

'  -    \  i  i   ■  ,,eker 

I  Vrthur    G    Duncan 

io    I,    1,   Allen Oct.    15,    1913 

LIFORNIA     & 
oi     Ca   ifor- 
nla    anil    at    rear    11)7-6    and    e  » 

!ng  on   i:  and   w   sides   187-6 
Insura me    Exchange    Inc    to    w    D 
Henderson Oct.    15,    1913 


W 'iine-ii:.\ .   Novembei 

I,  1913— N  PINE  57-8  W  Stock- 
tun  W  20  X  59-6  E  17-6  S  19-6  E 
2-6  S  40.     John  and  Sara  Rice  Ber- 

mingham  to  Arthur  D  Collman 

Oct.    16,    1918 

Oct.  Ii6.  1913 — X  TWEXTY-THIRD 
26-9  W  Diamond  23xS5.  Margaret 
B  and  Paul  Semmig  to  Charles  F 
Weldon Oct.    15,    1913 

Oct.  15,  1913— CARL  No.  172  on  N 
line  bet  Cole  and  Stanyan.  William 
Sargent   to  J  J   Murray.. Oct.   14,   1913 

Oct.  16,  1913— W  Willard  75  S  Turk 
S  25xW  96-5.  Mr  a"^  Mrs  S  or 
Carrie  Goldsmith   to   W   F  Dulfer.. 

Oct.    7,    1913 

Oct.  17,  1913 — E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  51-414 
W  60  th  18-lOVi-  W  F  Wilson  Est 
Co  to  Fibrestone  &  Roofing  Co.... 
Oct.   16,   1913 

Oct.  17,  1913— N  GEARY  90  W  Jordon 
Ave  N  lOOxW  30.  Frank  Pegel  to 
whom  it  may  concern Oct.  2,  1913 

oet.  17,  1913— SE  EDDY  &  FILLMORE 
S  275xE  130.  Realty  &  Rebuilding 
Co  to  MacDonald  &  Kahn.. Oct.  17,  '13 

Oct.  18,  191— W  FOURTH  AVE  75  N 
Kirkham    N    25xW    95.      T   F  McDer- 

mott  and  Sarah  G  McDermott  to  R 
Keller Oct.     16.    1913 

Oct.  18,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  82-6.  T  J  Crowley 
and  H  P  Stoltenberg  to  Hicks  & 
Folte Oct.    10,    1913 

Oct.  20  ,1913— S  BROADWAY  149-6  W 
Taylor  W  1S-9xS  60.  Lillian 
Palmer  and  Emiij  E  Williams  to 
J  H  Malloeh Oct.   18,  1913 

Oct.  20,  1913— E  EIGHTH  165  S 
Howard  30x137-6.  A  Hinkelmann 
to  O  W   Britt Oct.   17  ,1913 

Oct.  20  ,1913— SE  CALIFORNIA  & 
Gough  E  72-6xS  109.  Sylvain 
Schnaittacher  to  A  H  Wilhelm.... 
Oct.    11,   1913 

'  let,  20  1913— SE  EDDY  &  FILLMORE 
S  u7.,xE  130.  Macdonald  &  Kahn 
to  whom  it  may  concern. Oct.  17,  1913 

Oct.  20  ,1913— E  TWENTY-FIRST 
Ave  225  N  Anza  N  25xE  120.  Mar- 
garet Hamill   to  Thos  Hamill 

Oct.    16,     1913 

Oct.     20i    ,1913 — W     FOLSOM     460     N      1 
Stoneman    X    25xW    SO.        Giuseppe 
Pedrone    to    Francesco    Bonaccorso 
Oct.    20,    1913 

Oct.   20  ,1913 — SE  BUSH  &  CHELSEA      '. 
Place   E    39-6xS   S2-6.      T  J   Crowley 
and   H  P  Stoltenberg   to  McCabe   &      I 
Brown Oct.    17,    1913 

Oct.  20,  1913— X  NINETEENTH  150  E  j 
Sanchez  25x114.  Louis  J  Henrioulle  1 
to   S   Malmburg July    2,    1913 

Oct.  20,  1913— W  ARLINGTON  225  S 
Mateo  25x100.  John  Hnlvorsan  to 
John   P  Dybdal Oct.    IS   ,1913 

Oct.  21,  1913— NW  JACKSON  AND 
Drumm  N  60  S  60  W  60  E  60.  Thos 
W  Butcher  to  Cronan  Cornice  Wks 
Oct.   21,   1913J 

Oci      21,    1913— E    NINTH    AVE    275    N 
"D"  N  75xE  120.   Daniel  S  McCarthy      ; 
to  whom  it  may  concern. Oct.  21.  1913 

Oct.  21,  1913— NW  POST  AND  SCOTT 
X  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital 
Simcnds    Machinery    Co.. Oct.    17,    191 

Oct.  21  ,1913 — E  BANKS  175  N  Eu- 
genia Ave  25  on  Banks  x  70.  Ber- 
mardino  Barbero  to  whom  it  may 
i  onci  in Oct.    20, 

let  21,  1913— W  NINTH  200  S  Market 
S  25xW  80.  Catherine  Degan  to  F 
o   Denke Oct.   16,   191; 

let.  21,  1913— SE  BUSH  &  CHELSEA 
Place  E   39-6xS  82-6.     T  J  Crowley 


Wednesday.   Novembers,  1913 

and   H  P  StoltenLere    to   Geo   Haub 

Oct.    16,   1913 

Oct.  21,  1913— N  BROADWAY  bet 
Baker  and  Broderick.  Albert  L 
Ehrman  to  Frank  M  Garden  &  Co 
Oct.     20,     1913 

Oct.  21  ,1913— SW  BELVEDERE  & 
Grattan.  Ernestine  V  Seheid  to 
Otto  Carson  &  Co Oct.  20,  1913 

Oct.  21,  1913— S  FELL  134  W  Polk  W 
31  S  135-2  54  to  n  pt  «n  N\v  Market 
NE  3S-2%  N  112-10^.  P  J  Mc- 
Govern  to  Arthur  Elvln..Oct.  IS,  1913 

Oct.  21,  1913— SE  SIXTH  &  MINNA 
E  100  S  75  W  25  N  50  W  73  N  25 
100  V  Blk  38.  Lange  Invst  Co  to 
J  J  Connolly  &  Son Oct.   14,  1913 

Oct.  21,  1913 — N  BROADWAY  47-7  W 
Grant  Ave  W  21-2xN  48-6.  Prosper 
Bacigalupi  to  G  Caranza  and  A 
Curran    Oct.    20,    1913 

Oct.  22,  1913— E  STOCKTON  50  S 
Sutter  E  SO  S  40-8%  —  SO  N  40-S% 
Sierra  Invst  Co  to  John  G  Sutton.. 
Oct.     22,    1913 

Oct.  22,  1913— E  CHURCH  51  N  27th 
N  25xE  95.  Otto  A  Busse  to  Einar 
Peterson Oct.    22,    1913 

Oct.  22,  1913— NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lux 
School  of  Industrial  Training-  to 
Joseph  Musto  Sons-Keenan  Co.... 
Oct.    20.    1913 

Oct.  22.  1913— E  STOCKTON  50  S 
Sutter  E  80  S  40-S%  —  SO  N  40-S% 
Sierra  Invst  Co  to  Van  Emon  Elev 
Co Oct.     22,     1913 

Oct.  23,  1913— S  MISSION  146-6  W 
10th  W  102-10  S  SO  W  27-4  S  SO  E 
130-2  N  160.  Gantner  &  Mattern 
Co  to  Lindgren  Co  (2  completion 
notices   filed)     Oct.    IS.    1913 

Oct.  23,  1913— LOTS  9  AND  10  BLK 
35  Reis  Tract.  John  E  Lindberg  to 
A   H   Wheeler Oct.    S,    1913 

Oct.  23,  1913— N  OAK  157-6  W  Van 
Ness  Ave  W  89-9  N  120  E  6S-9  S  40 
E  21  S  SO.  The  Young  Men's  In- 
stitute Hall  Ass'n  to  The  Daniel 
O'Day    Co Oct.    15,    1913 

Oct.  23,  1913— N  PAGE  163  W  Frank- 
lin W  54-6XN  120.  Druids  Hall 
Society   to  F  J   Klenck..Oct.   22.    1918 

Oct.  23,  1913— E  EIGHTEENTH  AVE 
128  N  Clement.  John  Donahue  to 
Jeremiah    Scanlon Aug.    2S.     1913 

Oct.  23,  1913— E  FORTIETH  AVE 
100   S  "I"   S   25xE    100.      Gust-av  and 

Eva  Thielke   to  C   Wengard 

Oct.    23.     1913 

Oct  24,  1913— W  WINFIELD  (Chapu- 
ltepec)  50  S  Esmeralda  Ave  S  _  x 
W  70;  Lot  292  Gift  Map  No.  3. 
Mary  Chesney  to  A  W  Burnett.... 
Oct.   23,    1913 

Oct.  24,  1913— N  BUSH  121-4%  W  Polk 
W   56-7%xN   120.      L  A  Myers   to    O 

W  Britt  and  B  C  Van  Emon 

Oct.    23.     1913 

Oct.  27.  1913— NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lux 
School  of  Industrial  Training  to  D 
B    Farquaharson Oct.    22,    una 

Oct.  27,  1913— W  FIFTEENTH  AVE 
200  N  Irving  N  50xW  127-6.  Sunset 
Home  Realty  Co  to  Cox  Bros.... 
Oct.    27.     1913 

Oct.  27,  1913— NE  EIGHTEENTH  & 
Mississippi  25x100.  Jos  and  Lilah 
Cole  to  H  H  Bergfeld.  . .  .( let.   20,   1918 

Oct.  27,  19n3— S  EIGHTEENTH  110 
E  Dolores  —  2S  S  112  W  8  S  15  W 
20  N  157.  Theresa  D  Murphy  to 
Frank  Ennis  and  John  II  McGlvern 
Oct. 

Oct.  27,  1913— LOT  35  BLK  12. 
Crocker    Amazon    Tract.      Clarence 
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D  Bevier   to    whom    it    may   co 
Auk.    1,    191? 

Oct.  27,  1913— NW   TAYLOR  & 
Place    (Lewis   Place)    N   28-9xYi 
Josephine   Winterburn   to  Continen- 
tal  Fireprooflng  Co Oct.   20,   1913 

Oct.    28,    1913 — S   SUTTER    76    \\ 

40-6xl0i).      Alicia     B    Wood    to    P    J 
Lynch Oct.    2  i 

Oct.  28,  1913 — S  SUTTER  2:.  W  Larkln 
W  40xS  120.  Florence  Ward  to  J  D 
Hannah Oct.    22,    1913 

Oct.  28,  1913— TWENTY-SECOND  NO. 
3191.  Geo  B  Heart  to  Peter  Xlegas 
Oct.    25,   1913 

Oct  28,  1913— E  STOCKTON  50  S 
Sutter  E  80xS  40-8%.  Siecra  In- 
vestment Co  to  C  J  Hillard  Co,  Oct. 
27.  '13;   W   P  Fuller  Co.. Oct.    27.    1913 

Oct.  23,  1913— LOT  645  Gift  Map  No. 
3.  Johann  Knudsen  to  whom  it 
may    concern Oct.    22.    191 :: 

Oct.  28,  1913— N  MISSION  AND  NEW 
Montgomery  NW  160-1*4  NE  138 
SE  160  SW  143-10%.  Central  Bldg 
Co  to  Ralston  Iron  Wks..Oct.  21,   19-13 

Oct.  28,  1IU3— E  STOCKTON  50  S 
Sutter  E  SOxS  40-8%.  Sierra  Invst 
Co  to  Ideal  Cornice  Co.. Oct.   27.    1913 

Oct      28,    1913— E    TWELFTH    A\i 
N  Anza  25x82-6.     Geo  E  or  G  E  and 
Mary  A  Mitchell   to  Max  Hani 
and   Fred    McKay Oct.    23,    1913 

Oct.  2S,  1913— NW  VAN  NESS  AVE  & 
Post  N  120xW  159-9.  The  Hecht 
Invst  Co  to  John  G  Sutton  Co,  Fish- 
er &  Wolfe  Co  and  J  St.  Denis  &  Co 
Oct.   IS,   1913 

Oct.  28,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  S2-6.  T  J  Crowley 
and  H  P  Stoltenberg  to  Clark  & 
Dickson Oct.    10,    1913 

Oct.  29,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronts  N  on  California 
and  at  the  rear  end  107-6  and  ex- 
tending on  E  and  W  sides  137-6. 
The  Insurance  Exchange  Inc  to  The 
Turner    Co Oct.    20,    1913 

Oct.  29  .1913— N  RIPLEY  225  E  Fol- 
som  E  25xN  100.  Giuseppe  Cav- 
aglieri  to  whom  it  may  concern.... 
Oct.    17  ,1913 

Oct.  29,  1913— E  SANCHEZ  400  E 
30th  S  25x125.  Chas  Anderson  to  C 
Anderson Oct.   IS,   1913 

Oct.  29,  1913— E  TWELFTH  AVE  125 
S  "C"  (Cabrillo)  S  25xE  120.  Wil- 
li-am  G  and  Louise  Gertrude  Kaiser 
to   Leonard  Youngferdorf .  .Oct.   4,   '13 

Oct.  29,  1\>16— s  DAY  305  W  Noe  W  23 
xS  114.  Julia  C  Schmidt  to  Louis 
J  Roberts  and  John  B  Woolfrey.  .  .  . 
Oct.     29,     1913 

Oct.  29  ,1913— E  STOCKTON  50  S 
Sutter  E  SOxS  40-S%.  Sierra  Invst 
Co  to  H  D  Samuel  Co. . .  .Oct.  27,  1913 

Oct.  27,  1913 — E  STOCKTON  50  S 
Sutter  E  SOxS  40-S%.  Sierra  Invst 
Co  to  Wm  G  Gilmour.  .  .  .Oct.  27,   1913 

Oct.     30     ,1913— FOUNTAIN    AT     EN- 
trance  of  center  lines  of  St.  Frai 
Boulevard  and  Santa  Barbara     ! 
St.  Francis  Wood.     West  Gate  Paris 
Co  to  Gass  Bros  Co Oct.  22,  1913 

Oct.  30,  1913— S  BUSH  57-2  E  Larkin 
27-3^x92-11.  The  Kincanon  Con- 
struction Co  to  whom  it  may  con- 
cern    Oct.  30,  1913 

Oct.  30,  1913— E  STOCKTON  50  S  Sut- 
ter E  SOxS  40-8%.  Siena  Inv  Co  to 
Roberts  Mfg  Co Oct.   30,   1913 

Oct.  30,  1913— S  BRUCE  50  E  Harold 
Xv'  Joseph  Brayshaw  to  V  M 
Trace Oct.    29.    1913 

Oct.  30,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Monson  Bros,  Oct. 
29;  John  Monk   Oct.  29,  1913 


1   113       NW  .IT! 'All   &    21, Til    AY 

W   32-6xN    i""       Sol   Gel      &   Sons   to 

m  .>    con  e;  n  i  n  i.  „    iai3 

1913 — SW  CALIFORNIA   AND 

dorff.         The    Insurance      Ex- 

ue  to  The  Dow  Pump  &  Diesel 

ne    Co i  >et.    22.    1913 

Oct.   31,    1913 — W  NOE  64  N  Day   N   50 
xW     SO.       Edw    Connors     to    Jno    P 

Cuneo Oct.   31,   1913 

1913— E    DOLORES    219-6    S 
-2nd    s    23x137-6.     Jas   E   and    i: 
M    Farnham    to    whom    it    may    con- 

Oct    29,    1913 

1913      s    SACRAMENTO    1  12-6 
W    Walnut    W    25xS    100.      Catherine 

B  Lippincott  to  J  M  Ploeger 

Oct.    31,    1913 

1913— N   BROADWAY    68-9    W 
er    W    14S-9xN    273.      James   L 
Flood  to  C  C  Morehouse.  .Oct.  21.   1913 

1913— W   NINETEENTH   AVE 

223     N     Balboa     25x120.       James     W 

i        •  n   to   whom  it   may   concern.. 

Oct.    30,    1913 

1013—  LOTS   13   AND   34     BLK 
1   Heyman  Trait  No.   2.     George  Ty- 

minski    to   John   Rodomistken 

Oct.    30,    1913 


LIENS  FILED 


SAX    FRANCISCO    COUNTY. 


,1913— NW    VAN    NESS    AVE 

and   Bush    N   60xW    100.      Macdonald 

&  Applegarth  vs  R  T  and  May  Mac- 

Kenzie    and   James    P   Sweeney .  .$6000 

1913— W    FIFTEENTH    AVE 

N     Anza    N    36xW    120.         J     M 

it   vs  D  C  Robinson $1S3.S4 

1913— N  NINETEENTH  175  E 
Sanchez  E  25xN  114.  Hart-Wood 
I. umber   Co   vs  Joseph  and   Linda  E 

Herb    and    S    Malmberg $334.31 

Oct      28,     11113— NW    BUSH    AND    VAN 

Ave     N     i'.OxW     100.       Mels     M 

Ailing     and     Herman     Hallensieben 

(as    Monarch    Iron    Works)    vs   J    P 

Sweeney,  R  J  and   Mary  MacKenzle 

$7S.35 

1913— NW  BUSH  &  TAYLOR 
N    !37-6xW    137-6.     John    E   Berk   vs 

&  Lubbe  and  E  F  Burns.. $3625 
..    1913— E    SIXTH    AVE    250    S 
i   S  25xE  120.     Alfn  .1  God 

1     i :      'oa   Hardwan   s i  vs  Emma 

'li    \V    1>  Garfield |78.25 

SW     CHESTNUT     AND 

Fillmore    E    40xW    SO.      Julius    lley- 
Co   vs  Vergilio  &  Bellante  and 

ilia  Steel   Monolithic  Co. $506.76 
9,     1913— E     FORTY-SEVENTH 
Air      260    s    Balboa      S    lOOxE    120. 
i    Mfg   Go   vs    E    II    Hallett   and 

.1    W    S mi.  n    *    Co $140S.05 

I,  1913— E  FORTY-SEVENTH 
Ave  260  S  Balboa  (B)  S  lOOxE  120. 
ii  F  Williams  &  Co  (co-partnership 
Ing  of  Ostear  I"  Williams 
ami  Mark  Budey)  vs  Eugene  B 
Hallett   and   J   W   Schouten   &  Co.. 

$299.85 

I     ,1913— E     FORTY-SEVENTH 

S    Balboa    S   lOOxE    120.      W 

P    Puller      &    Co,       $152.22;      James 

Johnston.    $399    vs    10    B    Hallett 

NE   C Al.ll'i  IRNIA    AND 

\    100.      W   3    Kiefer 

and     F     I.    Nicholson    (as    American 

■     Eng  Co)  \  s  <;  Giuliani,  V 

Palisi    .si    Fraumeni     and   Steur     & 

Bury     $53 

1913 — 10      FORTY-SEVENTH 
Balboa  J  H 

Kiu-  i;    11,         $120 

Oct.    30,    1913— E      FORTY-SEVENTH 


28 

Ave  260  S  Balboa  S  25xE  120.  J  W 
Schouten  &  Co  vs  Eugene  B  Hallett 
$617.82 

Oct.  30,  1913— E  FORTY-SEVENTH 
Ave  310  S  Balboa  S  25xE  120.  J  W 
Schouten  &  Co  vs  Eugene  B  Hallett 
$617.82 

Oct.  30,  1913— E  FORTY-SEVENTH 
Ave  335  S  Balboa  S  25xE  120.  J  W 
Schouten  &  Co  vs  Eugene  B  Hallett 
$617. S2 

Oct.  30  ,1913— W  KANSAS  200  m  or  1 
S  19th  S  25xW  100.  L  Di  Grazia  and 
Alfred  Berni  vs  P  Molinari  and 
Giuseppe  Cavaglieri   $320 

Oct.  30,  1913 — E  FORTY-SEVENTH 
Ave  2S5  S  Balboa  S  25xE  120.  J  W 
Schouten  &  Co  vs  Eugene  B  Hallett 
$617.82 

Oct.  31,  1913— E  FORTY-SEVENTH 
Ave  260  S  Balboa  S  UOxE  120.  P 
Messner   vs   Eugene   B   Hallett. .  .$297 

Oct.  31,  1913— W  SEVENTH  AVE  125 
N  Irving  N  25xW  120.  J  H  Kruse 
vs  E  B  Hallett $699.80 

Oct.  31,  1913 — E  FORTY-SEVENTH 
Ave  310  S  Balboa  S  50x120.  Man- 
grum  &  Otter  vs  E  B  Hallett .. $56.80 

OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Berkeley,  Alameda  Co., 
Cal  Architect,  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner. 
H.  F.  Evelath.  The  dwelling  will  lie 
elected  on  Russell  street  near  Pied- 
mont avenue  and  has  been  designed  for 
a  seven  room  house  with  bath  and 
sleeping  porch.  Interior  will  be  hn- 
i;  tied  in  pine,  redwood  and  white 
eramel.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
beat  and  open  lire  places.  Mantels  will 
he  of  tile  and  brick.  An  automatic 
.■  ater  heater  will  be  installed.  Bath 
room  and  kitchen  will  have  tile  wains- 
cot. Exterior  of  the  dwelling  will  be 
covered  witli  cement  plaster  on  metal 
latii.      Plans   are   being   prepared. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oakland,  Cal. 
Aichitect,  none.  Owner,  H.  M.  Swalley, 
7-15  Grant  avenue,  Oakland.  The  dwell- 
ing has  been  designed  for  a  nine  room 
bouse  with  bath  and  sleeping  porch. 
A'l  interior  finish  will  be  of  pine  or 
redwood.  Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Tile  wainscot 
will  be  used  in  t  lie  bath  room  and 
kitchen.  Exterior  of  the  dwelling  "ill 
be  covered  with  cement  plaster  "ii 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the    work    by    Day    Labor. 

RESIDENCE  —  2  story  mid  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
Olin  S,  Grove,  2911 
Telegraph  avenue.  Berkeley.  Owner, 
Mr.  Mitchell.  The  house  has  been  de- 
signed for  a  seven  room  dwelling  and 
will  be  "i  ected  oi  Eh  a  rado  Road.  In- 
terior will  l.e  finished  largely  in  pine. 
Hardwood  floors  will  be  used  in  the 
prim  ij'ii  rooms.  Thi  i  e  will  be  furnace 
heat  and   open   Hre  places.     Manti 

.-  or  brli  k  An  a  iin. mat  lc  water 
will  be  installed,  'rib-  wains- 
cot will  be  "  '0  In  i  in  bath  i  oom  and 
kitchen  Exterior  01  i  cms.-  will  lie 
-I  wi'h  cement  plaster  on  metal 
lath  Plans  ire  now  being  prepared 
and    figures    will    be    called    for    shortly. 
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BUNGALOW  —  I  %     storj     I      ba   i 

frame.  Cost  not  stated.  Oakland,  Cal 
..i  chiteci  A,  u  Smith,  1010  Hi  oadway, 
Oakland.  Owner.  Mr.  Grove.  Tins 
dwelling,  designed  for  a  six  room 
house,  will  be  erected  in  one  of  the 
new  residence  tracts  in  Oakland.  In- 
terior  finish  will  be  of  pine  through- 
out       Some     hardw I     floors     will     be 

used.  Elm  panels  will  be  used  in  the 
dining  room.  There  will  lie  furnace 
heal  and  open  Hre  place.  Mantel  will 
be  of  tile  or  brick.  Tile  wainscoi  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  house  will  be  co  ere'l 
with  cement  plaster  on  metal  lath. 
Plans  are  compelte  and  figures  are  be- 
ing   taken. 

RESIDENCE  —  2  story  and  hasp, 
frame,  $7,000.  Piedmont,  Alamec'a  Co., 
Cal.  Architect,  Joseph  T.  Carter,  Bal- 
boa Bldg.,  S.  F.  Owner,  George  Wal- 
lace The  dwelling  will  be  rric'ed  in 
Piedmont  and  will  contain  eight  rooms', 
baths  and  sleeping  porch.  Inte"ior  will 
be  handsomely  finished  in  pine  and 
hardwood.  Hardwood  floors  will  be 
used  throughout  except  in  the  bath 
room  which  will  have  a  composition 
floor.  There  will  be  furnace  heal  and 
open  flic  places.  Mantels  wi  i  lie  of 
tile  or  brick.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  hous>  will  be 
covered  with  cement  plaster  on  meta! 
Ir.lh.  Plans  are  complete  and  figures 
.no    being   taken, 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Oakland,  Cal.  Archi- 
tects, Hutchinson  Bros.,  170  13th  street, 
OaCkland.  Owner's  name  wi1 
The  dwelling  will  be  erected  in  the 
Piedmont  by  the  Lake  tract  and  will 
contain  six  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  be  of  pine 
a  ill  Hardwood  veneer.  Principal  rooms 
will  have  hardwood  floors.  There  will 
.  e  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  brick.  Tile  will  be 
used  in  the  hath  room  and  kitchen. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
will   shortly   he  out   for   figures. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame,  $20,Q00.  Berkeley,  Ala- 
meda i'o.  Cal.  Architect.  Olin  S.  Grove, 
2911  Telegraph  avenue,  Berkeley.  Own- 
er, Dr.  Crawfish.  This  building  is  to 
be  erected  at  the  corner  of  Prince  and 
Ellsworth  streets  covering  a  consider- 
able area.  Interior  lias  been  arranged 
for  12  suites  with  connecting  Oaths 
and  wall  beds.  Interior  finish  will  be 
of  pine  and  redwood.  A  central  heat- 
ing system,  hot  and  cold  running  water 
a  ii.l  a  vacuum  cleaning  plant  will  be  in- 
stalled. Hath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Tile 
and  marble  will  lie  used  in  the  en- 
trance vestibule.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared    for    the    work. 

GARAGE  AND  SALES  ROOM — 1  story 
aii.l  base,  brick  and  steel.  Cost  not 
laid  Oakland,  Cal.  Architects,  Rous- 
seau &  Rousseau,  Monadnock  Bldg..  S. 
K  Owner's  name  withheld.  This' build- 
ing    I  ai     I"  en     nieiii  loned     here     before 

W       en      pla  Ii  -       Were      first      St    I  '   ted  Wnrk  - 

ii«  drawings  have  been  completed  and 
figures  are  being  taken.  The  struc- 
ture   will    i"-   erected    al    the    corner   of 

Broadwaj     a  nd     I  '■ h    i  I  reel    a  ml    will 

i,. 1 1  e     founds  i  Ion      a  nd     exterior    walls 
,  .         enough   to  to  carrj    an  addil  lone  i 
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story.  Interior  will  be  finished  in  pine 
and  hardwood.  Tile  ami  marble  wains- 
col  ing  a  mi  ba  e  ■■  ill  also  be  used.  A 
i  He  floor  will  be  laid.  Metal  window 
■ash  and  frame-  u,  Specified,  Exter- 
ior of  the  building  will  be  faced  with 
i  '  -  ■ '  'i  trick. 
BUNGALOW  —  1  1,2  sto,  and  base, 
I  '  '  im  .  .VI. aim  Piedmont,  Alameda  I  '..,. 
Cal.  Architect,  none,  owners,  I'nited 
Home  Builders,  1762  Broadway,  Oak- 
land.     Tin-    bunga  low     win    conta  In    si  i 

rooms,  hath  ami  Sleeping  porch.  In- 
terior finish  will  be  largely  of  pine. 
Hardwood  Moors  will  be  used  in  the  liv- 
ing infill),  dining  room  and  reception 
hall.  There  will  he  furnace  heat  and 
in  open  Are  place.  Mate!  will  be  of 
brick.  Tile  wainscot  will  be  used  in 
lie  bath  room  and  kitchen.  Auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath.  As- 
l "  -i'.s  roofing  is  specified  Plans  are 
complete  and  the  work  will  be  done  by 
Day  Labor.  All  materials  are  now  be- 
ing  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner,  C.  J. 
Ii  in-.,  5459  Shafter  avenue,  Oakland. 
The  house  has  been  designed  for  a  six 
room  dwelling  and  will  be  erected  on 
Joseph  street  west  of  Monterey.  In- 
terior will  be   finished  in  pine  and   red- 

w 1.       Hardwood    floors    will    be    used 

in  tie  piincipal  rooms.  There  will  be 
a  large  open  fire  place  in  the  living 
room.  Mantel  will  he  of  tile  or  brick. 
1  'le  wainscoting  will  be  used  in  the 
I  i  Hi  rooms  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
t  lans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work  by 
Day  Labor.  All  materials  are  being 
purchased. 

RESIDENCE  —  2  story  and  base. 
frame,  $4,000.  Oakland,  Cal.  Archi- 
tect, A  W.  Smith.  1010  Broadway,  Oak- 
land. Owner,  Leon  M.  Gove.  The 
house,  which  has  been  designed  for  a 
seven  room  dwelling  with  bath  and 
sleeping  porch,  will  be  erected  at  the 
corner  of  Walker  avenue  and  Boule- 
i.i  id  Way.  Interior  finish  will  be  of 
pine  and  redwood.  Hardwood  floors 
will  he  used  in  the  principal  rooms. 
I 'la  ns  provide  for  furnace  heat  and 
large  open  Hre  place.  .Mantel  will  be  of 
brick  or  tile.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are    now    being     no  chased. 

AMUSEMENT  PARK  AND  BATHS— 
Concrete  and  frame  construction.  $200,- 
i Alameda.  Alameda  Co.,  Cal.  Ar- 
chitect, A,  I.  Mazurette,  Bacon  Bldg., 
Oakland.  Owners.  The  Alameda  Baths, 
Casino  and  Swimming  Co.  These 
buildings  are  to  lie  erected  at  the 
southwestern  end  of  the  city  and  in- 
clude a   large  casino,  power  Ionise,  bath 

ses     and     swimming     pool.       Special 

mechanical  equipment  will  he  used  in 
lie  powei  house  including  a  hot  water 
heating  system,  Interior  of  the  casino 
ami  bath  houses  will  he  finished  in  pine 
and  redwood.  There  will  re  structural 
steel,  reinforced  concrete  work  and  a 
large  amount  of  marble  and  tile  used. 
Exteriors   of   the  buildings  will  be  eov- 
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erel     with     cement     plaster      on      metal 
lath.      Plans    are    being    prepan 
bids  will  be  called  for  as  soon  as  work- 
ing drawings   can   be  completed. 

FLATS — 2     story     and      base,      frame, 

$1. Oakland,       Cal.  Ai 

nson  Bros  47"  i 31 
hard.  Owner's  name  withheld  The 
bonding  will  contain  two  modern  Bats 
of  live  and  six  rooms  each.  Interior 
finish  will  be  of  pitie  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  Bath  rooms  will  nave 
tile  wainscot  and  compos'*ion  floors. 
A  large  open  fire  place  will  be  used  in 
e.ich  of  the  living  rooms.  Mantels  will 
be  of  tile.  Exterior  of  the  house  will 
be  covered  with  cement  plaster  on 
metal    lath.      Plans    are    being   prepared. 

ARMORY — 2  story  and  base,  brick 
and  steel.  $11,000.  Oakland,  C 
chitects.  Oliver  and  Thomas.  Pantages 
Theatre  Bldg..  Oakland.  Owner,  Charles 
The  building  will  be  erected 
on  24th  street  between  Telegraph  and 
Grove  street.  First  floor  will  be  ar- 
ranged for  stores  and  the  upper  floor 
for  large  drill  hall  and  club  rooms. 
Interior  finish  will  be  of  pine  and  red- 
wood. A  maple  floor  will  be  used  in 
the  drill  hall.  .Metal  window  sash  and 
frames  are  specified.  There  will  be  a 
central  heating  system  and  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  eing 
taken. 

AUTOMOBILE  SALES  ROOMS  AL- 
TERATION'S —  Cost  not  stated.  Oak- 
land, Cal.  Architect,  Chester  H.  Miller, 
Foxcroft  Bldg.,  S.  F.  Owner,  Roy  E. 
Fish.  The  present  building  on  Broad- 
way will  undergo  extensive  repairs. 
Included  in  the  work  will  be  new  in- 
terior finish,  pine,  hardwood  and  tile, 
electric  work,  plumbing,  painting  and 
plastering.  Cement  floor  will  be  laid. 
Exterior  of  the  building  will  also  un- 
dergo alteration.  Plans  are  being  pre- 
pared and  figures  will  shortly  be  taken. 


Building  Contracts  Awarded 


Oakland. 


Xo.  Owner                        Contractor  \r#l. 

a  1 7  J  Fitch      Britt  600 

3173  Brown     Rubensteir.  IOC 

3174  Plunkett     Fake  500 

:::7".  Appling     Nichols  1500 

3176  Smith     Kiev  400 

3177  Lee      Massie  400 

::i7v  Hamilton     Kale: 

3179  Burnham     Burnham  1S00 

31S0  Reed     Farris 

3181  Alltucker     Tufts 

3182  Kareweske    .Sommarstrom  1000 

3185  Cottreli    Home    Buvers  1200 

31S6  Mazzante     McKay  1500 

I  ilson     Olson  1600 

::i^  Sasselman     Macdonald  2000 

3189  Kahn      Wilson  1500 

3190  Meads     Ken  800 

3191  Freeman     Freemat 

3192  Mvers      Birdsell  900 

3193  Ilsen      Whiddei 

3195  Ross     .Maxwell  500 

3196  Waterman      Burkes  400 

3197  Sandkuhle      Owner  500 

319S  Jersey    Milk     William-  4.~<i 

3200  Fish      Knight  4"" 

3201  Davis     Brewin  

3205  Hanchumacher     S\  ies  S00 

3206  Oakland     Owsle 

3207  Un    Elec Johnson  800 

Lubetch     St.    Mary  1600 

3209  Rowe     MacGregor  1900 

3210  Harsrave     Bullock  1900 

3211  Fenn      Fenn  2900 

3212  Fenn      Fenn  2000 

!oit    Coil 

3214  Fake     Fak. 

3215  Rival     Bullock  330" 

3,;s  Rruguiere     Spencei 

~.me    Lass  6938 

321S  Same     Reinhart  5250 
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3219      Teves     Teves 

■   0     G   V     I  ■  ewi  rj     .  .  Bruecker  i'"i 

;    lghoni      Burnett  5500 

3222     Vollheim     Higgins 

3224  McGuinness     Owner  2500 

3225  McCracken    McChesney  3950 

lien     Pallen  2500 

3227     Hutchinson     Manseau  1900 

3328      Nowak     Hageii 

3230     Oakland    Hotel    Neal  4100 

3234  Beckwith     Okd    Bldg  1200 

3235  Mulvihill      Mulivhill  2200 

3236  Grove      Grove  4000 

Field     Elliott  800 

3238  McDowell     .McDowell 

32S9  Torrano      Lukes  400 

3212  Batdorf     Batdorf 

3243  Torseliens     Peterson 

3244  I'.aumgartner     ...Knowles        1500 
3246  Kummer      Hummer 

3127     United    Hm    Bldrs.  .Owner 

(3172)      NO.      3320      FOOTHILL     BLVD.. 
Oakland.     Alterations. 

Owner A.    H.    Fitch.    Santa    Cruz. 

Architect  .  .  .None. 

Contractor.  .O.  W.   Britt,  330  Ivy,   S.  F. 
COST,   $600 


Ni  I         738       SIXTH,        Oakland 
Stable. 

Owner L.    E.    Brown.    Premises. 

Architect  .  .  .None. 
Contractor.  .K.    Rubenstein. 

COST.  $400 

(3174)      NO.      1202      B-TWENTT-PIRST, 


Oakland. 
Owner 


Architect  . 
Contractor. 


1 1 1 9 


Alter  and  repair. 
.  W.      R.    Plunkett, 

2Sth,   Oakland. 

.None. 

.A.   E.  Fake.   1552   101 

Oakland. 

COST,    $500 


'31751      N    RICH    100    W    Webster.    Oak- 
land.    Alterations  and  additions. 

Owner J.   B.   Appling.  Premises. 

Architect  . .  .None. 

Contractor.  .Leo     L.     Nichols,     MacDon- 
ough  Bldg.,  Oakland. 

COST.    $1500 


■  3176)      NO.     1808     SAN     PABLO     AVE., 
Oakland.      Alterations    and   repairs. 

Owner J.    O.    F.      Smith.    61S      ISth, 

Oakland. 

Architect  .  .  .None. 
Contractor.  .Fred  Kiev. 

COST.    $400 


.3177)      NO.    682    THIRTY-THIRD.    Oak- 
land.    Alterations  and  repairs. 

Owner T.  T.  Lee.  Premises. 

Architect  . .  .None. 

Contractor.  .A.   Massie.    67S   33rd,   Okd. 

Cl  ST,   $400 


NO.         1273        EIGHTY-SECOND 
Ave.,    Oakland.      Two-story    addition. 

Owner John    Hamilton.    Premises. 

Architect  .  .  .None. 

Contractor.  .M.  C.  Kaler,  1514  92nd  Ave.. 
Oakland.  COST,   ?550 


W    MONTGOMERY    200    S    John. 
Oakland.      One-story   5-room  dwelling 

Owner Sanford   Burnham. 

Architect  ..  .A.    J.    Yerrick,    Blake    Blk.. 
Oakland. 
work.  COST 


(3180)  E  BENVENUE  AVE  125  N  Alca- 
traz  Ave..  Oakland.  One-story  six- 
room   dwelling. 

Owner B.    C.      Reed,    5121       Manila 

Ave..   Oakland. 
None. 
Contractor.. W.    A.      Farris.     16       Monte 
Vista    Ave..  Oakland. 

COST.    $3500 


29 


W  BROADWAY  7"  N  Kales 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner John   Alltucker,  Oakland. 

Architect  . .  .None. 

Contractor.. G.    K.   Tufts.   2746  Hillegass 
Ave.,   Oakland. 

COST.    $2200 


(31S2)      NO.       260       TWENTY-EIGHTH 
Oakland.      Alterations    and   additions. 

Owner H.   Kareweske,   Premises. 

Architect  .  .  .None. 

Contractor.  .Sommarstrom       Bros.,       202 
E-12th,  Oakland. 

COST,  $1000 


NO.    3737    THIRTY-NINTH    AVE 
Ave    430    NE      Hopkins      50x208, 
Oakland.      All   work    for   one-story   4- 
room  dwelling. 

Owner Anna    and    Joseph    Cottreli, 

1122   Ellis,  San  Francisco. 
Architect  ...W.  H.  Judson,  Albany  Blk., 

Oakland. 
Contractor.  .Home      Buyers      Syndicate, 

Albany    Block,    Oakland. 
Filed  Oct.  27,  '13.     Dated  Sept.  25,  '13. 
Executing     this    agreement,     2nd 
mortgage  Deed  of  Trust  for   ....$200 

Rough    frame    up 100 

Plumbing     and     electric      wiring 

in    place     300 

Accepted     300 

Usual    35    days 300 

TOTAL  COST.  $1200 
Bond,  none.  Limit,  75  days.  Forfeit, 
$5.      Plans   and   specifications   filed. 

NE  THIRTY-FIFTH  AND  POA, 
Oakland.     One-story   4-room  dwlg. 

Owner Calentino   Mazzanti. 

Architect  .  .  .None. 

Contractor.  .D.  A.  McKay,  San  Lorenzo. 
COST,  $1500 


S   FORTY'-THIRD   160   E   Grove, 
Oakland.     One-story  5-room  dwlg. 

Owner Alfred    Olson,    1116    Myrtle. 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST,    $1600 


S    NAVY   AYE    123    E   Broadway, 
Oakland.     One-story  5-room  dwlg. 

Owner Mrs.  W.  J.  Casselman.   2003 

Filbert,   Oakland. 
Architect  .  .  .None. 

Contractor.  .R.      Macdonald,   3S3S      14th. 
Oakland. 

COST,  $2000 


NOS.        167-71       THIRTEENTH, 
and.      Alterations. 

'  iwner Kahn  Bros. 

t  . . .None 

ir..P.   J.   Wilson,     96     Frisbee, 
Oakland. 

COST,    $1500 

NO.   1110   BROADWAY,  Oakland 
Alterations. 

J.  O.  Meads,  Premises. 

ect...Wm.    Wilde.    Albany    Blk., 
Oakland. 
tor..W.    W.    Kern.    1355   Regant. 
Alameda. 

COST,  $S00 


W   SIXTY-FOURTH   AVE  300  N 
i.    Oakland.      One-story    5-room 

dwelling. 

Owner J.    R.    Freeman,    1109      Oak. 

Oakland. 

None. 
Day's   work.  COST,   $1800 
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Get  It  From  Bacon 


foOtu 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FJOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 

Edward  R.  Bacon  is  positively  not  connected  with  any  other  firm. 


(3192)      E    WALN'UT    250    N    94th    Ave., 
Oakland.      One-story    4-room    dwlg. 

Owner IT.     Myers,       9331       Walnut. 

i  lakland. 
Arch  it.  .a   .  .  .None. 

Contractor.. A.    ir.    Birdsell,      2042      94th 
Ave.,    Oakland. 

COST,    $900 


(3193)      LOT    17    BLK    4    Map    Highland 
Sbdvn    Adams    Point    Ppty;    NE    Palm 
Ave     148.50     N     Perkins     15x130,    Oak- 
land.    All   work   I  torj    dwlg. 
■  .  .  I'.    G,      Ilsen,      1218     Grove, 
( lakland. 

I-    -  i  n,     .Merchants' 
Bldg.,   S.   F. 
■     i        '  'Miicago 

.    Oakland. 

lei    28,  '13. 

i    chimneys 

up  an  imbing  in lA 

on    interior   and 

H 

ep  t  e  d Vi 

.  s i; 

TOTAL   COST,    $3760 
Bond,  $1880.     Surety,  Maryland  Ca 

irfi    t,      none. 


Owner E.   A.    Waterman,   2503    10th 

Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.  . Burkes. 

COST,  $400 


(3197)      NO.      86  GLEN  AVE.,      Oakland. 
Addition. 

Owner H.   J.   Sandkuhle,   Premises. 

Architect  .  .  -None. 

Contractor.. E.   I).   Sandkuhle,   1S46   38th 
Ave.,  Oakland. 

COST,  $500 


PIEDMONT       AVE 

!  1 1  c  1 1 1     a  r  II I 

i  i      Ro  Pn 

Contractor.  ,  i  103  !    Pied 

0  a  1  i 

COST,   $500 


I     'I  :        til  i         ... 

land.     Repairs 


(3198)      NO.       679      THIRTY-SEVENTH, 
Oakland.     Alterations. 

Owner lersej       Milk,    Cream      and 

Butter   Co.,   Premises. 
Architect  .  .  .None. 
Contractor.  .F.  J.   Williams. 

COST,    $450 

(3200)  NO.       2846    BROADWAY,      Oak- 
land     Alterations. 

Ownei R.   Fish,   Premises. 

ect  .      None. 

ctoi      M     C     Knight,   172:,    Broad- 
way,  Oakland. 

COST,    $400 

(3201)  NO.     1315    CAMPBELL,    Oakland 
Alter  barn  to  dwelling. 

Ownei lull  n   S.    I  >a  vis,    Premises. 

ict  .  .  .None. 

P     Brevi  in,     1473    7th,    Okd 
COST,    $71)0 

W    THIRTY-FIFTH    AVE    250   S 
E     iii.     Oakland.      One-story    4-room 

dwelling. 

i  iwner I  no    I  [a  ndi  i  h  umacher,  1607 

::  ,iii    A  to.,  *  la  I.  la  nd 
Arch  Itecl  .  .  .  None. 

Ctoi       E.  <'.  Sydes. 

COST,    $800 


(3206)      B     WEST,    bet.     28th     and    29th, 
(lakland.  Two-story       Class       "A" 

school   building   (Durant  School.) 

1  iw  ner Cltj    of  Oakland. 

Architect  ...John   .1     Donovan,   Security 

Hank    Bldg.,   Oakland 
Contractor.  .B,   T.   Owsley,   Sharon   Bldg 
San   Francisco. 

COST,    $160,310 


(3207)  NO,  330  1  TELEGRAPH  AVE, 
i  >ak  [and.     Additions. 

Owner United  El^c.  &  Vehicle  Co.. 

Premises. 
Archil  ect  .  .  .  None  . 
Contractor.  .Ben     O.     Johnson,    2014    E- 

30th,   Oakland. 

COST,    $800 

(3208)  B  EIGHTY-SIXTH  AVE  300  N 
H-Hlh,  Oakland.  One-story  5-room 
dwelling. 

Owner Lawrence      Lubetch,        1449 

8fith   Ave.,   Oakland. 

Architect  . .  .None. 

Contractor.  ..loe  St.  Mary,  2237  Grove, 
i  lakland.  COST.  $1600 


(3209)  NO.  173  KBMPTON  AVE.,  Oak- 
land. Alterations,  additions  and  re- 
pairs. 

Owner .Mrs.     Chas.     H.     Rowe.     421 

Fairmont  Ave.,  Oakland. 
Architect  .  .  .None. 

Contractor.  .C.    M.    MacGregor,    470    13th. 
Oakland.  COST,    $1900 


(3210)      E     MANILA     AVE     150     S     51st, 
Oakland.      One-story    6-room    dwlg. 

Owner Mr..     Hargrave,     16th     and' 

Broadway,    Oakland. 
Architect  .  .  .None. 

Contractor.  .O.    M.       Bullock,    1706       8th 
Ave.,   Oakland. 

COST,    $1900 


(3211)      S    BOULEVARD      400    E      Cole, 
Oakland.       Two-story     6-room    dwlg. 

Owner Theo.  Fenn,  749  61st.  Okd. 

Architect  . .  .  None. 

Day's  work.  COST,  $2900 


(3212  1      N  FIFTY-SECOND  180  W  Shat- 
tuck    A\'e..    Oakland.      One-story    five- 
room  dwelling. 
Owner C.      B.    Coit.      1322      Broad- 
way,   Oakland. 
Architect  .  .  .Alvin  J.  Stern,   1522  Broad- 
way.  I  la  k  la  lid. 
Contractor.  .Roger  Coit,   1522  Broadway 
Oakland. 

COST,  $2000 


(3213)      N  FIFTY-SECOND  150  W  Shat- 
tuck    Aye..    Oakland.      One-story    five- 

i n    dwelling. 

owner C.    B.    Coit,    1522    Broadway, 

Oakland. 
Architect  ...Alvin  J.  Stern.   1522  Broad- 
way,   Oakland. 
Contractor.  .Roger  ('"it.  1522  Broadway, 
i  lakland. 

COST,    $2000 


(3214)  E  TWENTY-FIFTH  AVE  200  S 
Boulevard,  Oakland.  One-story  six- 
room  dwelling. 

Owner W.    H.    Fake,    2217    E-19th, 

(  lakland. 
Architect  .  .  .None. 
Day's  work  COST.  $1800 

(3215)  NO.  nil  FIFTY-NINTH.  Oak- 
land.    Two-story   7-room   dwelling. 

Owner Wm.   Pryal,    Premises. 

A  r  i"  tect  . .  .  Nunc    , 


Werlnpsday.   November  5  1913. 

Contractor.  .O.     M.     Bullock.       1706       8th 

Ave.,    Oakland. 

COST,   $3300 

\\V     TWELFTH    AND    GROVE 
:.ii\  112,    i  lakland.      Brick 
story   &   basement    steel    from. 
ment   house. 

owner The    Bruguiere    Co. 

Architect  ..  .Chas.     YV.     McCall.     Central 

Bank   Bldg.,   Oakland. 
Contractor...!.    P.    Spencer.    Oakland. 
Filed   Oct.   29.  '13.      Dated   Oct.   24,   '13. 
Brick   work   to   2nd  floor  level. 
Brick   work   to  3rd  floor  level...      S50 
Brick   work   to   1th   floor  level . 
Brick   work    to   5th   floor  level. 
Brick   work   to  6th   floor  level...      850 

Completed   -and    accepted 900 

Usual    33    days 1700 

TOTAL  COST,  $6758 
Bond,  $3500.  Surety.  Pacific  Coast  Casu- 
alty Co.  Limit,  45  days.  Forfeit,  $1. 
Plans  and  specifications  filed. 


S50 

850 


(3217  1      PLUMBING  AND  GAS  FITTING 
on    above. 

Contractor.  .Henry  F.  Lass,     1915     4Sth 
Ave.,    Oakland. 

Filed  Oct.   29.  '13.     Dated  Oct.  IS,  '13. 
Roughing  in  of  basement  and  1st 

floor    completed     $   500 

Roughing   in   and   2nd   floor  com- 
pleted           714 

Roughing     in     and     3rd     and     4th 

floors   completed    744 

Roughing    in    and    5th      and      6th 

floors   completed    7  14 

Finish     plumbing     completed     on 

5th   and    6th    floors 711 

Finish  plumbing  completed  on  4th 

and    3rd    floors    74  1 

Completed   and   accepted 9X6 

Usual    35    days 1742 

TOTAL  COST,  $6938 

Bond,    $3504.      Sureties,    F.   B.    and    H.    S. 

Walker.      Limit,    30    days.      Forfeit.    $5. 

Bonus,    $5.        Plans    and      specific? 'ions 

filed. 


(3218)      .MILL  WORK   ON   ABOVE. 
Contractor.  .Reinhart    Lumber    &    Plan- 
ing Hill  Co.,  17th  and  Kan- 
sas,   San   Francisco. 
Filed   Oct     29,   '13.      Dated   Oct.   16,   '13. 
Window     trames       delivered       on 
grounds    except    store    fronts....  $    700 

Jamb    and    trim   delivered 1125 

Doors  delivered   1125 

Completed    and    accepted 950 

Usual    33    days 1350 

TOTAL  COS 
Bond,    $2626.      Sureties.    R.    J.    Dieden,   C. 
C.    Parrish  and   F.  J.  Finney.     Limit.   1st 
delivery    within      15    days    after  - 

Forfeit,  none.  Plans  and       ed- 
ucations  filed. 


(3219)      S    FOURTH    900    E    Jones    Ave. 
(lakland       One-Story   4-room   dwlg. 

Owner J.  T.  Teves,   1329  96th  Ave., 

Oakland. 
Architect  .  .  .Xr-ne. 
Day's   work.  COS1 

.._'_•>>>      SW     SEVENTH    &     KIRKHAM, 
Oakland.     Alterations. 

Owner Golden        West         I' 

Premises. 
set  . .   None. 
icr.  ..I.    H.    Breucker,    i  for.    14th 
Ave.    and    E-12th.    Oakland. 
r.   | 


BUILDING   AND   INDUSTRIAL  NEWS 

SO  E  100  S  50  to  pt  of  beg.  Oakland. 
All  work  for  two-story  store  and  Hat 
building  (3  stores  and  2  5-room  flats) 

Owner F.     Ghighoni,     3629    College* 

Ave.,    Oakland. 
t  .  .  .None. 

tor. .Chas.   H.   Burnett.  865   32nd. 
Oakland. 
Filed   Oct.   29.  '13.      Dated   Oct.    18, 

Frame    up    ' , 

Rough   plaster   on   interior V, 

Completed   and    accepted '4 

Usual    35    days i, 

TOTAL    COST.    J 
Bond.    none.      Limit.    90    days.      Forfeit. 
$5.     Plans  and  specifications  filed. 

NOTE: — Propertj    is   situated   W   Col- 
lege Ave.  bet  Shatter  and  Forest. 


:)      PT.    52.75    FROM   COR.   SW    line 

nbank  and  SW  line  Lake  Ave  s\\ 

91    NW   39.52   XE   103   SE  40,  Piedmont. 

All  work  for  two-story  7-room  dwell- 

nd  garage. 

Paula    Vollheim,    Oakland. 

Architect  ...Dixon   &    Newsom,    1 S44    .jth 
Ave..   Oakland. 
tor.  .  W.    H.    Higgins,     2477      '1: 
Ave.,   Oakland. 
Filed  Oct.   29,  '13.      Dated  Oct.   2S.   '13 

Roof  rafters  in   place 'i 

1st    coat       interior    and      exterior 

plaster   on    ', 

Completed    and    accepted % 

35    days ', 

TOTAL  COS  i 
}1600,      Sureties,  W.   H.  and   Mary 
gins.       Limit.    SO    days.      Forfeit, 
none.     Plans  and  specifications  filed. 


C.224CS  E-SEVENTEENTH  132  W  37th 
Ave..  Oakland.  One-story  6-room 
dwelling. 

owner Jas.     MeGuinness,     5615     E- 

16th,   Oakland. 
Arch  Itect  .  .  .None. 

a  ork.  COST.   $230u 


(3225)  X  ARIMO  AVE  300  E  Walla 
Vista  Ave.,  (lakland.  Two-story  7- 
room  dwelling. 

Owner Dr.    W.    J.    McCrackin,    13i7 

Broadway,  Oakland. 
Architect  .  .  .None. 
Contractor.  .W.    E.       McChesney, 
Etna,  Oakland. 

COST 

I)      S     GLENDALE       AVE      I 
kland.      One-story 

ling. 

Owner A.  H.  Fallen,  686   ''.1st.  Okd 

eel  .  .  .None. 

work.  COST,   $2500 

[3227)  Xo.  2731  TWENTY-FIRST  AVE 
Oakland.     Alterations. 

Owner E.   C.   Hutchinson,  Premises 

Architect  .  .  .None. 

ior.. J.   J.   Manseau,   1949   E-27th 
Oakland. 

COST,  $19ii(i 


NO.       862     WILLOW,       Oakland. 
Altera!  ions. 

Mrs.    Xowak.    Premises. 

ect  .  .  .  Xone. 
tor.  .A.    Haggert,    1759    8th,   Okd. 
COST,    $400 


I    '  I       PT      337-2     X     Fl'J  i.\t        F'  IREST 

runniny    W   from   College   Ave   120   XK 


tsui  xni:n      ui    13TH,      14TII, 
on    and    Alice,   Oakland.      Paint- 
ins  for   6th,   7th  -and    8th    stories   of  8- 
story  class  "A"  hotel. 

Owner Oakland    Hotel    Co.,    P.    J. 

Walker   Co.,      Agents.      Mo- 
nadnock  Bldg.,  S.  F. 


81 


ect  . .  .Bliss    &      Faville,      Ba  I  ioa 
Bldg.,  San  Francisco. 
ir.  .1*  J.  Xeal,  461  Hayes.  S.  F. 
i.     13.      Dated  Oct.   29,   '13. 
en  1st  and  15th  of  each  month..     75% 

35    days 25% 

TOTAL  COST.  $4100 
Bond,    $2050.      Surety.  Aetna   Accident   & 
Liability    Co.      Limit,    as    soon    as    pos- 
I'orfeit,   none.      Plans  and   speci- 
fied. 


\  AXITA  AVE  2  40  X  Railroad 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner Matilda         Beckwith,      Cor. 

Wentworth  &  Fairfax   Ave.. 
Oakland, 
eel   .  .  .None. 

Oakland  Bldg.  &  Invst.  Co., 
Bacon  Bldg.,   Oakland. 

COST,    $12uu 


S  FIFTY-FIRST  145  E  Shatter 
Ave.  Oakland.  One-story  5-room 
'In  idling. 

owner M.    J.     .Mulvihill,     51S     53rd, 

I  lakland. 
Architect  .  .  .None. 

work.  COST.    $2  200 


SW   WALKER  AVE  &  BOULE- 
vard     Way,    Oakland.       Two-story     9- 
iiifim     dw-elling. 
owner Leon  M.  Grove,  1206  Broad- 
way,  Oakland. 
Architect  ..  .A.    W.    Smith,    1010    Broad- 
way, Oakland, 
n  ork.  COST,    $4000 


17)  E  MILLS  AVE  SO  S  Fortune 
Way,  ('akland.  One-story  4-room 
dweling. 

....E.    A.    Field,    1139    5th    Ave., 

Oakland, 
i  .  .  .None. 

ior.. Clayton   &   Elliott,    1139   oth 
Ave.,  Oakland. 

COST,   $S00 


\   I.    K272    "D,"    Oakland.      Addi- 
tion. 

Owner I.  E.  McDowell,  Premises. 

Xone. 
tvork.  COST.    ?!"" 


NO.        719       FIFTH.       Oakland. 

F.    Torrano,    Premises. 

'     .  .  Xone. 

i>.i  .  .Tlieile    &     Lukes,    547    Fil- 
bert, Oakland. 

COST,  $40(1 


\V  1H1RTY-EIGHTH  AVE  300 
X  i '  1 1  ring-ton,  Oakland.  One-story  «- 
room   dwelling. 

Owner E.    C.    Batdorf.    173(5    Milvia. 

Berkeley. 
None. 

F.  W.   Batdorf,   1736   Milvia. 
Berkeley. 

COST.    $000 


NW    TRASK    AND    I5EST    AVE., 
ind.      One-story    5-room    dwlg. 

Owner J.    Torseliens,       1319       15th. 

I  la  kland. 
t  .  . .  None. 
Contract. > r.  . T.        S.        Peterson.         202s 
Dwight    Way,    Oakland. 

COST,   $1800 


(3244)      NO,    280   LENOX   AVE.,   Oakland 
tl  Ions. 

A.   C.    Baumgartner.    Prem. 
Xone. 


tor.  -  W'm    K  ii<>\\  les,   Cenl  ral    Bb 
Bldg..   Oakland. 

COST,    $1500 

(3246)      N  MONTE   180  —  Moraga,  Pied- 

mont.      Two-story    residence. 
Owner Clara    A.     Kummer,     Pied- 
mont, 
.architect  ...Win.   Knowles,    (25   Central 

B  Lnk   Bldk.,  Oakland. 
Day's   work   .  COST,   $1000 


(3247)      S     GREENBANK     132     E     Rose, 
Piedmont.      Bungalow. 

Owner United     Hume     Bldrs.,     1702 

'Broadway,    Oakland. 
Architet  t  .  .  .None. 
Day's    work.  COST,   $2550 


Building  Contracts  Awarded 
Berkeley. 


Xo. 

::i  83 
3184 
319  I 
3199 
3  2IJ4 
3223 
3229 
3231 
3232 
::.'  ;.: 
324" 
3  2  1 1 
3245 


Owner  Contractor 

Diggs     Diggs 

Kerulft    Junk 

Silveira     Sehmitz 

Wiampelmier     Owner 

Larson      Larson 

Brown    Bischoff 

Wood     Nelson 

United    Hm    Bldrs..  Owner 

Same    Same 

Pinkerton     Plnkerton 

Pfrang     Pfrang 

Catholic    Archb    ....Ehret 
Bkly    Elks    Sorensen 


Amt. 

4000 

3000 

550 

400 

800 

3500 

10000 

1800 

1600 


3IMIM 

2000 

60967 


(313)  N  ASHBY  AVE  170  W  Clare- 
niont  Ave.,  Berkeley.  Two-story  8- 
room    dwelling. 

owner Marshall     Diggs,     2444     Bo- 

witch,   Berkeley. 
Architect  ..  ..Maury      Diggs,      2444      Bo- 
witch,   Berkeley. 
Day's   work.  COST,    $4000 


(3184)  X  AVALON  200  W  Claremont 
Blvd..  Berkeley.  Alterations  and  ad- 
ditions. 

Owner G.    D.    Kerulft,    2928   Derby, 

Berkeley. 
Architect  ..  .W.    H.    Ratcliff  Jr.,   1st  Na- 
tional   Bk.    Bldg.,    Berkeley. 
Contractor.  .Junk-Riddell      Invst.       Co., 
22  17  Telegraph  Ave.,  Bkly. 
COST,   $3000 


(3  94)  W  SEVENTH  125  S  Channing 
Way.  Berkeley.  One-story  4-room 
dwelling. 

Owner J.      V.    Silveira,    2329      7th, 

Berkeley. 
Architect  .  .  .  None. 

tor.  .11.     J.     Schmitz,     2440     4th, 
Berkeley. 

COST,    $550 


NW   DURANT  AND   PIEDMONT 
Ave.,    Berkeley.      Alterations. 

T.     J.      Wianpelmier,      2324 

Pii  dmonl     Ave  .     Berkeley. 

work.  COST,    $400 


(3204)      w      ROOSEVELT    283      N    Ban- 

ory   une-room 
l.akery. 

j  i    Roosevelt 
Berkeley. 

t  .  .  ,  None. 
ii  toi  Larson,    2224    Roosevelt 

Ave,    Berkeley. 

cost.  $800 


i    N  WOODSET   90  w    i        enl     Bei 
keley.  One  and  one-half-story  8-room 
dwelling. 


BUILDING   AND   INDUSTRIAL  NEWS 

'  Iwner Ella    B.    Brown. 

Architect  .  .  ..None. 

Contractor.  .John   A.   Bischoff,  551   Crof- 
t uii   Ave.,   Oakland. 

ri  (ST,  $3500 


(3229)  SK  lllLl.KOAS.S  AND  KCSSIOLl. 
Berkeley.  Two-story  12-room  apart- 
menl    house. 

Owner I.    II.    Wood,    2228    Durant, 

Berkeley. 
Architect  ...J.   w.  Plachek,  1424  Spring, 

Berkeley. 
Contractor.  .H.    P.    Nelson,    2241    Grove, 
Berkeley. 

Oi  'ST,  ?in, i 


(3231)      E    LEE    51    S    Asnby,    Berkeley. 
One-story   5-room  dwelling. 

Owner United     Home    Bldrs.,     1762 

Broadway,   Oakland. 

Architect  .  .  .None. 

1  (ay's  work.  i'i  1ST,  $1800 


(3232)      E    LEE    451    S   Ashby    Ave.,   Ber- 
keley.    One-story   4-room  dwlg. 

Owner United     Home     Bldrs.,     1762 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's     work.  COST,    $1600 


(3233)  E  SPAULDING  154  N  Chan- 
ning, Berkeley,  One-story  5-room 
dwelling. 

Owner J.       A.       Pinkerton,         1931 

Berryman,  Berkeley. 

Architect  .  .  .None. 

Day's   work.  COST,  $1800 


(3240)      N     JOSEPH     100     W     Monterey, 
Berkeley.      Two-story    6-room    dwlg. 

Owner C.    J.    Pfrang,    5459    Shafter 

Ave.,   Oakland. 
j. reinfect  .  .  .None. 
1-v.y's    work.  COST,    $3000 


(3241)      BDK     6     McGEE     TRACT.     Ber- 
keley.     Plumbing,    sewering   and    tin- 
ning   for    three-story    and    basement 
convent. 
Owner Roman        Catholic        Arch- 
bishop of  San  Francisco. 
Architect  ..  .John    J.    Foley,    46    Kearny, 

San  Francisco. 
General    Contractor.  .  Kidder    &    McCul- 

Iough,   2075  Addison,   Bkly. 
Sub-Contractor.. Eugene     Ehret.        2043 
University    Ave.,    Berkeley. 
Filed   Oct.  30,  '13.     Dated  Oct.  29,  '13. 

on    10th    of   each    month 75% 

Completion      and    acceptance      of 

building     25% 

TOTAL  COST,  $2000 
I  ion, I.  none.  Limit.  100  days  after  Oct. 
1.  Forfeit,  none.  Plans  and  specifica- 
tions,   none. 

1321.-)  S  COR.  ALLISTON  WAY  AND 
Harold  Way  100x110,  Berkeley.  All 
work  except  painting  for  three-story 
and    basement  Class   "C"    lodge   bldg. 

Owner Berkeley    Elks'    Hall   Ass'n. 

Architect  .    .  W.  H.   Ratcliff  Jr..   1st    Na- 
tional   Lank    Bldg.,    Bkly. 
Contractor.  .Walter        Sorensen,        3219 
Ellis,   Berkeley. 
Nov.   1.13.     Dated  i  id    31,  '13. 
Excavation  completed     and     con- 
crete poured   to    tsl    floor   level. $   5000 
ii  Lme    completed      to    2nd      floor 

.(■I   concrete   i red   to  2nd 

flOOr    level    5000 

Frame  completed  to  3d  floor  level 
a  n<i  com  rete  poui  ed  to  3d  floor 
level     5000 


Wednesday,   November  5,  lal.3 

All  concrete  poured,  steel  work 
and  frame  work  completed....  7r,0( 
Roof  on,  Interior  brown  coated  Tan 
Finish  coat  plaster  on  interior  2Sl 
Exterior  plaster  completed....  50a 
Completed   and   accepted 1272; 

Usual    35    (lays 16742 

TOTAL  COST.  $66,961 
Bond,  $33,483.50.  Surety,  M-aryland 
Casualty  Co.  Limit,  150  days.  Forfeit,! 
none.      Plans   and   specifications   filed. 


Building  Contracts  Awarded. 


Alameda. 


.\o.        own,.  *  nn(  rnctor        Amt. 

3202  Lundholm     Lundholm        1975 

3203  Martin     Lick  500 


(3202)      NO.    1449   PAGE.   Alameda.   One- 
story    dwelling. 

Owner John      M.    Lundholm,      1717 

Wood,   Alameda. 
Architect  .  .  .  None. 
Day's   work.  COST,   $1975 


(3203)      NO.    918    SANTA    CLARA    AVE., 
Alameda.      One-story    3-room    dwlg. 

Owner H.    C.    Martin,    Premises. 

Architect  .  .  .None. 

Contractor.  .Peter     Lick,     1021     Lincoln 
Ave.,    Alameda. 

COST,    $500 


NOTICE      OF      NON-RESPONSIBILITY. 


Oct.  31,  1913 — E  BROADWAY  75  S 
29th  S  50  SE  172  N  60  W  52.86  N 
4  W  100,  Okd.  F  W  Wheeler  as  to 
improvements  on   leased  property.. 


NOTICE       OF       NON-RESPONSIBILITY. 

Oct.  28,  1913— DOT  2  BLK  20  and  Lot 
11  Blk  IS  Map  Northbrae,  Bkly. 
J  H  Spring  as  to  improvements  on 
leased    property     

Oct.  28,  1913— LOTS  22  AND  23  BLK 
1  .Map  Solano  Ave  Terrace,  Alameda 
Regents  Park  Land  Co  as  to  im- 
provements  on   leased   property.... 


COMPLETION  NOTICES 


ALAMEDA    COUNTY. 


RECORDED  ACCEPTED 

Oct.  14,  1913— NW  TWENTY-FIRST 
and  Telegraph  Ave  N  100  W  158-11 
7-16  S  100  th  along  N  In  21st  160  to 
beg,  Okd.  Young  Mens'  Christian 
Association  to  Yager  Sheet  Metal 
Co Oct.    3,    1913 

ii.  i.  11.  1913— LOT  32  Map  No.  2  Blk 
J''  Vernon  Park  Tract,  Terr.escal, 
Okd.  Mary  G  Ryan  to  B  R  Dexter 
' Oct.     10.     1913 

Oct.  17,  1913— LOTS  41  AND  42  BLK 
:;  Map  Regents  Park  No.  6,  Oak- 
land Tp.  County  Line  Land  Co  as 
to  improvements  on  leased  prop- 
erty      

Map  Huntington  Tract,  Okd.  J  S 
Ramos  to  whom  it  may  concern... 
Aug.    1,    1913 

Oct.  15,  1913— LOTS  4  &  5  Map  Ells- 
worth Tct,  Bkly.  Alameda  County 
Home  Investment  Co  to  F  E  Nelson 
Oct.   6,   1913 

Del.  15,  1913— S  NINETEENTH  100 
E  Broadway  10  ."aixR  Inn,  okd.  F  T 
Mellenry  I..  McCreary  &  Sampson 
Oct.     ir,,     1913 

I  .,  t  (5,  1913  la  IT  I  Map  Walker  & 
I'.ia.llioff  Tract,   Okd.      Mrs   Georgle 


IVednesday.   November  a.  1913. 

E  Wilkinson   to  K  T   Leitei    ,v   Sons 

Uct.    14,    1913 

3ct.  15.  1913— LOT  12  BLR  "A"  Map 
Hemphill  Tract,  Brooklyn  Tp.  Chas 
W  Ruedy  to  C  B  Stanley.  .Oct.  11  ,1913 
Oct.  16,  1913 — N  FORTY-FIRST  100 
E  Teleg-aph  Ave  E  40xN  SS.95.  Okd. 
William  English  to  John  Bernhardy 

On',   if,   1913 

pet  17,  1913— S  FIFTY-SIXTH  116.32 
W    Park    W    25x3    91,    Okd.      D 

Robert    Berry     $2600 

Oct.  IS,  1913— LOT  9  BLK  2  .Map 
Claremont,   Bkly.      Hattie  M  Turton 

m-f    F    R) $7500 

Oct.  17,  1913 — NW  TWENTY-FIRST 
&  Telegraph  Av  N  100  W  15S-11  7-16 
S  100  Hi  along-  N  In  21st  160  to  beg, 
Okd.  The  Young  Men's  Christian 
Association    to    Yager    Sheet    Metal 

Co Oct.  3,  1913 

Oct.  17.  1913— NW  GREENWOOD 
Ave  NE  Fleet  NW  34.66  NE  61  SE 
to  pt  distant  64  NE  from  pt  beg 
SW  64,  Okd.      B  Axel  Ovlen  to  John 

Vaughn Oct.  16,  1913 

Oct.  18,  1913— LOT  6  BLK  21  Map 
Lakeside  Tract  Adams  Point  Ppty. 
Okd.     C  H  Redington  to  G  R  Whid- 

den    Oct.    IS.    1913 

Oct.  IS,  1913 — LOT  25  BLK  3  Map 
Thousand      Oaks,      Bkly.        George 

Friend    to    Spring    Constr    Co 

Oct.    14,    1913 

Oct.  IS,  1913 — BOUNDED  ON  W  by 
Webster,  S  by  N  In  Oakland  Har- 
bor, E  by  water  slip  bunkers  and 
land  Bay  Development  Co,  on  N  by 
alley  known  as  Heinhole  Ave,  Okd. 
Webster  St.  Wharf  Co  to  San  Fran- 
cisco  Bridge   Co Sept.   25,    1913 

Oct.  20,  1913 — W  TELEGRAPH  AVE 
100  S  16th  S  130  NW  103.95  SW 
102.44  N  130  NE  90  NW  5.72  NE 
112. S9    SE    74    SW    100.    Okd.      Kahn 

Realty  Co  to  W  P  Fuller  &  Co 

Oct.     20,    1913 

Oct.  20  ,1913— LOT  13  BLK  "A"  Map 
Hemphill  Tract,  Okd.  Chas  W 
Ruedy  to  C  B  Stanley .  .Oct.  17,  1913 
Oct.  21,  1913 — NW  TWENTY-FIRST 
and  Telegraph  Ave  N  100  W  158-11 
7-16  S  100  th  along  N  In  21st  160  to 
beg,  Okd.  Young  Men's  Christian 
Ass'n   to  J   C   Peterson,  Oct   17,   '13: 

C  Christensen    Oct.   1J,   1913 

Oct.  21,  1913— LOT  41  Map  North 
Christiania  Tract,  Albany.  Patrick 
Nelson    Bldg    Co    to    whom    it    may 

concern Oct.    17,    1913 

Oct.  21.  1913— LOTS  13,  14  AND  15 
Blk  "R"  Knowles-Posser  Sbdvn  of 
Kennedy  Tract,  Brooklyn  Tp.  Ideal 
Laundry  Co  to  W  G  Thornalley .  .  .  . 

Oct.   14,   1913 

Oct.  21.  1913— W  PTN  LOT  29  Map 
Potts    Tract.    Okd.         Margaret       A 

Powers     to     John    Laamanen 

Completed   

Oct.  21,  1913 — LOT  19  BLK  2  Hotel 
Claremont  Tract,  Bkly.  Otto  Mail- 
anen.  Paul  Gustafsen  and  August 
Laine   to  whom   it  may   concern.... 

Oct.     15,     1913 

Oct.  23,  1913— NW  BROADWAY  & 
N  26th  W  153.63  W  233.20  E  199.94  S 
52.13  SW  187,  Okd.  The  First  Pres- 
byterian Church  of  Oakland  to 
Sartorius  Co,  Oct.  17.  '13;  W  W 
Tucker     Co,     Oct.     10,     '13;     Thomas 

Day    Co Oct.    15,    1913 

Oct.  23.  1H13— NE  THIRTEENTH  & 
Webster    E    lOOxN    50.    Okd.      H    A 

Powell  to  Judson  Mfg  Co 

Oct.    20.    1913 

Oct.  23.  1913— PTN  10  ACRE  TRACT 
conveyed  by  Executors  Estate  of 
Faxton    D    Atherton    to    Ferdinand 
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and    Celia    Laura    Klee.    deed    dated 
June    17,    1SS1.    recorded 
of  Deeds  Page  169,  Hayw.ua.     Hay- 
ward    School    District    to    E    Ander- 
son     Sept.   25,   1913 

Oct  24,  1913— N  LINDA  AVE  103  E 
Piedmont  Ave  E  41.5xN  12S.  Oak- 
land   Tp.       Ellen     B    Connahan     to 

Charles  M  MacGregor 

Oct.  24,  1913 — SE  LAWTON  AVE 
5  NE  Clifton  th  along  Lawton 
40xSE  100,  Okd.  Andrew  Nelson  to 
whom  it  may  concern ..  .Oct.  20,  1913 
Oct.  24.  1913 — LOT  35  BLK  14  Regents 
Park  No.  4  SE  Cor.  Stannage  Ave 
and  Dartmouth,  Albany.  Berkeley 
Bldg  &  Mortgage  Co  to  F  R  Peake 

Co Oct.  22,  1913 

Oct.  24,  1913— LOTS  1  AND  2  BLlv  3 
Thousand  Oaks,  Bkly.  Elinor  Har- 
rell  Kennedy  to  Arthur  T  Riggs.... 

Oct.    14,    1913 

Oct.  25.  1913 — LOTS  13  &  15  Amended 
Map  Woodlawn,  Okd.     J  F  Krull  to 

E   W   Larmer    Oct.    23,    1913 

5,  1913— LOT  1  BLlv  "B"  North- 
brae  Business  Ppty,  Bkly.  F  R 
Peake   Co   to   whom   it   may   concern 

Oct.    24,    1913 

27,  1913— E  VERSAILLES  AVE 
203.77  N  San  Jose  Ave  N  27.5xE  100, 
Ala.      Marie   L   Murray    to   Aitchison 

&  Sons Oct.    27,   1913 

Oct.  27,  1913 — PTN  LOT  13  Univer- 
sity  Terrace,   Bkly.     W  S  Runde  to 

Sullivan    Bros Oct.    23,   1913 

Oct.  28,  1913 — SE  WARWICK  AVE 
SI. 20  NE  Perkins  NE  35xSE130, 
Okd.     Elizabeth  Loughery  to  whom 

it  may  concern Oct.    24,    1913 

Oct.  29  ,1913— W  WINSOR  AVE  120  S 
Girard  Ave  Lot  31  Blk  "D"  Pied- 
mont   Knoll,    Piedmont.      Mollie    E 

Conners    to    John    M    Bartlett 

Oct.   30.   1913 

Oct.  29  ,1913 — S  LA  VERNA  AVE  380 
W  55th  Ave  Lot  15  Blk  "B"  Central 
Terrace  Tract,   Okd.     May  H  Drake 

to  C  O  Bradhoff Oct.  7,  1913 

Oct.  29,  1913— LOT  79  Map  A  J  Snyders 
Piedmont  Terrace-by-the-Lake,  Okd 
C    H   Chase    to    Junk-Riddell    Invst 

Co  Oct.  18,  1913 

Oct.  30,  1913— E  COLLEGE  AVE  100 
S  Channing  Way,  Bkly.  Alameda 
County    Home    Invst    Co    to    George 

Stoddard    Oct.    2S,    1913 

Oct.  30,  1913— SW  E-SEVENTEENTH 
and  57th  Ave;  No.  5633  E-17th,  Okd. 
James  McGuinness  to  whom  it  may 

concern Oct.    30,    1913 

Oct.  31.  1913— LOT  14  Blk  5  Map 
Northbrae.  Bkly.  Interurban  Home 
Builders    to    whom    it   may   concern 

Oct.    27,   1913 

Oct.  31.  1913— NW  TWENTY-FIRST 
and  Telegraph  N  100  W  15S-11  7-16 
S  100  th  along  N  21st  160  to  beg, 
Okd.  The  Young  Men's  Christian 
Ass'n  of  Oakland  to  H  S  Tittle. 
Robert     Dalziel     Jr,     Frederick     W 

Snook  &  Co Oct.   27,   1913 

Oct.  31,  1913— W  PTN  LOT  17  BLK  I" 
Man  Northbrae  Terrace.  Berkeley. 
Patrick-Nelson  Bldg  Co  to  whom  it 

may    concern Oct.    25.    1913 

♦ 

LIENS  FILED. 


ALAMEDA    COUNTY. 


Oct.     10.       1913— S       THIRTY-THIRD 
398.95    W    Telegraph     Ave    W 
123,    Okd        Henry    Cowell    Lime    & 
Cement  Co  vs  J  C  and  Laura  Peter- 
son   and    B    B    Wlckersham.  ..  .$121.40 

Oct.     10,       1913— S       THIRTY-THIRD 
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i     \v    Telegraph    Ave    W    40xS 

kd.       W    J    Rulney    (Oakland 

■  ■  ■    vs  J   C  Peterson,  Laura 

son,    B    B    Wickersham. .  .$175.95 

Oct.    11    .1913 — S    DWIGHT    WAY    120 

E    Ellsworth    E    60.5xS    134.5,    Bkly. 

E   H  Bellows   (Pacific  Wall  Bed  Co) 

vs    Estate    of    Willis    G    Witter    and 

Elizabeth    Gooding    Witter $165.50 

Oct.  14  .1913— LOT  15  BLK  "C"  Map 
Sunnyslope,  Okd.  Hogan  Lumber 
Co   vs    C    M   Covell  and   C   L   Decker 

$143.32 

1913— N      ELIZABETH      now 

67th    125    from   E   In   San   Pablo   Ave 

E   25  N   110.09  W  22.3  S   110.72,  Okd. 

.1    A   Graves  and   J    W    Beck.    $72;    A 

Soda,    $30.50      vs    Margaret    A      and 

Thos  J  Powers  and  John  Laamanen 

Oce.    16.    1913 — LOT    1    and   W    10    feet 

!     Blk    119    -Map    Allston    Tract, 

Bkly.      Fred   Nyberg,   $39:   Berkeley 

Lumber  Co,  $474.45;  A  Soda,  $111.05: 

.1    A    Graves    and   J   W   Beck.    $4S75 

Samuel  Illich   &  John  Laamanen 

Ocl      18,     1913 — LOT    23    Map    Dimond 

Vista.    Okd.      Hogan    Lumber   Co   vs 

C    M    Blabon $7S.31 

-  1913 — LOT  24  and  W  3  feet 
Lot  23  and  E  22  feet  Lot  25  Blk  95, 
Kellersberger's  Map  of  Oakland. 
Hogan  Lumber  Co  vs  Oliver  Le- 
gault  and  Martial  Davoust ..  .$1526.21 
Oct.  20  ,1913— LOT  35  BLK  16  Map 
Havenscourt,  Okd.  Inlaid  Floor 
Co  vs  Havenscourt  Co,  C  Barkoff. 
K  Gustafson  &  W  G  Harlan ..  .$32.57 
Oct.  20,  1913— LOT  37  BLK  16  Map 
Havenscourt,  Okd.  Inlaid  Floor 
Co  vs  Havenscourt  Co.  C  Barkoff, 
John   Doe  Taylor  and   W  G  Harlan 

$2S.4S 

Oct.  20  ,1913 — LOT  1  and  W  10  feet 
Lot  2  Blk  119  Map  Allston  Tract, 
Bkly.  Contra  Costa  Bldg  Materials 
Co    vs    Samuel      Illich    and       John 

Laamanen     $58 

Oct.  20,  1913— LOT  26  BLK  "D"  4557 
of  Revised  Map  of  Fairview  Tract. 
Piedmont.     Wm  J  Tobin  &  Edmond 

Heafey    vs    A    Matheson $33 

Oct.  20  .1913 — DOT  30  BLK  "D"  4557 
of  Revised  Map  Fairview  Tract, 
Piedmont.     Wm  J  Tobin  &  Edmond 

Heafey    vs    A   Matheson $40 

Oct.  20  ,1913 — LOT  24  and  W  3  ft  Lot 
23  and  E  22  Lot  25  Blk  95.  Keller- 
berger's  Map,  Oakland.  California 
Door    Co     vs    Oliver     Legault     and 

Martial     Davoust     $150.40 

Oct.  23.  1913— SE  NINTH  &  ALLS- 
ton  Way  E  oOxs  iuO,  Bkly.  John 
P  Maxwell  (Maxwell  Hardware 
Co)   vs  John  Laamanen  and  Samuel 

Illich     $44 

Oct.  23.  1913— N  SIXTY-SEVENTH 
125  E  San  Pablo  Ave  N  110.72  E 
22.13  S  110.09  W  25.  Okd.  John  P 
Max  u  ell  (Maxwell  Hardware  Co) 
vs    John    Laamanen    and    Margaret 

Powers     $25 

1913— SE    THIRTY-FOURTH 
and   Market   E   lOOxS  50,  Okd.       J  S 

Carr    vs    A    Glikbarg $12 

I.'  >T  32  BLK  101  Map 
Allston  Tract,  Bkly.  Martin  S  Foss, 
$1  7o_m_  :  p  W  Foss  Co,  $95.03  vs  M  •; 

Fox  and  A  C  C  Krueger 

1913— LOT  Rsbdvn   of   W    ptn 
Blk    8,   Rock  Ridge  Park,  Okd.     T  K 

I;   I  I   \\  llson $170 

1913— LOT   107   Map   Redwood 

Park.  Okd.     Contractors  &  Builders 

Co   vs  Theodore.    Emma   and 

G    \V    Steffen $73.22 

1  ■:—  LOT    252    Map    Fourth 

Terrace  Extension,  Okd.   Pierce 

Hardware  Co  vs  D  D  Rountree  and 
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James  Rountree    $101. So 

Oct.  28,  1913— LOT  34  BLK  16  Map 
Havenscourt  Sheets  1  and  2,  Okd. 
O  M  Houghton  and  M  S  Beem  vs 
C  Barkoff  and  Havenscourt  Co.... $80 

Oct.  22,  1913— LOT  1  and  W  10  feet 
Lot  2  Blk  119  Map  B  L  T  I  Ass'n, 
Bkly.  John  Larson  vs  S  Illich  and 
John     Laamanen     $22 

Oct.  30,  1913— NW  THIRTY-FIFTH 
Ave  100  SW  Deering  SW  50xNW  125 
Okd.  Burnham  Standeford  Co  vs 
Letitia  Mario  Wilson  and  A  N 
Phelps    $156.60 

Oct.  31,  1913— S  FIFTY-FIFTH  153.S4 
W  Grove  W  40xS  125,  Okd.  Union 
Floor  Co  vs  Mary  A  Shumway  .  .  .  .  $55 

Oct.  31,  1913— S  FIFTY-FIFTH  153.84 
W  Grove  W  40xS  125.  Okd.  J  G 
Poorman  (Poorman  &  Co)  vs  W  B 
White  and   Mary  A  Shumway.  .$368.30 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


COTTAGE — 1  story  and  base,  frame, 
$1,800.  San  Jose,  Santa  Clara  Co.,  Cal. 
Architect,  none.  Owner,  Mis.  L.  M. 
Curtis,  29  Montgomery  street,  San  Jose, 
The  dwelling  will  contain  six  rooms 
and  bath.  Interior  will  be  finished  in 
pine  throughout.  There  will  be  an 
open  fire  place  in  the  living  room  and 
tile  mantel.  Tile  wainscot  will  be  used 
in  the  bath  room  and  witchen.  Exterior 
of  the  house  will  be  covered  with  rus- 
tic Plans  are  complete  and  the  work 
will    be   done   by    Day    Labor. 

RESIDENCES — 1  and  2  story,  frame. 
Cost  not  stated.  San  Jose,'  Santa 
Go.,  Cal.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  be  started  at  San  Jose: 
Alex  Y'ork,  Russ  House,  1  story  four 
room  cottage,  $1,400;  Rocco  Martorona, 
S.W.  William  and  Monor,  1  story  frame 
cottage,  $800;  and  L.  Morden,  602  Willis 
ave.,    repairs   to    cottage.    $709. 
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MANUEL  AVE,  Town  of  Los  Gatos.  All 
work  lor  one  and  one-half -story 
frame   bungalow. 

Owner John  Thompson,  San  Fran- 
cisco. 

Architect  ...R.  W.  Follmer. 

Contractor.  .G.  W.   Moslier,  Palo  Alto. 

Filed  Oct.    2S,   '13.      Dated   Oct,   20,   '13. 

Frame    up    $550 

Roof  and   1st  coat   plaster   on....    550 
Sides     shingled       and     2nd       coat 

plaster   on    550 

House    completed    5,50 

Usual    35    days 550 

TOTAL  COST,   $2750 

Bond,    none.      Limit,    90    days.      Forfeit, 

$10.      Plans  and  specifications  filed. 

ON  FIRST,  between  San  Carlos  and  San 
Salvadore,  San  Jose.  All  work  for 
two-story   reinforced   concrete   bldg. 

Owner C.    L.   Meisterheim,    1S9   So- 
First,  San  Jose. 

Architect  ..  .C.    S.    HeKenzie,    Bank    of 
San  Jose  Bldg.,  San  Jose. 

Contractor.  .Morrison     Bros.,  Santa  Clara 

Filed  Oct.   16,  '13.     Dated  Oct.   14,  '13. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,   $22,067 

Bond,    $11,037.      Sureties,    D.    O.    Druffle 

and    H.    P.    Ebahart.      Limit,    175    days. 

Forfeit,  none.     Plans  and   specifications 

filed. 


Building  Contracts. 

SANTA  CLARA  COUNTY. 


NO.    65    WILLOW,      San   Jose.        Repair 
cottage. 

Owner Mrs     10.   L.   Auzerais,   Santa 

Clara    and    24th,    San    Jose. 
Architect  . .  .None. 

Contractor.  .J.    S.    Thorp,    Porter    Bldg., 
San  Jose. 

COST,  $660 


SW    WILLIAM    AND   MINOR    AVE.,    San 
Jose.     One-story   cottage. 

Owner Rocco    Martorona,    Prem. 

Architect  . .  .None 

Day's    work.  COST,    $800 


No     662    WILLIS   AVE.,    San    Jose.      Re- 
pair  and    remodel   cottage. 

owner L.    Morden,    Pr.  ■ 

Architect  . .  .None. 

Day's    work.  COST,    $700 


Wednesday,   November  5,  1913. 

Vrchitect   ...Charles   Peter    Weeks,    Mu- 
tual   Bank   Bldg.,   S.  F. 

Contractor.  .Willis      L.    Gott,      229      11th 
Ave.,    San   Francisco. 

Filed  Oct.  18,  '13.     Dated  Oct.  10,  '13. 
Grading   and   foundations   in. $1800  00 

1st    story   walls    up 2600   00 

2nd   story    walls    up 1900   00 

Roof   on    1800   00 

Plastering    finishel     2700   00 

Completed   and   accepted 1796   25 

Usual    35    days 4198  75 

ToTAL  COST,   $16,795    00 

Bond,   none.     Limit,  March   1,  1914.  For- 

feit,    $20    per    working   day.      Plans   and 

specifications   filed. 


NW     FULLER     AVE      AND      I'RKVOST, 
San    Jose.      Four-rooms   and    sleeping 

owner Alex       York,    Russ      House. 

San    J 
Architect  . .  .None. 

vork.  COST,  $1400 


NEAR  SIXTEENTH  AND  SAN  CARLOS 
San  Jose.  All  work  for  frame  cot- 
tage  and   sleeping  porch. 

Owner C.    D.    Cavallaro,    San    Jose. 

Architect  ..  .C.     S.     McKenzie,     Bank     of 
San  Jose  Bldg.,  San  Jose. 

Contractor.  .P.   J.   Schimdt,    1222   Delmas 
San  Jose. 

Filed  Oct.   29,  '13.     Dated  Oct.   28,  '13. 

Frame    up     $644.25 

Plaster    on    644.25 

Fully    completed    644.25 

Usual    35    days 644.25 

TOTAL  COST,  $2577.00 

Bond,    $1250.      Sureties,   V    Seeman    and 

Wm.    Stalker.      Limit,    90   days.      Forfeit, 

none.     Plans  and  specifications  filed. 


NO.     23     W-SANTA    CLARA,    San    Jose. 
Remodel  front,  etc. 

Owner W.   H.   O'Bannan,   Premises 

Architect  . .  .None. 

Day's    work.  COST,    $S0C 


No.    1295    VIN  Two 

■•..  lion. 

c  iwner Ball  al i       la     Pi  em, 

Architect  .  .  .None. 

Day's    work.  COST,    $400 


Building  Contracts. 

SAN    HATKO    COUNTY. 

PARK  ROAD  AND  BURL1NGAME  A  V  hi 
Bui  llngame.  Brick  an. I  com  reti 
work    toi    ''ii'.    Hall. 

Owner City    of   Burllngame. 


LoT  13  BLK  27  Re-subdivision  of 
Dingee  Park.  All  work  for  six-room 
frame   bungalow. 

Owner James     R.  and     Mamie     A. 

Stansbury. 

Architect  . .  .None. 

Contractor.  .Charles   Miller. 

Filed   Oct.   22,   '13.      Dated  Oct.   22,   '13. 

Frame    up    $690 

Plaster    on     690 

Completed   and   accepted 696 

Usual     35     days 705 

TOTAL  COST,    $2775 

Bond,    $1387.50.   Sureties,  Z.  T.  Thorning 
hmI    (1.    L.    Bresse.      Limit,    70    working 

days.     Forfeit,  none.     Plans  and  specifi- 

i  ations   filed. 


:    W-SANTA  CLARA   (rear),  San 
Jose     One-story   garage, 

i  iwner San  Jose  Water  Co.,  Prem. 

Arehitecl   .  .  .  None. 

Conti  ictoi    .Shottenhamer   Bros.,   143  S- 
16th   St.,   San   Jose. 

COST,    $1000 

NO    682  WILLIS,  San  Jose.     Repairs. 

i  m  in -i- L.   Morden. 

ect  •  •  .None. 
.mrk  COST.    $700 

No.    90]    S-SEVENTH,   San   Jose.      Sleep- 
ing   1 1 1 

I  iwner P   G    I"  le,  Premises. 

Architect  . .  .  None. 

Daj       work.  COST,  $450 


RAILROAD  AND  FIRST  AVES,  San 
Mateo.  All  work  for  reinforced  con- 
crete   barn. 

Owner Thos.    F.    Casey. 

Architect  .  ..Havens      &      Toepke,      46 
Kearny,    San    Francisco. 

Contractor.  .Caldwell    &    W'isnom. 

Filed  Oct.  25,  '13.     Dated  Oct,  23,  '13. 
1st  and  15th  of  each   month  sums 

equal    to    75% $3407 

Usual    35    days,    25% 1135 

TOTAL    COST,    $4542 

Bond,     $2300.  Sureties,     William       D. 

Wisnom   and    John   Sufrin.      Limit,    Dec. 

15,  '13.     Forfeit,  $5  per  day.     Plans  and 

specifications  filed. 


LOT  15  BLK  1,  Central  Addition  to  San 
Mateo.  Concrete  foundation,  plumb- 
ing, painting,  electrical  work,  etc.,  for 
one  and   one-half-story   frame  bldg. 

Owner John   McCouvey. 

Architect  . .  .None. 

Contractor.  .Croop  &.Keegan. 

Filed  Oct.  17,  '13.     Dated  Oct.  14,  '13. 

Frame    up    $500 

1st  coat   plastering   on 500 

Completed   and    notice   filed 500 

I      nil    35    days 500 

TOTAL  COST,   $2000 

Bond,  none.  Limit,  70  days  from  date 
I       I'm  liit,   none.   Plans  and  speci- 

fications    filed. 


SECOND    AVE    AND    COUNTY      ROAD. 

All  work   fur  Tiny  metal  washing  ma- 

rhine  fur  hospital. 

Owner St.      .Matthew's   Red      Cross 

I  I      pitQl. 
Architect  ..  .Louis     I',     lloliart,    Crocker 

lllila  .    San     Franrisco 

Contractor.  .Troj      Laundry      Machinery 
Co.,   Ltd..   581    Mission,  S.   F. 
Filed   Oct.   20,   '13.      Dated   Oct.   3,  '13. 
No  paj  meiiis  given 

TOTAL  COST,  $32X5 
Bond,  none.  Limit,  Go  days.  Forfeit, 
none.     Specifications  only   filed. 


Wednesday.   November.",.  1913. 
COMPLETION  NOTICES. 


SAN    MATEO    COUNTY. 


RECORDED  ACCEPTED 

Oct.  23  ,1913 — SECOND  AVE  AND 
County  Road,  San  Mateo.  St.  Mat- 
thew's Red  Cross  Hospital  to  Wat- 
son Mantel  &  Tile  Co Oct.  20,  1913 

Oct.  22,  1913— LOT  7  J  J  -Moore  Tct, 
Woodside  Road.  Redwood  City.  E 
Comigton  Pringle  to  Van  Sant- 
Houghton   Co Oct.    20,    1913 

Oct.  23  ,1913— SECOND  AVE  AND 
County  Road,  San  Mateo.  St.  Mat- 
thew's Red  Cross  Hospital  to  Thos 
VY    Alton Oct.    20,    1913 


LIENS  FILED 


SAX   MATEO   COUNTY. 


RECORDED  AMOUNT 
Oct.  27,  1913— LAND  LYING  S  of 
County  Road  leading  from  La 
Honda  to  San  Gregorio  and  E  of 
land  of  Geo  C  Ross.  H  P  Finnell 
and  C  M  Weyman  (Finnell  &  Wey- 
man)  vs  D  Pieri  &  Co  and  Dora 
Wilson      $363.25 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 

RESIDENCE  —  1  story  and  base, 
frame.  Cost  not  stated.  Healdsburg, 
Sonoma  Co.,  Cal.  Architect,  John  Hud- 
son Thomas,  First  National  B-ank  Bldg., 
Berkeley.  Owner,  Laura  E.  Gilliss. 
The  dwelling  has  been  designed  to  con- 
tain seven  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  redwood. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  be  a  large 
open  fire  place  in  the  living  room  with 
a  brick  or  tile  mantel.  Automatic 
water  heater  will  be  installed.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  dwelling 
will  be  covered  with  shingles.  Plans 
are   being   prepared. 

WOMEN'S  CLUB — 2  story  and  base, 
frame,  $7,000.  Richmond,  Contra  Costa 
Co.,  Cal.  Architect,  J.  B.  Ogborn,  611 
Macdonald  ave.,  Richmond.  Owners, 
Richmond  Club.  The  building,  which 
will  be  designed  somewhat  like  a  large 
residence,  will  be  erected  on  Xevin 
avenue.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  used  in  several  of  the  rooms.  There 
will  be  a  central  heating  system  and 
open  fire  place.  Mantel  will  be  of 
brick.  Exterior  of  the  building  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  construction  will  be 
St" r ted   as   soon  as   funds  ran   be  raised. 


LIENS  FILED 


MARIN    COUNTY. 


RECORDED                                        AMOUNT 
1913 — MILL   VALLEY,    Marin 
Co.       Mill     Valley     Lumber     Co     vs 
•     De    Souza    and    Alice    Lewis, 
owners     and     Peter     Johnson,     con- 
tractor       $171.90 


FRESNO.    MODESTO.    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


HOTEL  ALTERATIONS  —  $5,000. 
Fresno,  Fresno  Co.,  Cal.  Architect  Eu- 
gene Mathewson,  Forsythe  Bldg..   Fres- 


C'JILDING    AND    INDUSTRIAL   NEWS 

no       i  » ner,    T.    C.    A  work 

will    consist     of    extensivi 
to   the   first   tioor   of  -.      In- 

cluded in  the  work  will  be  interior  fin- 

istering,  painting  and  •  ■:■ 
work.  New  store  fronts  in  patent 
fronts  and  plate  glass  windows  will  be 
installed.  Marble  and  tile  will  also  be 
used.  Plans  are  complete  and  figures 
are   being    taken. 

ST«'RL  AND  RESIDENCE— 1  and  2 
story  i-nd  base,  brick  and  steel.  Cost 
not  stated.  Fresno.  Fresto  Co., 
Architect.,  Eugene  Mithewson,  For- 
sythe Blog..  Fresno.  Owner,  Jacob 
The  building  will  be  erected 
of  Mono  and  I  stree 
Will  be  a;  ranged  fur  a  store  on  the  first 
floor  ana  the  owner's  residence  on  the 
upper  floor.  Interior  finis  i  will  be  of 
pino  and  hardwood.  There  will  be  a 
central  heating  system  ana  an  open 
fire  alace.  Mantel  will  lis  of  brick. 
Patent  store  fronts  will  be  vsed.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  arc  complete 
and  figures  are  being  tak.vi  b.  the  ar- 
chitect. 

STORES  AND  OFFICES  1  story  and 
base.  Class  A  construction,  $120,000. 
Architect  s  name  not  given.  Owner,  L 
L  Cory.  Kits.no.  The  building  will  be 
erected  at  the  corner  of  J  and  Fresno 
streets  and  will  have  frontages  of  150 
by  65  feet.  There  will  be  several  stores 
on  the  first  floor  and  a  large  number 
of  offices  on  the  upper  floors.  There 
will  be  o  complete  steel  frame  with  ex- 
terior walls  of  brick  and  concrete  faced 
with  pressed  brick  or  terra  cotta.  In- 
terior partitions  will  be  of  hollow  tile 
and  metal  lath  and  plaster.  Concrete 
floors  will  be  used.  There  will  be 
stein  heat,  elevator  service,  a  vacuum 
cleaning  system  and  mail  chutes.  In- 
terior finish  will  be  of  pini  hardwood, 
metal  trim  and  marble.  Patent  store 
fronts  and  plate  glass  windows  are 
ipceified.  The  name  of  I  he-  architect 
ard  further  details  of  thy  work  will 
be  published  later.  Construction  will 
be  s'arted  within  a  couple  of  months. 
RESIDENCE  —  2  story  and  base, 
frame,  $S,000.  Fresno.  Fresno  Co.,  Cal. 
Architect,  J.  Carl  Thayer,  Forsythe 
Bldg.,  Fresno.  Owner,  P.  \V.  Niede- 
rauer.  The  dweling  has  been  designed 
for  an  11  room  bouse  with  three  baths 
and  sleeping  porch.  Interior  will  be 
■finished  in  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

RESIDENCES  —  2  2-story  and  base, 
frame.  $3,500  and  $5,000  respectively. 
Fresno,  Fresno  Co.,  Cal.  Architect, 
•I.  M.  Saffell,  New  Fish  Bldg..  Fresno. 
Owner's  name  withheld.  These  dwell- 
ings will  each  contain  seven  rooms  and 
bath.  Interior  finish  will  be  of  pine. 
redwood  and  hardwood.  II.i 
floors  will  be  used  in  the  principal 
rooms.  The  more  costly  house  will 
have  furnace  heat.  Open  fire 
will  be  used  in  the  living  rooms  and 
mantels  will  be  of  tile  and  brick.  Tile 
wainscot  and  composition  floors  will  be 
used  in  the  bath  rooms.  Automatic 
watei  heaters  will  be  installed.  Ex- 
teriors of  the  houses  will  be  covered 
with  cement  plaster  on  metal  lath,  rus- 
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-    iplap       PI  a    -    a  r< 

-    .]       l.—  :    story,  (rami 
celsior   School    District,    Kings   Co.,   Cal. 
t,      J.     Carl      Thayer,     Forsythe 
Bldg.,       Fresno.         Owners,        Excelsior 
District.     The  building  has  been 
designed  for  a  one-room  district  school. 
Interior    finish    will   be    of   pir.e.      Stoves 
will    be    used   for    heating.      Exterior    of 
the   building  will   be  covered    with    rus- 
tic and  cement  plaster.      Plans  are  now 
ired. 

Contracts    Awarded. 

■I 1       story.      frame.      $3,000. 

Buent   Vista   School   District,    Kern   Co., 

Cal.      Architect,  J.   M.   Saffell,   New   Fish 

Bldg.,      Bakersfield.         Owners.       Buena 

-    Iiool  District.     Contractor,  O.  C. 

Bakersfield.        Contract     price. 


S ACS  AMEN  TO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

I;l-:SIDENCES  —  1    and    2     story     and 
aase,    frame.      Cost   not   stated.      Sacra- 
mento.  Cal.      Architect,    none.      The    fol- 
lowing   Day    Labor    jobs    are     reported 
as    about    to   be   started    in    Sacramento: 
;:.    A.    Pierce.    2207    1st    street,     Saei 
mento,    3    2-story   frame   dwellings,    $2,- 
i  I    $3,000   respectively. 
I  'ENCES  —  1    and    2    story    and 
ame.      Cost   not   stated.      Stock- 
ton,   San    Joaquin    Co.,    Cal.      Architect, 
none.      The    following    Day    Labor    jobs 
are  reported  as  about  to   be  started   in 
Stockton:      C.    A.    Kennedy,      720      East 
Weber    street,    1    story    frame   dwelling, 
J.  E.  Rice.  32  South  Sutter  street, 
1   story   frame  dwelling.  $2,000;   C.   Ken- 
27    East    Fremont    street,    2    story 
frame      dwelling,      $2,200;      Charles       F. 
Chrisman,    Stockton,      1      story       frame 
dwelling,    $1,500;    W.    E.    Stuart,    Stock- 
ton, 1  story  frame  dwelling,  $1,000,  and 
George    Lytle,    343    North    Union    street, 
1    story    frame   dwelling,    $1,800. 

CHURCH — 1  story  and  base,  frame, 
$10,000.  WUlitts,  Mendocino  Co.,  Cal. 
Architect,  E.  W.  Hyde.  Willits.  Own- 
ers First  Baptist  Church  of  Willits. 
The  building  will  be  erected  on  a  cor- 
ner sit.  -  een  designed  with  a 
large  auditorium  and  Sunday  School 
rooms.  Interior  will  be  finished  in 
pine  and  redwood.  A  central  heating 
system,  probably  furnace  heat,  will  be 
installed.  Some  art  glass  windows  will 
be  used.  Design  is  in  the  Mission  style 
and  exterior  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  clay 
tile  roof  will  be  used.  Plans  for  this 
\vork   are   now   being   prep 

HIGHWAY    CONSTRUCTION  —  Cost 
.   I        State    Highways.    I 
nia.       Engineer,     State     Highway    Com- 
Forum     Bhltr..      Sacramento. 
owners.     State     of    California.         Plans 
"mpleted   for  state  highway 
work    iti    three  counties   and    flguri 
now   being    called.      Five   separate   con- 
will   be   let   for   the    work 
lows:      Fresno    County    from    Fowler    to 
Kingsburg,    (VI,    Fre..    I.    A);    about     S 
ti    length,  to  be  built  of  Portion, 1 
cement   concrete.       Fresno  County   from 
Fowler     to    Fresno,     (VT.     Pre.,      I.      B); 
-    miles   In   length,    to   be    built    of 
I    cement    concrete.        San     Ber- 
nardino   County    from    Upland    to   Citrus 

I  VII.     S       l:,l   .     9        \  ,  ;     ;,     oat      10*6 

n   length,  to  be  built  of  ol'rtland 
concrete.      Santa  Barbara  Coun- 
ty   from    Rincon   Creek    to    Carpinterla 
Creek,   (V.  S.  B.,  2,  Hj;  about  2  14   miles 
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Wednesday,  November  5, 1913. 


Veneered  Panels  that 
ARE  good— -order 
today  from 


Insist  on  getting 
the  best  made  panels 

You  have  a  right  to  get  the  best  for  your 
money.  You  should  therefore  insist  upon 
getting  the  WYBRO  panels  whenever  you 
want  the  best  made  panels  at  the  lowest 
price. 

WYBRO  panels  are  uniform  in  quality-- 
they  are  everlastingly  good — and  they  cost 
no  more  than  the  interior  makes. 


Wttite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


gth,  to  be  graded  and  paved  in 
part  wilt  Pi  '  nd  cement  concrete. 
>an  Luis  Obispo  County  from  Paso 
Etobles  to  the  northerly  county  bound- 
ary (V.  S.  L.  O.  -'.  A);  about  10%  miles 
in  length,  to  he  built  of  Portland  ce- 
ment concrete.  San  Luis  Obispo  Coun- 
ty from  .Santa  Margarita  to  Atascadero 
Creek,  (V,  S.  U  O.  2,  C) ;  about  8%  miles 
in  length,  to  i«e  built  of  Portland  ce- 
ment concrete.  Plans,  specifications 
and   foil   part  ii  secured  by 

addressing  the  State  Highway  Commis- 
sioners at  Sacramento.  Bids  will  lie 
opened  mi  November  17th.  An  official 
proposal  appears  in  another  column  of 
this  issue. 

HOTEL    AX1>    STORES— 2    story    and 

hk   and   steel,   $20, wants, 

Mendocino  Co.,  Cal.  A'  chitect,  10.  W. 
Hyde,  WillUs,  Owner,  T.  Scheve.  The 
building  is  being  erected  on  a  corner 
and  will  contain  stores,  the  postoffice 
and  a  moving  picture  theatre  on  the 
irsl  floor.  I  ppe  doors  are  arranged 
for  guest  rooms.  Interior  finish  will 
be  of  pine  throughout.  A  central  heat- 
ing system  and  hot  water  supply  will 
be  installed.  All  interior  finish  in  the 
lice  will  be  of  metal.  There  will 
rit  store  fronts.  Exterior  of  flic 
building  will  be  faced  with  cemenl 
plaster.  Tiie  work  is  being  carried  mi 
by   Day   Labor. 

Contracts    Awarded. 
GARAGE — 1     stoT  e,     brick 

osl    not    stated.     Stockton, 

i,    Ralph 
!'.    Worrell,   0<  Bldg.,    Stock- 

ton,    i  )wrier,  .\li  s .   i  ii  i     i  :on- 

.  .        [orl 
.-  o   k   -i,    Contract   price 
I  ii    •      i uiblins 
a  ml     Tucker, 
oi  kton. 


Building-  Contracts 


•-  \ «  It  IMENTO    COUNTY. 


K,   L,    STH  AND   9TH   STS,   Sac- 
rain  ding. 

Owner Mrs.      Julia      <;.      Runckel, 

-   unento. 
None 
tor.  .O.     A.     II.  i,i 

cnto. 

COST,    $500 


i  .         i   ■'       '  , 
.V-   Scb Iff er,    1719    I' 

COST,    (4000 


LOT  6   I,  J,   29TH  AND  30TH  STS.,  Sac- 
ramento.     Alter    dwelling. 

Owner W.     R.     Meiss,     2917    J     St., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .Cippa    Bros.,    314    21st    St., 
Sacramento. 

COST,   $1250 


LOT    13   BLK   3  Boxler  Tct.,  Sacramento. 
Erect   dwelling. 

Owner 10.    A.    Pierce,    2207    1st    St., 

Sacrament} 
Ai  chitect  .  .  .None. 
Day's   work.  COST,   $2G00 


I.i  IT   15   BLK  3   Boxler  Tel,   Sacramento. 
Erect    dwelling. 

Owner 10.    A.    Pie'-ce,    2207    1st    St., 

Sacramento. 
Vi'Chiteot  .  .  .None. 
I  lay's   work.  COST,  $2'JU0 


LOT   7   SUB   2,   Boxler  Tct.,  Sacramento. 
Erect   dwelling. 

Owner E.    A.    Pierce,    2207    1st    St., 

Sacramento. 

Arch  itect  .  .  .  None. 

I  'ay's    work.  COST,    $3000 

DEL    1'ASO      HEIGHTS,      School      Site. 
One-story   frame   school   building. 

Owner Del   Paso     Heights     School 

District. 
Architect  .  .  .None. 

Contractor.  .Sacramento     Home     Bldrs., 
Forum     Bldg.,     Sacramento. 
Filed   Oct.    24,  '13.     Dated   Oct.    23,  '13. 

COST,    60SS 


la  it    11    BLK   44   Oak  Park,  Sacramento. 
Erect    dwelling. 

Owner Roy      Smith,    3425      Orange 

Ave.,    Sacramento. 
Arch  itect  .  .None. 

Contractor.  .J.    C.    Dillard,    3117    Magno- 
lia  St.,   Sacramento. 

COST,  $3500 


LOT    I.   T,    U,    4TH   AND   5TH    STS.,   Sac- 
i  a  in. -ai.,.     Alter  'h\  •■!  ling. 

Ownei Mrs.    .1.    J.    Buckley,    319    T 

St.,    Sacramento. 
Architect  .  .  .None. 

'  font  in  tor.  .  \v.    il.     Hawk,     sir,    O    St., 
mento. 

COST,  $800 


LOT    >i.     W,    X.     13T.H     AN'li    ll'l'll    STS, 

mento       Alter    dwelling. 
'  iwner   .  P.  I  ierrul  1,    1318  x  St.,  Sac- 

rarin  ni  ii 
'  1 • .  1 1 '  ■ . 
Contractor.  .Ellis   &   Johnson,   20th    and 
F  Sis.,    Sacramento. 

COST,  $000 


E.  H.  Williams 


Chalmer  Munday 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building  a 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phalan  Building,        San  rranclsco 


Building  Contracts. 


SAN    JOAQUIN    COUNTY. 


I.'  it  IS  BLK  6,  Yosemite  Terrace, 
Stockton.  All  work  for  one-story 
1 1  mi.-    bungalow. 

Owner Mrs.   S.   Campbell,   Stockton 

Architect  .  .  .None. 

Contractor.. Slnnett     Bros.,     830     N-Vnn 
Buren    St.,    Stockton. 

Filed   Oct.    2S,   '13.      Dated   Oct.    27,   '13. 

Roof   on    $750 

Plaster    completed     750 

Building   accepted    750 

Usual    35   days 750 

TOTAL  COST,    $3000 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 

LOT  6  BLK  70  W  of  Center,  Stockton. 
All  work  for  one-story  frame  resi- 
dence. 

Owner N.     I.     Ross,     N-Sutter    St., 

Stockton. 

Architect  ..  .A.      Walter       King,       Elks' 
Bldg.,   Stockton. 

Contractor.  .Arthur    Paulson,    Stockton. 

Piled  Oct.  24,  -13.     Dnted  Oct.  27,  '13. 

Foundation    in    $200 

Frame    work    up 400 

Building    enclosed     354 

All    plastering    completed 354 

All    work    completed 394 

Usual    35    days 568 

TOTAL   COST,    $2270 

Bond,    $1135.       Sureties,    T.    S.    Dowman 

and    Geo.    Smith.      Limit,    Dec.    13,      '13. 

Forfeit,     $3     each     day     not    completed. 

Plans  and  specifications  filed. 


SAN     JOAQUIN     AND     JACKSON     STS., 
Stookton.      Remodel      stairs,    etc      in 
Jackson  School. 
Owner Board  of  Education,  Stock- 
ton. 
Architect  ..  .Stone    &     Wright,     26     So- 

California   St.,   Stockton. 
Contractor. .  W.    Daniels   and    H.    Green. 
623    W-Park    St.,    Stockton. 
Filed   Oct.    28,   '13,      Dated   Oct.   24,   '13. 

i  in    1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST.  $37,540 
Bond,  $19,000.  Surety,  Globe  Indemnity 
Co,  Limit,  .:"  days.  Forfeit,  $10  each 
day  alter  date  said.  Plans  and  speci- 
fications    Bled. 


LIENS  RELEASED. 


s ,/, en  .iir.vi  <>   roi'N'l'V. 


RECORDED  AMOUNT 
Ocl  13,  1913— W  Mi  OF  LOT  7,  It,  S, 
liflh  and  17th  Sis.,  Sacramento. 
i  'in  k  &  Henerj  I  lonstr  Co  to  Eliz- 
abeth Ott,  $187.00;  Same  to  Same 
$187.60 


Wednesday,  November  3. 1913. 

LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


APARTMENT    HOUS  ory    and 

base,   frame.   $25  000.     Los  An;--. 
Architects,    M.    S.    Y/eagei     &    Co.,    Trust 
and   Savings   Bldg.,   L.    A.      Owi 
Morrison.     The   building   will   be   erect- 
ed   on    St.    Louis    street    ana    will    cover 
an  area   of   60   by    135    feet.      T  lere    will 
be  five  stores  on   the   first   floor  and   the 
entrance  to  the  apartmei 
per    two    floors    will    be    a 
rooms,   two  and   three 

terior  finish  will  be  of  pine  and  red- 
wood. All  suites  will  have  private 
bath  and  wall  beds.  Bath  rooms  will 
have  composition  floors  and  tile  wains- 
cot. Plans  provide  for  steam  heat,  ele- 
vator service  and  a  vacuum  cleaning 
system.  Patent  store  fronts  will  be 
used  in  the  stores.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared.  Work  will  probably 
be  done  by  Day  Labor  under  the  direc- 
tion   of    the   architects. 

CHURCH — 2  story  and  base  brick 
and  frame.  $15,000.  Ontario,  San  Ber- 
nardino Co..  Cal.  A  Norman 
F.  Marsh,  Broadway  Central  Bldg., 
L.  A.  Owner.  First  Baptist  Church  of 
Ontario.  The  building  will  be  de- 
signed in  the  classic  style  ana  will 
contain  a  main  auditorium  stating  300 
people  and  Sunday  School  room  also 
seating  300  pepole.  Eesides  these 
rooms  plans  provide  for  11  class  rooms, 
study  hall  and  ladies'  parlors.  Inter- 
ior finish  will  be  of  pine  and  redwood. 
tral  heating  system  wiii  e  in- 
stalled. Ornamental  plaster  will  be 
used,  Exterior  of  the  building  will  be 
covered  with  pressed  brick  and  ce- 
ment plaster.  Ptans  are  being  pre- 
pared. 

WAREHOUSE  — 4  story  and  base, 
brick  and  steel.  Cost  not  stated.  Los 
Angeles.  Cal.  Architects,  Morgan, 
ind  Morgan.  Van  Nuys  Bldg., 
L.  A.  Owners.  Barker  Bros.  The  build- 
ing will  be  erected  at  the  corner  of 
Moline  and  Palmetto  streets  ci  vering 
an  area  of  105  by  130  feet.  Consid- 
erable structural  steel  will  I  e  used. 
Interior  finish  will  be  of  pine.  There 
will  be  metal  lath  and  plaster  interior 
partitions,  metal  window  sis..  and 
frames  and  fireproof  doors.  Elevator 
-and  modern  lighting  and 
plumbing  will  be  installed.  Exterior 
building  will  be  faced  with 
slock  brick.  Plans  are  m 
pared. 

LODGE    HALL   AND   STORE    -2    story 

and     base,    brick.       $20, Holtville. 

Imperial  Co..  Cal.  Architects,  May- 
berry  and  Parker  llei  trie 
Bldg..  L.  A.  Owners,  II  Masonic 
Temple  Association  .  tig  has 
been    designed    with    four    stores    on    the 

lodge    rooms    on    the  AI! 

interior  finish  will  be  of  pine  and  red- 
wo  >d.  A  maple  Boor  will  be  used  in 
the  lodge  rooms.  There  will  be  metal 
window  sash  ami  frames  and  patent 
onts.  Exterior  of  the  building 
will  be  faced   with    pri  -  Plans 

•are  now  being  prepared. 

IP  SPITAL      J    stor  rein- 

forced larlum    and    altera- 

tions   to    the    present    bul 
not    stated. 

man   F.  Mars 

ege    of 
Medicine.      Besides    the    construction    of 
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k   will 

mg,    painting    and    installation    of    op- 
erating    room     equipment.        A      large 
amount    of    tile     wainscoting     will     be 
used.      A    new    steam     healing     system 
e    installed.      Exterior  of   the   new 
building    will    be    faced     wit  i      cement 
P.ans    ate    complete    and    fig- 
re    now    being   taken.      Bids    will 
be   opened    on    November    7; 

I!i  ITBL — I    stoi  y    and       i 
steel.      Cost    not    stated.       Los      \ 
Architects,     Morgan.      Walls 
Morgan,  Van  Nuys  Bldg.,   I..   A.     Owner. 
Victor    Ponet.       The    building     will     be 
erected    on    a    corner    lot    and    has    been 
designed     for     six     stores     on     the     first 
floor     besides     the  hotel     entrance     and 
lobby.     Upper  floors  will  contaii 
neighborhood  of   120   rooms  and   a  large 
number   of   baths.    There   will   be   steam 
heat,    elevator   service   and   a   hot    water 
supply.      Interior    finish    will   be   of  pine 
with    some    elm    panels.        Bath      rooms 
will    have    composition    floors    and    tile 
wainscot.       There    will    be    metal     win- 

fronts.      Exterior    of    the    building    will 
be    faced     with     pressed     brick.       Plans 
plete     and     figures      are      being 
taken. 

S  -11'  n   i.   ,;i;  IUP— 1    and    2    story,    re- 
rete,      $160,000.        Venice. 
Los   Angi  .     Rus- 

sell  and    Singluff,    Security    Bldg.,    L.    A. 
Owners,    Venice    School    District.      T    e 
building   or   group    of   buildings    will   be 
i    for    a    polytechnic    school.      A 
ssue    of    $250,000      was      recently 
-ite  will  leave 
in    the    neighborhood     of      ! 

■  uction.  Only  preliminary  plans 
-  of  the 
work  can  not  be  published  at  this  time. 
Mr.  Russell  has  a  San  Francisco  office 
■  Humboldt  Bank  Bldg.  Further 
mention  will  he  made  of  the  work  as 
plans   prog-ress. 

MUSIC  HALI 2  story  and  base,  re- 
inforced concrete,  $40,000.  Claremont, 
1-  is  Angeles  Co.,  Cal.  Architect,  Myron 
Hunt.  Hibernian  Bldg.,  L.  A.  Owners, 
i  College.  T  ls  been 
mentioned  here  before.  The  building  is 
designed  in  the  shape  of  a  letter  Y  and 
will  ..over  an  area  of  260  by  4".  feet. 
ilding  will  contain  an  auditor- 
ium   seating    ! i    people,    eight    studios 

and     16     practice     rooms.       Construction 
will    be    fire;.:  .:-    finish    will 

te  of  pine  and  hardwoods.  A  central 
heating  system,  modern  plumbing  and 
electric  work  will  be  installed. 
ior  of  the  building  will  he  faced  with 
cement  plaster.  Plans  are  complete 
and    figures  are  being  taken. 

SCHOOL — 2    sti  rein- 

S 
Ventura    Co.,  itects,    Allison 

and     Allison,     Hibernian     Bldg.,      I..      A 

.ling     \\  ill     COVer     an     area     of     55 

sign   is  in   the   Mis- 
Plans    provide    for    16   stan- 
ssembly   hall. 
litorium     seating      600      people. 

is    and    principal's    office. 
pine     with 
iors.      Plans   provide   for 

probably      steam. 

Krame  vacuum      cl< 

ding   will    be 


10.      Palms,   Los   Angi 

• 

11    Hewitt.    Fay   Kldg.    L.     A.       Owners, 

School     District       The     building 

will  be  erected  on  a  corner  site  and  trill 

eig  sized      class 

an      assembly      hall,      teachers' 

-    and    principal's    office.      Interior 

•     finisl  e  i    in    pine     with     maple 

A   central    heating   system    will 

There    will    be   programe 

and    a    vacuum   cleaning    system. 

or    of   the   building    will    I  . 

—  ed    brick.      Plans    are    being 
red. 

RES— 1     story    and    base,    brick. 

it    stated.      I. os   Angeles.  Cal.   Ar- 

Al    e  C.       Martin.       Higgins 

Bldg..    L.    A.      Owner.    Thomas    Higgins. 

le   erected   on 

te    and    will    cover    an    area    of    90 

:    et      T    e  building  has  been  de- 

to   contain    five    large    stores.      A 

cement   floor  will  cover  the  entire  area. 

.     ii     tnel  i .    window    -  tsh    and' 

P     enl    store   fronts   are   speci- 

Exterior   of   the    building   will    be 

n  ith     pressed    brick.       Plans    are 

ete    and    figures    are    being    taken. 

STORES    AND    LOFTS—  4    story    and 

Hollywood,    Los   Angeles 

''"..   Cal.     Architect,  E.  P.  Pare  . 

Labaig    avenue.    L.    A.        Owner. 

T    e       i ilding-  will  be  erect- 

i   corner  site  covering  an 

7"     feet     square.       The    first      floor     will 

foi  i     stores     ti  d     se   ond     floor 

eight     suites     of      offices.         Third      and 

floors      will      contain      sixteen 

ents    of    two    and     three     rooms 

Interior    finish    will    be    of     pine 

N 1        There    will     be     steam 

levator  service  and  a  hot   water 
Batb    :  owns    will    have   compo- 
sition   floors    and    tile    wainscot. 
will   be  metal   window  sash  and   frames 
and    patent    store    fronts.       Exterior    of 
ling    will   :  e   faced  witli 
Plai  -    are    complete. 

Contracts    Awarded. 

CAL  COTTAGES-^T.   K.    L.   and 

M.  frame  construction,  $6?. 060.      Patton, 
rnardino    Co.,      Cal.        A: 
Architect    George     B.     M,  i  i 
'  "-vi  ers.  State  of  C 
r.tractors,   Mulder   and    Harnish, 
:    Rose   street,    L.    A.      Contract 
• 
HOTE1 — 4   story   and   base,   brick  and 
3    Angeles 
s-Ne  i-      !     Construction   Co..   L. 
A        Owner,    Newton    E.    Cramer       Con- 
1     '      '<"•  .     2314 

■ '  '   •    '  ■      ''  price. 

$35,000. 

ROUNDHOUSE,      MACHINE      SHOPS, 

Angeles   Co.,   Cal.      Engineer.    Chief   En- 

.Main 

A  i    Fe    R.    R, 

ractors,     \  -    nt-Houghton 

-.1  .  :■!.;. 

-Ti.  is    work    will 
,    to      .-.  _.       -,• 

iding    will    bi  j    of- 

fice   building   and    storage    nous 
feet    high,    making    II 

structure.     It  n 
ith    concrete     i  walls 

rs,    reinfor.u 
tin  roi 

rs  and  -    utters    -    rlnk.li 
tern,  plumbing. 
■ 
'.'.  er  house  will   be  • 
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gravel    roof     bi  ick     Boor    on    i  he     first 

pine    1 1 i     teel    beams  and 

n   :.     -      The  cost   S  ill  l"'  $10, I.  There 

ame  office  building  24x60 
I'.t.  ,vith  rustic  interior,  and  Electric 
n  iring.  Cost,  $3  500  A  frame  machine 
Shop     i"x  too    [,-,  I      si  ill    cost    ("5,550,    and 

i    sand    house    vt  ill    cost    $3, There 

will  lie  a  concrete  toilet  building  26x45 
leet.  with  cement  Roo  and  composi- 
tion  roof   to   cost    $5, A    reinforced 

concrete  machine  shop  fiOxl  is  feet,  with 
concrete  floors  and  composition  and  tin 
roof   will    be   built    to   cost    $12,500   . 

MOVING  PICTURE  HOUSE  I  Story 
and  base,  brick,  $15,050  Los  Angeles, 
Cal.  Architects,  Austin  and  Pennell, 
Wright  and  Callender  Bldg.,  I/.  A. 
Owner,  Joseph  L.  Murphej  Contractors, 
Boman  and  Klarquist,  Union  League 
Bldg      1-.    A.      Contract    price,   $15,050. 

PORTLAND  AND  OREGON. 


PILE  AND  CONCRETE  BRIDGE 
Cost  not  stated.  Salem.  Ore.  Engineer, 
\\  w.  Lucius,  Portland.  Owners,  City 
of  Salem.  Plans  are  now  being  pre- 
i  i  red  for  a  bi  idge  600  feet  in  length. 
A  portion  of  this  bridge  250  feet  will 
be    of    reinforced    concrete    construction 

and     the    balan f    pile    and    timber. 

There  will  lie  a  30  foot  roadway  and 
2  six  foot  walks,  one  on  each  side  of 
i,  ,  roadway.  Plans  will  be  completed 
in  tl.e  course  of  three  weeks  and  bids 
will  then  be  called  for  by  the  City 
Council.  Further  mention  will  be  made 
of    this    work    at    that    time. 

CREAMERY— 3  story  and  base,  re- 
inforced concrete,  $30,000.  Portland, 
Ore.  Architects  Emil  Schacht  &  Son, 
Commonwealth  Bldg.,  Portland.  Own- 
ers, Townsend  Creamery  Co.  The 
btlilding  is  to  be  erected  at  the  corner 
of  Tlli  and  Everett  streets  covering  an 
area  of  100  feet  square.  Onlj  the  first 
Moor  will  he  of  reinforced  concrete, 
upper  two  stories  being  of  brick  and 
mill  construction.  The  various  depart- 
ments of  the  creamery  will  be  housed 
in  separate  parts  of  the  building.  Con- 
struction will  be  fireproof.  .Much  mar- 
ble and  tile  will  be  used.  Concrete 
floors  will  be  used  throughout.  The 
estimated  cost  does  not  include  pas- 
teurizing or  cob]  storage  machinery. 
Separate  contracts  will  be  let  for  the 
mechanical  equipment.  Exterior  of  the 
with  icnicnt 
1  now   being  prepared. 

GARAGE  —  i     stor:      and     base,     steel 
i  ete,   $15.()(M.i.      Tilla- 
ect,    E     E.    -McLaren. 
Bldg         Portland. 
i  iwnei  i  id      Tl  e    building 

ommercial 

ea    of    100 

teel  frame 

r<  Inforced    con- 

a    i  emenl    floor    will    eovei     I    • 

provldi     for    mel  a  i 

wind' •"  i:       pecial 

nks.      tnterio 
w  i  1 1    i  ,  i     i     i     terioi    "I    th  i 

I  uilding     wl  i  ■  ii 

plete    and    flg- 
■    taken.     A   genera  I    coi 
will    be    let. 

Contracts    Awarded. 

CHURCH      i 
$10,000        '  On         brohlteeti    C 

A.     Hough taling    &    Co.,     Hi  pi         Bldg., 

Bli     ei "< 

i  eh.         I  'oni  i  aiior.      -I.       F. 
Portia  I.'1 
I 
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BANK— 2  Story  and  base,  brick  and 
steel,  $20, Beaverton,  Ore.  Archi- 
tects, CJlaussen  &  Claussen,  Mai  li  i  - 
Bldg.,  Portland.  Owner,  F.  W.  Cady, 
Contractor,  Bert  limit. n.  Beaverton. 
Contract   price   not  stated, 

DEPi  IT  SHEDS  Steel  frame,  $10,000. 
Portland,  (He.  Architect,  Engineering 
Department  Northern  Pacific  Terminal 
Portland.  owners,  shrdlu  shrdluudlu 
Co.,  Portland.  Owners,  Northern  Pa- 
cific Terminal  Co.  Contractor.  Charles 
McGonigle,  Chamber  of  Commerce 
Bldg.,  Portland.  Contract  price,  $10,000. 
. v 

SEATTLE  AND  WASHINGTON. 

PACKING    PLANT — Group   of    I    and    2 

story    c irete    and      frame      buildings, 

$200,000.  Steveston,  R.  C.  Architect, 
none.  Owners,  British  Columbia  Pack- 
ers' Association,  Steveston,  B.  C.  All 
I  uildings  Will  be  carried  on  pile  foun- 
dations and  will  have  reinforced  con- 
crete walls.  other  parts  of  the  work 
will  be  of  frame  construction.  Three 
separate  contracts  will  be  let,  general 
construction  of  the  buildings,  electric 
work  and  mechanical  equipment.  Ex- 
teriors  will  be  covered  with  cement 
plaster  and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
arc  now   taking   figures  on  the  work. 


TAINTING    CONCRETE    AND    CEMENT 
WALLS. 


Kelly    in 
lluililer. 


the     Nntionlll 


Owing  to  the  porous  nature  of  con- 
crete and  cement  work  generally,  it 
is  found  necessary  to  protect  the  ex- 
posed surface  from  the  action  of  rain 
or  dampness.  Water  niters  easily 
through  it,  and  this  is  the  reason  for 
works,  constructed  from  such  mate- 
rial, deteriorating  in  time.  A  varia- 
tion exists  in  the  permeable  qualities 
of  concrete  or  cement  work,  the  deter- 
mining factor  in  the  case  of  concrete 
being  mainly  the  density  of  the  mix- 
ture; where  considerable  cement  is 
added  the  porosity  will  not,  of  course, 
be  as  great  as  where  less  quantity  is 
employed.  Capillarity  decreases  with 
the  process  of  time.  It  is  well  to  re- 
member these  facts  when  about  to 
treat  such  material  with  filler  or 
i"i  Int. 

.Many  substances  have  been  tried  in 
the  effort  to  decrease  the  porosity  of 
concrete,  most  of  them  incorporated 
with  the  mixture  of  sand,  etc.  Most  of 
these  experiments  have  not  proven 
satisfactory.  The  purpose  of  these 
treatments  is  to  make  the  substance 
impermeable  to  water.  Some  have 
proven  quite  satisfactory,  the  best  re- 
SUlting  in  the  taking  up  of  only  five 
pei  ''Mi  of  the  amount  of  moisture 
taken  up  by  untreated  blocks.  In 
some  Instances  it  lias  been  found  that 
the  addition  of  certain  waterproofing 
tanci  '  is  weakened  the  con- 
creti  whih  In  otl  ers  it  has  not  thus 
affected  it,  but  has  materially  im- 
pro   '  'i    It. 

i  doming    in    the    painting    of   concret  e 

',:     ..iiiiiii    surfaces,    we   may   say     that 

two      purpo  '         are      served      thereby. 

Hi.     sealing    of    the    pores    of 

teria  I,  and  I  he  enha  ncing  of  ap- 

pe  '  i : ■  of  :  a  in'       '  'I f  the  I  roubles 

with   cement   vi  ork   li    I  he  effloi  escence, 

or  exudation,  of  soluble  sails  from   the 

ture  on   i  in-  cement  This 
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can  be  overcome  only  by  either  filling 
the  substance  with  some  waterproofing 
liquid,  or  painting  the  surface  with  a 
proper    paint    or    filler. 

It  lias  been  found  thai  certain  pig- 
ments have  ,i  bad  effect  on  cement.  But 
any  inert  pigment,  such  as  the  earth 
colors,  ochre,  umber,  sienna,  Vandyke 
brown,  etc.,  being  inert,  have  no  harm- 
ful influence  in  this  case.  Water-solu- 
ble dyes  have  not  been  found  harmful; 
tl  ey  are  used  when  more  brilliant  col- 
oring- is  desired.  Grease  will  injure 
fresh  cement  but  not  old  cemented 
work. 

Floors  made  of  concrete  and  ce- 
mented  soon  become  dusty,  and  sweep- 
inn  the  floor  aggravates  the  evil.  The 
only  thing  to  do  is  to  paint  the  floor. 
This  ought  to  be  done  in  the  begin- 
ning,  or   before   dust  begins   to   show. 

All  cements  contain  more  or  less  al- 
kali, hence  in  order  to  prevent  action 
of  the  alkali  on  any  oil  the  paint  may 
carry  we  must  neutralize  the  said 
alkali.  But  an  acid  will  injure  the 
cement.  Some  substance  capable  of 
changing  the  alkali  to  insoluble  salts 
has  been  tried,  but  it  is  found  that  to 
attempt  to  change  the  alkali  thus,  or  to 
get  rid  of  the  alkali  by  neutralizing  it, 
is  not  satisfactory.  First,  there  should 
lie  -applied  a  filler  substance,  some- 
thing like  a  thinned  varnish,  which 
will  penetrate  and  fix  the  alkali,  and 
have  a  good  surface  for  ordinary  oil 
Pfint.  On  a  floor  done  this  way  there 
may  be  used  the  ordinary  best  floor 
paint.  Before  applying  filler  or  paint 
let  the  surface  be  carefully  brushed 
off.  to  remove  every  particle  of  dust 
or  grit.  But  do  not  make  the  mistake 
of  washing  he  srface  first  with 
water,  for  the  moisture  will  sink  in 
more  or  less  and  is  hard  to  get  out. 
Concrete  requires  a  long  time  to  dry 
out.  And  if  a  concrete  floor  is  not  per- 
fectly dry  before  it  is  painted  there 
will  be  some  scaling  off  of  the  paint 
at   some   subsequent   time. 

As  with  painting  on  wood,  thin  coats 
are  to  be  preferred  to  heavy  coats, 
and  even  more  so  in  the  case  of  con- 
crete than  with  wood,  for  there  is  not 
as  good  a  holding  surface  in  the  for- 
mer case.  While  one  coat  of  paint 
over  the  filler  will  answer,  yet  two 
thin  coats  are  still  better. 

The  filled,  alluded  to  as  something 
akin  to  a  thinned  varnish,  should  not 
i  e  applied  so  as  to  leave  a  glossy  or 
varnish -like  surface,  for  it  will  not 
give  as  good  a  result.  The  filler  should 
sink  in  and  leave  a  mere  stain  to  indi- 
cate its  presence.  If  the  filler  has  been 
anplied  too  thick,  brush  some  turpen- 
lue  over  it  before  applying  the  coat 
of   paint. 

It  has  been  established  that  exterior 
vails  coated  with  cement  will  take 
paint  all  right  and  without  any  prepar- 
ii".  Willi  Tier  or  other  waterproofing, 
If  allowed  to  stand  to  the  weather  for, 
say,  a  5  ear.  In  this  time  the  alkali 
bleaches  out  and  the  cement  hardens 
and  so  affords  a  very  safe  surface  for 
iiy    ordinary    paint. 


THE   \ 'AIMED   USES   OF  MAPLE  WOOD 

Maple,  the  Forestry  Bureau  says,  is 
one  of  the  chief  woods  used  for  agrt- 
culiurai  Implements  and  farm  ma- 
chinery,  being  so  employed  because  of 
lis  strength  and  hardness.  All  kinds 
or  wooden  ware  are  made  of  maple, 
which   holds  important  rank  also  in  the 
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manufacture      of   shuttles,    spools      and 

bobbins.     It   competes   with    black   gum 

for    first    place    in    the    manufacture    of 

rollers  of  many   kinds,   from   those  em- 

in    house     moving    to 

e     ones    used    on     lawn    mowers. 

Athletic    goods,    school    supplies,    brush 

pulleys,   type   cases   and  crutches 

are    a    few    of    the    other    articles    for 

which   maple  is  in  demand. 

Seven  species  of  maple  grow  in  the 
United  States,  of  w...  sugar  maple, 
sometimes  called  hard  maple,  is  the 
most  important.  The  total  cut  of  maple 
in  the  United  States  annually  amounts 
to  about  1,150,000,000  feet,  nearly  one- 
half  is  produced  by  Michigan,  with 
Wisconsin.  Pennsylvania,  Xew  York 
and  West  Virginia  following  in  the 
order  named.  Sugar  maple,  says  the 
department,  is  in  little  danger  of  dis- 
appearing from  the  American  forests, 
for  it  is  a  strong,  vigorous,  aggressive 
tree,  and  though  not  a  fast  grower  is 
able  to  hold  it  own.  In  Michigan  it 
is  not  unusual  for  maple  to  take  pos- 
session of  land  from  which  pine  or 
hardwoods  have  been  cut  clean,  and 
from  Xew  England  westward  through 
the  Lake  states  and  southward  to  the 
Ohio  and  Potomac  rivers  few  other 
species   are   oftener   seen   in   woodlots. 


HOW        THE    STATE      CONDUCTS       ITS 
Bl  >IM.» 


It  is  doubtful  if  there  is  a  - 
poration  in  California  that  conducts 
its  affairs  along  more  busnesslike  lines 
than  does  the  State  under  the  new 
order  of  things  than  came  in  with  the 
Johnson    administration. 

A  system  of  pre-estimates,  inaugu- 
rated by  the  Board  of  Control,  gives 
that  body  direct  supervision  over  all 
proposed  expenditures  by  institutions, 
department  and  offices,  and  enables  it  to 
call  a  halt  where  it  is  planned  to  ex- 
ceed the  available  fund  or  v. 
is  planned  to  expend  money  for  a  pur- 
pose not  contemplated  in  the  appro- 
priation granted  by  the  Legislature. 
This  is  check  Xo.  1.  and  a  very  im- 
portant check   it   is,   too. 

But  if  no  objection  is  found  to  a 
pre-estimate  of  expenditures  and  the 
proposed  indebtedness  is  incurred, 
there  are  other  systems  of  cl 
see  to  it.  first,  that  the  goods  as 
ordered  or  work  as  contracted  for  come 
up  to  standard:  secoi  profits 

charged  do  not  exceed  the  figures  given 
in  the  pre-estimate;  third,  that  all  ex- 
tensions and  totals  are  co-rect;  and, 
fourth,  that  the  claims  agains  the 
State  are  drawn  against  the  proper 
funds.  All  claims  are  audited 
3oard  of  Control  and  the  State  Con- 
. roller  and  if  found  correct  the  latter 
draws    the  warrants   for  their  payment. 

The  Board  of  Control  and  the  Con- 
troller's office,  as  a  matter  of  fact,  work 
together  and  constitute  a  doubl 
ing  system  by  which  it  is  practically 
impossible  for  the  State  to  be  d( 
of  what  properly  belongs  to  it.  While 
their  duties  to  some  extent  are  identi- 
cal, yet  they  differ  materially  in  other 
T  e  Board  of  Control  inaug- 
"rates  proceedings  by  means  of  the 
pre-estimate  system,  while  the  Con- 
troller winds  them  up  by  making  the 
payments.  the  responsibility  falling 
m  in  the  final  analysis  to  see 
-  tl  claim  is  pail  and  that 
no  warrant  is  drawn  except  upon  the 
proper  fund. 

Never  in  the  history  of  the  State  has 
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its  business  been  conducted  so  efficient- 
ly. Xot  only  has  graft  been  stopped, 
but  waste  as  well.  Te  people  are  now 
getting  a  dollar's  worth  for  every  dol- 
lar spent.  The  saving  to  the  taxpayer 
has  been   tremenduous. 

Despite    the    natural    increase    . 
running    the    State,    due 
wonderful   development,   and  regardless 
of     many     unusual     expenses,     such     as 
e   rate 
of   taxation      under   Governor     Johnson 
•    averaged   much    less    than 
te    for   any    two   years   during   the 
office. 


\ATl  RAL-GAS.    PRODI  CTION. 

Belated  return  to  the  Geological 
Survey  show  that  the  total  production 
of  natural  gas  in  West  Virginia  in  1912 
was  239,088,068,000  tubic  feet,  valued 
at     $33.34  9.'1 21.    and       in       Pennsylvania 

112,149,855, cubic       feet,    valued       at 

■  72.      This    gives    West    Virginia 
an     additional     lead     of     $1,000,000     *a 
value    over    figures    recently    issued    by 
-  .rvey. 


RAILROAD     NEEDED    TO     YUKON 
VALLEY,   ALASKA. 

T  e  estimated  value  of  the  gold  pro- 
duced in  the  Alaska  portion  of  the 
Yukon  basin  in  1312.  w  ■  - 
compared  with  $9,050,000  in  1911. 
ecrease  is  due  to  the  falling  off 
of  the  output  from  the  Fairbanks  and 
Hot  Springs  districts,  for  the  other 
Yukon  camps  either  held  their  own  or 
leased  their  output  com- 
pared with   the  preceding  year. 

The  Fairbanks  district  continues  to 
be  the  largest  producer  of  placer  gold 
in  the  Yukon  county.  It  can  not 
maintain  this  position  long,  however. 
•  a  radical  change  in  mining 
conditions  which  will  make  it  possible 
to  exploit  profitably  its  extensive  bodies 
of  low-grade  placers.  But  little  has 
been  accomplished  in  this  direction, 
ope  of  the  future  lies  in 
obtaining  direct  railway  connection 
with    tidewater. 


BORAX    DEPOSITS    IN    CALIFORNIA. 


Deposits     of    colemanite,    an     ore    of 
boric    acid    and    borax,    were    discovered 
in    Ventura    County,    Cal..    in    189f 
the     district     lias     yielded    about    35.000 
tons    of    crude    ore,    valued   at    approxi- 
mately     $1,000,000.        This      colemanite. 
gh    classed    among    the    few    im- 
portant  deposits   of  this  kind   of   o--e    in 
intry,     has     suffered     the    disad- 
vantage of  being  a  long  distance   from 
transportation.      As 
case  of   many   other   western   in- 
dustries,   however,    it    is    expected    that 
ning   of   the   Panama   Canal    will 
greatly   stimulate   production.        An    ex- 
amination    of     the     borate    deposits     of 
Ventura   County    was    recently    made   by 
Hoyt     S.     Gale,     of     the     United 

-      vey.    and    while    the    in- 
vestigation    was  not  sufficiently  detailed 
■  -sion    of    opinion    as 
magnitude    of    the    unde' 
s,    it    is    believed    that    they    are 
v.siderable.      Mr.    Gale's   account 
en  pub- 
apter  0   from    Bol- 
opy   may   he  obta 
:  ere.  tor,    U    3 
logical  Survey.  Washington,  D.  C. 
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START    SSO.INIO    TANK. 

MARYSVILLE      (Yuba   tu.),     October 

e    Cahill    Construction    Company 

r.menced     the     erection     of     the 

gas   tank   for     the     Pacific      Gas 

and    Electric    Company      at    Fiftli      and 

Walnut  Streets  in  this  city.     The  tank, 

will   be  the   largest   in   the  State 

nortii    of    Sacramento,    will    hold    150,000 

feet. 

esent   work  consists   of  placing 
ndatiOB,   which   will  be  complet- 
ed by  the  end  of  this  month.     It  is  esti- 
mated  that   the  tank   will  be  completed 
by  Christmas 


AMERICAN    SAWMILL    FOR    JAMAICA. 

An  American  company  has  built  a 
small  sawmill  at  St.  Margaret's  Bay. 
seven  miles  from  Port  Antonio  (Ja- 
maica), which  will  shortly  be  ready  to 
go  into  operation.  This  mill  has  a 
capacity  of  sawing  10,000  feet  of  lum- 
ber and  of  making  5.000  to  10.000 
shingles  a  day.  It  is  proposed  to  saw 
mahogany.  Spanish  or  West  Indian 
cedar,  mahoe,  greenheart,  bullet,  satin- 
ebony  and  lignum  vitae  for  ex- 
port and  local  consumption.  This  mill 
offers  to  cabinet  makers  and  furniture 
manufacturers  in  the  United  States  an 
opportunity  to  test  the  value  of  some  of 
the  fine  woods  of  Jamaica. 


PROVERBS     FOR     CHINESE     WOMEN". 

From    "China   Revolutionized."   by   John 
Stuart  Thomson. 
You  cannot  tell  a  good   husband  that 

te  i;as  a  defect. 
Ugly    and     beautiful     daughters     all 

ne    face    to   a   true    mother. 
Mother's    love    is    even    in   beasts,    for 
•    e       angriest    tiger    will    not    eat    its 
whelps. 

Deeds  are  better  than  admiration. 
A  virtuous  wife  is  like  a  loyal  states- 
she    knows    only    one    king,    her 

Mother    and    father    first    and    wealth 
after. 

-  dead  indeed  who  walks  around 
lead  heart. 
If  you  listen  to  everyone's  advice,  the 
picture    will    never    be    straight    on    the 
wall. 

Let    thine    purse   and    not    thine    eyes 
tell  thee   what  to  buy. 

You   cannot    expect   the    looking   glass 
.     .   more   than   you  put   in  it. 


i   i>\»  I  HI  CTION     WORK     ABROAD. 


Argentina. 


Electrie-LiBht     I'lanln. 

irthelemy    will    shortly    apply    to 
unicipality      of    Garin       (Buenos 
for    a    concession    for    an    elec- 
-    ■    station. 

■      s   a   movement   in  Azul    to  con- 
stitute  the   Co-operative    Electric    Light 
T    e    contract    for    public    lighting 
the   Cia.    de   Electricidad    de   la 
ia    de    Buenos    Aires    shortly    ex- 
ad  it  is  not  yet  known   if  it  will 
be   renewed.     The  commissioner   is  con- 
sulting   with     the    leading    citizens    on 
ject. 

Belgian   Kongo. 


New    Port    on    Lake    Tanganyika — Rail- 
way    <  oiiMrurtiun. 

The   construction    of   the   port   of   Al- 
hertville    on    Lake   Tanganika    is    to   be 
iced    at    once,    under    the    super- 
vision      of    Capt.       Mauritzen.       hydro- 


of  the  Danish  navy.  This 
town  is  situated  in  Kongo  on  the  west- 
ern bank  ol  the  lake  and  is  the  ter- 
minus of  the  Great  Lakes  Railroad, 
which,  when  comph  ted,  will  connect 
the  lake  with  Kabalo,  just  south  ol 
Buli,    on    the    Kongo    River. 

This  will  open  up  a  new  commercial 
route  for  the  Katanga  district,  offering 
quicker  means  of  transportation  for 
passengers  and  merchandise  between 
the  district  and  Europe  than  is  pos- 
sible under  existing  conditions.  The 
Germans  are  already  building  their 
lake  port  at  Kigoma-Udjidji,  in  Ger- 
man Bast  Africa,  which  will  be  the 
terminus  of  the  railroad  to  Dar-es- 
Salaam.  The  two  lake  ports  will  be 
cdnnected  by  a  line  of  steamers,  the 
Hrsl  of  which,  a  vessel  of  nearly  1,000 
tons,  is  now  being  constructed  by  a 
German  company.  The  new  route  to 
the  Katanga  District  will  have  a  great 
effect  upon  the  development  of  this 
pari  .if  Africa.  The  itinerary  from 
Europe  will  lie  as  follows:  By  steamer 
to  Dar-es-Salaam,  thence  by  rail  to 
Kigoma,  across  Liake  Tanganyika  by 
steamer  to  Albertville,  and  from  that 
port  by  rail  to  the  interior  of  Katanga. 
This  will  occupy  several  days  less  than 
the  present  means  of  communication 
via  Boraa,  Matadi,  Leopoldville,  and  the 
long  and  tiresome  river  trip  up  the 
Kongo.  The  actual  difference  'n  time 
will  probably  be  about  12  days. 

Work  on  the  Dar-es-Salaam  or  Tan- 
ganyika Railway  to  Kigoma  is  being 
pushed,  and  great  numbers  of  native 
laborers  are  now  employed  in  its  con- 
struction. The  contractors  hope  to 
reach  Kigoma  at  the  end  of  1913. 
Ceylon. 
The  Indo-Ceylon  Railway. 
In  continuation  of  the  announce- 
ment in  Daily  Consular  and  Trade  Re- 
ports for  August  4,  1913,  it  is  stated 
that  the  new  railway  connecting  India 
with  Ceylon  aross  Adam's  Bridge  will 
1  e  opened  on  the  Indian  side  on  Jan- 
uary T,  1914,  for  freight  carrying  only, 
as  the  Ceylon  railways  have  not  yet 
sufficient  cars  available  to  handle  the 
expected  passenger  traffic  at  that  time. 
Tli  ice  new  ferry  steamers  from  Eng- 
land are  expected  to  reach  Tuticrorin 
by  the  end  of  October.  The  contract 
for  running  them  has  been  awarded  to 
the  Britisli  India  Steam  Navigation  Co. 
Straita   "Settlements. 
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of  coal  for  gas  making,  and  on  the  es- 
1 1, ,,,u,.  i  ha  i  iii  i  •  •  a  ml  a  half  barrels  of 
petroleum  is  equivalent  in  one  ton  of 
ordinary  bituminous  coal,  ii  is  probable 

thai    ii.idi    1,400,1 I"    I. .".nil, mm    tons    of 

coal  would  be  required  to  perform  in 
California  the  service  now  rendered  by 
petroleum  in  the  production  of  heat, 
light  and  power.  California  oil  is  the 
principal  fuel  for  locomotives  as  far 
north  as  Washington  and  across  the 
Sierra  and  Cascade  range,  its  freedom 
from  sparks  serving  as  a  great  pro- 
tection  againsi  forest  fires,  as  com- 
pared wiUi  coal  or  wood  fuel.  It  is 
used  almost  exclusively  on  inland,  and 
coastwise  steamers,  and  to  an  increas- 
ing extent  by  the  transpacific  steamers. 
li  has  even  displaced  coal  on  Puget 
sound,  many  of  the  steamers  of  the 
Canadian  Pacific  fleet  plying  between 
Vancouver,  Victoria  and  other  points 
having  been  equipped  for  oil  burning. 
There  is  still,  however,  some  demand 
for  coal  in  California,  particularly  for 
domestic  use  and  for  bunker  trade  at 
San  Francisco,  but  it  is  almost  ex- 
clusively supplied  by  coals  from  other 
states  and  from  abroad. 

There  are,  however,  in  California,  a 
number  of  small,  widely  separated  coal 
fields,  chief  among  which  are  the 
Mount  Diablo  field  of  Contra  Costa 
county,  the  Corral  Hollow  field  of  Ala- 
meda county,  the  Priest  valley  and 
Trafton  fields  of  San  Benito  county 
and  the  Stone  Canyon  field  of  Monterey 
county.  The  first  two,  which  are  on 
the  eastern  border  of  San  Francisco 
bay,  and  consequently  in  the  west- 
central  part  of  the  State,  produce  black 
lignite  or  subbituminous  coal.  The 
coals  in  Monterey  county  are  of  the 
same  geologic  age  as  those  farther 
north,  but  they  have  been  altered  into 
true  bituminous  coals  The  alteration 
in  the  San  Benito  county  areas  has  not 
i  i  >sed  so  far  as  in  Monterey 
county,  but  the  coals  closely  approach 
the  bituminous  grade.  None  of  them 
possess  coking  qualities. 


Wednesday,   November  5,  1913. 
RAILROAD'S  ANNUAL  REPORT. 


Dorian    llann    Hospital. 

Thi     Government    Gazette    of    August 

in  .-s      that    the      Legislative 

Council,    on   June    'l'l.    approved    the   ex- 
penditure     .if    $-::. -7a    (U.    S.      currency) 
'■nt-  additions   and    repairs, 
including  ard    ami    nurses' 

i       Durian    liaun      Hospital, 
Malakka, 

New    Zealand. 


DISPLACEMENT    OF    COAL.    BY    OIL. 


I.    producl  ion  of 

i   mi   in  California   a  nd  Us  use  for 

oal   mining  has  practically  ceased 

.     pi  odui  i  i"n    in    the 

yi  i    ng    only    in.747    tons 

in    1!H1    an.l    10,978    inns    in    1912,  accord- 

W.   I'arker  of  the  Uuited 

States   Geological   Survey. 

The   pi  f  petroleum   In  Call- 

in     1912    wai     ->;.  150,767    ba  rrei 
of  whli       '  ol  an    50,000,000   bar- 

ed   directly   for   fuel.      Large 
quantities  of  oil  are  also  used   ii 


.OCOMOTIYE  24  FEET  HIGH. 


From   the  Chicago   Examiner 


The  largest  passenger  locomotive  in 
the  world  pulled  into  the  La  Salle  Street 
Station  the  other  day.  It  is  the  first 
of  thirty  monsters  building  for  the 
...  Rock  Island  &  Pacific  Rail- 
road and  will  run  on  the  Western  divi- 
sion. The  locomotive,  with  tender,  is 
one  hundred  feet  long,  the  engine 
eighty-five  feet  and  the  tender  fifteen, 
it  is  twenty-four  feet  high  and  weighs 
:;::::  i  pounds,  or  160.000  pounds  with- 
out   the   tender. 

li    can    pull   twenty   passenger  or   I'ull- 

, us    with    ease.      There   are   four   69- 

in.li    .hiving    wheels    on    cub    si.le,    the 

wheels     on     any     loi lOtive     in 

.     i> I      The   weight   on   the  .li i\  ins; 

■.     ,  !2  1,000    pounds.      The    engine 

,    i  ra.i  ion   power   of  lift  &    thousand 

pounds  and  runs  with  a  steam  pressure 

of   185   i id 

Ne\i   steel  equipment  necessitates  these 

I     ma. ■bines.       The     Rock     Island 

,:,  i  ngi  i  equipment  is  now  25  per  cent 
tee!  a  nd  on  through  mainline  trains 
:,i  pel  i.n'.  exclusive  of  the  Pullmans. 
The  i.n  urn. a  ii  i  -  are  buill  by  the  Amer- 
ican  Locomotive  Company  al    the  Sche- 

.    I i   of  $181,164,000  in  autos. 

i  .  ■  inly  works. 


The    annual    meeting    of      the      stock- 
holders of  the  Sacramento  &  Won. I  land 
Railroad   Company    was   held   Saturday,  I 
and     all     the     outgoing     Directors     and 
officers      were    re-elected,      headed      by  ] 
T.   T.   C.  Gregory,   its   President.      Prac-  ] 
I  i.  ally  all  the  stock  was  represented. 

The  company's  report  for  the  year  | 
showed  a  surplus  earned  over  bond 
interest  and  charges  and  expenditures 
ni  every  sort  of  $21,000.  This  net  sum 
was  distributed  as  dividends  on  the 
company's  outstanding  stock,  aggregat- 
ing $1,000,000.  Very  few  roads  achieve 
as  good  a  showing  as  this  in  their  first 
year  of  operation. 

The  main  line  has  been  completed 
from  far  up  in  the  Suisun  Valley  to 
Vacaville  Junction,  with  two  branches 
connecting  Vacaville  and  Suisun  and 
Fairfield.  It  is  proposed  now  to  extend 
the  main  line  from  Woodland  in  the 
direction   of  Winters. 

The  Northern  Electric  Railway  Com- 
pany, the  holding  corporation,  applied 
to  the  Railroad  Commission  for  an 
order  extending  from  November  1,  1913, 
to  November  1,  1914,  the  effective  date 
of  the  Commission's  previous  order  au- 
thorizing the  company  to  issue  $S,000,- 
000  bonds.  Of  this  sum  $5,500,000  is  de- 
sired for  the  construction  of  the  Val- 
lejo  &  Northern  Railway  and  the  bal- 
ance was  for  refunding  purposes. 


CALIFORNIA  AUTOMOBILES. 


The  total  number  of  automobiles  now 
licensed  in  California  is  120,776,  which, 
at  an  average  cost  of  $1,500  a  car,  shows 

The  number  of  automobile  licenses 
issued  during  Octolber  to  the  close  of 
business  yesterday  afternoon  was  2,391, 
•an  increase  of  100  over  the  number  of 
automobiles  registered  during  Septem- 
ber, occording  to  figures  compiled  by 
Motor  Clerk  Mansfield.  Four  hundred 
and  fifty-five  chauffeurs  were  also 
licensed,   and   413   transfers   made. 


EXPERIMENTS      WITH      WIRELESS 

POWER. 


ELK  GROVE  (Sacramento  Co.),  Oc- 
tober  27. — Representatives  of  the  Pa- 
cific Gas  &  Electric  Company  of  Sac- 
ramento and  several  automobile  loads 
of  Elk  Grove  citizens  journeyed  to  the 
Da  Roza  ranch,  two  miles  west  of  Elk 
Grove,  yesterday,  to  see  young  Roy 
Thompson  operate  a  thirty-five-horse- 
power test  motor  by  electricity  at- 
tracted from  the  atmosphere  by  mag- 
nets,  Leyden  jars  and  tuning  coils. 

The  electric  people  have  become  so 
interested  in  Thompson's  experiments 
that  they  loaned  him  the  test  motor, 
saying  that  if  he  could  make  it  run 
bj  h  i  il<  \  ice  he  could  operate  a 
street  car  by  the  same  system.  It  re- 
quired   100  volts  to  slarl   the  motor. 

Thompson's  experiment  with  the 
motor  was  a  perfect  success,  for  he 
bad  the  motor  running  at  full  speed 
in  the  presence  of  all  without  any 
visible    means    of   power. 

Another  valuable  principle  that  this 
young  eb  ■'li'  ii  genius  has  discov- 
er!.I  is  i..  compel  Hie  siiiiml  waves 
thai  carry  wireless  messages  to  oper- 
aie  ,,  Morse  telegraph  instrument.  This 
!..    'las  done. 


W.  duesday.    Noven 


[WILDING   AND    [NDUSTRIA1,  NEW: 


Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688  San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phono  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards 
Juuction  Market,  Mason  and   Turk  Streets 


TELEPHONE    NIERRITT     1903 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


The     best    and      cheapest      reversible 
Window   on    tlie  market. 

Common  Sense  Window 

Invented        and        manufactured        by 
I.     II.    HIliTH.    19th    and    Carolina    Sts., 

I'.I'IhUING   AND    INDUSTRIAL  NEWS 


Catarrh  can_Be  Relieved 

THERE  IS  ISO  NEED  for  you  to  continually  suffer  from  Cat 
arrh  and  Cold  in  the  Head.    It  makes  you  miserable,  doesn'' 
it?     You    really    don't  care   whether  thing's  go  right  or  n 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  g' 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use 
It  will  relieve   you,   and   you'll   wonder   why   you   had  not  used 
sooner.     We  are  so  positive  that  this  will  relieve  you   of  your  Cat 
arrh  or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-Lf  AF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


'It  Is  Almost  Human" 


Phone  Kearny    740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cushion    Check,   working    automatically. 

Simplicity   and    Durability   combined       A»n 

to  either  side  of  any  size  of  door  either 

Richt  or  Left  Hand,  without  change 

In  ordering,  give  sit    ol  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  he  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

'I he  one  Perfect  Pieparation  for  Bringing 
tint  Deli  at   Beauty  oiheSkin  so  d- sired 
by  the  Lad  cs  and  admired  by  ihe  Gent  e- 
men.     line  foi  the  face  af  er  shaving. 
At  a  I  DiUJLJsts  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


The  "Pittsburg" 
me  "Bungalow" 
The  "Lion" 

A  heater  of  any  size  within  the  purchase 
price  of  the  masses.  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  ful'y  guaranteed. 


Pittsburg  Water  Heater  Co. 

Phone   Sutter  5025 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Association. 

i«!  <!TFYK\:V)\  ST  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIKD  MONDAYS  OF  KACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE 


President.    JOSEPH    AHLBACH 

MasterPlumbers    Ass'n. 
President,  W.  F.  CLUTE 

Contracting  Plasterers'   Ass'n 
Treasurer;     JAMES  R.   WILLIAMSON 
Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


W.   S.   SCOTT 
Masons'    and    Builders'    As: 
Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


M  ISTEK      1*1. USUI 
ICItS'     ASSN. 

Office     101     Gougli 

John    L.    E.    Firmin 

Secretary. 

Ahlbach    i    Mayer 
Anderson     i     Bai- 
ley 

Balling.     E.     A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap.     V.    J. 
Bernard,    Geo.    F. 
Bernstein.     Louis 
Black  man.    M.    J. 
Brennan,    J.    F. 
Breslin,     Chas. 
liomstein       *       Be 

Bianc 
Boscus    Bn 


"Tliis  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by    them.  ■ 

MEMBERS. 

Houston.    J.    J. 
Kane.    J  as.    1. 
Kara,     F.     E. 
Kavser,     Chas. 
Klein,    A.    E. 
Klimm.     Frank 
Kit-man    & 

O'Bri 


Bo  wen. 

S'>n 
Brook. 

Son 
Bryan. 


L.       & 


M.      & 


Son 
bryan,   s.    I). 
LSuick,    Win. 
Burke.    PI.    Co. 
Burnham.     PI.     Co. 
Butler,   D.   S. 
Coil  en.    M. 
Coleman.     Alex 
Collins,     T.     M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronin,   J. 
I'urran.     A 

"urtis.   Edw. 

Daglow.    L. 
Dallamore.    G.    C. 

Dalziel,     Robt,     Jr. 

!  »a  vis.    A. 

Deas,    John 

De    Lano    Bros. 

Demers       &       Dag- 
neau 

DI    Vecchlo,    S.    J. 

Dcventhal.    E.    M. 

Dockery,     Wm. 

Doherty.    J.    P. 

Dowlng.     W.    J.    & 
Sou 

Eastman,    T.    W. 

Egan.    T.    J. 

Eisner.    P. 

Ernst.   H.   &  Son 

Ertola.    B. 

Fisher    &    Wolfe 
Fltzpatrick.    J. 
Flood       tt       Ham- 
mond 
Ford.    Thos.    J. 
Forsvth,    W.    C. 
Franklin.    C.   P. 

Glbbs.     David 
Glbbs,   J.   &   Son 
GUley-Schmld    Co. 

er,    F. 
Gomersal.    F. 

Wm. 
Grady.  H. 
Grundy.  E. 
Hahn,  A.  J. 
Haub,  Qeo. 
Hays.  E.  L 
Heinz.    C. 

tiennessey,    A.    E. 

u  ggins      Chas. 

li  ■',.!.  I.rar  I, 

Hobro,    W.    D. 

Hondet.    J. 

Hoffman    * 

Hooper.    F.     H. 


F.     T. 


&    S< 


Knoles, 
Koch,    1 
Kramer,    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz.    O; 
La   Chapelle,   W. 
Lang,    Leonard 
Lauder,     H.     1. 
Lawson,     Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,     M. 
Leu,    M. 
Loonev,    J. 
Lubliner,  C.    W.   Co 

Mackle,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod.    J.    J. 
Meehan.    P. 
Mensor,     G.     W.  Co 
Meyer,     S. 
Mitel. ell.     M.    A. 
Moenning     &    Co. 
Moller,   W.  D. 
Mollis,     Herbert  L. 
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Morrice,    T.    B. 
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Murray,    Roy 
Murray     Bros 
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MASTER  PAINT- 
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ORATORS'    ASSN. 


Sorensen,    R. 
Sovig,    C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,   Fred 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zelinski.    K. 


M  A  5  O  N  S'     AND 
BUILDERS'    ASSN 


Peiazzi,     H.    J. 

Petersen.    S. 
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Power    &    Pike 
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Richardson.     J-     * 
Son 
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Sasso,    Frank 

Schallch.    J.    A. 

Schieve,    Theo. 

Schwa rz,     Chas.  Co 

Shepard     Bros. 

Singewald,    J. 

Skelly.    Thos. 

Slattery,    M. 

Snook.     W.     S.       >v 
Son 

Spencer        Plumb- 
ing Co. 

Stalder   &    Htnki-1- 
bein 

Stevens.    Jas.    F. 

Strohmier   &   Koe- 
nlg 

Sthur.    C.   G. 

Sutton    Co. 

Szanik.    S. 

Taylor     &     Pritcb- 
ard 

Tlppett.    J-    C. 

Trezl  e.    J.    s. 

Trezlse.     A      G. 

Turner  Co. 

Von     Tagen  &  Mol- 

Ward.   Hugh 


Office     236     Pacific 

Building 
W.    T.    Beck,     Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson    Bros. 
Beck,   W.  T. 
Bacigalupi,     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein.    Wm. 
Byrne.    J.    F. 
Brickley.    P.    J. 
Blum,   L.     "^ 
Cooney,    W.    H. 
Colin,    M. 

Clarke    &    Dickson 
Christ.    Ferd 
Cramer     Bros. 
Donovan,    V.   J. 
Daniels,    G.    V. 
Domeniconi.    S. 
Pahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O 
Goetze,    F. 
Gercke      tc 

bach 
Graper,   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.   E. 
Hoffman.     Jno. 

Hansen.    P.    H. 
Johnson,    P. 
Jablonskl.    A. 

Kern,    Henry 

Kiesel,    Fred 

Kroder,   Gus. 

Koenlg,    Otto 

Lorenzen,     Fred 

Lucas,    Ed.    J. 

Manning,     Jno. 

Maundrell,    H. 

Norris,     Chas. 

Orsi,    G. 

Olney.     E. 

Ostland,  John  L. 

Pyne.    R.    &    Sons 

Pastier,  Robert. 

Quadt,    Jno. 

Quandt,    A. 

Schaefer,    Fred 

Schaefer,    Adam 

S!chaefeir,     Wm. 

Shepherd,     Wm. 

Schultz.    O.    &    Son 


C. 

w. 

Feil- 


Heed,    Waller 
Stradllng,    W.    C. 
Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.    M. 
Walker,  P.  J. 
Wvnatit    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.    Clute.   Pres. 

MASTER       PLAS- 
TF.RERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lyden    Sec. 
Bradley  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jos. 
Burt,    Chas. 
Cashman,    M.    J. 
Connell.   J.    E. 
Campbell,     Chas. 
Chalmers.    H.    A. 
Connolly    &    Son 
Dalv.    J.    H. 
Damico,    Tony 
Duthie.    Cnas. 
Felt.    R.    D. 
Fraser,     Simon 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady.   M.    V. 
Butler,   Thos. 
Butler,    W.    A 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham.    H.    B. 
Brennan,    J.    E. 
Carr,    J.    W. 
Collins.    Jerome 
Campbell.    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,    E.    E. 
Downey,   John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell.    Geo. 
Gilbertson,    Louis 
Gilson,    J.    E. 
Gale.    M.    F. 
Gardlser,    F. 
Gladding,    McBean 

&   Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hlbbins,    Geo.         ( 
Hogberg,    Emll 
Koldenstrodt.     F. 
Larsen,    N. 
Larsen,    H.    H. 
Larsen,   L.   C. 
Lawson,   A.    W. 
Llndgren.   C.   J. 
Ludwig,  John 
Mealy,    M.    J. 
McWhlrter.     W.    J. 
McCall,     Wm. 
McCall,    Elvln 
McCowan,     M.     B. 
MiHej:,   J.    W. 
MaTlcaney,  Thos.  F 
Mlllerick,     Philip 
Murray,    W.    C. 
McSherry.     M.     F. 
Mowbray,    M.    V. 
Nagel,    W.    L. 
Nagel.    R.    H. 

O'Connor,    .1.    J. 

O'Rourke.    T.    F. 

Phillips.     Joseph  J. 

Prlngle.    J. 

Rlngrose.    H. 

Rainey.    W.    A. 

Ralney.    E.    S. 


G. 


I'm..  Flic  Lxil.oo 
Kohlwey,  W.  D. 
Standard  Elec 

Con8tr.    Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns     -     Manvllle 


Fay. 

Glosser,  Geo. 

Gilmour,     Wm. 

Greenback.   Joe 

Jacobsen,    N 

Knowles,    A. 

Leaf   &   Kaiser 

Lvden  &  Bickel 

Manning.    Tom.    Jr 

Mawot.    Donald 

MacGruer   &    Co. 

Muriale.    Nic. 

McLeod.    J.    C. 

O'Kane.    C.    T. 

Orford.    J.    A. 

Phllbin.    J.    J. 

Sullivan.    D.    F. 

Steere,  J.   E. 

Smith    &    Johnson 

Terranova.  M.  J. 

Wagner,   J.   A. 

W  m.  Raymond, 
Sec. 

Atlantic  Fire- 

proofing  Co. 

Balzke.  A.   F. 

Clinton  Fire- 

proofing  Co. 

Campo.  C. 

I.vnch.    R. 

Lynch.   J. 

Munson,    C.    &    Co. 

MeAhee.   E.    T. 

Hayden.   Fred 

Potter.   A.   V. 

Peerless  Fire- 

proofing  Co. 

Ravmond.   Wm. 

Roebling  Con.    Co. 

Snell   &   Dennis 

Streeter.    M. 

Sheehan.      Thomas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decner  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.     W.    S. 

Eppsteln     Elec.  Co. 

Levy    Elec.    Co 

Kirsten.    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Asphalt 
Roofing 
Roofing 
As- 


Co. 

Larkln 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia 

bestos    Sup.    Co. 

Malott     &     Peter- 
son 

Paraffine    Paint  Co 

Rapheld,        J.        L 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western        Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lvnch,    J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing  Co. 

Ravmond,    Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,    Thomas 

MASTER     STEAM 
AND     HOT    WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster  Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel.    Robt.,    Jr. 

Gen.    Eng.   Co. 

Gilley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co..    J.    G. 

Turner     Co..     The 

Walsh,     F.    P. 

Williamson     Co..  H 

Wlttman,  Lyman 
&    Co. 

Williams.   E.  D. 


'Wednesday.   November  5,  1913. 
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Offical  Roster  of  Stockholders  &  Members 

General  Conti  actors'  Association. 


Phono  Sutter  3580 


President,   Chas. 
Vice-Pres.,   A. 

H.   \V.  Beach 

A.  H.  Bergstrom 

John  Biller 

C.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 


General       Contrac- 
tors 

[      (StockhoMers) 

Ackerson     &     Son, 
I      O.    B. 

Amneg,   Fred  S. 

Anderson      &     Co., 
W.    W. 

Beach     &     Heffer- 
nan. 

Beck,  John   E. 
i  Beetham,    A.    H. 
'  Bergren      &      Son. 
Louis  G. 

Biller,   John 
1  Bletch,    E.    C. 
!  Bluxome   &   Co. 

Bom,    F.    H. 

Bovd   &    Kerr 

Brandt    &    Stevens 

Braunton    Bros. 

Brutcher  &   Serna 
Caine.   Thos.    W. 
Caldwell   &   Co. 
Carlson.    Elmer 
Casty.   John 
Cavanagh   &   Vezl- 

na 
Cobbv.    J.    W. 
Cole,    P.    J. 
Collman     &     Coll 

■nan 
Commary   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer,   O.   A. 
Day's  Sons.  T.   H 
Farquharson,    D.B. 
Fee,   Grant 
Ferrolite    Co. 
Finlavson,    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Ginley,    Ed. 
Glaze.    Robert 
Gleeson.   James 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing.   B.    R. 
Hamerton    &    Son. 

Wm.    C. 
Hamilton.    Peter 
Hansen.  C.   W. 
Hareom,    J.    J. 
Healing.   George 
H  e  a  1  v  -  Tibbltts 

Constr.  Co. 
Heaphv.  J.  J. 
Heckenroth  & 

Srhell 
Hennlngs.    Adolf 
Hennlng.    W.    H. 
Hill.   J.   A. 
Holt.    O.   C. 
Johanson.    J.    Eric 
Johnson.    Joel 
Innes.   Fred  C. 
Kern  &  Son.  F.  \V. 
Klenck.    F.    J. 
Klyre.    Harvey    A. 
K" w nig.  C.  J.  U. 
Koenlg,    L.    B.    G. 

Knvkendall.'    J.    O 
l.ange       R       Berg 

Strom 

.ansinc.    Frank    P 
Larsen      &-    Larsen 

anden.    William 

.indgren    Co. 
Lindsay.    Chas.    M 
Lindsay.    Frank 
Lvnch,     P.    3. 
Mi. -Mil  Ion.      T>  S.K 
MaeDonald     & 

Kalin 
Uager    Brothers 
Martin.    William 
Uasnw    &     Morrl- 

HcClenal-an  & 

Co..    T.    W. 
rfcLean,     Nell 


110  JESSIE  ST. 


W.    Gompertz  Treasurer,  Chas.  A.  Day 

H.    Bergstrom      Secretary.   Wm.    E.    Hague 
Board    of    Directors.    1012-13. 

Ed.   Ginley  Frank  Lansing 

Chas.  W.  Gompertz       F.  H.   Mason 

"      nt   Fee  Chas.   Wright 


Ralph  McLeran 
Bookkeeper 

Geo.  A.   Watson 
MEMBERS 
game 
McLaughlin,      Jas. 

L. 
McLeran  &   Peter- 
son 
.Monk,     J. 
Monson    Bros. 
Munster    &     Born- 

holdt 
Neal,   Joseph 
Neldick.    Frank 
Newsom,     Wm.     A. 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson.    Andrew- 
Owsley,    Burt   T. 
Peterson.    W.    O. 
Petterson   &   Pers- 

son 
•Pratt,   J.   J. 
Quinn,   P.  P. 
Ransome   Concrete 

Co. 
Rednall.   W.    W. 
Reese  &   Rourtree 
Reite,    J.    B. 
Rickon.  Fred,  .1.  H. 
Rolandi,    F. 
Saner,     \,     • 
Savwell.    Svlvi  ster 
Schulz.    J.    K. 
Sjogren    Brothers 
Siller    Brothers 
Speidel.    P.    F. 
Stockholm     *     Al- 

lyn 
Strehlow,      Freese 

&    Peterson. 
Tavlor  .<;-  Ceierloke 
Terrill.     W.     A      & 

C.    C. 
Tessmer.   II   A. 
Thurston      *      Co.. 

E.    T. 
Trost.    Robert 
Va  i]     Sant-Hough- 

ton     Company 
W;ilker.     G     h.     & 

Seth 
Ward   &   Goodwin 
Wendr-ring.    J. 
Witzelberger.    J. 
Williams    Bros     .<■ 

Henderson 
Wold    &    Kohn 
Wright.   Chns 
•Honorary  Mem. 
I  rchltecTurafl    Jron 

Works. 
Acme       Iron       and 

w  ■    ,     w 
Folsom       -■       I    oi 

Works. 
Brode  Iron   Works 
Eureka      Wire      & 

Iron  W  irks 
Farrenkopf  <fc 

Sons.   C. 
Glasser    *-  Kloeres 
Hillard    &    Co.,    C. 

J. 
Kewsto 
[ron     &     Bronze 
Works 
Leuthold 
Monarch 
Work 


»i   .<;- 


Iron 

pfefter 

Co. 


Vulcan    Iron    ^  ks 
iron   Wks 

West      Const      Wire 


*,roli.  Term    rviftn 

Calif.    Potterv    Co. 
C.nrnesric    B       h     • 

Potterv     Cn 
Clark    .*,-    Sons.    N 
Diamond    Brick  Co 
Gladding       -       Me- 


Clerk 

E.   A.   McCallum 

Bean    Co. 
Me  Near       B  r  i  cjk; 
Steiger  Terra  Cui- 

to  Co. 
Vallejo    Brick   and 

Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art  Glass. 
Grosslicht    ,\c    Diu- 

ninriM 

Pioneer  Pate  & 
W  indow  Glass  Co. 
Schwarz     &     Gou- 

lieb 
Artletlc  Plaster 

Decorations. 
Blnner     Tbnodole 
Larson,  U.    F 
Lipp  &  Co..  I.  P. 

Asbestos   Material!. 

Johns  -  Manville 
Co..   H    W. 

Magnesia  Asbes- 
tos Suoplv  Co'. 

Western  Asbestos 
Magnesia   Co. 

Western  Builders- 
Supply    Co. 

Asphalt  A  Bitum- 
inous   Pnvlug. 

Nugent,     Robinson 

Attorneys, 

Aitken   .t    Aitken 

Auto   Delivery. 
Holland,    J.    P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers.    Fred    W. 

Boilers. 
Deasy    Utilities  Co 
Peerless     Agencies 

Company. 
Holler  *  Pipe  Cov- 
ering. 
Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W  S. 
M  ignisia    Asbestos 

Supply  <  !a 
Western     Asbestos 

Magnesia    Co. 
'loud*   ,v   Insurance 
Arp,    Chas    W. 
Agene.\       Company 
\etr.a    Life  Ins.   Co 
icc'i 

AS-Hl  I'm,),. 

Samuel 
Hayburn,    Jas.    C. 
Illinois  Surety    Co 

Lloyd    &    Spengier 

Ma.- Means,    H.    V. 

M  a  r  s  I,  a  1  1.  a. 
Frank     Co. 

Meherin  &  Son. 
Mark   M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    <'■ 

u  i  ter  -  AI1- 
sopp     Co. 

Hrlck     Contractors 

Alexander,     Robt. 
Allen.   C.  J. 
Anderson     *     R.-ii- 

ney 
Brennan.   J.    E. 

Collin      .1,      i, 
Devilli  i         i 
Drake,    li     C 
Finnala       *       Sea- 

holm 
Giloertsen     & 

Johns 
Gilson.    John    E. 
Hansen    &    Co. 
Holding      & 

man 


Hansoni     James 
Johnson.    J.    W. 
Koberling,    Jos. 
Koldenstrod;.    F. 
McWhirtner,    W.  J 
Alealey    &    Collins 
Messner, 
Millerick.    Phil.    J. 

•so.ih 
Oberfeld.    Chas. 
O'Rourk,    T.    F. 
Reed  &   White 
Tingberg.    John 
Watson    Bros. 
Whitney   .<:    I 

Drick   Dearer- 
Bay    Develop.    Co. 
Cal.    Pottery   Co. 
Carnegie    Brick    & 

Po'tery   Co 
City    Supply    Co. 
Clark    &    Sons.    X. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -       Mo- 
Bean    Co. 
Golden    Gate  Brick 

Co 
McXear        Brick 

Agency 
Remillard        B 

Co. 
Steiger  Terra  Cot- 
tn&Pottorv    Wks 
United       .Materials 

Co. 
Vallejo      Brick      & 
Western      Develnj 

ment      Syndicate 
Western     Lino-       A 

Cement    Co. 
Builders 

[nstrnments. 
Keuffel  &  i: 
Building     Journals 
Are:  jtect     &     En- 
gineer. 
Building     and     In- 
dustrial    News. 
Daily  P  a  c  i  fi  c 

Builder 
Building  ilin.-erlnls 
Aigeltinger.    E. 
Alsen's        Portland 

Cement   Co. 
Baker     &     Hamil- 
ton 
Bay    Develop.    Co 
Berger   Mfg.    Co. 
Bird  &  Son.   F.    W. 
Cal.     Bldg.     Mate- 
rial   Co. 
Cal.    Potterv      Co.. 

Inc. 
City    Supply    Co. 
Cal     Lime    <•     •{■• 

drate    Co. 
(  arnegie    Brick    .v 
Pottery    Co 

Mock  a '. ' 
and   Company. 

IJi>W    II        l.liOe  ,-el 

Cement    Co..    H. 
Diamond     Brick  Co 
Dwan    Co.,    .1.    E. 

Falls    Mfg     Co. 
Fuller    &    Co    W  p 
Gladding       -       Mo 
Bean    I  I 

Co..    Felix 

i 

Metal      Latl 

Holland.    J     P. 
Johns     -     Manville 

Co.,    II     W. 
Jorgensen    *    I 
I.ennon   Co..   J     ;•:. 
Lillev   xV    Thin  -■'  in 

Co 
Meyer.    Adolph 
Pac.    Portland 

ment    Co. 
Palmi  ■ 
Para  (Tine    pa 
I'arrott    *    Cn. 
Qualltv      l.ime      .<■ 

C<  m»ni    r  . 

',        Co 

Roman    Co 

Ryan,    G 

- 

Shannon.    >f.    T 

Sherman      -      KTm- 

'    Co. 
Slmin-Fmil 

Co 
Standard    Portland 

rpnii  nl    Co. 
Steic-ev  Terrs   cm- 

ta   .v-   Pnfrv  Wks 
Stone-,    (i     W 

i      Brick      & 

Tile    Co. 
Waterhouse  & 


Price  Co. 
Western    Asbestos 
Magnesia  Co. 
rn    Builders' 
ly   Co. 
Western     Develop. 
iiii-m    Syndii  a  te. 
ri     Lime     A 

Cement    CO. 
Wlilltler    -    Cohort! 


Hud- 


Woods 
dart 
Cemeut    Dealers. 

Aigeltinger,    E. 

foruand 
Cement    Co. 
-    pplj     Co. 
L'owell       Lime       .v 

nt   Co. 
I  '"an   &    Co..  J.   E. 
Hue i an   &   Co..  J.  S. 
Holland,    J.    P. 
Quality       Lino-       .y 
Cement   Co. 

Co.,    J.    E 
Lilley    *    Tliuisluw 

Adolph 
Pacific        Portland 

Cement  Co. 
Shasta     Lime     pro 
Co 
a     l-oi  Hand 


\\  , 


Co 


Wesi 

Cement    Co 
Chimney*,     I'Mlelil 

Clawson  Co..   L   E. 
Dressei     -    McDon- 

i.  II    Co. 
Dunlevv    ,v    Gettle 
Huglies.    H.    J. 
Concrete    Conlrac- 
nirs. 

Barrett    i-    Hilp 

,y    Carrillo.-i 
Chalmers.      H         \ 
. 
S.     v 
Crescent    Concrete 

Co. 
Dillon      II 
Gass    Bros.    Co. 
Gnecco,    M     II. 

Herman 
Hansen     *      tohr, 

Maun.     C      C.     W 
Hurley.    P 

I.    1' 
&     Brown 
i.    J. 

Con  -i  •  te 
,';-    Mosaic     Wks. 
Arras 

*    Concrete 

Robinson 

v      Co.. 
i.    T. 
sen.    A. 
:  Henry 

S    i  a  Francisco 

Concrete    Co. 
Mix 
K    Son.   J 

Szoke,    Francis 

&    Sands 

rlund.    .1.    V. 

•'      1.     M 

Concrete        Mae'" 

&     Co..    E.  R 

Spears 

'to;, 

1.1'll.y    tt,    Thurston 


!•>■ 


\;  i 


Chiner 
1  \-    Co..    F     P 

R. 

Orenslein       -       Ar- 
■ 
Cornice      ""iir".., 

- 
W,   |-1 
\tlas     Heatimr     « 
-     Cn 
Wks 

Met.]    Works 

cornice 
Works 
Gullfo;     - '-  '•     Wks 


..-    ty    Nigicii 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal     Works. 
Heipner        Sheet 

.Mela'     Works 
Hiierrua     Sheet 

Metal     Works 
Hugl  i  s,    II.    J. 
Hurabeille     Bros. 
Ideal    i  lornii  e    Co 
Korell    &Co  .   J     A 
Modern  Sheet 

M-  lal     Works 
son    S:    Co. 
i       .e   &   Leary 
Unit  e  d  Metal 

Products    Co. 

.v    Cornii  e   Co. 

S.    F.    -Metai    Stamp 

A         l     OI    -  Co 

Crude   oil    Horner* 

Bill     .v      .lacohsen 
Sherman,     Kimball 

Crushed      Rock. 

Bay     Devel.    Co. 
Cal      Building    Ma 
terial     Co 

'  :  retto,     John 
City    Supplj    Co 
Holland.   J     I'. 
McMullin.    A     I.. 
Simon- Foul     Brick 

S 

St. aid     Crushed 

P.ook    C.i 

Stone   I'n,    E.    B     * 
\      '. 

Western     Develop 
m  e  i .  • 
Damp      Prim  flog. 

Brickley.    I'     J. 

Fox,    John    I.. 

Imperia:        Water- 
proofing-  Co. 

Reagle     &     Jamel 
son 

T»i-lor.    I. 

Whittii 

Door      llnenc.       nun 
Closer. 

Risi  hlnuliei       G«-o 
Klectrlc      l|M,,r,,,. 

trie    Fix  t  :.    • 
I '  acid         Ga        \ 

leetrle    l.lgln    Cn. 

City    Electric    Co, 
S.     F.    Gas    *     Rlee- 
tric    i  o 

I'l.el.le     Wiring     .« 
Rqull ill 

in        Elect. 

Cal.     ifilec,     Constr 

Co 
'  '■  ntra  I    I  llei 
City  Protecllvi 

Electrii     Co 
Decker      Electrical 

Construction    Co 
Fa  i  ns  von  i. 

i     Woiks. 

G  I  o  h  .         Electric 

"        ■  w     s 

Hicks     Elect.    Co 
Kirsten.    W     II 


trie    Co 
McFell    ch        Co 

National        El 

Co 
' 


i-i. 


■ 
guial 

fi.ii.  •       \      ■- 
Rorl'.l     I 

I      ■-! 


Vitl 


-      ■      c, 

|-|e,,,..,r       tt..H.|..r» 


R-tln-ntor. 

II 
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on,    W.    11 
e  H.  J 
II.    .1 
K.     .1. 
Priddle,,    Milton 
Walker,       J. 
Church 


\l 


Floors, 


ii  posl- 


Artolltn     Mtg.     Co. 

bender   R.&r.  Co.. 

J.    \V. 

Uwan    Co.,    J.     !•■ 

F  i  i.  r  e  »  t  •■  n  e  & 
Hooting    Co. 

Flaherty     K.    &.    P. 

Co.,     K.    H. 
i ; Imanson,    A.  K 

Malott,  Peterson 
&    Ada 

Watsonite   Co. 

Floors.     Hardwood 

Hardwood    In    Co 

In]  lid    Fl 

far.  Floor  Sand- 
ing Co. 

GaJvanlaer'         Iron 

falter  &  Hamil- 
ton 

Sergei     Mfg      Co 
Gas   Fixture. 

Gas    &     Elec- 
tric   Co. 

Day     Co.,     Thomas 

Gas    Hcatin-;     *>s- 
tenus, 

JR«e  a  t  o  r  System 
i  tas     Heating  Co 

Gasoline    Tanks    * 
Phi  inns. 

Deming,     E.     R. 

Glass     «     Glaalug. 

Cal.  Plate  &  Wln- 
,  i  o  w    Glass   I  o 

Cohen,    I. 

Fuller    Co..    W.    P. 

Grosslicht  &  Din- 
niene 

Habeniclit  & 

Howlett 

Mission  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Scr.warz  &  Gott- 
lieb 

United  Glass 
Works     i  Inc   I 

l.rii.ini'- 

Branick,    J.    P. 
Button.    I.    V. 
Cassaretto.     John 
Devineenzi    &    Co.. 

L. 
Dillon         Teaming 

Co. 

S 
Giorgi     i 
Hartnett    J     D. 
Holland,   J.    P. 
Lennon    Co..    J.    E 
Leffler,     Fred 
Luueen.    Ernest 
McGltnchey  & 

Monohan 
Montague   Co.,    P. 
O'Dav    Co..    Dan  1 
D'Donnoil. 

Edw.     F. 
Pon  •  rs.    '  'Mas.    J. 
Ralilman     &Woods 
lid,     A . 

Co. 
Star   Con.   Co. 

V.Tig:  t     <■,  I.     F 

Granite      Curbing. 

Graham         I  I 
Co 

Granite    Co.. 
W. 

Placer    Granite  Co 
Gravel. 

Bay    Devel     Co 
Cal.    Building    Ma- 
John 

Standard  Crushed 
Roi  ! 

pany. 
Stone  Co..   E.   B    & 

\      I. 
llHriliiimil        Deal- 

Inlald     Flo..: 

Inte- 
rior    I  !o 


\\ i   Lumber  Co., 

E.    K. 


ton 



Brlttain    &   Co. 


Marshall   -   Newell 

SupplJ     Co 
Vdopll 
Norman     &     Sons, 

F.   G. 
Palace   Hd'wai 
S     !•'.    I  i.i  «  ;.  re    i  :o 
Smith    Co.,    P.    A. 

Hay     .V     Grain 
Aigeltinger,    E. 

Heating    &    \cuti- 
luliug. 

:,    &    Mayer 
Heating    A: 

Vi  ntilating   Co. 
l]     Eng.    Co. 
Kiernan   &  O'Brien 
Hurlej     Co.,    .1.    C. 
Laws. in,     Herman 

I ney    Co.,   J. 

Manigrum   &   Otter 
S  n  0  o  k       &       Co.. 

Fred    W. 
Turner   Co..   The 

Houses    Movers    «S 
Raisers. 

Hatch.    H.    L. 

Pearson,  N.  H. 
Stratum.  C.  C. 
Sullivan,    D.    J.&T. 

Inlaid     Floors. 

Calif.  Parquet 
Floor    Co. 

Hardwood  Inte- 
rior Co. 

Inlaid    Floor   Co. 

Pac.     Floor     Sand- 
ing   Co. 
Iron    Foundry. 

Enterprise     Foun- 
Co. 

Steiger      &      Kerr. 
Stove     &     Foun- 
fj    y    Co. 
Iron     <K     Steel. 

Baker  &  Hamil- 
ton 

Dawson    &    Xoyes 

I  lids. in      A!  : ".-..      .  ',.. 

.  :ompa  n\ . 
Trnssr  I     Cor 

5  t  < 

Woods   .V-    Huddart 

Iron    Works. 
Brode    Iron    Wks. 
Dyer     Bros. 
Eureka      Wire        & 

Iron    Wks. 
Folsom     St.,     Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co.,    C.    J. 
Michel     &     FfetT.-r 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S     F.    Iron   Works 
Sartorius   Co. 
sunrat'.i.  i ■>       Iron 

Works 

i    o 

Steigei  &  Kerr 
Stove  &  Foun- 
dry   Co. 

w.st    c.iast     Wire 

6  Iron   Works 
Western       [roi 

Zenith    Iron   Wks. 

Joist     Hangers     & 

Tost      (lips. 

Falls 

&      Thurs- 

& 

Co. 

I. others.     Wood     A 
Metal. 

II. 

Richard 


I. line      .V       Plaster 
Dealers. 

Piaster   Co. 
Hy- 
drate   Co. 
Cowell       l.im 
.it   Co. 
Guerln   &  Co.,  J.  S. 
Holland, 

Lennon  Co.,  J.  E. 

,    i       a        Portland 

emenl   Co. 

.    Lime   pro- 
ducts Co. 
! 
i.t  Co. 

Lumber  Healers. 

Lumbei    Co 

i  iisuti    Lum- 
bi  i    Co. 

da     Lumber 

\_o 

I  in e   CO..   Frank   P. 
Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber  Co. 

Ki  use    Co.,    J.    H. 

Hooper  Lumber  > '.. 

[Mlggins      Lumber 
...  J.    E. 

Loop  Lumber  Co. 

Ma<  Donald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson      -     Mahony 
Lumber   Co. 
E.   T. 
iv  Talbot 
art    Mill      & 
Lumber  Co. 
.  leorge 

-  am  Clara  Val- 
I.  Mill  &  Lum- 
b   r  Co. 

Santa  Fe  Lumber 
Co. 

S.    F.    Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Ti.   rill  all  X:    1 

\  a  M    a.  rsda  a 

ris    Lumber   Co. 
Wilson     BroR.&  Co. 
Wall,   Jos.   P. 
Wood   Lumber  Co., 

E.    K. 
Vaii-s.   Wra.  F. 
Mngnestte     Floor- 
ing. 
Ith     Mfg.    Co. 
;.  r    R.&P.    Co, 
l.uan    &    Co..    J.  B. 
Flbrestone    & 
Roofing    Co 

A.  K 
Mali.. it     &     Peter- 

sson 
Watsonite    Co. 
Mantels,     THes     & 

Grates 
Ginsh 
liaise  Tile  Co. 

in     ,v     Dono- 
van 
Man    rum    S    Otter 

Mil   1-1         £ 

Tib     ' 
Marble  ami   Mosaic 
Work. 

i.   M.    H 
i    &   Co..    P. 

•onorete 

e.     Vtoaul'-     Wto 

Works. 

na-fCee- 


Metal     Stumping 

S.    K. 

ing   &    Corr.   Co. 

nils     and     Greases. 

! 

rd   .i 

Ornamental     Plas- 
tering. 

,    Theodore 

Ik,    T.    W. 

Li l.p  &  Co.,  J.  P. 

Painters    nod    He.  - 
orators. 

Co.,     IV.    T. 

teln,    Wm. 


n 


.-,, 


Marble 

.     Co 

'. 
Co 

Mexnl     I  .<<!,. 

Atlantic         F  I  r  b  - 

■■  i    i  ■  ,  I 
1 

I'm 


Bli 


L./i 


,\     Dickson 
,    A 1. 
Bros. 
T.   H. 
a  n.    V.   J. 
Ericksen,  W  n 
Flynn    &    M'.kkel- 

Hansen,     LI 
Jourda:  i 

I    C\.  is,    S. 

.    L 
Miller,   J.   A. 

bbln     .lam. 
Manning,    John 

Ncul,    L.    .1. 

Quandt   .V-   S.m 
Ruderman,   I. 
S. ■hater,    Wm. 
Smith,  J    s. 
s,.-.  ig.    C.    B. 
Spark       &        Sons 

John   II. 
Swanson.    Peter 
Walker,    Mayer 

Wagner 
Zelinsky,    R. 
Paints,    Oils    Varn- 
ishes, r.tc. 

Clark   &    Dickson 

Colin    &    CO.,     Mar- 
ion   D. 

Detroit      Grapl  il  e 
Co. 

Fuller  Co.,    W.    P. 

O'Brien,   J.    S. 

Parafflne  Pa 

Pra  1 1 

Wit  ittii 
Co. 

Patent      Chimneys 

Clawson   Co..   L     B 

Dresser   -   Mel  >  >n- 

Hughes,    H.    .'. 

Dunlevv    & 

Pile      Drlvlnu 

Lamburth,    C.     E 

Pinning    Mills. 

Ander 

Birth    Co.,    L.    H 

Builders'        Supply 
I  .,  I,, ,. 

Cal.  Door  Co. 

Ca.l.    Planing    Mil" 

Email 
i 

Empire        Planing 
Mill 

Hermann,    A. 
s    Mill 

Holden    -    Deuprev 
Co. 

Lorden      Mill      Co. 
J.   P. 

Main     St.     Planine 

Moore    Mill  ^-Lum- 
ber Co. 

Mill    & 
Lumbi 

Premus         Planing 
Mill 

Rein  hart      Lumber 
*■   Pianino-   Mill 

Ryan,    Gi 

San     Mateo     Plan- 
ing Mill 

a     Val- 
ley Mill  ft   Lura- 

Spencer     «t.       PI      n- 

Ine    Mill 
Tnvlnr    >'     Co 


I'lr 


Mill 
Vcvble     ''      Collins 

Vat-s       v, 

Plasterers 

i  eill] 

J 


Chalmers.      H.      A. 

(Inc.) 
Fay,    John 
Greenback,  Joe. 

I.    E. 

Daly,  J.   il. 
Duthie,    I 
Fraser,    Simon 
Fry,    A. 

i ; 1 1 mini r.    W.   G. 
Jacobson.    N. 
Knowles,    A. 
Leal     .V     Kaiser 
&    Bickel 
h  uer    &    Co. 
I  lonalil 
Orford,  J.  A. 

.1.    J. 
Sexton,    T.    D. 

nova,    M.    J. 
Tha     Pacific    Plas- 
tering  Co. 
Wagner,    Janus   A. 

Plumbing  and  Gas 
Kitting. 

Ahlbach    .v    Mayer 
Alton,    Thorn.     W. 
Boscus    Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 

ii,    N.     .     i 

Empire    Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,     A. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan   &  O'B 
Kirschbaum,     W.  F 

axi  y    Bros. 

on,     Herman 
Lettich    Bros. 

Plumbing 

Co.,    M. 
Looney   Co.,    M. 
May,    Gus 
M.F.nhill, 
McLeod.    J.    J. 
Penkerton.    J.    II. 
Perazzl,  H.  J. 
Skelly,   Thomos 
Shears,    John 
Snook       &      Co.. 

Fred    W. 
Stewart,   James    E. 
Tippett,    J.    C. 
Turner  Co.,   The 
Wetzel.    Theo. 

;      &      CO.    Will. 

Plumliers    Sunplles 

Mark-Lally    Co. 
Nelson   Mrg.   Co. 

Railroad        A  sent. 
Freight    &    Pas- 
senger. 

Kent.  James   B. 

Railway   Materials 

Langford,  Felts  ,v- 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co 
Rigging. 

Lamburth,    C.    E. 

Markley.     James  E 

Roofing,  Gravel  A 
Composition.) 

Andes  Kooilng  Co.. 
B.    F. 

i     Rooting    ,\t 
Pavlni    i 
'a  I.    Roofing  Co. 
i '  tntley   X    i  '•'  .   J 
Enterprise      Roof- 
ing  i 
Fibrescn e     fi 

Roofing    Co. 
Flaherty.    It.    H. 
Goodmanson.    A.  K 
Larttin        -v. 


Roofil 


Co. 
Lawson 

Co 
l.ovett    Bros 
Malott,      Peterson 

&    Adams 
Pan       (     Co  .11    'J 
Rapheld        Ro 

Co. 
Samuel    CO       II-     1) 
Tihbetts       Roofing 

Cn. 

te   .'... 
Western     A: 

R.  li.Mii  :     Co 

■tooling     (Slate     .V 

I  II.-.  > 
Gr:  ham,   R    G 
White,     Ed.     \ 


■tooting     Materials. 

Lil.l    . 

Julius     -     .vianvllle 

Co.,  H.    W. 
i'arailnie  Paint  Co 
\\  alerhouse  & 

la  Ii  .- 
Western     Asbestos 

Magnesia  Co. 
Western    Builders" 

Supply  Co. 
Whlttier  -  Coburn 

Co. 

auuii,    ..»j,v,-i,    i.tr. 

Ilay     lAauuli.     CO. 

Cat.  liuiluii.g  Ma- 
.\lan-lldl     Co. 

Holland,   J.    P. 

McMullin   Bins. 

alone  Co.,  E.  U.  & 
A.   L. 

Western  Building 
l.  rial    Co. 

Western  Develop- 
ment   Syno.cate. 

sanitary     Garbage 

<   liu.m, 

Bill   &    Jacobsen 
Sana  iilnsilng. 
McJJerinotl,    \\ . 

Sheet     ,Meiul     Wks. 

Appman        Cornice 

\\  oiks 
Atlas     Heating     & 

Ventilating    Wks 
Barth  Cornice 

Works 
Capitol        Sheet 

-Metal    Works 
Comyns  &  Nygren 
C  i"  o  \\  n       Cornice 

u  orks 
Forderer      Cornice 

Works 
G.     &     M.     Sheet 

Metal     Works. 
Guilfoy         Cornic 


in. 


Mill, 


Metal     Works 

Heipner  Sheet 
Metal    Works 

Hughes,    H.    J. 

Huraueille   Bros. 

Ideal  Cornice  Wks 

Korell   &   Co.,   J.   A. 

Modern  Sheet  Met- 
al Works. 

Morrison   &   Co. 

S.  F.  Metal  Stall- 
ing  &    Corr-    Co. 

United  Metal 
Products    Co 

Wet  tern  Furnace 
&   Cornice   Co. 

Mdenalk        Lights. 

Berger  Mfg.   Co. 

Dwan   &   Co..  J.   E. 

McGuigun  &  Co.. 
John 

Phoenix  Sidewalk 
Light    Co. 

"Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peraino 
Holler,  John 
Jacobsen.    J. 
Johnson.    C.    \\  m. 
Porter,   W.   F. 
Stewart.    J.    K. 
Stationery. 
Foster   &   Short 
Wright,    .1.    II. 

steel     liars. 
Baker     &     Hamil- 
ton 
Dawson    &    Noyes 
«  Oo.Ks        a         ii  ml 

si.-.-i    Erector. 

Si  :  ..iuer,    Fre  I    C 

■ 
Williams        Con- 
striction  Co 


-.;. 


on  Irs. 
ningham        tnd 
Elliot. 

/neer   Mfg    Co 


Structural         Steel 
Contractors. 

J  ", I  ion    Mfg.    Co. 
Schraeder's        Iron 

Works. 
Western    Iron  Sup 

plv   Co. 
Woods   a     1 1 ii.l.l.i i-t 

*le>.-s. 

Mansrrum     A  i  Ittei 

Steiger    &     Kerr 
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Irii.-luml  Steel 

Contractors. 

rode    Iron    Wits. 

ivcr    Bros. 

olden    Gate    Iron 

Works 

an         P  ranclsco 

Iron     Works 
alston     Iron  Wks 
Mean    Iron    Wks. 
enlth     Tron     Wks 
Surveyors. 


[■earning    A    Grad- 
luie. 

Jranick,   J.    P. 
tutton,   I.    V. 


Devencenzi    &    Co., 

L. 
Dillon    Tea  mine 

Co. 
Gallen   &   Oarlln 
Hartnett,    J.    D. 
Holland,   J.    P. 
Lennon   Co..   J.    E 
Leffler,   Fred 
iiu^gen,    Ernest 
McGUnchey  & 

Monohan 
Montague    Co,    P. 
onav  Co..   P 
Pico    lvlu.     F, 
Powers     i 'lias     ,1 

Teaming    & 

Grading     Co. 
Schmid,    A. 
Star      Contracting 

Co. 


BUILDING   ANP 
Wright  Co.,   J.   H 

Tiling. 

Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Kit  wan     &     Dor 

van 
Mangrum    &    Otte- 
Peerless    Agenci 

Co. 
I    h      Mi 
Watson     Ma',  i    I 

Vacuo" 

Kill    A     !■- 
Sherman,    Kimball 


INDUSTRIAL   NEWS 

Water        Comnuu.i  . 

Spring  Vallej 

Wate-    Works 

White  "llNhli:i; 

Brickley,    P.    J, 
Reigle  &  Jamelson 
Taylor.     L.     A 

Window    Cleanluu 

America  n    v-Vj 
Cleanin; 


Windows,     Patent. 

Birth    Co.,   L.    II. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.  Wilson  Financial  Secretary,  S.   A.    D.   Sehenck 

Vice-President,    Richard    Herring.  Ass't   Secretary,    W.    J.    Carberry 

Treasurer,    C.    W.    Witnington  Doorkeeper.    B.    R.    Wolcott 
Secretary,    R.  J.   H.   Forbes 


DIRECTORS 
James    A.    Wilson    Robt.    Dewar 
Alexander  Mennie H.    Maundrell 
C.    W.    WitnmgtonM.    F.    Gale 
R.  J.  H.   Forbes       J.    J.    Phillips 


R.  A.  Chisix 
O.  E.  Bradv 
Richard    Her 


MEMBERS 


Architectural     Iron 
Works 

Acme  Iron  Works 
Bay        City         Iron 

Works. 
Brode  Iron    Works 
Central    Iron   Wks. 
Dyer    Bros. 
Eureka    Iron    Wk> 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Willi.*. 
Hlllard,   C.   J.  Co. 
/udsun   Mfg.  Co. 
Mortenson        Cons. 

Co. 
Michaels     &     Pfef- 

fer 
'•''hoenix    Iron  Wks 
talston  Iron  Wks 
ichrader  'r- 

Works 
St.      Francis      Orn. 

Iron    Works 
iteiger       &       tierr 

Stove     8      foun- 
dry r  •>. 

/nl?E.n  Iron  Wks. 
Western  Iron  Wks 
Withington.  C.    W. 

Art    Glass. 
r-al.    Art    Glass    Co 
tngerson    *    Glasei 


Blacksmllh. 

Paul    Kleiner 
nnmls. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire    Ins.  Co 

Boole.  P.  W. 

Empire  State  Sur 
etv  Co. 

Fidelity  *  Deposit 
Co.    of  Marvlann 

•M,c,    m.    A. 

Hlllman    *.-  Son.J.R 

Lawton,   A.  F. 

Lloyd    &    Rpengler 

MacMeans     II      V 

National  Surety 
Co. 

Pacific  Coast  Sas- 
ualtv    Co. 

Pacific    Surety   Co 

U  n4  4  e  d  States 
Metal  Products 
Co. 

United  States 
Fidelity  and 
Guaranty    Co. 

II.  i.  I.  una  Pottery. 

Bav     Development 

Cn 

Carey     ,T.    E. 

•  '  ,  r, i,       Rrlfk     ft 

Potterv   Co 
i  •  1 1  qnlnez  Brick  ft 
pptten   Cg 


McNeai    Brick    Co., 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacra  memo 

Trans.   Co. 
San    Fran.    Bk.    Co. 
San   Jose    Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

bulldlug    Material. 

California      Build- 
ing    M 

City    Supplj     Co 

Kortick  -  Falls 
Mfg   Co 

Holland,   .1.    P. 

J.   E.   Lennon. 

Johns-Manville  Co 

l-evy   &   Co..   Robt. 

Lilley   &    Thurston 

Co. 
Pacific    Refining  & 

Roofing    Co. 
Parrot  t    &    Co. 


iffir 


Pa 


Pratt     Building     ,t 

Matei 
Quality    Lime    and 

noment    Co 
I'nited    MaterialCo 
Waterhouse  & 

Price   Co. 
Western  Bldrs' 

Supply    Co. 
Western     Building 

Material   Co. 
Fernald  Co.,  The 

Running;  Paper 

Bovd   &    Mnore 
LilW    ft    '' " urston 


Cemeii*     Dealera 

Balfour.       Guthrie 

Co. 
Cc-well  Lim 

nent    Co. 


H> 


I  h 


Holland.    .1     P. 
Leonard,    J       I 
Maynard,  Jr.,  .1     I. 
Pacific         Portland 


Cei 


c, 


Quality    Lime    and 

Cemenl    Co. 
Western     Building 

Materials    Co 
Standard    Portland 

Cemen)   Co. 


Concrete. 

I  !has<  .    Si  i.i.-    A. 
Camp  ft   Carillon 
Duncanson,       Har- 

relsun   Co. 
Foster  ft    Vogt. 
Goodman        Arlifi- 

cla  l   St  one   (  .. 
llaiin.    ('.    C.    W. 
Keatlnge    ftSons.R 
Leonard,  J.  J. 
Leonard,  J.  P. 
Lynch,  A. 
I  'asqua  letti,  J. 
Stanquisl     \     Tay 

lor. 
Stanquist    ft 

Forbes 
Zimmerman,  L.  M 
Coucrcte       Reln- 

Inr nent. 

Lilies    ft    TTlurs'on 


Builders. 

Ulen,      '  ».c.   M. 

\  rider  sol.,    W.    W. 

\rthiir,   L. 
Bateman,  J.  C. 
Horing.     F.     H. 
Born  &  Son.  s.   A 
Brady,   C.    \ 
Braunton   Bros. 
Burdick,    V7m.    A. 
Caldwell   &  Co. 

Ci ron     ft     Diss- 

ton. 
Ca\  a  naugh    &    Ve 

zina, 
Chis-holm.     R.     A. 
Cobby,   J.   W. 
i  loncannon,    W.    N. 
Conrad,   H. 

ino     ft      Sum, 

L.-w  i 

Days'  sons,  T.  H. 
Dewar.  R.  &  Son 
Elam,  Thos.  &  Son 

i:.    w. 

Fahv,    R. 
Fischer,    Fred 
Franz.    Val. 
Frost.   T     P. 

pii  ,    G.    G. 
Gall  mli. a-,     Frank 
Gardiser.     Flora  nt 
Greig.    Robl 
Hansbrough     Bros 
Healey  Tihbits 

Con    Co 
Htnson.    I.     A 
Hill,     J.     A. 
Holm    ft    Sen 
Howkins,    \ 
II., vi    Bros 
rneeri  on     C     \ 
Jacks.   II 
Tones     W    G. 
Kent,  s    ii 


Knowles  ft    Ri  ich 

i-  y. 
La  nu   ft  I  lei  gstroin 
Leiter.      E.      'I        ft 

Sons. 
Lynch,  M.  C. 
Lynch,    P    .1 
Masow   ft  Morrl   ■  •■ 
Mathews    Con     Co 
Mathies,    H     " 
McBain,  .1 
McKillican.    R   and 

Wm. 
McLachlan.   Thos 
Miller.   Adam. 
Moller.    R.    W 
Morey,   H.    B.ft  Son 
Owsley.   B.   T. 
Penny.   Isaac. 
McLeran   ft    Pi  I  ei 

son. 
Robinson     ft      Gil 

lespie. 

M.    J 
Simmen,    John. 
Smith,    I.    w    ft  Son 
Spence.    A.    T. 
Stockholm    ft       M- 

lyn. 
Terrlll,   G.    C. 
Walker   Bros.   Co. 
Warwick,   FT.   (". 
Buller,    Thos. 
White    Bros,    (car- 
penters). 
Coti-'cc  Works. 
Amsler,   C.   S. 
Berger   Mfg.    Co. 
i  apitol   Sheet    Mil 

Works. 
Comyns    ft    Child- 

ers 
Conlin,    .1 
Cronan,    Win. 

Cornl. 

Works. 
Guilfoy         Cornlc 

Works 
\  ppma 

Works. 
M-nii.    W.     e 

Morrison    .V     Clark 
R      F     Con 
Westei  n      Forn 
,i     Cornice    Wks 

Cnnf  raWIni: 

l.nOi.r. 
Lynch,   Richard 
Schnenl\  ,        Hnr 
T    ft     Ped 


If  I 


Raj 


,i    w    n 


Curbing       Grnnlti 

MeLenegan      S      I 
Damp    Pronfers. 

■  lej      P     J 
Re      i     &     J 


2>oor  Oneuera. 

Rischmuller,  Geo. 


n    ;    Electri- 
i  i    Works. 
'!        Electric 

City    Electric    Co. 

a  ricCo 

Globe    K Co. 

Hanhrldge,    W.    S. 
i  •  -  ■-     Eh  c.    Co. 
S'a  tional    Elec.   Co. 
Elevators. 

Elevator    Co 

Van    Emon    Eleva 


S   F   Fibre   ft  Cord- 

'       I   'o 

Fireproof    rs. 

1 1 .  n  IV. 

Vorri        L.    A. 
Roebling    :o 

Floor    Sanding 

I    laid    I  loor   Co. 

i     ..in.      |.'  l  o  o  r 
!     Co 

(irlll    M,.rk. 

Cal      ah     Metal    8. 
Works. 
Co       \, 
Sartorlui     -  . 
Withington,  c.  w. 

Gen.      Contractors. 

-No  Irus,    R.    C. 

|  ...    H.    B. 
■veil    &    Co. 
li.no    &    Son, 
Louis 

ii  ink    Bros. 
Farquliarson,     D.  B 
Fee,    Gram 

&   Morton 
Graham,     D.     Ii. 
Griffith.     Wm. 
Hannah,    .1.     I> 
I  lannah    ft    Co.  .1  s 
ft    Schmidt 
,1a,  ksnn       \ 
Kn.i  k. ml  ill,     .1       i  i. 
Mnll°v,    Edward. 
Via  1 1      e        Henrj 
Pi   i.  ock,    John 
Van     Sanl    Hough 
ton    c, 

Glass   and   Glasina 

Cal     Plate   ft    Win. 

ilo«     .lass    Co, 
1. 
Cohbledick       i 

Ci-...    I..    N. 
Fuller.      W       P.     ft 

lliihenlcht     & 

Howlett 

Holland,    .1     P, 

■     K      i ; , ,t I 
leil.     i  Inc.  i 

(•riiiliiig     A    Team- 
ing. 

.    D.    0.,    Co. 

Dillon,     U 

Teaming 

[••;m  .    S.    J. 
VlcClure.    II.    N 
A      H. 
'  '..  .     \. 
ins,    F.    A. 
Wright,    ('has. 
Monarch    Tea 
Co 

L.    B. 
Mcl.eni  ga  a      S.     R 

Grnulte. 

Bradl  ury.    Thos. 
Ite  Co 
1 1 .     i .  Sons, 

C     L. 
Hunl      \    T 
Raymond     Granite 


\ 

II     r  i.v.i  i  . 
ml    Co 

II-!    "        Co 

.      FT.Iw      Co 
Item      and      Mirlit. 

i;-i--     and 
1c    ".o. 


Burnham  Plumb- 
ing &  Heating 
Inc. 

Cronan,    Wm 

Mangruin    fe 

Montague.     W      w 
&    Co 

House     Moving      a 
Ralsinu. 

Blume   Cont'g  Co 

rear-son,     E.     K 


illi 


r> 


Inlniil    Floors 

Hardwood         Init- 

rior    Co 
Inlaid    Floor    Co. 
Pacific      Floo 

Sanding    Co. 


\.  . 


Pfe 


Michael 

fer 
Monarch       Iron 

Works. 
Pacific  Uollint 

Mill     Co. 
Pacific     Struc.  Iron 

Works 

lii*crio»-        n r:i 

tors.      I.nthrrs 

Snell  ft  Dennis 
Lynch,  Richard 
.lolsl      Haagers     A 

Post     C»,,M. 

Kortick  -  Falls 

Mfg  Co. 
Lilies     &    Thurston 

Co. 
Kan r     Svsi 


St  ii 


Co. 


Light      ami      Power 

City    Electric    Co. 

Pac.  Gas  ft  Elec- 
tric  Co. 

Lime,    Cemcril,  I ■'■• 

Acme  C  .  in  .  ii  i 
Plaster    Co 

Anlrii    Piaster     Co 

California  Lime  ft 
Hydrate     Co, 

Cowell  Lime  a 
Cement     Co 

Holland.   .1     " 

Holmes     Lime     Co 

Lennon,    .las 


Li  are 


W      E 


Mai. 
Vestei 
Ceme 


Hart-Wood     Lum- 
ber   Co. 

Humboldt    l.ua.i... 
Co. 

Hauptman       1. um- 
ber   Co. 

Hooper        Lumhel 
Co. 

Kruse,  ,1.   H 

Loop    Lunibei    c. 

Macdonnld       Luni 
her    Co. 

Moore.     R      H    MIM 
,»;•    Lumber    c, 

Ols.-n     -     Mali'ini-r 
Lumber    Co 

Pope   ft   Taihoi 

Santa    Fe    I. ..mi-  . 

I  |0 

Schouten     Li 

Co 
I  i    -  ii  in     ft      Bern 

Van     Ars.1,1-     n  ■• 
,-is   Lun 

I'..  ---  .V     C-. 

I Co      F     l' 


'I-.    ard,    E      \ 

Niehaus,    I    I     H 

Co 
White    R 
S.    F.    Lumber    ' 

Machinery 
Harron 
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>|»MUUN       V   llllilll. 

V  1 1-  x :<  n d f  I',     If 

Allen.     C.     .1. 

,11      ,V       1; 
u,-\ . 
\  1  '.•!  I       \ 


Ura.1%      ■!      KaShii 
Rranbwi      K     ' 
Rrcnn  in      I      K. 

1:1  It  L.., < 

Rlltclier.     'I  ' ' 

ISvn.ll      1'      I    .v  Sol 
Campbell     Urns 
Carr     -I      W 
Drake,    Han 
Downey.    ., 
Farrell    ,v     Heed 
Fennel],    las. 
Hale.    M.     F      •    Sol 
Gilson.    J      K. 
Harrison,    A 
Hil, hins    .V     Bab  ■: 
rTook,     Chas 
Hoffman.    V 
Hogrhorg     X-     Lud 

wis 
Lnrsen.    II      II 
I.awsnn.     A      W. 
McGowan.     M 
Miller,    .1     W 
Murray      \       Mow 

bra  v 
Mtilealiv    Rrot 
Napel.    W    I. 
O'Connor       &      Col 

lins 
O'Ttonrke.    T.    F 
Rainey     &     Phhii 

lips. 
Rlnerrose.     R.&Snn 
Scott,    W.   S. 
Walker,    P.    .T. 
Watson.    Page 
Watson.    Sidney 
White.    .!.    M 
Whitney   &  Davie* 
Wilson,     'amp?      \ 
Wygant,    J.    H. 

MnrWe. 

American      Marble 

&    Mosaic    Co. 
Columbia      Marble 


Grass!,  Peter,  Co. 
1 1  iini,  A  ndrew  T. 
Minn,  p\  1 ,.  &  Co 
Musto  X-  Sons,  Ji.s 
Ki  enan  Co. 
Vermont  Marl,!. 
Co 

Mantels,    Tiles 

Gmtei. 
Klrwin     &     Dono- 
van. 

rum  fi  Ottei 
Montague  &Co.,W 
Peerless  ,*— encn  - 
Metal  Purring  * 
Lathing. 
II.  T. 
National      Lathing 

■.  11,1     Furring 
Nortliwes'tern    Ex- 
led  Metal 

Metal  Window 
Works. 

Dwan.  J.  E. 

Mosaic. 


Maino.    F.    L.  &  Co. 
Offlee  Fixtures. 

Bateman,    Wm. 
P'orbes    &    Son, A.J. 
Fink    &    Schindler 

Co. 
Simmen,    John 

Painters. 

Daniels.    Gus    V. 
Donovan,    V.    J. 
Fraser.    .1     P 
Kuss,    P.    N. 
Oewellyn,    J. 
Maundrell,    H. 
Norris,  C.   W. 
Spark,    J.    H.    , 
Tucker.   W.   W.  Co 
Neal,   L  J 

Paint    lliirner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  K. 


Paints,    oik.     Ktc. 
Bass      -      H  e  ,1  t  e  1 

'Hill  r   &    Co.,  W.P. 

Cuss,    P.    N. 

taundrell,    n 

>acific     Refining  & 

■aralline     I'.iinl  i  "n 
Vhlttier  -   Coburti 

Patent      Chimney*. 

Clawson   &   Co.,   L. 

Dun'levy    &    Gettle 
Dresser   -   McDon- 
nell  Co. 
Cal.   Pottery   Co. 

Planing    Mills. 

Anderson    tiros. 

Bueil    Co.,    Guy      \ 

Burnham  -  Stan- 
ford Co. 

Ca..    Door    Co. 

Cal.    Milling   Co. 

1  1  1, 1 1  al  Lumber  ,v 
Milling   Co. 

E  1  ki  n  g>  t  o  n  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse.    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacihc    Mfg.    Co. 

Reinhart  Lumber 
&  Planing  Mill 
■., 

Reillv,   P.   F. 

Santa  Clara  Mill 
&   Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor   &   To. 
PlastereTs. 

Binner.    Theo. 

C.i nick,    M.    H. 

Chalmers,  H.  A, 
(Inc.) 


Clark,  I>.  Ross. 
Crlehton,  J.  L. 
Coghlan,  Frank 
Connolly,   J.   J. 

C01 II.    •!.    B. 

I  'a  !  ,    Johr 

Felt,    R.    I 

Floodberg  8  ,tlc- 
Caffii 

Fraser,   Simon 

Gregg  &   Clute 

Jacobsen,   N. 

Knowles    A. 

Leaf    &    Kaiser 

Lyden    &    Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.    C. 

O'Kane    &    Co,.C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith    &    Johnson 

Plaster      o«     Paris. 

Lucas.   W.    E. 

Plumbing     A     Gos 
Fitting. 

A  hi  bach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co.,    Inc. 
Dalziel,   R,,  Jr..  Co 
Grundy,    Edmund 
Gilley-Schmid    Co. 
Levy,    M. 
Looney,       J..       Co. 

(Inc.) 
Snook       &      Co.. 

Frederick     W. 
Sutton,    John    G.Co 
Turner  Co.,   The 

R"al  Estate. 

Cc. 
Williamson    Co.,H- 

Wittman    -    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 


Pioneer  Const.  Co. 


Crushed  nocn. 

1 1 . . 1 1 .- J.    P. 

S.   F.   Bay   Imp.  Co. 
Stone.     10.     B.&A.L. 
Uo€»nnjc     Composi- 
tion. 

Artollth     Mfg.    Co. 

Bender,  J.  w. 
Roof   Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Ma  g  ne.sia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
W.    Johns 

Meuer   Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel    Co..    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,    Gravel,   Etc. 

Cassaretto,    John 
Holland,   J.   P. 

Keystone  Sand  Co 
Sanitary   FloorlnK. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
McGuigan,    John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart,  J.   K. 

Hoof   Repairing    ,\ 

Paint. 

Street    Work. 

Fay,   S.   J. 

Steel        Rollins 
Doors. 

Lilley  &  Thurston 


Stone    Contract  oral 

De    La  no    «    Sons. 

I.    L. 
I  Man.  hard.    W.    W. 
Hunt,    Andrew    T. 
McGilvray       Store 


Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     Granite 
Co. 

Teaming. 

Dillon,    D. 
Eureka       Teaming 

Co. 
Holland.    J     P 
McClure,   H.   N. 
Monarch    Teamir 

Co. 
McLenegan,   S.    1 

Terra  Cotta. 


Clark   &   Sons,   N. 
Gladding.    McBean 

&    Co. 
S  t  e  ig  e  r        Terra 

Cotta   Co. 

Tiling. 

Artolith     Mfg.    Co. 


Whltewaslicrs. 

Reigle    &    Jamison 
Brick  ley,    P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring  Valley 
Water    Co. 


TI    E    JT     Tr=t 

-^\\//\\//@J!=i -^ 
'#-ir'.^M:Hia» 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


White  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Neai   California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 
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THIS  WEEK'S  ILLUSTRATIONS:- 


New  Hotel  Structure  For  Abby  Frink  Bickel 
Recently  Completed  In  San  Francisco.  De- 
signed By  Architect  Henry  Shermund,  San 
Francisco. 

Modern  Dwelling  For  Mr.  H.  Peters,  Erected 
At  Dixon  California.  Designed  By  Architects 
Salfield  &  Kohlberg,  San  Francisco, 
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SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Combination 

Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hoi  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ol  America 

Successors  to  JOHN  WOOD  M<-C.  CO. 
218-2  1  Pacific  Bldg.   447-49  E.  3rd  St.   331 -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


M  ALVIN  PLUMMER 

HOME  TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    MARKET   5184 

SAN  FRANCISCO,  CALIFORNIA 


JAMES  CAHILL  &  CO. 

Incorporated 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 


Wednesday,  November  12. 1913. 
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NILES  SAND  GRAVEL  and  ROCK  CO, 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 


Clean  River  Sand 

Gravel  and  Crushed  Boulder 


to    Ys,  inch 

3      yi  inch  to  1  inch 

1  inch  to  1^  inch 

1%  inch  to  2J4[  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its    service  can   be  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good  as  its  elevators — which   is 
one  good  reason    why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped — 

ings  of  all  classes    in  accordance 

The  Ritz-Carlton, 

with  their  needs. 

New  York 

The  Ritz-Carlton, 

(live    a    building    unsatisfactory 

Montreal 

elevator  service,  and  its  other  ex- 

The Plaza,  Buencs  Airts 
Grand  Hotel  et  de  la  Plage 

cellence    can    not    overcome    the 

Guaruja,   near  Santos, 

handicap.     Our  offices  in  ninety- 

Brazil 

one   cities   in    the    United  States 

The  Carlton,  London 
The  Rtz,  London 

are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    per 

cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walli  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF     HOTEL,    Geary    nr    Taylor. 
Rigtietti   &   Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY   HALL,   San    Francisc* 

Wright,    Rushford    &    Cahill.    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Impe 
pigments. 


KAHX    BROS.    DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey,     Architect- 

enty-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with 
Imnerial 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

IMPERIAL  COMPANY  ,83  sre£'SrBT 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR  --OPENEB 

With  Concealed  Check 

Will  open  and  positively  close  the  froi 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisc 


Phone    Oakland    1T58 

The  J.  F.  Kelly  Compan; 

MANTELS,  GRATES 
=  AND   TILES= 

Fire  Sets,  Andirons, 
Fender  Portable  Baskets 
FLOOR  AND  WALL  TILING  IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brus 


G.  H.  CUNNINGHAM,  Mgn 

"«l»  r*  depot    „„-      MOULDINGS 


'  TelspTieiiis 

Mkrlcst  2BB 
Mrht237 


mggg?  i^HllH^i^'i'i^idJ^riiiia 


3  8  EIGHTH    ST. 
San  Francisco,  Cal. 


JOEL 
JOHNSON 

GENERAL 

CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


CORONADO  APIS..  Lorkin  and  Sacramento  Street 
C.  M.  Rousseau  O  Son.  Architect! 
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PALACE  HARDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"KINNEAR" 

Steel  Rolling 

Doors  &  Shutters 


KINNEAR   STEEL    ROLLING    DOORS   are   designed  to  afford  fire 
protection    and   for   the  closure  of  all   openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  considerations.     They 
are  adaptable  to  all  classes  of  new  or  old  building  construction   and 
by  their  use  make  possible  the  closing  of  very   large  openings   which  could 
not  otherwise  be  conveniently  covered. 

In  addition  to  the  above  uses,  their  extensive  employment  for  fire  pro- 
tection and  the  high  degree  of  efficiency  shown  by  them  in  actual  fires,  has 
caused  the  KINNEAR  Company  to  produce  a  shutter  of  a  distinctly  fire  re- 
tardant  character.  With  this  end  in  view,  numerous  tests  extending  over  a 
period  of  five  years  were  made,  and  effects  carefully  noted.  As  a  result,  we 
are  now  in  a  position  to  offer  for  special  fire  protective  purposes  KINNEAR 
Steel  Rolling  Doors  and  Shutters  of  the  "Abacus"  Construction,  all  of  which 
bear  the  label  of  the  "National  Board  of  Fire  Underwriters'  Laboratories." 

Special  Catalogue  showing  Abacus  Construction  can  be  obtained  on 
application. 

Recent  great  conflagrations  have  fully  vindicated  the  claim  of  the 
UKINNEAR"  STEEL  ROLLING  DOOR  to  pre-eminence  as  a  fire-stop. 
Placed  side  by  side  with  various  other  forms  of  fire  retardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
make  quotations  on  any  constructions  meeting  your  definite  needs. 

We    have    just  received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
Illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 
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Building  construction  for  the  month 
of  October  showed  a  slight  decline  in 
the  amount  of  contracts  filed  for 
private  construction.  Less  than  two 
million  dollars  is  the  total  amount 
1  including  that  of  the  Panama 
Pacific  Exposition.  Segregated  the 
figures  are  as  follows:  Brick  and  fire- 
proof construction,  $S43,3S5;  frame 
buildings,  $605,392;  alterations  and  ad- 
ditions, $145,432;  Panama-Pacific  Ex- 
D    contracts,    J2S3.S6S;    total    $1,- 

This  record,  however,  is  about  an 
average  one  for  the  month  of  October 
in  the  City  and  County  of  San  Fran- 
cisco. Compared  with  other  years  the 
record  for  the  past  decade  is  as  fol- 
lows; 

October,    1904    $1,398,5-24 

er,     190.3     1,490,510 

October,     1906     6.S36.331 

October,     1907     4.9S0.50S 

October.     1908      3,0    . 

October,     1909     2,08 

October,     1910     1,772 

October,    1911     1,928 

October,     1912     1,91! 

er,     1913     1,878,077 

It   will  thus  be  seen  that  for  the  past 
three    years    construction       work      and 
private  contracts  have  not  varied  much 
-     month    of   October.      Oustide    of 
the  rebuilding  period   October  has   gen- 
erally   gone      below    the    two      million 
This    year   has    been    no   excep- 
tion    to    the    rule.       And    from    the    in- 
dications the  year  will  finish    out  about 
started    in    with    a    good    general 
average    under    the    circumstances    and 
a    better      average    than      most      other 
cities      representing      building      centers 
will  show. 


The  situation  in  Mexico  seems  to 
have  reached  a  crisis.  Dictator  Huerta 
has  a  wildcat  by  the  tail,  he  can 
neither  hold  on  or  let  loose.  So  far  as 
reports  go  President  Wilson  has  de- 
manded that  he  be  eliminated  and  get 
out  of  the  position  of  authority.  This 
seems  the  only  method  of  clearing  the 
situation  and  establishing  any  kind  of 
a    jus;    or    free    government. 

T  o  President  has  been  criticised  for 
giving  warning  to  all  Americans  to 
leave    Mexico.       It    is    said    that    he    re- 

imerican  citizens  the  protection 
of  the  flag.  The  fact  is  that  he  has 
sought  by  the  most  fair  means  to  es- 
tablish justice  and  lend  support  to  any 
government  that  might  be  estab- 
lished in  Mexico.  Had  he  told  Huerta 
or  any  body  else  to  protect  Americans 
in    .Mexico    any      of    them    would      have 

qually  unable  to  do  so.  If  war 
lared  or  a  movement  hail 
coerce  the  country,  in  all' 

ility    a    great    many      Americans 
would   have   been   murdered   before   any 


protection    could    have    been    furnished 
by   anybody. 

Whether  Huerta  can  see  the  hand- 
writing on  the  wall  will  soon  be  de- 
termined. If  he  is  wise  he  will  see  that 
there  is  but  one  end  to  it  all  and  that 
is  for  him  to  get  out.  The  only  hope 
that  he  can  entertain  is  to  play  one 
power  off  against  another  if  interven- 
tion becomes  necessary  and  even  then 
his  power  and  even  his  life  hangs  by  a 
single  thread.  For  he  placed  himself 
in  power  by  betraying  and  assassinat- 
ing the  president  under  whom  he  ser- 
ved. There  are  many  of  his  country- 
men who  would  be  gla  1  to  deal  with 
him  in  the  same  manner.  Certainly  he 
sails  i  stormy  sea  in  which  there  are 
many  1;  idden  rocks.  Cneasy  lies  the 
at  v.ears  a  crown,  when  the 
crown  has  been  secured  by  such  means 
as   he  has  employed. 


Tilings  in  Mexico  seem  to  be  going 
merrily  on  in  true  Mexican  fashion. 
Now  comes  the  report  that  Gen.  Felix 
Diaz  has  been  stabbed  at  Havana  in 
an  attempt  at  his  assassination.  Dead 
men  tell  no  tales  and  are  poor  centers 
around  which  to  build  a  revolution 
seems  to  be  the  motto  of  the  Huerta 
government.  If  the  thing  keeps  up  the 
ranks  of  the  generals  in  Mexico  will  lie 
as  dangerous  a  situation  as  that  of 
the  common  soldiers.  Certainly  the 
ssion  of  events  are  not  increas- 
lerta's  claim  for  the  head  of  the 
government. 


Reports  on  the  rice  crop  in  Califor- 
nia state  that  from  150,000  to  250,000 
sacks  of  that  food  will  be  harvested  in 
this  state  this  year.  This  means  an 
addition  to  the  products  of  this  com- 
monwealth which  are  already  more 
varied  than  that  of  any  state  in  the 
Union.  Rice  is  a  staple  food  product 
and  forms  the  principal  diet  of  more 
than  half  of  the  human  race.  With  the 
river  lands  used  for  rice  growing  a 
op  is  added  which  ought  to  be 
profitable    to   the   growers. 

Reports   from   the   Exposition   show    a 

pay  roll  on  the  buildings  being 
constructed,     and     improvements     being 

From  now  on  for  the  period  of 

ir   the   number  of  men  employed 

should   be  on   the   increase  as  the  State 

buildings    and    other    structures    to    be 

will  be  steadily  on  the  in 
The   contracts    on    the   Municipal    rail- 
way   extension    will    soon    be    let.    What 
with    the   auditorium   being   under   con- 
struction,     the    new      City    Hall      being 

and  improvements  going  on  in 
the  Civic  Center  the  new  year  ought  to 
open  with  a  goodly  number  of  men  em- 
ployed in  the  building  business.  And 
with     these       improvements    going      on 

ight  to  be  at  least  as  good 
times  in  San  Francisco  for  the  builders 
as  in  any  other  place,  perhaps  a  little 
better. 
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Foundation  Problems  In  Erecting  Structures 

—By  John  L.  Hall— 


The  first  essential  to  a  great  struc- 
ture is  a  good  foundation.  Let  us, 
therefore,  go  below.  Following  one  of 
the  steel  columns  to  its  base,  you  will 
probably  find  a  cast  iron  pedestal  that 
serves  to  spread  the  column  load  over 
a  larger  area  of  concrete.  This  con- 
crete which  supports  the  column  base 
is  known  as  the  ••caisson."  It  is  in  the 
form  of  a  cylinder  or  a  rectangular 
prism,  which  penetrates  deep  into  the 
soil  and  stands  on  a  firm  rock  floor. 
If  foundations  are  among  the  most 
important — they  are  also  among  the 
most  interesting  engineering  features 
of  building  construction.  Caisson 
foundations  are  used  very  extensively 
in  the  lower  end  of  New  York,  where 
the  rock  lies  at  considerable  depth  be- 
low the  surface  There  is  usually  a 
layer  of  cemented  gravel  hardpan  on 
top  of  the  rock  and  then  a  bed  of  beach 
sand  filling  up  to  near  the  surface  of 
the  ground.  The  sand  is  saturated 
with  water  so  that  an  open  excavation 
cannot  be  made  to  any  great  depth. 
As  many  of  the  caissons  reach  a  depth 
of  60  to  100  feet,  the  work  is  done  by 
the    aid    of   compressed    air. 

The  method  employed  is  as  follows: 
The  place  selected  for  a  caisson  is  laid 
out,  and  a  strong  wooden  box,  called 
the  working  chamber,  is  built  over  it. 
The  bottom  is  left  open,  and  the  bot- 
tom of  the  sides  is  sharpened  to  an 
edge.  This  edge  rests  on  the  ground 
and  is  called  the  cutting  edge.  A  round 
hole  is  made  in  the  center  of  the  top 
about  -24  inches  in  diameter,  and  to  this 
is  fitted  a  tall  iron  tube  or  vent  having 
an  iron  ladder  inside  for  the  laborer's 
use.  At  the  top  of  the  vent  tube  is  an 
enlargement  called  the  air  chamber. 
This  has  a  door  or  a  valve  in  the  bot- 
tom   communicating  witli   the   tube,  and 

a    d ■   in    the   top   opening   to   the   outer 

air. 

Forms    are     now     built     up     from     the 
working    chamber    and    a    mass    of    con- 
cri         is    poured    around    tlie    vent    form- 
block     just     rm'piin'-'     the      top     of 
working     chamber,     and     built     to 
any    height 

The  weight  of  tii.  concrete  forces 
i  .  itting  edge  into  I  he  ground.  La- 
nsidi  shovel  the  son  into  buck- 
ets, which  .ne  hoisted  through  the 
vent.  When  the  water  line  is  passed 
and  i  be  "■  atei  beg  Ins  to  be  trouble- 
some,  tlic   an  I  ove   Is  closed 

and    air    pumped     into     the     vent     until 

e   water    outside 

■  i    1  lie   exca  *  a- 

tion   pr i       o   thi    desii  ed   depl  h.    As 

j      I       is     built 

ened  Final!  y, 
when  rock  I  "i  t ho  cutting 
edge  penel  ra  hard  pan,  the 
working  and  venl  are  filled 
with  coi  ier  is  re- 
ind  by  to   re- 

•     Sep  '     excavi ielov 

the  wati      llni  i    ,  1  he   air   pi  es- 

!  ,    rate   of 

!  inch  foi 

every    seven    Teet   ol    depth.      Life  at  sea 
level    is    adjusted    i"    an    air    pressure 


of  15  pounds.  At  a  depth  of  35  feet 
in  the  pneumatic  caisson  this  pressure 
is  doubled.  At  70  feet  it  is  four  atmos- 
pheres, at  105  feet  five  atmospheres, 
and  at  110  feet  six  atmospheres,  a  pres- 
sure which  is  practically  prohibitive 
to   human    life. 

The  deeper  excavations  require  very 
short  shifts  and  long  rests  for  the  men. 
The  progress  becomes  very  slow  and 
expensive,  and  many  human  lives  are 
una  voidably     sacrificed. 

Where  the  rock  is  too  deep  to  be 
reached  by  pneumatic  caissons,  as  it 
was  at  the  new  Municipal  Bu..ding 
near  the  entrance  to  Brooklyn  bridge, 
the  caissons  are  widened  out  at  the 
bottom  by  undercutting  the  sides  and 
a,re  permitted  to  rest  permanently  on 
the    sand. 

There  was  a  man  in  the  Scriptures 
who  built  his  house  upon  the  sand,  but 
that  was  apparently  above  the  ground 
— for  sand  in  a  deep  excavation  makes 
a  pretty  firm  foundation.  I  have 
have  known  a  pressure  of  30  tons  to 
the  square  foot  to  cause  only  a  frac- 
tion of  an  inch  settlement.  The  im- 
portant thing  about  sand  for  the  sup- 
port of  foundations  is  that  it  must  be 
at  a  depth  which  will  not  be  disturbed 
by    subway    or    other    excavations. 

The  method  of  building  in  Chicago 
is  much  simpler.  The  rock  or  overly- 
ing hard  pan  which  serves  to  support 
the  caissons  is  SO  to  100  feet  below  the 
surface  in  the  business  center,  but  the 
soil  is  a  blue  clay  which  is  nearly  im- 
pervious to  water.  So  that  it  is  prac- 
ticable to  dig  open  wells  to  the  depth 
desired.  The  wells  are  walled  with 
short  wood  staves,  which  are  driven 
ahead  as  the  digging  proceeds,  and  the 
staves  are  held  in  place  by  iron  hoops 
made  in  two  half  circles  and  fitted 
together    inside    of    the    staves. 

Among  the  other  types  of  founda- 
tions used  are  wood  piles,  winch  ate 
driven  in  soft  wet  ground  on  the  tide 
binds,  and  concrete  piles  for  soft 
ground  where  the  saturation  is  not 
sufficient  to  preserve  wood  piles.  Af- 
ter these  come  spreading  footings  of 
steel  grillage,  reinforced  concrete,  or 
masonry. 

All  of  these  types  are  used  on  Man- 
hattan island — for  if  you  could  follow 
the  rock  Moor  uptown  from  the  build- 
ing we  have  been  examining.  you 
would  presently  find  yourself  at  the 
surface  When  ii  becomes  necessary 
to  blast  the  rock  for  basements,  it  is 
Often  feasible  to  set  the  column  di- 
i  eel  i  s  "ii  i  he  luck,  by  leveling  up  wii  h 
cement 

After  foundations,  the  most  Impo-r- 
tanl  structural  member  is  often  the 
column       Let     us    i  herefore     return     to 

ginning   a  nd   look   .i  I    the 

teel    column,      it    will    be    found    to    be 
i    largi    i    In   Its   lowesl    story  and   re- 
ducing   in    size     n  ii  h     each     succeeding 
tor;    to  the  top   ol    the  building.     Bach 

column    ■  irrie      Its    north (    the    top 

flooi      be    Ide      the    column     a i  e.        it 

therefon  carries  pari  of  one  floor  and 
roof  Tl  ■  next  story  column  lower 
carric-      i     corn    ponding     part    of     two 


floors  and  roof  and  so  on  to  the  bot- 
tom story,  w.hieh  carries  part  of  all 
floors   and    roof. 

Thus  it  will  be  seen  that  a  column 
in  a  high  building  is  like  the  trunk  of 
a  tree,  which  increases  toward  the 
bottom  as  its  load  increases.  Except, 
of  course,  the  increase  in  a  tree  trunk 
is    more   gradual   and   more   graceful. 

Consider  next  how  the  several  floors 
are  supported.  The  weight  of  a  floor 
rests  upon  steel  beams  and  the  beams 
connect  to  girders,  which  are  riveted 
to  the  columns.  A  beam  or  girder,  un- 
like a  column,  carries  only  one  floor. 
The  corresponding  beam  therefore  may 
be  of  the  same  size  in  all  floors.  The 
walls  also  are  carried  on  beams  at  the 
floor  level  in  each  story — so  there  is 
never  much  load  on  the  masonry  in  a 
tall  building.  An  exception  to  this 
rule  occurs  in  the  north  half  of  the 
-Monadnock  block  in  Chicago.  This  17- 
story  building  has  self-supporting 
walls,  which  are  four  or  five  feet  thick 
at    the   ground    story. 

In  fireproof  buildings  the  floors  be- 
tween beams  are  constructed  of  hol- 
low tile  arches  or  concrete  slabs. 
Brick  arches  are  no  longer  used  for 
that  purpose  except  occasionally  in 
vaults    and    sidewalks. 

You  have  now  seen  the  principal  ele- 
ments that  make  up  what  is  known 
as  skeleton  construction,  namely: 
Beams,  girders,  columns  and  founda- 
tions. One  thing  in  the  walls  may 
have  escaped  your  notice,  and  that  is 
the  wind  bracing.  In  tall  buildings 
this   becomes    a    very    important    factor. 

The  designing  of  the  foundations 
and  framework  of  buildings  consti- 
tutes the  work  of  a  structural  engineer. 
His  problem  consists  in  determining 
what  forces  are  to  be  resisted,  and  in 
providing  the  safest  and  most  eco- 
nomical means  of  resisting  those 
forces.  The  principal  forces  are  of 
two  kinds:  vertical  and  horizontal. 
The  vertical  forces  are  the  weight  of 
the  materials  used  in  the  construction. 
and  the  floor  loads  to  be  carried.  The 
horizontal  forces  are  the  wind  pres- 
sure   and    the    earth    pressure. 

The  structural  design  comprises  'he 
calculations,  flaming  plans,  foundation 
plan  and  specifications!  Afterward 
the  shop  details  follow  as  part  of  the 
steel  contract,  and  these  may  either 
be  made  by  the  designing  engineer  or 
simply    approved     by     him. 

It  would  be  possible  to  enlarge  upon 
the  various  elements  of  the  construe- 
to  n:  to  note,  for  Instance  the  chang- 
ing Styles  of  columns  beginning  with 
round  and  square  cast  iron  columns, 
next  the  circular  steel  columns  known 
as  lie  Phoenix  column,  the  Z-bar  col- 
umn, the  channel  column,  the  angle 
ami  plate  column,  the  Cray  column 
made  of  [-beams,  the  Latimer  column. 
made  of  angles  and  batter,  plates,  and 
the  new  H-sbaped  columns  rolled  at 
Bethlehem,  Pennsylvania.  Then  \v 
might  note  the  various  kinds  of  beams 
and  girders,  Including  plate  girders, 
lattice  girders  ami  trusses  of  litany 
*.u  icties. 
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I  It  noma  De  interesting  also  to  icte 
(he  special  conditions  in  certain  build- 
ings, as,  for  example,  the  N'ev\  i'ork 
Times  building,  with  the  suhwaj  sta- 
tion under  it  intercepting  most  of  the 
columns,  so  that  they  must  be  carried 
on  heavy  girders  to  other  columns 
situated  outside  the  subway.  Similar 
conditions  obtain  at  the  new  .Municipal 
'  building. 

It     would    be    interesting    to    discuss 

I  the  properties  and  strength  of  mate 
rails,  the  fire-resisting  qualities,  the 
best  way  to  protect  steel  from  rust, 
the  expansive  effect  of  heat  and  the 
Stresses  in  material  due  to  it  —  the  best 
type  of  construction  to  resist  vibration 
and  earthquake  shock;  the  changes  in 
the  type  of  construction  due  to  differ- 
ent  heights  of  buildings,  and  the  cus- 
tomary construction  in  different  lo- 
calities. 

It  would  be  interesting  to  note  the 
investigation  and  tests  conducted  in 
our  state  universities  and  at  Water- 
town  arsenal,  and  the  changes  being 
made  in  the  building  laws  of  our  cities 
on  account  of  more  definite  knowledge. 

Thus  far  we  have  limited  our  thought 
to  steel  skeleton  construction.  This  is 
the  only  type  suitable  for  very  high 
buildings.  It  is  also  the  most  avail- 
able type  in  the  eastern  cities  for 
buildings  of  moderate  height,  say  In 
stories  and  upward.  In  the  east,  short 
spans  are  the  rule  in  the  floor  con- 
struction. Hollow  tile  arches  are  gen- 
erally used.  Hollow  tile  and  steel  are 
there   plentiful    and    cheap. 

In  the  west,  conditions  are  different. 
The  freight  on  steel  from  Pittsburg  is 
$16  per  ton.  The  materials  to  make 
concrete  are  ready  at  hand.  Cement, 
sand  and  gravel  are  plentiful  and 
cheap,  and  this  construction  requires 
Only  about  one-third  as  much  steel  as 
the  other.  We  therefore  find  it  more 
economical  out  here  to  use  reinforced 
concrete.  This  construction  is  suitable 
for  buildings  to  a  height  of  about  1  - 
stories,  and  that  is  probably  about  as 
high  as  it  is  profitable  to  build  in  Se- 
attle   as    a    general    proposition. 

Tlic  subject  of  reinforced  concrete 
would  require  a  lengthy  discussion  if 
one  should  undertake  to  describe  and 
discuss  the  various  patented  systems, 
forms  of  reinforcing  bars,  etc.  The 
theory  is  coming  to  be  fairly  well  es- 
tablished, however,  and  we  are  able 
t.i  design  structures  in  this 
with  confidence  and  to  build  them 
economically. 
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Universal    approval    is    accorded     the 
"Ancient     Monuments     Act"     passed     '>\ 
the   recent   Parliament   in    London     lam- 
land.      The    late    Lord    Avebury    led    the 
way    in   bringing  the   subject    to    I         no- 
tice   "f    Parliament,    and    in      1882     Mr. 
Shaw-Lefevre      (now     Lord      E 
as    First    Commissioner    of:     v  orks     in 
Mr.      Gladstone's      Government, 
the    first    Ancient    Monuments    Act.       It 
•  \  i  I'nii   ,i    only   to   monolii  h  Ic    nat   ol  her 
prehistoric    remains,    and     was     purely 
permissive  in  its  character.     Thi     iwnei 
of   such    a    monument   might    place   it   In 
the    guardianship   of   the   Comml 
of    Work--,    and    it    then    became    an    of- 
fence  "ii   the  part   of  anyone    (including 
the    owner  i    to    injure    or     defaci 
monument.       In     1900    these     provisions 
were  extended  to  any   "structure 
t  ion,     or     noon, on  ait     of 
chitectura]    interest."    with 
ti"n  of  a   structure  occupied 
than    for    caretaking)     as     a     dwelling 


house,  but  the  application  of  the  Act 
still  depended  upon  the  consent  of  the 
owners  of  monuments. 

The  fabulous  sums  offered  by  Ameri- 
cans to  transport  ruins  across  the  At- 
lantic lias  onlj  been  conju'red  up  to 
laise  the  market  value  of  ancient 
monuments.  Another  serious  matter  is 
the  purchase  of  old  structures  to  de- 
spoil it  of  its  intrinsic  value  for  the 
enrichment    of    modern    buildings. 

The  London  "Times"  says  it  is  ob- 
vious that  in  relation  to  such  traffic 
the  mere  scheduling  of  monuments  or 
1  \  other  arrangement  devoid  of  some 
machinery  for  arresting  destruction 
merely  attracts  the  destroyer.  Hence 
tlie  existence  of  the  Iloyal  Commissions 
which  have  been  at  work  for  the  last 
five  pears  examining  and  scheduling 
the  places  of  historic  interest  in  Eng- 
land, Scotland  and  Wales,  and  which 
have  already  made  valuable  reports. 
is  an  additional  reason  for  protective 
legislation.  At  the  same  time  the  Com- 
missions form  a  nucleus  for  an  au- 
thoritative advisory  body  to  share 
With  the  Commissioners  of  Works  the 
•egponsibility    of    restrictive    action. 

These  considerations  have  been  in 
the  minds  of  the  framers  of  the  new 
Act,  which  not  only  amends  but  con- 
solidates the  existing  law".  In  the  first 
place,  it  authorizes  the  purchase  of 
monuments  either  by  the  Commission- 
ers of  Works  or  by  the  Council  of  any 
county  or  bourough,  or  the  Common 
Council  of  the  City  of  London;  but  such 
a  purchase  can  be  carried  out  only  by 
agreement  with  the  owner.  The  gift 
or  devise  of  a  monument  to  the  same 
bodies  is  also  authorized.  The  alterna- 
tive machinery  of  guardianship  is  then 
provided,  as  in  the  existing  Acts,  and 
the  effect  of  guardianship   is  explained 

J3y  constituting  the  Commissioners 
of  Works  or  the  local  authority  guard- 
ians of  his  monument  the  owner  does 
imt  divest  himself  of  any  right  of  prop- 
erty except  that  of  destruction,  active 
"i-  passive;  in  other  words,  the  guard- 
ians ,>f  the  monument  may  restrain  the 
owner  from  injuring  it.  and  may,  con- 
currently with  the  owner,  do  any  work 
ary    to    maintain    ad    protect    it. 

So  tar  the  Act  follows  on  previous 
lines,  and  can  only  be  applied  with  the 
consent  of  the  owner.  On  this  stem  is 
grafted  the  compulsory  machinery  of 
the  Act.  An  Ancient  Monuments 
Board,  representative  of  the  three  M 
toric  Monument  Commissions,  the  So- 
cieties ni'  Antiquaries  of  London  and 
Scotland,  and  other  artistic  bodies,  is 
to  be  constituted  by  the  Commission- 
ers   of    Works,    and    upon    their    report 

that     anj      i lit     is    in    danger    of 

destruction,  removal  or  damage,  and 
that  the  preservation  of  the  monument 
i-  <ii  national  importance,  the  Commis- 
maj  make  a  p T'ese r va t ion  order, 
placing  the  m iment  under  their  pro- 
tection, and  while  such  an  order  is  in 
force  tie-  monument  cannot  be  demol- 
ished,   re v  ed,    added    to.     or     altered 

without  the  consent  of  the  Commis- 
sioners. 

There  Is  a  further  pice  .if  machinerj 
I  in  keep  the  Comm  issi  oners 
of  Works  acquainted  with  the  area  of 
their  wo!  k  Tl  ej  are,  a  fter  not  ice  to 
the  owners,  to  prepare  and  pub 
list  .ii  monuments  "f  national 
tance,  ana  when  a  monu  ment  is  in- 
cluded in  this  list  the  owner  must,  un- 
der '  pens  Hi  g  ;  i  •■  a  month's  not  ii  e  to 
thi     i '. mi     ioner-s    of    a  ny     proposed 


work     of    demolition,      removal,     altera- 
:  i "ii,    or   addition. 

The    influence    of    French    legislation 
be     traced    in    the    new    Act.       In 
Prance   the   grip   of  the  State   on    build- 
nil    remains    of    interest    has   long 
iiective.     In  the  time  of  the  great 
Napoleon,    t lie    acquisition    of    any    pri- 
vate  building  merely  to  prevent  its  de- 
struction   was    authorized,    and    in    1S37 
a      Commission      des      Monuments     His- 
toriques    was   appointed   witli    the   Min- 
isti  i    of  Public  Instruction  and  the  Fine 
Arts   as   its  president.      In    1SS7   a   regis- 
tration    of    monuments     was     initiated, 
wers    of    compulsory    acquisition 
the    owner    objected    to    registra- 
tion,  conferred.      Nor   is   there   any   dis- 
position    to    leave    this    machinery    idle. 
Three    general    inspectors     of     historic 
monuments  and  a  large   staff   of   archi- 
tects  are   attached   to   the   Commissions, 
and    the    annual    grant   for    the    upkeep 
of    monuments    is    substantial,    amount- 
ing to  -as  much  as  $600,000  in  one  year. 


ItlCHAHD    HERIUNG. 


A    Tribute      to    His       Memory,    By      His 
KrlemU,    James    A.    Wilson. 


Seventy-two  years  ago,  the  Bow-bells 

in    London   Town   rang  out,  and  a   child 

n.      The  sound   of   the   bells   and 

the    fact      that      he    beard    them,    made 

1   Herring  a  Cockney. 

And    he    grew    as    most    children    do, 

I    t.i   work   and   learned  a  trade, 

as  all   men   should,   and   married,   as   all 

men    "light    to.      This    brought    greater 

mil   ambitions  and  America  be- 

e    Eldorado    of    his    desires,    and 

the  day   came  in   the  early   sixties   when 

his    friends   assembled    -it    the   pier,   on 

the   shores   of   the    British    Isles,    to   say 

to   Dick,   as     he    had     become 

and    there    were    handkerchiefs 

smiling     encouragement     from 

0    wanted    t,,    send    him    on    to 

cess   which    they   knew    he  would 

iial    (he,  ,  ,  ,-chiefs 

wet    nil,     tears    bj     those    who   di 

and    the    Bow-bells    rang 

ind    Dick     was    on     his    way.       His 

was    -ale.    and    his    arrival    in    a 

ounti      "i    i,  im    i 

casion    for    woi 

self-reliant.        His    selection      of      San 


p 

Francisco  as  his  permanent  home  was 
n,,i  surprising,  and  Ins  activities  here 
are  a  part  of  the  history  o£  the  City  in 
the  actual  building  of  the  Western 
metropolis.  j 

He  went  lino  cne  uiiii  business  and 
in  energy  and  honesty  of  purpose,  built 
up  a  reputation  which  his  successors 
can  well  be  proud  of.  The  Mill  Own- 
ers Association  honored  him  by  electing 
him  their  president. 

The  Builders'  Exchange  soon  noticed 
his  business  ability  and  for  many  years 
elected  him  again  and  again  as  one  of 
the  directors  and  finally  made  him  vice- 
president. 

In  fraternal  orders  he  has  had  many 
honors.  He  was  honored  and  respected 
by  all  who  knew  him.  and  many,  many 
there  are  who  knew  Dick  Herring. 

A  few  days  ago  the  friends  he  had 
made  in  this  new  world  assembled  at 
the  pier  of  the  shores  of  Time,  and  the 
same  good-byes  were  said,  though 
there  was  no  waving  of  handkerchiefs. 
The  Bow-bells,  the  Bow-bells  of 
Eternity    rang,   and    Dick    heard    them. 
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IOW    THE    BEAMS    WERE 
CUT. 


CUTTING     STEEL     BEAMS   nv     OXY- 
ICETYLEJVE    PROCESS. 


X        picture   shows   one   of  the 

tected     with     "lie     '  ixy-Ai  etj  - 

lene      Welding      Company,    675      Golden 

',  ,  e.,  making  a   cut   in  an   1 8   incl 

.     ,,,    on    the   si. 1. -walk   of   the   First 

1     Bank    Building.       In    this    job 

.  ,  ,  "]      Beams  close  together 

c  o  n  c  r  e  1 1        *  I  1 1 

,     noticed    with    in- 

i  markable    woi  k    dun,-    bj 

In  cutting  beams  on  Monl  - 

their   proees 

I  .i  [nst   con- 
ns         vhere  a  cut 

.  Ill     Mil 

In     many     cases     thi 

out    ;,i    night    to  do   this    work.   Recent- 

i.n      i  hi 

.:    ,,    building    being    erected 

Halli    i-      treete.       This 

,,f  boiler 

■ 
as  to  save  the  contractor  from  delaying 
his  regular  work. 


Anything  to  bum  must  be  heated  in 
the  presence  of  oxygen.  Steel,  for  ex- 
ample, requires  a  very  high  tempera- 
lure,  and  the  more  directly  the  oxygen 
is  supplied  the  more  rapidly  will  it 
burn.  Intimate  cont-act  with  pure  oxy- 
gen, rather  than  air,  in  which  the 
oxygen  is  greatly  diluted  with  nitro- 
gen, will  hasten  the  starting  and  in- 
,  rease  the  rate  of  the  combustion.  The 
cutting  of  steel  by  this  process  nas  be- 

C0] mmerciallj    practical   only   since 

;:  ere  bave  been  available  torches 
I  Iving  a  flame  of  sufficient  heal  in- 
tensity, sorb  a-  the  Oxy-Acetylene 
the  flame  of  which  has  a  tem- 
I  eroture  of  6300  deg.  F.  After  the 
steel   to  be  cut   is  heated   to  the  melting 

nt,  a   spec  al   supply  of  oxygen  under 

higher  pressure  than  that  used  for  the 
il  tme  is  delivered  through  a 
eparate  outlet  close  to  the  flame  jet. 
By  moving  the  torch  along  at  proper 
speed  i  smooth  cut  is  obtained  by  burn- 
ing thai  can  be  made  practically  as 
i  ,  ep  and  narrow  as  one  made  by  a  tool, 
due  to  the  localization  of  heat  possible 
with  the  very  high  temperature.  The 
metal  disappearing  from  the  cut  is  in 
a  great  measure  combined  with  the 
oxygen  to  form  oxide  of  iron, 
nil  in  the  form  of  fine  particules.  The 
carbon  goes  off  as  carbon  monoxide  or 
carbon  dioxide.  These  are  both  gases 
and  so  pass  off  into  the  atmosphere.  A 
part  of  the  metal  runs  out  of  the  cut 
in  molten  condition  but  is  still  iron 
Cast  iron  cannot  be  cut,  The  ma- 
terials tn  which  the  cutting  process 
i  appl  ,ii  are  commercial  wrought  iron 
and  steel  Steel  can  be  cut  in  any 
form,  whether  rolled,  forged,  or  cast, 
and  very  thick  sections  as  well  as  thin 
Steel  6  inchei  thick  can  be  cut 
ai  the  rati  of  aboul  one  foot  in  three 
minutes. 

Bj  this  same  process  cast  iron,  steel, 
bronze,  etc.,  are  welded. — Concrete 
mixer  pans,  shear  eastings  and  many 
other  implements  used  by  contractors 
and  builders  could  just  as  well  be  re- 
paired in  this  way  as  to  be  thrown 
e  junk  heap.  A  casting  when 
Wi  1,1,., i  i.\  a  skillful  operator  is  just 
ong   a      w  hen    new.      The    pi  leei 

depends   u] I  he  nature  of 

i  ,i   Eoi    ■  i"  ting   so   much   pel 
- re   Inch    or   aboul    half    the   cost   of 

This    work    is   done   under   the   i  uper 

t   il.   Sanden    and    v>     -     Ei  an 

entering    this    business    In 

i  . ., ,,.  |sco,     w  ei ,     ,  mploj  ed     by    a 

i    .    n  i  n      •  ng  ii ' <<•  >■'  •• 

1 nine     I     mil- 

.  ...         and      Evans1     manages      the 
!    bi  i  Ming  end  ot  It. 
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11. e  Scientific   American   latelj 
a  prize   foi    the  be  I   essay   "ii  what  are' 
the    Ti  ii      '  ii  e  i  tesl       Inventions    of      our 
i   i,n        Bj    our  i  ime   v,  as  defined  to  mean  : 
within   the  lasl    twenty-five  years    null 
sucli    Invi  in  ion      «  ei  e    inclu  led    as    were 
most    revolutionary     in    their    ch 
and    in     (lie    broadest    fields,    which    af- 
Cected     our     mode    of     li\  i 
opi  in-, I    up    tl  e    la  rgest    new    soul  ci 
wealth. 

I  i  lists  that  the  competitors  in  this 
contest  submitted  showed  a  wide  di- 
versity of  opinion.  No  two  competitors 
.,  lected  the  same  set  of  inventions. 
Only  one  invention,  that  of  wireless 
telegraphy,  was  conceded  to  by  all  to  be 
among   the  ten  greatest. 

The  essay  that  was  awarded  the  first 
jives  the  following  list  with  their 
approximate  date  of  successful  com- 
mercial introduction:  (1)  Electric  fur- 
nace,  1889;  (2)  steam  turbine,  1894;  (fl 
gasoline  automobile,  1S90;  (4)  moving 
pictures,  1893;  (5)  wireless  telegraphy,, 
1900;  (6)  aeroplane,  1906;  (7)  cyanide 
process,  1890;  (8)  linotype  machine. 
1890;  (9)  induction  motor,  1S90;  (10) 
electric  welding,  1SS9. 

While    no    single    inventions    of    thej 
last    twenty-five    years    initiated    an    in- 
dustrial epoch  in  the  sense  that  the  lo- 
comotive    and    the    Bessemer    converter] 
did,    yet    no   similar   period   of   time   has 
i  i  -     so  prolific   in   the  really  wonderful 
fruits  of  invention.      Man  has  been   able 
tu    il,.   the   dream   of   all   ages.      Opaque( 
0   jects  have  been  rendered  transparent! 
communication     has     been     established 
between     distant     points     without     any 
material   communicating  means.     It   hasi 
i  en    i  mechanical  age  and  so  prolific  in 
wonderful      inventions    that      it    is      not 
strange     that     experts    like    those     who 
competed   in   the  contest   should   entire- 
igree  except   as   to  one  single   in- 
vention out  of  ten. 

And  this  reminds  us  that  the  vast 
inn  ihinery  hall  now  being  completed  in 
tl  e  Exposition  Grounds  will  house 
.  great  inventions  Here  the  great 
development  during  the  last  twenty  or 
twenty-five  years  will  be  displayed. 
And  here  will  le  the  demonstration  of 
the  world's  progress  .it  the  present 
I  in,  which  mark  the  last  word  in  the 
storj  of  applied  mechanics  prd  the  me- 
,  hanical   arts. 


The  elections  in  New  York  and  in  the 
East  have  mainly  been  along  the  lines 
of  the  progressive  cause.  Tammany 
iiier  having  humiliated  and  impeached 
Sulzer  is  itself  defeated.  The  control 
of  the  New  York  legislature  has  passed 
into  the  hands  of  the  Republicans. 
New  York  City  bi-  beaten  the  Tam- 
many candidate  for  Minor.  So  that 
there  is  generally  a  revolt  against  the 
,1,1  time  political  methods  as  evidenced 
in  Tuesdaj  's  election. 

m  order  to  accomplish  Sulzer's 
,l,,u   i tu  'I     ii  try     for    Tam- 

manj  t"  come  out  in  the  open.  As  a 
result  Boss  Murphy  laid  himself  open 
to  attack  and  the  result  has  been  an 
over  whelming  defeat. 

In  New  Jersey  President  Wilson  has 
been    upheld.      In     Massachusetts      the 

I  ||   niner.lt  ie     •  .1  1 1 1 1  1  d  i '     '        ",    ■         '    leCted,      Ihe 

Republican    vote   being   divided  between 
the    Progressive   candidate   and   old   line 
i  ,ii,-,,,i  urn.      \\  ith      i  be      Progressives 
polling   the   lai  ger   number  of  votes. 

So   ihni    taki  n    all    together   the   elei 
i  ...us    show    thai     the     Progri 

both     parties     ha  \  <■     n  on     ar  !     i  e- 

,ei  lonai  ii  6   bin  e  lost. 


Wednesday.  November  12. 19ie 
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rial    da 


I      huildi 


igs,  such  as  Banks, 
Churches,  Schools,  Hotels,  etc.,  will  find  such  Items  all  clnsslfled  and 
grouped  under  proper  headings,  commencing  on  this  page.  These  same 
Items  are  again  repented  under  -LOCALATIES"  in  the  last  part  of  our 
news     department. 


APARTMENT  HOUSES. 


SAX    FRANCISC Apartment    house. 

story    and     tase,      frame.        Cost     not 

aid.      Architects,    Havens    &    Toepke. 

;  Kearr.j  street.  S.  F.  Owners.  Cuneo 
te.      The    building    will    be    erected 

•  •  ■•  intersection  of  Powell.  Union 
Columbus  avenue  and  will  cover 
nsiderable    area.       The     first     floor 

is    been   arranged    for   nine   stores    and 

pper  Moor  for  a  number  of  living 
nents     of     two     and 

!     finish     will    be    of     pine      with 
.  1m   panels.      All    suites    wi 

all  1  eds  and  private  bath  rooms.  A 
entl  il    i  eating    system    and    hot    water 

!ant  will  he  installed.  Stores  will 
ftve    large    plate    glass    windows    and 

atent     store     fronts.       Exterior    of    the 

uihling  will  probably  be  faced  with 
ement  plaster  on  metal  lath  and  ship- 
ap.      Plans   are   now   being   prepared. 

SAX    FRANCISCO— Apartment 

and  base,  frame.  Cost  not 
itated.  Architects.  Rousseau  &  Rous- 
[eau.  Monadnock  Bldg.,  S.  F.  Owner, 
».Ir.  Nubbe.  This  building  will  be 
jrected  at  951%  McAllister  street  and 
fas  been  designed  to  contain  six  suites 
•  f  two  and  three  rooms.  All  apart- 
iients  will  have  wall  beds  and  private 
Births.  Interior  finish  will  he  o 
flm  panels  and  some  hardwood  I 
Sans  provide  for  a  central  heating 
lystem  and  hot  water  plant.  Exterior 
pill  be  covered  with  cement  plaster 
in  metal  lath  and  rustic.  Plans  are 
■omplete    and    figures    are    being    taken. 

SAX  FRANCISCO— Apartment  house. 
!  story  and  base,  frame.  $12,( Ar- 
chitect, David  C.  Coleman.  Merchants' 
National  Bank  Bldg.  Owner.  I  Fried- 
nan.  The  building  will  be  erected  on 
he  east  side  of  Dolores  street  south 
if  Railroad  avenue  and  will  cover  an 
(Tea  of  :'.v  feet  by  ::.  feet.  Interior  will 
ie  arranged  for  12  suites,  all  of  which 
rill  have  wall  beds  and  private  baths. 
5ine  ami  redwood  will  be  used  for  in- 
erior  finish.  Bath  rooms  will 
ile  wainscot.  A  hot  water  system  will 
e  Installed.  Exterior  of  the  building- 
rill  be  covered  with  rustic  and  ship- 
ap.  Plans  are  complete  and  a  con- 
tact   will    be    let    within   a    few    days. 

sax    FRANCISCO— Apartment    house. 

Story  and  has.-  frame.  $13,000.  Ar- 
hitect.  C.  O.  Clausen.  Phelan  Bldg.. 
!.  F  Owner.  James  Ward.  This  work 
as  been  mentioned  here  a  nun; 
imes  before  when  pl-ans  were  first 
tarted.  The  building  will  "be  erected 
n  the  east  side  of  Taylor  street  near 
'lay  and  has  been  arranged  to  contain 
2  suites  of  four  rooms  and  bath  each. 
nterior  will  I,,-  finished  in  pine,  elm 
anels  and  hardwood.  There  will  be 
team  heat,  elevator  service  and  a 
acuum  .  leaning  sj  stem 
rill  have  composition  Moors  and  tile 
ralnsi  "t.  Wail  i  eds  win 
11  suites  Til,  and  marble  will  be 
sed    in    tlu    entrance.       Exti 

□ilding    will       

ement  plaster  on  metal  lata  and  a 
rick  veneer  base.  Plans  have  b,-en 
ut  for  figures  and  a  general  contract 
•in  i  ,•  awarded  -at  once. 

SAX    FRANCISCO-    A,,  irtm<  nl       ousi 

story   and  base,  brick  and  steel.    Cost 


not  stated.     Architect's  name  not  given. 
Owners,    Lachman    Bros..    2019 
street.      The    building    will    be    erected 
on   the  southeast   side   of   Mission    street 
between    I6th    and    17th   streets  and   will 

.a   area    of    60    by    10a    fee 
first    floor    will    be    arranged    for    stores 
and    upper    tloors    will    contain    a    num- 
i  er  of  well  arranged  apartments  of  two 
and    three   rooms.      All    suites    will    have 
private   bath    rooms   and    wall   beds.      In- 
terior   finish    will    be    of    pine    i 
out.     There  will   he  steam 
cleaning  system  and   hot   water   supply. 
Bath     i-ooms      will      have       composition 
floors  and  tile  wainscot      There   will   be 
patent     store     fronts     and     plate      glass 
windows.         Exterior    of     the      building 
will   lie  faced   with   pressed  brick.   Plans 
are    complete    and    a    permit    has 
applied    for. 

BERKELEY.  ALAMEDA  CO..  CAL.- 
Apartment  house.  3  story  and  base. 
frame.  Cost  not  stated.  Architect. 
John  Carson,  Bacon  Bldg..  Oakland. 
Owner.  E.  R.  Lamb.  The  building  will 
contain  six  suites  of  four  rooms  and 
bath  each.  Interior  finish,  will  be  of 
Pine  with  some  elm  panels  and  hard- 
wood floors.  A  central  heating  sys- 
tem, probably  hot  air.  will  be  installed. 
All  rooms  will  be  supplied  with  hot 
and  cold  running  water.  There  will 
be  private  bath  rooms  and  wall  beds. 
Bath  rooms  wili  have  composition 
ascot.  Exterior  of 
the  building-  will  be  faced  with  cement 
plaster  on  metal  lath  and  shiplap. 
Plans  are  now  being  prepared  and 
when  complete  the  work  will  be  done 
by    Day    Labor. 

LOS  ANGELES.  CAL.  —  Apartment 
house,  2  story  and  base,  brick.  - 
Architect.  Frank  M.  Tyler.  Black  Bldg.. 
I..  A.  Owner  S.  li.  Banghman.  The 
building  will  be  erected  at  the  corner 
of  1st  and  Western  avenue  and  has 
been  designed  for  a  high  class  picture 
-  on  .in  the  first  floor  and  a  number 
of  modern  living  apartments  on  the 
upper  floor.  Interior  will  be  finished 
in  pine  and  elm  panels.  Gas  steam 
radiators  will  be  used  for  heat.  All 
suites  will  have  wall  beds  and  private 
hath  rooms.  Tile  floors  and  vitulite 
will     be    used     in     the    lobby     -and      bath 

rooms       Interl f    the     picture     show 

will    he    handsomely    finished.      Modern 
ventilation     is    provided.        Exterior     of 
the   building    will    be    faced    with    white 
enameled   pressed   brick.     Plans 
itig    prepared. 

EVERETT,         WASH      —     Apartment 

frame.    $10,- 

\  tect,    W.    W.    Hastings.    Ever- 

'■".       Owner,     James     E.     Gowen.       The 

building    win    I i    at    the   corner 

of  Wall  and   Hoyt  streets  and   will   con- 
tain  ..    number   of  well   an 

wll        wal        ed        ind      private 
[nterior     will     be     finished      in 

Pine  a  nd     a  rdw i    .  eneer.    -i  \ik    floors 

-■  .I    in    the    living    root] 
entrance    lobby    and  I     ere    will 

<ai  of  heating 
i  "urns  win  have  i  omposition  floi 
tile  wainscot  Exterior  of  the  building 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  being  pre- 
pared  and  when  complete  the  work 
will    be   lei    mi    a    percentage   basis. 


Contracts    Awarded. 

IMPERIAL,    IMPERIAL    CO.,    CAL  — 

Apartment    house.    2    story     and     base, 

brick.    $43,000.       Architects,     Xoe      and 

Union    League      Bldg.,      L.      A. 

Imperial      Valley       Syndicate. 

Hunziker       and       Berger, 

:      Bldg.,    L.     A.       Contract 


-BRIDGES- 


sax     ANDREAS.      CALAVERAS     CO.. 
CAL  —  Bridge,  reinforced   concrete,  Cost 

not    sta-e. 1.       Engineer,    C.      E.     Cotton. 
San       At  .h.  as.  Owners.       Calaveras 

County.       Plans     have    been     completed 
•  .  eived    the   approval    of   the 
of    Supervisors    for    a    reinforced 
road     bridge    which      will     be 
Sin    Andreas.      Bids  are   now 
being  called    for   on    the   work    and    will 
i      v    the  Board  of   Supervisors 
mi    November    18th.      Plans    and    speci- 
-   can  lie  secured  from  the  Coun- 
ty   Clerk    .u     San    Andreas. 

VERNON,  LOS  ANGELES  Co..  CAL— 
Bridge,    steel   and  concrete.   $25,000.    En- 
gineer.  F.   Dupuy,  Pacific  Electric  Bldg., 
L.    A.      Owners,    City    of    Vernon.      Plans 
have  been    completed  and   have  received 
the    approval    of    the   City    Trustees    for 
■  struction    of   a    highway    bridge 
Los    Angeles    River    at    San 
Antonia   avenue.      The  structure   will   be 
wide    with    a    20    foot    roadway 
and    5    foot    walk.      There    will    be    three 
SO    foot     spans.      Plans    can    be    secured 
from    either   the   engineer  or  from   T.    J. 
Furlong,     City    Clerk.         Bids      will      be 
opened   on    November   18th. 

CHURCHEST 

FRESNO,  FRESNO  CO.,  CAL.— Church 
i'  Morj     iml  base,  brickvand  steel.     $20.- 
litect,    Henry     F.     Starbuck, 
Owners,   Armenian    Holy   Trin- 
ity Church.  The  building  will   be  erect- 
>-    corner    of    "S  entura    and     M 
snetis   covering   a   considerable   ground 
area.       Interior    has    been    arranged    for 
a    main   auditorium   and   gallery    seating 
Basement      will      contain 

class     i ns.     study      hall      and      social 

ei  lor    finish    will    be    of    pine 
mahogany    and    marble    sanctu- 
ary.     There    will    be    a    central    heating 
Art    glass    wilt    be    used   in    the 
window  :        in  a  large  dome.    Ex- 

ilic    building    will    be    faced 
nl       plaster      trimmed      with 
granite         -1      large     granite     columns. 
omplete  and   figures  are  be- 
n    on    the    work. 

GELES,      CAL. —  Church.      2 
ase,    riass     A     construction, 
$300, Archite.  is.    Aus- 
tin   and    Pennell,    Wright  and    fallen  ler 
Bldg..    1.      \       Owners,     First     Methodist 
Church   ci    I. os  Angeles.     A  new  site  has 
toi     this    building    at    the 
orner     of      8th      and       Hope 
the  architects  were  formally 
commls          ■    I  .ii    the  last  meeting  of  the 
1  omm'Ittee.      The    site    is    156 
and    i .  I-    p. -u     ed  flee    will 
cover    tic    entire     area.       Construction 
will    ii-        .  ,i.      Prellml- 

...   ii    in-    submitted 
■   i    m-\i   meel  ing      x,.  de- 
buildlng  can   i  ,■   givei 
lime. 

1ELES,      CA1  .       irch,      1 

•      Frame,   I  lost    not   staid 

VIonti  ose  w.ii  n 

\    Owners,   West   Fifty-fourth 

Mieet    Methodist   Church.      The    building 
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will  be  erected  on  a  corner  site  and 
will  cover  an  area  of  30  by  48  feet. 
Plans  provide  for  a  main  auditorium, 
Sunday  School  rooms  and  Epworth 
League  rooms.  Interior  will  be  fin- 
ished in  pine  throughout.  The  exterior 
of  ihe  building  will  lie  covered  with 
rustic.  A  shingle  roof  is  specified. 
Plans  are  complete  and  work  will  be 
done   by   Day   Labor. 

Contracts    Awarded. 

SAN  FRANCISCO  —  Church,  2  story 
and  bas.-.  Class  A  construction,  $100,- 
000.  Architect.  John  J.  Foley,  4  6 
Kearny  street.  S.  F.  Owners,  St. 
Joseph's  Church.  Contractors,  W.  F. 
Vitt  Electric  Co.,  electric  work.  Con- 
tract   price,    $1,435. 

LOS  ANGELES,  CAL.  —  Church  addi- 
tion, 1  story  and  base,  frame,  $6,000. 
Architect.  A.  B.  Benton,  114  North 
Spring-  sireet.  L.  A.  Owners,  Church  of 
the  Epiphany.  Contractor,  W.  R.  Phelps. 
L.   A.      Contract    price,    $6,000, 


COURT  HOUSES. 


LOS  ANGELES,  CAL.— City  hall  ad- 
dition, 1  story  brick  and  steel.  $1S,000. 
Architect.  J.  J.  Backus,  City  Hall  Los 
Angeles.  Owners,  City  of  Los  Angeles. 
Architect  Backus  has  been  commis- 
sioned to  prepare  plans  for  an  addition 
of  one  story  to  the  present  two  story 
City  Hall  annex.  Construction  will  be 
of  brick  anil  steel.  Interior  will  ibe  fin- 
ished in  pine  throughout.  Elevator 
service  will  be  installed.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.       Plans    are    being    prepared. 

KELLOGG,  IDAHO— -City  hall  and 
jail,  L!  story  and  base,  reinforced  con- 
crete. Cost  not  stated.  Architect,  L. 
R.  Stritisky,  Spokane.  Owners,  City  of 
Kellogg.  The  building  will  be  designed 
in  the  classic  style  and  will  cover  a 
considerable  area.  Plans  provide  for  a 
building  housing  all  city  departments 
including  the  fire  department  and  city 
jail.  Interior  will  be  finished  in  pine 
throughout.  There  will  be  special  jail 
equipment.  A  steam  heating  system 
will  be  installed.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans  are  now  being  prepared. 
♦ 

FACTORIES  &  WAREHOUSES 


BUILDING  AND   INDUSTRIAL   NEWS 

Plans  arc  i iplete  and  in  tin-  ha  nds  "i 

Janus  ilortcm,  Supt.  of  Buildings  for 
the  Seattle  Brewing  and  .Malting  Co., 
and  the  work  will  -be  done  by  Day  La- 
bor. 

Contracts  Awarded. 

CO'.MPTON,  LOS  ANGELES  CO.,  CAL. 
— Factory,  1  story  and  base,  brick  and 
concrete,  $21,026.  Architect's  name  not 
given.  Owners,  Panama  Rubber  Co., 
Los  Angeles  Investment  Bldg.  Con- 
tractors, Huntsberger-Reed  Co.,  Van 
Nuys  Bldg.,  L.  A.  Contract  price,  $21,- 
026. 

LOS    ANGELES,    CAL.—  War i  I 

story  and  base,  brick  and  steel,  $20,480. 
Architects,  Morgan,  Walls  &  -Morgan, 
Van  Nuys  Bldg.,  L  A,  Owners,  Barker 
Bros.  Contractors,  Alpeter,  Hall  and 
Alpeter,  Ferguson  Bldg.,  L.  A.,  general 
construction  except  plumbing,  electric 
work  and  elevators.  Contract  price, 
$20,4S0. 

LOS  ANGELES,  CAL. — Warehouse,  4 
story  and  base,  brick  and  steel,  $20,480. 
Architects,  Morgan,  Walls  and  Morgan, 
Van  Nuys  Bldg.,  L.  A.  Owners.  Barker 
Bros.  Contractors,  Alpeter,  Hall  &  Al- 
peter, Ferguson  Bldg.,  L.  A.,  general 
construction  except  plumbing,  electric 
work  and  elevators.  Contract  price, 
$20,480. 

will  be  of  pine  throughout.  Exterior 
of  the  structure  will  be  faced  with 
brick.  Plans  are  compete  and  figures 
are  being  taken.  Bids  will  lie  opened 
about   November  20th. 

Contracts    Awarded. 

OAKLAND,  CAL.  —  Garage,  1  story 
and  l.-ase,  brick  and  steel.  $10,300.  Ar- 
chitects, Rousseau  &  Rousseau,  Monad- 
nock  Bldg.,  S.  F.  Owner,  1'".  W.  Tay- 
lor. Contractors,  Finley  and  Seaholm, 
brick  work  only  Contract  price,  $3,- 
100;  George  G.  Kneppler  and  H.  J. 
Horst,  Alameda,  general  carpentry 
work.      Contract    price,    $7,200. 

BAKERSFIELD,  KERN  CO.,  CAL. — 
Garage,  1  story  and  base,  brick  and 
steel,  $15,000.  Architect,  O.  L.  Clark, 
Brower  Bldg.,  Bakersfield.  Owners, 
Erb  and  Drury.  Contractor  C.  D.  Brown, 
1660  I'  street,  Bakersfield.  Contract 
price,    $15,000. 


NAPA.     NAPA     CO.,     CAL.  —  Laundry 
building,    1    story    and    base,    reinforced 
concrete    and    frame.      Cost    not    stated. 
Architect.    State    Architect     George     B. 
McDougal.    Sacramento.      Owners,   State 
of   California.     Plans  and   specifications 
for    a     new    laundry    building    which    is 
to    be   erected    at    the   Napa    State   Hos- 
pital have  been  completed  and  have  re- 
ceived  the  approval   of  the  State  Board 
of  Control.      Bids   are    now   being   called 
for    and    will    be    opened    by    the    State 
■  f    Control    <>n    November    28th. 
le    secured    from    the  'State 
'ii      'if     Engineering,      Saci  a 

mento.      An     official     propo  al     a ai 

In   another  column   of   thii 

SEATTLE,    WASH       Factory  addition, 

!         |      ,   mill       Al  I   I    ; 

\i  i  ade  Bids'.,  Se- 
attle Owner  Seattle  Brewing  and 
Malting  ''n.      '  ding  has  been  de- 

signed   for   a    four  tructure    bul 

only   tbc   flrsi    Btoi  i    will    bi    erei  ted   a  I 
illding    will    cont  in 
work       and     a     coopi  ragi 
The    structure    is    to     cover     an 

III..   I.,:       In, 

will  l,e  of  pirn  r  of  I  bi    build 

ing    will    be    faced    with    pressed    brick. 


FLATS. 
Contracts    Awarded. 

SAN  FRANCISCO — Flats,  2  story  and 
base,  frame,  $7,000.  Architect,  Charles 
■  l  Rousseau,  16  Kearny  street.  S.  F. 
Owner,  Mary  Wagner.  Contractor,  J. 
Eric  Johanson,  2726  20th  street.  S.  F. 
Contract    price,    $7,000. 


Wednesday, November  12,19Ki. 

EVERETT,  WASH  —oarage,  1  story 
inn!  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  W.  W.  Hastings, 
Everett.  Owners,  Haley-Sheriton.  The 
building  will  be  erected  at  the  cornea 
of  Colby  and  California  streets  and  will 
lie  practically  fireproof  in  construc- 
tion. There  will  'be  a  cement  floor, 
metal  window  sash  and  frames  and 
special  gasoline  storage  tanks.  Inter- 
im finish  will  be  of  pine  throughout. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com-' 
plete  -and  figures  are  being  taken.  Bids 
will    be    opened    about    November    20th. 

EVERETT,  WASH. — Garages,  2  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  Architect,  \V.  W.  Hastings, 
Everett.  Owner,  John  Garnso,  Everett 
Sales  Co.  The  building  will  be  prac- 
tically fireproof  and  will  cover  a  large 
ground  area.  A  site  at  the  corner  of 
Rucker  and  Pacific  streets  has  been 
secured.  Besides  the  usual  garage 
garage  fittings  the  buildings  will  con- 
tain two  elevators,  special  gasoline 
tanks,  metal  window  sash  and  frames 
and    a    cement    floor.        Interior     finish 


GARAGES. 

OAKLAND,  CAL.— Garage,  1  story 
anil  base,  brick.  CosM  nol  stated.  Ar- 
chitect, Rousseau  &  Rousseau,  Monad- 
nock  Bldg  .  S.  F.  i  iwners,  n  i  i.  Har- 
ii  "ii  i  'n  Tii'  building  will  be  erected 
■  in  the  easl  side  of  Broadway  between 
29th  and  30th  streets,  covering  a  con- 
siderable ground  area  Front  portion 
ni     the    building    will     be     handsomely 

.    in    pin'-,     hardw I     and     tile. 

portion  win  contain  the  repair 
Ipping  depart  mini  There 
will  in-  a  lib-  floor  and  considerable 
marble  work.  Plans  call  [or  metal 
window  sasb  and  frames  ami  patent 
i"  ■  fronti  Extei  mi'  "i  I  in  building 
will  be  [ai  ill  wiiii  pressed  brick  i  'la  tn 
aic  complete  and  figures  are  being 
taken. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Poc-ntello,   Idaho,  Public   Building. 

All  bids  received  by  the  Supervising 
Architect  for  the  construction  of  the 
public  building  at  Pocatello,  Idaho, 
have    been    rejected. 


Grans   Valley,   (  al..   Public   Building. 

All  bids  received  for  the  construc- 
tion and  completion  of  the  United 
States  public  building  at  Grass  Valley, 
Cab,    have    been    rejected. 


Reclamation   Work. 

The  secretary  of  the  interior  has 
authorized  the  expenditure  of  $70,000 
in  the  extension  of  the  canal  and  lat- 
eral system,  Yuma  irrigation  project, 
Arizona-California.  The  work  will 
bring  a  considerable  additional  area 
under  ditch,  for  which  the  main  canals 
have  already  been  constructed.  The 
land  which  will  be  served  by  the  new 
ditches    has    all   been    filed    upon. 


Drinking    Fountains. 

The  following  communication  .has 
been  forwarded  by  the  general  pur- 
chasing officer  of  the  Isthmian  Canal 
Commission  to  manufacturers  of  drink- 
ing fountains: 

Sirs:  The  commission  is  considering 
the  question  of  installing  drinking 
fountains  in  the  permanent  shops 
uliiib  ai.'  being  constructed  at  Bal- 
boa in  order  to  do  away  with  the  water 
coolers,  which  have  been  used  up  to 
the  present  time.  The  general  require- 
ments for  these  fountains  will  be  ap- 
proximately   as    follows: 

A  rough  estimate  in  this  office  would 
call  for  approximately  100  fountains. 
Each  nf  Hie  larger  buildings  will  be 
equipped  will]  tit  least  four  fountains. 
T.hey  will  be  situated  on  the  corners 
of  a  rectangle  about  175  feet-  by  60 
feet.  The  fountains  themselves  should 
he  of  iron,  porcelain-covered,  so  fitted 
thai  Ibe  water  will  not  run  continu- 
ously, loil  will  only  bubble  up  when  a 
control  valve  is  opened.  The  supply 
wll  be  Iced,  and  it  is  partlcuarly  de- 
sired to  obtain  information  in  regard 
in  some  type  of  equipment  which  will 
allow  the  use  of  large  blocks  of  Ice 
which,  however,  do  not  come  in  con- 
tact with  the  water  itself.     This  would 
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nean   that   the  coils   through    which    (lie 
rculates  must  refully 

rotected  from  damage.  It  is  possible 
owever,  that  a  satisfactory  equipment 
jould  be  supplied  in  which  the  ice  is 
jlaeed  directly  in  the  water  supply. 
Cnformation  in  regard  to  the  neces- 
sary pressure  for  satisfactory  opera- 
tion of  tlie  fountain  is  desired,  as  in 
the  case  of  the  ice  being  placed  in  the 
Iririking  water  it  might  possibly  be 
necessary  to  seal  the  tanks  after  ice 
had  been  put  in  tnem  in  order  to  con- 
nect them  to  the  regular  pressure  in 
the  water  mains  This  arrangement, 
nowever,  is  not  desirable.  As  com- 
plete information  as  can  be  supplied 
is  requested  and  the  installation  need 
not  conform  entirely  to  the  above  out- 
line. Any  type  which  will  permit  of 
cooling  the  water  before  delivering  it 
to  a  drinking  fountain  will  be  eonsid- 
;red.  It  is  preferred  that  the  cooling 
tank  or  coils,  if  provided  separately, 
5r  cooling  tank  or  coils  in  fountains 
se  connected  directly  and  continuously 
to  service  water  mains.  Will  you  kind- 
s' submit  to  this  office,  in  triplicate, 
?omplete  data  in  line  with  above  as  to 
fountains  made  by  your  company,  to- 
gether with  estimates  of  the  cost  of 
the  apparatus  delivered  at  our  New 
rork  warehouse;  also  stating  if  pos- 
sible approximately  the  time  which 
would  be  required  for  delivery.  The 
nore  complete  data  supplied  "ry  you 
Jie  better  it  will  serve  the  purposes 
'or  which  required.  Your  reply  with 
:he  data  you  intend  to  supply  should 
Je  in  this  office  at  an  early  date  Very 
espeetfully,  E.  C.  Dole,  -acting  gen- 
iral    purchasing    officer. 
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Seat    King"   for    Balanced    Valves. 

The  following  bids  were  opened  hy 
:he  U.  S.  reclamation  service.  Los  An- 
feles,  Cal.,  for  furnishing  seat  rings 
or  balanced  valves.  Salt  river  project, 
Arizona: 

Item  1,  6  seat  rings  for  balanced 
'alves;    2.    4S   cap' screws   for  same. 

Llewellyn  Iron  Works,  Los  Angeles, 
Nal.,  item  1.  $997.50;  2.  $72:  time,  16 
lays. 

Acme  Brass  Works,  Los  Angeles.  Cal., 
tern   1,    $1,070;    2,   $49:    time.    20  days. 

Fulton  Engine  Works,  Los  Angeles, 
Jal..  for  both  items,  $2,123.  in  14  days, 
>r   $1,655,    in    30    days. 


:«.<KX)-Volt   Woll    111  ,,-l ..  ■ 

The  folowing  bids  were  received  by 
he  engineer  of  the  U.  S.  recantation 
ervirr..  Los  Angeles,  Cal.,  for  furnish- 
ng  three  33.000-volt  wall  brushes  for 
he    Burley    substation: 

Weetiiighouse  Electric  and  Mfg.  Co., 
J>s  Angeles,  Cal..  $14  94;  2  weeks,  at 
Sast    Pittsburgh. 

Western  Electric  Co..  Los  Angeles, 
Jal.,  $14.94:  12  days,  at  Bast  Liverpool, 
)hio. 

Pacific  States  Electric  Co.,  Los  An- 
reles.  Oal.,  $14.94;  4  weeks,  Easi  Liver- 
>ool. 


■  )ouKlnx,    Wyo..    Con  hi  ruction. 

The  following  bids  wen'  received  by 
he  supervising  architect.  Treasury 
department.  Washington,  D.  C,  tor 
he  construction,  complete,  including 
nechanical  equipment,  inti 
lift  fixtures,  and  approa  ■  of  the 
S     post    office   at    Douglas,    Wyo.: 

W.     D.     Lovell,      Minneapolis,      .Minn., 
61,990. 


Puget  Sound,  Pier  Xo.  S. 

The  contract  for  creosoted  pile  and 
timber  extension  to  pier  Xo.  S  at  the 
Puget  Sound  navy  yard,  bids  Eoi 
were  opened  Sept.  13,  has  been  award- 
ed to  J.  A.  McEachern  Co.,  Seattle, 
\\  ashington,    at    $9,S65. 

Casper,  Wyo..  Construction, 

The  following  bids  were  received  by 
the  supervising  architect,  Treasury 
Department.  Washington.  D.  C.  for  the 
construction,  complete,  of  the  U.  S. 
post    office   at    Caspar,    Wyo.: 

Bid  1.  A.  A.  Matschman,  Paragould. 
Ark. 

2.  W   D.    Lovell,    Minneapolis,    Minn. 

3.  J.    F.    Jenkins    &    Co.,    Ocala.    Fla. 

4.  Wm.  D.  O'Xeil  &  Son  Co.,  Fari- 
bault,   Minn. 

5.  Ed.  Krep,  342S  Bryant  street,  Den- 
ver,   Colo. 

For  using  limestone  for  all  stone- 
work, except  where  granite  is  required 
—Bid    1,    $32,9S0;    2,    $53,445;    3.    [ 

4,  $57,659:    5,    $59,S40. 

For  using  Newcastle  (Wyo.)  white 
sandstone  for  all  stonework,  except 
where  granite    is   required — Bid   5,    $59,- 

For  alternate  Xo.  1  (substituting 
Keene's  cement  for  hard  plaster  in 
connection  with  all  walls,  as  specified), 
add — Bid  1,  $300:  2,  $700;  3.  $500;  1. 
$450:    5.    $375. 

For  alternate  Xo.  2  (painting  plaster 
surface  of  finished  rooms  throughout 
the  building,  as  specified),  add — Bid  1, 
$800;  2,  $1,000;  3,  $800;  4,  $1,150:  5, 
$861. 

For  alternate  Xo.  3  (substituting 
terra  cotta  for  wood  cornice,  tin  para- 
pet coping,  and  stone  keys,  as  speci- 
fied), add — Bid  1,  $2,250:  2,  $4,250;  3, 
I.    $4200;    5.    $2,275 

For  alternate  Xo.  4  (omitting  cupola, 
as  specified),  deduct — Bid  1.  $150;  2, 
$250;   3.   $350;   4.  $200;   5,   $400. 

For  alternate  Xo.  3  (for  ommisslon 
of  certain  cement  coping,  etc..  as  speci- 
fied i.  deduct — Bid  1,  $300;  2,  $500;  3, 
5375;    4.    $275;    5.    $1,200. 

For  alternate  Xo.  6  (for  omission  of 
certain  copings,  etc.,  and  substituting 
macadam  for  concrete  driveway  inside 
of  lot  lines  as  specified)  deduct — Bid  1, 
$700;   2,   $900;   3.   $400;   4,   $500;   5,   $800. 

For  alternate  Xo.  7  (substituting  3- 
incli  radius  cove  for  all  interior  plas- 
ter cornices),  deduct — Bid  1,  $500;  2, 
$175;    3,    $600:    4.    $200:    5,    $600. 

For  alternate  Xo.  S  (changing  design 
of  main  entrance  steps,  etc..  as  speci- 
fied), deduct — Bid  1,  $150;  2.  $250;  3. 
$140;    4.    $225:    5,    $450. 

!'":  alternate  Xo.  9  (covering  walls. 
cornice,  etc.,  of  mailing  vestibule  with 
galvanize. 1  sheet  metal,  as  specified), 
add— Bid   1.  $85;   2,  $250;  ::.  $150;  4,  $230; 

5.  $75. 

Amount  included  in  the  proposal  fot 
all  work  specified  under  "lighting  fix- 
tures"— Bid  1,  $730;  2,  $650:  3,  $615;  4. 
$1,150;    5,    Jt.nlv 


Canal    Circular    S04-A. 

An    advertisement    appears    else 
in    this    issue    caling    for     bids     to     be 
opened    November      3      for       furnishing 
supplies    undei    i  li  cular    S04-A,   as    fol- 
lows 

'  'lass    1.  34  ous   lavatories, 

12   si,,,,   sinks,    ■«    urinals,   46   sip 
closets,   and    ::    water   closets. 

Class   2.     25   transformers. 


-'ii.iMMi    ft.    stage    cable. 
I       100,000       tt.         weatherproof 
copper  wire. 

1,400    inclosed   fuses. 
Class  6.     2,000    flat    porcelain    shades. 
7.      1,000    lbs.    friction    tape, 
v      3(i.(ioo    ft.    white    oak    floor- 


Oil-Dryin-i    Outfit. 

The    following   bid    was    received   Oc- 
•    .it    the   office   of   the   U.   S.   Rec- 
on    Service,  Los  Angeles,   Cal..  for 
ing   an    oil-drying   and    purifying 
outfit    for    the    Minidoka    project    under 
isement    Xo.    242: 
W, -tinghouse    Electric    &     Mfg.     Co.. 
Los  Angeles,  Cal..  type  A  outfit.  $362, SS: 
oven,    $64. SO;    including    3    reams    filler 
paper,    handles    10    to    12    gals,    per   min- 
ute;   paper,    $5.03    per    ream    of    44    lbs.; 
type    B    outfit,    $246.24:    oxen.    $51.84,    in- 
cluding   2    reams    filler    paper,    handles, 
2x".    gals,    per   minute;    paper.    $1.95   per 
ream  of    13   lbs.;    delivery    f.    o.   b.    Pitts- 
burgh   in   10   days. 


steel    Tuns    for   Panama    Canal    En- 
trances. 

The  Isthmian  Canal  Commission  ex- 
perts to  advertise  in  the  near  future 
for  bids  for  furnishing  four  sea-going 
steel  hiss  for  handling  and  docking 
't  the  entrances  to  the  Panama 
These  tug  boats  are  to  be  of 
extra-heavy  construction.  The  approxi- 
mate dimensions  are:  Length  overall, 
t;  beam.  30  feet;  depth.  17  feet, 
and  mean  draft,  14  feet.  It  has  not  yet 
been  decided  what  the  horsepower  of 
eich  of  the  tugs  will  be  nor  what  make 
of  boilei  will  he  used.  The  tugs  are 
to  be  equipped,  however,  with  all  usual 
auxiliaries  of  a  vessel  for  the  service 
intended,  including  extra-large  steam 
steering  gear,  electric-light  plant,  etc.; 
also  a  refrigerating  plant,  and  pro- 
vided with  cabin  accommodations  for  a 
crew  of  14  men.  The  specifications  are 
still  in  course  of  preparation  in  the  of- 
fice of  the  Isthmian  Canal  Commission 
on    the    Isthmus    of  Panama. 


Piping  for  Arrow  Rock   Dam. 

The  following  bids  were  opened  un- 
-ement  Xo.  232  at  the  office 
of  the  U.  S.  Reclamation  Service.  Los 
Angeles.  Cal.,  for  furnishing  air  bent 
and  control  piping  for  Arrow  Rock 
darn.    Boise   project: 

Bid    1.     Rosedale   E'oundry    &    Machine 
Lo.,    Pittsburgh,    Pa. 

2.   V.  S.  Cast  Iron  Pipe  Co.,  San  Fran- 
sco     Cal. 

■  nee    Machine    Co.    Los    Ange- 
les.   Cal 

ii    City    Foundrv    Co.,    Denver, 
Colo. 

5.  Union    Machine  Co..   San    Francisco 
Cal. 

6.  Pittsburgh    Valve   Foundry    &   Con- 
struction   Co.,    Pittsburgh,    Pa. 

7.  Mini     .>i,,, lis      Steel      &      Machinery 

Minneapolis,    Minn. 

8.  I  nl,  pendent      Foundry      Co..      Port- 
land.   •   reg 

point  —  Bid     1.     Pittsburgh, 

•    -•  mer,    A1a, .    3,    Log    Angeles. 

Denver,  Colo.;   5,  San    Francisco, 

Cal.:    6,    Pittsburgh,   Pa.:    7.    Minneapolis, 

Minn  ;    •     Portland,   Oreg. 

Item         Bell-mouth   terminals— Bid    1, 

*l  l".    I"   days;    2.    $212.    30   days;    S,    $14S. 

I,    $153.50,    30   das  -     5     $165  50, 

J258,    25    days;    7,    $317.93.   30 

$1,576,  on   original   91   terminals 

asked    for,    30    days. 
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Weight— Bid  2,  1,620  lbs;  3,  1,200;  4, 
1,350;  5,  1,100;  6,  2,100;  7,  1,363;  8,  19,- 
500. 

Item  2.  Air  vent  units — Bid  1,  $360, 
10  days;  2.  $163. 9S,  20  days;  3,  $354,  28 
days;  4.  $265.50,  30  days;  5,  $375,  45 
days;  6,  $34S,  35  days;  7,  $230.45,  30 
days;    S,   $250,    20    days. 

Weight— Bid  1,  5,600  lbs;  2,  6,900;  3, 
3,260;  4,  5,760;  5,  6,500;  6,  7,400;  7,  5,- 
052;    S,    6,000. 

Item  3.  4-in.  control  pipe  units — Bid 
1,  $610,  50  days;  2,  $262.50,  30  days;  3, 
$325.90,  56  days;  4,  $412.50,  30  days;  5, 
$505.50,  45  days;  G.  $560,  45  days;  7 
$412.71.    30   days;    s.    $265,   10   days. 

Weight — Bid  1.  10,200  lbs;  2,  9,100; 
3.  S.540;  4,  9,100;  5.  9,240;  6,  11,200;  7, 
S.596;   S,    7,100. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 


SAN  MATEO,  SAX  -MATEO  CO.,  CAL. 
— City  hall,  2  story  and  base,  brick  or 
reinforced  concrete,  $40,000.  Architects, 
Havens  and  Toepke,  46  Kearny  street, 
S.  F.  Owners,  City  of  San  Mateo.  The 
architects  have  just  been  commis- 
sioned to  prepare  plans  for  this  build- 
ing and  complete  details  are  now  avail- 
able. The  structure  will  be  designed  in 
the  classic  style  and  will  be  as  near 
fireproof  as  the  amount  available  will 
permit.  Plans  are  to  be  so  arranged 
that  the  building  will  house  all  the 
city  offices  including  the  police  and  a 
part  of  the  city  fire  department.  Sev- 
eral fireproof  vaults  will  be  installed. 
Interior  finish  will  probably  be  of  pine 
and  hardwood.  A  large  council  cham- 
ber is  to  occupy  a  large  portion  of  the 
second  floor.  There  will  be  steam 
heat.  Exterior  of  the  building  will  be 
faced  with  either  pressed  brick  or  ce- 
ment plaster.  Further  mention  will  be 
made   of   the    work   as  plans   progress. 

BAKERSFIELD.  KERN  CO.,  CAL  — 
City  hall  alterations,  interior  and  ex- 
terior work  and  heating.  $27,000.  Ar- 
chitect, Thomas  B.  Wiseman,  Producers' 
Bank  Bldg.,  Bakersfield.  Owners,  City 
of  Bakersfield.  The  city  has  purchased 
the  old  County  Court  house  and  have 
had  plans  prepared  for  the  alteration 
of  the  building  into  a  modern  City  Hall. 
This  work  will  include  hollow  tile  in- 
terior partitions,  plastering,  metal  ceil- 
ings, new  floors,  interior  finish,  plumb- 
ing, heating  and  electric  work.  Plans 
are  complete  and  figures  are  now  be- 
ing taken.  Bids  will  be  opened  by  the 
iouncii  on  November  18th.  Plans 
and  specifications  can  be  secured  from 
C.  F.  Murdock  City  Clerk,  Bakersfield, 
or    from    Hie   architect. 


HOSPITALS. 


SAX  FRANCISCO  —  Hospital  group, 
8  story  and  base,  Class  A  construction, 
0  Architect,  Lewis  P.  Hobart. 
Crocker  Bldg.,  S.  F.  Owners,  Univer- 
sity of  California.  The  building  will 
ted  on  the  heights  back  of  the 
Affiliated  College  This  structure  will 
cost    over    $600  is    been    made 

minus  from  John 
M,  Keith,  $i:,o,ooo;  William  II.  Crocker, 
$50,000;  Mrs.  Harriet  Alexander,  $50,- 
000;    Templeton    Crocker,    $25,000      Ml 

Whitman        $25,000;       George 
Blanding,     $25,000     and      Mrs.       F.       W. 

Sharon.    $25.' bi     idi       ■  >    large    num- 

ber    "t    Bmaller   .'uih.hi,         from     others 

en  Riven  out 

The   building   will   be  eight   stories   high 

and    of    an    ornamental    design.        Con- 
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slruction   will   lie   started  early   in  Feb- 
ruary.     Full    particulars   arc    nol 
able    at    this    time    and    will     be     given 
later. 

ELHRIDGE,  SONOMA  CO.,  CAL.— 
Nursery  building,  2  story  and  base, 
frame.  Cost  not  stated.  Architect, 
George  B.  McDougal,  Sacramento. 
Owners,  State  of  California.  The  plans 
for  this  building  which  is  to  be  erected 
at  the  Sonoma  State  Home  has  been  de- 
signed for  a  nursery  building  for  males. 
Interior  finish  will  he  of  pine  through- 
out. Plans  liave  been  approved  and 
bids  are  now  being  called.  Figures 
will  lie  opened  by  the  State  Board  of 
Control  on  November  26th.  Plan-  can 
be  secured  from  the  State  Department 
of  Engineering  at  Sacramento.  An  of- 
ficial proposal  appears  in  another  col- 
umn  of   this   issue. 

SAN  RAFAEL,  MARIN  CO.,  CAL. — 
Infirmary  building  heating.  Cost  not 
stated.  Architect.  Thomas  O'Conor,  San 
Rafael.  Owners.  Marin  County.  All 
bids  received  at  the  last  meeting  of  the 
Board  of  Supervisors  for  the  heating 
and  ventilating  in  the  new  County  In- 
firmary were  rejected  as  being  above 
the  amount  available.  The  work  lias 
been  readvertised  and  new  figures  will 
be  opened  on  November  17th.  The  fol- 
lowing  is  a  complete  list  of  the  bids 
received: 

J.    M.    Leppich    $4.7S0 

Kiernan   and  O'Brien    4.693 

Atlas  Heating  &  Ventilating  Co.,      4,990 

R.    Kinsella    4.S73 

J.    R.    Hurley    Co 4.6SS 

('out raots    Awarded. 

SAN  FRANCISCO  —  Nurses'  Home,  4 
story  and  base,  Class  A  construction. 
Architects,  Ward  and  Blohme,  Alaska 
Commercial  Bldg.,  S.  F.  Owners.  Chil- 
dren's Hospital.  Contractor,  J.  W. 
Cobby,  180  Jessie  street,  S.  F.,  general 
construction.  Contract  price  $20,000. 
* 

HOTELS. 


SAN  FRANCISCO— Hotel,  4  story  and 
base,  reinforced  concrete,  $25,000.  Ar- 
chitect, Charles  J.  Rousseau,  46  Kearny 
street.  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Cali- 
fornia street  near  Kearny  and  will 
have  a  frontage  of  46  >£  feet  by  a  depth 
of  S6  feet.  Plans  provide  for  a  total 
of  50  guest  rooms  besides  a  large 
lobby,  office,  parlors,  public  dining 
room  and  kitchen.  Interior  finish  will 
be  of  pine  and  redwood  with  some 
hardwood  veneer.  There  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  hot  water  supply.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Considerable  tile  and 
marble  will  be  used.  Exterior  of  the 
building  will  be  faced  with  pri 
brick.  Plans  are  nearly  complete  and 
figures  will  lie  called  for  within  a  few 
days. 

SAX  FRANCISCO— Hotel,  4  story  and 
I'.i-,,  I, rick  and  steel,  $35,000.  Archi- 
tect, Joseph  i 'ahen.  46  Kearny  street, 
s.  F.  Owner,  Harry  Rosenberg.  The 
building  will  be  erected  on  the  west 
side  el  Hydi  Meet  between  Sutter 
and  Bush  street  and  will  have  a  front- 
age of  III  feci  and  a  depth  of  I  11 7  lie! 
T  ii    ■     will    he   a    large    lobby   ami    par- 

'      In-       II '    besides    a     n her 

•  it    guesl    rooms.      Upper    M s    will   .he 

i  6  :Ui  rooms  .  1 1 1 .  i  a 
number  of  public  and  private  baths. 
i  ni-  i  in  finish  w  ill  be  largely  o£  pine 
irdwood  veneer.  Plans 
provide  tot  I  ea  m  hea  i,  elet  atoi  sn  n  - 
Ice,    vacuum    cleaning    system    and    hot 
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-.  1 1  ei     supply.      Bath    rooms    will    have 

col -ition     floors    and    tile    wa 

Marble  an  dtile  and  ornamental  pias- 
ter will  be  used  in  the  lobby.  Exter- 
na- nl  the  building  will  be  faced  with 
pressed  brick.  Pans  are  now  being 
prepared. 

SAX  FRANCISCO  — Hotel,  10  story 
and  base,  ('lass  A  construction.  Cost 
not     stated.       Architects,     Rousseau     & 

Vfonadnock  Bldg.,  S.  F.  Own- 
er's  name   withheld.      The    building   will 

bi     •  ted    in    the    down    town    district 

but  the  exact  location  is  withheld  for 
the  present.  Plans  provide  for  a  total 
of  50  guest  rooms,  large  lobby,  office, 
parlors  -and  public  dining  room.  Con- 
struction will  he  fireproof  throughout, 
with  steel  frame,  reinforced  concrete 
walls  ami  floors  and  interior  partitions 
of  hollow  tile  or  metal  lath  and  plas- 
ter. Interior  will  be  finished  in  pine 
and  hardwoods.  All  best  rooms  will 
have  private  baths  which  will  be  fin- 
ished in  tile.  There  will  be  steam 
heat,  elevator  service,  a  vacuum  clean- 
ing system  and  other  modern  con- 
veniences. Exterior  of  the  building 
will  lie  faced  witli  cement  plaster. 
Plans  are  now  being  prepared.  Fur- 
ther  information   will    he   given   shortly. 

OAKLAND.  CAL. — Hotel  and  stores, 
3  story  and  base,  brick  and  steel,  $35,- 
000.  Architects,  Bakewell  and  Brown, 
2.",1  Kearny  street,  S.  F.  Owner,  R.  G. 
Ellis.  The  building  will  be  erected  at 
the  southwest  corner  of  10th  and 
Franklin  streets.  The  first  floor  will 
be  arranged  for  a  number  of  stores 
besides  the  entrance  to  the  hotel.  Up- 
per floors  will  contain  in  the  neighbor- 
hood of  75  guest  rooms  and  a  number 
of  public  and  private  baths.  Interior 
finish  will  be  of  pine  and  redwood  with 
some  elm  panels.  There  will  be  steam 
heat  and  a  hot  water  plant.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  in  the 
hands  of  the  contractors  for  figures.  A 
contract  will  be  awarded  shortly. 
Contracts    Awarded. 

SOUTH  SAN  FRANCISCO,  SAN 
MATEO  CO.,  CAL.— Hotel,  3  story  and 
base,  Class  B  construction,  reinforced 
concrete  type.  $50,000.  Architects. 
Havens  and  Toepke,  46  Kearny  street, 
S.  F.  Owners,  South  San  Francisco 
Land  and  Improvement  Co.  Contract- 
ors, Thomas  Days'  Sons,  Sharon  Bldg.. 
S.    F.    Contract    price,    $50,000. 

LOS  ANGELES,  CAL.— Hotel,  4  story 
and  base,  brick  and  steel.  $31,200.  Ar- 
chitects, Richards-Neustadt  Cons't  Co., 
Wright  -and  Callender  Bldg.,  L.  A.  Own- 
er, Newton  E.  Cramer.  Contractors, 
Willa.il  Slate,-  Co,  2314  Santa  Fe  ave.. 
L.  A.,  general  construction.  Contract 
price,    $31,200. 


LIBRARIES. 


WATTS.  I.ms  ANGELES  CO..  CAL.— 
Library,  1  story  ami  base,  brick  and  re- 
inforced  concrete,  $10,000.  Architect. 
Elmore  R.  Jeffei  v,  Citizens'  National 
Hank  Bldg.,  L.  A.  Owners,  City  of 
Watts.  Plans  have  been  approved  by 
i'  .  Carnegie  Library  Corporation  for 
the  new  building  to  be  erected  at 
Watts.  The  structure  is  classic  in  de- 
sign and  will  cover  an  area  of  30  by 
I"    i.ei       Plans  provide   for  two  reading 

i m   .    ;i    large    stack    room,    librarian's 

office  and  lavatories.  Interior  will  be 
finished  In  pine  and  hardwood.  There 
will   be   a   central   heating    system    and 
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vacuum  cleaning.  Exterior  of  the  build- 
ing will  be  faced  with  pn  i  k 
Plans  are  complete  and  figures  are  be- 
ing taken.  P.  F.  Adelsbach  is  secretary 
of  the  Library  Board.  Plans  can  be  se- 
cured from  him  or  from  the  architect 
GLENDALE,  LOS  ANGELES  CI  I  I  \  1 ,. 
—Library,  1  story  and  base,  brick  and 
concrete.  $10,457.  Architect.  Paul  V. 
Tuttle,  Delta  Bldg\,  L.  A.  Owners,  City 
of  Glendale.  T.  H.  Addison,  316  Bel- 
mont street,  Glendale,  submitted  the 
lowest  bid  for  this  work.  All  figures 
were  referred  to  the  Library  Commit- 
tee. An  award  of  contract  will  be  made 
this  week. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO  — Structurad  steel 
and  iron  work.  Cost  not  stated  Ar- 
chitect, Director  of  Works.  Service 
Bldg..  S.  F.  Owners,  Panama-Pacific 
International  Exposition  Co.  Plans 
and  specifications  have  been  completed 
and  approved  for  furnishing,  fabricat- 
ing and  erecting  of  the  structural  steel 
and  iron  work  for  the  main  entrance 
tower  of  the  exposition.  Bids  for  this 
work  are  now  being  taken  and  will  be 
opened  by  the  Buildings  and  Grounds 
Committee  on  November  28th.  An  of- 
ficial proposal  appears  in  another  col- 
umn of  this  issue.  Plans  and  specifi- 
cations can  be  secured  from  the  Di- 
rector  of   Works. 

SAN  FRANCISCO  —  Court  of  Honor, 
general  construction.  Cost  not  stated. 
Architect,  Director  of  Works,  Service 
Bldg.,  S.  F.  Owners,  Panama -Pacific 
International  Exposition  Co.  Bids  will 
be  opened  on  November  20th  by  the 
Buildings  and  Grounds  Committee  for 
the  general  construction  of  the  Court 
of  Honor,  one  of  the  largest  buildings 
on  the  exposition  grounds.  Plans  and 
full  particulars  of  this  work  can  be 
secured  from  the  Director  of  Works. 
An  official  proposal  appears  under  an- 
other  heading  in   this   issue. 

SAN  FRANCISCO  — State  Building, 
concrete  and  frame  construction.  Cost 
not  stated.  Architect.  A.  F.  Heide,  46 
Kearny  street,  S.  F.  Owners.  State  of 
Washinglon.  Architect  Heide.  who  has 
recently  opened  offices  in  this  city,  has 
been  commissioned  by  the  State  of 
Washington  to  prepare  plans  for  the 
two  state  exhibit  buildings  which  are 
to  be  erected  at  the  Papama 
Intel  national  Exposition  in  tiiis  city, 
and  also  for  the  building  which  will 
be  erected  by  the  state  .if  Washington 
at  San  Diego.  Details  of  this  work 
have  not  been  determined  upon  and 
pending  the  time  when  action  is  taken 
on  grating  a  larger  site  to  the  state 
of  Washington  no  information  can  be 
given.  It  is  expected  that  a  consid- 
erably larger  appropriation  will  be 
made  for  the  building  in  tins  city  than 
was  originally  planned.  Further  men- 
tion   will   be    made    as    the    work      irog- 


RAILROAD  CONSTRUCTION- 
AND  EQUIPMENT. 


SAN"      FRANCISO  >     -  i:  i    i      track 

construction,  $30,000.  Engineer.  Con- 
structing Quartermaster's  Office,  Fort 
Mason.  Owners,  United  States  Govern- 
ment. Plans  and  specification 
been  completed  and  have  gone  to  tin 
War  Department  at  Washington,  for 
approval  for  construction  on  a  stan- 
dard   gauge    track     at     the     Transport 
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Docks  connecting  with  t  he  Belt  Line 
Railroad  oi  the  state  Board  of  Har- 
bor Commissioners.  The  track  will  be 
j, 100  feet  long,  carried  on  114  pound 
rails  and  127  pound  guard  rails.  Red- 
ii  -  and  crushed  roadbed  will  be 
used.  Lids  will  not  be  called  for  un- 
til the  plans  have  received  the  approval 
of  the  War  Department.  Notice  will 
be  given  in  these  columns  when  bids 
ne    [.ailed. 


RESIDENCES 


SAN  FRANCISCO — Residences,  2  1% 
and  base,  frame.  $2,300  each.  Ar- 
chitect, none.  Owner,  B.  J.  Hooper, 
l.'ai  12th  avenue,  S.  F.  These  houses 
will  be  erected  on  the  east  side  of  19th 
avenue  south  of  Anza  street  and  each 
lias  been  designed  to  contain  six  rooms 
i  lid  bath.  Interiors  will  be  finished  in 
pine  land  redvjood  with  hardwood 
lloors  in  the  living  rooms,  dining  rooms 
and  reception  halls.  There  will  be 
large  open  fire  places  in  the  living 
rooms  and  brick  mantels.  Tile  wains- 
cot will  be  used  in  the  bath  rooms  and 
kitchens.  Automatic  water  heaters 
will  be  installed.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath  and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  All 
materials    are    now    being    purchased. 

SAX  FRANCISCO— Residence,  2  story 
and  base,  frame,  $5,000.  Architect, 
none.  Owners,  Cleve  Carson  and  Son, 
219  32nd  ave.,  S.  F.  The  house,  which 
has  been  designed  for  a  seven  room 
dwelling,  will  be  erected  on  Castenan- 
eda  avenue  west  of  San  Marcus.  Inter- 
ior will  be  finished  in  pine  and  red- 
wood with  some  white  enamel.  Hard- 
wood floors  will  be  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile  or  brick.  Bath  rooms  will 
have  tile  wainscot  and  a  composition 
floor.  An  automatic  water  heater  will 
also  be  installed.  Exterior  of  the  house 
will  iie  covered  with  cement  plaster  on 
metal  lath.  Work  will  be  done  by  Day 
Labor  and  all  materials  are  now  being 
purchased. 

SAX  FRANCISCO— Residence,  2  story, 
attic  and  base,  frame.  $35,000.  Archi- 
tect Willis  Polk,  Merchants'  Exchange 
Bldg.,  S.  F.  Owner,  Mrs.  Katherine  P. 
Hooker.  The  house  wil  be  erected  on 
tlie  south  side  of  Pacific  avenue  west 
nf  Walnut  and  has  been  designed  for 
i  modern  city  home  The  dwelling  will 
contain  in  the  neighborhood  of  14 
rooms,     several      baths      and       sleeping 

A    private    garage     will     also 

be  erected  on  the  lot.  The  interior  of 
the  house  will  be  handsomely  finished 
in  hardwoods  and  white  enamel.  Hard- 
"'""1  floors  will  lie  used  throughout 
except  in  the  baths  w.hieh  will  have 
tile  lino:  s  and  wains,/, it.  Marble  and 
tile  will  also  be  used  in  the  butler's 
pantry.  There  will  be  steam  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Entrance  will  be  fin-» 
n  marble.  Exterior  of  the  house 
"ill  in-  covered  with  cement  plaster 
on  metal  lath.  A  clay  tile  roof  will  be 
used  Plans  are  complete  and  figures 
'"■    now     being    taken. 

SAX   FRANCISCO— Residence.   2 
""I      base,      frame.      $?,.G<10.        Architect, 
'''     in.    15    Kearny    street.    S      F 
'  'V,  i"  :     Mrs.    II m  is.      The   dwellin 

!"i    i  "l-    a    six    room    b 

ei  ected    on    Clifford    street    in    t;  i 

bury   Heights  district.     Interior  will  be 
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I  in  pine  and  hardwood  veneer. 
Hardwood  lloors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  open  fire  places 
and  tile  or  ibrick  mantels.  Plans  pro- 
vide for  furnace  heat.  There  will  be 
tile  wainscot  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
"ill  lie  installed.  Eterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  ath.  Pans  are  being  pre- 
pared. 

SAX  FRANCISCO  —  Residences,  2  2- 
story  and  base,  frame,  $7,000  each.  Ar- 
chitect, Edward  E.  Toung,  251  Kearny 
street.  S.  F.  Owner,  Matthew  A.  Litte, 
HUT  4th  avenue,  S.  F  These  houses 
will  lie  erected  on  the  west  side  of  18th 
avenue  north  of  Lake  street  and  each 
n*n  designed  to  contain  eight 
rooms,  baths  and  sleeping  porch.  In- 
terior finish  will  be  of  pine,  redwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile 
and  brick.  Tile  wains>cot  and  compo- 
sition floors  will  be  used  in  the  bath 
rooms.  Automatic  water  heaters  vill 
be  installed.  Exteriors  will  be  covered 
witii  rustic  and  cement  plaster  on 
metal  lath.  Clay  tile  roofs  will  be 
used.  Plans  are  complete  and  in  the 
bands  of  the  "owner  who  will  do  the 
work  by  Lay  Labor.  All  materials  are 
being    Durchased. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $3,750.  Architects, 
Hutchinson  Bros.  470  13th  street,  Oak- 
land. Owner,  M.  C.  Vaughn.  The  dwell- 
ing has  been  designed  for  a  seven 
room  house  and  will  be  erected  in  the 
Fourth  Avenue  Terrace.  Interior  finish 
will  be  of  pine  and  redw7ood.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and 
"lien  lire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
An  automatic  water  .heater  will  be  in- 
stalled. Tile  wainscot  will  also  be  used 
in  the  kitchen.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter cm  metal  lath.  Plans  are  complete 
aim  tiie  work  will  be  done  by  Day 
Labor.  All  materials  are  being  pur- 
chased. 

BERKELEY.  ALAMEDA  CO.,  CAL. — 
Residence,  2  story  and  base,  frame.  $4,- 
000.  Architect  Maury  I.  Diggs.  2544 
i  street.  Berkeley.  Owners, 
Mai  shall-Diggs  Co.  The  dwelling  has 
been  designed  for  an  eight  room  house 
with  baths  and  sleeping  porch  and  will 
ted  mi  the  south  side  of  Russell 
strei  i  west  of  Claremont.  Interior  fin- 
ish will  be  largely  of  pine  and  red- 
llardwood  floors  will  be  used  in 
ing  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  tile.  There  will  be  tile  wainscot 
in  the  bath  rooms  and  kitchen.  Ex- 
terior   of    the    house    will     be      covered 

'it    plaster   on   metal   lath.   An 

automatic    water    heater     will      be     in- 

Plans    are    complete    and    the 

work    will   be   done   by    Day   Labor.      All 

'ie    being    purchased    by    the 

OAKLAND,    CAL. — Residence.    2    story 
ii      .i.e.      frame.      $4,500.         Architect, 
H      Mi    ill.   Central  Bank  Bldg., 
Oakland.       Owner    Mrs.      Parker.        The 
a  ill    be    erected    in    Fourth    Ave- 
nue      Telia,   e      ,111.1       haS  I- e.l,         .leSigHCd 

signed    to    contain    seven     rooms,     bath 
and    sleeping     porch.       Interior     finish 
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will  be  of  pine,  redwood  and  hardwood 
veneer.  There  will  be  furnace  heat 
ami  open  lire  places  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
Mantels  will  be  of  tile  or  brick.  Tile 
wainscot  and  composition  floors  will 
be  used  in  the  bath  rooms.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans   are   now    being   prepared. 

BERKKI.KV.  ALAMEDA  CO.,  CAL.— 
Residence.  2  story,  attic  and  base, 
frame.  Cost  not  stated.  Architect, 
Albert  Farr,  Foxcroft  Bldg.,  S.  F. 
Owner,  II.  M.  Wright.  The  dwelling 
will  be  erected  in  Claremont  Court  and 
has  been  designed  to  contain  seven 
rooms,  baths  and  sleeping  porch.  All 
Interior  finish  will  be  of  pine  or  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
Will  be  of  tile  or  brick.  Tile  wains- 
coting will  be  used  in  the  bath  rooms 
and  kitchens.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures    are    being    taken. 

EUREKA,  HUMBOLDT  CO.,  CAD  — 
Residence.  2  story  and  base,  frame,  $7,- 
000.  Architect.  Charles  W.  McCall, 
Central  Bank  Bldg.,  Oakland.  Owner, 
Judge  Wilson,  Eureka.  The  dwelling 
has  been  designed  for  an  eight  room 
house  with  two  baths.  Interior  fin- 
ish will  be  of  pine,  redwood  and  hard- 
woods. Hardwood  floors  will  be  used 
in  the  living  room,  den,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  An  au- 
i . .in  1 1 i. ■  waiter  beater  will  be  installed. 
Tile  will  be  used  in  the  bath  rooms 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

SACRAMENTO,     CAD  —  Residence,     2 
story   Jin]    base,    frame,    JJ.Tim.     Arehi- 
one.      Owner    E.    D.    Pierce.    22U7 
i-t   avenue,  Sacramento.     The  dwelling 
ieen    designed    for    a    seven    room 
house    with   batii.      Interior   will   be   fin- 
ished  in   pine   and   redwood.      Hardwood 
lioors     will    be    used     in     the     principal 
Tin-r.-     will     :«-     furnace     heat 
and  open   lire  place.     .Mantel  wil.  be  of 
brick.      There    will    be    tile    wainscot    in 
in    and    kitchen.      An   auto- 
matic    water    heater    will     he    installed. 
Plans    are    complete    and     in     the    hands 
ownei    who  win  do  the  work  by 
Day    Labor.      All   materials  are   now  be- 
ing   purchased. 

SAX      FRANCISCO  —  Bungalow,      1'. 
I 
I  iwiici  .    I..    Arthur.     ' 

~     F      The   dwelling   h 

mi    house   -and 

will  be  ei  i-  t'-'i  on  i  ;..•  w  esl   sidi 
avenui  reel       Intel 

in    pine    and    red- 
wild    v, 

floors    will    he    used    in    tin-    living    room 
nlng    room       There   will 

ind    open    tire    places.      Man- 
tels    will     he     of     tile     or      brick.         Tile 
wainscot  will  I  e  used  In  th< 
and      kitchen         An  water 

stalled.     Extei 

i    with   cement 
paster   on    mei  brlcl 

■    ii    he   used      Plan      ire     o t    e 

and   work    will   be  don.-   by    Day   Labor 
All  materials  are  being  purcii  ! 
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OAKLAND.  CAL. — Bungalow,  1  story 
and  base,  frame.  $2,500.  Architects, 
Newsom  and  Dixon,  1S44  5th  avenue, 
Oakland.  Owner,  W.  C.  Burrell  The 
dwelling  has  .been  designed  for  a  six 
room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  entire- 
ly in  pine.  Some  oak  floors  will  lie 
used.  A  large  open  Are  place  will  be 
a  feature  of  the  living  room.  Mantel 
will  he  of  brick.  Tile  will  be  used  in 
lie  hi  tli  room  and  kitchen.  Exterior 
of  the  dwelling  will  he  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be  done 
by    Day    Labor 

l.i  is  AXOELES,  CAL.  —  Residence,  2 
story  and  base,  hollow  tile  construc- 
tion. Cost  not  stated.  Architect,  J. 
Martyn  Haenke.  Story  Bldg..  L.  A. 
Owner.  Mary  Garden.  This  dwelling 
which  is  to  be  erected  in  Beverly  Hills 
will  contain  fourteen  rooms,  five  baths 
and  sleeping  porches.  Interior  will 
he  finished  in  hardwoods  and  white 
enamel.  Oak  floors  will  be  used 
throughout.  There  will  be  a  central 
heating  system,  probably  steam  or  hot 
water,  vacuum  cleaning  and  hot  water 
supply.  Bath  rooms  will  be  finished  in 
tile.  A  garage  will  also  be  erected  on 
the  lot.  Exterior  of  the  dwelling  will 
be  faced  with  cement  plaster.  Plans 
are  being  prepared  and  figures  will  be 
called    for    shortly. 

SAX  FRANCISCO — Residence,  2  story, 
attic  and  base,  frame.  Cost  not  stated. 
Architect,  David  C.  Coleman.  Merchants' 
National  Bank  Bldg.,  S.  F.  Owner, 
Adolph  Becker.  This  dwelling  will  be 
erected  on  Dewey  boulevard  in  St. 
Francis  Wood  and  has  been  designed 
to  contain  12  rooms,  two  baths  and 
sleeping  porches.  The  design  is  in  the 
English  style  with  exterior  covered 
with  cement  plaster  and  half  timber. 
Interior  finish  will  he  of  pine,  mahog- 
any and  oak.  Hardwood  floors  will  be 
used  throughout.  There  will  be  a  cen- 
tral heating  system  and  open  fire 
places.  .Mantels  will  he  of  tile  or  brick. 
An  automatic  water  heater  will  be  in- 
stalled. Bath  rooms  will  have  tile 
floors  and  wainscot.  Plans  are  being 
prepared. 

SAX     FRANCISCO  —  Residences.    7    2 
story  and  base,  frame.  J.a.OOO  each.     Ar- 
chitect,    none.       Owners,    Cleeve    Carson 
and    Sun     2  r.i    32nd   avenue   S.    F.      These 
houses    will    he    erected    on    Castenaeda 
Way    in   St.   Francis   Wood  and   each  has 
eei     -I-  signed    to   contain   seven   rooms, 
baths    and    sleeping    porches.      Interiors 
wil]   be  finished  in  pine  and  hardwoods. 
Oak    floors    will    be    used    in    the    living 
rooms,      dining      rooms      and      reception 
halls.      There    wil]    be    furnace    heat    and 
In    places       M  mtels  will  lie  of  tile 
and    brick.      Tile    wainscot    will   be   used 
.iii   rooms  and  kitchens.     Auto- 
matic   wii'i     heaters    will    he    installed. 
Exteriors   will    in-   covered    with     cement 
plaster  mi  metal  lath,  shingles  ■and  rus- 
Plans     are     being     prepared     ami 
i  ■     the   work    will   he   done 
\n    materials    will    be 
:  the   owner: 
SAX   FRANCISCO — Residence,    2   story 
md     '-ii       Era  me,     %'■'■  000        Architect, 
Owner,    t ;      Peterson,     351      1 2th 
The   dwelling,   designed    tor   a 
house,    will    he   ereel ed    on 

■       if    1  M  Ii    avei near    Anza. 

will    be    largely    "f   pine 

i  .■  i       'i i  k    lioors 

will    be    used    In    the     principal     rooms. 
There  •  a  largt   open  in  •■  place  In 
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the  living  room  with  brick  or  tile  man- 
tel. Tile  wainscot  will  be  used  in  the 
bath  room  and  kitchen.  An  automatic 
water  heater  will  he  installed.  Exter- 
ior of  the  dwelling  will  he  covered  with 
cement  plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Laiior. 
All   materials  are  now   being  purchased. 

SAX  FRANCISCO — Residence,  2  story 
and  base,  frame.  $3,000.  Architect,  none 
Owner.  Joseph  C.  Kirby.  3947  18th 
street.  S.  F.  The  dwelling  will  be  erect- 
ed on  the  east  side  of  16th  avenue  south 
of  Anza  and  has  been  designed  for  a 
seven  room  house  with  bath.  Interior 
will  be  finished  in  pine  with  some  elm 
panels.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  place.  Mantels  will 
he  of  tile.  An  automatic  water  heater 
will  be  installed.  Tile  wainscot  will  he 
used  in  the  bath  room  and  kitchen.  Ex- 
terior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath,  rustic 
and  brick  veneer.  Plans  are  complete 
and  the  work  will  be  done  by  Day 
Labor. 

VAXCOUVER.  B.  C— Residence,  2 
story,  attic  and  base,  Class  A  construc- 
tion. $100,000.  Architect,  W.  Marbury 
Somervell,  White  Bldg.,  Seattle.  Owner, 
B.  T.  Rogers  of  the  British  Columbia 
Sugar  Refinery  The  architect  has  just 
been  commissioned  to  prepare  plans  for 
this  work  and  details  are  not  avail- 
able. Construction  will  be  fireproof 
throughout  and  the  interiors  will  be 
elaborately  finished.  Further  informa- 
tion  will  be  given  as  plans  progress. 
Contracts    Awarded. 

SAX  FRANCISCO — Residence,  2  story. 
attic  and  base,  frame.  $34,000.  Archi- 
tects. H.  Geilfuss  and  Son.  46  Kearny 
street,  S.  F.  Owner.  Mrs.  A.  B.  S. 
Knauer.  Contractor,  Holm  and  Son, 
Foxcroft  Bldg.,  general  carpentry  work. 
Peterson-James  Co..  plumbing,  and 
Decker  Electric  Co..  electric  work.  The 
total  of  these  contracts  is  about  $16,- 
000.  Additional  contracts  will  be  award- 
ed   shortly. 

HOLLYWOOD.  LOS  AXGLLES  CO., 
CAL.  —  Residence.  2  story  and  base, 
frame,  $20,000.  Architect,  B.  Cooper 
Corbett,  Union  Oil  Bldg.,  L  A.  Owner. 
i'  F  Perry  Contractor,  E.  H.  MacGib- 
I'nii,  Dos  Angeles  Investment  Bldg..  L. 
A  ,  general  construction.  Contract 
price,    $20,000. 


SCHOOLS. 


BERKELEY,  ALAMEDA  CO..  CAL— 
University  Campanile  clock.  Cost  not 
stated.  Architect.  John  Galen  Howard. 
604  Mission  street.  S.  F.  Owners.  Uni- 
versity of  California.  Bids  are  now 
i  eing  called  for  the  installation  of  a 
i.i  :  i  ,  lock  in  the  campanile  at  the  Uni- 
versity of  California.  Plans  and  speci- 
fications can  be  secured  from  the  archi- 
tect. Mids  will  he  opened  try  the  Comp- 
troller of  the  University  at  10  o'clock 
mi  December  lath.  An  official  proposal 
appears  in  another  column  of  this  issue. 

LOS  ANGELES  CAL.— State  Normal 
School  work,  programe  clock  and  bells, 
telephone  system  ami  grand  stand. 
Cost  md  stated  Archltt  ct,  State  Archi- 
tect George  B  Mi  Dougal,  Sacramento 
owners.  Stall-  of  California.  Plans  ore 
complete  and  figures  are  now  being 
called  for  the  Installation  of  a  complete 
in.'  i  |, .ik  a  ml  I, .di  system,  '  tele 
i.i ■  exchange  ami  for  the  construc- 
tion  of  a    gland   Stand  ai    tin-   I, us  Ange- 
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les  State  Normal  School.  Plans  can  be 
secured  from  the  State  Department  of 
Engineering.  Sacramento.  Bids  n  []  be 
opened  on  December  1st.  Official  pro- 
posals appear  under  another 
in   this   issue. 

CHINO,  SAX  BERXARDIXO  CO.,  CAL. 
— School.  1  story  and  base,  brick  and 
steel,  $35,000.  Architects.  Withey  and 
Davis,  Story  Bldg.,  L.  A.  Owners,  C  in.. 
School  District.  The  building  has 
designed  for  a  grammar  school  and  will 
contain  twelve  class  rooms,  pri] 
office,  teachers'  room  and  a  library.  In- 
terior will  l.e  finished  in  pine  wil  tine 
and  maple  Boors.  Plans  inclu  le  slate 
blackboards,  modern  school  plumbing. 
a  plenum  system  of  heating  and  pro- 
grame  clocks.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  nearly  complete  and  figures  will  be 
called    for   shortly. 

SANTA  AXA  CANTON,  SAX  BER- 
NARDINO CO.,  CAL. — Power  station,  2 
story  and  base.  Class  A  construction, 
$500,000.  Architect.  H.  Alban  Reeves, 
Chamber  of  Commerce  Bldg.,  L.  A.  Own- 
ers, Southern  California  Edison  Co. 
General  Manager,  Ben  Pearson,  San 
Bernardino,  states  that  construction 
will  shortly  be  started  on  one  of  the 
largest  power  houses  in  the  state.  Con- 
struction will  be  fireproof  with  a  com- 
plete steel  frame,  reinforced  concrete 
walls,  floors  and  roof  slabs.  Interior 
will  be  finished  in  pine  and  metal  Ex- 
terior of  the  building  will  be  faced  w  itli 
cement  plaster.  The  work  will  be  car- 
ried on  by  Day  Labor  under  the  direc- 
tion  of   Mr.   Pearson. 

SOUTH  BEND,  WASH.  —  School,  3 
story  and  base,  reinforced  concrete, 
$75,000.  Architect's  name  not  given. 
Owners.  South  Bend  School  District. 
All  bids  received  for  this  work  have 
been  rejected  as  above  the  amount 
available.  The  lowest  bid  received  was 
from  the  Manhattan  Co.,  Central  Bldg., 
Seattle,  for  $79,993.  Plans  will  prob- 
ably be  revised  to  bring  the  sti 
within  the  amount  availal 
figures  will  be  advertised. 

SCHOOL  DISTRICT  No.  51,  WASH— 
School,  2  story  and  base,  brick  and  con- 
crete. $35,000.  Architect.  V.  W.  Voor- 
hees,  Eitel  Bldg..  Seattle.  Owners, 
School  District  No.  51.  This  building 
will  be  erected  about  one  mile  north  of 
Seattle  and  will  contain  ten  standard 
sized  class  rooms,  principal's  office  and 
teachers'  room.  Interior  will  be  fin- 
ished in  pine  with  maple  floors.  The 
building  will  cover  an  area  of  70  by 
I."  feet.  Plans  provide  for  stea 
modern  school  plumbing  and  a  vacuum 
[■leaning  system.  Exterior  will 
with  pressed  brick.  Plans  an 
prepared  and  figures  will  be  .  ed  for 
shortly. 

CXIYKKSITI    CAMPANILE    i 
Cosl  not  stated      Berkeley,  Alan 
Cal       Arcnitect,    John     Galen     Howard, 
60  I    .Mission   street.   S.    F.      I  ",\  <  ■ 
..f  California.     Bids  ai  ■ 
ing    called     t',,r     the    installatioi 
large  clock  in  the  campanile  at  I 
vei-sity  of  Californi  i,      I 
flcatlons    can    be    secured    from    the    ar- 
chitect.      Bids     will       i  by     the 
Comptroller    of    th<      Universitj     at     10 
o'i  i  h  k    ..n    I  lecember    loth.     An  o 
proposal   appears    in   another   column    of 
this    issue. 

STATE    Ni  U:\l\l.    SCH WORK 

Programe    clock     and     bells       ti 
system    and     grand      si  I  nd  Cost      nol 

stated       Los    Angeles,    Ca  v- 

state    Architect    George    B.     .McDougal, 


BUILDING  AND   INDUSTRIAL  NEWS 

Sacramento.  Owners,  State  of  Califor- 
nia. Plans  are  complete  and  figures  are 
ii"\\  being  called  for  the  installation  of 
a  complete  programe  clock  and  bell 
system,  u  telephone  exchange  and  for 
the  construction  of  a  grand  stand  at 
the  Los  Angeles  State  Normal  School. 
Plans  can  be  secured  from  the  State 
Department  of  Engineering,  Sacra- 
mento Bids  will  be  opened  on  Decem- 
Officia]  proposals  appear  un- 
der another  heading  in  this  issue. 

Contracts    Awarded. 

SACRAMENTO  CAL. — School,  2  story 
and  base,  reinforced  concrete.  $55,436. 
Architect's  name  not  given.  Owners. 
C  i  of  Sacramento.  Contractors.  Mc- 
Gillivray  Construction  Co.,  Sacramento. 
Contract    price,   $.".5,436. 

YAMHILL  ORE.— School,   2  story  and 

base,    hollow    tile    construction,    $20, 

Architects,  Jacoberger  and  Smith, 
Board  of  Trade  Bldg.,  Portland.  Own- 
ers. Yamliill  School  District.  Contractor, 
John  Almeter,  Builders'  Exchange, 
Portland.     Contract   price,   $20,000. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

SAN  FRANCISCO — Power  station,  1 
story  and  baseT/  Class  A  construction, 
Architect,  Frederick  H.  Meyer. 
Bankers'  Investment  Bldg.,  S.  F.  Own- 
ers, pacific  Gas  and  Electric  Co.  This 
building  will  be  erected  on  the  south 
side  of  Commercial  street  west  of 
Montgomery  and  will  cover  a  consid- 
erable ground  area.  Construction  will 
the  Class  A  type  with  a  complete 
steel  frame  and  exterior  walls  of  brick 
and  concrete.  There  will  be  a  cement 
floor  and  roof.  Interior  partitions  will 
be  of  hollow  tile.  Interior  will  be  fin- 
ished in  pine  and  metal.  Tile  will  be 
Ktensively.  There  will  be  metal 
window  sash  and  frames.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Bids  are  now  being  taken  for 
the  general  construction.  Separate 
contract  will  be  awarded  for  the  foun- 
dation   work. 


STORES  &  OFFICE  BUILDINGS 


SAX    FRANCISCO — Stores   and    offices, 
S    and  base.  Class  A  construction, 
tted.      Architect,    Lewis    P. 
ker    Bldg.,    S.    F.       Owner. 
William    H    Crocker.       Architect    Lewis 
P.    Hobarl     Cro   kei    Bldg.,  has  prepared 
preliminary    plans    for   a    large  addition 
to  the  present  Crocker   building,   which, 
if  carried    out,   will    make   that    building 
largest    office    structures    in 
to   the   west   of  the 
i    building  having  a  Market  street 
•    of  52  feet  :;  inches  and  extend- 
ing throug      to   Post  street  where  it  has 
a   frontage  of  66  feet  3  inches,  is  to  be 
Improved      T   ■    depth  of  the  lot   varies 
from  158  feet   to  over  170  feet.     At  pres- 
property   is   covered    with    four 
i   k   :  uildings  of  a   n 

nature    with    stores    on 

ipper    doors   nearly 

•  cements    will 

e      has      not      been       fully 

a  i   the  I  Irocker 

Bank  mound 

lortlon    of   the 

'i:      i  he      new 

building   will   be  occupied   b 

A    plan,    sai.l    to    be    mosl 
erally     favored,    contemplates    carrying 
n     building    up    to    the    height    of 
si  i  ucture.        Const  i 
out. 


IS 


Contracts    Awarded. 

LOS     AXGELES,     CAL.  —  Stores     and 
lofts,   6   story  and  base,   brick  and  steel. 
Architect,   Harold   Cross,   Con- 
1    Realty   Bldg.,   L.   A.      Owners, 
M'  Kinney    and    Smith.      Contract- 
ors,   The   Carl    Lang    Co..    Mason    Bldg.. 
L    a ..   general   construction  only.     Con- 
orice,    $50,000.       Xote — Subfigures 
are    now    being    taken    on    the     various 
parts   of   the    work. 

l:\KKRSFIELD.     KERN    CO.,    CAL— 

Store,    1    story    and    base,    brick.      $6,500. 

ect,    none.      Owner.    A.    II.    Karpe, 

Contractor,    E.   F.   Leierlitz,    Bakersfleld, 

Contract   price,   $6,500. 


THEATRES. 


TURLOCK.  STANISLAUS  CO.,  CAL. — 
Theatre,  2  story  and  base,  brick  and 
steel,  $25,000.  Architect  not  selected. 
>w  tiers,  Arakelian  Bros.,  Fresno.  These 
men  have  purchased  the  site  of  the  old 
Turlock  Opera  House  on  Broadway  and 
will  wreck  the  present  buildings  and 
construct  a  modern  two  story  brick 
building  on  the  site.  Besides  the  theatre 
plans  will  provide  for  several  stores.  It 
is  the  intention  of  the  owners  to  have 
plans  prepared  with  foundations  and 
exterior  walls  heavy  enough  to  carry 
•..ties.  Exterior  will  be  faced 
with  pressed  brick.  Further  mention 
will    be   made   of  the  work. 

Contracts  Awarded. 

SEATTLE,  WASH. — Theatre,  2  story 
ise,  brick  and  concrete,  $20,000. 
Architect,  J.  A.  Creutzer,  New  York 
Bldg.,  Seattle.  Owners,  Iris  Land  Co. 
Contractors,  Bromley  Cons't.  Co.,  Ori- 
ental Bldg.,  Seattle.  Contract  price. 
Note — Subcontracts  are  now 
being   let   on   the   work. 


SEALED  PROPOSALS. 


PROPOSALS    FOR    O AN  AI,    SUPPLIES. 

CANAL    CIRCULAR      805  —  Proposals 
•  Iron  Door  ana  Window  Frames 
and    Sashes   for    Hydro-Electric    Station 
and     Varnished-Cambric      Lead-Covered 
-Sealed     proposals     will     be     be 
received    at    the    office    of     the     general 
purchasing      officer,       Isthmian       Canal 
Commission,    Washington.    D.    C,    until 
10:30  a.  m.  November  14,  li>t:t.  at   which 
ev    will  be  opened   in   public,   for 
ing     the     aboye-mentioned     arti- 
cle?.     Blanks   and   general    information 
g   to  this   circular   (No.   805)    may 
ned    from    this    office    or    the   of- 
e  a  -  - :  sta  nt  purchasing  ..  ■ 
10S6   North    Point    street,   S-an  Fran      3CO, 
tlso    from    the    U.    S.    engineer    of- 
ii.es    in    tlie    following    cities:      Seattli 
Los   Angeles.  Cal.     P.  c.   BOGGS, 
corps   of   engineers,   U.   S.   army, 
purchasing  officer 


PROPOSALS   FOR   BUII.niM.. 
BUILDING  —  Office     of     Constructing 

Quartermaster.      Fort       M 

proposals,  in   triplicate,   tor  con- 
structing      two      reinforced       concrete 
it    the    armv    supply    depot, 
.  !al.,   will  be 
until    II    R.    in.    November   21,    1913, 

.en.  ,1.        plans,      specifications. 
blanks,   and    necessary    information    can 
lined    here.      Deposit    of    •' 
i..    insure    return    of    ph. 
lis    to   be    Inclosed   in   sealed   en- 
and    addressed     to     Lieu  i 
GEO.       ll.K,       WILLIAMSON 
•  ■ 


I'll >s\l.s    Foil     «   \\\|,    SUPPLIES. 

CANAL     CIRCULAR      806 

for  Transformers.  Switchboards,   Motor- 

i  Or    Sets.     Wii 
duits    <l  lei     M  iseella  II.  OUS     I  I 

Seal,., i     proposs  Is     will 
ceived  at  the  office  o  eneral   pur- 

officer,    [9th  tnian     Ca  nal     Com 
H   .    hington,    1>    C,    until    10.80 
a.    in.   November  22,    IMS,    i1    wl  Ich    time 
,    opened    in    public,   tor   fur- 
nishing   the    abovi 

id    .  ■  ■  •      i    Informal  ion   relat- 
ing  to   this  circular    ( Xo.   S06)   may   be 
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oLtaim   i    i i    i         ofl    '    01    I    e   offices 

ol  i  h<  assi.si-.uit  purchasing  agi  nts, 
L086  North  Point  street,  Sun  Francisco, 
Cal  also  from  the  U.  S.  engim  i  ■  ol  - 
n  the  following  cities:  Seattle, 
\\  ash. :  Los  Angeles,  i  Sal.  F.  C.  Bi  IGGS, 
major,  corps  of  engineers,  i  S.  army, 
general   purchasing  officer. 

NOTICE    TO    BRIDGE    CONTRACTORS. 

Sealed    bids    will    : ed     by    the 

Boa  rd  ol  Sup'  i  i  ors  of  the  Counts  ol 
Calaveras,  California,  ai  the  office  of 
said  Board,  in  the  town  of  San  Andreas, 
in  said  county,  up  to  Tuesday,  Novem- 
ber 18th,  1913,  at  the  hour  of  10  o'i  loch 
a    in.  of  said  daj .  foi    the  furnishing  of 

all    material,    labor,    and    the    com  i- 

tion  complete  of  a  rein  f"i  '  ed  concrete 
bridge  over  San  Andreas  creek,  on 
North  Main  street,  in  the  town  of  San 
Andreas,    Calaveras    County,    California. 

All  bids  must  be  in  accordance  with 
the  plans  and  specifications  submitted 
by  C.  E.  Cotton  -and  adopted  by  the  said 
Board  on  the   28th   day   of  October,   1913. 

The  bidder  shall  submit  a  lump  sum 
bid  for  the  work,  and  a  price  pet  cubic 
yard  for  any  additional  concrete  re- 
quired. Five  per  cent  of  the  amount 
of  the  bid  accepted  is  to  be  retained  by 
the  Board  of  Supervisors  out  of  the 
money  due  the  contractor,  for  the  plans 
and  specifications  for  the  work,  and  to 
be  paid  by  said  Hoard  for  the  plans  and 
specifications,   to   C.   E.   Cotton. 

All  bids  must  be  subject  to  the  stipu- 
lations referred  to  in  (An  Act  limiting 
the  hours  and  services  ol  laborers,  etc  > 
approved  March  10th,  1903,  and  must  be 
accompanied  with  a  certified  check  of 
ten  per  cent  of  the  amount  bid,  payabli 
to  the  Countv  Treasurer  of  Calaveras 
County.  The  said  cheek  to  be  on  the 
condition  that  if  the  bid  is  accepted, 
and  the  bidder  fails  or  neglects  to  en- 
ter into  a  contract,  and  furnish  a  bond 
for  the  faithful  performance  of  lis  con- 
tract within  15  days  after  being  noti- 
fied that  the  bid  is  accepted,  then  and 
in  that  event  the  said  certified  check 
to  be  forfeited  and  paid  into  the  County 
Treasury   as   liquidated  damages. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bills  or  to  accept  any 
bid  A  copy  of  the  plans  and  specifi- 
cations may  be  secured  from  the  Clerk 
of  this  Board  upon  payment  of  One  Dol- 
lar A     W.    POE,    Clerk. 

By  J.   A.   Smith,   Deputy 


PROPOSALS   F(.i<   JAIL  WORK. 

Pursuant  to  Resolution  No.  6898  N.  S.. 
pa  sed  by  the  Council  of  the  City  of 
Oakland  on  November  5th.  1913.  the 
Council  of  the  City  of  Oakland  will  re- 
ceive proposals  or  bids,  and  alternate 
birls  for  furnishing  of  all  the  materials, 
labor  and  workmanship  required  in  con- 
nection with  the  .lail  Work  required  for 
the  Citv  Hall  Building  in  the  Citj  of 
Oakland.   California 

All  proposals  shall  be  made  upon  and 
conform  to  the  requirements  of  the 
forms  of  proposals  prepared  and  fur- 
by  the  City,  through  the  Archi- 
irni  shall  be  enclosed  in  sealed 
envelopes,  endorsed  "Bid  for  furnishing 
of    ill    the    materials,    labor   and     work- 

ii.    required     in    i  on  nection     with 

I  Work  required  for  I  e  Citi  Hall 
Building,  addressed  to  the  Council  and 
bidder  or  his  agent, 
with  said  Council  while  in  session,  be- 
tween eleven  o'clock  a.  m.  and  twelve 
o'clock  noon,  Pacific  Time,  on  (lie  20th 
daj  of  November,  1913,  in  the  room  of 
'  i  in  il  in  the  Cit]  Hall  Fourteenth 
and    W;i  Oakla  ml.   and 

n  e  named  1 1  e 
bids  will  be  opened  examined  and  pub- 
licly declared  in  open  session  of  the 
Council. 

iabor    and    work- 
thai    required 
i      i  i  M  ■  i  ,  I  .  i  i  i  ■■ 
drawings     and      spe  prepared 

therefor    and    on    file    m     11  e     office      of 
Hi  roi  Architects 

111      ('ill        !  I  ■  • !  i       s :  i  i  1 1 

Ida  ns    and     spe  reference 

No  bid  will  1  onsidi    i  ,[ 

which    is    noi  a   che   i 

ink    payable 

to    the    order    of    Frank     W      Jmlth,    Clt  ! 

Clerk,   in   an   amount    not    le       than   ten 

of    the    la  it--.'    i     i"  nitted     bj 

en  need   nol    be 

led         rei  ecks.  "hut   no 

e    bid    h   'i    '- 

riar.ied   by   a    proi  o>  a  I    for   al    lea 

;,  et  ion 

5r,.  entltli  d  "Bid  .     I If)  ■.<  i  Ions 

hi 
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i     ,  as  mod  tied   I  .    Ue  ion  -No. 

bl>97  N.  S.,  passed   by   the  Council  of   the 
City  of  Oakland  on  Novembei   51 
Which    said    proposal    or    proposals    shall 
be mpanied    bj    a     ci 

said  check  shall  be  forfeited  to  and  be 
retained  by  the  <  'ity  if  the  SU  i 
bidder  fails  or  refuses  to  execute  the 
contract  in  the  required  form  and  fur- 
nish bonds  of  the  forms  to  be  provided 
bj  the  City  and  as  required  bj  the 
i  of  the  City  of  Oakland,  within 
five  (5)  days  after  receiving  no 
a  ward, 

A  set  of  the  forms  of  proposal  and  of 
the      required      affidavits,       agri 
bonds,   acknowledgement   and 

lions    will   be   furnished   contrac 

demand  at  the  office  of  the  Architects 
at  City  Hall  Building.  The  plan-  and 
drawings  may  be  had  at  the  said  office 
of  the  Architects  alter  November  7th, 
1913,  within  a  reasonable  time  after  ap- 
plication, and  upon  a  deposit  of  Twen- 
ty-five 1  lolalrs  i  $25.00  i  which 
will  be  returned  to  the  applicant  when 
the  said  plans  and  drawings  are  re- 
turned to  the  Architects  in  good  condi- 
tion; one  complete  set  of  plans  and 
drawings  required  for  the  work  will  be 
furnished  each  applicant.  Additional 
copies  will,  however,  be  furnished  pri 
vided  the  applicant  pays  the  cosl  ot  re- 
production,   such    additional    c 

lie"  returned    to   the  Architects,   together 
with    the   first    set. 

All  information  relative  to  the  re- 
quirements for  bidding,  and  all  direc- 
tions necessary  to  explain  and  make 
definite  any  of  the  provisions  of  the 
specifications  or  drawings  will  be  given 
by  the  Architects  upon  application  at 
their   office  at   the  City    Hall   Building. 

The  right  is  reserved  to  the  Council, 
in  accordance  with  the  provisions  of  the 
Charter  of  the  Cits  of  Oakland,  to  re- 
ject any   or  all   bids   submitted. 

Km  h  bid  si i a  I  1. 1-:;  r  t  hi'  a  iliii.i  vit  of  the 
biddei  as  required  by  Section  126  of  the 
Charter. 

By  order  of  the  Council  of  the  City  of 
Oakland. 

FRANK    SMITH,    City    Clerk. 


NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  at 
the  Office  of  the  Comptroller  of  the 
University  of  California,  Berkeley.  Cal- 
ifornia, at  or  before  It.. IIO  A.  M.  Mon- 
day, December  15,  1013,  for  Furnishing 
and  Erecting  a  Clock  in  t  tie  Snthcr 
Campanile  at  Berkeley,  California,  as 
per  plans  and  specifications  on  file  at 
said   office. 

A  deposit  of  53.00  will  'be  required 
for  each  set  of  plans  and  specifications, 
which  deposit  will  be  refunded  upon 
return    of   said    plans   and    specifications. 

No    bids    will    he    received    unle 
companied    by   check,   or   bond,   in    favor 
of    the    undersigned,    equal     to    ten    per 
cent    i  1 "'    i    "i    the   bid,    to     execu- 
tion     of    contract      by    the      successful 

bidder. 

The    right    is   reserved    l"    reject   any 

THE    REGENTS  OF  THE    UNIVERSITY 
O'F  CAL,]  F(  IRNIA  (*| 

Berkeley,     Cal.,     November     6th,     1913. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mitee  of  the  Panama-Pacific  Interna- 
tiona] Exposition  Company  at  Room 
213.  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco. 
California,  at  10:00  A.  M.,  Friday, 
November  '2H,  1913,  for  FurulshinK,  Fab- 
ricating and  EreetliiK  Structural  steel 
and  Cast  Iron  Work  of  the  Main  En- 
trance Tower,  in  accordance  -with  the 
plans  and  specifications  on  file  in  the 
office  of  the  Director  of  Works 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
ordei  of  thi  Pana  ma  -Pacific  Interna- 
tional Exposition  Company  in  the  sum 
Of  ten  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered 
\.i.in  the  a  ward  of  contract  i-  made 
ecks  will  be  returned  to  the  re- 
spective bidders,  except  that  hied  with 
cepted  proposa  I  or  bid,  which 
check    will    hi     n  i  urned    upon    t  he    suc- 

bidder     signing     the     i trad 

and  lilinc,  the  required  bond  A  bond 
in  the  sum  of  liftv  (50)  per  rem  of  the 
contract  price  will  be  required  for  the 
faithful    performance     of   the    contract; 


Wednesday,  November  12, 191& 

tne   sureties    thereon    must  be   satisfac- 
tory   to      the    Buildings      and      Grounds 
Committee    of    the     Panama-Pacific     In- 
ional  Exposition  Company 
Progressive   payments   will  be  made. 
The    right    is    reserved    to    reject    any 
and  all  bids  and  to  waive  technical  de- 
fects  if  in  the    interest  of  the    Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  tin-  Di- 
rector of  Works,  Room  207  Service 
Building.  Fillmore  and  Chestnut 
San  Francisco,  by  depositing 
(25.00,  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
lids.  Ul  pel  son  ta  k  ing  out  plans  and 
failing  to  submit  bona  fide  bids  will 
forfeit  the  deposit  of  Twenty-live  Dol- 
lars  to   the   Exposition   Company 

By      order      of      the      Buildings      and 
Grounds  Committee. 

WILLIAM   H.   CROCKER, 

Chairman    (•) 
NOTICE   TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
anil  including  1-  o'clock,  noon,  Monday, 
December  1,  1913,  said  bids  then  and 
there  to  he  p-ublicly  opened  and  read 
for  furnishing  all  plant  materials,  and 
labor,  and  doing  the  work  required  for 
the      construction    and      erection      of    a 

i.r Kl.iiiil  at  the  State  .Normal  School, 

Los  Angeles,  California,  in  accordance 
with  the  plans  and  specifications  there- 
for, copies  of  which  may  be  obtained 
on  application  to  the  State  Department 
of  Engineering,  Sacramento,  California. 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each   bid. 

A  deposit  of  Five  ($5.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  specifi- 
cations to  the  State  Department  of  En- 
gineering  at  Sacramento,  California,  in 
good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in   any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
MeCXitTRE,  State  Engineer,  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Grandstand. 
State  Normal  School,  Los  Angeles, 
i  'alifornia." 

[Signed]  W.   F.   McCLURE, 

State  Engineer.   (»  • 
NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  .McClure,  State  Engineer,  Capitol 
Building,  Sacramento.  California,  up  to 
and  including  VI  o'clock,  noon,  .Monday, 
December  1,  1913,  "aid  bids  then  and 
there  to  he  publicly  opened  and  read 
lor  furnishing  all  plant  materials,  and 
labor,  and  doing  the  work  required  for 
the  installation  of  Program  Clock  and 
Hell  System,  at  the  State  Normal  School, 
lais  Angeles,  California,  in  accordance 
with  the  plans  and  specifications  there- 
for, copies  of  which  may  be  obtained 
on  -application  to  the  State  Department 
of  Engineering,   Sacramento,  California. 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certifie  1 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each   bid. 

A  deposit  of  Five  ($5.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  specifi- 
cations  to  the  state  Department  of  En- 
gineering at  Sacramento,  California,  in 
good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in   anv   bid  received. 

All  bids  must  be  addressed  to  W.  F. 
M  CL/CJRE,  still  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  a  Program 
Clocl  and  Bell  System  state  Normal 
School.    Los    Angeles,    California." 

I  Signed]  W     F.    McCLURE. 

State  Engineer.   (*) 

♦ 

NOTICE   TO    CONTRACTORS. 

SEALED    EfTDS    will    he    received     bj 

\V.    F.    McClure,    Slat.-    Engineer.   Capitol 

Building,  Sacramento,  California     up   to 

nil    including  11!  o'clock,  noon,  Monday. 

December    I.    1913,    said    bids    then    and 
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there  to  be  publicly  opened  anil  read 
tor  furnishing  all  plant  materials,  anil 
labor,  ami  doing  the  work  required  for 
the  installation  of  a  Telephone  System 
at  the  State  Normal  school,  Los  An- 
i;eles,  California,  in  accordance  with 
plans  and  specifications  therefor,  copies 
of  which  may  be  obtained  on  applica- 
tion to  the  State  Department  of  En- 
gineering,   Sacramento,    California. 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash,    a    bidder's   bond,    or   a    certifie 
check     in  the  sum     of  ten  per     centum 
(10%)    of   the   amount    of    the    bid    must 
accompany  each   bid. 

A  deposit  of  Five  ($5.00)  Dollai-s  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  specifi- 
cations to  the  State  Department  of  En- 
gineering at  Sacramento,  California,  in 
good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McCLURE,  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
the  envelope:  "Proposal  for  Telephone 
System.  State  Normal  School,  Los  An- 
geles,  California.' 

[Signed]  W.  F.  McCLURE, 

State  Engineer.   (•) 


PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL  CIRCULAR  804 — Galvanized 
Steel  or  Iron,  Tool  Steel,  Planished 
Iron,  Wire  Cable,  Chain.  Steel  Wire, 
Horseshoes,  Machine  Bolts,  Track  Bolts, 
Nuts.  Nails,  Screws.  Track  Wrenches, 
Cable  Clips,  Wrought  Iron  or  Steel 
Pipe.  Oastiron  Pipe,  Pipe  |Fi 
Stovepipe.  Lead  Pipe.  Lead  Bends, 
Brass  Tubing.  Sheet  Brass,  Bronze 
Bars,  Sheet  Copper,  Sheet  Lead,  Sheet 
Zinc.  Solder.  Tracks,  Valves,  Cocks, 
Water-Closet  Seats.  Water  Closets, 
Force  Cups.  Shovels,  Spades,  Picks, 
Files.  Pliers.  Hasps,  Hinges.  Saws, 
Machetes,  Night  Latches.  Snatch 
Blocks,  Wheelbarrows,  Galvanized 
Buckets,  Corn  Brooms,  Paint  Brushes, 
Ladders.  Water  Coolers,  Metallic  Tapes, 
Manila  Rope.  Suction  Hose,  Packing 
Tarpaulins,  Cotton  Canvas,  Ticking, 
Sasii.  Cord,  Twine,  Emery  Cloth, 
Leather,  Fire  Brick.  Vitrified  Sewer 
Pipe,  and  Soap  Polish. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  officer,  Isth- 
mian Canal  Commission.  Washington, 
D.  C,  until  10:30  a.  in.,  November  13, 
1913,  at  which  time  they  will  be 
opened  in  public  for  furnishing  the 
above-mentioned  articles.  Blanks  and 
general  information  relating  to  this 
circular  (No.  S04)  may  be  obtained 
from  this  office  or  the  offices  of  the 
assistant  purchasing  agents.  10S6 
N.  Point  street.  San  Francisco.  Cal.; 
also  from  the  U.  S.  engineer  office  in 
the  following  cities:  Seattle,  Wash.: 
Los  Angeles,  Cal.  F.  C.  BOGGS,  corps 
engineers.  U.  S.  A.,  general  pui 
officer. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission.  515  Forum  Bldg., 
Sacramento.  Cal.,  until  2  o'clock  P.  M. 
on  November  17th,  1913,  at  which  time 
they  will  be  publicly  opened  and  read, 
for  construction  in  accordance  with  the 
specifications  therefor,  to  which  special 
reference  is  made,  portions  of  State 
highway   as  follows: 

Fresno  County  from  Fowler  to 
Kingsburg,  i  VI.  Fre..  ^,  A):  about  8 
miles  in  length,  to  be  built  of  Portland 
cement    concrete. 

Fresno  County  from  Fowler  to 
Fresno.  (VI.  Fre.,  4.  I!  I:  about  8 
miles  in  length,  to  be  built  of  Portland 
cement  concrete 

San  Bernardino  Countv  from  Upland 
to  Citrus  Avenue,  (VII,  S.  Bd.,  9,  A  i  . 
about  10%  miles  in  length,  to  be  built 
of  Portland  cement  concrete. 

Santa  Barbara  County  from  Rincon 
Creek  to  Carpinteria  Creek.  iV,  S.  B., 
2,  Hi.  about  1%  miles  in  length,  to  be 
graded  and  paved  in  part  with  Port- 
land   cement   concrete. 

San  Luis  Obispo  Counts  from  Paso 
Robles  to  the  northerly  counts  bound- 
ary (V.  S.  L.  O.  2.  A):  about  10  >i  miles 
in  length,  to  be  built  of  Portland  ce- 
ment   concrete. 

San  Luis  Obispo  County  from  Santa 
Margarita  to  Atascadero  Creek.  (V,  S 
L.  O.  2,  C);  about  8%  miles  in  length, 
to  be  built  of  Portland  cement  concrete. 

Plans    may    be    seen,    and    forms    of 
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proposal,     bonds,     contract,     and     speci- 

. nations  may  be  obtained,  at  the  said 
office  and  they  may  be  seen  at  the  of- 
fices of  the  Division  Engineers  of  the 
divisions  in  which  the  work  occurs 
The  Division  Engineers*  offices  are  lo- 
cated at  Willits,  Redding,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fres- 
no,  and   Los   Angeles. 

No  bids  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The    Department    of    Engineering    re- 
serves   the    right    to    reject    any    or    all 
bids    or    to    accept    the    bid    dee 
the  best  interests  of  the  State. 

BURTON   A.   TOWNE, 

CHARLES   D.    BLANEY. 

NEW  ELL   D.    DARLINGTON. 
California    Highway   Commission 

AUSTIN   B.    FLETCHER, 

Highway    Engineer. 

WILSON  R.  ELLIS, 

Secretary. 
Dated:    October    13,    1913.  (') 


for 


NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building.  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Wed- 
nesday, November  20,  1913,  said  bids 
then  and  there  to  be  publicly  opened 
and  read  for  furnishing  all  plant  ma- 
terials, and  labor,  aud  doing  the  work 
required  for  the  coustruction  and 
erection  of  a  building  to  be  known  as 
the  Nursery  liiiihling  for  Males  at  the 
Sonoma  State  Home,  I  M  ride.  Califor- 
nia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering,  Sac- 
ramento, California. 

Such  bids  will  be  received  for  the 
Entire    Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  and  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  at  Sacramento, 
California,    in    good    condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in    any    bid    received. 

All  bids  must  lie  addressed  to  W.  F. 
McCLURE,  State  Engineer,  Sacramen- 
to, California,  and  plainly  marked  on 
the  envelope:  "Proposals  for  Nursery 
Building  for  Males,  Sonoma  State 
Hom^,   Eldridge,   California." 

[Signed]  W.    F.    McCLURE, 

State  Engineer.   (») 


NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  receive.!  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building.  Sacramento,  California,  up  to 
and  including  12  o'clock,  noon,  Friday, 
November  2S,  1913,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant  materials,  and 
labor,  aud  doing'  the  work  required  for 
construction  and  erection  of  a  build- 
ing- known  as  the  Laundry  It  it  i  1 ,11  lm  at 
the  Napa  State  Hospital.  Napa.  Cali- 
fornia, in  accordance  with  plans  and 
specifications  therefor,  copies  of  which 
may  be  obtained  on  application  to  the 
State  Department  of  Engineering.  Sac- 
ramento,  California. 

Such  bids  will  be  received  for  the 
Entire  Work. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each    bid 

A  deposit  of  Ten  ($10.00)  Dollars 
will  be  required  on  plans  tnd  specifica- 
tions, the  deposit  to  be  returned  im- 
mediately on  the  return  of  the  plans 
and  specifications  to  the  State  Depart- 
ment of  Engineering  it  Sacramento, 
California,    in    good    condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
McCLURE,  State  Engineer,  Sacramen- 
to, California,  and  plainly  marked  on 
the   envelope:      "Proposals   for   Laundry 


Building,    Napa     State    Hospital,     Napa, 
California." 

[Signed]  W.    F.    McCLURE, 

State  Engineer.   (*) 


BUILDING  —  Treasury  Department, 
Office  of  the  Supervising  Architect, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  at  this  office  until  3  p. 
in.  November  20,  1913,  for  the  construc- 
tion, complete,  of  the  U.  S.  post  office 
at  Albany,  Oreg.  Drawings  and  speci- 
fications may  be  obtained  from  the  cus- 
todian of  the  site  at  Albany,  Oreg.,  or 
at  this  office,  in  the  discretion  of  the 
supervising  architect.  O.  WENDE- 
ROTH,    supervising-    architect. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Interna- 
tional Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
California,  at  10:00  A.  M.  Thursday, 
November  20,  1913,  fur  Constructing 
The  Court  of  Honor  in  accordance  with 
the  specifications  on  file  in  the  office  of 

e    Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract: 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational  Exposition   Company. 

Progressive  payments   will  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion  Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$50.00,  which  amount  will  be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lare  to  the  Exposition  Company. 

iBy  order  of  the  Buildings  and 
i  i-rou  ads    Committee. 

WILLIAM   H.    CROCKER. 

Chairman.    (•) 


tltlll  ITECT'S    CERTIFICATE. 


ov.  5.   1913 — Charles  E.  Gottschalk  has 
filed    his    certificate   of   architecture. 


RELEASE    OF    BUILDING    CONTRACT. 

Nov.  5,  1913— E  SINTEENTII  AVE 
100  S  Anza  (A)  S  25xE  127-6.  Wm 
II  and  Viola  A  Dreyer  with  Emile 
Inl  and  William  Bahrs.  Released 
Nov.    3.    1913 


NOTICE       OP       NON-RESPONSIBILi.  Y. 


Nov.      I.      1 11 1  r:  —  SW     CHARTER     OAK 
103-2%    SE    Thornton    Ave    SE 
_'.-,nSW   100  Ptn  Blk  "B"  Haley  Pur- 
Oscar  Heyman   &    Bro  as   to 
improvernents    on    leased    property. 
Nov.     I.     1913— CLIFF       HOUSE       and 
ning   property.      Emma    L   Mer- 
ritt,     extrix     Estate     Adolph     Sutro. 
deed,   as  to  improvements  on   leased 
property     


BUILDING   AND   INDUSTRIAL  NEWS. 


Firms  desiring  news  from  certain  localities  like  San  Francisco,  Los  Angeles, 
Portland,  Seattle,  etc.,  will  And  all  such  items,  commencing  on  this  page,  all 
carefully  classified  as  to  location.  These  same  items  are  repeated  in  the 
fore  part  of  the  news  department,  under  distinct  headings,  such  as  Banks 
Churches,  Hotels,  etc. 


SAN  FRANCISCO. 

STRUCTURAL  STEEL  AND  IRON 
WORK — Cost  not  stated.  San  Fran- 
cisco. Architect  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Plans  and  specifications  have  been  com- 
pleted and  approved  for  furnishing, 
fabricating  and  erecting-  of  the  struc- 
tural steel  and  iron  for  the  main  en- 
trance tower  of  the  exposition.  Bids 
for  this  work  are  now  being  taken  and 
will  be  opened  by  the  Buildings  and 
Grounds  Committee  on  November  28th. 
An  official  proposal  appears  in  another 
column  of  this  issue.  Plans  and  speci- 
fications can  be  secured  from  the  Di- 
rector of  works. 

COURT  OF  HONOR  —  General  con- 
struction. Cost  not  stated.  San  Fran- 
cisco. Architect,  Director  of  Works, 
Service  Bldg.,  S.  F.  Owners,  Panama- 
Pacific  International  Exposition  Co. 
Bids  will  be  opened  on  November  20th 
by  the  Buildings  and  Grounds  Commit- 
tee for  the  general  construction  of  the 
Court  of  Honor,  one  of  the  largest 
buildings  on  the  exposition  grounds. 
Plans  and  full  particulars  of  this  work 
can  be  secured  from  the  Director  of 
Works.  An  official  proposal  appears 
under   another   heading   in   this   issue. 

RESIDENCES — 2  Wz  story  and  base, 
frame.  $2,300  each.  San  Francisco. 
Architect,  none.  Owner,  B.  J.  Hooper, 
450  12th  avenue,  S.  F.  These  houses 
will  be  erected  on  the  east  side  of 
19th  avenue  south  of  Anza  street  and 
each  has  been  designed  to  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood  with  hard- 
wood floors  in  the  living  rooms,  dining 
rooms  and  reception  hall.  There  will 
be  large  open  fire  places  in  the  living 
rooms  and  brick  mantels.  Tile  wains- 
cot will  be  used  in  the  bath  rooms  and 
kitchens.  Automatic  water  heaters 
will  be  installed.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath  and  rustic.  Plans  are  complete 
and  in  the  hands  of  the  owner  who 
will  do  the  work  by  Day  Labor.  All 
materials   are    now    being    purchased. 

RESIDENCE  — ■  2  story  and  base, 
frame,  $5,000.  San  Francisco.  Archi- 
tect, none.  Owners,  Cleve  Carson  and 
Son,  219  a 2 1 1 (1  avenue,  S.  F.  The  house 
which  lias  been  designed  for  a  seven 
room  dwelling,  will  be  erected  on 
naneda  avenue  west  of  San  Mar- 
[nterlor  will  be  finished  in  pine 
and  redwood  with  ome  white  enamel. 
Hardwood  Boors  will  he  used  in  the 
principal  rooms.  There  will  be  fur- 
nace heat  and  open  fire  place 
tels  will  !"■  of  till  oi  briek.  Bath 
rooms    v.  ill  ■■•  i  Insi  "i    and    a 

om  itic       itei 
.,    win  also  be  Installed.     Exterior 
of   the   house   will   be   covered    with   ee- 
plastei      .ii     metal     lath.       Work 
will   be  done  by    I 'ay   Labor  and  all   ma- 
terials   are 
RESIDBNC1 

■  .      I  ■■ 

Architi  erchants'     Ex- 

_-.,     S.      F.         Owner,       .Mrs. 

HoOl  The    house    will 

be  erected  on   the  south   side  of  Pacific 


avenue  west  of  Walnut  and  has  been 
designed  for  a  modern  city  home  The 
dwelling  will  contain  in  the  neighbor- 
hood of  14  rooms,  several  baths  and 
sleeping  porches.  A  private  garage 
will  also  be  erected  on  the  lot.  The 
interior  of  the  house  will  he  handsome- 
ly finished  in  hardwoods  and  white 
enamel.  Hardwood  floors  will  be  used 
throughout  except  in  the  baths  which 
will  have  tile  floors  and  wainscot. 
Marble  and  tile  will  also  be  used  in 
the  butler's  pantry.  There  will  be 
steam  heat  and  open  fire  places.  Man- 
tels will  be  of  tile  and  brick.  Entrance 
will  be  finished  in  marble.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  clay 
tile  roof  will  be  used  Plans  are  com- 
plete and  figures  are  now  being  taken. 
RESIDENCE  —  2  story  and  base, 
frame,  $3,600.  San  Francisco.  Archi- 
tect, Joseph  Cahen,  45  Kearny  street, 
S.  F.  Owner,  Mrs.  Harris.  The  dwell- 
ing, designed  for  a  six  room  house, 
will  be  erected  on  Clifford  street  in  the 
Ashhury  Heights  district.  Interior 
will  be  finished  in  pine  and  hardwood 
veneer.  Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  open  fire 
places  and  tile  or  brick  mantels.  Plans 
provide  for  furnace  heat.  There  will 
be  tile  wainscot  in  the  hath  room  and 
kitchen.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing prepared. 

RESIDENCES — 2  2-story  and  base, 
frame,  $7,000  each.  San  Francisco.  Ar- 
chitect, Edward  E.  Young,  251  Kearny 
street.  S.  F.  Owner.  aMtthew  A.  Little. 
1347  4th  avenue,  S.  F.  These  houses 
will  be  erected  on  the  west  side  of  18th 
avenue  north  of  Lake  street  and  each 
has  been  designed  to  contain  eight 
rooms,  baths  and  sleeping  porch.  In- 
terior finish  will  be  of  pine,  redwood 
and  white  enamel.  Hardwood  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Tile  wainscot  and  composition 
floors  will  be  used  in  the  bath  rooms. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Clay  tile  roofs  will  be  used. 
Plans  are  complete  and  in  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor.  All  materials  are  be- 
ing purchased. 

STATE      BUILDING  —  Concrete      and 

frame    construction.       Cost     not     staled. 

San    Francis*   i  A     i\    I  teide, 

16   Kearny   street,   S.   F.     Owners,   state 

of    Washington.      Architect    Heide,    who 

i  ,  entlj    opened  offices   in  I 

ieen  commissioned   by   tin1  State  of 

Washington    t..    pi'  for    the 

tati     exhibit    buildings   which    are 

,i  ected    at     the     Pana  tna-  Pai  Ifii 

[nti  i  nal  lona  i     Exposil  Ion    In    this    city, 

and    also    for    the    building    w.l 

.  ,  .  ted   by   t  he   state   of   Washington 

..,(     Ss  n    Diego        Detal        "f    this    work 

not     been    determined    upon    and 

pending  the   time  when   action    is   taken 

on   granting  a   larger   site   to   the   state 


Wednesday  .November  12, 19155. 

"t  Washington  no  Information  can  be 
given.  It  is  expected  that  a  consid- 
erably larger  appropriation  will  be 
made  for  the  building  in  this  city  than  . 
was  originally  planned.  Further  men- 
tion will  be  made  as  the  work  prog- 
resses. 

APARTMENT  HOUSE — 2  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects,  Havens  and 
Toepke,  46  Kearny  street,  S.  F.  Own- 
.is,  Cuneo  Estate.  The  building  will 
be  erected  at  the  intersection  of 
Powell,  Union  and  Columbus  avenue, 
and  will  cover  a  considerable  area. 
The  first  floor  has  been  arranged  for 
nine  stores  and  upper  floor  for  a  num- 
ber of  living  apartments  of  two  and 
three  rooms.  Interior  finish  will  be 
of  pine  with  some  elm  panels.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  A  central  heating  system 
and  hot  water  plant  will  be  installed. 
Stores  will  have  large  plate  glass  win- 
dows and  patent  store  fronts.  Exter- 
ior of  the  building  will  probably  be 
faced  with  cement  plaster  on  metal 
lath  and  shiplap.  Plans  are  now  being 
prepared. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architects,  Rousseau  & 
Rousseau,  Monadnock  Bldg.,  S.  F. 
Owner,  Mr.  Nubbe.  This  building  will 
be  erected  at  951%  McAllister  street 
and  has  been  designed  to  contain  six 
suites  of  two  and  three  rooms.  All 
apartments  will  have  wall  beds  and 
private  baths.  Interior  finish  will  be 
of  pine,  elm  panels  and  some  hard- 
wood floors.  Plans  provide  for  a  cen- 
tral heating  system  and  hot  water 
plant.  Exterior  will  be  covered  with 
cement  plaster  on  metal  lath  and  rus- 
tic. Plans  are  complete  and  figures 
are    being    taken. 

APARTMENT  HOUSE — 3  story  and 
base,  frame,  $12,000.  San  Francisco. 
Architect,  David  C.  Coleman,  Mer- 
chants' National  Bank  Bldg.  Owner, 
I.  Friedman.  The  building  will  be 
erected  on  the  east  side  of  Dolores 
street  south  of  Railroad  avenue  and 
will  cover  an  area  of  38  feet  by  75 
feet.  Interior  will  be  arranged  for  12 
suites,  all  of  which  will  have  wall  beds 
and  private  baths.  Pine  and  redwood 
will  be  used  for  interior  finish.  aBth 
rooms  will  have  tile  wainscot.  A  hot 
water  system  will  be  installed.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  a  contract  will  be  let 
within   a   few   days. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame,  $13,000.  San  Francisco. 
Architect,  C.  O.  Clausen,  Phelan  Bldg., 
S.  F.  Owner,  James  Ward.  This  work 
has  been  mentioned  here  a  number  of 
times  before  when  plans  were  first 
-tilted.  The  building  will  be  erected 
on  the  east  side  of  Taylor  street  near 
and  has  been  arranged  to  contain 
ii1  -uites  of  four  rooms  and  bath  each. 
Interior  will  be  finished  in  pine,  elm 
panels  ami  hardwood.  There  will  be 
steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Wall  beds  will  be  used  in 
Ml  suites.  Tile  and  marble  will  be 
used  in  the  entrance.  Exterior  ol  the 
1. nil. ling  will  be  covered  with  rustic, 
cement  plaster  on  metal  lath  and  a 
veneer  base.  Plans  have  been 
out  for  figures  and  a  general  contract 
will  he  awarded  at  once. 
APARTMENT    HOUSE  —  3    story    and 


■  Wednesday, November  1_'.  l'.u:. 

rick    and    steel.      Cost    not    stated. 

!San  Francisco.  Architect's  name  not 
given.  Owners,  Lad  man  Bros..  -"19 
Mission  street.  Tlie  building-  will  be 
erected  on  the  southeast  side  of  Mis- 
sion    street     between      16th      and       17th 

|  streets  and  will  cover  an  area  of  60 
hy  105  feet.  The  first  floor  will  be  ar- 
ranged for  stores  and  upper  floors  will 
contain  a  number  of  well  arranged 
apartments  of  two  and  three  rooms. 
All  suites  will  have  private  bath  rooms 
and  wall  beds.  Interior  finish  will  be 
of  pine  throughout.  There  will  be 
steam  heat,  vacuum  cleaning  -  stem 
and  hot  water  supply.  Bath  rooms  will 
have  composition  floors  and  tile  wains- 
cot. There  will  be  patent  store  fronts 
and  plate  glass  windows.  Ex'erior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  r.  per- 
mit   has   been    applied    for. 

HOSPITAL,  GROUP — S  story  and 
base,  Class  A  construction,  $600,000 
San  Francisco.  Architect,  Lewis  P. 
Hobart.  Crocker  Bldg.,  S.  F.  Owners, 
University  of  California.  The  building 
will  be  erected  on  the  heights  back  of 
the  Affiliated  Colleges.  This  structure 
will  cost  over  $600,000  and  has  been 
niailn  possible  by  contributions  from 
John  M.  Keith.  $150,000;  William  H. 
Crocker.  $50,000;  llrs.  Harriet  Alexan- 
der, $50,000;  Templeton  Crocker.  $25,- 
000;  Mrs.  Malcolm  Whitman,  $25,000; 
George  Blanding,  $25,000  and  Mrs.  F 
W.  Sharon,  $25,000,  besides  a  large 
number  of  smaller  amounts  from  others 
whose  names  have  not  been  given  out. 
Th,  building  will  be  eight  stories  high 
and  of  an  ornamental  design.  Con- 
struction wiil  be  started  early  in  Feb- 
ruary Full  particulars  are  not  avail- 
able at  this  time  and  will  be  given 
later. 

HOTEL — 4  story  and  base,  reinforced 
concrete,  $25,000.  San  Francisco.  Ar- 
chitect, Charles  J.  Rousseau,  46  Kearny 
street,  S.  F.  Owner's  name  withheld 
The  building  will  be  erected  on  Cali- 
fornia  street  near  Kearny  and  will 
have  a  frontage  of  46%  feet  hy  a  depth 

'of  SO  feet.  Plans  provide  for  a  total 
of  5 ii  guest  rooms  besides  a  large  lobby, 
office,  parlors,  public  dining  room  and 
kitchen.  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood 
veneer.  There  w*ill  be  steam  heat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Considerable  tile  and  mar- 
ble will  be  used.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  arc  nearly  complete  and  figures 
will  lie  called  for  within  a  few  days. 
HOTEL — 4    story   and   base,    brick   and 

i  steel,  $35,000.  .San  Francisco.  Archi- 
tect.  Joseph  Cahen,  45  Kearny  street, 
S.  F.  Owner,  Harry  Rosenberg.  The 
building  will  be  erected  on  the  west 
side  of  Hyde  street  between  Sutter  and 

I  Bush  streets  and  will  have  a  frontage 
<>f    40    feet    and    a    depth      of     127     feet. 

I  There  will  be  a  large  lobby  and  parlors 
on  the  first  floor  besides  a  number  of 
guest  rooms.  L'pper  floors  will  be  sub- 
divided into  68  guest  rooms  and  a  num- 
ber of  public  and  private  baths.  Inter- 
f  ior  finish  will  be  largely  of  pine  with 
some  hardwood  veneer.  Plans  provide 
tor  team  heat,  elevator  service,  vac- 
uum cleaning  system  and  hot  water 
Supply.  Bath  rooms  will  have  compo- 
sition floors  an,]  tile  wainscot.  Marble 
and  tile  and  ornamental  plaster  will  be 
used  in  the  lobby.  Exterior  of  the 
building    will    be    faced     with     pressed 
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brick.      1'lans   are    now    being   prepared', 

HOTEL — 1"  story  and  base,  Class  A 
construction.  Cost  not  stated.  San 
Francisco.  Architects,  Rousseau  and 
Rousseau.  Monadnock  Bldg..  S.  F. 
Owner's  name  withheld.  The  building 
will  be  erected  in  the  down  town  dis- 
trict but  the  exact  location  is  withheld 
for  the  present.  Plans  provide  for  a 
total  of  50  guest  rooms,  large  lobby, 
office,  parlors  and  public  dining  room 
Construction  will  be  fireproof  through- 
out with  steel  frame,  reinforced  con- 
crete walls  and  floors  and  interior  par- 
titions of  hollow  tile  or  metal  lath  and 
plaster.  Interior  will  be  finished  in 
pine  and  hardwoods.  All  guest  rooms 
wiil  have  private  baths  which  will 
be  finished  in  tie.  There  wil  be 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  other  modern  con- 
veniences. Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  now  being  prepared.  Fur- 
ther information   will  be  given  shortly. 

RAILROAD  TRACK  CONSTRUCTION 
— $30,000.  San  Francisco.  Engineer, 
Constructing  Quartermaster's  Office, 
Fori  Mason.  Owners,  United  States 
Government.  Plans  and  specifications 
have  been  completed  and  have  gone 
to  the  War  Department  at  Washington 
for  approval  for  construction  on  a 
standard  gauge  track  at  the  Transport 
Docks  connecting  with  the  Belt  Line 
Railroad  of  the  State  Board  of  Harbor 
Commissioners.  The  track  will  lie  5,100 
feet  long  carried  on  114  pound  rails  and 
127  pound  guard  rails.  Redwood  ties 
and  crushed  roadbed  will  be  used.  Bids 
will  not  be  called  for  until  the  plans 
have  received  the  approval  of  the  War 
Department.  Notice  will  be  given  in 
these    columns    when    bids    are    called. 

BUNGALOW  —  1%  story  and  base, 
frame.  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  L.  Arthur,  1230  1st 
avenue.  S.  F.  The  dwelling  has  been 
designed  for  a  seven  room  house  and 
will  be  erected  on  the  west  side  of  8th 
avenue  south  of  Irving  street.  Interior 
will  be  finished  in  pine  and  redwood 
with  some  hardwood  veneer.  Oak  floors 
will  be  used  in  t lie  living  room  and 
dining  room.  There  will  be  furnace 
heat  and  open  Are  places.  Mantels  will 
be  of  tile  or  brick.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  he  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  A  brick  veneer  base  will  he  used. 
Plans  ire  complete  and  work  will  be 
done  by  Day  Labor.  All  materials  are 
being    purchased. 

RESIDENCE— 2  story,  attic  and  base, 
frame.  Cost  not  stated.  San  Francisco. 
Architect.  David  C.  Coleman.  Merchants' 
National  Bank  Bldg..  S.  F  Owner, 
Adolph  Becker.  This  dwelling  will  lip 
erected  on  Dewey  boulevard  in  St. 
Francis  Wood  and  has  been  designed 
to  contain  12  rooms,  two  bath-  and 
sleeping  porches.  The  design  is  in 
the  English  style  with  exterior  cov- 
ered with  cement  plaster  and  half  tim- 
ber. Interior  finish  will  be  of  pine, 
mahogany  and  oak  Hardwood  floors 
will  he  used  throughout.  There  will 
he  a  central  heating  system  and  open 
fire  places.  Mantels  will  be  of  tile  or 
brick.  An  automatic  water  heater  will 
he  Installed.      Bsti  ms  will  have  tile 

nd    wainscot.       Plans    are    being 

•  I  red. 

RESIDENCES  —  7    2-story    and 
frame.     $5,000  each.     San  Francisco.  Ar- 
chitect,   none.      Owners,    Cleeve   Carson 
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and  Son,  219  32nd  avenue,  s.  V.  These 
will  l>e  erected  on  Castenaeda 
Way  in  St.  Francis  Wood  and  each  has 
bean  designed  to  contain  seven  rooms, 
baths  and  sleeping  porches.  Interiors 
will  be  finished  in  pine  and  hardwoods. 
i)ak  floors  will  be  used  in  the  living 
rooms,  dining  rooms  and  reception 
halls.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Tile  wainscot  will  be 
used  in  the  bath  rooms  and  kitchens. 
Automatic  water  heaters  will  be  in- 
stalled. Exteriors  will  be  covered  with 
cement  plaster  on  metal  lath,  shingles 
and  rustic.  Plans  are  being  prepared 
and  when  complete  the  work  will  be 
done  by  Day  Labor.  All  materials  will 
i  based    by    the    owners. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner,  G.  Peterson,  351 
12th  avenue.  The  dweling,  designed 
for  a  seven  room  house,  will  be  erected 
on  the  west  side  of  15th  avenue  near 
Anza.  Interior  finish  will  be  largely 
of  pine  with  some  hardwood  veneer. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open 
tire  place  in  the  living  room  with  brick 
or  tile  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  in 
the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are    now    being    purchased. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Owner, 
Joseph  C.  Kirby.  3947  ISth  street,  S.  F. 
The  dweling  will  be  erected  on  the 
de  of  16th  avenue  south  of  Anza 
ami  has  been  designed  for  a  seven  room 
house  with  bath.  Interior  will  be  fln- 
in  pine  with  some  elm  panels. 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  furnace  heat  and 
open  tire  place.  Mantel  will  be  of  tile. 
An  automatic  water  heater  will  be  in- 
stalled. Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  house  will  be  covered  with  ce- 
ment plaster  on  metal  lath,  rustic  and 
brick  veneer.  Plans  are  complete  and 
the  work   will  be  done  by  Day  Labor. 

POWER  STATION— 1  story  and  base, 
\  construction,  $50,000.  San 
Francisco.  Architect,  Frederick  H. 
Meyer,  Bankers'  Investment  Bldg.,  S.  F. 
i  i\\  ners.  Pacific  Gas  and  Electric  Co. 
This  building  will  be  erected  on  the 
south  side  of  Commercial  street  west 
of  Montgomery  and  will  cover  a  con- 
siderable ground  area.  Construction 
will  be  of  the  Class  A  type  with  a  com- 
plete steel  frame  and  exterior  walls  of 
brick  ind  concrete.  There  will  be  a  ce- 
ment floor  and  roof.  Interior  parti- 
>  ill  be  of  hollow  tile.  Interior 
will  be  finished  in  pine  and  metal.  Tile 
will  be  used  extensively.  There  will  be 
metal  window  sash  and  frames.  Ex- 
the  building  will  be  faced  with 
pres  ed  brick.  Bids  are  now  being 
taken  for  the  general  construction. 
ontract  will  be  awarded  for 
the   foundation   work. 

ST'  IRES  AND  pFFrCES— 12  story  and 
A  construction.  Cost  not 
stated  San      Francisco.         Architect. 

Hobarl  i  Iroeker  Bldg  .  S  K. 
Owner,  William  II.  Crocker.  Architect 
i'  Hobart.  Crocker  Bldg..  has 
I  preliminary  plans  for  a  large 
addition  to  the  present  Crocker  build- 
ing,   which.    If    carried    out,    will    make 
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that  building  one  of  the  largest  office 
structures  in  the  west.  Property  to  the 
west  of  the  present  building  having  a 
Market  street  frontage  of  62  feet  3 
inches,  and  extending  through  to  Post 
street  where  it  has  a  frontage  of  66  feet 
3  inches,  is  to  be  improved.  The  depth 
of  the  lot  varies  from  15S  feet  to  over 
170  feet.  At  present  this  property  is 
covered  with  four  two-story  brick 
buildings  of  a  more  or  less  temporary 
nature  with  stores  on  the  first  floor  and 
upper  floors  nearly  vacant.  Just  what 
improvements  will  be  made  has  not 
been  fully  determined,  but  it  is  stated 
that  the  Crocker  Bank  needs  consider- 
ably more  ground  space  and  that  a 
large  portion  of  the  Market  street 
frontage  in  the  new  building  will  be  oc- 
cupied by  that  institution.  A  plan,  said 
to  be  most  generally  favored,  contem- 
plates carrying  the  new  building  up  to 
the  height  of  the  present  structure. 
Construction  will  be  fireproof  through- 
out. 

Contracts    Awarded. 

CHURCH — 2  story  and  base,  Class 
A  construction,  $100,000.  San  Fran- 
cisco. Architect,  John  J.  Foley,  46 
Kearny  street,  S.  F.  Owners,  St. 
Joseph's  Church.  Contractors,  W.  F. 
Vitt  Electric  Co.,  electric  work.  Con- 
tract  price,   $1,435. 

RESIDENCE— 2  story,  attic  and  base, 
frame,  $34,000.  San  Francisco.  Archi- 
tects, H.  Geilfuss  and  Son,  46  Kearny 
street,  S.  F.  Owner,  Mrs.  A.  B.  S. 
Knauer.  Contractor,  Holm  and  Son, 
Foxcroft  Bldg.,  general  carpentry 
work;  Peterson-James  Co.,  plumbing, 
and  Decker  Electric  Co.,  electric  work. 
The  total  of  these  contracts  is  about 
$16,000.  Additional  contracts  will  be 
awarded  shortly. 

FLATS — 2  story  and  base,  frame, 
$7,000.  San      Francisco.        Architect, 

Charles  J.  Rousseau,  46  Kearny  street, 
S.  F.  Owner,  Mary  Wagner.  Con- 
tractor, J.  Eric  Johanson,  2726  20th 
street,    S.    F.      Contract    price,    $7,000. 

NURSES'  HOME— 4  story  and  base, 
Class  A  construction.  San  Francisco. 
Architects,  Ward  and  Blohme,  Alaska 
Commercial  Bldg.,  S.  F.  Owners,  Chil- 
dren's Hospital.  Contractor,  J.  W 
Cobby,  180  Jessie  street,  S.  F.,  general 
construction.      Contract     price,     $20,000. 


Building  Contracts  Awarded 


San  Francisco. 


No. 

4009 
40111 
4011 
4012 
4  013 
4014 
4015 
4016 
4H17 
401  x 
mi:. 
4020 
4021 

4022 

4023 
4  024 
I02S 
4026 
4027 
4028 

4030 
4031 
1032 

10  33 
4  0  34 
4035 

4u3r, 
■i"37 

4039 
4040 


Owner  Contractor 

Stanford     Univ     ....Brady 

Haml.ly      Hambly 

Sautei     I s-a  inter 

Rosenberg     . . .  .Rosenberg 

Kelly      Demarais 

R&tto     I  >evencenzi 

nan     Whitman 

Same     Same 

Od      Spediacci 

Erdlatz     Nelson 

Mathews 

Donnelly      Blnet 

Belss     Damico 

Wade 

Guerln      K-.Heipner 

Campbell 

Harris     Hofmeister 

Same     Turner 

ich      N'elson 

Upham 

CNeil      Rankin 

Galey     Johnson 

Kruger     Johanson 

Casty 

Pa  tek      Peterson 

Levi 

Volght     Votghl 

Groah     Wade 

I  '•Tii..nl      Devi  : 

Miller 

Mitchell     Hantzche 

Felling     Erikson 


Amt. 

5000 

750 

6000 

9 

25'00 
1500 
1800 
1800 
1750 
17.".  ii 
3470 
10482 
2000 
2500 
5796 
8860 
264  I 
2461 
1735 
2500 
400 
400 
4T.  0 

IIIMO 

400 
5O0 

! 

15871 

4500 
!300 
4324 
5000 
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4041  Hooper     Hooper  3300 

4042  Same     Same.  2300 

4043  Goetjen     Vanderford  750 

4044  Donovan      Donovan  1800 

4045  Samuels     Harper  400 

■I"  10  i  '.us. ill        Cars. .11  .".mm 

4047  Williar      Willi.u  150 

404S  Braghetta     Cunea  3700 

l"l'.>  Harrison     Kronnick  9650 

4050  P    P   I    E Strehlow  L68100 

4051  Lees     Sullivan  1070 

4052  Same     Trevia  2630 

4053  Ford      Smith  750 

4054  Malaspino     Malaspino  800 

4055  Wasserman      ,  .Wasserman  500 

4056  S  &  S  Saloon    Owner  400 

4057  Ehades      Ehades  400 

4058  Acme    Brewg    Novelty  400 

4059  Leek     Novelty  ,   500 

4060  Md   Dairy    Lunch    ..Owner  450 

4061  Meagher     Stewart         

4062  Nolan     Nolan  1850 

4063  Cath    Archb    ..McLaughlin  750 

4064  Little      Little  7000 

4065  Little      Little  7000 

4066  Allen      Allen        3 

4067  Allen      Allen  3000 

4068  Gassmer     Burnham  1526 

4069  Palmer     Mclnnis  6600 

10  70  i  'niisn  ell      Trust  1  12mi 

4071  Transp  Club    Mager  4435 

4072  Same     Wocker  1400 

4073  Same     Lettich  675 

4074  Same    S   F   Elev  440 

4075  Same    Hardwood    Int  500 

4076  Same     Decker  480 

4077  P    P    I    E Sutton  4170 

4078  Gintjee      Knieling  15200 

4079  P    P    I    E Wittman  3992 

40S0  P    P    I    E Snook  20277 

4081  Phelan    Cal    Artistic  6854 

4082  Jackson     W'n     Bldrs  1270 

■His::  Wanner     I  ..i,.i  n ....  .:::  17 

4054  Safford     Schmidt  3000 

4055  Mogan      Denke  3800 

4086  Fiorio    De    Benedetti  2350 


(Correction    in     Owners.) 

Contracts  No.   3391  and  3393  appeared 
in   the   "Builder"   of  November   3rd  with 
Nevada    W.    Meyers  as   owner,   and    are 
herewith    corrected. 
(3931)      W    NINETEENTH   AVE'      50      S 

Anza.  Two-story  and  basement  frame 

residence. 

Owner Leigh    &    Schultz,    S30    8th 

Ave.,  San  Francisco. 
Architect  . .  .None 
Day's  work.  COST,   $2000 


(3993)  W  NINETEENTH  AVE  25  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner Leigh    &    Schultz,    330    Sth 

Ave.,  San  Francisco. 

Architect  . .  .None 

Day's  work.  COST,  $2000 


(4009)      SE    SACRAMENTO    AND   WEB- 
ster.       Alterations       and     repairs       to 
Library, 
Owner Trustees    of    Stanford    Uni- 
versity,  Nevada  Bank   Bldg 
San   Francisco. 
Architect  ..  .Albert    Pissis,     1281    Flood 

Bldg.,     San     Francisco. 
Contractor.  .M.     V.     Brady,    Monadnock 
Bldg.,  San   Francisco. 

COST,    $5000 


(torn)      S     INGERSON     175     W     Ingalls. 
One-story  and   basement   frame   dwlg. 

Owner P.    D.    Hambly,      1153      33rd 

Ave.,   San   Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $750 


(  mil  i      E   TAYLOR   125  S  Union.   Three 
Story  and   basement   (3)   flats. 

J.     Sauter,     1432     Stockton. 

San  Francisco. 
Architect   ...Paul     F.     De     Martini,     451 

'  '"In minis-    Ave,    S.    F. 
Day's    work.  COST,    $6000 


Wednesday,  November  12, 1918. 

Owner Isidor  Rosenberg,  142  San- 
some,   San   Francisco. 

Architect  ...Joseph  Cahen,  45  Kearny, 
.San  Francisco. 

Day's    work.  COST,    $9000 

NOTE: — Frame   is   up. 

(4013)  W    TEXAS    95    N    18th.      Two- 
story    frame    (2)    flats. 

owner T.  T.   Kelly,   1144   Mariposa, 

San  Francisco. 
Architect  . .  .None. 
Contractor.  .B.   W.   Demarais,   732   Page, 

San    Francisco. 

COST,  $2500 

(4014)  S    CARROLL       100     E       Phelps. 
One-story   and   basement   frame  dwlg. 

Owner G.    Ratto,    Premises. 

Architect  . .  .None. 

Contractor .  .L.  M.  Devincenzi,  415 
Girard,    San    Francisco. 

COST,    $1500 


(4015)  E  TWENTY-FOURTH  AVE  250 
S  Anza.  One-story  and  basement 
frame  dwelling. 

Owner A.    Whitman,       2321      Anza, 

San   Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,  $1800 


(4016)  E  TWENTY-FOURTH  AVE  225 
S  Anza.  One-story  and  basement 
frame    dwelling. 

■Owner A.     Whitmaji,     2321     Anza, 

San   Francisco. 

Architect  . .  .None. 

Kay's    work.  COST,    $1800 


(1017)     S    NET    75    E    Congdon.      One- 
story   and   basement   frame   residence. 
Owner Frederico      Spediacci,      212 

Maynard,    San    Francisco. 
Architect  ..  .Paul     F.     De    Martini,     451 

Columbus  Ave.,  S.  F. 
Day's  work.  COST,   $1750 


(4018)  NW  BRYANT  46  SW  Main  SW 
22xNW  65.  All  work  for  one-story 
saloon. 

Owner Jos.   Erdlatz,   759   3rd,  S.  F. 

Architect  .  .  .None. 

Contractor.  .N.    F.    Nelson,    117    Laidley. 
San  Francisco. 

Filed  Nov.  3,  '13.     Dated  Oct.  31,  '13. 

Frame    up     25% 

Plastering    completed     25% 

Completed    and    accepted 25% 

Usual    35    days 25% 

TOTAL    COST,    $1750 

Bond,   none     Limit,    40   days   after   Nov. 

3.      Forfeit,    $10.      Plans    and    specifica- 
tions  filed. 


(4019)  N  NINETEENTH  near  Guer- 
rero. Mathews  Gravity  Roller  Con- 
veyer System. 

Owner Dairy     Delivery     Op.,     3550 

19th,    San    Francisco. 
Architect  . .  .None. 
Contractor.  .Mathews    Gravity     Carrier 

Company. 
Filed  Nov.  3,  '13.     Dated  Aug.  29,  '13. 

On  arrival  of  material $1156.90 

When    installed    1156.90 

SO    days     after 1157.10 

TOTAL  COST,  $3470.90 
Bond,  $3500.  Surety,  The  Fidelity  & 
Casualty  Co.  of  New  York.  Limit,  none 
Ponfelt,  none/.  Plans  aryl  specifica- 
tions  filed. 


(4012)  E  r.ARKIN  107  N  California. 
Three-story  and  basement  frame 
hotel. 


(4020)  E  DOLORES  118  S  18th.  Labor 
lumber,  mill  work,  plumbing,  plaster 
painting,  etc.,  for  three-story  frame 
building    (6    flats.), 
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NEW  YUBA  HOTEL  ERECTED  BY  ABBY  FRINK  BICKEL 
San  Francisco 


Buildini'  ;ind  Industrial  News 
November  12,  1913. 


Henry  Shermund,  Architect 
San  Francisco 


PLATE  A 


HANDSOME  RESIDENCE  FOR  MR.  H    PETERS 
Dixon,  So'ano  Co.,  Cal. 


Salfield  &  Kolhberg,  Architects 
San  Francisco 


Building  and  Industrial  News 
November  12.  1913. 


PLATE  B 


Wednesday.Noveiiiber  12, 19U3. 

Owner Nellie   Donnelly. 

Architect -None. 

Contraetor....John    J.    Binet    Co.,    S8    Ra 
mona  Ave.,   S.   F. 

Filed   Nov.    3,    '13.      Dated    Nov.    1,    '13. 

1st    story    joists    on $3000.00 

Ceiling    joists    on 1132. SO 

Brown    coated    2096.40 

Completed    _ 1972.30 

Usual  35  days 2220.50 

OTAL   COST,    $10,482.00 

Bond,    none.      _.mit,    1.      days.      Forfeit, 

none.      Plans    and    specifications    tiled. 


(4021)      CALIFORNIA      AND       ELLICK 
Lane.       Lathing    and     plastering    ex- 
cept   plaster    work    on    front    bay 
bay    windows    for    building. 

Owner Louis     Beiss,     1710     Sutter. 

San  Francisco  by  Micha'eJ 
Dempniak.  1315  3rd  Ave., 
San    Francisco 

-architect N'one 

Contractor... .Tony   Damico. 
Filed   Nov.    3.  Dated   Oct.    1.     13. 

1st    coat    plaster    on     inside    and 

outside     $1000 

Plaster  work   finished 300 

30  days  after 500 

TOTAL  COoi\  $2000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,   none. 


(4022)  CALIFONRIA  &  El..h'K  L«E 
Plumbing,  gas  and  water  fittings  for 
three-story  and  basement  frame 
building. 

Owner Ludwig  Biess,   4   Kearny, 

San  Francisco  by  Michael 
Dempniak,  13)3  Sri  Ave., 
San  Francisco. 

Architect Jos.    Cahen,       45       Kearny, 

San  Francisco. 
Contractor....  vv'm.    Wade,    32  7    Guerrero. 

San  Francisco. 
Filed   Nov.   3.     .-.     .Dated  April   27,     13. 

Rough    plumbing    in $1000 

Completed   and   accepted S50 

36  days  after 650 

TOTAL  COST,  $2500 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  none. 


(4023)  N  iLLTON  103  L  North  Stan- 
yan  N  121. 9S  E  25-0  1-8  S  121-3  W 
23.  All  work  for  two-story,  attic  and 
and  basement  frame  (2)  flats. 

Owner J.   S.   Guerin,    720    Folsom 

San    Francisco. 

Architect .None. 

Contractor.    Louis   Heipner. 

Filed   Nov.   3,   '13.     Dated   Nov.   1,   -13. 

Frame    up    $1449 

Enclosed  and  brown  coated 1449 

Completed   and   accepted 1449 

Usual     35     days 1419 

TOTAL  COST,    $5796 

Bond.    none.      Limit,    120    days.      Forfeit, 

$3.     Plans  and   specifications   filed. 


(4024)      S  TlKK  2S  E  Dodge  F.   52-9  5-S 
Plastering   for   seven    story   building. 

Owner 

Architect .None. 

Contractor.  .Hansen       &    Johnson        110 

Jessie,   San    Fran    [s 
Sub-Contractor. ...Chas.    Campbell. 
Filed  Nov.  3,  '13.     Dated     May    28,    1". 

Scratch    coat   on $2215 

Brown    coated 

Completed    and   accpted 

Usual   35   days 2225 

TOTAL  COST,  $8860 
Bond,  $4430.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  forfeit, 
none.     Specifications   only   filed. 
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(40251  N  BROADWAY  171-10V4  W 
Grant  Ave  W  68-9xN  137-6.  Mill, 
lumber,  carpenter,  stair,  rough  hard- 
ware, finish  hardware  and  labor  for 
two-story   Class   "A"   theatre   bldg. 

Owner Nellie    Harris. 

Architect  ...Rousseau  &  Rousseau,  Mo- 

nadnock    Bldg.,   S.   F. 
Contractor.  .Hofmeister   &    Berdahl,    70S 

Webster,   S.   F. 

Filed  Nov.  3,  '13.     Dated  Oct.  20,  '13. 

Standing   trim    ready   for    painter 

J881.25 

Completed     SS125 

Usual   35  day*,   cash    $237.50;   Note 

$644 

TOTAL  COST,  $2644.00 
Bond,  $1322.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  as  soon 
as  possible.  Forfeit,  none.  Plans  and 
specifications   filed. 


(4026)      ELECTRIC  WORK  ON  ABOVE 
Contractor.  .The   Turner     Co.,   278     Na- 

toma,  San  Francisco. 
Filed  Nov.  3.  '13.     Dated  Sept.   22,  '13. 
Wiring   and   conduit   work   roughed 

in     $S20.33 

Completed   and  accepted   Note.    S20.33 

Usual  35  days.  Note 820.34 

TOTAL  COST,  $2461.00 
Bond,  $1230.50.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  as 
fast  as  required.  Forfeit,  none.  Plana 
and   specifications   filed. 


(4027)  NW  BRYANT  68  SW  Main  SW 
22x65.  All  work  for  one-story  frame 
restaurant. 

Owner C.  Kristovich,  B.  Mensich  & 

J.    Klescouices,      62     Town- 
send,  San  Francisco. 
Architect  . .  .None. 
Contractor.  .N.    F.    Nelson,    117    Laidley, 

San   Francisco. 
Filed  Nov.  3,  '13.     Dated  Oct.  31,  '13. 

Frame    up     25% 

Plastering    completed    25% 

Completed     25% 

Usual    35    days 25% 

TOTAL  COST,  $1725 
Bond,  none.  Limit,  40  days  after  Nov. 
3.  Forfeit,  $10.  Plans  and  specifica- 
tions filfcd. 


(402S)  E  THIRTY -FIFTH  AVE  120  S 
"C."  Carpenter  work,  plumbing, 
outside  painting,  plastering  and  brick 
work    for    two-story    frame    residence. 

Owner Louis    D.    Gandon    or    Gan- 

dion   &   I.   M.   Gandion,   110S 
Market,    San    Francisco. 
Architect  ...Plans    by  Owner. 
Contractor.  .W.      H.    Upham,    478      35th 

Ave..    San    Francisco. 
Filed    Nov.    3.   '13.      Dated    Oct.    2S,   '13. 
Frame    up    ready    for    sheathing.  .  $625 
Plumbing     roughed     in     and     1st 

coat    of    plaster   on 625 

Completed   and   accepted 625 

Usual    35    days 625 

T'  iTAL  COST,  $2500 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(4029)      NE    MARKET    AND    SANCHEZ. 
Alter    front   and    interior    of   store. 

Owner Mrs.    E.    L.    O'Neil.    Melrose, 

California. 
Architect  .  .  .  None. 

Contractor.  .C    D.    Rankin.    724    Gough, 
San    Francisco. 

COST,   $400 


Contractor.  .J.    W.    Johnson,    103S    14th, 
San   Francisco. 

COST,    $400 


(4031)     NE  JONES  AND   POST.      Minor 
repairs. 

Owner Mr.    Krueger,    Premises. 

Architect  .  .  .None. 

Contractor.  .J.     Johanson,     110     Jessie, 
San    Francisco. 

COST,    $450 


(4032)      SW    BRAZIL      AND      MADRID. 
Repair  saloon  and  dwelling. 

Owner G.  Grau,  338  Brazil,  S.  F. 

Architect  . .  .None. 

Contractor.  .John   Casty.   327  Brazil   Ave 
San   Francisco. 

COST,   $1000 


NO.     513       SIXTH.         Construct 
freight    elevator    and    alter    stairway. 

Owner Patek  &  Co.,  Premises. 

Architect  .  .  .None. 

Contractor.  .Gustav    Peterson,    Prem. 

COST,    $400 


(4034)      NO.   100   MARKET.     Alter  front 
and   metal   lath   and  plaster  partition. 

Owner M.    A.    Gunst.    California   & 

Front,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .The    Levi      Fixture      Shop, 
446    6th,   San    Francisco. 

COST,  $500 


(4035)  W  WANDA  140  S  Ocean  Ave. 
One  and  one-half-story  and  base- 
ment   frame   dwelling. 

Owner Geo.     F.    Voight,     276     29th, 

San  Francisco. 

Architect  .  .  .None. 

Day's  work.  COST,   $1900 


(4036)  N  SUTTER  100  W  Powell  37% 
xl37%.  Plumbing  for  eight-story 
hotel   building. 

Owner M.    D.      Grosh,    E.     G.   Lar- 

zelere  and   Louise   M.   Sage, 
S09   Mills   Bldg..   S.   F. 
Architect  . .  .N.      W.    Sexton,      Chronicle 

Bldg.,   San   Francisco. 
Contractor.  .William    Wade.    327    Guer- 
rero,   San    Francisco. 
Filed    Nov.    4,   '13.      Dated   Oct.    27,   '13. 

On    1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $15.S71 
Bond,  none.  Limit,  Jan.  11,  1914.  For- 
feit. $30.     Plans  and  specifications  filed. 


(4037)  S  BROADWAY  122-6  E  Mason 
25x75.  All  work  except  finish  hard- 
ware, gas  and  electric  fixtures,  paint- 
ing and  window  shades  for  three- 
story    and  basement   frame    fiats. 

Owner N.    Dentoni.    567    Broadway, 

San  Francisco. 

Architect  .  .  .None  . 

Contractor.  .Devencenzi      Bros.    &      Co., 
1609    Union,    San    Francisco. 

Filed   Nov.    4,   '13.      Dated   Oct.    29,   '13. 

Frame    up    $1125 

Brown    coated    1125 

Completed   and   accepted 1125 

Usual    35    days 112S 

TOTAL    COST.    $45(1(1 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans  and  specifications   filed. 


(4030)      SE     POLK        &     SACRAMENTO. 
Install    bootblack    stand. 

Owner Herbert    Galey,    Premises. 

Architect  . .  .None. 


(40SM  S  RICHLAND  AVE  475  W 
Murray  W  25  S  100,  Lot  7  Blk  5  Holly 
Puk  Tract.  All  work  for  one  and 
one-half-story   and   basement   cottage 

Owner H.  Fagan,  3430  Mississippi, 

San  Franicsco. 

Architect  ...Plans  by   Contractor. 

Contractor.  .W.   Miller,  49  Park,  S.  F. 
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Filed   Nov.   4.  '13.      Dated    Nov     3,   '13. 

Frame    up    * 

Brown    coated    

Finished      "J 'J 

Usual     35     days :'7"' 

TOTAL.  COST,    $2300 

Bond,  $2300.     Sureties,  J.   Miller  and   M. 

Mazeau.      Limit,    60    days   after   Nov.    6. 

Forfeit,   none.     Plans  and  specifications 

tiled. 

(4039)  E  TWELFTH  AVE  50  N  "A"  N 
25x82-6.  All  work  except  mantels. 
shades,  gas  and  electric  fixtures  ami 
finish  hardwore  for  two-story  and 
basement  frame  building. 

Owner Geo.       E.    and       Mary       A. 

Mitchell,     478       12th       Ave., 
San    Francisco. 
Designer  ...J.  Nicolaisen,  173  23rd  Ave. 

San    Francisco. 
Contractor.  .Max   Hantzsche  and  F.   Mo. 

Kay. 
Filed   Nov.   4,  '13.      Dated  -Tuly   21,   '13, 

Frame    up    $1081 

Brown    coated    1081 

Completed     1(JSI 

Usual    35   days — — 

TOTAL-  COST,  $4324 
Bond,  none.  Limit,  60  days.  Forfeit, 
none?      Plans  and  specifications  filed. 

(4040)  SW  ALMA  AND  BELVEDERE. 
Two-story  and  basement  frame  (4) 
apartments. 

Owner Erikson      &      Felling,      224 

Moultrie,    San    Francisco. 
Architect  ...Gust  Eilkson.   224  Moultrie 

San  Francisco. 
Day's    work.  COST,    $5000 

(HUH  E  NINETEENTH  AVE  175  S 
Anza.  One  and  one-half-story  and 
basement    frame    residence. 

Owner B.  J.   Hooper.   450   14th   Ave 

San   Francisoo. 

Architect  . .  .None. 

Day's   work.  COST    $2300 

14042)  E  NINETEENTH  AVE  150  S 
Anza.  One  and  one-half-story  and 
basement    frame   residence. 

Owner B.  J.  Hooper.  450  12th  Ave.. 

San   Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $2300 
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(4047)  S  WASHINGTON  50  W  Bren- 
ham.  Erect,  lath  and  plaster  partition 

Owner H.  R.   Williar,  Premises. 

Architect  ...W.    H.    Crim,    425      Kearny, 

San  Francisco. 
Day's    work.  COST,    $450 

(404S)  N  LOMBARD  168  W  Powell  W 
30-6xN  137-6.  All  work  except  gas 
fixtures,  shades  and  finish  hardware, 
grading  and  excavation  for  two-story 
frame    flats. 

Owner Primo    Braghetta,    Prem. 

Architect.  .  .L.      Traverso,      854      Union, 
San    Francisco. 

Contractor.  .Andrea    Debendetti    and    G. 
Cuneo,  20  Cotter,  S.  F. 

Filed    Nov.    5,   '13.      Dated   Nov.   4,   '13. 

Enclosed  and  roof  on $925 

Brown    coated    925 

Completed   and   accepted 925 

Usual    35    days 925 

TOTAL  COST.    $3700 

Bond,    $1S50.      Sureties,   Pio   De    Martini 

and    Antonio    Crovo.        Limit,    90      days 

cfter  Nov.  6.     Forfeit,  none.     Plans  and 

specifications    filed. 

(4049)  LOTS  13  AND  14  BLK  S  St. 
Franois  Wood  com  at  intr  of  dividing 
line  between  Lots  14  and  15  Blk  9  and 
E  line  San  Fernando  Way  N  75  deg 
19  min  59  sec  E  100  S  33.93  S  80  deg 
26  min  55  sec  W  100  N  25  ptn  Lot  15 
Blk  9  St.  Francis  Wood  being  NE 
San  Fernando  Way  and  Corbett  Ave. 
All  work  except  painting  and  plumb- 
ing, etc.,  for  two-story  and  basement 
frame   residence   and  garage. 

Owner H.    O.    Harrison,    Van    Ness 

and   Post,   San   Francisco. 

Architect  ..  .Ward    &    Blohme,    Alaska- 
Commercial   BIdg.,   S.   F. 

Contractor.  .Kronnick         Bros.,         1659 
O'Farrell,   San   Francisco. 

Filed  Nov.   5,  '13.     Dated  Oct.  31,  '13. 

On    1st   of  each  month 75% 

SB   days   after,    25% $2412.50 

TOTAL  COST,   $9650.00 

Bond,  $4S23.     Sureties,  W.  H.  Hammond 

and    Wm.    J.    Smale.        Limit,    125      days. 

Forfeit,    $10.      Plans    and    specifications 

filed 


(4043)  NE  MCALLISTER  &  WEBSTER 
Erect  out  walls,  widen  stairs  and  put 
in    two    air    shafts. 

Owne) N.    Goetjen,    906      Webster, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Vanderford  &  Alleigh,   1422 
Franklin,    San    Francisco. 

COST,    $750 


1*044)  E  EIGHTEENTH  AVE  153-11 
N  Clement.  Two-story  and  base- 
ment frame  dwelling. 

Owner A.     Donovan,     470    Sanchez. 

San   Francisco. 

Architect. .  .None. 

Day's  work.  COST,  $1800 


(4045J      NO.   3293   MISSION.      Alter  front 

owner L    Samuels,   Premises. 

Architect  .  .  .None. 
Contractor.  .  Wm.    Harper. 

COST,    $400 


(4044)      9    CASTENANEDA     70     W    San 

Harem,   Eorre   •    mil.     Two-story  and 
ement   frame   residence. 

Owner Clee\.     Carson    &    Son,    219 

32nd    Ave..   San    Francisco. 
Architect  .  .    None. 
Day's  work.  COST,   $5000 


Wetteesday.November  12, 19VS: 

(1052)    EXCAVATING    &    REINFOROHJfl 
i  oncpete  and  cement   work  on   under- 
pinning on  above. 
Contractor.  .Trevia    &    Pasqualetti.    401 

Bay,   San    Francisco. 
Filed  Nov.   5,   '13.      Dated   Nov.    4,   '13. 

Piers    are    in $10"" 

Concrete  completed  and  accepted     970 

Usual     35     days 660 

TOTAL  COST,  $2630 
Bond,  $20,000.  Sureties,  Guiseppe  Gar- 
assino  and  Domenico  Trevia.  Limit,  25 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

NOTE: — The  amounts  of  the  bonds  as 
given  above  are  according  to  the 
records. 


(4053)  E      COTTA    125    N      Springdale. 
One-story  and   basement  frame  dwlg. 

Owner Mrs.   Margaret  Ford. 

Architect  . .  .None. 

Contractor.. H.    H.    Smith,    Daly   City. 

COST,   $750 

(4054)  S   RUSSIA    50   E    Lisbon.      One- 
story    and    basement    frame   dwelling. 

Owner E.    Malaspino,    469    London, 

San  Francisco. 
Architect  . .  .None. 
Hays    work.  COST,    $800 


(405")      EXPOSITION    SITE.   Construct- 
ing the  Court  of  the  Four  Seasons. 
Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,    Ser- 
vice   BIdg.,    S.    F. 
Architect  ..  .Henry    Bacon,    New    York. 
Contractor.  .Strehlow*'Freese    &    Peter- 
sen,  Exposition   Site,   S.   F. 
Filed   Nov.    C,    13.      Dated    Oct.    29,    '13. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $168,100 
Bond,  $90,000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  120 
days  Forfeit,  S100.  Plans  and  speci- 
lii  iH  ions   filed. 


(4051)  NE  STOCKTON  &  CALIFORNIA 
Shoring  up  building,  supporting  all 
walls,  excavations  and  back  filling 
(or   Leesmont   Apartments. 

Owner Margaret   Lees. 

Architect   ...Henry    C.   Smith,    IIunihol.lt 

Bank   BIdg.,  S.  F. 
Contractor..!).    J.    and    T.    Sullivan. 
Filed    Nov    5,    '13.      Dated    Nov    3,    '13. 

Building     properly     shored $.","" 

Completed     300 

Usual    35    days 270 

TOTAL  COST,  $1"7" 
Bond,  $20,000.  Sureties,  Chas.  H.  Hock 
and  It.  J.  H  Forbes.  Limit,  none.  For- 
feit,   none     Specifications    only    filed 


Re- 


(4055)  NO.     556     CALIFORNIA. 
move   partition   and    floor. 

Owner E.       A.       Wasserman,        563 

Pacific  BIdg.,  S.  F. 
Architect  . .  .None. 
Day  s   work.  COST,  $500 

(4056)  SE    ELLIS    AND    MASON.      Re- 
pairs in   saloon. 

Owner S.    &   S.    Saloon,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,    $400 


(4057)      NO.       61       CLARA.  Concrete 

foundation   and   rat   proof. 

Owner Arthur    Ehades,    Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $400 

(405S)      NO.    35    ELLIS.      Electric    sign. 

Owner Acme    Brewing   Co.,   Prem. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec    Sign  Co.,  165 
Eddy,  San  Francisco. 

COST,    $400 


(4059)      NO.      25   STOCKTON.        Electric 
sign. 

Owner Dr.    G.    W.    Leek,    Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elee.  Sign  Co.,   165 
Eddy,   San   Francisco. 

COST,   $500 


(4000)  E  SIXTH  100  S  Market.  Alter 
and  repair  store. 

Owner Maryland   Dairy  Lunch   Co., 

147  Powell,  S.  F. 

Architect  ..  .Oliver  Everett,  1940  Web- 
ster, San  Francisco. 

Days   work   .  COST.    $450 


(4061)      NO.       224       TWENTY-FOURTH 
Ave.       Minor  repairs  to  residence. 

Owner J.  Meagher,  4069  18th,  S.  F. 

architect  .  •  .None. 

Contractor.  .Stewart      &      Brown,      174 
Caselli  Ave.,  S.  F. 

COST,    $4011 


(4062)  W  NINETEENTH  AVE  300  S 
Anza.  Two-story  and  basement  frame 
c  it  tage. 

Ownei Win     Nolan.    IL'19    Webster, 

San   Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,   $1850 


VVeUiiesday.NovemberliMiti;;. 

c.4063)      NE  FRANKLIN  &  O'FARRELL 
One-story    concrete    garage. 

Owner Roman        Catholic        Arch- 

bishop  of  S.  F.,  1100  Frank- 
lin,  San   Francisco. 
Architect  . .  .None. 

Contractor.  .James    L.    McLaughlin,    244 
Kearny,    San    Francisco. 

COST,    $750 
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(4064)  W  EIGHTEENTH  AVE  125  N 
Lake.  Two-story  and  basement  frame 
residence. 

Owner Matthew  A.  Little.  1347  4th 

Ave.,  San  Francisco. 

Architect  ..  .  E.  E.  Young,  231  Kearny, 
San  Francisco. 

Day's  work  .  COST,  $7000 

(4065)  W  EIGHTEENTH  AVE  150  N 
Lake.  Two-story  and  basement  frame 
residence. 

Owner Matthew  A.  Little,  1347  4th 

Ave.,    San    Francisco. 

Architect  ..  .E.  E.  Young,  251  Kearny, 
San   Francisco. 

Day's   work.  COST,    $7000 


(4066)  W  EIGHTH  AVE  144-6  S  Law- 
ton.  Two-story  and  basement  frame 
residence. 

Owner H.  B.  Allen  and  L  D.  Allen, 

12S  Sutter,  San  Francisco. 

Architect  ...Albert   Farr,    68   Post,  S.   F. 

Contractor.  .Allen    &      Co.,    12S      Sutter, 
San  Francisco. 

COST,    $3000 

(4067)  W  EIGHTH  AVE  200-6  S  Law- 
ton.  Two-story  and  basement  frame 
residence. 

Owner H.  B.  Allen  and  L.  D.  Allen, 

128  Sutter,  San  Francisco. 

Architect  ...Albert  Farr,  68  Post,  S.  F. 

Contractor.  .Allen    &      Co.,    12S      Sutter, 
San  Francisco. 

COST,   $3000 

(4068)  NO.  625  ASHBURY.  Hot  water 
circulating  system  and  oil  burning 
equipment   for   dwelling. 

Owner Henrietta  Gassner. 

Architect. .  .D.    J.    Patterson,      57      Post, 

San   Francisco. 
Contractor.  .The       Burnham      Plumbing 

Co.,   1220  Webster,  S    F. 
Filed   Nov.    5,   '13.      Dated   Oct.    29.   '13. 
Oil    storage    tank    and    all    piping 

and  boiler  in  position 50% 

When   plant   is-  accepted 25% 

Usual    35    days 25% 

TOTAL  COST,   $1526.80 
Bond,  $763.     Surety,  The  Aetna  Accident 
Liability  Co.     Limit,  40  days.      Forfeit, 
none.     Specifications  only   filed. 

<4069)  S  VALLEJO  112-6  W  Leaven- 
worth W  25xS  71-1.  All  work  for 
three-story  and  basement  frame  flats. 

Owner Minnie   &    Edward    Palmer. 

Architect  ..  .O.   E.   Evans,   2367   Mission, 

San   Francisco. 
Contractor.  .J.    T.    Mclnnis,     1034       Noe, 

San  Francisco. 
Filed   Nov.   6,   '13.     Dated   Nov.    1,     13. 

Frame    up    $1650 

Rough   plaster  on 1650 

Completed   and   accepted 1650 

Usual    35    days 1650 

TOTAL  COST,  $6600 
Bond,  $3300.  Sureties,  A.  T.  Mills  and 
D.  B.  Macdonald.  Limit,  90  days.  For- 
feit,  $5.     Plans  and   specifications   filed 

<4070)  N  ARMY,  bet  Folsotn  and 
Shotwell  and  NE  Army  and  Folsom. 
Construction  of  recreation  grounds 
and  fences  for  boys  and  also  for  girls. 


Owner I.  \V.  Kerr.  Chas.  C.  Wads- 
worth,  J.  H.  Sammi,  George 
W.  Reed,  R  V  Lucy,  Her- 
man Van  Luven  and  H.  T. 
Harper  as  Trustees  of 
Cogswell  Polytechnical  Col- 
lege. 

Architect  .  .  .J.  C.  Black. 

Contractor.  .Robert  Trost,  26th  and 
Howard,    San    Francisco. 

Filed  Nov.  6,  '13.     Dated  Nov.  5,  'IS. 

On    10th    of    each    month 759J 

Usual    35    days 25% 

TOTAL  COST,    $11,200 

Bond,    $7500.      Surety,    Globe    Indemnity 

Co.     Limit,  90  days.     Forfeit,  $50.   Plans 

and   specifications   filed. 


(4  071)  SE  PORTION  OF  PALACE 
Hotel  Building  on  NW  Montgomery 
and  Jessie.  Carpenter,  tiling,  mill, 
plastering,  marble  work,  etc.,  for 
alterations  and  additions. 

Owner The     Transportation     Club, 

Inc. 
Architect  ..  .Albert   Schroepfer,    G2   Post, 

San  Francisco. 
Contractor.  .Mager      Bros.,    ISO      Jessie, 

San  Francisco. 
Filed  Nov.   7,  '13.     Dated  Nov.   6,  '13. 

White   coated    $1000 

Ready   for   painter 1000 

Completed   and   accepted 1300 

Usual    35    days 1133 

TOTAL  COST,  $4435 
Bond,  $2300.  Sureties,  Elmo  Collins  and 
D.  B.  Macdonald.  Limit,  40  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(4072)  PAINTING,  STAINING,  BUR- 
lap,  paper  hanging,  mural  painting, 
etc.,  on  above. 

Contractor.  .A.   C.   Wocker,    1370   Sutter, 
San  Francisco. 

Filed  Nov.   7,  '13.     Dated  Nov.   6,   '13. 

Completed   and    accepted $1050 

Usual   35   days 350 

TOTAL  COST,    $1400 

Bond,     $700       Surety,     National     Surety 

Co.      Limit,    40    days.        Forfeit,      none. 

Plans   and   specifications   filed. 


(4117.'))      PLUMBING,    ETC.,    ON    ABOVE. 

Contractor.  .J.  M.  Lettich. 

Filed  Nov.  7,  '13.     Dated  Nov.   6,  'IS. 

Roughed    in    $150 

Completed   and   accepted 350 

Usual     35     days 175 

TOTAL  COST,    $675 

Bond,    none      Limit,    40    days.      Forfeit, 

none.     Plans  and  specifications   filed. 


(4074)  ONE  AUTOMATIC  ELECTRIC 
push  button  controlled  dumb  waiter 
on  above. 

Contractor.  .S.   F.   Elevator  C,   860  Fol- 
som, San  Francisco. 

Filed   Nov.   7,  '13.     Dated   Nov.   6,   '13 

Completed  and   accepted $330 

Usual     35     days 110 

TOTAL  COST,  $440 

Bond,    none.      Limit,    40    days.      Forfeit, 

none.      Plans    and    specifications    Bled, 


(4075)      OAK    FLOORING    ON    ABOVE. 
Contractor.  .Hardwood  Interior  Co.,    .".".I 

Bryant,  San  Francisco. 
Filed   Nov.   7,   '13.      Dated  Nov.   6,  '13. 

Completed   and   accepted $375 

TOTAL  COST,  $500 
Bond,  none.  Limit,  40  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


Filed    Nov.    7,   '13.      Dated   Nov   6,   '13 

Roughed    in     $160 

Completed   and  accepted 200 

Usual    35    days 120 

TOTAL    COST,    $480 

Bond,  none.     Limit,  as  fast  as  possible. 

Forfeit,   none.     Plans  and  specifications 

tiled. 


(4077)      EXPOSITION     SITE.  Plumb- 

ing,   sewering,    water    and    gas    pipes 
for    Fine    Arts    Building. 
Owner Panama-Pacific       Internat- 
ional   Exposition    Co.,   Ser- 
Bl.]g.,    San    Francisco. 
Architect  ...B.  R.  Maybeck,  Lick  Bl-rg"., 

San   Franicsco. 
Contractor.. Jotfn    G.      Sutton    Co.,      243 

Minna     San   Francisco. 
Filed    Nov     7,    '13.      ^attd    Nov.    4.    '13. 

As     work     progresses) 75% 

Usual     35     days 25% 

TOTAL  COST,  $4170 
Bond.  $3000.  Surety,  National  Surety 
Co.  Limit,  200  days.  Forfeit,  $10. 
Plans   and    specifications    filed. 


(407S)      W    STOCKTON    137-6    N    Sacra- 
mento  W   lOOxN  40.      All   work  except 
plumbing,     finish    hardware,     excava- 
tion   and    foundation    for    stores    and 
rooms. 
Owner T.     J.     Gintjee,     627       Com- 
mercial,   San    Francisco. 
Architect  .. . Chas.    C.    Frye,    20      Mont- 
gomery,   gan    Francisco 
Contractor.  .A.     Knieling,     125    Waverly 

Place,   San    Francisco. 
Filed   Nov.   7,   13.     Dated   Nov.   6,   '13. 

2nd    floor    joists    set $2850 

Roof    boarded    2850 

Enclosed     2850 

Completed    and    accepted 2S50 

Usual    35    days 2850 

TOTAL  COST,  $15,200 
Bond,  $7600.  Surety,  Guardian  Casualty 
&  Guaranty  Co.  Limit,  120  days.  For- 
feit.  $;,.      Plans  and   specifications   filed. 


(4076)      ELECTRICAL       WORK       ON 

above. 
Contractor.  .Decker    Elec.    Constr.      Co., 
Ill  New  Montgomery,  S.  F. 


(4079)    EXPOSITION    SITE.       Plumbing, 
sewers,   water  and  gas  pipes  and  hot 
water       heating       for       Horticultural 
Building. 
Owner Panama  JPadi  fie       Interna- 
tional   Exposition   Co.,    Ser- 
Bldg.,    San    Francisco. 
Architect  ..  .Bakewell      &      Brown,    251 

Kearny,    San    Francisco. 
Contractor.  .Wl-ttman,     Lyman     &    Cto., 
341    Minna.    San    Francisco. 
Filed   Nov.    7,  '13.      Dated  Nov.   4,   '13. 

As    work    progresses 75% 

Usua  1    35    days 25% 

TOTAL  COST,    $3992 

Bond.      $2300.        Surety,      Massachusetts 

Bonding   &    Insurance   Co.        Limit,    ISO 

days       Forfeit,   $10.      Plans   and   specifi- 

tiled. 

(40S0)  SW  GROVE  AND  LARKIN  W 
412-CxS  275.  Plumbing,  heating,  ven- 
tilating system  and  electric  wiring 
lor    Exposition    Auditorium    Building. 

'  Uvmvr Panama-Paelific       Interna- 

tional  Exposition  Co.,  Ser- 
Bldg.,  San  Francisco. 
Architect  ..  .John  G.  Howard,  F.  H. 
Meyer  and  John  Reid  Jr., 
604  Mission,  San  Francisco 
Contractor.  .Frederick     W.    Snook     Co., 

596  Clay,  San  Francisco. 
Filed    Nov.    7,    '13.      Dated   Nov.    4,    '13. 

As    work    progresses 75% 

Usual    35    day" 25% 

TOTAL  COST,  $20,277 
Bond,  $12,000.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  Sept.  30,  1914. 
Forfeit,  $35.  Plans  and  specifications 
filed. 


2S 

(4081)  \V  FOURTH  AND  JESSIE  NW 
73\SW  75.  Ornamental  iron  work  for 
eight-story    Class    ''C"    building. 

Owner Mary   L.   Phelan. 

Architect  ..  .William      Curlett     &     Son, 
Phelan  Bldg.,  S.  F. 

Contractor.  .California   Artistic   Metal  & 
Wire  Co..  363  7th,  S.  F. 

Filed   Nov.   8,  '13.      Dated  Oct.   31.  '13. 
On    1st   and    15th    of  each    month      75% 

Usual    35    days 25% 

TOTAL,    COST,    $6854 

Bond.    $3427,       Surety,    National    Surety 

Co.        Limit,    60    days.        Forfeit,      none. 

Plans  and  specifications  filed. 


(4082)  N  FILBERT  133-9  W  Broderick 
W  23xN  137-6.  Alterations  and  addi- 
tions  to   residence. 

Owner Mollie       B.    and       Eliot      G. 

Jackson,    2736   Filbert,   S.   F. 

Architect  . .  .None. 

Contractor.  .The  Western  Builders. 

Filed  Nov.   8,  '13.     Dated  Nov.   7,  '13. 

Roof   on    $317 

Plastering  on    317 

Completed    317 

Usual    35    days 319 

TOTAL    COST,     $1270 

Bend.    none.      Limit,    60    days.      Forfeit, 

none.      Plans  and   specifications   filed. 


lH'lLDIXG    AND    INDUSTRIAL   MOWS 


Usual 


(4083)  E  EIGHTEENTH  AVE  125  NW 
from  STW  Irving  NE  37-6xE  120  OL 
656.  All  work  except  gas  and  electric 
fixtures,  shades,  coal  grates,  baskets 
and  painting  for  two-story  and  base- 
ment   frame    flats. 

wner Mary  V.,  Ethel  M.,  and  Helen 

R.  Wagner.  70  Liberty,  S.  F 

Architect  ..  .Chas.      J.       Rousseau,        46 
Kearny,    San    Francisco. 

Contractor.  .J.  Eric  Johanson,   2726  20th 
San  Francisco. 

Filed   Nov.   8,   '13.     Dated   Nov.    7.   'IS. 

Frame    up   and    enclosed $15S6.73 

Brown   coated    1586.75 

Completed  and  accepted 1586.75 

Usual  35  days 1586.75 

TOTAL  COST,   $6347.00 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.     Plans  and  specifications  filed. 

(4ii\4)  NO.  2733  PIERCE.  Alterations 
and  additions  to  residence. 

Owner H.    S.    Safford,    Premises. 

Architect  ..  .Jos.    J.    Rankin    and    E.    J. 
Symmes. 

Contractor.  .  P.    N.      Schmidt.    1372      Ver- 
sailles Ave..  Alameda. 

Filed   Nov.    8,  '13.      Dated    Nov.    7.   '13. 

Plastering   completed    % 

Completed    and   accepted Vs 

Usual    35   days % 

Cost  :    material    plus    10% 

TOTAL  COST   not   to  exceed  $3000 

Bond,    none.      Limit,    65    days.      Forfeit. 

none.     Plans  and   specifications  filed. 


NW     MARKET     2v-4     SW     Van 
\\e    SW    27-1  \     N    71-71,4     E    22    S 

55-9.  Foundations,  excavation,  build- 
materials,  etc.,  for  one-story  and 
basemen!    brick    More   building. 

5ara        tlogan,    Of  re    R.    F. 

M,.;.:n,  Phelan  Bldg,  S.  F. 
H      Denke,     1317     Hydi 

toi      i     .,    Denke,   1445  11th  Ave 

la 

D     ed   Nov.  :,.  'n. 

r.r  Ick     we  II      ready    for    i  si  Hooi 

$93D 

Brick      work     ready    for      ceiling 

JOlSlS       9".  I) 

Completed   and    accepted 950 


days 93u 

TOTAL  '■,  'ST.    $3800 

Bond.  $l9n(i.  Sureties,  K.  H.  Denke  and 
H.  E.  Drake.  Limit,  75  days.  Forfeit, 
$5.      Plans    and    specifications    filed. 

(4086)  S  LOMBARD  42-6  E  Child  22x 
107-C.  All  work  except  painting,  gas 
and  electric  fixtures,  window  shades 
'and  finish  hardware  for  two-story 
and  basement  frame  flats. 

Owner Jos.    A.    Fiorio. 

Architect  ...Plans  by  owner. 
Contractor.  .A.  De  Benedetti  &  G.  Cuneo 

20   Cotter,   San   Francisco. 
Filed   Nov.   8,   '13.      Dated   Nov.   5,  '13. 

Roof    on    $500 

Brown    coated    500 

Completed    and    accepted C73 

Usual    35    days 657 

TOTAL  COST,  $2350 
Bond,  $1175.  Sureties,  Geo.  Ferretti  and 
N.  Capurro.  Limit,  90  days  after  Nov. 
10.  Forfeit,  none.  Plans  and  specifi- 
cation filed. 


BUILDING    OPERATIONS    SINCE    THE 
FIRE. 


Private  building  activities  through- 
out the  city,  as  reported  by  the  B'ireau 
cl  Building  Inspection  of  the  Board  of 
I  ublic  Works,  Erjm  May  1906  to  October 
3ist.  1913,  show  a  total  of  47,461  per- 
mits issued.  The  estimated  cost  of  this 
work  amounting  to  $232. 074.7s].  Com- 
plete report  as  follows: 

Class  No.   of   Bldgs.         Amount 

Class    -'A"    162      $    32,112,954 

Class    ''B"    194  14,236,691 

Class    "C"     .  .       .      2604  77,584,843 

Frames     ...    .  23V98  91,110.065 

Alterations     ....    20703  17,030,228 


Total 


47461      $232,074,781 


COMPLETION  NOTICES 


San  Francisco. 


Nov.  1,  1913 — LOT  10  BI.K-4  Crocker 
Amazon  Tet.  James  and  Catherine 
Flynn  to  O  E  Evans Oct.  29,  1913 

NOV.  1,  1913 — 55  FEET  11  INCHES 
from  Market,  bet  Drumm  and  Em- 
barcadero.  Albert  Pissis  to  M  V 
Brady Oct.    31,    1913 

Nov.  1,  1913— SW  BRODERICK  & 
Hayes  W  96-10y2xS  25.  Frederick 
Kloptler   to  Mager  Bros.. Oct.   22  ,1913 

Nov.  1,  1913— N  HAIGHT  159-6  W 
Octavia    W    40xN   120.      G   G   Burnett 

Co    to   Harry   C   Warwick 

Completed    

Nov.  1,  1913— E  NINETEENTH  AVE 
123  N  Anza  N  25xE  120.  Joseph  C 
Kirby  to  whom  it  may  concern.. 
Nov.    1,    1913 

Nov  I,  1913— SE  PINE  &  LEAVEN- 
uorth  E  37-6xS  87-6.  Theo  E  Rulfs 
to  De  Croupet  &   Hyrup..Nov.   1,   1913 

Nov.  3.  1913 — E  HOLLIS,  bet  Ellis 
and  O'Farrell;  Nos.  46,  48,  50  Hollis 
J  A  Bergerot  to  Peter  Hansen.... 
Oct.    30,    1913 

Nov.  3,  1913— N  BROADWAY  114-1% 
E  Lyon  E  45xN  137-6.  S  L  Napthaly 
to  Cavanagn   &   Vezina.  .  .Oct.   31,   1913 

Nov.  3,  1913 — S  NINETEENTH  37-2  E 
Eureka  23  on  19th  x  S3.  Algot 
Nelson  to  whom  it  may  concern.. 
Oct.     29     .1913 

Nov.   3,    1913— E   ROTTECK   d(st   N  27 

deg    13   mm   W   50  fm  N  bdry  line  of 

•    valley   lid  Tel    N  27  deg  45 

min   W   25  N  34  deg  30  mln  E  59-5  S 

6  !     leg   E   27-7   S   54   deg   30    min   W 


Wednesday.  Novembor  1 1',  1913. 

75-4  Lot  41  Saloman's  Map  Rock 
Ranch  August  Hormay  to  whom 
it    may    concern Oct.    9,    1913 

Nov.  3,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-6  N  137-6.  Winslow  Ander- 
son to  The  California  Elec  Con  Co 
and  .M  C  Martinie,  Oct  13;  John  G 
Sutton    &    Co Oct.    15,    1913 

Nov.     3,     1913— E     STOCKTON     51 
Sutter    E    80xS    40-8%.      Sierra    Inv 
Co   to  Joost   Bros... Oct.   31,   1913 

Nov.  3,  1913— E  RICH  100  S  Folsom 
25x80.  Peter  J  Smith  to  Segurson 
Bros Nov.   3,    1913 

Nov.  4,  1913— S  CASSELY  AVE  29-2 
E  Clover  Lane  125x100;  Lots  6  to  10 
Clover  Heights.  The  Anglo  Ameri- 
can  Land   Co   to  Taylor   &  Co 

Oct.    30,     1913 

Nov.  4,  1913— SW  TWENTY-FIRST 
and  Harrison.  Ford  Motor  Co  to 
American  Elec  Eng  Co.. Oct.   14,   1913 

Nov.  4,  1913— SE  HARRISON  195  SW 
Third  SE  80  SW  5  SE  80  NW  50  NW 
SO  SW  25  NW  80  NE  80.  B  Jose- 
phine O'Neil  to  Sjogren  Bros  and 
R    Zelinsky Oct.    29,    1913 

Nov.  4.  1913— SW  TWENTY-FIRST  & 
Harrison.  Ford  Motor  Co  to  Con- 
don ■*  Band Oct.   24,   1913 

Nov.  5,  1913— S  CLEMENT  50  W  20th 
Ave  W  25xS  100.  Chas  F  Johnson 
to  George  F  Cleese Oct.   31.   1913 

Nov.  5,  1913— SE  SUTTER  &  JONES 
S  lOOxE  72.  Starr  &  Larsen  to 
Central   Iron   Works Oct.   30,   1913 

Nov.  5,  1913 — E  SEVENTH  AVE  200 
S  Judah  S  25xE  120.  W  D  Chara- 
berlin   to   M  C  Rench Nov.   4,   1913 

Nov.  5,  1913— NE  WASHINGTON  & 
Octavia    E     137-6xN    127-SVi-       A    B 

Spreckels    to    Pacific    Mfg    Co 

Nov.    1,    1913 

Nov.  5,  1913— N  PACIFIC  45  W  Hyde. 
Silvio  Perasso  to  L  Cereghino  & 
Son    Nov    5,    1913 

Nov.  5,  1913 — E  FIFTEENTH  AVE  30 
S  Anza  S  30xE  77.  Leigh  &  Schultz 
to  whom  it  may  concern.. Nov  5,  1913 

Nov.  5.  1913— E  FIFTEENTH  AVE 
150  N  California  E  127-6xN  50. 
Marietta  Dyar  to  Percy  D  Tyler.. 
Nov.    5,    1913 

Nov.  5,  1913— LOT  25  Sub  W  %  O  L 
Blk  295.  Leonard  T  Pockman  and 
Ad'Olph  Rosensbine  to  whom  it  may 
concern Nov.    3,     1913 

Nov.  5,  1913— NE  POLK  &  AUSTIN 
Ave  N  60xE  62.  The  Wright  Invst 
Co   to  Flaherty   &   Ogle.. Oct.    29,    1913 

Nov.     5,     1913— W     ELEVENTH     AVE 

-    175  N  California  N  23xW  120.  Marie 

Peyroutet    to    Arthur    Elvin     

Oct.   31,    1913 

Nov.  7,  1913— S  -MADISON  50  NW 
Felton  NW  25  SW  95  SE.  25  to  .beg 
ptn  Lot  4  Blk  146  Univ  Extn  Hd 
Ass'n.  Erick  Evers  to  whom  it 
may    concern Nov.    6,    191S 

Nov.  7,  1913— S  NINETEENTH  260  E 
Dolores      E    25xS    114.        Domenico 

Demattei    to    Norio    Cavaglia 

Nov.    1.    1913 

Nov.  7,  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending on  E  and  W  137-6.  The 
Insurance  Exchange,  Inc.  to  The 
American  Marble  &  Mosaic  Co. 
Nov.  5;  Rudgear  Merle  Co,  Nov  5; 
.1    II   Keefe  *  Co .Vox.   5,   191:; 

Nov.  7.  1913— NW  EAST  &  HOWARD 
w  l37-6xN  45-10.  Pope  *  Talbot 
l/iii,l  Co   lo   Holm  X-   Son.. Nov.   3.  1913 

Nov  7.  1913  -SE  BATTERY  AND 
Halleck  S  84-6xE  77-6.  Isaack 
Kohn    to    Western    Iron    Works.... 


Wednesday,  November  12. 191 3. 

No\      1      1  Li  1 3 

Nov.  T,  1913— NW  NAGLEE  AND 
Huron  Ave  100x225.  Cesare  Ivani 
to   De   Benedette   and    G   Cuneo.... 

Nov.     6,     1913 

Nov.  7.  1913— S  UNION  90  E  Grant 
Ave  E  24-10  —  6S-9  \V  24-10  N  6S-9 
C   Arieta    to   Devencenzi    Bros    &   Co 

Nov.    7,    1913 

"      1913— W    LISBON    150    *    Ex- 
celsior    Ave.       Ward     C     Brown     to 
whom   it   may    concern. .  .Nov.    7.    1913 
Nov.  6,  1913 — E  SAN  BRUNO  AVE  200 
N    22nd    Ave       N    25xE     100.         John 
Huang   to   W   A   Savage.. Nov.    6,    1913 
Nov  6.  1913— E  MASON  137-6  N  O'Far- 
rell   N    32-6    E    137-6   S    51-4%    W    60 
—    18-10%.      Win    F    Wilson    Estate 
to   Bradley    &   O'Reilly ..  .Oct.    29,    1913 
Nov.     6,     1913— NE     WASHINGTON    & 
Octavia    E     137-6.\N     127-8%.       A    B 
Spreckels   to   W   P  Fuller  &  Co.... 

Oct.     29.     1913 

Nov.  6.  1913— E  TAYLOR  114-7  N  Sut- 
ter No.  728  Taylor.  H  D  Hogrefe 
to  whom  it  may  concern.  .Nov.  6.  1913 
Nov.  6.  1913 — LOT  12  BLK  5  Crocker 
Amazon  Tract.  Henry  Brutt  and 
George    Campbell    to    whom    it    may 

concern     Nov.    5.    1913 

Nov.  6,  1913— LOT  11  BLK  5  Crocker 
Amazon  Aract.  Henry  Brutt  and 
George    Campbell   to    whom   it    may 

concern    Nov.    5.    1913 

Nov.  6,  1913— SE  SIXTH  AND  MINNA 
E  100  S  75  W  25  N  50  W  75  N  25. 
Lange    Invst    Co    to    Amsler    Sheet 

Metal    Works Nov.    1.    1913 

Nov.  6,  1913— N  JACKSON  97-6  E 
Locust  N  127-S'4xE  40.  Kate  and 
Alexander  D  Keyes  to  Brockhage, 
Foley   &   Green,   Oct.   31;  F  Kiesel.. 

Oct.    30,    1913 

Nov.  6  .1913— W  ROUSSEAU  75  S 
Bos  worth  S  25xW  100  Ptn  Blk  7, 
De  Boom  Tract.  E  D  Swift  and 
James  F  Heffernan  to  whom  it  may 
concern    Nov.   5,    '913 


LIENS  FILED 

SAN    FRANCISCO    COUNTY. 


Nov.  1,  1913— SE  PINE  &  POWELL 
E  6S-6xS  60.  John  M  Boscus  and 
P<  ler  J  Boscus  (as  Boscus  Bros)  vs 
John  H  Bohlig  and  Geo  H  Stoffels 
$2417 

Nov.  3,  1913— W  SEVENTH  AVE  175 
N  living  N  lOOxW  120.  W  P  Fuller 
&    Co   vs   E    B   Hallett $552.20 

No  1913— SW  SANCHEZ  AND 
Elizabeth  25  on  Sanchez  and  101-9 
on  Elizabeth.  J  B  Ayres  vs  Martha 
Anderson  and  A  W  Burnett  as  (A 
W    Burnett    &    Co) $146.35 

Nov.    5,    1913— E      LARKIN       87-6       N 
Broadway    N    :'xE    137-6.     The  Gas 
Appliance   Sales   Co.   of   Americ 
A    D    Van    Morn $40 

Nov.  6.  1913— NE  CALIFORNIA  AND 
Van  Ness  Ave  N  142-2%  B  l37-«  S 
W  37-6  S  137-6.  Citj  Supply 
Co  cpn  vs  Chas  Peterson  and  Geo 
P  Rupp  as  (Peterson,  Rupp  &  Co). 
H  C  Pendleton,  W  F  Cordes,  Brad- 
bury    Estate    Invst    Co    and    Royal 

$228 


OAKLAND  AND  ALAMEDA 


RESIDENCE   —    2      story      an  I 
i      kland,    i 
tects    Huti 

Oakland.      Owner.    M.    C.    Va    g  T    e 

dwelling      i  -  be<  n  desig  ned  fo 

•:.]   n  ill   be  erei  ted   in   the 


BUILDING   AND   INDUSTRIAL  NEWS 

Fourth  Avenue  Terrace.  Interior  fin- 
ish will  be  of  pine  and  redwood.  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat 
open  fire  places.  Mantels  will  be  of 
tile  or  brick.  Bath  room  will  have 
tile  wain-scot  and  composition  floors. 
An  automatic  water  heater  will  be  in- 
stalled. Tile  wainscot  will  also  be 
used  in  the  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  be  done  by  Day 
All  materials  are  being  pur- 
chased. 

RESIDENCE  —  2  story  and  base, 
frame.  $4,000.  Berkeley,  Alameda  Co., 
Cal.  Architect.  Maury  I.  Diggs,  2544 
Bowditch  street.  Berkeley.  Owners, 
ll-Diggs  Co.  Tie  dwelling  has 
been  designed  for  an  eight  room  house 
wil  baths  and  sleeping  porch  and  will 
be  erected  on  the  south  side  of  Russell 
street  west  of  Claremont.  Interior 
finish  will  be  largely  of  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  living  room,  dining  room  and 
reception  hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels 
will  be  of  tile.  There  will  be  tile 
wain.-.: ..it  in  the  bath  rooms  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
An  automatic  water  heater  will  be  in- 
stal  ed.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor.  All 
materials  are  being  purchased  by  the 
owners. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Oakland,  Cal.  Architect, 
Central  Bank  Bldg.. 
Oakland.  Owner.  .Mrs.  Parker.  The 
house  will  be  erected  in  the  Fourth 
Avenue  Terrace  and  has  been  designed 
to  contain  seven  rooms,  bath  and  sleep- 
ing porch.  Interior  finish  will  be  of 
pine,  redwood  and  hardwood  veneer. 
There  will  be  furnace  heat  and  open 
tire  places.  Hardwood  floors  will  be 
e  used  in  the  principal  rooms.  Man- 
tels will  be  of  tile  or  brick.  Tile  wains- 
composition  floors  will  be  used 
in  the  bath  rooms.  An  automatic  watei 
heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being  prepared. 

RESIDENCE  —  2      story,      atti I 

I  ase.    frame.      Cost   rot   itatec       Berke- 

ameda   Co.,   C<»..    Architect   Albert 
Farr,     Foxcroft     Bldg..     S.      F. 
H.    M.    Wright.      The    dwelling    will    be 
erected     in     Claremont     Court     an 
been   designed    to    contain    seven    rooms, 
baths  and  sleeping  porch.      All    interior 
finish     will    be    of     pine     or       redwood. 
Hardwood    Moors    will    be    used    in    the 
living    room,    dining    room    and    recep- 
tion   hall.      There    will    be    furnace    heat 
and    open    tire    places.      Mantels    will    be 
of  tile   or  brick.      Tile   wainscoting   will 
be  used  in  the  bath  rooms  and  ki 
An   automatic   water   heater    will    be    in- 
stalled.     Exterior   oi 

I    with    cement    plaster    on    metal 
.ath.      Plans    ar'      tmplete    and    figures 
n        eing    taken 
APARTMENT      HuUSE-    3 

>ase     :  i  .  :  .         lost     nol     stated 
•  5 .    Alami  da    Co.,    I  '..I      Architei 
1  arson,    Bacon   Bldg  .   I  takland.     I  Inner, 
E.   R.   Lamb.     The   building   will   contain 

eacl 
Interim-     finish     will  with 

I  ing   3j  stem,  probably  hot 
1     All   rooms   will    be 
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■  I  with  ...n  g.nd  cold  running 
Tiiere  wi.l  be  private  bath 
rooms  and  wall  beds.  Bath  rooms  will 
have  composition  floors  and  tile  wains- 
cot. Exterior  of  the  building  will  be 
faced  with  cement  plaster  on  metal 
lath  and  shiplap.  Plans  are  now  be- 
ing prepared  and  when  complete  the 
work    will    .be    done    by    Day    Labor. 

GARAGE — 1     story    and     base,     brick. 
Cost   not  stated.     Oakland,  Cal.     Archi- 
tects,   Rousseau    and    Rousseau.    Monad- 
nock   Bldg.,    S.    F.      Owners,    H.    O.    Har- 
The   building  will  be  erected 
i  ast   side   of   Broadway    between 
.    30th    streets,   covering   a   con- 

le  ground  area  Front  portion 
of  the  building  will  be  handsomely  fin- 
ished in  pine,  hardwood  and  tile.  Rear 
portion  will  contain  the  repair  shop 
and  shipping  department.  There  will 
be  a  tile  floor  and  considerable  marble 
work.  Plans  call  for  meta!  window 
sash  and  frames  and  patent  store 
fronts.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken. 
HOTEL  AND  STORES— 3  story  and 
base,  brick  and  steel,  $35,000.  Oakland. 
Cal.  Architects,  Bakewell  and  Brown, 
251    Kearny    street,   S.    F.      Owner,   R.   G. 

The  building  will  be  erected  at 
the  southwest  corner  of  10th  and 
Franklin  streets  The  first  floor  will  be 
arranged    for    a    number    of    stores    be- 

le  entrance  to  the  hotel.  Upper 
floors  will  contain  in  the  neighborhood 
of  75  guest  rooms  and  a  number  of  pub- 
lic and  private  baths.  Interior  finish 
will  be  of  pine  and  redwood  with  some 
elm  panels.  There  will  be  steam  heat 
and  a  hot  water  plant.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Metal  window  sash  and 
frames  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans    are    complete    and    in    the 

ol  the  contractors  for  figures.  A 
contract    will    be    awarded    shortly. 

BUNGALOW  —  1  story  and  base, 
frame,  $2,500.  Oakland.  Cal.  Archi- 
tei ts,  Newsom  and  Dixon.  1S14  5th  ave- 
nue. Oakland.  Owner.  W.  C.  Burrell. 
The  dwelling  has  been  designed  for  a 
six  room  house  with  bath  and  sleeping 
porch.  Interior  will  be  finished  en- 
tirely in  pine.  Some  oak  floors  will  be 
used.      A    large    open    fire    place    will    be 

ire    of    the   living   room.     Mantel 

of    1  rick.      Tile   will    be   used   in 

i    loom    and    kitchen.      Exterior 

of    the    dwelling    will    be    covered    with 

cement    plaster    on    melal    lath.       Plans 

i    e    ind  tlie  work  will  be  done 

by   r--y    Labor. 

Contracts    Awarded. 

GARAGE — 1  -tory  and  base,  bi.ck 
and  steel.  $10,300.  Oakland,  Cal.  Ar- 
chitects. Rousseau  and  Rousseau.  Mo- 
nadnock  Bldg.,  S.  F.  Owner,  F.  W. 
Taylor.  Contractors.  Finley  and  Sea- 
holm,  brick  work  only.  Contract  price. 
!i  oi  ge  c,  Kneppler  and  II.  J. 
Hoist.  Alameda.  general  carpentrj 
work,    contract    price.    $7,290. 


Building  Contracts  Awarded 
Oakland. 


Ol 


Contractor  lint. 

18       .l.mes       I..1I,  ~  1  vim 

49      Woodburn     Woodburn  [980 

54      Vaughn     Vaughn 

■"■'•     Heafey     Bullock  ;ni 

"■'•      fryal     Bullock  3300 

wan     Cowan  1000 

imuels     Sims  600 

'Hips      Mills  400 

264      Thomas      Brown  1060 
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Get  It  From  Bacon 


"A  Mix  a  Minule" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

JusT:  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


3265  Coleman      Koegler  100 

3266  Hammerberg    Owner  2000 

3267  Ravmond     Shepard  2500 

3271      1st    Trust    Randal]  2750 

8272      Van    Sicklan     Swalley  5396 

3274      Thomas    Brown  500 

:'  l'  7  ."■      Same      Same  500 

3276      Honton     Norris  400 

3279      Parson    Okd   Bldg  4500 

32SO      Gentry     Shrader  400 

5281      Harhaugh      Walker  1000 

3282      Stuart     Stuart  2250 

3284      Dean      Hollenbeck  2400 

3286  "Wing     Fenn  2050 

3287  Nolan      Sheridan  4900 

3289  Taylor      Kneppler  7200 

3290  Same      Finnala  3100 

3291  Bruguiere     Terranova  7300 

3292  Same     Dalziel  2182 

3  ime    Oal   Plate  1400 

3294  Same    Anthony  L0280 

3295  Same    Ecklund  2300 

3296  F  &  M   Nil   Bk.Rasmussen  5300 

3297  Whitney        G-arica  4784 

(3248)      S    FORTIETH      200    W      Howe, 
Oakland.     One-story   5-room  dwlg. 

owner W.   II    Jones,   190  40th,  Okd. 

Architect  .  .  .  None. 

work.                                 COST.  $lMin 


Owner John   Heafey   and   wife,   609 

35th,    Oakland. 
Architect  ...David     C.     Coleman,     Mer- 
chants'   Nat'l.    Bank    iBldg., 
Sar.    Francisco 
Contractor.. O.      -M.    Bullock.    1706      Sth, 

Oakland. 
Filed   Nov.    3,   '13.      Dated    Oct.    6,   '13. 
Frame   up   and   root   hoards   on...      Vi 
Exterior     plastered     and     interior 

brown    coated    V± 

Completed    and    accepted % 

Hi;   days   after 14 

TOTAL,  COST.  (3944 
Bond,  $2000.  Sureties,  W.  C.  Leverich 
and  I.  E.  .Maxwell.  Limit.  75  days. 
Forfeit,  $5  Plans  and  specifications 
tiled 


E  TOWNSEND   90  S   Everlt   Ave 

Oakland.      one-story    5-room    dwlg. 

Paul     ! :      \\ [burn 

Ave.    Oakland. 
Architect  .  .    :.  ■ 

-.:  ork.  COST,   $19S0 

\V  EL  CENTRO  120  S  13th  Ave., 
Oakland.       Two-Story     6-room    dwlg. 

Emma  Vaughn,  5S33  Ayala, 

Oakland. 

.M.    C.    Vaughn.    ".S3."    Ayala 
Oakland.  T,    $3000 


Contractor. 


LOT    26    Amended      Map      Alta 
Piedmont     Tract,    Oakland     Tp.      All 
work     for     on 
attic  dwelling. 


SE  FIFTY-NINTH  &  HEARN 
N  40xS  100,  Oakland.  All  work  for 
two-story    and    basement    dwelling. 

Win.   A.   Pryal   &  wife,   101 

59th,   Oakland. 
Architect  ..  .David     C.     Coleman.     Mer- 
chants'   Nat'l.    Bank    Bldg., 
San   Francisco. 
:,!.().    M.    Bullock,      1706      sth. 
Oakl."  .'I 
Filed   Nov.   3,  '13.     Dated  Oct.   6,  '13. 

up   :'.nd   roof  boards   on...      ',4 
Exterior    plastered,    interior    brown 

coated   and    roof  shingled % 

eted    and    accepted 14 

38  days  after % 

TOTAL  COST.  $3300 
Bond.  $1650.  Sureties.  W.  C.  Leverich 
and     -I      E.     Maxwell.       Limit,     70     days. 

Forfeit,     $5.       Plans    and    S] 

Hied. 


Architect  . 
Contractor. 


WTednesday,Novemberl2,1913. 

.  ...C.   C.   Cowan,      3556     Maple 
Ave.,  Oakland. 

t  .  .  .None. 

ork.  COST,    $1000 

NO.  237  PERRY,  Oakland.     Ad- 

.  ...F.   F.   Samuels,   Premises. 
.None. 
.E.    Sims,    272    40th,    Okd. 

COST,    $600 


'1    No.    2332    RANSOME   AVE..   Oak- 
land.     Alter   and    repair. 

Owner Elsie   C.    Phillips,   Prem. 

Architect.  .  .None. 

Contractor.  .C.     H.     Mills,     2217     Peralta 
Ave.,  Oakland. 

COST,    $400 


(3264)  LOT  58  Map  Temescal  Park.; 
Nos.  164-106  49th  and  building  in 
rear,   Oakland.     Fire   repairs. 

Owner W.     B.     Thomas,     Oakland. 

Architect  . .  .None. 

Contractor.  .Otis   M.    Brown,   5007    Web- 
ster,   Oakland. 
Filed   Nov.   4,   '13.      Dated   Oct.    31,    '13. 

Completed    and    accepted $1060 

TOTAL  COST,  $1060 
Bond,  none.  Limit,  40  days.  Forfeit, 
none.      Plans   and   specifications  filed. 

(3265)  NO.  1503  OAK,  Oakland.  Two- 
story  garage. 

Owner Mrs.  F.  R.  Coleman,  Prem. 

Architect  .  .  .None. 

Contractor.  .J.  F.  Koegler  &  Co. 

COST,   $1000 


(3266)     N     CAVOUR      279   —     Lawton. 
Oakland      One-story    5-room    dwlg. 

Owner A.    Hammerberg,    491    63rd, 

Oakland. 
Architect  .  .  .one. 
Day's  work.  COST,  $2000 


(3267)      S    KALES    AVE    150    W    Broad- 
way.     Oakland.        One-story      4-room 
dwelling  and  garage. 
Owner Mrs.    Raymond,    West    Ber- 
keley. 
.None. 

.L.     L.     Shepard,     243     Alca- 
traz    Ave.,    Oakland. 

COST.   $2500 


Architect  .  . 

Contractor. 


(32711  SE  SIXTEENTH  AND  SAN 
Pablo  Ave  NE  18.68  SE  80.10  SW  36.42 
S\\  75.19  N  67.46.  Oakland.  All  work 
tor  plant  for  operating  passenger 
elevator  doors  for  eleven-story  Class 
"A"  bank   and  office   building. 

owner First     Trust       &       Savings 

Bank;     P.     J..    Walker     Co., 
Agents,     Monadnock     Bldg., 
San   Francisco. 
Architect  ...L.   B.   Button  Co.,  Chronicle 

Bldg.,   San   Francisco. 
Contractor.  .Randall       Elevator       Door 
Control      Co.,    115     Mission, 
San     Francisco. 
Filed    Nov.    5.    '13.      Dated    Oct.    30.   '13. 

Completed   and  accepted 75% 

3(i    flays    after 257o 

TOTAL  COST.  $2750 
Bond,  $1375.  Surety,  Aetna  Accident 
.v;  Liability  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and  speci- 
fi  cat  ions   filed. 


3257)      N   ARKANSAS   180  10  Maple  Ave 
Oakland,      one-story   4-room   dwlg. 


(3272)  LOT  11  East  Piedmont  Heights 
Extension.  Oakland.  All  work  for 
!wo-story  dwelling. 

1  u\  ner John       Van 

Vernon    Ave.. 
Ai.h  [tect  .  •  •  None 


Sicklen. 
Oakland. 
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Wednesday.  Xovember  12.191". 

Contractor.  .H.     M.    Swalley,    3501    Col- 
lege  Ave.,   Oakland. 

Filed   Nov.   3,  '13.      Dated   Nov.    4.  '13. 
Frame     up   and     ready   for     roof 

sheathing     $1350 

Rough    plaster    on 1350 

Finish     in     place,     sash     set    and    O 

P    floors    laid    1350 

Usual     35     days 1346 

TOTAL  COST.    $3396 

Bond.     none.       Limit,     100     days     afteri 

\'cv.  5.     Forfeit,  none.   Plans  and  speci- 

fications   filed. 


(3874)      NO,     46S    FORTY-NINTH.    Oak- 
land.    Alterations. 

Owner W.    B.    Thomas.    Woolsey    & 

Telegraph,    Oakland. 
Architect  .  .  .None. 

Contractor.  . o.     M.     Brown,    5007     Web- 
ster,  Oakland. 

COST,  $500 


(32731      NOS      464-466       FORTY-NINTH, 
Oakland.      Alterations. 

Owner W.    B.    Thomas.    Woolsey   & 

Telegraph,    Oakland. 
Architect  .  .  .None. 

Contractor.  .O.     M.     Brown,     5007     Web- 
ster, Oakland. 

COST,    $500 


(3276)      NO.    107    PONTIAC    AVE.,    Oak- 
land.     Alterations   and    additions. 

Owner Mrs.   Bonton,  Premises. 

Architect  . .  .None. 

Contractor.  .J.    Norris.    2936    Telegraph 
*ve.,  Oakland. 

COST,    $400 


(3279)      W  CROFTON  AVE  S  Boulevard 
Way,  Oakland.      Two-story   dwelling. 

Owner Lydia   J.   Parsons.    34S   3Sth, 

Oakland. 
Architect  . .  .None. 

Contractor. -Oakland  Bids.  Co.,  Security 
Bank   Bldg.,  Oakland. 

COST,  $4500 


(32S0)      NO.    673    WESTLY   AVE.,      Oak- 
land.    Garage. 

Owner .Mrs.    Ida      B.    Gentry.       104 

E-lSth,  Oakland. 
Architect  .  .  .None. 

Contractor.  .J.  F.  Shrader,  520  16th,  Okd 
COST,    $400 


(3581)      NOS.     516-1S    TWELFTH.    Oak- 
land.     Alterations    and    repairs. 

Owner Harhaugh    Bros.,    535    13th. 

Oakland. 
Architect  .  .  .None. 

Contractor.  .T.    G.    Walker,    6610    Whit- 
ney. Oakland. 

COST,    $1000 


(32S2)      NW   FORTY-NINTH  AN 

lo,   Oakland.        One-story      5-room 
dwelling. 

owner IV   A.   Stuart.   616   41st.  Okd. 

.    t  . .  .None. 

D  ly's   work.  COST,   $2250 


(3233)  N  SINTY-FIRST  66  W  Fre- 
mont. Oakland.  One-story  l-room 
dwelling. 

Owner Pietro   Demattei.    5882    Yal- 

lejo,  Oakland. 
I  ■  t  .  .  .None. 
Contractor.  .M.    E.     Valente.     5882    Val- 
lejo,    Oakland. 

COST,  $1000 


13284)      N    NAL-EAN    PLACE    75    W   55th 
Ave  .     Oakland.       One    and     01 
story   6-room  dwelling. 

Owner Dean    &    Wade 

Architect  .  .  .None. 
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Contractor.  .G.      B.      Hollenbeck,      5210 
Fairfax    Ave.,    Oakland. 

COST,   $2400 

(32S6)  S  NEVIL  200  W  38th  Ave.,  Oak- 
land. One  and  one-half-story  five- 
room  dwelling. 

Owner Horace    Wing,    4438    Colby. 

Oakland. 
Architect  . .  .None. 

Contractor.  .Theo.   Fenn.   749   61st.  Okd. 
COST 


(3287)  E  SIXTY-SECOND  AVE  100  N 
Orion,  Oakland.  Two-story  S-room 
dwelling. 

Owner Rev.    E.   J.    Nolan.   62nd   Ave 

and   Orion.   Oakland. 
Architect  . .  .None. 

Contractor.  .K.         M.       Sheridan,       1020 
Broadway,    Oakland. 

COST,  $4900 


(32S9)      NE    BROOK   AND    BROADWAY 
SOxSO,    Oakland.  All    work       except 

brick  work,  terra  cotta  flues  and 
trenches  for  one-story  brick  auto 
sales   room   and   garage. 

Owner F.   W.   Taylor. 

Architect  ..  .Rousseau  &  Rousseau. 
Monadnock    Bldg.,    S     F. 

Contractor.  .Geo.  G.  Kneppler  and  H.  J. 
Hoist,  606  Haight  Ave. 
Alameda. 

Filed  Nov.   6.  '13.      Dated  Oct.   27,  "13. 
Ready    for    tar   and   gravel   roof.  .       '4 

Brown    coated    >& 

Completed    and    accepted 14 

Usual     35     days '4 

TOTAL    COST.    $7200 

Bond,  $3600.     Sureties,  Wm.  E.  Dowling 

and  A.  J.  Dowling.     Limit,  90  days  after 

receiving       building     permit.         Forfeit. 

none     Plans   and  specifications   filed. 


(4390)    BRICK    WORK,    TERRA    COTTA 

flues   and   trenches   on   above. 
Contractor.  .Finnala    &    Seaholm. 
Filed  Nov.   6.   13.      Dated  Oct.    22,   '13. 
Brick  walls  up  to  level  ready  for 

truss   to   be   set $1000 

Brick    work     completed    and    ac- 
cepted         1100 

Usual     35     days 1000 

TOTAL  COST,  $3100 
Bond,  $1550.  Surety.  National  Surety 
Co.  Limit,  as  soon  as  possible.  Forfeit, 
none.     Plans  and  specifications  filed. 


NW  TWELFTH  AND  GROVE 
50x112,  Oakland.  Plastering  for  six- 
story  and  basement  brick  and  steel 
apartment   house. 

Owner The      Bruguiere      Co.,       133 

Geary,    San    Francisco. 
Architect  .  ..Chas.     W.    MeOall,    Central 
Bank  Bldg.,  Oakland, 
tor.  .Terranova    Bros.,      68    Po    t, 
San  Francisco. 
Filed   Nov.   S.  '13.      Dated   Nov.   5,  '13. 

Lathing    completed     $1700 

Brown    coated    1700 

Completed  and   accepted 1700 

Usual  35   days 1700 

Completing  repair  all  damages 
made  by  other  sub-contractors.  500 
TOTAL  COST,  $7300 
Bond,  $3630.  Surety.  Southwestern 
Surety  Insurance  Co.  Limit.  33  days. 
Forefit,  none.  Plans  and  specifications 
tiled. 


0:2:121      SHEET   METAL  AND   AWNING 

box  on  above. 
Contractor.  .Robert       Dalziel,    Jr.,       215 

Washington.    Oakland. 
Filed    Nov.   8,   '13.      Dated   Nov.    5,   '13. 

of  work  completed $si6 


SI 


Completed     and     accepted 816 

Usual    35    days 550 

TOTAL  COST.    $21S2 

Bond,  $1100.     Sureties,  Andrew  and   An- 

■     S.    Dalziel.         Limit,    25      days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


GLASS       AND       GLAZING       ON 
above, 
Contractor.  .California  Plate  &  Window 
Glass  Co..  S64  Mission,  S.  F. 
Filed   Nov.  S.  '13.     Dated   Nov.  5,  '13. 

Exterior    glazed     $700 

Completed    and    accepted 345 

Usual    35    days 355 

TOTAL  COST,  $1400 
Bond,  $700.  Sureties,  Ben  Sheurman 
and    Richard      O'Conner.      Limit,      none. 

none.     Plans  and  specification 
filed. 


(3294)    LUMBER,  CARPENTER,  LABOR 
stairs,    roofing,   and   dampproofing   on 

Contractor.  .Anthony  &  Heyer.  Oakland 
Filed  Nov.  S,  '13.     Dated  Nov.  S,  '13. 
Framing      and      sheathing      com- 
pleted      $   900 

Dampproofing     and  roofing     com- 
pleted           300 

Finish      floors   in      place  and     in- 
terior frame  ready  for  lath 2500 

Mill    work    set    up.    except    sash, 

doors  and  kitchen  fitting 1600 

Completed   and   accepted 2300 

Usual    35    days 2680 

TOTAL  COST,  $10,280 
Bond.  $5140.  Sureties.  Malinda  C.  An- 
thony and  C.  W.  Heyer.  Limit,  40  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


PAINTING    ON    ABOVE. 

Contractor.. Ecklund  &  Efkamp,  Okd. 

Filed  Nov.  S,  '13.     Dated  Nov.  5,  '13. 
Interior    and    exterior    primed ...  .$574 

2nd  coat   finish  on  all  floors 574 

Completed   and   accepted 574 

Usual    33    days 57S 

TOTAL  COST.  $2300 

Bond.    $1150.      Surety.    Chicago    Bonding 

&    Surety   Co.      Limit,    20   days.      Forfeit. 

none.      Plans  and  specifications   filed. 


N    LIZZIE.      bei    1st    and      Rail 
Road    Ave..    Livermore.      All   work    for 
one-story    reinforced   concrete    bldg. 
Owner Farmers'  &   Merchants'  Na- 
tional  Bank. 
Inspector  ..  .L.    M.   MacDonlad. 
Architect  .  .  .None. 

Lor..C.    H.      Rasmussen,      Liver- 
more. 
Filed    Nov.    7,  '13.      Dated   Nov.    4.  '13. 
Foundation    laid    and   material    on 

1     Yt 

Concrete  wall  completed  and  roof 

on    V< 

Completed  and   accepted % 

:::■    days '«, 

TOTAL  COST,  $.-.:;>"! 
Bond.  none.  Limit.  45  days.  Forfeit, 
none.      Plans  and  specifications   filed. 

1 32:i7  1      S       TWENTY-EIGHTH       85       E 
■I  way.    Oakland.      Two-story     12- 
room    flats. 

Owner O.    D.   Whitney,    2667   Valdez 

( lakland 

A     V     I'.rown.  710  24th.  Okd 
Contractor.  .F.    H.    Garcia.    1527    E-I5th. 
Oakland. 

COST.  $4784 


building  Contracts  Awarded 
Berkeley. 


No.        Owner                      Contractor  Amt. 

3250  Cal    Cafe    G laser  1500 

3251  Monroe     Monroe  2000 

3252  Fowler     Fowler  L000 

3253  Reed      Janssen  2;',ooo 

3200      Marshall      Dings  4000 

3261  White     Squires  1500 

3262  Slone      Stone  S00 

3263  Gayetti     Brikson  1875 

3268     Cong    Church     Wilkie  10800 

3369      Fuller     Sherwood  1500 

3270      Harris      Herb  850 

::27::     McCoy    Engler  0!)72 

3285      Tupper     Reed  500 

3»88      No   Blky   Cong   Ch. .Wilkie  10794 

(3250)      NO.     1126       BROADWAY,  Ber- 
keley.     Alterations. 

Owner California  Cafe,  2070  Union 

San    Francisco. 
Arc  litect  .  .    None. 

Contractor.  .J.       P.    Glaser      &    Co.,       45 
Powell.   San   Francisco. 

COST,   $1500 


(3251)      NW   TAFT  AND  MANILA,   Ber- 
k  !ley.     One-story   5-room   dwelling. 

Owner J.      W.     Monroe,     690     61st, 

Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $2000 


(3252)  NO.  1106  CHANNING  WAY, 
Berkeley.      Addition. 

Owner Mrs.    Lilah    Fowler,    Prem. 

Architect  . .  .None  . 

Contractor.  .O.  W    Fowler,  Premises. 

COST,  $1000 

(3253)  N  DURANT  101  W  Bowditch, 
Berkeley.  Three-story  and  basement 
35-room   apartments. 

Owner Sarah    B.    Reed. 

Architect  ...H.        C.        Baumann,        504 

Chronicle   Bldg.,  S    F. 
Contractor.  .E.    A.    Janssen,    929    Hearst 

Bldg.,  San   Francisco 

COST,    $25,000 


(3260.)      S    RUSSELL    209    W    Claremont 
Ave.,    Berkeley.        Two-story      8-room 
dwelling. 
Owner Marshal]    Diggs,   2544    Bow- 
ditch,  Berkeley. 
Architect.  .  .Maury     Diggs,     2544     Bow- 
ditch.    Berkc  ley. 
Day's    work.  WiT,   $4000 

(3261)      >V       MILVIA     136      N    Berkeley 
Way,   Beikeley.     Alterations. 

Owner Mrs.      E.      J.      White,      1912 

Milvia,   Berkeley, 
eel  . . .  Non  e. 
Contract.,!-.  .  10.     J.     Squires,     2117     Rose, 
Berkeley, 

COST,   $1500 


W      ADELINE      110   S     Russell, 
Berkeley.     Addition. 

1.    T.    Stone,    2910    Adeline, 

Berkeley. 
Al  ch  iti"  t  ...  None. 

work.  COST,  $S00 


(3263)      E     BONITA     320    N     Rose,    Ber- 
Oni      i  nd    oni    half-story    live- 
room   dwelling. 

Owner r  -  i;:;;i      Milvia, 

Berkeley. 
A  chitect  .  .  .  None. 

Contractor.. Brikson       &       Fredrk-kson, 
la,    Berkeley. 
COST,   $1875 


Building  and  industrial  news 

Owner ( 'ongregational    Church, 

Architect  ...J.   W.   Plachek,   1424  Spring 

Berkeley. 
Contractor.  .Andrew    Wilkie    Co.,    S.    F. 

National    Lank    Bldg.,    S.    F. 
COST,    $10,800 

(3269)  N  WARD  300  E  Mable,  Ber- 
keley.      One-story    5-room    dwelling. 

Owner J.    H.   Fuller,   2377   Woolsey, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .F.   E.  Sherwood,  Stege,  Cal. 
I  !(  iST,    $1500 

(3270)  NO.  1515  FAIRVIEW,  Berkeley 
Alterations. 

owner Mrs.   O.   H.   Harris,   Prem. 

Architect  .  .  .None. 

Contractor.  .S.    10.       Herb,    35S      Myrtle, 
Oakland. 

COST,    $S50 

(3273)  LOT  25  Hopkins  Terrace  No  3, 
E  Arch  50  S  Glen  Ave.,  Berkeley.  All 
work  for  two-story  and  basement 
dwelling. 

Owner Fannie   E.   McCoy,  S.  F. 

Architect  .  .  .None. 

Contractor.  .Louis    Engler,    2721    Haste, 
Berkeley   . 

Filed    Nov.    5,    '13.      Dated    Nov.    3,    '13. 

Frame    up    y4 

Interior    plaster    on 14 

Completed   and   accepted 14 

Usual    35    days 14 

TOTAL    COST,    $6972 

Bond,    none.      Limit,    75    days.      Forfeit, 

none.     Plans  and   specifications   tiled. 

(3285)      NE  SHATTUCK  &  KITTRIDGE 

Berkeley.     Alterations. 
Owner Tupper   &   Reed,    2254    Ful- 
ton, Berkeley. 
Architect  . .  .None. 
Day's    work.  COST,    $500 

(32S8)  SE  CEDAR  AND  WALNUT. 
Berkeley.    All    work    for   frame   church 

Owner North       Berkeley      Congre- 
gational   Church. 

Architect  ..  .James      W     Plachek,       1424 
Spring,   Berkeley. 

Contractor.  .Andrew   Wilkie  Co.,   Clunie 
Bldg.,   San   Francisco. 

Filed    Nov.    7,    '13.      Dated    Oct.    30,   '13. 
Excavation  and  foundations  com- 
pleted       $1S00 

Frame   and    roof    completed 2099 

Rough  plumbing  and  electric 
work  ami  interior  plaster  com- 
pleted          2099 

Completed   and   accepted 2098 

:iO    days    after 2698 

TOTAL  COST,    $10,794 

Bond,    none.      Limit,    100    days.      Forfeit, 

$10.      Plans   and    specifications   none. 


Wednesday.November  12, 19li3. 

Contractor.  .A.   Bennett,   861   27th,   Okd. 
COST,  $400 


Building  Contracts  Awarded. 
Alameda. 


No.       Owner  Contractor        \mt. 

"27  7      SWayne     Foster  500 

3278      Bennett     Bennett         400 


(3277)      NO.    1717   ALAMEDA  AVE.,  Ala- 
meda.     Alter  dwelling. 

Owner Mr.     Swayne,     Premises. 

Architect  .  .  ,C.  11.  Foster  &  Son. 
1  lontraetor.  ,C.    11.    Poster   &   Son.      1  129 
oak,    Alameda. 

COST,    $500 


.-10     WALNUT       AND       CEDAR, 
Berkeley.     One-story  church. 


1  3  ',■-  1      NO      1610     WALNUT,     Alameda, 
Addll  ion   to  dwelling. 

1  Iwner Sylvia    Bennett,    86]      27th, 

'  1  ikland, 
Architect  .  .  .  None, 


SUMMARY    OF      APPLICATIONS      FOR 

III  II. DIM;   PERMITS,  BUREAU  OF 

PERMITS     AND    LICENSES. 

OAKLAND,     CAL. 


For    the    Month    of    October,    1013. 

Classification  No.   of 

of  Bldgs.  Permits 

Issued  Cost 

1-story    dwellings     ....      75  $123,338.50 

1%-story    dwellings     ..      10  26,035.00 

2-story    dwellings     ....      25  97.261.00 

2-st    dwlgs    with    stores        3  5,735.00 

2-story    apartments    ...         1  4,000.0(1 

3-story   apartments    ...        1  30,000.00 

2-st   apmts   with   stores        1  8,490.00 

2-st    flats    with    stores.        1  5,500.00 

1 -story    stores    1  5,750  00 

1-story   Class   "C"   steel 

frame    &    brick    bldg.         1  178,000.00 
2-story   Class   ''A"    steel 

&     concrete     school..        1  166,310.00 
2-story  brick    factory..         1  36,576.00 
1-story    brick    auto    re- 
pair   shop     1  4,550.00 

1-story    factory    1  6,500.00 

1%-story    stable    1  4,950.00 

1-story    offices    1  2,500.00 

1 -story   green   houses    .        3  355.00 
Work        shops,         tank 

frames    and    bains...         7  1,925.00 
Garages,       sheds      and 

stables     37  9,704.00 

Alterations,       additions 

and    repairs     176  59,907.95 

Total     34S  $777,387.45 

TOTAL  NUMBER  OF  PERMITS  AND 
TOTAL  COST. 

New    construction     ....    172  $717,497.50 
Alterations,       additions 

and    repairs     176  59,907.95 

Total      348  $777,387.45 


COMPLETION  NOTICES. 


ALAMEDA    COUNTY. 


RECORDED  ACCEPTED 

Nov.  3,  1913 — LOT  2  BLK  2  .Map  San 
Pablo  Tract,  Oakland  Tp.  David 
Craig  to  C  L  Decker  Co.. Oct.  4,   1913 

Nov.  3,  1913 — SE  FOURTEENTH  AVE 
119.16  SW  Hopkins  SW  60.05  SE 
66.54  NE  38.05  NW  31.03,  Okd.  P 
E  Baird  to  Lundberg  &  Court- 
right Oct.     28,     1913 

Nov.  3,  1913 — SE  FOURTEENTH  AVE 
63,40  SW  Hoqkins  SW  56.06  SE 
31.03  E  41.31  NW  50,  Okd.  P  E  Baird 
to  Lundberg  &  Courtright.Oct.   28,  '13 

Nov.    3,    1913— LOT   95   Oak   Park   Tract. 
Okd.     A  E  Berg  to  Winge  &  Holm- 
gren     Oct.    31,    1913 

Nov.  3,  1913— LOT  3  Map  Claremont 
Extension,  Okd.  B  F  Butler  to 
whom    it    may   concern.  .Sept.    11,    1913 

Nov.  3,  1913— PLOT  12  and  part  Plot 
10  Boardman's  Map  Rancho  Arroyo 
de  la  Alameda,  Washington  Tp. 
Board  of  Trustees  Masonic  Homes 
ni  California  to  Robert  Dalziel  Jr 
Oct.   23,    1913 

Nov.  I,  1913-  LOT  155  4th  Ave  Terrace 
Ext,  Okd.  Fred  C  Joorfetz  to  B  A 
Stewart Nov.  3,  1913 

Nov.  4,  1913 — Si-.DVN  1  IN  LOT  2S 
Map  No.  -3  Glen  Echo  Tract>  Pied- 
monl  to  Gertrude  Huddleson  to 
whom  ii  ma  v  ooneern Nov.  ::.  1913 

Nov.  4,  1913— LOT  6  BLK  "G"  Map 
lih  Ave  Terrace,  Okd.  Harry  C 
Morlson   to   Roger  'Coit....Nov.    1,   1913 


Wednesday.  November  12, 1913. 

Nov.  5,  1913— LOT  25  BLK  "K"  Map 
4th  Ave  Terrace,  Okd.  Herbert 
Canning  to  whom  it  may  concern 
Nov.    4,    1913 

Nov.  5,  1913— NW  COR.  5  ACRE  TCT 
known  as  Wellman  Place  SW  513-9 
NW  292-7  NE  459-5  SE  287-S,  Okd. 
Little  Sisters  of  the  Poor  of  Oak- 
land  to  The  Turner  Co.. Oct.   31,   1913 

Nov.    5,    1913 LOT    338    Map    Stone 

Orchard,  Stonehurst,  Okd.  Grace 
A  Ridley  to  John  Perona..Oct.  2S,  '13 

Nov.  5,  1913 — LOT  3  BLK  "C"  Map 
Mastick  Park,  Ala.  Evelyn  M  Her 
to  whom  it  may  concern.  .Nov.  4,  1913 

Nov.  6,  1913— N  30  LOT  15  and  S  10 
Lot  14  Blk  ''E"  Map  Waterside 
Terrace,  Ala.  Mark  T  Cole  to  whom 
it    may    concern Nov.    5,    1913 

Nov.  6,  1913— N  31.5  LOT  13  and  S  10 
Lot  12  Blk  "E"  Map  Waterside 
Terrace,  Ala.  Mark  T  Cole  to  whom 
it   may  concern Nov.   5,   1913 

Nov.  7,  1913— LOT  2S  BLK  "P"  4th 
Terrace,  Okd.  E  W  Woodward  to 
whom   it   may   concern. .  .Nov.    6,   1913 

Nov.  7,  1913— LOT  23  BLK  6  4th  Ave 
Heights,  Okd.  E  O  Pendleton  to 
O    M    Bullock Nov.    7.    1913 


LIENS  FILED. 


ALAMEDA   COUNTY. 


Nov.  4,  1913 — LOT  23  BLK  17  Map 
Havenscourt,  Okd.  Hogan  Lumber 
Co  vs  MacArthur  Bros  Inc  and  J 
Piconia     _ $39  4.91 

Nov.  5,  1913 — ADDISON  NO.  1719,  E 
34  Lot  5  Range  7  Map  Sbdvn  6  and 
7  Hardy  Tct,  Bkly.  A  Dalgleish  vs 
H  E  Sullivan  and  Mrs  H  A  Long.. $47 

Nov.  3,  1913— N  BOND  W  100  51st 
Ave  W  40xN  120,  Okd.  W  S  Cooper 
vs   William   Le   Baron $43.50 

Nov.  6,  1913 — LOT  1  and  W  10  Lot  2 
Blk  119  Allston  Tract,  Bkly.  J  C 
Sullivan  vs  Samuel  Illich  and  John 
Laamenen     $S0 

Nov.  6,  1913— W  PTN  LOT  31  Map 
Potts  Tract  San  Pablo  Ave.  Okd. 
J  C  Sullivan  vs  Margaret  A  Powers 
and   John   Laamenen $95 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


CITY  HALL — 2  story  and  has.:-,  l.rick 
or  reinforced  concrete.  $40,000.  San 
Mateo,  San  Mateo  Co..  Cal.  Architects, 
Havens  and  Toepke.  46  Kearny  street. 
S.  F.  Owners,  City  of  San  Mate...  The 
architects  have  just  been  commissioned 
to  prepare  plans  for  this  building  and 
complete  details  are  not  available.  The 
structure  will  be  designed  in  the  . :1  assic 
style  and  will  be  as  near  fireproof  as 
the  amount  available  will  permit  Plans 
are  to  be  so  arranged  that  tli e  building 
will  house  all  the  city  office?  including 
I  e  police  and  a  part  of  the  city  Are 
department.  Several  fireproof  vaults 
will  he  installed.  Interior  finish  will 
probably  be  of  pine  and  hardwood.  A 
large  council  chamber  is  to  occupy  a 
large  portion  of  the  second  floor.  There 
will  be  steam  heat.  Exterior  of  the 
building  will  l.e  faced  with  either 
tressed  brick  or  cement  plaster.  Fur- 
ther mention  will  be  mode  of  the  work 
as   pians  progress. 

Contracts  Awarded. 
HOTEL— 3  story  and  base.  Class  B 
construction,  reinforced  concrete  type. 
$50,000.  South  San  Francisco.  San 
Mateo  Co..  Cal.  Architects.  Havens  & 
Toepke,   46   Kearny   street,   S.   F.     Own- 


BUILDING   AND    INDUSTRIAL  NEWS 

ers,  South  San  Francisco  Land  and  Im- 
provement Co.  Contractors.  Thomas 
Days'  Sons.  Sharon  Bldg.,  S.  F.  Con- 
tract   price,    $50,000. 


Building  Contracts. 

SANTA   CLARA   COUNTY. 

SPRINGDALE  FARM  part  of  Lots  3 
and  4  NW  '4  Sec  2  Twp  8  South 
range  2  W.  All  work  for  one-story 
frame   dwelling. 

Owner Mrs.       Minnie      H.      Bazata. 

Saratoga,   Cal. 
Architect  ..  .C.    W.    Dickey,   Central   Bk. 

Bldg.,    Oakland. 
Contractor.  .John  Rodoni.  Saratoga,  Cal 
Filed  Nov.   5,  '13.     Dated  Nov.  3.  '13. 
Excavating     and     concrete     work 

done Vt 

Whole    structure    under   cover....      »4 

When  completed    '  i 

Usual   35   days >4 

TOTAL  COST.  $9050 
Bond,  $2262.  Sureties.  J.  A.  Kerr  and 
R.  L.  Hogg.  Limit,  90  days.  Forfeit, 
none.     Plans   and  specifications   filed 


LOT  3  BLK  5S  Reeds  Addition  City  of 
San  Jose.  All  work  for  one  and  one- 
half-story   frame   bungalow. 

Owner Wm.   Schuh,    822   So-Second, 

San  Jose. 

Architect  . .  .L.   T.   Lenzen,   110  S-Second 
San  Jose. 

Contractor.    J.  F.  Dowle,  San  Jose. 

Filed  Nov.  7,  '13.     Dated  Nov.  5.  '13. 
Frame  up  and   roof  covered   with 

boards     $S73 

All  outside  covered,  windows  and 
doors  hung  and  1st  coat  stain  on.    873 

When    completed     S73 

Usual   35   days S73 

TOTAL  COST.    $3495 

Bond.  $1750.  Surety.  The  Title  Guaranty 

and  Surety  Co.  of  Pennsylvania.     Limit, 

70    days.      Forfeit,    none.         Plans    and 

specifications  filed. 


Building  Contracts. 


SAN     MATEO     COUNTY. 


COR.  GRAND  AND  LINDEN  AVES., 
South  San  Francisco.  All  work  for 
three-story  Class  "B"  reinforced  con- 
crete  stores  and   hotel. 

Owner South    San   Francisco   Land 

&   Improvement  Co. 
Architect  ..  .Havens       &       Toepke,        46 

Kearny,    San    Francisco. 
Contractor.  .Thos.   H.   Day's  Sons,  Shar- 
on  Bldg.,  San   Francisco. 
Filed   Nov.    6,   '13.      Dated    Nov.    3.   '13. 
90%  value  of   work   and   materials 
on   1st  &   15th    of  each   month .  .$53,640 

Usual    35    days 5,960 

TOTAL  COST,  $59,600 
Bond.  $30,000.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  140  working  days 
after  date.  Forfeit.  $20  per  day.  Plans 
and   specifications  filed. 


LOTS  9  AND  10  BLK  11,  Menlo  Park. 
All  work  for  two  and  one-half-story 
dwelling. 

Owner Ada   C.   Williamson. 

Architect  .  .  .  W.    Jones    Cuthbertson,    32S 

Montgomery,    S.    F. 
Contractor.  .A.     Dahlberg.     3525 

mento,    San    Francisco. 
Filed   Oct.   30,   13.      Dated   Oct.   24,     13. 

Frame    up    $1173 

1st    coat    plaster   on 1173 

When    completed     117a 

Usual    35    days 1173 

TOTAL    COST,    $4692 


.,3 


Bond,  $2346.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  90 
.lays  after  date.  Forfeit,  none.  Plans 
and   specifications   filed. 


VALPARAISO  AVE.,  Menlo  Park.  Sand, 
stone  and  granite  work  for  South 
Wing   Convent   of  Sacred   Heart 

Owner Academy      of      the      Sacred 

Heart. 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 

Bldg.,    San    Francisco. 
General     Contractor. . Daniel     J.     Byron, 
Lick    Bldg.,    San    Francisco. 
Sub-Contractor.  .The     McGilvray     Stone 
Co.,     Townsend     near     7th, 
San    Francisco. 
Filed   Nov.   5,  '13.     Dated  Oct.   22,  '13. 
of  value  of  work  &  materials 
on   1st  &   15th   of  each   month  .$S887. 50 

Usual    35    days,    25% 2962.50 

TOTAL  COST,  $11,850.00 
Bond,  $5975.  Sureties,  John  D.  Mc- 
Gilvray and  Robert  Dewar.  Limit,  100 
working  days  after  date.  Forfeit,  $25 
per  day.     Plans  and  specifications,  none 


POINTING      AND      CLEANING      DOWN 
sand,    stone    and     granite     work     on 
above. 
Sub-Contractor.  .The     McGilvray    Stone 
Co.,     Townsend     near     7th. 
San  Francisco. 
Filed  Nov.   5,  '13.     Dated  Oct.  22,  '13. 

Completed   and   accepted $200 

TOTAL  COST.  $200 
Bond,  none.  Limit,  20  working  days. 
Forfeit,    plans   and    specifications,    none. 

PORTALO,  near  Woodside.  All  work 
for  one-story  frame  building  with 
hay  loft,  to  be  used  as  horse  and 
cow  barn. 

Owner William    Fitzhugh. 

Architect  ..  .W.     Garden     Mitchell     and 
Charles    Ed.     Hodgei.     Mo- 
nadnock  Bldg.,  S.  F. 
Contractor.  .F.   W.   Fox. 
Filed  Oct  2S,  '13.     Dated  Oct.   27,  '13. 
Frame    up    to    2nd    floor    and    2nd 

floor    laid     $445 

Rafters    on,    roof    shingled,    etc..    445 

Completed    and    accepted 4  4  3 

Usual    35   days. 445 

TOTAL  COST,  $17S0 
Bond,  $900.  Sureties,  H.  T  Tay.or  and 
K.  Rankin.  Limit.  40  days  after  Oct. 
28.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

VALPAHISO  AVE  near  Menlo  Park. 
Tinning,  galvanized  sheet  iron,  etc., 
for  three-story  brick  building  (South 
Wing    addition. etc  ) 

Owner Academy      of    the      Sacred 

Heart    of    Menlo    Park. 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 
Bklg.,   San   Francisco, 
tor.. The   John    Stock    Sons. 
Filed  Oct.   27,  '13.     Dated  Oct.   14.  '13. 
1st    &    13th    of    each    month,    75% 

$3761.25 

Usual    35    days.    25% 1233.75 

TOTAL  COST,  $5015.00 
Bond,  $2600.  Sureties,  A.  H.  Marten 
and  W.  If.  Pomeroy.  Limit,  40  days 
after  roof  boards  are  on  Forfeit,  $23 
per  day.     Plans  and  specifications  filed. 

SLATE   WORK  ON  ABOVE. 
Contractor.  .R.   G.    Graham,    S9S    Monad- 
nock    Bids.,    San    Francisco. 
t.    27.   '13.      Dated    net.    17.   '13. 

•  lelivered    $J00 

When    completed     285 

Usual    35    days 223 

TOTAL  COST,  $910 
Bond,  $500.  Sureties.  R.  G.  Graham 
and  Fidelity  &  Deposit  Co.  of  Maryland 


Limit,    15    working    [lays    after    notified 
to    proceed.      Forfeit,    $25.       Plans    and 

specifications   filed. 


CARPENTRY.  JOINERY.   MILL  WORK. 
glass,     ventilators,     hardware,    stairs, 
marble,   etc.,   on  above. 
Contractor.  .C.  A.  Ingerson,   185  Steven- 
son,  San   Francisco. 
Filed  Oct.  27,  -13.     Dated  Oct.  21,  '13. 
1st    and    lath    of    each    month,    75% 

$28,425 

Usual    35    days,    25% 9475 

TOTAL  COST,  $37,900 
Bond,  $19,000.  Sureties,  M.  F.  Gale  and 
W.  B.  Morris.  Limit,  130  days  after 
completion  of  briok  work  Forfeit,  $25 
per  day.     Plans  and   specifications  filed. 

COMPLETION  NOTICES. 


SANTA  CLARA  COUNTY. 


RECORDED  ACCEPTED 

Nov.  7,  1913— NEAR  COR  TENTH  & 
Julian,  San  Jose.     Hugli  Briody  to  G 

T  Ahlman Nov.  6,   1913 

Nov.  7,  1913 — NOS.  280  TO  288  N-1ST, 
San  Jose.  H  Hoover  to  Robt  Sum- 
mers  Oct.    28,    1913 

COMPLETION  NOTICES. 


SAN     MATEO     COUNTY. 


RECORDED  ACCEPTED 

Oct.  29.  1913 — LOT  41  BLK  10  Crocker 
Estate  Tract.     Arthur  G  Duncan  to 

L  L  Allen Oct.    28,    1913 

Nov.  1,  1913 — SAN  MATEO  PARK, 
San  Mateo.  S  E  Hernia  nee  to  A  F 
Hinz Oct.    31,    1913 


LIENS  TILED 

SAN  MATEO  COUNTY. 


RECORDED  AMOUNT 

Nov.  1,  1913— LOT  1  BLK  17,  San 
Carlos.  Donnelly  &  Waller  vs  J  H 
Plattner     $34.75 

Nov.  1,  1913— LOT  NO.  1  BLK  17,  San 
Carlos.  Pioneer  Plate  &  Window 
Glass  Co   vs  J   H   Plattner $101.02 

Oct,  30,  1913 — LOT  NO.  1  BLK  17,  San 
Carles.     Hull  Bros  vs  J   H  Plattner 

$106.25 

— ♦ 

MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


LAUNDRY  BUILDING — 1  story  and 
base,  reinforced  concrete  and  frame. 
Cost  not  stated.  Napa.  Napa  Co.,  Cal. 
Architect.  State  Architect  George  B. 
McDougal.  Sacramento.  Owners,  State 
of  California.  Plans  and  specifications 
for  a  rew  laundry  building  which  is 
1 1,  he  elected  at  the  Napa  State  Hos- 
pital have  been  completed  and  have  re- 
ceived ii.-  approval  •>!  the  State  Board 
of  Control.  Bids  are  now  being  called 
for  and  will  be  opened  by  the  State 
Board  of  Control  on  November  28th. 
Plans  can  be  sei  ured  from  the  State 
Department  of  Engineering,  Sacra- 
mento. An  official  proposal  appears 
in    another    column    of    this    issue 

NURSERY    BUILDING-      2    stori     and 

i  a  in.-      Ci        el    stated.   Eldridge, 

i',,.,   Cal       ai  .  hitect,    Stati      \i  - 

GeOl  -.'•       I  M'l  >OUgfi  1.       S  Ida  - 

mento.      Owners,         ite     oi     California 
The    plans    for    this     building,    which    is 

:.i  be  c  ei  ted  at  the       ia  .-in.    1 1  ome 

have  irc.n  ,i.    [gned  for  a   nursery  build 
lug    for    males.      Interior    finish    will    be 


ij;  .;  dim;  and  industrial  news 

mi    pini     i      oug    m  .i       !•!. M,       iavi 
approved  and  bids  are  now  beinc 
Figures    will    be    opened    by     the     State 
Board    of    Control    on    November       !6th 
Plans    can    be    secured    from    the    State 
Department    of    Engineering    at    Sacra- 
mento.     An    official    proposal 
in   another  column   of   this  issue. 

INFIRMARY  BUILDING  -  Heating 
Cost  not  stated.  San  Rafael.  Marin  Co., 
Cal.  Architect,  Thomas  O'Conor,  San 
Rafael.  Owners,  .Marin  County.  All 
bids  received  at  the  last  meeting  of  the 
Board  of  Supervisors  for  the  heating 
Mini  ventilating  in  the  new  County  In- 
firmarj  were  rejected  as  being  abo 
the  amount  available.  The  work  his 
been  readvertised  and  new  figin> 
he  opened  on  November  17th.  The  fol- 
lowing is  a  complete  list  of  the  bids 
received: 

.1.    M.    Keppich    $4,780 

Kiernan    and    O'Brien     4,693 

Atlas    Heating   &    Ventilating   Co.       1,990 

R.    Kinsella    1,873 

J.    R.    Hurley   Co 4,688 


Wednesday, November  1-  W1J 
COMPLEXION  NOTICES 


Building  Contracts. 


MARIN    COUNTY. 


LOT  60  Corinthian  Island,  Belvedere. 
All  work  for  five-story  -and  basement 
frame    residence     (plaster    exterior). 

Owner W.    B.    Short,    Cr    Rudgear- 

Merle    Co..    San    Francisco. 
Architect  ..  .John    Hudson    Thomas.    1st 
National    Bank    Bldg.,    Bkly 
Contractor.  .Clarence       G.       Betz,       1536 

Delaware,    Berkeley. 
Filed   Oct.    14,   '13.      Dated   Oct.    9,   '13. 

Frame    up     $11S4.00 

Brown    coated     1184.00 

Accepted     1184.00 

Usual     35     days 11S5.50 

TOTAL  COST,  -$4737.50 
Bond.  $2400.  Sureties,  C.  H.  Holliday 
and  Homer  Whiting.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed 


LOT  6  Map  of  Bush  Tract  Annex,  San 
Anselmo.  All  work  for  one-story 
frame  bungalow. 

Owner L.   K.   Relnhardt,   391G    21th. 

San    Francisco. 

Architect  .  .  .None. 

Contractor.  .Watson      Bros.,      San      An- 
selmo. 

Filed   Oct.   29.  '13.      Dated   Oct.    11,   '13. 

Frame    completed     $350 

Brown    coated    350 

Completed    and     accepted 350 

Usual    35    days 350 

TOTAL   COST,    $1400 

Bond,    none.      Limit,    60   days   from   Oct. 

13.      Forfeit,    none.      Plans    and    specifi- 
cations  filed. 


S  LAUREL  about  195  W  Belle  Ave.,  San 
Rafael.  All  work  for  one-story 
frame    dwelling. 

Owner Frank    Burns,    San    Rafael. 

Architect  ...Joseph    B.    Faggiano. 

Contractor.  .Joseph   B.     Faggiano,     s-an 
Rafael. 

Filed    i»  t.    29,  '13.     Dated  Oct.  29,  '13. 

Frame    up    25% 

Bl  mv,  ii     COS  I'd      25& 

Completed     and     accepted 25% 

i     nil    :••".    .l.i  >  s 2570 

TOTAL  Ci  'ST,   $L':;oo 

Bond,     none.       Limit,    60    days.       Forfeit, 

none.     P'ans  and  specifications  filed. 


MARIN    COUNTY. 

RECORDE1.  ACCEPTED 
Nov.   1,   1913— SE  PINE    ISO  NE  Cedar, 
Linda     Vista     Tract,     San     Anselmo. 
Hans  Walder  to  whom   it   may  con- 
cern     Oct.    31,    1913 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


I'liritCH— 2  story  and  base,  brick 
and  steel,  $20,000.  Fresno.  Fresno  Co., 
Cal.  Architect,  Henry  F.  Starbucfc, 
Ii.- mm.  Owners.  Armenian  Holy  Trin- 
ity Church.  The  building  will  be  erect- 
ed it  the  corner  of  Ventura  and  M 
streets  covering  a  considerable  ground 
area.  Interior  has  been  arranged  for 
a  main  auditorium  and  gallery  seating 
1000  people.  Basement  wTill  contain 
class  rooms,  study  hall  and  social 
rooms.  Interior  finish  will  be  of  pine 
with  a  mahogany  and  marble  sanctu- 
ary. There  will  be  a  central  heating 
system.  Art  glass  will  be  used  in  the 
windows  and  also  in  a  large  dome.  Ex- 
terior of  the  building  will  be  faced  with 
cement  plaster  trimmed  with  granite 
and  large  granite  columns.  Plans  are 
complete  and  figures  are  being  taken 
on   the  work. 

CITY  HALL  ALTERATIONS— Interior 
and  exterior  work  and  heating.  $-7,- 
iiiiii  Bakersfield,  Kern  Co.,  Cal.  Archi- 
tect, Thomas  B.  Wiseman.  Producers' 
Lank  Bldg..  Bakersfield.  Owners,  City 
of  Bakersfield.  The  city  has  purchased 
the  old  County  Court  house  and  have 
had  plans  prepared  for  the  alteration 
of  the  building  into  a  modern  City 
Hall.  This  work  will  include  hollow 
tile  interior  partitions,  plastering, 
metal  ceilings,  new  fiors,  interior  fin- 
ish, plumbing,  he-ating  and  electric 
work  Plans  are  complete  and  figures 
are  now  being  taken.  Bids  will  be 
opened  by  the  City  Council  on  Novem- 
ber 1Mb.  Plans  and  specifications  can 
be  secured  from  C.  F.  Murdock,  City 
Clerk,  Bakersfield,  or  from  the  archi- 
tect. 

THEATRE — 2  story  and  base,  brick 
and  steel,  $25,000.  Turlock,  Stanislaus 
Co.,  Cal.  Architect  not  selected.  Owners. 
Arakelian  Bros.,  Fresno.  These  men 
have  purchased  the  site  of  the  old  Tur- 
lock Opera  House  on  Broadway  and  will 
wreck  the  present  buildings  and  con- 
struct a  modern  two-story  brick  build- 
ing on  the  site.  Besides  the  theatre 
plans  will  provide  for  several  stores.  It 
is  the  intention  of  the  owners  to  have 
plans  prepared  with  foundations  and 
exterior  walls  heavy  enough  to  carry 
four  stories.  Exterior  will  be  faced 
with  pressed  brick.  Further  mention 
will    lie    made    of   the    work. 

Contracts    Awarded. 

GARAGE  —  1  story  and  base,  brick 
and  steel.  $15,000.  Bakersfield.  Kern 
Co.,  Cal.  Architect.  O.  L.  Clark.  Brower 
Bldg..  Bakersfield.  Ow-ners,  Erb  and 
Drury.  Contractor.  C.  D.  Brown,  1660 
F  street,  Bakersfield.  Contract  price, 
$15,000. 

STORE—!  story  and  base,  brick,  $6,- 
Bakersfield,  Kern  Co..  Cal.  Archi- 
tect, none.  Owner,  A.  H.  Karpe.  Con- 
tractor,  E.  F.  Leierlltz,  Bakersfield. 
Contract  price,  $6,500. 


Wednesday,  November  12, 1913. 

SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
frame,  $7,000.  Eureka,  Humboldt  Co., 
Cal.  Architect,  Charles  W.  McCall, . 
Central  Bank  Bldg.,  Oakland.  Owner, 
Judge  Wilson,  Eureka.  The  dwelling 
has  been  designed  for  an  eight  room 
house  with  two  baths.  Interior  finish 
will  he  of  pine,  redwood  -and  hard- 
woods. Hardwood  floors  will  be  used 
in  the  living  room,  den,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  tire  places.  Man- 
tels will  be  of  brick  and  tile.  An  au- 
tomatic water  heater  will  be  installed. 
Tile  will  be  used  in  the  bath  rooms  and 
kitchen.  Exteiror  of  the  house  will  be 
Covered  with  cement  plaster  on  metal 
lath.     Plans  are  now   being  prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,700.  Architect,  none.  Owner, 
E.  D.  Pierce,  2207  1st  avenue,  Sacra- 
mento. The  dwelling  has  been  de- 
signed for  a  seven  room  house  with 
bath.  Interior  will  be  finished  in  pine 
and  redwood.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
place.  Mantel  will  be  of  brick.  There 
wil  be  tile  wainscot  in  the  bath  room 
and  kitchen.  An  automatic  water 
heater  will  be  installed.  Plans  are 
complete  and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 

BRIDGE — Reinforced  concrete.  Cost 
not  stated.  San  Andreas,  Caiaveras 
Co.,  Cal.  Engineer,  C.  E.  Cotton,  San 
Andreas.  Owners,  Calaveras  County. 
Plans  have  been  completed  and  have 
received  the  approval  of  the  Board  of 
Supervisors  for  a  reinforced  concrete 
road  bridge  which  will  be  erected  at 
San  Andreas.  Bids  are  now  being 
called  for  on  the  work  and  will  be 
opened  by  the  Board  of  Supervisors  on 
November  18th,  Plans  and  specifica- 
tions can  be  secured  from  the  County 
Clerk    at    San   Andreas. 

Contracts  Awarded. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete,  $55,436.  Sacramento, 
Cal.  Architect's  name  not  given.  Own- 
ers, City  of  Sacramento.  Contractors. 
McGillivray  Construction  Co.,  Sacra- 
mento.     Contract    price,    $55,436. 


Building  Contracts. 


SACRAMENTO    COUNTY. 


LOT   2702  Oak  Terrace,   Oak   Park,  Sac- 
ramento.     Erect   dwelling. 

Owner W.   F.   Tovelle,   Sacramento. 

Architect  .  .  .None. 

Contractor.  .H.  Buck,  3100  Walnut  Ave. 
Sacramento. 

COST,    $1400 


LOT   9    Mill 

ramento. 

Owner 


Architect  . 
Contractor 


LOT    S    Mil 

ramento. 

Owner.  .  .  . 


Architect  . 
C<  ntractor 


wood   Tract,   Oak    Park, 

Erect   dwelling. 
.Otto    Pilmer    Jr,    2924 
St.,   Sacramento. 
.None. 

A.     Miller,     3205     3rd 
Sacramento. 

COST, 
vood   Tract,   Oak   Park, 

Erect   dwelling. 
.Otto    Filmer    Jr.,    2924 
St.,   Sacramento. 
.None. 

.A.     Miller,     3205     3rd 
Sacramento. 

COST, 


Sac- 
35th 


$1200 
Sac- 


Ave., 
$1200 


L'JILDING   AND   INDUSTRIAL  NEWS 

LOT   7   Millwood   Tract,   Oak   Park,   Sac- 
ramento.    Erect   dwelling. 

Owner Otto    Filmer   Jr.,    2924    35th 

St.,   Sacramento. 
Architect  .  .  .None. 

Contractor.  .A.     Miller,     3205     3rd    Ave., 
Sacramento. 

COST,    $1200 


LOT   7   Millwood   Tract,   Oak    Park,   Sac- 
ramento.     Erect   dwelling. 

Owner Otto    Filmer   Jr.,    2924    35th 

St.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .A.     Miller,     3205     3rd     Ave., 
Sacramento. 

COST,    $1200 


LOT   5    ,    Sacramento.      Alter   dwlg. 

Owner D.     R.     Green,     1730     O     St., 

Sacramento. 
Architect  .  .  .None. 
Contractor.  .Arthur    Hollenbeck. 

COST,    $900 


S  75  FEET  LOT  2,  E,  F,  7TH  AND  STH 
Sts.,  Sacramento.  Two-story  apart- 
ment house. 

Owner D.       A.     Lancaster,       Moss 

Beach. 
Architect  . .  .None. 

Contractor.  .Frank     P.     Williams,     311V 
7th    Ave.,   Sacramento. 

COST,    $7000 


N  S5  FEET  OF  W  45  FEET  OF  LOT  2, 
E,  F,  7th  and  Sth  Sts.,  Sacramento. 
Three-story   apartments. 

Owner D.      A.      Lancaster,       Moss 

Beach. 
Architect  .  .  .None   . 

Contractor.  .Frank     p.     Williams,    3117 
7th    Ave.,   Sacramento. 

COST,    $S500 


LOT  11  BLK  3,  Boxler  Tract  No.  1,  Sac- 
ramento.     Erect    dwelling. 

Owner E.   D.   Pierce,   2207   1st   Ave. 

Sacramento. 
Architect  .  .  .None. 
Day's  work  .  COST,  $2700 

LOT      4    GAGE      TRACT,      Sacramento. 
Alter   dwelling. 

Owner Mrs.     D.     Stowell,     3210     Y 

St.,    Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,    $500 


LOT   5  BLK   4   Maple  Park,  Sacramento. 
Erect    dwelling. 

Owner Chas.    A.    Ehmann,    1236    I 

St.,   Sacramento. 
Architect .  .  .None. 

Contractor.  .E.      Ball,   Ohio     Ave,      East 
Lawn,   Sacramento. 

COST,   $2150 


NO.    2702    OAK    PARK    TERRACE,    Sac- 
ramento.    Erect   dwelling. 

Owner W.  F.  Tovelle. 

Architect  . .  .None. 

Contractor.  .H.  Buck,  3100  Walnut  ^.ve. 
Sacramento. 

COST,    $1400 


LO£    ANGELES    AND    SOUTH- 
ERN  CALIFORNIA. 


APARTMENT  HOUSE— 2  story  and 
base,  brick,  $10,000.  Los  Angeles,  Cal. 
Architect.  Frank  M.  Tyler,  Black  Bldg., 
L.  A.  Owner.  S.  G.  Banghman.  The 
building  will  be  erected  at  the  corner 
of  1st  and  Western  avenue  and  has 
been   designed    for  a    high    class   picture 


show     on    the    lirst    floor    and    a    number 

ol     lern    living    apartments    on    the 

upper  floor.  Interior  will  be  finished 
in  pine  and  eim  panels.  Gas  steam 
radiators  will  be  used  for  heat.  All 
suites  will  have  wall  beds  and  private 
bath  rooms.  Tile  floors  and  vitulite 
will  be  used  in  the  lobby  anil  bath- 
rooms. Interior  of  the  picture  show 
will  be  handsomely  finished.  Modern 
ventilation  is  provided.  Exterior  of 
the  building  will  be  faced  with  white 
enameled  pressed  brick.  Plans  are  be- 
ing   prepared. 

BRIDGE — Steel  and  concrete,  $25,000. 
Vernon,  Los  Angeles  Co.,  Cal.  Engineer, 
F.  Dupuy,  Pacific  Electric  Bldg.,  L.  A. 
Owners,  City  of  Vernon.  Plans  have 
been  completed  and  have  received  the 
approval  of  the  City  Trustees  for  the 
construction  of  a  highway  bridge  across 
the  Los  Angeles  River  at  San  Antonia 
avenue.  The  structure  will  be  25  feet 
wide  with  a  20  foot  roadway  and  5  foot 
walk.  There  will  be  three  SO  foot 
spans.  Plans  can  be  secured  from  either 
the  engineer  or  from  T.  J.  Furlong, 
City  Clerk.  Bids  will  be  opened  on 
November    ISth. 

CHURCH— 2  story  and  base,  Class  A 
construction,  $250,000  to  $300,000.  Los 
Angeles,  Cal.  Architects,  Austin  and 
Pennell,  Wright  and  Callender  Bldg., 
L.  A.  Owners,  First  Methodist  Church 
of  Los  Angeles.  A  new  site  has  .been 
secured  for  this  building  at  the  south- 
west corner  of  8th  and  Hope  streets 
and  the  architects  were  formally  com- 
missioned at  the  last  meeting  of  the 
Building  Committee.  The  site  is  150 
by  200  feet  and  the  new  edifice  will 
cover  the  entire  area.  Construction  will 
be  Class  A  throughout.  Preliminary 
plans  will  be  submitted  to  the  trustees 
at  their  next  meeting.  No  details  of 
the  building  can  toe  given  at  this  time. 

CHURCH — 1  story  and  base,  frame. 
Cost  not  stated.  Los  Angeles,  Cal.  Ar- 
chitect,  Montrose  Warn,  3.126  Winter 
street,  L.  A.  Owners,  West  Fifty-fourth 
street  Methodist  Church.  The  building 
will  be  erected  on  a  corner  site  and  will 
cover  an  area  of  30  by  48  feet.  Plans 
provide  for  a  main  auditorium,  Sunday 
School  rooms  and  Epworth  League 
rooms.  Interior  will  be  finished  in 
pine  throughout.  Exterior  of  the  build- 
ing will  be  covered  with  rustic.  A 
shingle  roof  is  specified.  Plans  are 
complete  and  work  will  be  done  by 
Day   Labor. 

CITY  HALL  ADDITION  —  1  story, 
brick  anu  steel.  $18,000.  Los  Angeles, 
Cal.  Architect,  J.  J.  Backus,  City  Hall, 
Los  Angeles.  Owners,  City  of  Los  An- 
geles. Architect  Backus  has  been  com- 
missioned to  prepare  plans  for  an  ad- 
dition of  one  story  to  the  present  two- 
story  City  Hall  annex.  Construction 
will  be  of  brick  and  steel.  Interior  will 
be  finished  in  pine  throughout.  Ele- 
vator  service  will  be  installed.  Exter- 
ior of  the  building  will  be  faced  with 
pressed  brick,  Plans  are  being  pre- 
paid. 

LIBRARY — 1  story  and  base,  brick 
and  reinforced  concrete,  $10,000.  Watts, 
Los  Angeles  Co.,  Cal.  Architect,  El- 
more  R.  Jeffery,  Citizens'  National  Bank 
Bldg.,  L.  A.  Owners,  City  of  Watts. 
Plans  have  been  approved  by  the  Car- 
im -ule  Library  Corporation  for  the  new 
building  to  be  erected  at  Watts.  The 
structure  is  classic  in  design  and  will 
cover  an  area  of  30  by  70  feet.  Plans 
provide  for  two  reading  rooms,  a  large 
stack  i librarian's  office  and  lava- 
tories.    Interior  will  be  finished  In  pine 
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Veneered  Panels  that 
ARE  good— -order 


Wybro  Veneered  Panels 
are  "Service"  Panels. 

Whenever  you  want  a  panel  that  will 
last  and  retain  its  smooth  appearance 
throughout,  then  you  must  get  the  WYBRO. 

Wybro  panels  are  service  panels  thru 
and  thru— -they  are  everlastingly  good. 

168  varieties. 


today  from 

Wtiite  Brothers 


E.  H.  Williams 


Chalmer  Munday 


5th  and  Brannan  Streets 


San  Francisco 


and  hardwood.  There  will  be  a  central 
heating  system  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  complete 
and  figures  are  being  taken.  P.  F: 
Adelsbach  is  secretary  of  the  Library 
Board.  Plans  can  be  secured  Erom  him 
or    from    the    architect. 

LIBRARY  — 1  story  and  base,  brick 
and  concrete,  $10,457.  Architect,  Paul 
V.  Tuttle.  Delta  Bldg.,  L.  A  Owners. 
City  of  Glendale.  T.  II.  Addison,  316 
Belmont  street,  Glenadle.  submitted  the 
lowest  bid  for  this  work.  All  figures 
were  referred  to  the  Library  Commit- 
tee. An  award  of  contract  will  be  made 
this  week. 

SCHOOL — ,1  story  and  base,  brick  and 
steel,  $85,000.  Chino,  San  Bernardino 
Co.,  Cal.  Architects.  Withey  and  Davis. 
Story  Bldg..  L  A.  owners  Chino  School 
District.  The  building  has  been  de- 
signed   for    a    grammar    school    and    will 

contain    twelve    class    i rts,    principal's 

office,  teachers'  room  and  a  library.  In- 
terior will  be  finished  in  pine  with  pine 
and  maple  floors.  Plans  include  slate 
blackboards,  modern  school  plumbing, 
a  plenum  system  of  heat, ma  and  pvo- 
grame  clocks.  Ext<  i  oi  ol  I  le  building 
will  be  faced  with  pressed  brick.  Plans 
are  nearly  complete  i  i  figures  will  be 
called    for    shortly. 

RESIDENCE  —  -  story  and  base 
hollow  tile  construction'.  Cost  n"i 
stated.  Architect,  J.  Martyn  Haenke. 
Story  Bids.,  L  A.  I  >w  nei  Mary  Gar- 
den This  dwelling,  u  liii  h  is  to  be 
Hills,  will  contain 
fourteen  rooms  five  batl  -  and  sleeping 
Intel  ioi     •'.  ill    be    finished    In 

hardwoods     and      v.  I I.        Oak 

i    throughout.     There 
will  lo>  a  central  heating  system,   prob- 
ably steam  or  licit  water,  vacuum  clean- 
ing and  hoi    uat.  i  lath    i  •■■■■'' 
will   be  finished   in   I  le      A   garage   will 

also  be  i    ■    I ■     ol       Ext r  ol 

the  dwelling  will  be  faced  with  cement 
plaster.  Plans  a  re  being  prepa  red  •  nd 
figures    will    be    called    for    Bhortly. 

.1:  STATION  ind  busi 

A    construction,    $500, Santa 

inyon,  San  Bi  Co.,  Cal. 

ect.  H    .mi.,  i.  Ri  i     • I 

Com  men  •■   Bldg.,   I.     \      i  >•■■■  nei  s,  South- 
in  ■  lo    i  ieneral  Men- 
S  .n      Ben 
. 
started    on    one    ol  argesl     now  er 

instruction    will 
reproof 

loi    ■■■■  in  be  finished 

in    pine    and    metal        i:  .  i i     oi     I  he 

building    will    be 
plaster.     The    work    will 
i,      i . ,  ■.    Labor    und( 
Mr.    Pearson. 


Contracts    Awarded. 

APARTMENT  HOUSE—  2  storj  and 
base,  brick,  $13,1100.  Imperial,  Imperial 
Co.,  Cal.  Architects.  Noe  and  Spencer, 
Union  League  Bldg.,  L.  A.  Owners.  Im- 
perial Valley  Syndicate.  Contractors, 
Hunziker  and  BeVger,  Hollingsworth 
Bldg.,    L.    A.      Contract    price,    $13. 

RESIDENCE  —  2  story  and  bas< 
frame,  $20,000.  Hollywood,  Los  Ange- 
les Co.,  Cal.  Architect,  B  Cooper  Cor- 
bel i.  Qnion  I  HI  Bldg.,  L.  A.  Owner,  C. 
F.  Perry  Contractor,  E  II.  Ma.cGl.bbon, 
Los  Angeles  Investmeni  Bldg.,  L  A., 
genera]  construction  Contract  price, 
$  iO, 

STORES  AND  LOFTS— ,6  story  and 
base,  brick  and  steel.  $50,000.  Los  An- 
geles, Cal.  Architect,  Harold  Cross, 
Consolidated  Realtj  Bldg.,  L.  A.  Own- 
ers. Lyon,  McKinnej  and  Simitb.  Con- 
tra<  tors,  The  Carl  Lang  Co  .  .Mason 
Bldg.,  L.  A.,  general  construction  only. 
I',,, mart  price,  $50,000.  Note — Sub- 
figures  are  now  being  taken  on  the 
various  pails    of   the    work. 

CHURCH     ADDITION— I      story      and 

base,    fr: $6, I.      Los   Angeles,   Cal. 

Architect,     A.     B.     Benton,      111      North 

Spring  street,   L.  A.     Owners,  Church  of 

e   Epiphany.  Contractor,  W.   R.   Phelps, 

I..    A       Contract    price.    $0. 

FACTORY-  I  story  and  base,  brick 
and  concrete,  $21,026  Compton,  Los 
Ingeles  Co.,  Cal.  Architect's  name  not 
given.  Owners,  Panama  Rubber  Co., 
Los  Angeles  Investment  Bldg.  Con- 
tractors,  Huntsberger-Reed  Co.,  Van 
Nuys  Bldg  .  I.  A.  Contract  price.  $21,- 
026. 

HOTEL  I  story  and  base,  brick  and 
jteel  $31,200.  Los  Angeles,  Cal.  Ar- 
Rii  h:i  i.i-  -Neu  - 1  i.ii  i  ons't.  Co., 
Wright  and  Callender  Bldg.,  L.  A. 
i  iv!  nei  .  Newton  E.  I  :ramer,  Contractors 
Will  u  .1  Slatei  i  lo  .  23]  I  Santa  Fe  at  e  . 
I.     A.,    genera]    construction.       Contract 


PORTLAND  AND  OREGON. 

Contracts    Awarded. 

,-a  :HOOL     2    -tin  >     and     basi      hollow 
i  [le    ..nisi  ruction.      $20,000.      Arcl    t<     I 

i   Smith,    Boar '  Trade 

:  dg  Poi  tli I 'w  nei  -.       Y.uii'iiU 

I       i ' i  actor,    John    Al- 

.             b         ,           ,.,.,.,!,.        Poi  Hand. 
•  .    $20, 


SEATTLE  AND  WASHINGTON. 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Franoisoo 


APARTMENT    HOUSE  tory    and 

.,     $10,000        Everett,     Wash. 

Architect,     W      W      Hasting         Even 

:     •  ;..v  an       Tl  e    build- 

.  ,  i     .  .     erei  ted    al    the    cot  ner    ot 

Wall    and     Hoyl     streel-    ami    Will    ronlaiii 

,i i       i  :     arranged    tpar!  menl  s 

With    wall   beds  and   private   baths.    In- 


terior will  be  finished  in  pine  and 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  living  rooms  and  entrance 
lobbj  and  balls.  There  will  be  a  hot 
water  system  of  heating.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  building  will 
be  covered  with  cement  plaster  on 
metal  lath.  Pl-ans  are  being  prepared 
and  when  complete  the  work  will  be 
let    on    a    percentage    basis. 

GARAGE — 1  stun,  and  base,  rein- 
forced concrete.  Cost  not  stated. 
Everett,  Wash.  Architect,  W.  \V.  Hast- 
ings, Everett.  Owners,  Haley-Sheii- 
inii.      The    building    will    be    erected    at 

i    ner    of     Colby     and     California 

streets  and  will  be  practically  fireproof 
in  construction.  There  will  .be  a  ce- 
ini  nt     floor,     metal     window     sash    and 

i;  s     and     special     gasoline     storage 

tanks.  Interior  finish  will  he  of  pine 
throughout.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken.  Bids  will  he  opened  about  No- 
vember   20th 

GARAGE — 2  story  and  base,  rein- 
forced   ireti  Cost  not  stated.  Ever- 
ett, Wash.  Architect,  W.  W.  Hastings, 
Everett.  Owner.  .John  Garnso,  Everett 
Sales  Co  The  building  will  be  prac- 
1 1.  ally  fireproof  and  will  cover  a  large 
ground  area.  A  site  at  the  corner  of 
Rucker  ami  Pacific  streets  has  been 
^,■1  in,  .1  Besides  the  usual  garage  fit- 
tings, the  building  will  contain  two 
elevators,  special  gasoline  tanks,  metal 
window    sash   and    frames   and   a   cement 

II -.       Interior    finish     will    he    of    pine 

throughout.  Exterior  of  the  structure 
will  be  faced  Willi  .brick.  Plans  are 
complete    and    figures    are    being    taken. 

Hi, Is    will    I pened    about    November 

.'nib, 

FACTORS    ADDITION  —  1    story     and 

a  e  in  i'k.  $25,000.  Seattle.  Wash.  Ar- 
chitect, Cail  Siebrand,  Arcade  Bldg., 
Seattle.  Owners,  Seattle  Brewing  and 
Mailing  Co.  This  building  has  been  de- 
signed   fur     i     i story    structure    but 

.mix-  the  first  story  will  be  erei  ted  a  i 
ibis    time,       The    building    will    contain 

the    bottling    works    and     a     iperage 

shop.  Tin-  structure  is  to  co^  er  an  area 
of   r,ii    by    200    feet.      Interior    finish    will 

,.  ,,i  pine,  Exterior  of  the  building 
will  b.    faced   wiiii  pressed  brick.     Plans 

ii i]  lete  a  mi  in  the  hands  of  .in  mes 

Morion,  Supt.  of  Buildings  for  the  Se- 
attle   Brewing    ami    Mailing   Co.   and    the 

Wol  k     will     be    .In lie     bj      I  laj      Labor. 

KKSl  I  lENCE  2  sti  .ni  i.  ii. 'I  base, 
Class  \  construe! $400,000  Van- 
couver, it  C.  Arch  Itei  t,  W.  Marbury 
Somei  (  en.  White  Bldg  ,  Sea  1 1 le.  i  i»  nei . 
it  T.  Rogers  "i  the  British  Columbia 
Sugai  Refinery.  The  architect  has  jusl 
i,,  .  ,,  i  ommlsi  loned  in  prep  ire  plans  tor 
this  work  and  details  are  not  available. 
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tction   will    be   fireproof   through- 
out and  the  interiors  will  he  elaborately 

finished.       Further    information    of    the 
work    will    he    given    as    plans    pi 

SCHOOL — 3  story  and  base,  reinforced 
concrete,  $75,000.  South  Bend.  Wash. 
i  ct's  name  not  given.  Owners. 
South  Bend  School  District.  All  bids 
received  for  this  work  have  bei 
jected  as  above  the  amount  available. 
The  lowest  bid  received  was  from  the 
.Manhattan  Co.,  Central  Bldg..  Seattle, 
for  $79,993.  Plans  will  probably  be  re- 
vised to  bring  the  structure  within  the 
amount  available  and  new  figures  will 
he   advertised. 

SCHOOL. — 2    story      and      base,     brick 

and    concrete,    i    

No.  .71..  Wash.  Architect.  V.  W.  Voor- 
hees,  Eitel  Bldg.,  Seattle.  Owners, 
School  District  No.  51.  This  building 
Will  be  erected  about  .me  mile  north 
of  Seattle  and  will  contain  ten  standard 
sized  class  rooms,  principal's  office  and 
teachers'  room.  Interior  will  be  fin- 
ished in  pine  with  maple  floors.  The 
building  will  cover  an  area  of  7"  by 
120  feet.  Plans  provide  for  steam  heat, 
school  plumbing  and  a  vacuum 
cleaning  system.  Exterior  will  be  faced 
Plans  arc  being 
•  I  and  figures  will  be  called  for 
shortly. 

THEATRE — 2    story    and    has. 

and    concrete.    $25,000.       Seattle.     Wash. 

itect,    J.    A.    Creutzer,     New       York 

-  :attle       '  iwners,    1:    ■    i.jnd    Co. 

Contractors.    Bromley    Const.    Co..    Ori- 

ental    Bldg..    Seattle  price, 

te— £  re     now 

leing  let   on   the   work. 

CITY    HAUL,  AND  JAIL,.-  i   story   and 

leinforced      concrete.         Kellogg, 

Idaho        Architect,  L.  R.  Stritisl         3po- 

Owners,    City    of   Kellogg.      The 

building  will  be  designed   in  the  classic 

style  and  will  cover  a  considerable  area. 

1         -    provide    for    a    building    housing 

ilments    including    the    fire 

tment   and   city  jail.      Interior    will 

i  e    finis:, ed    in    pine    throughout.      There 

will  be  special  jail  equipment.     A  steam 

in    will    be    installed.      Ex- 

■     lo      .,f    tlie    building    will      ie      faced 

with    cement    plaster.      Plans    are     now 

ing    prepared. 


MUNICIPAL      OWNERSHIP. 


Re 


\\  I 


nt    ICdiiio 

People    Operate    and    lontri 

reetly    the    Public    I  tilit 

of   the    Municipality. 


ere   tlic 
Di- 


Bv  William  Short.  K.  C. 

When     Edmonton    adopted     municipal 

wnership.  it  was  because  the  time  and 

mditions    were    favorable.      We    were 

ttle   more  than  a  frontier   village  then, 

lit  all   our  citizens  had  hut  one   desire. 

n,l     that    was    the    betterment    of    our 

iramon    lot.      Glasgow   and    other    P.rit- 

es   had   made   a   great   success   of 

lal    ownership    and    operation    of 

uhlic  utilities,  and    wi  itimistlc 

ir  success.     We  began   with    lie   things 

'i    were    most    needed.      At    the    time 

rater    was   supplied   to   our   citizens   by 

auling  it   in  tanks  from  the  Saskatche- 

in    river,    and    a    barrel    stood    at    the 

i    k    door    and    was    filled    as    often    as 

conditions     seemed     to      require.         File 

protection    there    was    practically    none. 

i    a    number    of     w len     i,mk< 

situate, I  in   various   pari  Ity,  lint 

■  t    of  fact   none   was  ever   known 
to    have    an\  quantity    of 

water    in    it    when    a    fire    happened. 


It  was  an  easy  matte:,  therefore,  to 
count  the  cost  and  to  figure  out  that 
•  -  -tern  in  vogue  was  costing  us  more 
than  a  waterworks  system  would.  Citi- 
zens were  paying  from  $15  upwards 
for  the  barrel  supply.  The  additional 
cost  of  insurance  amounted  to  some- 
esides  conditions  were  not 
tolerable,  so  we  cast  about  to  find 
what  the  cost  would  he  to  install  an 
adequate  water  system.  We  found 
t.  at  we  could  not  expect  private  capi- 
tal to  engage  in  such  an  enterprise 
wl  en  we  were  a  mere  village,  with 
comparatively  little  but  high  expecta- 
to  justify  our  ambitions.  How- 
ever, one  advantage  of  being  a  small 
p. ace  is  that  it  is  easy  to  get  at  public 
opinion,  and  the  business  men  of  Ed- 
monton of  that  day  were  men  of  no 
ordinary  business  ability  or  experi- 
ence. They  had  always  been  of  the 
opinion  that  Edmonton  was  a  proper 
place  for  the  upbuilding  of  a  city;  they 
ad  many  reversals,  and  had  met  them 
witii  a  dogged  determination  r^t  to 
give    in. 

Municipal  ownership  ,vas  a  good 
thing,  but  it  was  looked  upon  not  al- 
together with  friendly  eyes  by  the 
financial  world.  One  can  quite  appre- 
liite  that  attitude.  We  were  all  busy 
men:  it  was  with  difficulty  that  men 
could  gi\e  up  their  own  time  and  at- 
tention to  public  affairs,  but  we  were 
all  optimists,  and  so  were  determined 
to  get  at  the  bottom  of  things.  In  any 
event  matters  were  talked  over  by  a 
few  of  the  younger  and  perhaps  more 
daring  members  of  the  community,  and 
an  enquiry  was  constituted  as  to  the 
de  cost.  The  cost  outlined 
seemed  to  be  large  for  a  small  place, 
1  ut  we  counted  up  the  number  of  peo- 
ple that  were  likely  to  take  water  from 
the  city,  and  in  other  ways  ascertained 
just  exactly  how  we  could  be  prepared 
to  meet  our  payments.  Hiving  given 
careful  consideration  to  this  point,  the 
council  decided  to  submit  the  matter 
rate-payers. 

At     tie    same    time    the     question     of 
.■     up.       A    company 
wl  ich    lad    previously    been     supplying 
not    found   conditions 
very   satisfactory,   and   were   faced   with 
ing     the     necessary      additions      to      the 
plant.       The     company     had     made      no 
dividends,   but   it   was  thought  that   this 
condition     would     not     prevail     if     ade- 
ipital    were   put    into    the    enter- 
prise.     Calculations    were   made    en    this 
■      and    at     the    same    time     that    it 
•    ided  to   submit   the   question   of 
installing   water   and   sewer,   as  well   as 
the    question    of    the    town    o-vning    and 
,'ing    an    electric    light    plent. 

supplying    of    adequate    sewerage 

systems  has  always  been  considered  as 
part  and  parcel  of  the  duty  of  a  mu- 
nicipality, so  we  took  our  courage  and 
submitted  the  whole  proposition  to  tie 
.  explanations  w  .  re 
male,     matters     thoroughly     car 

al    large    were   acquainted    with 
1  e    of    tic    question.       Every- 

thing   seemed    t.i    promise    sue.  - - 
almost     at     the    last     moment      it       was 
feared  would 

•     'l,  '■  of   a    strong   oppo- 

sition    that     developed     in     one    of    the 
pers.        That  how- 

ever,   appeared    to 
Into  undei    a    misapp  a  nd  was 

•    ,,u     like:]     it 

was    found    thai    for    water    and    sewer 


ilion  11  ere  wire  only  thtee  of 
t..e  tocai  vole  opposed,  or  e.eclric  light 
installation  only  five  were  opposed  to 
the  plan.  Work,  therefore,  was  con- 
tinued. 

We  considered  that  we  had  embarked 
in  something  quite  new  a:.d  very  much 
up-to-date,    and    so    proud    were    we    of 
our    venture    that    we    began    to    adver- 
•    act  far  and   wide.     That  adver- 
tising had   no  small  part  in  the   success 
which    ultimately    attended    our    efforts. 
At  once   we   began    to   have  an   influx  of 
settlers,    and    from    2.600    as     we     were 
when    we   started,   we   soon   crept   up   to 
en  to  S.000,  and  from   that  time 
on    tiie    growth    was    steady    and    com- 
paratively   rapid.       (The    population    of 
Edmonton    is    about    70,000.)      No    doubt 
tiiat    assisted    considerably    in    the    suc- 
1    operation    of   our   utilities. 
Needless   to  say,   in   the  early   days   of 
management    there    was    comparatively 
little    difficulty.      When    any    enterprise 
I,   it   is  easy  to  keep   track   of  all 
tils,  and,   to  a  very  large  extent, 
-nil    management    means    a    care- 
ful   oversight   of  all    details.      It    is   per- 
fectly  true,   in   municipal   ownership   as 
in    everything    else,    if    you     take     care 
of  the  pence  the  pounds  will  take  care 
of    t  lemselves.     However    that   may   be. 
it    was    apparent    from    the    start    that 
our  venture  was   to   prove  a   success. 
ruder    municipal     ownership    in     five 
Edmonton    has   built    up   a   street 
stem    utilizing    65    cars    and    ex- 
tending   over    10    miles    of    streets.       Its 
ii     has     advanced     to      119 
the   city    has   97.40    miles   of   sew- 
ers.   31    miles    of    boulevards,    119    miles 
of    sidewalks,     250      miles       of       graded 
streets.    Sll    acres    of    parks,    with    an 
electric    system    adequate    to    the    needs 
of    a    population    of    70.000    souls.      The 
city    also    owns    its     telephone     system, 
power     and     incinerator      and      paving 
plants,     public     market,     an     exhibition 
grounds   and   speed   course   and   a   large 
k    pavilion.      Whenever   a   public 
utility    is    called    for    it    is    installed    un- 
der   municipal    ownership. 

T    i  re   is   doubt   if  these   results   could 
have    been    accomplished    under   private 
ip.      Unlike    private    ownership. 
each    system    has    been    extended    by    an 
nn,, unt    of    expenditure    equal      to     de- 
mands.     Instead    of    the    public    paying 
into  the    treasury  of  a   private  corpora- 
tion  millions  of  dollars  tribute  on  over- 
capitalization   and    suffering    attendant 
vicissitudes,     occasioned     by      a      profit- 
earning    system,     the    money      paid       in 
for    the    purpose    for    which 
collected.        Those      funds      that 
might   go   to  make   up   profits    find    their 
gain    into     extensions     and      im- 
provements    of     service,     profits     being 
confined    to    interest    on    bonds    and    fair 
earning    basis    commensurate    with    the 
demands   of  the  city. 

Under  the  puhlic  ownership  system 
Edmonton  has  been  enabled  to  make 
ii  civic  improvements  that 
would  have  been  years  in  materializing. 
.in.l  at  the  same  time  has  enjoyed  the 
privileges  of  becoming  :1  partner  in  all 
looking  to  the  tomforl  and 
.  onveni.  nee    of    mankind. 


CABINET    WORKS    SOLD. 


E    HELD    has    on    September    8,     191R. 

I        'I'n  1     .V     I'  Mure    Shop       'i"  , 

Burlingame    Cabinet    Works."    to    I..    T 

and     Is     now     connected     with 

the   H  taring   Co..   Brannan 

Street    near    Fourth. 


CALIFORNIA  PRODUCES  NINETY- 
TWO  MILLION  DOLLARS  IN  MIN- 
ERALS. 


Increase    of      *^,JKi.7:!<l      In    1912      Over 
Production    (or    Preceding    Year. 


California,  first  among  the  States 
west  of  the  Mississippi  and  fifth 
among  all  the  States  in  the  total  value 
of  it  mineral  production,  rests  its 
principal  claim  to  distinction  as  a 
mineral  producer  on  its  output  of  pe- 
troleum. In  this  it  leads  all  the  other 
states,  as  does  Pennsylvania  in  the 
production  of  coal.  The  total  value  of 
the  mineral  production  in  11)12,  ac- 
cor'ding  to  Edward  W.  Parker,  of  the 
United  States  Geological  Survey,  was 
$92,837,374,  an  increase  of  $2,216,730 
over    1911. 

In  the  quantity  of  petroleum  pro- 
duced  California  is  credited  with 
i.ii  10  per  cent  of  the  total  output 
of  the  United  States.  The  gold  pro- 
duced in  California  holds  second  place 
in  the  mineral  production  of  the  State, 
and  first  place  among  the  States.  Pe- 
troleum and  gold  represent  about  42 
.mil  23  per  cent  respectively  of  Cali- 
fornia's   mineral    output. 

Next  to  gold  the  principal  metal 
product  of  California  is  copper,  the 
production  of  which  decreased  from 
36,316,136  pounds  in  1911  to  33,451,672 
pounds  in  1912.  but  the  value  increased 
from    $1,539,317    to    $5,519,326. 

The  relatively  small  production  Of 
silver  is  recovered  largely  as  a  by- 
product in  the  copper  mines.  The  pro- 
duction of  lead  and  zinc  is  unimpor- 
tant. 

One  of  the  important  industries  in 
California  is  the  manufacture  of 
Portland  cement,  the  value  of  this  pro- 
duct exceeding  $8,000,000  i  both  1911 
and    1912. 

The  clay  products  of  the  State  in- 
creased nearly  a  million  dollars  in  1912 
over  1911.  being,  respectively,  $5,912,- 
150   -md    $1,915,866. 

The  total  value  of  the  quarry  prod- 
ucts, which  consist  chiefly  of  granite, 
trap  rock,  and  limestone,  decreased 
from  $4,676,902  in  1911  to  $3,902,313  in 
1912. 

The  other  mineral  products  of  the 
State  which  exceeded  a  million  dollars 
in  value  in  1912  were  asphalt,  $2,186,- 
1":::  borax,  $1,127,813;  and  natural  gas, 
$1,134,456. 

In  addition  to  being  first  in  the  pro- 
duction of  petroleum  and  gold.  Califor- 
nia is  also  the  premier  producing  State 
in  asphalt  arid  quicksilver  and  enjoys 
a  monopoly  in  the  production  of  borax 
and  magnesite,  the  combined  value  of 
■  ;  over  $3,000,000. 
Tl  ■  othei  miners  i  products  of  com- 
li  e  in  California  are 
.1,  feldspar,  fuller's  earth, 
ii  on  ore,  time,  ma  ng  n<  i  ore,  mineral 
praters,  platinum. 
sand  and  gravel  -  nd-lime  brick, 
sulphuric  acid  il  md  tungsten  (con- 
i  entrates ). 


♦- 


ILAB1EDA— THE     FIRST     MUNICIPAL 

PLANT. 


B;     Edward    P    E    Tl  a 

The  Alameda   municipal  electric  plant 

the  unit  ncl  ion   of  being 

age   among   the 

ed    by    cities    in    the 

United  stale        it  «  ,     buill   in   1881     md 

ed    by      >*"   '•(>    In    1888,       The 


BJILDING   AND   INDUSTRIAL  NEWS 

plant  in  Lansing,  Michigan,  was  first, 
having  been  built  in  1880;  but  it  was 
not  acquired  by  the  city  until  1902. 
When  Alameda  took  over  the  plant,  no 
Other  city  in  California  owned  an 
electric  plant,  and  many  of  larger  popu- 
lation were  using  coal  oil  lamps  to 
light   their  streets. 

The  original  plant  furnished  the 
town  witli  fifty-two  arc  lamps  for 
street  lighting,  at  a  cost  of  $190  each, 
per  year.  The  plant  was  bought  for 
$40,000  by  the  city.  In  a  few  months  it 
had  over  one  hundred  similar  lamps, 
costing   but   $72  each,  per  year. 

This  alone  is  a  valuable  lesson  in 
the  advantage  of  municipal  ownership. 
To-day,  twenty-five  years  later,  most 
of  the  cities  and  towns  in  California 
are  paying  the  Pacific  and  other  com- 
panies more  than  that  sum  for  electric 
street  lamps  of  less  candle  power.  San 
Francisco  paid  $117  per  annum  for 
each    arc   lamp   for  many   years. 

A  vigorous  war  has  been  waged 
against  the  municipal  plant  from  the 
beginning  by  the  Pacific  Gas  and 
Electric  Company  and  Its  predecessor 
and  others  in  Oakland.  Alameda 
papers  were  subsidized  to  attack  and 
misrepresent  municipal  ownership. 
One  of  them  was  said  to  have  been  paid 
$100  per  month  for  this  despicable 
work  for  many  years.  The  courts  were 
used  to  prevent  the  sale  of  bonds,  and 
even  the  right  of  the  town  to  operate 
a   public  utility   was  questioned. 

The  assets  of  the  Alameda  municipal 
undertaking  now  exceeds  $511,000.  Its 
annual  income  from  public  and  private 
lighting  is  $120,745.  The  net  profit  last 
year,  after  deducting  all  operating, 
maintenance,  depreciation  and  interest 
charges,  was  J47.538.S6.  The  service 
given  is  the  best,  the  voltage  not  vary- 
ing two  per  cent.  In  Oakland,  the 
voltage  of  the  Pacific  Company  has 
varied  as  much  as  sixty  per  cent, 
breaking  lamps  and  shortening  their 
life.  The  rates  charged  for  many  years 
have  not  exceeded  seven  cents.  During 
the  same  period  the  Pacific  Company 
has  charged  in  Oakland  and  San  Fran- 
cisco  nine  cents. 

The  municipal  light  plant  has  made 
Alameda  famous  as  the  best  lighted 
residence  city  in  the  United  States. 
The  "Alameda  Electric  Lamp  Post"  is 
being  adopted  by  cities  everywhere.  In 
Alameda  there  are  4,118  of  them, 
placed  along  the  sidewalk  about  125 
I'll  apart.  They  are  nine  feet  high, 
and  surmounted  by  an  electric  lamp 
that  gives  an  uniform  light  all  over  the 
street. 

San  Francisco  supplied  by  the  Pacific 
Has  &  Electric  Company,  in  strong 
contrast  to  Alameda,  is  the  poorest 
lighted  city  in  California.  The  political 
power  of  that  Company  can  not  only 
get  its  inexperienced  employee  ap- 
pointed Chief  of  Police,  but  it  has  also 
caused  the  retention  of  gas  for  street 
lighting.  Over  7,000  of  that  kind  of 
dim,   dickering    lamps  are  being  used  in 

t  nal     oil  ) 

The  electric  lights  furnished  by  that 
Company  in  San  Francisco  are  on  the 
t"i'  Of  the  high  poles  which  carry  its 
wires,  and  lose  most  of  their  light  up 
in  the  air-  A  large  part  of  what  is 
cast    towards    the   ground    is   obstructed 

by     tic     pole    and    a     mass    of    wiles    and 

CroSS     aim    ,      ,\  1 1  i .  1 1     put     a     dark     shadow 

on   nearly  half  of  the  street  below.  That 

'  I  pending     half    a    million    dollars    a 

year  lor  public  lighting,  is  a   Btrlking 
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example    of    the    inefficient    service    of 
privately    owned    lighting    systems. 


MOI1KRN     HI    l  noli    OF    MIXING    CON- 
CRETE. 


In  tlie  October  4th  issue  of  Engineer- 
ing Record  there  is  a  very  interesting 
article  on  the  methods  used  in  the  con- 
struct cm  of  the  Elephant  Butte  Dam. 
The  concrete  mixing  plant  consists  of 
three  80  foot  Milwaukee  concrete 
mixers.  The  mix  is  delivered  into  a 
hopper  capable  of  holding  two  or  three 
batches,  in  order  that  the  mixer  may 
be  kept  in  operation  continuously 
without  waiting  for  the  arrival  of  the 
skip  or  bucket.  Above  the  mixer  are 
located  three  measuring  hoppers, 
shaped  something  like  truncated 
pyramids,  connected  by  a  rectangular 
piece,  which  is  so  arranged  that  one 
part  of  it  telescopes  on  the  other.  In 
this  way  the  capacity  of  the  measuring 
hopper  can  be  changed  by  loosening 
or   tightening  four  holts. 

These  measuring  hoppers  are  so 
large  that  it  is  practically  impossible 
to  operate  them  by  hand  and  an  auto- 
matic, hydjraulically  operated  inter- 
locking mechanism  is  so  arranged  as 
to  perform  all  the  functions  of  open- 
ing the  gates  to  the  bins,  and  after 
several  months  operation  is  said  to 
work   very   satisfactorily. 

To  any  one  interested  in  contracting 
the  article  is  well  worth  reading,  par- 
ticularly as  to  the  handling  of  con- 
crete   quantities. 

The  Milwaukee  mixer  is  handled  in 
California  by  the  Graves-Spears  Road 
Machinery  Co.,  San  Francisco,  and  was 
awarded  the  gold  medal  at  the  Me- 
chanics' Fair,  held  in  this  city  last 
September. 


RELIEF     COMMITTEE     ORGANIZED. 


Masons    ami     Ituilriers    31ml    Journeymen 

Bricklayers    Form   Joint    Committee 

To  Provide  Funds  For  Families 

of   Victims   of  Accident. 


Following  the  accident  which  hap- 
pened on  the  building  at  Golden  Gate 
avenue  and  Market  street  on  October 
29th  last  in  which  two  bricklayers, 
Robert  Hartley  and  Thomas  Hopper, 
lost  their  lives,  definite  action  has  been 
taken  by  their  brethren  of  the  craft 
to  provide  for  the  families  of  the  de- 
ceased. To  devise  ways  and  means  of 
raising  a  fund  for  this  purpose  a  joint 
committee  from  the  Masons'  and  Build- 
ers' Association  and  from  the  Brick- 
layers'   Union    has    been    formed. 

The  committee  from  the  Masons'  & 
•  Builders'  Association  consist  of  the 
following  members: 

Joseph  J.  Phillips,  James  S.  Fennell, 
Chas.  B.  Hadley,  Walter  N.  Reed,  W. 
S.    Scott 

From   the  Bricklayers'  Union: 

Hon  John  J.  Sullivan,  John  A.  John- 
son, Joseph  P.  Duffy,  Joseph  Linehan 
and  Chas.   Noonan. 

These  men  are  to  set  about  to  pro- 
cure a  substantial  fund  for  the  widows 
and  orphans  of  the  workmen  who  lost  tl 
their  lives  in  this  unexpected  and 
fatal  accident  which  occurred  onl 
'  ictober  29th  last. 


FULLER'S    EARTH. 


A  report  on  fuller's  earth,  by  Jef- 
fei  on  Middle  ton  of  the  United  States 
Geological   Survey,   has    been   published 
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as  an  advance  chapter  from  Mineral 
Resources  for  1912,  and  copies  will  be 
sent  to  interested  persons  free,  on  ap- 
plication to  the  Director  of  the  Survey 
at  Washington,  D.  C.  The  value  of 
the  fuller's  earth  mined  in  1912  in  the 
Hoi  ted  Slates  was  $305,522,  and  Flor- 
ida   was    the    principal    producer. 

The  principal  use  of  fuller's  earth  in 
this  county  is  in  the  bleaching,  clari- 
fying, or  filtering  of  fats,  greases,  and 
oils.  The  common  practice  with  min- 
eral oils  is  to  dry  the  earth  carefully 
after  it  has  been  ground  to  30  to  60 
mesh  and  run  it  into  long  cylinders, 
through  which  the  crude,  black  min- 
eral oils  are  allowed  to  percolate 
slowly.  As  a  result  the  oil  that  first 
comes  out  is  perfectly  water  white  and 
much  thinner  than  that  which  fol- 
lows. The  oil  is  allowed  to  continue 
percolating  through  the  earth  until  the 
clDlor  readies  a  certain  maximum 
shade. 

With  the  vegetable  oils  the  process 
is  radically  different.  The  oil  is  heated 
beyond  the  boiling  point  of  water  in 
large  tanks,  from  5  to  10  per  cent  of 
its  weight  of  fuller's  earth  is  then 
added,  and  the  mixture  is  vigorously 
stirred  and  then  filtered  off  through 
bag  filters.  The  coloring  matter  re- 
mains with  the  earth,  the  filtered  oil 
being  of  a  pale  straw-color,  provided 
the  operation  has  been  conducted  with 
sufficient   care. 
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RENO  OFFERED  NEW  WATER 
SYSTEM. 
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LITTLE     COAL     AND     OIL     DEVELOP- 
MENT  IX   ALASKA. 


Alaska  coal  fields  continue  to  be  un- 
developed, according  to  the  United 
States  Geological  Survey.  The  only 
coal  being  mined  is  some  lignite  coal 
taken  out  for  local  use  at  Cook  Inlet, 
on  Seward  Peninsula,  and  at  several 
[other  localities.  The  total  production 
in   1012  did   not  exceed   100   or  200  tons. 

One  oil  company  continued  opera- 
tions in  the  Katalla  petroleum  field  in 
1912,  as  in  1911.  One  of  the  two  pro- 
ducing wells  is  said  to  have  been  sunk 
to  i  depth  of  rt'oout  800  feet.  The  oil 
is  procured  by  pumping  and  is  refined 
in  a  small  plant  located  near  Katalla, 
and  the  gasoline  finds  a  ready  sale  in 
L.e  coastal  settlements  of  this  part  of 
Alaska.  There  are  several  other  oil 
companies  which  control  property  in 
this  field,  but  these  seem  to  have  dune 
little  in  the  way  of  development  dur- 
ing   1912. 


POWER    ON"    A    LARGE    SCALE. 


Unusual  interest  attaches  to  the  new 
extension  of  the  Commonwealth  Edison 
Company  of  Chicago.  Large  generat- 
ing units  are  employed.  The  large 
machines  are  selected  not  only  on  ac- 
count of  their  steam  economy,  but  be- 
I  hi-,  they  are  needed  owing  to  the  re- 
markable expansion  of  the  business  of 
the  company.  One  of  the  English  elec- 
trical journals,  referring  to  a  tabula- 
tion of  its  own,  supposed  to  be  com- 
plete, made  the  statement  recently  that 
the  output  of  all  the  303  electric  ser- 
vice undertakings  in  Great  Britain  and 
Ireland,  both  privately  owned  and  mu- 
nicipal, was  1,127,498,742  kilowatt 
hours  for  the  year  1912.  Tiie  output  of 
the  Commonwealth  Edison  Company 
alone    in    1912    was,    in    round    numbers, 

}&>. k  How  att       hours,    or       tWO- 

tliir.ls      of    that   of   the     entire      I 
i  —Electric   World 


RENO.  New),  October  30. — James 
.].  Chambers  of  Salt  Lake  City  and 
his  attorney,  A.  C.  Agnew,  appeared 
before  the  Reno  City  Council  Monday 
night  and  offered  to  install  a  new 
water  system  in  this  city  by  piping 
water  from  the  head  of  Galena  Creek 
into  cement  lined  and  covered  reser- 
voirs above  the  city.  Galena  Creek  has 
its  source  on  Mt.  Rose. 

Chambers  offered  to  install  the  plant 
for  $750,000  cash  or  bonds  and  to  guar- 
antee the  city  4,000,000  gallons  of  water 
daily.  He  also  guaranteed  to  furnish 
Hie  city  witli  a  gravity  water  system 
for  fire  fighting  purposes. 

W.  G.  Caffery,  an  electrical  engin- 
eer of  Reno,  and  W.  B.  Albertson  of 
Salt  Lake  City,  are  associated  witli 
1 '    anthers. 


YOLO     PLANS     IMPROVEMENTS. 


WOODLAND  (Yolo  Co.),  October  28. 
Roy  M.  Pike,  President  of  the  Yolo 
Water  and  Power  Company,  lias  au- 
thorized an  expenditure  of  $175,000  on 
the  irrigation  system  of  this  county. 
The  expenditure  will  be  for  the  ex- 
tension and  maintenance  of  the  sys- 
tem. 

More  than  200  men  are  now  in  the 
employ  of  the  compay  in  this  vicinity 
preparing  the  canals  by  which  the 
entire  county  can  be  placed  under  ir- 
rigation. 

A  new  canal  is  being  constructed 
through  the  Madison  section.  This 
ditch  will  connect  the  Capay  dam  with 
the  Moore  system  and  will  afford  irri- 
gation facilities  to  thousands  of  acres 
not  heretofore  benefiitted. 

In  Lake  County  the  main  dam  at  the 
outlet  of  Clear  Lake  's  under  construc- 
tion. 


OCT   TWO   TONS    OF    CASTING    DAILY. 


The  first  steel  manufacturing  plant 
in  Toronto  and  the  first  electrical  steel 
furnace  in  Canada  started  woi  k  Oc- 
tober 15th  and  is  turning  out  steel 
castings  at  the  rate  of  about  two  tons 
per   day. 

For  five  years  James  A.  Moffat  and 
T.  C.  Irving,  Jr.,  have  been  conduct- 
ing investigations  and  experiments. 
Within  the  last  few  months  they  claim 
to  have  got  tlie  manufacture  of  steel 
in  an  electric  furnace  to  such  a  point 
thai  it  in]  i»e  carried  on  a  commercial 
basis.  The  iron  of  Canada  is  for  the 
most  part  low  grade  magnetites. 
which  cannot  be  used  economically  In 
the    blast    furnace    owing    to    the     low 

| itent,    and    in    order    to     be     of 

value  they  must  be  crushed  and  then 
con?  entrated    mechanically. 

Tests  show,  it  is  claimed,  that  the 
steel  turned  out  is  of  a  good  quality 
and  possesses  a  good  tenile  strength. 
It  is  also  claimed  that  it  is  full  of  gas 
pockets    and    of    uniform    urbanity. 


\slvs    CONSTRI  CTfON    PERMIT. 


RED    BLUFF    I  Tehama    Co.  I.    Novem- 
ber   4. — E.    L.    Sisson,    Secretary    of    the 

nento    Valley     Elei  trie     R 
Company,    saj  pany    has    ap- 

plied     '■■    i    •     State     Railroad    Commis- 
for    permission    to    expend 

tun     :n in     of     mini.",     to    begin    con- 

'tin.  tii in       on     the     first       unit    of       the 
road   which    will   lie   run    from   a   point 


twelve     miles    south     of    Dixon,    on    the 

Oakland    and    Antiocli     line,     to     W 1- 

land.  The  company,  he  states,  wants 
to  begin  construction  as  soon  as  the 
desired   permission    is   obtained. 

COMMENCE     SI  HYEY     OF     SAN     JOA- 
QlIN    RIVER. 

STOCKTON  (San  Joaquin  Co.).  No- 
vember 4. — For  the  purpose  of  deter- 
mining the  irrigation  and  navigation 
possibilities  of  the  San  Joaquin  River 
a  survey  was  started  Saturday  which 
will  entail  an  expenditure  of  $64,000 
before  its  completion,  which  Major 
Cheney.  Chief  of  the  United  Str.tes 
Army  (engineers,  believes  will  be  be- 
fore  the   Summer  of   1915. 

Three  engineers  were  placed  in  the 
starting  work  a  short  distance 
from  this  city.  They  will  work  their 
way  up  the  river  to  Herndon.  Data 
will       be         gathered  to       determine 

whether  the  river  can  be  used  both 
for  irrigation  and  navigation.  It  has 
teen  freely  concednfl  that  the  use  of 
the  water  for  irrigation  is  of  far 
more  importance  to  the  San  Joaquin 
Valley  than  its  use  for  navigation,  and 
the  report  will  show  whether  or  not 
irrigation  will  be  sacrificed  if  naviga- 
tion is  established. 


CAPITALIST    INSPECTS    LANDS. 

OROV1LLE  (Wutte  co.),  November 
1. — The  presence  of  Alden  Anderson, 
banker  of  Sacramento,  on  an  inspec- 
tion trip  over  the  property  of  the 
River  Canal  Cor-.pany,  has 
led  to  the  report  that  Uie  Fleish- 
hacker  interests  are  to  take  over  the 
property.  Anderson  Is  regarded  as  the 
land    agent    of   these   capitalists. 

Anderson  recently  accompanied  the 
Fleishhackers  on  a  trip  of  inspection 
uver    the   system. 


MICHIGAN    BUILDING    FOR    FAIR. 


Advertising  men  of  Michigan  have 
joined  together  through  their  respec- 
tive clubs  to  uphold  the  honor  of  their 
State  and  are  perfecting  plans  to  raise 
$50,000  for  a  building  to  be  represen- 
tative of  the  State  at  the  Panama-Pa- 
imposition. 

At  a  recent  meeting  of  several  ad- 
vertising clubs  in  Detroit.  Grand  Rap- 
ids, Kalamazoo  and  other  cities,  the 
committee  was  assured  of  unlimited 
co-operation  and  financial  support  in 
the  completion  of  arrangements  and 
management  of  the  building  during  the 
exposition. 

This  movement  places  Michigan  as 
the  thirty-fifth  State  to  accept  the  in- 
i  of  Congress  to  participate  in 
the  State  representation  at  the  Pana- 
ma-Pacific    Kx  posit  ion. 


Here  is  a  "lawyer"  story  taken  from 
a  country  newspaper.  An  old  contrac- 
tor now  dead.  never  seemed  to  be 
inless  I  e  had  several  cases 
pending  In  court.  He  has  just  won  a 
case  in  the  justice  court  when  the  loser. 
in  i  combative  frame  of  mind,  ex- 
claimed: "I'll  law  you  to  the  circuit 
court  1" 

( i!.i   Man— 111  lie  thar. 

-And    I'll    law    you    to    the    su- 
ourl ' 
VI  .i:       I'll    he    thar. 

I'll  law   you   to  'e.l! 
Old  Man — My  attorney'll  be  thar. 


FOREIGN    TRADE    OI'I'ORTCNITIES. 


[Where  add]  i     ses  are  II  ted  they  may 

be  obtained  from  the  Bureau  of  For- 
eign and  l  "'in'-  stii  i  Commerce,  Wash- 
ington,   D.    C.        in    applying    for   ad- 

i    <     ;es    refer    to    tile    number.] 


CORRESPONDENCE     WITH     CONSULS. 

The  suggestion  is  made  tliat  all  com- 
munications to  consular  officers  be  ad- 
di  essed 

The    American   Consul, 


At 


the  name  of  the  officer  not  being  given. 
Any  communication  so  addressed  will 
be  opened  and  attended  to  by  the  per- 
son who  happens  to  be'  in  charge  of  the 
office.  If  addressed  to  the  consul  by 
name,  it  might  be  forwarded  to  him  un- 
opened, should  he  be  absent,  and  de'.ay 
V  ould    tr  us    result. 


Consuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  each  instance  state  in  what 
language  correspondence  should  be 
condutced. 


No.   11S9I.  Agency   for   Australia. — An 

American  with  considerable  experience 
as  traveling  salesman  in  foreign 
countries  lias  written  an  American  con- 
sul in  Australia  that  he  is  prepared  to 
offer  his  services  as  a  salesman  to  any 
American  manufacturer  on  a  commis- 
sion basis,  or  in  consideration  of  a 
monthly  retainer.  For  the  benefit  of 
manufacturers  who  have  not  touched 
the  Australian  field  he  will  be  glad  to 
undertake  a  preliminary  investigation 
of  the  possibilities  for  the  sale  of  their 
goods  free  of  charge.  If  he  forms  con- 
nections, his  work  will  include  the  in- 
troduction of  the  manufacturers'  pro- 
ducts, the  consistent  conduct  of  an  ade- 
quate sales  campaign,  and  the  general 
promotion  of  the  manufacturers'  in- 
terests. 

No.  11892.  Timber  for  Chinese  Gov- 
ernment railways. — The  American  con- 
sul general  at  Tientsin,  China,  has  for- 
warded copies  of  an  advertisement  call- 
ing tor  tenders  for  timber  to  be  used 
i.  i  •■  Chinese  Government  railways, 
Peking-Mukden  line,  to  which  are  at- 
i    the   official    forms   of   tenders,   on 

all    bid      "ii  in]    i"    be  sent 

in.  These  papers  may  be  obtained  from 
the  Bureau  of  Foreign  and  Domestic 
'  "  ice.  Tenders  must  be  submit- 
ted by   I iei         191  3. 

Nt>.  11894.  £tone-working  machinery 
— An  American  consul  in  the  Near  East 
reports  thai  a  firm  of  inporters  in  his 
district  desires  to  be  put  in  communica- 
tion with  Am.'  in  manufacturers  of 
machinery  for  sawing,  cutting  and 
smool :  it  logue      hould  be 

rded,    w! rices    and    discount   , 

and    'i ould    be   made  e.   i.   f. 

ii  and  Tripoli, 
nee      should      he    in 

' 

no.    iis-i.-,.      s,„.,. uk— A    report 

"ii-ul  in  a  Latin- 
American  .on  trj  states  that  informa- 
m  American  manu- 
irding  prices  and  ma- 
lillng  for  i  ..n  .  i  dams 
river   dock 

and    correspondence,    which    may    be    In 
iuld        .      .mi.,      :)    pei    .... 
named   In 

No.   11903.        Igenclca     ror      \ rlcan 

tirniN. —  An    A  i .|     in    a    Latin 

American    country      has    forwarded      a 
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copy  of  a  letter  from  a  business  firm 
in  his  district  stating  that  it  is  e:  tend 
ing  its  .business  as  manufacturers' 
agents  with  a  view  to  Increased  trade 
at  the  opening  of  the  Panama  Canal. 
The  firm  states  that  it  has  bi  en  in 
business  for  27  years,  is  familiar  with 
the  wants  of  the  people  and  the  pos- 
sibilities of  tfie  introduction  of  the 
better  class  of  goods,  and  has  com- 
mercial travelers  to  keep  in  close  and 
constant  touch  with  the  trade.  The 
firm  desires  to  make  one  connection 
only  with  the  larger  manufacturers  of 
such  goods  as  would  find  a  ready,  sale 
m   tropical  countries. 

No.  USS^.  Hnrdvtnrc  and  electrical 
goods. — A  firm  of  manufacturers'  agents 
having  good  connections  in  Canada  in- 
forms an  American  consular  officer  that 
it  desires  to  be  put  In  touch  with  hard- 
ware and  electrical-goods  manufac- 
turers in  the  United  States  with  the 
intention    of    receiving   agency    rights. 

No.  11878.  Electrical  supplies* — An 
American  consular  officer  in  a  Euro- 
pe.m  country  reports  that  a  business 
man  in  bis  district  is  desirous  of  obtain- 
ing the  agency  of  American  manufac- 
turers of  electrical  supplies  of  all 
description.  This  person  also  states 
that  he  is  open  to  purchase  consider- 
able quantities  of  such  supplies  if 
American  manufacturers  will  get  in 
touch  with  him  and  supply  catalogues, 
prices,  etc. 

No.  117S!).  Automobiles. — A  business 
firm  in  southern  Europe  requests  an 
American  consul  to  place  it  in  touch 
with  American  manufacturers  of  low- 
priced  automobiles.  The  firm  states 
that  il  desires  to  represent  an  Ameri- 
can firm  manufacturing  low-priced, 
light-cycle  shaft-driven  motor  vehi- 
cles, and  also  to  carry  such  machines 
in  stock.  Catalogues,  prices,  terms, 
and  discounts  are  requested;  corres- 
pondence may  he  in  English.  The  firm 
furnishes  as  references  a  list  of  com- 
panies    it     already     represents. 

No.  11SS1.  Agricultural  Implements.. 
An  American  consul  reports  that  a  bus- 
iness num  in  his  district  desires  to  be 
placed  in  communication  with  manu- 
facturers of  agricultural  implements, 
especially  plows  of  a  medium  grade. 
Price  lists  and  catalogues  should  he 
sent,  and  correspondence  may  be  in 
English.  The  inquirer,  who  was  in  the 
Balkan  Stales  for  almost  in  years,  has 
business  connections,  there  and  thinks 
there  is  a  good  opening  for  substan- 
tial American  agricultural  machinery 
of  moderate  grade 

\o.  1188.  Automobiles,  motor  cycles, 
ami  motor  boats. —  a  European  business 
man  informs  an  American  consulate 
Hun  h.-  desires  to  he  placed  in  communi- 
cation with  American  manufacturers 
of  automobiles  and  parts  of  same,  motor 
cycles,  and  motor  boats,  with  the  ob- 
ject of  Importing  the  same.  The  in- 
states I  luil  lie  will  represent 
such  manufacturers  as  selling  agent, 
or  purchase  direel  on  his  own  account. 
'ii'  log  ue  i"  I-  .  and  terms  of  dis- 
counf  .ue  requested  Correspondence 
should  he  in  English,  This  man  fur- 
'  ii  i  oi  English  firms  that  he 
Catalogues,  prices,  ami  terms  of  dis- 
i"i,\    represnts,   whose   names  are  given 

■    I  en   11CI  s. 
No.    HNS.-..    Motor   tire   trucks       A    n  |il 

from    an    American    consul    in    Canada 
i  ii.      that  as  a  result  of  a  trade  oppor- 
tune    from    his    office  a    local    firm    has 

'"'  '      a     ■  ' In'     railed     Slates    :,  I,     aU- 
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tomo'bile  truck  which  Is  said  to  be 
cheaper  and  much  better  than  the  Can- 
adian article.  The  possibilities  of  fur- 
ilii'r  sales  are  thought  to  he  very  favor- 
able.  The  hie  department  of  the  city 
has  up. lei  consideration  the  purchase  of 
an  automobile  truck,  and  American 
manufacturers  would  do  well  to  get  in 
touch  with  the  chief  of  the  fire  depart- 
ment 

No.  11886.  Water  meters. — An  inquiry 
lias  been  received  at  an  American  con- 
sulate in  the  United  Kingdom  for  the 
names  of  water-meter  manufacturers 
in  the  United  States.  The  inquirer  de- 
sires to  purchase  some  for  use  in  con- 
nection with  a  new  local  invention. 

No.  1ISSS.  Pulp  license. — The  Ameri- 
can consulate  general  at  Vancouver, 
British  Columbia,  Canada,  reports  that 
sealed  tenders  will  be  received  by  the 
Minister  of  Lands  until  January  2  for 
the  purchase  of  pulp  license  to  cut  10,- 
902,000  feet  of  timber.  Three  years 
will  be  allowed  for  the  removal  of  this 
timber.  Further  particulars  of  this  sale 
can  be  had  of  the  Chief  Forester,  Vic- 
toria, British  Columbia. 


At  this  season  of  the  year  when  the 
rains  come  and  occasionally  an  earth- 
quake shock,  the  weather  man's  bar- 
ometer becomes  a  thing  of  interest.  It 
is  not  an  uncommon  thing  at  this  sea- 
son for  the  barometer  to  shift  an  inch 
within  twenty-four  hours.  Sometimes 
the    change    is    even    greater. 

F-w  persons  have  any  idea  what 
tremendous  changes  in  the  atmosphere 
are  indicated  by  such  a  rise  or  fall  in 
the  mercury  column. 

A  cubic  inch  of  mercury  weighs  a 
half  pound.  When  the  mercury  falls 
an  inch  a  weight  of  one  ton  is  re- 
moved from  every  four  thousand 
square  inches  of  surface.  This  is  a 
ton  for  every  area  five  and  one-quarter 
feet  square.  If  your  house,  for  in- 
stance, is  twenty-five  feet  by  forty, 
with  an  area  of  a  thousand  square  feet, 
a  load  of  about  thirty-six  tons  is  lifted 
from  the  roof  every  time  the  ha 
rometer  shows  an  inch  fall.  That  is,  a 
36-tpn  load  would  be  lifted  if  the 
house     were     air-tight.  But     as    air 

presses  in  every  direction  there  is  as 
much  of  a  push  upward  against  the 
roof  from  below  as  there  is  a  push 
downward  from  a'bove.  So  the  roof 
actually  feels  no  effect  from  the  re- 
moval  of  this   heavy   load. 

In  the  same  way,  a  man  of  average 
size  would  be  relieved  of  a  weight  o'f 
:i  in  ml  a  ton  and  a  half  if  there  were  no 
nil    chambers   in   the  human  body. 

11  has  been  figured  that  a  fall  of  an 
inch  in  the  barometer  over  a  territory 
lour  hundred  miles  square  removes  a 
weight  from  the  surface  of  the  earth 
..I  160  billion  tons.  If  this  were  loaded 
on  freight  cars,  twenty  tons  to  the  car, 
and  thirty  cars  to  the  train,  more  than 
260  million  trains  would  be  required  to 
move  ii  It  each  train  were  five  hun- 
dred feet  long  they  would  stretch  out 
in  a  line  no He  than  -">  million  miles 
long. 

The  only  disturbance  or  noise  that] 
such  .i  tremendous  charge  causes  is  a 
w  ii. i:  i  hi  in  or  a  movement  of  the  atmo-  I 
spbers  in  adjust  Itself.  In  countries 
like  California  where  an  occasional 
shake  occurs  this  barometric  change. 
naturally  affects  any  condition  of  un- 
ci in.    equilibrium. 
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Walter  A.  Scott 

ARCHITECTURAL 
Photographer 


558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
S39-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phona  at  San  Francisco,     Franklin  2S07 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  S2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT     1903 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking, 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


The 
windov 

best    and     cheapest     reversible 
7  on  the  market. 

Common  Sense  Window 

Invented        and       manufactured       by 
U    H.    BIRTH.    19th    and    Carolina    Sts., 
also    110   Jessie  St. 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cot 
arrh  and  Cold  in  the  Head.  It  makes  you  miserable,  doesr 
it?  You  really  don't  care  whether  things  go  right  or  n 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  g 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  i 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat 
arrh  or  Cold  in  the  Head,  that  we  guarantee  you  satisfact 
will  refund  your  money. 

Price  50  Cents 
Sale  By  All  Druggists,    or    will  be  sent 


by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 


CLOVERDALE 


CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly   An   Air  Cushion  Check,  working    automatically. 

Simplicity  and   Durability  combined      Appli2-1 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  lo  the  Skin  so  desired 
by  the  Ladies  and  admired  by  ihe  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdale 


California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 
Room  321  Foxcroft  Bldg.,  San  Francisco 


GAS  WATER  HEATERS 


Automatic-Insrantaneous 


The  "Pittsburg" 
The  "Bungalow" 
The  "Lion" 

A  heater  of  any  size  within  the  purchase 
price  of  the  masses.  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  fully  guaranteed. 


Pittsburg  Water  Heater  Co. 

Phone   Sutter  5025 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  oost  off  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Abrahamson,    H.    R.,    Ill    Laurel,    Okd. 
Aitchison     &     Son,     548     Santa     Clara 

Ave..     Alameda      

Holt.  O.  C.  110  Jessie  St Page  48 

Neideck,  Frank,  2669A  Howard. Page  3S 

CABINET    MAKERS. 

Burlingame  Cabinet  Works.  First- 
class  work  of  all  description.  Ern- 
est Held,  Prop.,  509-11  6th  St., 
San    Francisco.      Tel.    Kearny    3562. 

Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hogany, antique  and  all  kinds  of 
furniture;     repairs     and     polishing; 

Telephone    Oakland     3735 
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Bacon  &  Co.,  E.  R.,  3S-40  Xatoma 3S 

Langford,  Bacon  &  Myers,  215  Rialto 
Bldg.,  S.  F..Page — Inside  front  cover 
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land,   Cal Page    41 

CRUSHED    ROCK. 

Xiles  Sand,  Gravel  and  Rock  Co..  704 
Market  St.,   San   Francisco.  ..  .Page   1 

DOOR    CHECK    AND    SPRING. 
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Francisco    Page — Back    cover 
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Hart-Wood     Lumber     Co.,      5th      and 

Berry    Sts Page    39 

Taylor  k  Co..   2006  Grand.   Alameda.. 

MACHINERY. 
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Rialto    Bldg Inside    front    cover 

Parrott  &  Co.,   320  California   St..  San 

Francisco     Page — Back    cover 

MANTELS    AND  TILES. 
Pacific  Mantel  and  Tile  Co.,  1727  Tel- 
egraph   Ave..    Oakland Page    36 
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METAL   LATH. 

Parrott  &  Co.,  320  California  St.,  San 

r   £rancisco   page — Back  cover 

Lilley   &   Thurston   Co.,    Rialto    Bldg., 

San    Francisco     Page    8 

PAINTERS    AND    DECORATORS. 
Cahill    &    Co.,    James,     372     12th    St., 

Oakland,   Cal Page   37 

PAINTERS,     PAPER     HANGERS,     ETC. 

Schafer,  Fred  (House  and  Fresco 
Painter)  145S  Green.  Phone  Park 
1197.  Shop,  111  Franklin,  San 
Francisco     

PANELS. 

V\  hite  Bros..  Sth  and  Brannan.  San 
Francisco    Page    37 

PATENTS. 

Scientific    American,     361     Broadway 

N    V Page  '3» 

PATENT    WINDOWS. 
S.   F.  Cornice  Co.,  525  Market.  .Page   39 
Simplex   Window  Co.,   525  Market  St., 

Am   Francisco    Page   i 

PAVING   BRICK. 

Hidecker,   G.   C,   958    60th   St.;    Phone 

Piedmont   507.   Oakland    

PHOTOGRAPHER. 

Scott,  Walter  A.,  558  Market  St.,  San 
Francisco     Page    41 

PLANING    MILLS     AND     WOOD 
WORKERS. 

Builders'  Supply  Depot,  3S  Sth,  San 
Francisco    Page    40 

Dalzel,  F.  E.,  2014  University  Ave.. 
Berkeley;  manufacturer  of  house 
and  office  fittings,  mouldings  and 
window  frames,  turning,  band 
sawing,    shaping,    etc 

PLASTER   BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg., 
San    Francisco    Page    8 

PLUMBERS. 

Low  &  Anderson,  Plumbing,  Tinning 
and  Gas  Fitting;  jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839      

PORTABLE  HOUSES. 

*Ietal  Shelter  Co.   of  Cal.,   4S7  Golden 

Gate   Ave.,  S.   F Page   40 

REVERSIBLE    WINDOWS. 

Simplex  Window  Co.,  525  Market  St., 
San    Francisco    Page    4 

SAND. 

Niles  Sand.  Gravel  and  Rock  Co..   704 

Market  St.,  San  Francisco Page  1 

SANDSTONE   BRICK. 

Sachamento  Sandstone  Brick  Co., 
Sacramento  Cal.,  and  235  First  St.. 
San   Francisco    Page   39 

SHEET  METAL  WORKS. 

S.  F.  Cornice  Co.,  Bryant  bet.  9th 
and    10th    Page    39 

STATIONERS. 

White  &  Farnsworth,  425  Montgom- 
ery  St Page    48 

STEEL    ROLLING    DOORS    AND 
SHUTTERS. 
Lilley   &   Thurston   Co.,    Rialto   Bldg., 

San   Francisco    Page   8 

STORE     FRONT      CONSTRUCTION. 
Kawneer   Mfg.    Co.,    420-422   Turk   St. 
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San   Franolsco    Page   42 

Wood  Mfg.,  Co.,  John  218  Paciflc 
Bldg.,  San  Francisco    Page   37 

VENEERED     PANELS. 

White  Bros.,  Sth  and  Brannan.  San 
Francisco     Page    36 

WALL  FINISHING. 
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WINDOW   SHADES. 
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Specialty  Contractors'  Protective  Association. 

OFFICIAL  LIST  OF  .MEMBERS  OF  SAN  FRANCISCO  LOCAL,  NO.  2  OF 
THE  SPECIALTY  CONT  ACTORS'  ASSOCIATION  OF  CALIFORNIA  OFFICE 
i«J    <5TFVF\So\-    ST       TELEPHONE    SUTTER    995.  MEETS      FIRST      AND 

THIRD  MONDAYS  OF    EACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS' 
EXCHANGE. 


President,    JOSEPH    AHLBACH 

MasterPlumbers'  Assn. 
Vice-President,  W.  F.  CLUTE 

Contracting  Plasterers    Ass  n 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary 


W.   S.    SCOTT 
Masons'    and    Builders'    Ass'n 
Williams    and    C.    Munday, 

Attorneys, 
615    Pheian    Building. 


"Tills  Association  insists  that  all 
members  of  affiliated  associations  must 
luliil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.' 


MEMBERS. 


J. 


Office     101     Gough 

John  L.  E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 

Balling,    E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman,    M.    J. 
Brennan,    J.    F. 
Breslin,     Chas. 
Bornstein      &      Le 

Blanc 
Boscus    Bros. 
Bowen,     J.     L.     & 

Son 
Brook 
Son 
Bryan,      J.     M.     & 

Son 
Bryan,    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,    PI.    Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronln,   J. 
Curran,    A 
Curtis,  Edw. 

Daglow,    L. 

Dallamore,    G.    C. 

Dalziel,     Robt,    Jr. 

Davis,    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag- 
neau 

Dl   Vecchio,    S.   J. 

Deventhal,    E.    M. 

Dockery,    Wm. 

Doherty,    J.    P. 

Dowing,    W.    J.    & 
Sou 

Eastman.   T.   W. 

Egan,   T.    J. 

Eisner,    P. 

Ernst,  H.  &  Son 

Ertola,   B. 


Fisher   &   Wolfe 
Fitzpatrick,    J. 
Flood       &       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,    W.    C. 
Franklin,    C.   P. 

Glbbs.     David 
Glbbs,   J.    &   Son 
Gllley-Schmid    Co. 
Glemser.    F. 
Gomersal,    F. 
Goss,    Wm. 
Grady,    H. 
Grundy,    E. 
Hahn,   A.   J. 
Haub,    Geo. 
Hays,    E.   L. 
Heinz.    C. 
Hennessey,    A.    E. 
HIgglns,    Chas. 
Hlldebrand.    C. 
Hobro.    W.    D. 
Hondet,    J. 
Hoffman    &    Scha- 

Hooper.    T.    M. 


Houston,    J.   J. 
Kane,   Jas.    I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank    J. 
Kiernan   & 

O'Brien 

Knoles,    F.    T. 
Koch,   F.    &   Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapelle.   W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W, 
McEnhill,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller,  W.  D. 
Mollis,     Herbert  L. 
Mollis,   A.   I. 
Morrice,   T.   B. 
Morrison    &    Bevi- 

lockway 
Mulholland,    J.     <■ 
Murray,    Roy 
Murray     Bros. 
Newmark,   A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    k    Pike 

Raische,    Fred 

Rehn,    C. 

Richardson.     J.     tc 
Son 

Rohr,    Jos. 

Ryan,    T.   J. 

Sasso,    Frank 

Schallch,    J.    A. 

Schieve,    Theo. 

Schwarz,    Chas.  Co 

Shepard     Bros. 

Singewald,    J. 

Skellv,    Thos. 

Slattery,    M. 

Snook,    W.    S.      & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder  &   Hinkel- 
bein 

Stevens,    Jas.   F. 

Strohmier   &   Koe- 
nig 

Sthur,    C.   G. 

Sutton    Co. 

Szanik,    S. 

Taylor    &    Prltch- 
ard 

Tippett,    J.    C. 

Trezise,   J.    S. 

Trczlse,     A.     G. 

Turner  Co. 

Von    Tagen  &  Mol- 

ler 

Ward,   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,    H.   N. 
Wetzel   &   Grass 
Whitley,    H.    T. 
Whitman      -      Ly- 
man  Co. 
Williamson.  H.  Co 
Wilson,   W.   F.   Co. 
Williams,   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,   Fred 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zelinskl.    R- 


M  A  5  O  N  S'     AND 
BUILDERS'    ASSN 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupi,    P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,   H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,   L.     """ 
Cooney,    W.   H 
Conn,   M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.   J. 
Daniels,    G.    V. 
Domeniconi,    S. 
Dahl,    F.   H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,  Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 

Hoffman.     Jno, 
Hansen,   P.  H. 
Johnson,    P. 
Jablonski,   A. 

Kern,    Henry 

Kiesel,    Fred 

Kroder,   Gus. 

Koenig,    Otto 

Lorenzen,    Fred 

Lucas,    Ed.   J. 

Manning,     Jno. 

Maundrell,    H. 

Norris.     Chas. 

Orsi,    G. 

Olney,    E. 

Ostland,  John  L. 

Pyne,    R.    &    Sons 

Pastier,  Robert. 

Quadt.    Jno. 

Quandt,    A. 

Schaefer,    Fred 

Schaefer,    Adam 

Sk:haefe»r,     Wm. 

Shepherd,     Wm. 

Schulti.   O.   &   Son 


M.    J.    Mealey, 
President 
Allen.    C.   J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,    Thos.  W. 
Brady,   M.   V. 
Butler,    Thos. 
Butler,    W.    A. 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gilbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardiser,   F. 
Gladding,    McBean 

&  Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hibbins,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.   H. 
Larsen,   L.   C. 
Lawson,   A.   W. 
Lindgren,   C.   J. 
Ludwig,  John 
Mealy,    M.   J. 
McWhlrter,    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan,    M.     B. 
M filer,    J.    W. 
MUlcahey,  Thos.  F 
Mlllerick,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,   M.   V. 

Nagel,    W.    L. 

Nagel,   R.    H. 

O'Connor,   J.   J. 

O'Rourke,    T.    F. 

Phillips,    Joseph  J. 

Pringle,    J. 

Ringrose,    R. 

Ralney,   W.   A. 

Rainey,    E.    S. 


Wednesdaj  .November  12,  L9D3. 


Pac.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


Reed,   Walter 
Stradllng,    W.    C. 
Scott,    W.    S. 
Watson,    Sage 
Watson,    Sidney 
White,    J.    M. 
Walker,  P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


■CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.  F.  Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden   Sec. 
Bradley  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jas. 
Burt,    Cha>s. 
Cashman,    M.    J. 
Connell.   J.   E. 
Campbell,    Chas. 
Chalmers,   H.    A. 
Connollv    &    Son 
Dalv,    J.    H. 
Damlco,    Tony 
Duthie.    Ohas. 
Felt,    R.    D. 
Fraser,    Simon 
Fay,    J. 
Glosser,  Geo. 
Gilmour,     Wm. 
Greenback,   Joe 
Jacobsen,    N 
Knowles,    A. 
Leaf    &   Kaiser 
Lvden  &  Bickel 
Manning,    Tom.    Jr 
Mawot.    Donald 
MacGruer   &    Co. 
Muriale,    Nlc. 
McLeod.    J.    C. 
O'Kane,    C.    T. 
Orford,    J.    A. 
Philbin.    J.    J. 
Sullivan,    D.    F. 
Steere,  J.  E. 
Smith     &    Johnson 
Terranova,  M.  J. 
■Wagner.   J.   A. 
W  m.         Raymond, 

Atlantic  '  Fire- 
proofing  Co. 

Balzke.  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch,   R. 

Lvnch.  J. 

Munson,    C.    &    Co. 

McAhee.   E.   T. 

Havden,  Fred 

Potter.   A.  V 

Peerless  Fire- 

proofing  Co. 

Ravmond,   Wm. 

Roehling  Con.    Co. 

Snell   &  Dennis 

Streeter,    M. 

Sheehan,     Thomas 


G. 


PIASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,    John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns     -    Manville 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.   1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,    W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National   Elec.   Co. 

Newberry  -  Bend- 
helm 


Asphalt 
Roofing 
Roofing 


Co. 

Larkin 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 

Malott     &     Peter- 
son 

Paraffine    Paint  Co 

Rapheld,        J.       L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western        Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.    Dennis.    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co. 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C. 

McAbee,    E.    T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,    Thomas 


Co. 


MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham. 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gllley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner    Co..    The 

Walsh,    F.    P. 

Williamson    Co..  H 

Wlttman,  Lyman 
&    Co. 

Williams.   E.  D. 
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President,   Chas. 
Vice-Pres.,   A. 

H.   W.   Beach 

A.   H.  Bergstrom 

John  Biller 

C.  A.  Day 
l'io..r   Manager 
Geo.    A.    Maas 

General      Contrac- 
tors 

(Stockho'.ders> 

Ackerson     &    Son, 
O.    B. 

Amweg,   Fred  3. 

Anderson     &     Co., 
W.   W. 

Beach     &     Hefter- 
nan. 

Beck,  John  E. 

Beetham,    A.    H. 

Bergren      &      Son, 
Louis   G. 

Biller,   John 

Bletch,    E.    C. 

Bluxome   &  Co. 

Born,    F.    H. 

Boyd  &   Kerr 

Brandt    &    Stevens 

Braunton   Bros. 

Brutcher  &  Serna 

Caine,   Thos.    W. 

Caldwell   &  Co. 

Carlson,    Elmer 

Casty,    John 
Cavanagh  &  Vezi- 
na 

Cobby,   J.  W. 
Cole,'  P.    J. 
Collman    &      Coll 

man 
Commary    -    Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer,    O.    A. 
Day's  Sons.  T.   H 
Farquharson,    D.B. 
Fee,    Grant 
Ferrolite    Co. 
Finlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,    James  P. 
Ginley,   Ed. 
Glaze,    Robert 
Gleeson,    James 
Gompertz,  C.   W. 
Gutleben    Bros. 
Hailing,   B.   R. 
Hamerton    &    Son, 

Wm.    C. 
Hamilton,    Peter 
Hansen,   C.   W. 
Harcom,    J.    J. 
Healing,   George 
H  e  a  1  y  -  Tibbitts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennlngs,    Adolf 
Henning,    W.  "H. 
Hill,   J.   A. 
Holt,    O.   C. 
Johanson,    J.    Eric 
Johnson.    Joel 
Junes.   Fred  C. 
Kern  &  Snn,  F.  W. 
Klenck.    F.    J. 
Klvce.    Harvev    A. 
Koenig.  C.  J.  U. 
Koenlg,    L.    B.    G. 
Kress,   S.   B. 
Knvkendall.    J.    O 
Lange       &       Berg 

Sl  rnni 
l.nnsins-.   Frank    P. 
Larsen      &    Larsen 
Linden,    William 
Lindgren    Co. 
Mndsay,    Chas.    M. 
Lindsay,    Frank 
Lynch,    P.    J. 
MacMillen,     R.F.K 
MacDonald     & 

Kahn 
Mager    Rrothers 
Martin.     William 
Masow      &      Morri- 

McClenahan  & 

I'n..    T.    W. 
McLean,     Neil 

M"or<-      Bldg.      Co.. 
C.    P. 

Mp°re     &     Burlin- 


110  JESSIE  ST. 


W.   Gompertz  Treasurer. 

H.    Bergstrom      Secretary.   W 
Bsard    »l     Directors,    1912-13, 

Ed.    Ginley 
Chas.   W.  Gompertz 
Grant   Fee 
Ralpli   McLoran 
Bookkeeper 
Geo.   A.   Watson 
MEMBERS. 


Jas. 


game 
McLaughlin, 

L. 

McLeran   &   Peter- 
son 
.Monk,    J. 
Monson    Bros. 
Munster    &     Born- 

holdt 
Neal,   Joseph 
Neidick.   Frank 
Newsom,     Wm.     A. 
Nielsen,    N.    F. 
O'Brien.   J.   J. 
Olson,    Andrew 
Owsley,    Burt   T. 
Peterson.    W.    O. 
Petterson   &   Pers- 

son 
•Pratt,   J.  J. 
Quinn.   P.   P. 
Ransome   Concrete 

Co. 
Rednall.  W.   W. 
Reese   &   Rourtree 
Reite.    J.    P.. 
Rickon,  Fred,  J.  H. 
Rolandl,    F. 
Saner,    Adam 
Saywell,   Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller   Brothers 
Speidel.    P.    F. 
"Stockholm     *     Al- 

lyn 
Strehlowr,      Freese 

&    Peterson. 
Tavlnr  *  Goerlcke 
Terrill.     W.     A.     & 

C.    C. 


Tes 


H  A. 


Thurston      &      Co.. 

E.    T. 
Trost,    Robert 
Van     Sa  nt -Tlough - 

ton     Company 
Walker.     G     h.     & 

Setb 
Ward   &  Goodwin 
Wendetring,    J. 
Witzelherger,    J. 
Williams    Bros.    & 

Henrlersnn 
Wold    &    Kohn 
Wright,  Chas 
•Honorary  Mem. 
Architectural    Iron 

Works. 
Acme       Iron 

Wire    Works. 
Folsnin       St.     Iron 

Works. 
Brode  Iron    Works 
Eureka      Wire      & 

Iron   Wnrks 
Farrenkopf  & 

Sons.    C. 
Olasser    *  Kloeres 
Hillard    &    Co.,    C. 


n.l 


Leutlioldt 

Muni  lih 
Works 


Chas.  A.  Day 


Chas.  Wright 

Clerk 

A.  McCaJlum 


,v-   proffer 


•  o  n 


Sartorius 
Ralstr 

Work- 
Vulcan    rron    Wks. 
Western   h-on   Wks 
West     Coast     Wire 

,<:•    Tron    Works 

Arch.     Short     llctnl 

Work*. 

S  P.  Metal  Slump- 
ing- &  Corr  Co. 
*rch.  Term  C4>iln 
Calif.  Pottery  Co. 
Carnegie    Brick    ft 

Pottery     r',,. 
Clark    &    Sons.    N 
Diamond    Brick  Co 
Gladding      -      11c- 


Bean   Co. 
McNeil  r       B  r  i  c-fk? 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art  Glass. 
Grosslicht    &    Din- 

niene 
Pioneer    Pat.        & 
Window   Gl-ass   Co. 
Schwarz    &    Gott- 
lieb 
Art  let  Ic         Plaster 

Decorations. 
Banner    Tlmudore 
Larson.   O.    F 
LiPP  &  Co..  I.  P. 

Co. 
Asbestos  Materials 
Johns     -     Manville 

Co.,  H.   W. 
11  i     ni-sia      Asbes- 
tos Supply  Co". 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Asphalt    &    Bltum- 

luous    Pnviug. 
Nugent,    Robinson 

Attorneys. 
Aitken    &    Aitken 

Auto  Delivery. 
Holland,    J.    p. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers,    Fred    W. 

Boilers. 
Deasy    Utilities  Co. 
Peerless     Agencies 

Company. 
Boiler  &  Pipe  Cov- 
ering. 
Johns     -     Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magnisia   Asbestos 

Supply   i  ii 
Western     Asbestos 
Magnesia    Co. 

'loads  iV.  Insurance 

Arp,    Chas    W. 

Agency      Company 

Aetna  Life  Ins.  Co 

Genei  a  I  A   i  M 

Assur.    Corp. 

Glass,    Samuel 

Hayburn,    Jas.    C. 

Illinois  Surety    Co. 

Lloyd    &    Spengier 

MacMeans,    H.    V. 

M  a  r  s  h  a  1  1.  A. 
Frank    Co. 

Meherin  &  Son. 
Mark  M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 

Webster  -  A1I- 
>"i'|i    Co. 

Hriek     Contractors 

Alexander.     Robt. 
Allen,   C.   J. 
Anderson     &     Rai- 

ney 
Brennan,    J.    E. 
Collin.   Jean 
Devillers,    J. 
Drake,     II.    C. 
Finnala       &      Sea- 

:  ml  in 

Giltiertsen  & 
Johns 

Oilson.    John    E. 

Hansen    &    Co. 

Holding  &  Car- 
map 


Hanson»    tfames 
Johnson.    J.    W. 
Koberling,   Jos. 
Koldenstrodt,    F. 
McWhirtner,    w.  .1 
Mealey   &   Collins 
Messner.    Paul 
Millerick,    Phil.    J. 

•so.ig     'n 

Oberfeld,    Chas. 
O'Rourk,    T.    F. 
Reed  &  White 
Tingberg.    John 
Watson     Bros. 
Whitney   .V   Davies 

Brick  Dealers. 
Bay    Develop.   Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    «*t 

Postery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -       Mr- 
Bean   Co. 
Golden    Gate  Brick 

Co 
McNear        Brick 

Agency 
Remillard       Brick 

Co. 
Steiger  Terra  Cot- 

1. 1, v  Pottery   Wks 
United       Materials 


Co. 

Vallejo      Brick      & 

Western     Develop 

ment     Syndicati 

Western    Lime      & 

Cement    Co. 
Builders 

Instruments. 
Keuffel   &  I 
Building    Journals 
Architect     *     En- 
gineer. 
Building     and     In- 
dustrial    News. 
Daily  Pacific 

Builder 
Building  Materials 
Aigeltinger,    E. 
Alsin's       Portland 

Cemeni   Co, 
Baker     &     Hamil- 
ton 
Bav   Develop.   Co. 
Berger  Mfg.   Co. 
Bird  *  Son,    F.    W. 
Cal.     Bldg.     Mate- 
rial  Co. 
Cal.    Pottery      Co., 

Inc. 
City    Supply    Co. 
Cal     Lime     S     Ely 

drate    Co. 
Carnegie    Brick    & 
Pottery    Co. 

MockaV 
a  n.l    i  '..in  .  i  i 
( low  11     [aim-      ..  '..I 

Cement   Co.,   H. 
1  ii  i  mo'nd    Brick  Co 
Dwan   Co.,   .1.   E. 
Falls    Mfg.    Co. 
Fuller    &    Co.,W.P. 
Gladding      -       Mc- 
Bean    Co. 
;  Co.,    Felix 

Ouerin   X-  Co..  J.  S. 
Hnlltwa  y        ED  I!  p 
Metal    La  I  I 

Holmes     1  i Co 

Holland.   J.    P. 
Johns     -     Manville 

Co..    H.    W. 
Jorgensen   &   Co.,C 
Lennon   Co..  J.   E. 
Lilley   &   Thurst  >n 

Co. 
Meyer,    Adolph 
Pac.    Portland    Ce- 
ment  Co. 
Palmer     Supp]     i 

fine   Pain!   Co 
Parrott    &    Co. 
Quality      Lime      & 

Cement    c  . 
Remillard    Bk    Co 
Roman    Co 
Ryan,    Gi 

S        T'  l.nnr      1'u 

Shann  on,    M.    T. 
Sherman      -      KTm- 

ball    Co. 
Simon-Font     Brick 

Co 
Standard   Portland 

m   •"',. 
Steiger  Terra   Col  - 

ta  .v   Pofrv  Wks 
Stonei      0     W. 
Vallejo      Brick      & 

Till     Co 
Waterhouse  & 


Price  Co. 
\\  estern    Asbestos 

Magnesia   Co. 
Western    Builders' 

Supply   Co. 
Western    Develop- 
ment    Syndicate. 
Western     Lime    <& 

Cement  Co. 
Whittier   -  Coburn 

Co. 
Woods       &       Hud- 
dart 
Cement    Dealers. 
Aigeltinger,   E. 

Portland 
Cement    Co. 
3  ipply    Co. 
|  '.well      Lime       & 

Cement  Co. 
I  "wan   &    Co..   J.   E. 
i   4-  Co..  J.  a. 
Holland,  J.  P. 
Quality      Lime      & 

Cement   Co. 
Lennon    Co.,    J.    E. 
Lilley   &   Thurston 


Co. 
Meyer,   Adolph 
Pacific        Portland 

Cement  Co. 
Shasta     Lime    pro 
ducts    Co. 

i  rd    Portland 

a  I     Co. 
: house  & 

Price    Co. 
A  estern     Lime     & 

i  lement  Co. 
Chimneys,     Patent 
Clawson  Co.,  L.  E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevy    &    Gettle 
Hughes,    II.    J. 
Concrete    Contrac- 
tors. 
Amur-,  n     Co.  A&T 
Barrett   &    Ililp 
Camp    &    Carrillon 
Chalmers.      H.      A. 
(Inc.) 

S.      A. 
Crescent    Concrete 

Co. 
Dillon.    H. 
Gass    Bros.    Co. 

M.    H. 
Grussel,     Herman 
Hansen     &     John- 
son. 
Haun,    C.    C.    W. 

v.    P. 
Leonard,   J.   P. 
McCabe    &    Brown 
Mattson,    J. 
Mission      Concrete 
Mosaic     Wks. 
Nilson   &   Ai  ras 
New      Era     Marble 

,v    Concrete    Co. 
Nugent,     Robinson 

I '  I    Supply  Co. 

Peterson      &      Co.. 

T. 
Rasimussen.    A. 
Riboni,    H 
San  Francisco 

Concrete    Co. 
Schlosser,    Max 

Srllllli.lt     &     Son.    J. 

Spargo,    John 
Szoke.    Francis 
Tl  omas    *    Sands 
Westerlund,    J.    V. 
Zimmerman,   L.  M. 
Concrete       Machv. 
Bacon    *    Co..    E.  R 
Spears 
tiy.   Co 
Lilley  &   Thurston 
Co. 

■re        Co., 
Norma  n    B. 
Contractors' 

Equipment. 
A.     L.     Young    Ma- 
ery    Co. 

Co.,    E.   R 


De 


R 


tein      -      Ar- 
[Coppel   Co. 
Cornice      Works. 

Works. 
Atlas     Heating     & 
Ventilating     <'.. 
Cor.     Wks 
C  a  p  1  t  ol       Sheet 
I    Works 

!  '.iberts 
n      Cornice 
Works 

Wks. 
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Cmnyns   &   Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

-Metal    Works. 
Heipner       Sheet 

Metal    Works 
Hibernia    Sheet 

Metal     Works 
Hughes,    H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Korell   &Co.,   J.   A. 
Modern  Sheet 

Metal     Works 
Morrison    &    Co. 
i  >Iive  &  Leary 
United  Metal 

Product-    Cn. 
Western     Furnace 

&   Cornice   Co. 
S.    F.    .Metal   Stamp 

*    Corr.    Co. 
Crude   Oil    Burners 
Bill     &     Jacobsen 
Sherman,     Kimball 
&    Co. 
Crushed     Rock. 
Bay    Devel.    Co. 
Cal.   Building   Ma- 
terial    Co. 
Cassarretto,     John 
Citv    Supply    Co. 
Holland,    J.    P. 
McMullin,    A.    L. 
Simon-Fout    Brick 

SI  ir  Contracting 
Company. 

Standard  Crushed 
Rock  Co. 

Stone  Co..  E.  B.  & 
A.    L. 

Western  Develop- 
ment Syndicate 
Damp     Prooflug. 

Brickley,    p.    J. 

Fox,    John   L. 

Imperial  Water- 
proofing  Co. 

Rea'gle  &  Jamel- 
son 

Tai-lor.    L.     / 

Whittier  -  Coburn 
Company. 

Door    Opener    una 
Closer. 

Rischmuiier.     Geo. 
Electric     Fixtures. 

Calif.    Gas   &  Elec- 
tric  Fixture   Co. 
Pacific     Gas     & 

Electric   Co. 
Electric    Light    Co. 
City    Electric    Co. 
S.    F.    Gas   &    Elec- 
tric   Co. 
Electric   Wiring  A 

Equipment. 
American        Elect. 

Eng.    Co. 
Cal.     Elec.    Constr. 

Co. 
Central    Elec.    Co. 
City  Protective 

Electric    Co. 
Decker     Electrical 
Construction    Co 
Farnsworth     Elec- 
trical   Works. 
General       Electric 

Constr.    Co. 
Globe        Electric 

Works 
Hanbridge,    W.    S. 
Hicks    Elect.     Co. 
Kirsten.    W.    II 
Levy     Elec.    Co. 
Manhattan       Elec- 
tric  Co. 
McFell   Elec.   Co. 
National      Electric 

Co. 
Newberry   _   Bend. 

heim     Elec.    Co. 
Pac.     Fire     Ex  tin 

gulsher    i"n. 
Ridley.    A.    E.    B 
Rochdale     Elec.Co. 
Schimetschek.    M. 
Standard    Elec.Co. 
Turner    Co.      The 
Yitt    E-lei      Co 
Weidenthal  -  Gos- 


lin« 


EIr 


W'elrl    EleetrlcCo. 
Elevator    Builders 

Otis     Elevator    Co 
S.    F.    Elevator    Co 
Van    Emon    Eleva- 
tor   Co 

Estimator. 
i  '       &       East- 
man 
Dillon.    M 
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Ferguson,  W. 
Horwege  U.  J. 
Howell,  H.  .1. 
Morser,  B.  J. 
Priddle,,  -Milton 
Walker.  J.  M. 
Church 

Floors,      (oraposl- 
tlon. 

Artollth    Mfg.    Co. 

Bender  R.&P.  Co.. 
J.    W.  _ 

Dwan    Co..    J.    E. 

Fibrestone  & 
Roofing    Co. 

Flaherty  R.  &■  P- 
Co..    R.    H. 

Goodraanson,    A.  Iv 

Malott.  Peterson 
&    Adams. 

Watsonlte    Co. 

Floors,    Hardwood 

Hardwood   Int.    Co 

Inlaid   Floor   Co 

Pac.  Floor  Sand- 
ing Co. 

Galvanized         Iron. 

Baker  &  Hamil- 
ton .        „ 

Berger    Mfg.    Co. 

Gas  Fixture. 

Cal.  Gas  &  Elec- 
tric   Co. 

Day    Co.,    Thomas 

Gas    Heating    Sys- 
tems. 

jR«Qtor  System 
Gas     Heating  Co 

Gasoline   Tanks   <& 
Punips. 

Deming,     E.     R 

Glass     &     Glnfclng. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen,    I. 

Fuller    Co.,    W.    P. 

Grossllcht  &  Dln- 
niene 

Habenicht  & 

Howlett 

Mission  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

United     Glass 

Works     (Inc.) 

Grading. 

Branick,    J.    P. 

Button,    I.    V. 

Cassaretto,    John 

Devincenzi  &  Co.. 
L. 

Dillon  Teaming 
Co. 

Gallen    &   Carlin 

Giorgi     Co..    G. 

Hartnett    J.    D. 

Holland.  J.   P. 

Lennon   Co..    J.    E. 

Leffler,    Fred 

Luggen.    Ernest 

McGlinchey  & 

Monohan 

Montague    Co..    P. 

O'Day    Co.,    Dan  1 

ODonnell.     Philip 
Bdw.     F. 

Powers.    Chas.    J. 

Rahlman    &Woods 

Schmid.     A. 

Sibley  Grading  & 
Teaming    Co. 

Star  Con.  Co. 

Wright    '•'       I     H 

Granite      Curbing. 

Graham  Granite 
Co. 

Leed  Granite  Co.. 
W. 

Pacific  Granite  Co. 

Placer    Granite  Co. 
Gravel. 

Bay    Devel.    Co. 

Cal.  Building  Ma- 
terial   Co. 

retto.       John 
.  iply  Co. 

Standard  Crushed 
Rock  Co. 

Star 

Companv. 

Stone  Co..  E.  B.  & 
A.    L. 

Hardwood       Deal- 
ers. 

Inlaid    Floor    Co. 

Hardwood  Inte- 
rior  Co. 


Wood  Lumber  Co., 
E.    K. 


Hd'ware,    Dealersu 

Baker  &  Hamil- 
ton 

Bennett   Bros. 

Brittain   &    Co. 

Kruse,    J.     H. 

Joost    Bros. 

Marshall  -  Newell 
Supply  Co. 

Meyer,    Adoph 

Norman      &      Sons. 

Palace   Hd'ware  Co 

S     F     Hd'ware    Co 

Smith    Co.,    P.    A. 

Hay    &    Grain 

Aigeltinger,     E. 

Heating    &    Venti- 
lating. 

Ahlbach    &    Mayer 

Atlas  Heating  & 
Ventilating   Co. 

General    Eng.    Co. 

Klernan   &  O'Brien 

Hurlej     Co.,    J.    C. 

Lawson,    Herman 

Looney   Co.,   J. 

Mangrum    &   Otter 

Snook  &  Co., 
Fred    W. 

Turner  Co.,    The 

Houses    Movers    & 
Raisers. 

Hatch,   H.   L. 
Pearson,    N.    H. 
Stratton,  C.   C. 
Sullivan,    D.    J.&T. 

Inlaid    Floors. 

Calif.  Parquet 
Floor    Co. 

Hardwood  Inte- 
rior  Co. 

Inlaid  Floor   Co. 

Pac.     Floor     Sand- 
ing  Co. 
Iron   Foundry. 

Enterprise  Foun- 
dry   Co. 

Steiger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron    &     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

.Tudson    Mfg.    Co. 
Coast  Steel 
Company. 

Trussed     Concrete 
Company, 

Woods  &  Huddart 
Iron    Work*. 

Brode    Iron    Wks. 

1  >\  ii'    Bros. 

Eureka  Wire  & 
Iron    Wrks. 

Folsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillard   Co.,   C.    J. 

Michel    &    Pfeffer 

Monarch  Iron 
Works 

ton  Iron 

Works 

S.   F.   Iron  Works 

Sartorius   Co. 

SJdhraeder's  Iron 
Works 

Iron      & 
Wire    Works. 

Steiger  &  Kerr 
Stove  &  Foun- 
dry Co. 

Iron    Wks. 

West  Coast  Wire 
,*:•    Iron  Works 

Western  Iron 
Works 

Zenith  Iron  Wks. 

Joist     Hungers     * 
Post     Cups. 

Korti.ck      -      Kails 

Mfg.    Co. 
Lilley      &      Thurs- 
Co. 
Co.,   C. 
Waterhouse  & 

Co. 
•n         Bldrs. 
Supply    Co. 
Lathers,    Wood    & 
Metal. 

,    C.     II. 
Hayden. 

Richard 
McABee.   E.  T. 


Raymond.    Wm.   H. 
Ward.    J.   E. 

Lime      &      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland,   J.   P. 

Lennon  Co.,  J.  E. 

pacific  Portland 
Cement  Co. 

Quality  Lime  pro- 
ducts Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme  Lumber  Co. 
Christenson  Lum- 
ber Co. 

Columbia  Lumber^ 
Co. 

Doe  Co..   Frank  P. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,   J.  H. 

Hooper  Lumber  Co 

lliggjns  Lum'ber 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson.    E.   T. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

Ryan,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.  Lumber  Co. 

Schouten  &  Co.,  J. 
"W- 

Sunset  Lumber  Co. 

Tierman&  Beronio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Wall,   Jos.   P. 

Wood  Lumber  Co., 

Yates.  Wm.  F. 
Magneslte     Floor- 
ing. 

Artollth  Mfg.  Co. 
Bender  R.&P.  Co. 
Dwan  &  Co..  J.  E. 
Fibrestone    & 

Roofing    Co. 
Flaherty     R.&P.Co 

R.    H. 
Goodmanson.    A.  K 
Maltott     &     Peter- 
son 
Watsonlte    Co. 
Mantels,     Tiles     * 

Grates 
Ginsberg   Bros. 
Hulse  Tile  Co. 
Kirwan    &    Dono- 
van 
Mangrum    &   Otter 
Peerless    Agencies 

Co. 
Watson    Mantel    & 

Tile   Co. 
Marble  and  Mosaic 

Work. 
Gnecco,    M.    H. 
Grass!    &   Co.,   P. 
Mission       Concrete 

*■  Mosaic   Wk  = 
.Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
Nev      Era      Marble 

^Concrete    Co 
Vi  l  oo. nt        Marble 

Co 
Metal    Lath. 
Atlantic        Flrfc- 

proofing    Co. 
per(rer   Mfg.    Co. 
Holloway       Metal 

Lath     Company. 
T.illey   X-   Thurston 

Co. 
Roebltng      Constr, 


Co. 


\\  ,i  i  -  ,  li.nise  X 

y  .    tern    Builders 
Supply  Co. 


Metal     Slumping 

S    F.  Metal  Stamp- 
ing  &   Corr.   Co. 
Oils    and    Greases. 

Standard  Oil  Co. 
Ornamental     Plas- 
tering. 

Binner,   Theodore 
Brock   &  James 
Connor,    E.    J. 
Copnik,    T.    W. 
Larson,   O.   F. 
Lipp  &  Co..  J.  P. 

Painters  null  Dee- 
orators. 

Baker   Co.,    W.   T. 

Bernstein,    Wm. 

Blum.    Louis 

Burns    Bros. 

Clark   &   Dickson 

Cooksey,    Al. 

Cramer     BrO 

Da  hi,   T.   H. 

Donovan,    V.    J. 

Erlcksen,  W  n. 

Flynn  &  Mlkkel- 
sen. 

Hansen.     Elblng  A 

Jourdain,  Al. 

Lewis,   S. 

Miller,    L. 

Miller,   J.  A. 

McCubbin,    James 

Manning,   John 

Neal.  L.  J. 

Quandt  &  Son 

Ruderman,   I. 

Schafer,   Wm. 

Smith,  J.  S. 

Sovig.   C.   B. 

Spark  &  Sons, 
John   H. 

Swanson,    Peter 

Walker,    Mayer 

Wagner,  Fred 

Wagner    Bros. 

Zelinsky,   R. 

Paints,  Oils  Varn- 
ishes, Etc. 

Clark   &   Dickson 

Cohn  &  Co..  Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller  Co.,   W.   P. 

O'Brien,   J.   S. 

Paraffine  Paint  Co 

Pratt   &   Lambert 

Wlhdttier  -  Coburn 
Co. 

Patent     Chimneys. 

Clawson  Co..  L.  E. 

Dresser   -   McDon- 

Hughes,   H.   .1. 

Dunlevy  &  Gettle 
Pile      Driving. 

Lamburth,    C.    E. 

Pinning   Mills. 

Anderson  Bros. 

Birth   Co.,   L.   H. 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing   Mill. 

Emanuel.  A.  &  E. 
i  I. 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's  Mill 

Holden  -  Deuprev 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main     St.     Planing 

Moore  Mill  ^Lum- 
ber Co. 

Pac.  Coast  Mill  & 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
*   Planinsr   Mill 

Ryan,    George 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber   Co 

Spencer  St.  Plan- 
ing Mill 

Taylor  &  Co. 

Usona  Mfg.   Co 

Western      Planing 

Mill 
Veyhle    &    Collins 
Yates.    Wrm.    F. 
Plasterers. 
Bi  ti 

Bradley  &  O'Reillj 
Brennan, 
Burt,   I  lhas.  J. 
C.-ilPi'l  '  '■ 
Cashman    M.  J. 


Chalmers,      H.      A. 

(Inc.) 
Fay,    John 
Greenback,  Joe. 
Connel  Co.,   J.    E. 
Daly,  J.   H. 
Duthle,    Chas. 

,    Simon 
Fry,   A. 

Gllmour.    W.  G. 
Jacobson.    N. 
Knowles,    A. 
Leaf    &    Kaiser 
&    Bickel 

uer   &   Co. 
.  I     Donald 
Orford,  J.  A. 
philbin,    J.    J. 
Sexton,    T.    D. 
Terranova,    M.    J. 
Th«    Pacific    Plas- 
tering Co. 
Wagner.   James  A. 

Plumbing  and  Gas 
Fitting. 

Ahlbach    &    Mayer 
Alton,    Thorn.    W. 
Boscus   Bros. 
Bernard,  Geo.  F. 
Condon    &   Band 
Dunn,   Neil   H. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A, 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan  &  O'Brien 
Klrschbaum,    W.  F 
Lacey   Bros. 
Lawson,    Herman 
Lettich   Bros. 
Levy         Plumbing 

Co.,   M. 
Looney   Co..   M. 
May,    Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzi,  H.  J. 
Skelly,   Thorcos 
Shears.    John 
Snook       &       Co., 

Fred    W. 
Stewart,  James  E. 
Tippett,    J.    C. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   &  Co.  Wm. 

Plumbers   Supplies 

Mark-Dally    Co. 
Nelson   Mfg.   Co. 

Railroad        Agent, 
Freight    &    Pas- 
senger. 

Kent,  James  B. 

Rallvray  Materials 

Langford,  Felts  & 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Rigging. 

Lamburth,    C.    E. 

Markley.    James  E 

Hoofing,  Gravel  <S 
Composition.) 

Andes  Roofing  Co., 

Bender'  Roofing   & 

Paying    Co. 
Cal.   Roofing  Co. 
Cantley   &  Co.,   J. 
Enterprise      Roof- 
ing Co. 
Fibres  one     & 

Roofing    Co. 
Flaherty.  R.  H. 
Goodmanson,    A.  K 
Lai^kin         Asphalt 

Co. 
Lawson       Roofing 

Co. 
l.ovett  Bros. 
Malott,       Peterson 

&    Adams 
Parry    &    Co. .II.  M. 
Rapheld       Roofing 

Co.  „ 

Samuel    Co..   H.    D 
Tibbetts       Roofing 

Co. 
Watsonite   Co. 
Western    Asbestos 

Magnesia   Co. 
Western    Felt    and 

Refining    Co. 

Roofing    (State    * 

'l'lle. l 

Graham.   R.   G. 
White.     Ed.     A. 


it.,.. linn  Materials. 
Bird  &  Son,  F.  VY. 
Johns     -     Manvllle 

Co.,  H.  W. 
Paratline  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay    Develop.    Co. 

Cal.  Building  Ma- 
Material    Co. 

Holland,   J.   P. 

McMullln    Bros. 

Stone  Co..  B.  B.  & 
A.   L. 

Western  Building 
terial  Co. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 

1    hll.es. 

Bill   &   Jacobsen 


Sheet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas    Heating     & 

Ventilating   Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     &     M.     Sheet 

Metal    Works. 
Gullfoy         Cornice 
Hlbernla     Sheet 

Metal    Works 
Heipner      Sheet 

Metal   Works 
Hughes,   H.   J. 
Hurabellle  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.   F.   Metal   Stain- 
ing  &   Corr-   Co. 
United        Metal 

Products    Co 
Weirtern     Furnace 

&   Cornice   Co. 
Sldevralk       Lights. 
Berger  Mfg.   Co. 
Dwan  &  Co..  J.   E. 
McGuigan     &    Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peralno 

Boiler.  John 

Jacobsen,   J. 

Johnson.    C.    Wm. 

Porter,  W.   F. 

Stewart.   J.   K. 
Stationery. 

Foster   &   Short 

Wright,    J.    H. 
Steel    Bars. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

Woods  &  Hud- 
Steel    Erector. 

Schauer,    Fred    C. 

Pioneer     Con.     Co. 

Williams  Con- 
struction  Co. 

Street     Contra. 

Conningham       and 
Elliot. 
Store   Fronts 

Kawneer  Mfg.   Co. 

Structural         Steel 
Contractors. 

Judson    Mfg.    Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  &  Huddart 
Stoves. 

Mangrum     &  Otter 

Steiger    &    Kerr 
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Structural        Ste«l 
Contractors. 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San        F  rancisco 

Iron     Works 

Ralston    Iron  Wks 

Vulcan    Iron    Wks. 

Zenith    Iron    Wks. 

Surveyors. 

E.    J. 
Sanborn  &    Corin- 
son 

Teaming    &    Grad- 


Devencenzi    &   Co..       Wright  Co.,  J.  H. 


Dillon    Teaming 

Co. 
Gallen   &   Carlin 
Hartnett,    J.    D. 
Holland,   J.    P. 
Lennon  Co..  J.  E. 
Leffler.   Fred 
Lusgen.   Ernest 
McGlinchey  & 

Monohan 
Montague   Co.,    P. 
ODay  Co.,  D. 
Pico    Edw.,   F. 
Powers.  Chas.  J. 
Sibley   Teaming   & 

Grading    Co. 
Schmid.    A. 
Star     Contracting 

Co. 


Tiling. 

Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Kirwan    &    Done. 

van 
Mangrum    &    Otter 
Peerless    Agenel*- 

Co. 
Tile    Mfg.    Co. 
Watson    Mantel    s 

Vacuum     n 

Bill   &   Jacob«»r 
Sherman,    Kimball 
Co. 

Wall    Beds. 
Marshall  -  Stearns 
Co. 


Water        Company. 

Spring  Valley 

■Water  Works. 

Whitew  ashing 

Brickley,    P.    J. 
Reigle  &  Jameison 
Taylor,    L.    A. 

Window    Cleaning. 

American   Window 
Cleaning    Co. 


AVindows,     Patent. 

Birth    Co.,    L.    H. 
Simplex      Window 
Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAX  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenek 

Vice-President,   Richard   Herring.  Ass't  Secretary,   W.   J.   Carberry 

Treasurer,   c.   TV   V*  unington  Doorkeeper,   B.   R.   Wolcott 
Secretary.  R.  J.  H   Forbes 


DIRECTORS 
James  A.   Wilson  Robt.    Dewar 
Alexander  Mennie  H.   Maundrell 
C.  W.    WltrtingtonM.    F.    Gale 
R.  J.  H.  Forbes       J.   j.   Phillips 

MEMBEES. 


R.   A.  Chlsholm 
O.   E.   Brads- 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay       City       Iron 

Works. 
Brode  Iron  Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka   Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.     G.      Structural 

Iron    Wotka. 
Hillard,   C.   J.   Co. 
Judson   Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
,;>hoenix    Iron  Wks 
ftalston  Iron  Wks 
Ichrader  Trf> 

Works. 
St.     Francis     Orn. 

Iron    Works 
Iteiger      &      Kerr 

Stove    *     f'oun- 

dry   C  ~>. 
Ailotn    Iron    Wks. 
Western  Iron  Wks 
Withington.   C.   W. 

Art   Glass. 
Cal.   Art   Glass  Co. 
Ingerson  &  Glaser 

Co. 

Blacksmith. 

Paul   Kleiber 
Bonds. 

American        Bond- 
ing   Co. 
Costello    &    Cutler 
Aetna  Lire  Ins.  Co 
Boole.  F.  W. 
Empire  State   Sur 

i     Fide'lity  &  Deposit 

Co.    of  Maryland 
i*aie,  M.   A. 
Hillman    «  Son.J.R 
Lawton,   A.   F. 
,      Llovd    &    Spengler 
'      MacMeans.    H    V. 
National        Surety 

Co. 
Pacific   Coast   Sas- 

ualtv    Co. 
Pacific    Surety   Co. 
UnHea       State* 

Metal    Products 

Co. 
United       States 

Fidelity        and 

Guaranty    Co. 
Brick  ana  Pottery. 
Bav     Development 

Co. 
Carey.    .7.    E. 
Carnegie    Brick    & 

Pottery   Co 
Carquinez  Brick  & 

Pottery  Co. 


McNear  Brick  Co.. 

E.   B. 
Peterson   -   Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.  Co. 
San   Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger   T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

J.   E.  Lennon. 

Johns-Ma nville  Co 

l-evy   &   Co.,   Robt. 

Lillev  &  Thurston 

Co." 
Pacific  Refining  & 

Roofing    Co. 
Parrott    &    Co. 
Paraffine   Paint  Co 
Pratt     Building    & 

Material  Co. 
Quality    Lime    and 

Cement  Co. 
United    MaterialCo 
Waterhouse  st 

Price  Co. 
Western  Bldrs' 

Supply   Co. 
Western    Building 

Material  Co. 
Fernald  Co..  The 

Building  Paper 

Bovd  &   Moore 
Lilley  &  Thurston 


Cement     Dealers 

Balfour,  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes  Lime   Co. 

Holland,   J.   P. 

Leonard,    J.   J. 

Mavnard,  Jr..  J.  L 

Pacific  Portland 
Cement  Co. 

Quality  Lime  and 
Cement    Co. 

Western  Building 
■Materials    Co. 

Standard  Portland 
Cement  Co. 


Concrete. 

Chase,   Silas   A. 

Camp  &  Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman        Artifi- 
cial  Stone  Co. 

Haun,  C.  C.  W. 

Keatinge    &Sons.R 

Leonard.  J.  J. 

Leonard,  J.  P. 

Lynch,  A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.  L.  M. 

Concrete      Beln- 

forcenient. 

Lillev   &  TTIurston 
Co. 

Contractors  & 
Builders. 

Allen,   Alex.    M. 
Anderson,   W.   W. 
Arthur,   L. 
Bateman.  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,   C.    A. 
Braunton  Bros. 
Burdick,    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &   Ve 

zina. 
Chisholm,     R.     A. 
Cobby,   J.   W. 
Concannon,    W.    N. 
Conrad,    H. 
Creghino     &     Son, 

Lewis 
Days'  Sons,  T.  H. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott,    E.    W. 
Fahy,    R. 
Fischer,    Fred. 
Franz,  Val. 
Frost,    T.    P. 
Gillespie,   G.   G. 
Gallagher,    Frank. 
Gardiser,     Florent. 
Greig,  Robt. 
Hansbrough    Bros. 
Healev     -     Tibbits 

Con   Co. 
Hlnson,  L.   A. 
Hill.    J.    A. 
Holm   &   Son. 
Howkins.   A. 
Hovt    Bros. 
Tngerson.   C.   A. 
Jacks,  H. 
Jones.    W.    G. 
Kent,   S.  H. 


Knowles  &  Reich- 
ley. 

Lang  &  Bergstrom 

Leiter,  E.  T.  & 
Sons. 

Lvnch,  M.  C. 

Lynch,   P.  J. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.   H.   C. 

McBain,  J. 

McKillican,  R  and 
"Wm. 

McLachlan,    Thos. 

Miller,  Adam. 

Moller,    R.    W. 

M   rev.   H.   B.&  Son 

Owsley,  B.  T. 

Penny,  Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence.    A.   T. 

Stockholm  &  Al- 
lvn. 

Terrill.   G.    C. 

Walker  Bros.  Co. 

Warwick.  H.  C. 

Buller,    Thos. 

White  Bros,  (car- 
penters). 

Coroice  Works. 

Amsler,   C.   S. 
Berger   Mfg.   Co. 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Child- 

ers. 
Conlin.    J. 
Cronan,    Wm. 
Forderer      Cornice 

■Works. 
Guilfov         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heidt.    Wesley. 
Morrison   &   Clark. 
S.    F.    Cornice    Co. 
Western      Furnace 

&    Cornice    Wks. 

Contracting 
Lather. 
Lvnch,   Richard 
Schnebly,       H  o  s- 
trawser    &    Ped- 
grift 
Raymond.  W.  H. 

Curbing.      Granite 

McLenegan.     S.    B. 

Damp   Proofers. 

Bricklev.     P.     J. 
Reigle   &   Jamison 


Door  Openers. 

Rischmuller,  Geo. 


California   Electri- 
cal  Works. 

Central        Electric 
Co. 

City   Electric   Co. 

Decker   ElectricCo 

Globe   Elec.   Co. 

Hanbridge.   W.   S. 

Levy    Elec.    Co. 

National   Elec.   Co. 
Elevators. 
"evator    Co. 

Van    Emon    Eleva- 
tor   Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 

II  reproof  Doors. 

Gervais,  Henry. 
Xorris.    L.    A. 
Roebling   Con.   Co. 

Floor   Sanding 

Inlaid  Floor   Co. 
Pacific    Floor 
Sanding   Co. 

Grill    Work. 

Cal.    Art    Metal    & 

Wire  Works. 
Merle  Co.,  A. 
Sartorius  Co. 
Withington,  C.  W. 

Gen.      Contractors. 

Andrus,    R.   C. 
Brigham,    H.    B. 
Caldwell  &  Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharson,    D.  B 
Fee.    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
Hannah    &    Co.  J.S. 
Hayes   &    Schmidt 
Jackson.    A. 
Kuykendall,    J.    O. 
.    Edward. 
ies,     Henry 
Peacock,    John 
Van    Sant-Hough- 

ton    Co. 

Glass   and  Glazing 

Cal.   Plate  &   Win- 
dow   Gass    Co. 

Cohen.    I. 

Cobbledick      Glass 
Co.,    L.    N. 

Fuller.     W.     P.     & 
Co. 

Habenicht   & 

Howlett 

Holland,   J.   P. 

Schwarz     &     Gott- 
Ieib    (Inc.) 

Grading    *    Team- 
ing. 

Church,   D.   O.,   Co. 
Dillon,    D. 

Eureka      Teaming 

Fav,    S.    J. 
McClure.    H.    N. 
Wilhelm,   A.   H. 
Wilkie  Co..   A. 
Williams.  F.  A. 
Wright.    Chas. 
Monarch    Teaming 
Co. 

L.    B. 
McLenegan,    S.    B. 

Grnnlte. 

Bradbury.    T      - 
Cal.    Granite   Co. 
De   Dano  &  Sons, 
C.   L. 

Hunt.  A.   T. 
Raymond     Granite 

Hardware. 

Brittain    &    Co. 
Kruse,   J.  H. 

■,     A. 
Osborn    Hardware 

&   Tool    Co. 

TMw.    Co. 
Wright    Hdw.    Co. 
Heat       nnil      Light. 
Pacific      Gas     and 

Electric    Co. 


4'. 

Heating    &    Vents 

luting. 

Burnham  Plumb- 
ing &  Heating. 
Inc. 

Cronan,   Wm. 

Mangrum    &    Otter 

Montague,  W.  W 
&    Co. 

House  Moving  A 
Raising. 

Blume  Cont'g  Co. 

Pearson,    E.    K. 

Sullivan.  D.  J.&T 
Inlaid    Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding   Co. 

Iron   Works. 
Michaels    &    Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior  Decora 
tors.     Lathers. 

Snell  &  Dennis. 
Lynch,   Richard 
Joist     Hangers     & 
Post  Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lilley  &  Thurston 
Co. 

Knwneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 

Lilley  &  Thurston 
Co. 

Light    and    Power 

City   Electric    Co. 

Pac.  Gas  &  Elec- 
tric  Co. 

Lime,    Cement,  Etc 

Acme  Cement 
Plaster    Co. 

Arden   Plaster   Co. 

California  Lime  & 
Hydrate    Co. 

Cowell  Lime  & 
Cement    Co. 

Holland.   J.    P. 

Holmes    Lime    Co. 

Lennon,    Jas.    E. 

Lucas,   W.    E. 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime    Co. 

Shasta  Lime  Pro- 
ducts  Co. 

Western  Building 
Material    Ct 

Western  Lirr.'j  & 
Cement    Co. 

Lnmher. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber  Co. 

Hooper  Lumber 
Co. 

Kruse.  J.  H. 

Loop  Lumber  Co. 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&    Lumber    Co. 

Olsen  -  Mahoney 
Lumber    Co. 

Pope  &  Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson    Bros. &  Co. 

Doe    Co..    F.    P. 

Lumber  (Hard- 

wood.^ 

Dieckmann    &    Co. 
Howard.    E.     A.    & 

L... 
Niehaus,   Ed.   F.   & 

Co. 
White    Bros. 
S.    F.    Lumber    Co. 

Machinery. 
Harron,       Rickard 

&   MeCone. 
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Mnsnns    *  Builder* 

Alexander,    R 

Allen,   C.   .)• 

Anderson  &  K;ii 
ney. 

Ar'ett.     \. 

Rwk       A 

Bradv.    M.    V. 

Brady,    r>.    E.&Sor 

Brandon,    E    J 

Brennan.    J.    E. 

Brigham.    H.    B. 

Butcher.    Thomas 

Butcher     &  1 1 

Byron,    D.    J.  sVSoa 

Campbell     Bros. 

Parr     .1.     W. 

. ,  ,     Harry    E. 

Downey,    J. 

Farrell    &    Reed 

Fennell.    Jas. 

Gale.    M.    F.    &  Son 

Gilson.    J.    K. 

Harrison.    A. 

Hihhins    &    Bak-1 

Hock.    Chas. 

Hoffman.   V. 

Hog-berg  &  Lud 
wig 

Larsen,    H.    H. 

Lawson,    A.    W. 

McGowan.    M. 

Miller,    J.    W. 

Murray  &  Mow 
bray. 

Mutcahy    Bros. 

N.i gel.    W.    L. 

nor      &     Col- 
lins 

ORourke.    T.    F. 

Rainey  .1  Phhil 
lips. 

Rlngrose,     R.&Son 

Scott,    W.   S. 

Walker.    P.    J. 

Watson.    Sage 

Watson,    Sidney 

White,    J.    M. 

Whitney  &  Davies 

Wilson.    James    A. 

Wyeant,    J.    H. 

Mnrule. 

American  Marble 
&   Mosaic  Co. 

Columbia  Marble 
Co. 

Gervais,    Henry 
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Grassl,  Peter,  Co. 
Hunt,  Andrew  T. 
Maino,  F.  L.  &  Co. 
Musto  &  Sons,  Jos 
Keenan  Co. 
Vermont  Marble 
Co. 

Mantels,    Tiles 
Grates. 

Kirwln  &  Dono- 
van. 
Mangrum  &  Otter 
Montague  &Co.,W 
Peerless  A—eneies 
Metal     Furring     & 

Lathing. 

Lynch,    H.   T. 

National  Lathing 
End    Furring 

Northwestern  Ex- 
panded Metal 

Metal  Window 
Works. 
Dwan.  J.  E. 
Mosaic. 

Amer.     Marble     & 

Mosaic   Co. 
Gervais,    H. 
Maino.    F.    I..  &  Co. 

Office  Fixtures. 
Bateman,    Wm. 
Forbes    &    Son, A.J. 
Fink    &    Schindler 

Co. 
Simmen,    John 

Painters. 

Daniels.    Gus   V. 
Donovan,    V.    J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell,    H. 
Norris,  C.  W. 
Spark,    J.    H.    , 
Tucker,  W.  W.  Co. 
Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting;.) 
Dwan  Co.  J.   E. 


I 'aluls.      Oils,      KtC. 

Bass     -     H  e  u  t  >■  r 
Fuller  &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Parafflne    Paint  Co 
Whittier   -  Coburn 

Co 
Patent      Chimneys. 
Clawson   &  Co.,   L. 

Durilevy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.   Pottery   Co. 

Planing   Hills. 

Anderson   Bros. 

Buell    Co.,    Guy    A 

Burnham  -  Stan- 
ford Co. 

Ca..   Door   Co. 

Cal.   Milling   Co. 

Central  Lumber  & 
Milling  Co. 

B  1  ki  n  g*  t  o  n  & 
Hucke 

Herring     Mill  (In.) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacihc   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Rellly,  P.  F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing  Mill. 

Searle    &    Hayman 

Taylor   &   Co. 
Plasterer*. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,  H.  A 
(Inc.) 


Clark.    D 
Crlchton,    .1.    !•■ 
Coglilan,     Frank 
Connolly,   J.   J- 
Connell.    J,    E, 
Fay,    John 
Felt.    R.    L. 
Floodberg    &    Mc- 

Caffery. 
Fraser,   Simon 
Gregg  &   Clute 
Jacobsen,    N. 
Knowles    A. 
Leaf    &    Kai   i 
Lyden   &    Blckel 

uer    .v.    Co. 
Mennie,    Alex. 

Morehouse,  C.  C. 
O'Kane  &  CO..C.T. 
O'Sullivan  &  Bow- 
ler. 
Simith  &  Johnson 
Plaster  o'  Paris. 
Lucas,   W.    E. 

Plumbing     *     <ias 
Fitting. 

AMbach    &    Mayer 
Bernard,    G.    F. 
Burnham      Plumb- 
ing   Co..    Inc. 
Dalziel,  R,,  Jr..  Co 
Grundy.    Edmund 
Gilley-Schmid    Co. 
Levy,   M. 
Loonev,       J.,       Co. 

(Inc.) 
Snook      &      Co.. 

Frederick    W. 
Sutton.    John    G.Co 
Turner  Co..   The 

H.-al  Estate. 

Co. 
Williamson    Co.,H. 
Wittman    •   Lyman 
Cross   &   Co. 
Urban       Realty 

Impt.    Co. 

Riggers. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crushed  tiom. 
Holland,  J.   P. 
S.   !•'.   Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
icnollna      Composi- 
tion. 

Artollth     Mfg.    Co. 

Bender,  J.  W., 
Root   Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  II. 
W.    Johns 

Mcikt   Bros.    Co. 

Pacific  Refining  &. 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    Jolin 

Holland,  J.   P. 

Keystone  Sand  Co 

Sanitary  Flooring. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
McGuigan.    John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart,   J.   K. 

Roof  Repairing   & 

Paint. 

Street    Work. 

Fay,   S.   J. 


Lilley  &  Thurston 
Co. 


Stone   Contractors. 

De    Lano    &    Sons, 

I.    h. 
1 : 1  .  i ,    hard,    W.    W. 
Hunt.    Andrew    T. 
McOilvray       Store 

I  a 
Raymond     Granite 

Co. 

Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     <3ranite 
Co. 


Dillon.   D. 
Eureka       Teaming 

Co. 
Hi         I  a,    J.    P. 
M.  i 'Hit-,    II.    N. 
Monarch    Teamin 

Co. 
McLenegan,  S.  I 

Terra  Cotta. 

Clark   &   Sons,  N. 
Gladding,    McBean 

&   Co. 
Steiger       Terra 

Cotta  Co. 

Tiling. 

Artolith    Mfg.    Co. 

Ventilators. 


White  washers. 

Reigle    &    Jamison 
Brickley,    P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 


-n  n  W   TF=* 

^>  \W/\\// @  lj=K-* 
11  11     11 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wtiitc  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  R0>S  YN,  S  F. 

.  E.  Kraft  I  O  Son,  Architects.  O.  C.  Holt,  Bldr. 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    3S  inch 

Gravel  and  Crushed  Boulders      y2  inch  to  1  inch 

1  inch  to  1%  inch 
\%  inch  to  2%  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 


BUILDING   AND   INDUSTRIAL  NEWS 


Wednesday  November  19. 19K 


The  Hotel  is  only 

as 

,  good  as  its  service 

And  its    service  can    be  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    bostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 
Carlton  chain   which  are 

of  the  structure  and  insure  per- 
fect service — can  equip  all  build- 

Otis equipped--- 

ings  of  all  classes    in  accordance 

The  Ritz-Carlton, 

New  York 

with  their  needs. 

The  Ritz-Carlton, 

Give    a    building    unsatisfactory 

Montreal 

The  Plaza,  Buenos  Airts 

Grand  Hotel  ct  de  la  Plage 
Guaruja,   near  Santos, 

elevator  service,  and  its  other  ex- 
cellence   can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

The  Carlton,  London 
The  Ritz,  London 

one   cities    in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assistyou  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100   per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 

Wednesday  November  19,  1913. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,     Geary     nr    Taylor. 
Rigrhetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


W%li  L# 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITY   HALL,   San   Franclsc» 

Wright.    Rushford    &   Cahill,   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


Ts:t" :   :  ; 


• 


■  "  -  '  -  .v 
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KAHN    BROS.     DEPARTMENT    STORE.OAKLAND 
C.     W.     Dickey,     Architect- 

aterproofed  with 


GERMAN    HOUSE,    San    Francsco 
Frederick  H.  Meyer,  Architect 

Stone  and   terracotta  work  treated  with  Imperial  Water  Proofing  f»r 
preserving  and  to  prevent  discoloration 


A  Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San   Francisco 


IMPERIAL  COMPANY 
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^/IMPLEX 
^WINDOWS 
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Frank    Neidick 

Carpenter  and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G .    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1T58 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

lire    Sets,    Andirons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731  Seventh  Street  Cor.  Brush 


C.RCUNN1NGHAM.MSk 


'  Telsjih.ss.BB 

Esrlcit  28  B 
Brlol  287 


m^k^ 


38  EIGHTH    ST. 
Satv  Francisco,  Cax.. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


SOUTHERN  CLUB.  California  and  Joyce  Streets 
I.  A.  Meuisdroffer.  Architect 
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"Classy" 
Hardware  J 

tor  & 

Homes  of  Refinement 

Corbin  Unit  Locks 

We  Illustrate  the  "ATLAS"  design 
"School"  Colonial 

We  can  show  ]  25  other  designs  from 
19  Schools  and  in  51  finishes. 


PALACE  HARDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"KINNEAR" 

Steel  Rolling 

Doors  &  Shutters 

RINNEAR   STEEL   ROLLINd   DOORS  are   designed  to  afford  fire 
protection    and   for   the  closure  of  all  openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  considerations.     They 
are  adaptable  to  all  classes  of  new  or  old  building  construction   and 
by  their  use  make  possible  the  closing  of  very   large  openings   which  could 
not  otherwise  be  conveniently  covered. 

In  addition  to  the  above  uses,  their  extensive  employment  for  fire  pro- 
tection and  the  high  degree  of  efficiency  shown  by  them  in  actual  fires,  has 
caused  the  KINNEAR  Company  to  produce  a  shutter  of  a  distinctly  fire  re- 
tardant  character.  With  this  end  in  view,  numerous  tests  extending  over  a 
period  of  five  years  were  made,  and  effects  carefully  noted.  As  a  result,  we 
are  now  in  a  position  to  offer  for  special  fire  protective  purposes  KINNEAR 
Steel  Boiling  Doors  and  Shutters  of  the  "Abacus"  Construction,  all  of  which 
bear  the  label  of  the  "National  Board  of  Fire  Underwriters'  Laboratories." 

Special  Catalogue   showing   Abacus  Construction  can  be 
obtained  on  application. 

Becent  great  conflagrations  have  fully  vindicated  the  claim  of  the 
"KINNEAR"  STEEL  ROLLINO  DOOR  to  pre-eminence  as  a  fire-stop. 
Flaced  side  by  side  with  various  other  forms  of  fire  retardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
make  quotations  on  any  constructions  meeting  your  definite  needs. 

We    have   just  received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
Illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 

The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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So  far  as  building  is  concerned  San 
Francisco  presents  about  an  even  bal- 
ance with  the  rest  of  the  country  for 
tli e  month  of  October.  In  fact  so  far 
as  amount  of  contracts  filed  go  it  is 
ahead  of  the  general  average.  Reports 
from  mote  than  fifty  cities  represent- 
ing the  chief  building  centers  through- 
out the  country  made  to  the  American 
Contractor,  Chicago,  show  an  aggre- 
gate loss  of  -about  14  per  cent  as  com- 
pared  with  the  same  month  last  year. 
The  great  cities  of  the  country  all 
showed  a  loss  of  a  material  character. 
This  some  of  them  off  set  the  normal 
sain  of  the  interior  cities  and  brings 
up  the  balance  on  the  wrong  side  of 
the  ledger  for  the  month.  However, 
this  is  but  the  swinging  of  the  pen- 
dulum at  the  close  of  a  rather  inactive 
year.  In  August  the  showing  was  un- 
Cavorable.  In  September  the  balance 
was  on  the  right  side.  In  October  the 
pendulum  swings  back  again.  Par- 
ticulars are  to  be  found  in  the  follow- 
ing table: 

Oct.,  Oct., 

City,  1913.  1912. 

Akron     $    463,425     $    490,845 

Albany      781,965  365,575 

Atlanta      33S.340        2,115,667 

Baltimore     697,606        1.019,554 

Buffalo      1,317.000        1,616,000 

Cedar    Rapids     ....       496,000  211. i 

Chattanooga     S9.470  57.S40 

Chicago      0.314,100        S, 745, 600 

Cincinnati     581,345  798,625 

Cleveland      1,979.075        1,916,260 

Columbus     590,005  341,983 

Dallas      519,433  274,875 

Dayton     252,225  196,550 

Denver     241,703  450,510 

Duluth      212,452  17s, 7s;, 

Fort    Wayne     155. 3S5  227.113 

Grand    Rapids    257, S63  218,092 

Hartford      60S, 505  422, S63 

Indianapolis     573,048  757.44:, 

Kansas    City    1,540.705  S93.335 

Lincoln      S9.037  74,525 

Los    Angeles    1.701,550        2,677,780 

Louisville      332, 580  534,010 

Manchester     149,022  538, 7S9 

Memphis     106,990  750,  S91 

.Milwaukee     1,210.123        1, ISO, 766 

Minneapolis     1,240,950        1,117,380 

Nashville     73,496  65,518 

Newark     675,530  773.7  1s 

New    Haven     214,785  399,465 

New    Orleans    20S.750  1S7.632 

New    York — 

Manhattan     2,996,843       3,221,485 

Brooklyn      2,553,080        3,379,847 

Bronx      907.397        2,460,189 

Total     6,157,320        9. mil, 521 

Oakland     777,387.  619,073 

Omaha     294,025  225, 3  6.-, 

Paterson     172,605  15.9,587 

Peoi  i.i      291,909  151. s?5 

Philadelphia      2,716,850  3,6  14,225 

Pittsburgh      1, 3112,387  797,999 


Richmond     147,060  426,520 

Rochester     735,403  915,121 

SI     Joseph    61,128  112,325 

St.    Paul    804,252  S69.946 

St.    Louis    820,073  1,151.125 

Salt    Lake    City 171,795  209,476 

San    Francisco    1,594.219  1,918,839 

Scranton     102,251  126,216 

Shreveport     S4.485  153,613 

Spokane     140,340  145,330 

Springfield     110,015  78,815 

Toledo      S6S.165  401,553 

Topeka      51,695  76,267 

Washington      660,932  S03.123 

Wilkes-Barre     206,687  281,104 

Worchester     494,044  739,509 

Total     $46,217,491    $52.9S2,S52 

Uncertainty  as  to  the  tariff  legisla- 
tion, crop  failures  in  the  middle  west, 
and  a  cessation  in  speculative  business 
enterprises  probably  accounts  for  much 
of  the  inactivity  of  the  money  market 
and  the  consequent  dullness  of  business 
that  finds  its  reflection  in  the  building 
situation.  As  soon  as  the  tariff  situa- 
tion is  settled  and  some  currency 
measures  adopted  that  will  insure 
stability  in  business  matters  we  may 
confidently  expect  a  steady  revival  in 
building  along  with  a  healthy  growth 
of   business. 

♦ 

The  currency  system  of  this  country 
has  always  been  more  or  less  defective. 
The  great  majority  of  the  business  of 
the  country  is  done  on  credit  and  that 
credit  is  controlled  under  our  present 
system  by  a  small  band  of  financiers. 
And  that  band  of  financiers  belong  to 
the  federal  age.  They  think  in  their 
nun  mind  that  they  are  the  overlords 
i.i  riiation  and  designated  by  God  to 
rule   the   financial    world. 

While  there  has  been  a  general 
knowledge  that  the  currency  system  is 
defective  there  has  been  no  general 
agreement  as  to  the  remedies  needed 
and  reform  seemed  far  distant.  It  was 
thought  that  nothing  would  be  done 
until  there  had  been  another  panic. 
lint  President  Wilson  has  stayed  with 
the  ship  and  by  rare  perseverence  and 
patience  has  succeeded  in  linging  up 
his  party  for  a  currency  measure  that 
is  a  marked  improvement  on  the  pres- 
ent system.  The  bill  has  passed  the 
house  but  is  now  threatened  in  the 
Senate  by  the  opposition  of  stand  pat 
senators  who  are  the  vassals  of  the 
overlords   of   the   money   world. 

In  this  action,  however,  the  President 
has  the  support  of  the  people  and 
however  servile  the  Senate  may  be  it 
is  only  a  question  of  time  till  they 
hear  from  home. 

And  it  is  only  a  question  of  time  till 
the  senators  will  be  elected  by  the  peo- 
ple directly.  The  more  often  they  are 
toned  into  the  open  and  made  to  de- 
clare  themselves  for  or  against  the 
people  the  sooner  will  there  be  reform 
nil  direct  government  instead  of 
eminent  by  indirection, 
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"PRACTICAL  SUBJECTS." 

The  Interaction  of  Two  Elemental  Forces,  Mind  and  Material,  in  (he 
Development  of  Architectural  "Art." 

H>    <;.   <;.    Irvine,    A.   R.   I.    II.    A. 


The  subject  which  I  have  chosen  for 
this  short  paper,  while  not  at  first 
glance  appearing  to  .nine  within  the 
ordinary  range  of  what  are  usually 
known  ;>s  "Practical  Subjects,"  is  yet 
one  which  I  hope  to  be  able  to  prove 
is  of  practical  value  and  one  which 
properly  understood  may  act  as  a  mas- 
ter key  to  many  of  the  secrets  of  the 
art  which  we  practice.  1  can  onlj  at- 
tempt here  and  now  to  touch  on  a  few 
of    its    aspects. 

The      interaction     of     two     elemental 
the    mind    of    the    architect   and 
the    material    with    which    he    builds,    is 
what   is  at  the  back  of  everj    develop- 
ment   in    our   art,    every    style,    whether 
Classic    or    Gothic,    great     or     decadent, 
however    different    in    outward  .seeming 
in    which    it    has    been    manifested.       It 
lies    at    the    root    of    our     sue,  esses     and 
our   failures  and    it    will    continue    to   do 
long    as    there    are    architects    or 
architecture,    or    in    other    words,    until 
the   end   of   time.      In  a   sense   we   might 
express    the     embodied     realization     of 
any    architectural    scheme    in    terms    of 
dnation    of    these    two    elements. 
One    should    not    press     analogy      too 
far.   but   I   will  carry  that   of  the  chemi- 
ement   a   little   further;   the   result 
of    the    combination    of   two   elements    is 
ing    entirely    new    and    different 
from     either     of      its     components;      but 
having-    established      from       experience 
what    that    result    is.    we   can    predict   it 
with    certainty,    and    by    varying    their 
relations    we   mac    produce   results   with 
corresponding    variations    of    character. 
Let     us    see    how     far     this     principle 
^ood  in  our  own  case,  taken   first 
of  all   in    its   broadest   aspect.       Here  we 
"iir     two    elements,     the     first     an 
active.    Inspiring    and    directing    energy, 
a  quickening  spirit;  the  second  an  inert 
Ol    [acts    and    materials,    with    un- 
known    potential!!  • 
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or  the  archaeologist  than  the 
tect?  The  reason  lies  in  the  facl  thai 
•all  through  this  period  the  mind  ol 
the  architect  has  not  been  .able  to  domi- 
nate completely  the  dead  weighl  of 
the  material.  We  can  see  how  the 
forms  of  this  architecture  were  evolvejd 
far  back  beyond  the  dawn  of  history 
from  the  natural  common  sense  use  of 
the  materials  available,  in  this  case 
mud  and  reeds;  how  these  forms  were 
then  continued  in  structures  of  stone. 
and  finally  granite,  with  practically 
no  change,  the  same  proportions,  the 
same  mouldings,  the  same  flat  scheme 
of  wall  decorations — there  is  an  evi- 
dent want  of  elasticity,  mind  is  in 
bondage  to  matter,  the  dead  weight  ol 
material   dominates   all 

What  a  change  strikes  us  when  we 
turn  to  the  work  of  the  Greeks.  Here 
we  have  something  very  different: 
there  is  no  question  here  of  sue.  ess  or 
failure.  It  is  universally  admitted  that 
the  summit  of  Greek  art  is  one  of  the 
great  outstanding  peaks,  perhaps  the 
one  in  which  our  art  has  soared  near- 
est to  the  ultimate  perfection.  It  is 
worth  while  enquiring  a  little  more 
closely  here  into  the  causes  for  this. 
Greek  architecture  did  not  spring  forth 
ready  armed  like  Minerva  from  the 
brain  of  Zeus,  it  was  the  result  of 
growth,  of  experiment,  of  thought,  es- 
pecially the  latter;  it.  too,  passed 
through  its  time  of  bondage,  the  Egyp- 
tian derived  his  forms  from  the  primi- 
tive use  of  mud  and  reeds:  the  Greek, 
from  a  primitive  style  founded  on  the 
use  of  crude  brick,  wooden  columns, 
and  a  curious  method  of  construction 
with  small  rubble,  stiffened  by  wood, 
gradually  evolved  those  magnificent 
works  which  are  likely  to  remain  the 
highest  standard  of  abstract  beauty  in 
architecture.  Here  we  see  the  earliest 
instance  in  which  our  first  element  has 
assumed  its  rightful  position:  it  is  not 
as  mere  building  works  that  we  look 
upon  such  examples  as  the  Parthenon 
or  Krectheum.  They  are  not  remark- 
able for  size  or  very  great  richness  of 
decoration;  they  are.  it  is  true,  of  mar- 
ble, but  so  are  many  buildings;  it  is 
as  the  clear-cut  expression  of  mind 
that  they  make  their  appeal  to  us,  the 
material  is  so  absolutely  dominated 
that    we  almost  ignore  it. 

Vet  when  we  come  to  analyze  them 
we  see  that  there  is  no  single  feature 
or  detail  used  that  does  nol  still  carry 
with  it  what  may  be  called  its  birth 
marks;  in  a  sense  the  Greek  was  one 
of  the  least  original  of  men,  he  was 
content  to  take  the  features  and  orna- 
ments   he    inherited   and    use    them,    bul 

bi  i using     them     he      passed      tin  m 

through  the  crucible  of  his  mind  and 
brought   them   forth   refined   and   purged 

of    every    crudity   'ami    every    dis I 

note,  yet  he  always  kept  them  true  to 
type.  We  know  that  the  Greek  anta 
or    pilaster    originated    in    the    upright 

sheet  Iiiiil,      ill'      timber      :it       the      eml      , ,  J'      ,, 

i.  brick  nr  rubble  will,  it  is  doubt- 
ful if  Ho.  architect  of  (he  age  "I 
Pericles  knew  as  much,  yet  in  his 
treatment   of  it,   he   never   treated   it   as 


si  mi-column.  He  never  diminished 
it  or  gave  it  an  entasis  even  when  it 
responded  to  a  line  of  columns,  and  its 
cap  and  base  were  quite  independent. 
In  the  same  w.m  the  Doric  and  Ionic 
entablatures  ertain  the  forms  stamped 
upon  them  by  their  birth  in  another 
material  but  so  modified  and  refined 
as  to  be  completely  in  harmony  with 
tic  material  in  which  they  wen  exe- 
cuted. Greek  architecture  was  neces- 
sarily limited  in  some  respects  by  the 
material  in  which  it  was  consl 
for  instance,  the  space  that  could  be 
spanned  by  a  stone  beam:  but.  on  the 
whole,  there  is  no  phase  of  architec- 
ture which  is  so  nearly  the  pure  prod- 
in  t  of  mind  and  shows  so  little  of  the 
influence    of    material. 

We  must  then,  if  I  am  right,  ascribe 
the  cause  of  the  success  of  Greek  ar- 
chitecture to  the  result  of  the  con- 
tinuous efforts  of  many  generations, 
through  some  five  or  six  centuries  at 
least,  to  arrive  at  what  would  satisfy 
the  subtle,  intellectual,  artistic,  and 
critical  Greek  mind  as  the  perfect  type 
of  beautiful  building.  It  is  a  complete 
triumph  of  mind,  so  complete  that  no 
sign  i,f  struggle  is  visible,  it  seems  ef- 
fortless, and  its  results  have  that  feel- 
ing of  inevitableness  that  runs  through 
the    Greek    tragedy. 

Let  us  now  turn  to  the  work  of  our 
own  ancestors,  the  northern  races  of 
Europe.  The  contrast  is  excessive  be- 
tween the  calm  atmosphere  which  sur- 
rounds  Greek  work  and  the  fierce 
energy,  the  almost  feverish  effort  which 
pervades  Gothic;  nevertheless,  the  cli- 
max of  Gothic  architecture  forms  an- 
other  of  the  high  peaks  to  which  ar- 
chitecture   has    risen. 

We  are  all  prepared  t"  admit  its  suc- 
cess; we  are  sorry  for  til e  man  who 
cannot  see  beauty  in  the  porches  of 
Chartrea,  the  choir  of  Beauvais,  the 
interior  of  Westminster  or  the  country 
churches  of  England:  but  when  we  ask 
for  an  explanation  of  the  fundamental 
causes  of  that  success  "we  are  met  by 
the  most  conflicting  statements  and 
theories.  The  school  of  which  Ruskin 
is  the  prophet  ascribes  it  entirely  to 
i  e  spiritual  qualities  of  its  builders, 
their  devotion  to  those  lamps  which 
forms  the  theme  of  one  of  his  most 
beautiful  works;  another  school,  of 
which  we  hear  more  in  these  later 
days,  seems  inclined  to  place  every- 
thing to  the  credit  of  the  skill  (which 
is  something  apart  from  what  we  mean 
by  mind)  of  the  craftsman,  and  the 
nature  of  the  materials.  I  believe  the 
truth  lies  somewhere  between  the  two 
and  that  the  causes  of  its  successes 
and  failures  may  be  gauged  by  the 
same  criteria  that  we  employed  in  the 
pre;  ous  cases  We  see  in  its  begin- 
nings in  what  we  call  Romanesque  a 
style  in  which  the  mind  is  clearly  un- 
der the  dominion  of  the  material,  then 
we  see  an  awakening,  a  mental  power 
i  nd  grow  Hi  manifesting  itself  with  a 
suddenness  which  seems  almost  mirac- 
ulous and  which  leaps  almost  at  a 
bound  to  the  highest  pinnacle.  The 
mental    power    which     could     conceive. 
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the  daring  which  could  carry  out  such 
stupendous  works  as  the  great  stone- 
vaulted  cathedrals  of  Northern  France. 
Who  can  read  the  description  of  the 
building  of  the  Sainte  Chapelle  in 
Paris,  where  the  vaulting  ribs  were 
said  to  sway  in  the  wind  like  the 
houghs  of  trees,  and  when*  the  centres 
were  struck  the  workmen  ran  like  rats, 
without  feeling  that  the  mind  that 
could  plan  and  carry  out  that  work 
with  confidence,  was  fully  master  of 
the  material  with  which  he  dealt,  but 
this  predominance  is  very  dierent 
from  that  of  the  Greek';  he  worked  with 
material  in  such  a  way  that  it  still 
remains  the  inert  vehicle  in  which  the 
mind  expresses  itself.  Our  Gothic  ar- 
chitect on  the  other  hand,  having  con- 
quered his  material,  takes  it  into  part- 
nership, he  breathes  inspiration  into 
it,  and  draws  inspiration  from  it.  he 
almost  makes  it  live:  it  is  this  that 
gives  Gothic  architecture  its  distinc- 
tive character  and  this  close  partner- 
ship between  mind  and  material  gives 
rise  to  the  very  divergent  standpoints 
from    which    it    is    regarded. 

In  all  these  early  styles  that  I  have 
I 'in,  lie, 1  upon,  our  problem  is  a  com- 
paratively simple  one  and  we  can  ar- 
rive at  a  conclusion  by  thinking  of  our 
elements  in  their  simplest  ami  broad- 
est aspects.  It  is  when  we  come  to 
consider  tli e  work  of  the  Renaissance 
and  later  times  down  to  and  including 
our  own  that  we  are  brought  face  to 
face  with  much  more  complex  condi- 
tions: but  the  analogy  with  which  I 
started  will  still  help  us  here;  we  have 
been  looking  at  these  elements  in  the 
way  in  which  I  suppose  we  were  all 
taught  to  regard  them,  as  the  ultimate, 
indivisible  and  unchangeable  points 
beyond  which  we  could  not  go.  We  are 
told  now  that  the  elements  are  them- 
selves capable  of  division,  of  change. 
of  alteration  of  character.  The  Renais- 
sance which  changed  the  human  stand- 
point in  every  other  line  of  thought 
assuredly  did  no  less  for  architecture, 
the  essence  of  that  change  consists  in 
the  ■addition  it  made  to  the  charaoter 
■  if  our  elemental  material.  Architec- 
tural material  has  at  all  times,  of 
course,  included  much  more  than  mere 
building  materials,  but  in  the  early 
styles  we  can  take  that  as  the  type 
and  ignore  other  considerations  with- 
out vitiating  the  argument.  Not  so 
witli  any  work  built  since  the  birth  of 
tiie  Renaissance.  The  Renaissance  was 
a  period  of  discovery,  new  worlds  were 
discovered,  not  only  physical  but  men- 
ial, scientific  and  artistic.  What  we 
are    concerned    with    was   the   vast    mine 

of   new   material   which   it   pi 1  at   the 

disposal  of  the  architect  by  the  redis- 
covery of  the  antique  world  and  the 
recognition  of  the  value  of  the  prod- 
ucts of  previous  civilization,  the  study 
and  analysis  of  this  eventually  resulted 
in  the  formation  of  a  code  of  rules, 
and  tiie  fixing  of  certain  canons  of 
proportion,  giving  a  definite  standard 
of  taste  by  which  all  subsequent  work 
must  be  prepared  to  submit  to  lie  meas- 
ured. It  is  of  no  use  for  us  to  protest 
against  the  tyranny  of  "The  Orders." 
They  are  there.  If  we  except  religious 
ritual  there  is  no  other  form  which 
human  thought  has  moulded  to  express 
an  abstract  idea  which  has  persisted 
with  the  strength  and  unchangeable- 
ness  of  this.  The  Orders  are  the  cen- 
convey,  but  I  take  ii  to  include  the 
tral    type   of   the   idea    which    I    wish    to 
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studj  of  all  previous  styles  by  the  ar- 
chitect, so  far  as  they  are  likely  to 
be  of  practical  use  to  him;  not  to  mere- 
ly copy  their  forms,  but  to  use  them 
intelligently,  and  with  due  regard  to 
their  own  meaning  and  their  fitness  for 
the  use  to  which  he  proposes  to  put 
them. 

Since  the  Renaissance  we  ean  no 
longer  take  mind  and  material  (con- 
sidered as  building  material  merely) 
as  summig  up  our  combination.  We 
can-not  leave  out  of  account  that  in- 
telligent knowledge  of  past  building 
forms  which  must  be  considered  as  a 
part,  and  a  very  important  part,  of  the 
material  which  the  architect  must  as- 
semble before  lie  ran  begin  to  give 
form   to   his    ideas    even    on   paper. 

The  relation  of  mind  and  material 
is  still  the  key  to  the  cause  of  success 
or  failure  in  architecture;  but  in  stat- 
ing it  thus  we  must  bear  in  mind  this 
new  and  more  complex  conception  of 
what  is  included  in  the  element  of  ma- 
terial. In  the  early  days  of  the  Renais- 
sance, when  the  mind  seemed  capable 
of  rising  to  any  height  under  the  in- 
fluence of  the  great  outburst  of  energy 
which  swept  all  before  it.  it  showed 
Itself  able  to  assimilate  and  dominate 
the  whole  of  tiie  material  available. 
and  we  see  the  results  of  the  work 
of  i  he  gi  i  nts  of  those  days,  for  ins  ta  ni  e 
Brunelesohi.  one  of  the  most  interest- 
ed architects,  and  the  other  men 
who  made  Florence  what  it  is;  then  as 
more  and  still  more  of  this  material 
becomes  available  by  the  scholarly  re- 
search of  such  men  as  Albert)  and 
Raphael,  it  is  seized  upon  and  made 
their  own,  by  such  minds  as  San- 
micheli,  Peruzzi  and  Michel  Angelo, 
and  once  again  we  have  a  period  in 
which  mind  is  complete  master  of  ma- 
terial, dominating  it.  yet  in  sympathy 
with  it.  the  sympathy  of  complete  un- 
derstanding. This  T  take  to  be  the 
secret  of  the  success  of  these  great 
ma  ters  As  time  went  on,  however, 
the  energy  which  marked  the  birth  of 
this  period  somewhat  died  down,  at  the 
same  time  the  material  continued  to 
increase  in  strength  and  volume.  Ow- 
ing (,,  the  facilities  afforded  by  books 
and  illustrations  more  and  more  of  it 
became  available,  and  once  more  ma- 
terial— bul  in  tli  is  new  form — began 
to  dominate  mind  -and  the  era  of  the 
t  ixtbook  is  in  sight.  The  process  was 
slow  and  was  broken  by  many  bril- 
liant exceptions,  such  as  Palladio,  Vig- 
ao  and  our  own  Inigo  Jones  and 
Wren,  but  the  general  tendency  is  un- 
mistakable until  we  come  to  that  death 
in  life  which  seems  to  have  overtaken 
architecture    after    Chambers. 

We  may  learn  something  from  fail- 
ures as  well  as  successes  and  the  cause 
of  this  failure  I  would  ascribe  to  tiie 
predominance  of  material  in  the  shape 
of  the  meat  mass  and  weight  of 
classii  forms  and  traditions  which  the 
mind  of  the  time  was  unable  to  as- 
similate and  which  stifled  its  energies. 
We  have,  thank  goodness,  passed  that 
stage,  and  once  more  fine  work  is  be- 
ing done,  work  which  we  believe  may 
justly  1  e  styled  successful,  and  I  be- 
lie- we  may  apply  the  same  criteria 
to  the  most  modern  work  as  to  the 
mosi  ancient,  the  cause  is  still  to  be 
found  in  the  relation  of  the  mind  to 
the  material  which  it  must  employ: 
the    mind    is    once    more    showing    itself 

'  'i|>  '  ble   of   taking    its   right  ml    ,   of 

using    :  he   forms   it    has    inhei  it.ed    with 
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not    copying 


the    power    of    a    master, 
I  hem    as   a    servant. 

The  sec  ret  of  power  is  knowledge, 
and  it  is  only  by  acquiring  a  thorough 
and  scholarly  knowledge  of  what  tiie 
past  has  to  teach  us  that  we  can  hope 
to  use  those  materials  in  a  way  that 
will  satisfy  the  demands  of  the  pres- 
ent and  the  future,  for  remember  we 
must  use  them  one  way  or  the  other. 
We  canned  avoid  it,  and  if  we  have  not 
the  training,  the  knowledge  and  the  in- 
sight to  use  them  intelligently  and 
consistently,  we  must  use  them  ig- 
norantly. 

Does  not  the  success  attained  by  the 
work  of  such  firms  as  McKirn,  Head  and 
White,  or  Carriere  and  Hastings,  to 
take  examples  familiar  to  all  of  us  on 
this  continent,  rest  ultimately  upon 
their  authors'  complete  understanding 
and  sympathy  with  the  antique  styles, 
the  forms  of  which  they  are  content 
tc.  take  as  their  material?  And  is  it 
not  e  perhaps  unconscious  feeling  of 
the  necessity  for  some  readjustment  of 
the  relation  between  mind  and  mate- 
i  id  which  is  at  the  bottom  of  the  great 
strides  which  the  subject  of  architec- 
tural  education  has  taken  in  the  last 
i'»  years  and  the  importance  with 
which  it  is  regarded  by  all  bodies  rep- 
resentative of  the  profession  both  in 
Europe  and  America?  I  do  not  know 
h  it  has  been  done  or  is  being  clone 
in  that  matter  by  our  Association.  We 
occupy  a  position  here  to  which  archi- 
tei  ts  in  the  old  country  have  for  many 
years  been  vainly  aspiring  and  only 
new  begin  to  see  some  hope  of  attain- 
ing, a  position  of  rightful  privilege; 
that  position  is  granted  to  us  not  as 
individuals  but  as  representatives  of 
the  great  art  that  we  represent  and 
whose  credit  is  in  our  keeping  and  is 
an  acknowledgement  of  its  value  to 
the   community. 

Tiie  possession  of  rights  and  privi- 
leges implies  the  performance  of  duties, 
and   I   have   no  doubt   whatever  that   the 

A rta    Association   will   take   its   place 

in  the  movement  for  better  education 
in  architecture  which  is  now  going  on 
■ill  over  the  world  and  thereby  ad- 
vancing what  must  be  the  ultimate 
aim  of  all  our  different  bodies,  the  ad- 
vancement   of    architecture. 

Before  closing,  I  would  like  to  say 
a  few  words  on  that  subject  of  archi- 
tectural  education. 

It  has  three  aspects  more  or  less  in- 
terdependent. First,  the  education  of 
tin  public.  Architecture  has  to  a  great 
extent  lost  that  position  which  it  held 
up  to  a  period  not  so  long  ago,  when 
some  knowledge  of  it  was  considered 
a  necessary  part  of  a  liberal  education. 
1  "  are  signs  that  in  the  most  ad- 
vanced centres  steps  are  being  taken 
Lo  retrieve  this  position.  The  effect  of 
a  healthy  public  opinion  and  public 
taste  cm  such  matters  can  hardly  be- 
exaggerated;    it    is    really    necessary    if 

1    -'    work   is  to  be  done.     The  pub- 

li  always  gets  in  the  long  run  what 
il  demands,  also  what  il  deserves,  and 
ii  is  erne  of  the  first  duties  of  a  repre- 
sentative body  such  as  this  to  do  what 
■!■  possible,  from  time  to  time, 
to  form  and  mould  that  public  opinion. 
You  are  all  better  judges  than  1  of 
what  is  possible  or  desirable  in  that 
respect  here.  I  would  suggest  that  the 
-  ation  of  such  a  matter  as  the 
'"    representation    of   art   generally 

1  trcl  iteel  are  in  particular,  as  .yell 
as  subjects  relative  to  construction  in 
the   program   outlined    for   the   proposed 
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university  here  comes  well  within  the 
scope  of  the  Association's  work.  In 
a  general  way.  I  think  that  every 
means  possible  should  be  taken  to  in- 
terest the  public  in  our  work  and  our 
aims. 

The  second  aspect  is  the  one  we  are 
most  familiar  with,  that  of  the  educa- 
tion of  the  student.  This  is  one  which 
must,  shortly  at  any  rate,  be  faced  as 
our  towns  begin  producing  their  own 
students  instead  of  relying  entirely 
upon  their  education  elsewhere.  At 
the  present  time  there  must  be  many 
here  who  would  be  glad  of  some  op- 
portunity to  supplement  the  training 
they  have  had,  and  I  would  like  to  see 
soon  -attempt  made  to  organize  these 
students  to  give  them  a  helping  hand 
and  bling  them  in  touch  with  the  As- 
sociation. The  great  thing  is  to  bring 
them  together,  they  will  educate  each 
other  to  a  great  extent  once  that  is 
accomplished.  I  would  like  to  draw  out 
suggestions   on    this   subject. 

The  last  aspect  is  the  education  of 
ourselves.  We  are  all  students.  When 
we  cease  to  learn  we  cease  to  live. 
Meetings  such  as  these  we  are  holding 
help  to  keep  us  from  falling  into 
grooves.      They    may     give      us      fresh 
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Ideas.  Could  it  not  be  carried  further? 
Would  it  not  be  possible  to  meet  some- 
what more  freuently  for  the  purpose 
of  talking  over  matters  of  interest  to 
all  of  us,  from  the  Mechanics'  Lien  Act, 
to  Town  Planning,  or  even  to  smoking 
our  pipes  together.  I  think  the  meet- 
ing of  those  interested  in  the  same 
thing  is  always  of  benefit  to  all  of 
them,  and  it  would  certainly  foster  a 
spirit  of  comradeship  and  mutual  re- 
spect. Those  of  us  who  have  lived  in 
towns  where  no  regular  organization 
existed,  as  I  have,  will  know  t he  cut- 
throat spirit  with  which  architects  un- 
fortunately regard  each  other,  a  spirit 
which  seems  to  lie  minimized  at  least 
in  those  places  where  they  have  fre- 
quent opportunities  of  meeting  and  co- 
operating with  each  other.  I  may 
seem  in  these  remarks  on  the  subject 
of  education  to  have  traveled  rather 
far  from  the  theme  which  I  took  as 
my  subject,  but  I  shall  have  failed  in 
my  purpose  if  I  have  not  been  able 
to  show  you  that  they  have  a  practical 
bearing  upon  it  and  that  the  subject 
itself  is  not  of  mere  abstract  interest, 
but  that  it  is  one  of  the  most  vital 
and  practical  to  all  of  us  whose  aim 
is   to   produce   good  architecture. 
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terlor  of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 


Firms    desiring   news   on   special    classes    of    buildings,      such       as      Banks, 
hurehes.    Schools,     Hotels,   etc.,      will  And    such       Items       all    classified       and 
rouped    under    proper    headings,    commencing    on    this    page.         These    same 
ems    are    again    repeated    under    "LOCALAT1E2S"    In      the      last    part    #r    our 
ens     department. 


APARTMENT  HOUSES. 


SAX  FRANCISCO  —  Apartment  house, 
3    story    and    base,    frame.    $40,000.      Ar- 
chitects.   Dunn  and   Kearns,    Monadnoek 
Bldg..    S.    F.      Owner,    M.     Byrne.       The 
building    will    be    erected    on    the    west 
line   of   Webster   street   south    of    Pacific 
and  will  cover  an  area  of  4 6  V2   by   100% 
feet.      Interior    has    been    arranged    for 
twelve    large   suites    which    will    be   de- 
signed  for  a   high   class  of   tenants   and 
which  will  be  finished  in  the  most  mod- 
ern    style.       Plans     provide     for      steam 
heal,    elevator    service,     dumb     waiters, 
vacuum   cleaning  and  a  hot   water   sup- 
ply.     All   suites  will  have  private  baths 
and    wall   beds.      Bath   rooms   will   be   fin- 
ished    in     tile    with    composition     floors', 
entrance    will     have    marble    wainscot. 
Exterloi     >i       le       -idling  will  be  covered 
witli     rustic    and      cement      plaster       on 
metal     lath.       Plans    are    complete     and 
eing    taken. 
SAX  FRANCISCO— Apartment  house, 
and   base,  frame,  $10,000.   Archi- 
tect,   none.      Owner.    F.    Rossi.    1795    Fil- 
F.      The  building   will  'be 
1    street   near   Frank- 
lin ami   will  cover  a  ground  area  of  27V4 
feet.      in-  erior    has     been     ar- 
of   two   and    three 
with      wall      beds     and       private 
baths.      interior    finish    will    be    of   pine 
water    supply    will 
Gxterior   of   the    building 
will   I..-  covered   with  cement  plaster  on 
metal   lath   and  a   pressed   brick    veneer 
mplete    and    in    the 
owner    »]|„    vv  i  II    do    the 
work    by    Day    Labor. 

sax   FRANCISCO  ,ouse. 

'■     '"'  k  and  steel.  $100,- 

Architects.     I. nun    and      Kearns, 

Monadnoi  k  Owner's    name 

10. t  given,     C01  for  tb,    steel  work 

and    .  Li  ion-   0  r  the  v  ork  on 

the  btiiir lips  a  ,  orner  of 


Post  and  Leavenworth  streets  have 
been  let.  The  architects  are  now  tak- 
ing subfigures  for  other  parts  of  the 
work.  Full  particulars  can  be  had  at 
their  offices. 

SAN  FRANCISCO  — Apartment  bouse. 

3  story  and  base,  frame.  $S,000.  Archi- 
tect, none.  Owner,  Paul  N.  Nippert. 
Insurance  Exchange  Bldg.,  S.  F.  The 
building  will  be  erected  on  the  west 
side  of  Divisadero  street  south  of 
Haigbt  covering  an  area  of  24  by  sit 
feet.  There  will  be  six  apartments  ar- 
ranged in  four  room  suites  with  pri- 
vate baths  and  wall  beds.  Interior  will 
be  finished  in  pine  throughout.  There 
will  be  a  hot  water  supply  and  vacuum 
cleaning  system.  Bath  rooms  will  be 
finished  in  tile.  Entrance  will  have 
tile  wainscot  and  marbie  steps.  Exter- 
ior of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  All  materials  air 
being  purchased. 

OAKLAND,    CAL.  —  Apartment    house, 

4  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architects,  Rousseau  and 
Rousseau,  Monadnock  Bldg..  S.  F.  Own- 
er. F.  G.  Baird.  The  building  will  be 
erected  on  the  west  side  of  Oak  street 
between  14th  and  15th  streets  and  will 
have  a  frontage  of  .",0  feet  and  a  depth 
of  150  feet  The  building  has  been  de- 
signed to  contain  a  total  of  73  rooms 
which  will  be  arranged  in  suites  of  two, 
three  and  four  rooms.  All  apartments 
will  have  wall  beds  ami  private  bath 
rooms.  Interior  finish  will  be  of  pine, 
redwood  and  some  hardwood  veneer. 
Hardwood  floors  will  be  used  in  the 
principal  rooms.  There  will  toe  steam 
heat,  an  automatic  elevator,  a  hoi 
water  supply  and  ■<  vacuum  cleaning 
system.  Bath  rooms  will  have  compo- 
sition Moors  and  tile  wainscot.  Entrance 

will   be  finished   in   marble  and   til*-    Ex- 


BANKS. 

SANTA  ANA,  ORANGE  CO.,  CAL.— 
Bank  and  Offices,  5  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Architects,  T.  Beverly  Kelm.  Jr.,  &  Co., 
Los  Angeles  Investment  Bldg.,  L.  A. 
Owners,  Farmers'  and  Merchants'  Bank 
of  Santa  Ana.  The  building  will  be 
erected  on  one  of  the  principal  business 
corners  having  a  frontage  of  50  feet 
on  one  street  and  100  feet  on  the  other. 
Construction  will  be  fireproof  with  a 
steel  frame,  reinforced  concrete  floors, 
walls  and  roof  slabs.  First  floor  will 
be  occupied  by  the  bank.  Upper  floors 
will  contain  a  large  number  of  offices. 
Interior  of  the  banking  rooms  will  be 
finished  in  tile,  marble  and  hardwoods. 
There  will  be  special  coin  and  safe  de- 
posit vaults.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  Exterior  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

—BRIDGES— 


.MULTNOMAH  FALLS,  ORE.— Viaduct 
and  bridge,  reinforced  concrete  con- 
struction. Cost  not  stated.  Engineer, 
Samuel  C.  Lancaster.  County  Engineer 
Multnomah  Co.,  Portland.  Owners.  Mult- 
nomah County.  The  combination  bridge 
and  viaduct  will  be  built  around  a 
rocky  point  and  will  be  400  feet  in 
length.  Construction,  including  piers 
and  approaches,  will  be  of  reinforced 
concrete.  Plans  have  received  the  ap- 
proval of  the  Board  of  Supervisors  and 
are  now  out  for  figures.  Plans,  speci- 
fications and  full  particulars  can  be 
secured  from  the  County  Engineer. 


CHURCHES. 

DIXON,  SOLANO  CO.,  CAL— Church. 
:'  story  and  base,  reinforced  concrete, 
$25,000.  Architect.  John  J.  Foley,  4fi 
Kearny  street.  S.  F.  Owners.  Roman 
Catholic  Church  of  Dixon.  The  building 
has  been  designed  in  the  Spanish  Mis- 
sion style  and  will  be  of  reinforced  con- 
crete construction  throughout.  The 
main  auditorium  will  have  a  seating 
capacity  of  600  people  Interior  finish 
will  be  of  pine  and  ornamental  plaster. 
There  will  be  a  central  heating  system. 
Considerable  marble  and  tile  will  be 
used  Exterior  of  the  building  will  be 
faced  with  cement  plaster  A  clay  tile 
rool  will  be  used.  Plans  are  now  being 
prepared  and  figures  will  be  called  for 
as  soon  as  working  drawings  can  be 
completed. 

Contracts    Awarded. 

LONG  BEACH.  BOS  ANGELES  CO.. 
CAL. — Church,  1  story  and  base,  brick 
and  steel,  $100,000.  Architect.  H.  M 
Patterson.  O.  T.  Johnson  Bldg..  L.  A. 
Owners.  Congregational  Church  of  Long 
Beach  Contractors,  Kling  Co.  Union 
League  Bldg..  general  construction. 
Contract   price.    $100,000. 


COURT  HOUSES. 


STOCKTON,  SAN  JOAQUIN  CO.,  CAL 
—  Court  house  alterations.  Cost  no! 
stated.  Architect.  Ralph  P.  Morrell. 
Odd    Fellows   Bldg.,   Stockton.     Owners. 
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San  Joaquin  County.  This  work  will 
consist  of  extensive  alterations  to  the 
County  Clerk's  office  in  the  County 
Court  House.  Included  in  the  work  is 
a  large  amount  of  cabinet  work,  oak  fin- 
ish, one  Tucker  Alarm  draw,  marble 
and  tile  work  and  electric  work. 
Plans  have  been  completed  and  figures 
are  now  being  taken.  Plans  and  speci- 
fications can  be  secured  from  the  archi- 
tect. 

MERCED,  MERCED  CO..  CAL.  — 
County  Hall  of  Records,  1  story,  base, 
and  mezzanine  floor,  reinforced  con- 
crete. Architect,  C.  H.  Russell,  Hum- 
boldt Bank  BIdg..  S.  F.  Owners,  Mer- 
ced County.  The  following  bids  were 
opened  at  Merced  on  Tuesday,  Novem- 
ber llth.  for  the  construction  of.  a  one 
story  and  base  fireproof  Hall  of  Rec- 
ords. The  structure  was  designed  by 
Architect  C.  H.  Russell  of  this  city. 
Separate  figures  were  received  for  the 
general  construction  and  for  the  heat- 
ing and  ventilating  Fred  J.  An  *  eg, 
i1 -14  Kearny  St.,  San  Francisco,  was  low- 
est bidder  at  $35,995.  No  award  of  con- 
tract was  made  and  all  figures  were 
taken  under  advisement.  Merced  Hall 
of  Records — Campbell  &  Turner,  $40.- 
9S0;  Graham  &  Jensen,  $38.  447:  John- 
son Bros,  and  Broline,  $54.4S5;  Fred  J. 
Amweg,  $35,995;  George  W.  Boxton  & 
Son,  $39,440.  Heating  and  ventilating — 
Pacific  Blower  and  Heating  Co.,  steam, 
$2,S00:    hot   air,   $2,135. 

SAX  FRANCISCO  — City  Hall  work, 
Class  A  construction.  $4,500,000.  Ar- 
chitects. Bakewell  and  Brown,  251 
Kearny  street.  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Architects 
Bakewell  &  Brown  state  that  plans  and 
specifications  for  the  plumbing,  elec- 
tric work  and  heating  and  ventilating 
on  the  City  Hall  will  be  completed  with- 
in a  week  or  ten  days.  Aside  from  the 
large  contracts  already  awarded  these 
are  among  the  largest  of  the  contracts 
to  be  let.  Bids  will  be  called  for  by  the 
Board  of  Public  Works  as  soon  as  the 
plaiio  and  specifications  receive  final  ap- 
proval. Contracts  for  marble  and  tile 
work  and  elevators  will  follow  in  the 
course  of  the  next  month  or  six  weeks. 
Contracts    Awarded. 

SAN  FRANCISCO  — City  Hall  work. 
Class  A  construction,  $4,5000.000.  Ar- 
chitects, Bakewell  and  Brown,  251 
Kearny  street,  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Contractors, 
Clinton  Fireproofing  Co..  Mutual  Bank 
BIdg.,  S.  F.,  plain,  reinforced  concrete 
and  fireproofing  for  City  Hall.  Contract 
price.  Proposition  A,  $i56.375;  Proposi- 
tion    B,     $32,S75;     total,     $189,250. 


JCILDING   AND   INDUSTRIAL  NEWS. 
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FACTORIES  &  WAREHOUSES. 


SEATTLE.  WASH.  —  Factory,  2  story 
and  base,  reinforced  concrete.  $25,000. 
Architect.  V.  W.  Voorhees,  Eitel  BIdg., 
Seattle.  Owners,  A.  F.  Ghiglionie  and 
Sons.  The  building  will  cover  an  area 
of  90  by  105  feet  and  will  be  practically 
fireproof  with  reinforced  concrete  walls, 
doors  and  interior  partitions  of  hollow 
tile.  Plans  provide  for  elevator  serv- 
ice, fireproof  doors  and  metal  window 
sash  and  frames.  A  steam  heating  and 
drying  system  will  be  installed.  Inter- 
ior of  the  building  will  be  finished  in 
pine.  About  $5,000  worth  of  special 
machinery  will  be  installed.  Exterior 
will  be  faced  with  cement  plaster.  Plans 


and  specifications  will  be  complete  by 
December  1st.  A  general  contract  will 
be    let. 

PORTLAND,  ORE.  —  Stable  building. 
2%  story  and  base,  brick  and  mill  con- 
struction, $20,000.  Architect,  C.  A. 
Houghtaling  and  Co..  Henry  BIdg.. 
Portland.  Owner,  Robert  O'Neil.  The 
building  will  be  erected  on  the  east 
side  and  will  cover  an  area  of  100  feet 
square.  Construction  will  be  of  brick 
and  mill  type  with  brick  walls  and 
heavy  timber  floors  and  joists  No  in- 
terior finish  will  be  used.  Exterior  will 
be  faced  with  stock  brick.  Plans  are 
complete  and  figures  will  be  called  for 
about    November    tOtli. 

Contracts  Awarded. 

ASTORIA,  ORE.  —  Flour  mills,  rein- 
forced concrete,  $60,000.  Architect,  none. 
Owners,  Astoria  Flouring  Mills,  Astoria. 
Contractor,  C.  L.  Houston.  Astoria,  gen- 
eral construction.  Contract  price.  $60,- 
000. 


FIRE  HOUSES  AND  JAILS. 


SAN  FRANCISCO — Fire  house.  2  story 
and  base,  brick  and  concrete  Cost  not 
stated.  Architect,  City  Department  of 
Architecture,  Temporary  City  Hall,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  are  complete  and  have  re- 
ceived official  approval  for  the  con- 
struction of  Engine  House  No.  4S.  The 
building  will  be  erected  at  the  north- 
west corner  of  22nd  and  Wisconsin 
streets.  First  floor  has  been  designed 
to  accommodate  the  equipment,  stables 
and  lounging  room.  Upper  floors  will 
contain  captain's  office,  reading  room, 
showers  and  sleeping  quarters  for  the 
men.  Interior  will  be  finished  in  pine 
witli  some  hardwood.  There  will  be 
a  steam  heating  system  and  special 
electrical  equipment  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  now  out  for  figures 
and  bids  will  be  opened  by  the  Board  of 
Public  Works  on  November  26th. 

OAKLAND.  CAL. — Jail  plumbing  and 
equipment.  Cost  not  stated.  Architects, 
Palmer,  Hornbostel  and  Jones,  New 
York  City,  associated  with  J.  J.  Dono- 
van, Security  Bank  BIdg.,  Oakland. 
Owners,  City  of  Oakland.  Bids  are  be- 
ing called  for  on  the  plumbing  for  the 
City  Jail,  located  in  the  new  City  Hall 
building.  Bids  will  be  opened  on  No- 
vember 20th.  Plans  and  specifications 
can  be  secured  from  the  supervising  ar- 
chitect, J.  J.  Donovan,  Security  Bank 
BIdg.,  Oakland.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 


FLATS. 

SAN  FRANCISCO— Flat  alterations.  2 
story  and  base,  frame,  $5,000.  Architect, 
Edward  T.  Foulkes.  Crocker  BIdg.,  S.  F. 
Owner's  name  withheld.  This  work  will 
consist  of  the  alteration  of  the  present 
two  story  frame  dwelling  at  the  corner 
of  Larkin  and  Greenwich  streets  into  a 
medern  flat  building  containing  four 
fiats  of  four  and  five  rooms.  There  will 
be  new  plastering,  interior  finish, 
plumbing,  electric  work  and  tile  and 
painting.  Exterior  of  the  building  will 
■also  be  altered.  Plans  are  complete 
and  figures  will  be  called  for  at  once. 
Contracts  Awarded. 

SAN   FRANCISCO — Flats,   2   story   and 
base,    frame,    $5,000.      Architects,    Smith 


and  Stewart,  244  Kearny  St.,  S.  F.  own- 
er, Sidney  Pringle.  Contractor,  Louis  J. 
Diebel,  1554  Leavenworth  St..  S.  F.  Con- 
trai  t    price,    $5,000. 


GOVERNMENT     WORK     AND 
SUPPLIES. 


Pearl     Harbor    Dry    Dock     Problem. 

The  officials  of  the  bureau  of  yards 
and  docks  of  the  Navy  Department 
have  been  in  consultation  during  the 
past  week  with  the  contractors,  whose 
work  on  the  big  dry  dock  at  Pearl 
Harbor  was  interrupted  some  months 
ago  by  a  serious  disaster  at  a  time 
when  the  successful  progress  on  the 
project  seemed  assured.  The  Navy  De- 
partment has  carefully  considered  the 
report  of  Civil  Engineer  Noble,  who 
was  specially  employed  to  examine  into 
the  situation,  and  it  has  been  decided 
that  the  amended  method  of  construc- 
tion, suggested  by  that  expert,  shall  be 
adopted.  It  remains  to  be  determined 
to  what  extent  the  Navy  Department  is 
involved  in  additional  cost  on  account 
of  the  accident,  requiring  further  ap- 
propriation by  Congress.  The  negotia- 
tions which  have  been  conducted 
tli is  week  have  been  with  a  view  to 
settling  some  of  the  minor  technical 
details.  In  the  meantime,  Civil  En- 
gineer E.  R.  Gayler,  U.  S.  Navy,  who 
has  been  in  charge  of  the  Pearl  Harbor 
dock  construction  as  a  representative 
of  the  government,  has  been  ordered 
to  Washington  to  consult  with  the  de- 
partment officials,  and  lie  left  for 
Honolulu  for  this  purpose  on  Saturday, 
Other  work  at  the  Pearl  Harbor  sta- 
tion is  progressing  satisfactorily.  Steps 
ave  been  taken  to  obtain  bids  for  the 
steel  work  on  the  million-dollar  coal- 
ing plant  which  is  to  be  erected.  The 
first  contract  to  be  awarded  will 
amount  to  about  $400,000  and  is  the 
largest  project  now  pending  under  the 
bureau    of   yards   and    docks. 

Mare   Island.  Oil.,  Kitchen. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  docks. 
Navy  Department,  Washington,  D.  C. 
for  constructing  an  addition  to  the 
kitchen  at  the  U.  S.  marine  barracks. 
Mare    Island,    Cal.: 

Gutleben  Bros.,  San  Francisco,  Cal., 
$3.46S;     alternate    bid.     deduct    $200. 

Pringle,  Dunn  &  Co..  San  Francisco. 
Cal..    $3,850. 

R.  S.  K.  MacMillan,  San  Francisco. 
Cal.,    $3,044. 


Pearl  Harbor,   H.  T..  Ice-Making   Plant. 

The  following  bid  was  received  by 
the  chief,  bureau  of  yards  and  docks. 
Navy  Department,  Washington,  D.  C, 
for  an  ice-making  and  cold-storage 
plant  to  be  constructed  at  the  naval 
station,    Pearl    Harbor,   H.    T. : 

Item  1,  building,  complete;  2,  price 
for  building  if  roof  is  sheathed  and 
covered  with  asbestos  slate  in  place 
of  corrugated  steel  roofing:  3,  price 
for  building,  but  omitting  stucco,  liv- 
ing   terra    cotta    exposed. 

Lord-Young  Engineering  Co..  Hono- 
lulu. H.  T.,  item  1.  $11,300;  2.  $12,000; 
?,.    $11,000. 

PROSPECTIVE       BIDDERS. 
SuuervlMins;    Architect. 

Specifications  for  work  under  the  of- 
fice of  the  supervising  architect  have 
been    furnished    to    the    following    Arms 
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in    addition    to    those    previously     noted 
in   these  columns: 

Albany,    Greg..    Construction,     Novem- 
ber  26. 
J.    E.    &    A.    L    Pennock,     1003     Land 
Title    Building-.    Philadelphia,    Pa. 

King  Lumber  Co.,  Charlottesville, 
Va. 

Hllo,  Hawaii,  Construction.  January  15. 
Sound   Construction   and   Engineering 
Co..    1007    Lowman     Building,     Seattle, 
Wash. 

J.    E.    &    A.     L.     Pennock,     Land      Title 
Building.    Philadelphia,    Pa. 

Henry  D.  Whitfield,  1G0  Fifth  avenue, 
New  York  City. 

W.  X.  Concannon,  Monadnock  Build- 
ing.  San   Francisco,  Cal. 

h western    Construction    Co.,    Cen- 
tral   Building,   Los    Angeles.    Cal. 

Grant  Fee,  2440  16th  street,  San 
Francisco,    Cal. 

Spalding  Construction  Co.,  Grant  ave- 
nue and  Bush  street,  San  Francisco, 
Cal. 

Campbell  Building  Co.,  Salt  Lake 
City,   Utah. 

Pocatello,    Idaho,    Construction,    Decem- 
ber   11. 
J.   F.  Jenkins  &  Co.,  Ocala,  Fla. 
Campbell    Building     Co.,     Salt      Lake 
City,    I 


BUILDING  AND   INDUSTRIAL  MOWS 

opened   No>  i  uibi  i    22   bj    the  pui  i 
officer,     isthmian      Canal     Commission, 
for    furnishing    supplies    under    i  i 
806    as    follows: 

Class    1,    2     lightning     transfo 
Class    2,    1    7-panel    switchboard 
panel    switchboard;    Class 
cambric    lead-covered    cable;    Class     4, 
miscellaneous      conduit      and 
Class    5,    circuit    boxes,    junction 
and    bells,    reflectors,    etc.;    Class     C,     2 
synchronous    motor   generator   sets   and 
2   auto    transformers. 


Yards    anil    Docks. 

Specifications  for  work  under  the  bu- 
reau    of    yards    and    docks.     Navy     De- 
.n    furnished    to    the 
following    firms    in    addition      to      those 
previously  mentioned  in  these  columns: 
Kunlina.    Building,    December    (>. 

Pauley  Jail  Building  Co.,  New  York 
City, 

Standard  Construction  and  Engineer- 
ing   Co.,    Seattle,    Wash. 

Pearl    Harbor,    Officers'    Quarters. 

The  contract  for  the  construction 
of  a  double  set  of  officers'  quarters  at 
the  marine  barracks,  Pearl  Harbor,  H. 
T.,  has  been  awarded  to  the  Lord- 
Young  Engineering  Co.,  Honolulu,  H. 
T..    at    $1 


Puget    Sound,   Officers'    Quarters. 

The  contract  for  the  construction  of 
marine  officers'  quarters  at  the  navy 
yard,  Puget  Sound,  Wash.,  has  been 
awarded  to  J.  L.  Murphy  &  Son,  Ta- 
.coma,   Wash.,   at   $34.21 7. 


Douglas,  Yt  yo„  Construction. 

The  following  bids  were  received  by 
the  supervising  architect,  Treasury  De- 
partment. Washington,  D.  C,  for  the 
construction,  complete,  of  the  U.  S. 
post    office    at    Douglas,    Wyo.: 

Bid  1.  W.  D.  Lovell,  Minneapolis, 
.Minn. 

2.     J.   F.  Jenkins  &  Co.,  Ocala,  Fla. 

For  building,  complete — Bid  1,  $61,- 
990;  2,  ?' 

For    alternate      No.      I      (substituting 
terra   cotta   for  certain   reinforced   con- 
crete    floor    construction),    add — Bid     1, 
,    $400. 

I  ional  paint- 
ing of  interior  plaster),  add — Bid  1,  $1,- 
600;    2,    $650. 

For  alternate  No.  3  (substituting 
Keeni  p  ring  i.    add — 

Bid    1,    $1,200;    2,    $610. 

Amount  Included  in  the  proposal  for 
furnishing  and  Installing  of  all  interT 
lor    lighting    fixtures— Bid    1,    $1,350;    2. 

;.    I        100 


(anal  Circular  SO". 
The  Isthmian  Canal  Commission  will 
open  bids  November  24,  1913,  under 
canal  circular  No.  S07,  for  furnishing 
the  following  supplies  and  m 
Class  1,  operating  devices  for  monitor 
sashes;  Class  2,  6  transformers; 
3,  card  time  recorders,  self-winding 
master  clock,  card  racks,  and  time 
cards)  Class  4,  20S  porcelain  lavatories, 
64  urinals,  61  water  closets,  and  S  slop 
sinks;  Class  5,  40  shower  heads;  Class 
6,  60  compression  bibbs  and  50  com- 
pression stops;  Class  7,  73  reducing 
ferrules,  125  ferrules,  75  soldering  nip- 
ples, and  75  brass  vent  fittings;  Class 
s,  125  lead  bends;  Class  9,  2SS  ft.  brass 
tubing;  Class  10,  1,800  lbs.  special  hexa- 
gon bronze;  Class  11,  10,000  lbs.  low- 
grade  Babbit  metal;  Class  12,  a  quan- 
tity   of    reinforcing   bars;   Class    13,    50,- 

000    ft.    hoisting    cable;    Class    14,    5, 

ft.  tiller  rope  cable:  Class  15,  10,000  lbs. 
soft  steel  wire:  Class  16,  19,900  lbs. 
cone-head  boiler  rivets;   Class    17,   21,300 

machine   bolts;   Class    Is.   9, lbs.  plate 

or  cut  washers;  Class  19,  300  machin- 
ists' hammers;  Class  20,  40  sledge  ham- 
mers; Class  21,  96  twist  drills  for 
Paulus  track  drills;  Class  22,  35  wood 
snatch  blocks;  Class  23,  80  wood  tackle 
blocks;  Class  24,  6  differential  chain 
blocks;  Class  25,  3  double-geared  chain 
blocks;  Class  26,  50  cargo  trucks;  Class 

27,  2     unmounted     grindstones;     Class 

28,  4.000  ft.  wire-wound  steam  hose; 
Class  29,  275  manhole  gaskets;  Class 
30,  2,500  yds.  cotton  canvas;  Class  31, 
24  prs.  oars;  Class  32,  5.OU0  baker's 
deeps,  6,000  fruit  dishes,  3,600  flats,  1,- 
300  dessert  plates,  4,400  dinner  plates, 
anil  2,500  soup  plates;  Class  33,  1,050 
glass  iced  tea  pitchers;  Class 
wicker  waste  baskets;  Class  35,  152 
boxwood  rules;  Class  36,  500  sheets 
binder's  board;  Class  37,  100  journal 
books;  Class  38,  200  "mining"  transit 
hooks;  Class  39,  1,000  gals,  gasoline; 
Class  40,  100,000  ft.,  B.  M.,  long-leaf 
yellow  pine  or  Douglass  fir  flooring 
lumber;  Class  II.  15,000  ft.,  B.  II.,  white 
pine  or  sugar  pine  rough  lumber;  Class 
42,  45,000  ft.,  B.  M.,  white  pine  or  sugar 
pine    (pattern  lumber)   rough  lumber. 


\y<MO>     la\  November  19,  LSI  :. 

I. os    Angeles,    Cal.,    for    f urnishiiig, 

item    I,   140  anchoi    bolts,  4  ft.  by  2  In.; 

I  Hi  cast-iron  washers,  12  in.  sq.: 

continental    Bolt     and      Iron      Works, 

o,    111.,    $402.50. 

It    J.    O'Lcary    &    Son,    Clearing, 
111.,    $494.20. 

Walker   Mfg.  Co.,  Denver,   Colo.,   $530. 
Iron    Works,   Los  Angeles,  Cal., 
$541. 

.Minneapolis    Steel    and    Machine     Co., 
Minneapolis,    .Minn.,    $564. 

Independent    Foundry    Co.,    Portland, 

$t;23. 
Advance    Machine    Co.,    Los    Angeles, 
Cal..    $623. 

i   moil    Machine    Co..     San     Francisco, 
Cal.,    $030. 

Llewellyn    Iron    Works,    Los   Angeles, 
cal,    $672. 

Fulton    Engine    Works,    Los    Angeles, 

I':,]..    $714. 


Reclamation    Service,    Transformer. 

The  following  bids  were  received  at 
the  office  of  the  U.  S.  reclamation  serv- 
ice, Los  Angeles,  Cal.,  for  furnishing 
one  10-K.  V.  A.  transformer  for  the 
Sun    river    projl  i  I  : 

Allis-Chalmers  Co.,  Los  Angeles,  Cal., 
$7.7. .7  2. 

B.    F.    Kierulff,   Jr.,   &   Co.,   Lo 
b-s,    Cal.,    $90. 

Crocker-Wheeler    Co.,     Los     Angeli 
Cal.,    $92.34 

Westinghouse   Electric  and    M 
l.os    Angeles';    Cal.,   $93  18, 


Pearl     Harbor,    structural    Steel    Work. 

following  bids   were   received   by 
tin     chief,    bureau    of   yards  and    docks, 
Savj      Department,    Washington,    D.    C, 
lor    structural    steel    work    for    coaling 
plant    at   the   naval   station,   Pearl   Har- 
ior,    II.   T.: 
Item   1,   net  price  for   the   work  corn- 
erected    and    ready    for    laying 
lies    and   rails;    2,    net  price   for 
the    steel    work    fabricated    and     deliv- 
naval    station.     Pearl     Harbor, 
i    .ment    to    erect;    3,    net    price    for 
steel     work    fabricated    and     deliv- 
ered    "free    alongside"    at    New     York, 
government   to   transport   and    erect;    4 
net     price    for    work    as    under    item    1, 
with   the  omission   of  steel   work   under 
I  wo  most  easterly  lines  of  track  shown 
on   plans;   5,  net   price  for  work   as   un- 
der  item   2,   with    the   omission   of   steel 
work   under  two  most   easterly   lines  of 
track  shown  on  plans;   6,   net  price   for 
work   as   under   item  3,   with   the   omis- 
ion     of    steel    work    under     two     most 
easterly  lines  of  track  shown  on  plans. 
1'.    S.    Steel    Products    Co.,    30    Church 
New  York  City,  item   1,  $377,200; 
2,    $241,900;    3,    191,880;    4,      $322,690;     5. 
$206,943;     6,      $164,151.        Deduct      $8,200 
from   items   1  or  2.     Deduct  $7,000  from 
items   4   or   5,  conditionally. 

The  Phoenix  Bridge  Co.,  Philadelphia. 
Pa.,    item    3,    $244,000;    6,    $204,200. 

The  King  Bridge  Co..  Cleveland,  Ohio, 
item  1,  $559,000;  2,  $366,700;  3,  $293,000; 
I,    $478,500;    5,    $313,000;    6,    $250,000. 

Hamilton  &  Chambers,  29  Broadway, 
Mew  York  City,  item  1,  $367,800;  2, 
$249,800;    4,    $316,500;    5,    $209,500. 

W.   N.   Concannon   Co.,   San  Francisco, 
iom   1,   $346,960:   4,  $30S,230;  alter- 
nate  bid,   item  1,  deduct  $25,500;   4,  $28,- 



Riter-ConlCy  Mfg.  Co.,  Pittsburgh, 
Pa.,  item  1,  $357,260;  2,  $285,135;  3, 
$231,740;  4,  $306,540;  5,  $242,740;  6. 
$198,935. 

\b  ciintic-Marshall  Co.,  Pittsburgh. 
Pa  ,    item    3,    $245.1110:    6,    $217,920. 


(  a 


Circular  sot!. 
An    advertisement   appears   elsewhere 
in    this    issue    calling   for    bids     to     be 


Reclamation   Service,  Holts  ami   Wash- 
ers. 

The   following  bids    were   received   at 
Uie  office  of  the  U.  S.  reclamation  serv- 


— HALLS  &  SOCIETY  BLDGS.— 


SACRAMENTO,      CAL.  —  Lodge     hall. 
stores  and  offices,  4  story  and  base,  re- 
forced    concrete,    $135,000.      Architect. 
o.lon    J.  Miller,   45   Kearny  St.,   S. 
Owners,    Sacramento    Native     Sons 
li.i  II     Association.      Architect     Washing- 
ii    I     Miller  has  been  commissioned  to 
prepare    plans    for    a    large     reinforced 
i     ri  te  building  which  will  be  erected 
by  the  Sacramento  Native  Sons  Hall  As- 
sociation on  their  property  at  the  north- 


\ve  11   -.tUy  Nc\ ember  19,  I'll.;. 

west  corner  of  11th  and  .1  sim'is  in 
Sacramento.  The  structure  will  cost  in 
the  neighborhood  of  $135,000  and  has 
been  designed  in  the  Florentine  style. 
Construction  will  be  practically  fire- 
proof. There  will  be  one  large  store  on 
the  first  floor.  Banquet  room  will  oc- 
cupy the  basement.  Second  and  third 
doors  will  be  arranged  for  lodge  rooms, 
social  halls  and  parlors.  The  fourth 
floor  will  be  arranged  for  modern  offices 
fitted  up  for  physicians  and  dentists. 
Interior  partitions  and  floors  will  be  of 
fireproof  construction.  Plans  provide 
for  steam  heat,  elevator  service  and  a 
vacuum  cleaning  system.  Considerable 
marble  and  tile  work  will  be  used.  Ex- 
terior of  tlie  building  will  be  laced  with 
cement  plaster.  Figures  will  be  called 
for  as  soon  as  plans  can  he  completed. 
BAKERSFIELD,  KERN  CO.,  CAL- 
Addition  to  lodge  hall,  2  story  and  base, 
brick.  $30,000.  Architect's  name  not 
given.  Owners,  Bakersfield  Elks'  Kail 
Association.  The  present  Elks'  build- 
ing on  Chester  avenue  will  undergo  ex- 
tensive repairs  and  a  two  story  addition 
will  be  constructed.  New  portion  of 
tlie  building  will  contain  social  rooms, 
banquet  hall  and  living  apartments.  In- 
terior finish  will  be  of  pine  and  hard- 
woods. A  maple  floor  will  be  used  in 
the  ball  room.  There  will  be  a  central 
heating  system.  Exterior  will  be  faced 
with  pressed  brick  to  correspond  with 
the  present  building.  Plans  are  being 
prepared.  G.  H.  GalbraUh  is  chairman 
of  the  Building  Committee. 
SHERIDAN,  ORE.— Lodge  hall,  2 
story  and  base,  brick,  $10,000.  Archi- 
tect. I..  R.  Bailey  Co..  Abington  Bldg., 
Portland,  owners.  .Masonic  Lodge  of 
Sheridan.  Tlie  structure  will  be  53x85 
in  size,  and  will  have  concrete  founda- 
tions. A  face  brick  will  be  used  in  the 
fronl  and  work  has  already  been  start- 
ed on  the  foundation.  The  first  floor 
will  be  used  for  storage  purposes  while 
the  two  upper  floors  will  be  used  for 
lodge  and  office  purposes.  Plans  will 
be  completed  in  about  three  weeks, 
when   bids   will   probably   be  called  for. 

Contracts    Awarded. 

GLENDALE,  LOS  ANGELES  CO.,  CAL. 
— Lodge  hall,  2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Architect. 
Paul  V.  Tuttle,  Delta  Bldg.,  L  A.  Own- 
ers, Glendale  Masonic  Temple  Associa- 
tion. Contractor,  E.  D.  Yard,  127  orth 
Maryland  street,  Los  Angeles.  Contract 
price   not   stated. 


HOTELS. 


SAN  FRANCISCO — Hotel,  3  story  and 
base,  frame,  $22,000.  Architect.  Charles 
J.  Rousseau,  45  Kearny  St.,  S.  F.  Own- 
er's name  withheld.  The  building  will 
lie  erected  at  the  scutheast  corner  of 
Lombard  and  Steiner  streets  covering 
an  area  of  50  by  95  feet.  There  will  be 
five  stores  on  the  first  floor  besides  the 
hotel  lobby  and  entrance.  Upper  floors 
have  been  arranged  to  contain  in  the 
neighborhood  of  50  guest  rooms  and 
several  private  and  public  baths.  In- 
terior  trll]   be   finished   in   pine  and   red- 

« I      There  will   be  steam  heat,  a  hot 

water  system  and  other  modern  con- 
veniences. Bath  rooms  will  have  com- 
position floors  and  tile  wainscot  Stores 
will  be  provided  with  patent  fronts  and 
plate  glass  windows  Exterior  of  the 
building  will  be  covered  with  rustic  and 
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cement    plaster    on    metal    lath.      Plans 
are   being  prepared. 

SAN  FRANCISCO— Hotel,  5  story  and 
base,  brick  and  steel,  $50,000.  Architect, 
Edward  T.  Foulkes,  Crocker  Bldg.,  B. 
F.  Owners,  Columbia  Realty  Co.  This 
building  has  been  mentioned  here  be- 
!ni-.  when  preliminary  plans  wore  start- 
ed. The  structure  will  be  erected  on 
the  west  lire  of  Taylor  street  north  of 
Gutter  and  has  been  designed  for  a 
stoic  and  hotel  lobby  and  entrance  on 
the  lii  st  floor  and  about  65  rooms  on 
the  upper  floors.  Interior  will  be  fin- 
ished in  pine  and  hardwoods  with  some 
ornament:':  plaster  in  the  office  and 
lobby.  Plans  provide  for  steam  heat, 
elevator  service,  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Marble  and  tile  will  be  used 
in  the  entrance.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans    are    nearly    ready    for    figures. 

SAN  FRANCISCO— Hotel,  3  story  and 
base,  frame,  $25,000.  Architect,  Charles 
J.  Rousseau,  4  5  Kearny  street,  S.  F. 
Owner's  name  withheld.  This  building, 
similar  in  design  to  another  hotel  struc- 
ture, plans  for  which  are  being  pre- 
pared by  the  same  architect,  will  be 
erected  at  the  southwest  corner  of  Lom- 
bard and  Scott  streets.  The  building 
will  have  frontages  of  50  by  100  feet 
and  will  be  arranged  for  five  stores  on 
the  first  floor  and  65  guest  rooms  and 
a  number  of  public  and  private  baths 
on  the  upper  floors.  Interior  finish  will 
be  of  pine  and  redwood.  Plans  provide 
for  steam  heat,  running  hot  and  cold" 
water  and  a  vacuum  cleaning  system. 
Bath  rooms  will  have  composition  floors 
and  tile  wainscot.  Ornamental  plaster 
will  he  used  in  the  lobby.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
nearly  complete  and  figures  will  be 
called    for    shortly. 

OAKLAND,  CAL— Hotel  heating  sys- 
tem. Cost  not  stated.  Architect.  Fred 
D.  Voorhees,  Central  Bank  Bldg.,  Oak- 
land Owner,  H.  A.  Powell.  Plans  are 
complete  and  figures  are  now  being 
called  for  the  installation  of  a  steam 
heating  system  in  the  new  seven  story 
and  base  brick  and  steel  hotel  building 
which  is  now  under  construction  at  the 
corner  of  13th  and  Webster  streets. 
Plans  are  out  for  figures.  Full  infor- 
mation as  to  the  system  can  be  secured 
from   the   architect 

LOS  ANGELES,  CAL— Hotel,  3  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architects,  Train  and  Williams, 
Exchange  Bldg.,  L  A.  Owners.  F.  W. 
Wachter  and  associates  The  building 
will  be  erected  on  north  4th  street  east 
of  San  Pedro,  having  a  frontage  of  7." 
feet  by  a  depth  of  95"  feet.  Plans  pro- 
vide for  four  stores  and  the  hotel  en- 
trance on  tlie  first  floor.  Upper  floors 
will  be  subdivided  into  60  guest  rooms 
and  a  number  of  public  and  private 
baths.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  steam  heat 
•a  hot  water  system  and  vacuum  clean- 
ing. All  rooms  will  be  provided  with 
lavatories.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Pat- 
ent store  fronts  and  plate  glass  win- 
dows will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.      Plans   are  being  prepared. 

OCEAN  PARK,  LOS  ANGELES  CO., 
CAL- — Hotel,    4    story    and    base,     brick 
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•  in. I  steel  c,,st  not  stated.  Architects, 
S.  Tilden  Norton  and  F  H  Wallis,  Title 
Insurance  Bldg..  L.  A.  Owners,  W.  M 
Gottschalk  and  A.  Sieroty.  The  build- 
ing will  cover  an  area  of  47  by  S3  feet 
and  will  contain  5  stores  in  the  first 
story  and  4S  guest  rooms  and  12  bath 
rooms  in  the  upper  stories.  Pressed 
brick  facing,  structural  steel,  plate 
glass  windows,  galvanized  iron  cornice, 
composition  roofing,  fire  escapes,  nine 
trim  and  floors,  lavatory  in  each  room, 
steam  heat,  plumbing,  elevator,  metal 
lath,  vacuum  cleaning,  electric  wiring, 
etc.  Plans  are  complete  and  the  work 
will    be   done   by    Day   Labor. 

PORTLAND,  ORE.— Hotel,  2  story  and 
base,  brick,  $35,000.  Architect,  Robert 
Tegen,  Morgan  Bldg.,  Portland.  Owner, 
A.  L.  Parkburst.  This  work  has  been 
mentioned  here  before.  The  building 
will  be  arranged  for  stores  on  the  first 
floor  with  hotel  rooms  above.  Interior 
finish  will  be  of  pine  throughout.  Plans 
provide  for  steam  heat.  A  number  of 
the  rooms  will  have  private  baths.  Hot 
and  cold  running  water  will  be  sup- 
plied to  all  rooms.  Bath  rooms  will 
have  cement  floors  and  tile  wainscot. 
There  will  be  patent  store  fronts  and 
plate  glass  windows  Exterior  of  the 
buiiding  will  be  faced  with  pressed 
brick.  Plans  have  been  revised  and 
new   figures   will   be   called   for  at  once. 


RAILROAD  CONSTRUCTION— 
AND  EQUIPMENT. 

SEATTLE,  WASH.— Railroad  commis- 
sure building,  2  story  and  base,  steel 
and  concrete,  $30,000.  Architect.  A.  R. 
Cook,  Chief  Engineer  N.  P.  R.  R.  Co.. 
Seattle.  Owners,  Northern  Pacific  Rail- 
road Co.  The  building  will  be  erected 
nn  the  King  street  property  of  the 
company  and  will  cover  an  area  of  40 
by  190  feet.  Construction  will  be  fire- 
proof throughout  with  a  steel  frame, 
reinforced  concrete  walls  and  floors.  In- 
terior partitions  will  be  of  metal  lath 
and  plaster.  Interior  will  be  finished 
in  pine  throughout.  There  will  be 
steam  heat  Considerable  white  porce- 
lain and  terra  ootta  tile  will  be  used. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

RESIDENCES. 


SAN  FRANCISCO— Residence  2  story 
and  base,  frame,  $3,000.  Architect.  A. 
H.  Peterson,  Mills  Bldg..  S.  F.  Owner, 
Charles  Anderson.  762  Cole  street,  S.  F. 
Tins  dwelling  will  be  erected  on  the 
east  side  of  25th  avenue  north  of  Judah 
and  has  been  designed  to  contain  six 
rooms  and  bath.  Interior  will  .be  fin- 
ished in  pine  and  redwood  with  oak 
Boors  in  the  principal  rooms.  There 
will  be  a  large  open  fire  place  in  the 
living  room  with  a  tile  or  brick  man- 
tel. Tile  wainscot  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  brick 
veneer  base  is  also  to  be  used.  Plans 
are  complete  and  the  owner  will  do  the 
work    by    Day    Labor. 

SAN  FRANCISCO  — Residences,  6  2- 
story  and  'base,  frame.  $2,500  each.  Ar- 
chitect, none.  Owner,  Jonothan  Ander- 
son,   423    16th    avenue,     S.     F.       These. 
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liousts  will  be  erected  uu  the  east  side 
of  29th  avenue  near  Anza  street  and 
each    has    been   designed   to   contain   six 

r ns  and   bath.      Interiors   will    lie   fin- 

i  pine  and  redwood.  Oak  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  large  open  fire 
places  in  the  living  rooms  with  man- 
tels of  brick  or  tile.  Tile  wainscot  will 
be  used  in  the  lxiths  and  kitchens.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath,  rustic  and  ship- 
lap.  Plans  are  in  the  hands  of  the  owner 
and  he  will  do  the  work  by  Day  Labor. 
All  materials  are  now  being  purchased. 

SAN  FRANCISCO— Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner.  S.  M.  Misrack,  8  Regent 
street,  S  F.  The  house  has  been  de- 
signed for  a  six  room  dwelling  and  will 
be  erected  on  the  north  side  of  Regent 
street  near  Winipeg.  Interior  will  toe 
finished  in  pine  and  redwood  with  hard- 

w 1  floors  in  the  two  principal  rooms. 

There  will  be  a  large  open  fire  place 
with  brick  mantel.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  owner  will  do  the  work  by  Day 
Labor.  He  is  now  purchasing  all  ma- 
terials. 

SAN  FRANCISCO  —  Residence,  2  2- 
story  and  base,  frame,  $3,000  each.  Ar- 
chitect, none.  Owner,  C.  A.  Hall,  131S 
5th  avenue.  S.  F.  These  houses  have 
been  designed  to  contain  seven  rooms 
and  bath  and  will  be  erected  on  the 
east  side  of  23rd  avenue  north  of  Cali- 
fornia. Interiors  will  be  finished  in 
pine  with  some  hardwood  veneer.  Oak 
floors  will  be  used  in  the  principal 
rooms.  The  living  rooms  will  have 
large  open  fire  places  and  tile  or  brick 
mantels.  Automatic  water  heaters  will 
be  installed.  Tile  wainscoting  will  be 
used  in  the  bath  rooms  and  kitchens. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  in 
the  hands  of  the  owner  and  the  work 
will  be  done  by  Day  Labor.  .Materials 
are  now   being  purchased. 

SAN  FRANCISCO— Bungalow,  1  story 
and  base,  frame,  $2,000.  Architect,  J. 
M.  Geary,  23rd  and  Folsom  streets,  S. 
F.  Owners.  Parkside  Home  Building 
Co.  The  house  has  been  designed  for 
a  five  room  dwelling  with  bath.  Inter- 
ior will  lie  finished  in  pine  throughout. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open  fire 
place  and  brick  mantel  in  the  living 
room.  The  dwelling  is  to  be  erected 
on  23rd  avenue  south  of  Taraval.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  en  metal  lath.  Plans  are  com- 
ind  work  will  be  done  by  Day 
Labor. 

BERKELEY,    ALAMEDA    CO.,    CAL  — 

Residence,    2    story    and    base,     frame. 

Cost   not    stated.      Architect,   John    Ilud- 

i    i   National    Bank   Bldg., 

Berkeley.       Owner,     Miss    Jeanne     Win- 

termut.        I  ing  will   be   erected 

in    the    Claremonl    Trad    and    has   been 

n    rooms,    bath 

"1  Interior  finish    will 

be   of   p  ■,  ood      i  iak    floors 

will    be    used    in    the     prim  Ipa  I     rooms. 

There    will    be    furm  ,,  1    open 

fire    places.      Mantels    will    be     of     tile 

or   brick.      A    torn  vatei       eater    will 

be    installed.      Exterior    of    the   dwelling 

Will      lie     rue,,  ,.,,  i||n. 

gles.       Plans    are    nearly    complete    and 
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w  i  'iin    daj  November  L9,  Lfllfi. 


Hgui  ets    w  ill    be   called   tor  shortly. 

BERKELEY,    ALAMEDA    CO.,    CAL  — 

Resilience,  2  story  and  base,   frame,  $1,- 

300.      Architect,    none     I  "■,  ne:        Pal  rii  I 

Nelson    Co..    2011    Shattuck 

ley.       This     dwelling,     which     is     to     be 

erected    in    Thousand    Oaks    Park,    will 

contain    seven    rooms,    bath    and 

ing  porch.      Interior    will    be   ahnd 

ly   finished   in   pine   and    redwood.      Oak 

floors    will    be    used    in    the    living    room 

dining    room    and    den.      There    will    be 

furnace     heat    and      open      fire       places. 

Mantels   will   be   of   brick.     Tile 

cot  will  be  used  in  the  bath   room  and 

kitchen.      An    automatic    water 

will  be  installed.     Exterior  of  the     

will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
the  owners  will  do  the  work  bj  Daj 
Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL- 
Residences,  2  2-story  and  base,  frame, 
$4,000  each.  Architect,  none.  Owners, 
Interurban  Home  Builders,  Alameda 
and  Solano  ave.,  Berkeley.  This  firm 
will  shortly  start  construction  on  two 
handsome  dwellings,  each  of  which  is 
to  contain  seven  rooms  and  which  will 
lie  erected  in  the  Northbrae  Trait.  In- 
teriors will  be  finished  in  pine  and  red- 
wood with  oak  floors  in  the  principal 
rooms.  There  will  be  furnoce  heat  and 
open  fire  places.  Mantels  will  be  of 
tile  and  brick.  Batli  rooms  and  kitchens 
will  have  tile  wainscot.  Automatic 
water  heater  will  be  installed.  Exter- 
iors will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  in  the 
hands  of  the  owners  and  the  work  will 
be  done  by  Day  Labor.  Material  fig- 
ures are  now  being  taken. 

BERKELEY,  ALAMEDA  CO.,  CAL.— 
Residences,  2  2-story  and  base,  frame, 
$5,7*50  each.  Architect,  none.  Owners, 
Patrick-Nelson  Co..  2011  Shattuck  ave., 
Berkeley.  These  houses  will  be  erect- 
ed on  Sierra  street  and  have  been  de- 
signed for  seven  room  dwellings  with 
bath  and  sleeping  porches.  Interiors 
will  be  finished  in  pine,  white  enamel 
and  some  hardwood.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or  brick. 
Tile  wainscoting  will  be  used  in  the 
bath  rooms  and  kitchens.  Automatic 
water  heaters  will  be  installed.  Ex- 
teriors will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  owners  will  do  the  work 
by     Day    Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
Bungalows.  II  1%  story  and  base,  frame. 
$2,700  each.  Architect,  none.  Owners. 
Interurban  Home  Builders.  The.  Ala- 
meda and  Solano  ave.,  Berkeley.  These 
houses  will  be  erected  in  the  North- 
brae Tract  and  each  will  contain  six- 
rooms,  bath  and  sleeping  porch.  In- 
terior finish  will  be  largely  of  pine. 
Oak  floors  will  be  used  in  the  prim  ipal 
rooms.      There  will   be   open    fire   places 

and    til '   brick    mantel-   in    the   living 

r ns.      Bath    rooms   and    kitchens    will 

have  tile  wainscot.  Exteriors  will  be 
covered  with  cement  plaster,  shingles 
and  rustic,  plans  are  complete  and 
work  will  be  done  bj  I  m  .  Labor.  Bids 
on    materials   are    wanted. 

BERKELEY,    ALAMEDA    <  (  i„    CAL, 
Bungalow,   I   story  and  base,  frame,  $3.- 

Architect,  none.     Owners,  Patrick- 

Nelsun   Co.,    201  I    Shattuck    ave., 
ley.     Tin-   dwelling    will    be   erected     on 
Sierra    street    in     Northlbrae     and     will 
contain    six    rooms,    bath    and    sleeping 


Interior  will  b'c  Unit  lied  In 
and  hardwood  veneer.  Oak  floors 
ii    used  in   the  living  room,  dining 

and  reception  hall.     There  will  be 

large    open    Are    place   in    the    living 

with    brick    mantel.      Bath    room 

will  have  tile  wainscot.  An  automatic 
...in  i  heater  will  be  installed.  Exterior 
of  the  house  will  be  covered  with  ce- 
ii. 'Hi  plastei  ""  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
!i\     Day    J. :ii> hi 

OAKLAND,  CAL.-  -Residence,  2  story 
and  base,  frame,  $10,000.  Arcniti  ct,  C. 
«  McCall,  Central  Banlc  Bldg.,  Oak- 
land.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Adams 
Point  and  has  been  designed  for  a  nine 
house    with     several     baths     and 

g    porch.      Interior   finish    will   be 

of  pine  anil  hardwoods.     Oak  floors  will 
be   used   in    the   principal   rooms.     Plans 
for   furnace   heat  and   open   fire 
Mantels    will    be    of     tile     and 
brick.     Bath    rooms   will    have    composi- 
tion    floors    and    tile    wainscot.       Auto- 
matic   water    heater    will    be    installed. 
i     .r    of    the    dwelling    will    be   cov- 
ered  with  cement  plaster  on  metal  lath. 
Plans   are  now    being  prepared. 

BERKELEY,  ALAMEDA  CO.,  CAL — 
Bungalow,  1  story  and  base,  frame,  $2,- 
700.  Architect,  none.  Owner,  Patrick- 
Co.,  2011  Shattuck  ave.,  Berke- 
ley. The  house  will  be  erected  on  So- 
I'nii  ave.,  innl  has  been  designed  to 
contain  six  rooms,  bath  and  sleeping 
porch.  Interior  will  be  finished  largely 
in  pine  with  oak  floors  in  the  living 
ami  dining  rooms.  An  open  fire  place 
i  ml  tile  or  brick  mantel  will  be  install- 
ed in  the  living  room.  Tile  wainscoting 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
work    will    be    done   by    Day    Labor. 

BERKELEY.  ALAMEDA  CO.,  CAL— 
Residence,  2  story  and  base,  frame.  $4.- 
500.  Architect,  Julia  Morgan.  Mer- 
chants' Exchange  Bldg..  S.  F.  Owner, 
T.  S.  .Mathis.  The  dwelling  will  be 
erected  on  Cedar  street  and  has  been 
designed  for  a  seven  room  house  with 
l. nth  and  sleeping  porch.  Interior  fin- 
ish  will  be  of  pine  and  hardwoods.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
'ml  i. lien  fire  places.  Mantels  will  be 
..1'  hi  ick  or  tile.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
t.illi.l.  Exterior  of  the  dwelling  will 
lie  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and  the 
work   will   be  done  by   Day  Labor. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame.  $4. 000.  Architect,  C. 
W.  McCall.  Central  Bank  Bldg.,  Oak- 
land. Owner's  name  withheld.  The 
awelling  will  be  erected  on  Walla 
Vista  avenue  and  has  been  designed 
for  a  seven  room  bouse  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine.  Hardwood  floors  will 
be  n  ~.il  in  the  principal  rooms.  There 
will  lie  furnace  heat.  A  large  open  fire 
.  ,  with  brick  or  tile  mantel  will  be 
used  in  the  living  room.  An  automatic 
watei  heater  will  be  installed.  Tile 
in:  i  ot  will  be  used  in  the  bath  room 
in. I  kitchen.  Exterior  of  the  house 
will  be  covered  with  cement  plaster  on 
in.  '  1 1  lath.  Pians  are  being  prepared. 
BERKELEY,  ALAMEDA  CO..  CAL  — 
l:<  el.  nee,  2  story  and  base,  frame,  $4.- 
Architect,  none.     Owners,  Patrick- 
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Nelson  Co..  2011  Shattuck  ave.,  Berke- 
ley. The  dwelling,  designed  for  a  seven 
room  house,  will  be  erected  at  the 
northeast  corner  of  Sonoma  and  Sierra 
streets.  Interior  will  be  finished  in 
pine  with  some  hardwood  veneer  and 
white  enamel.  Oak  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  or  tile.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
is  specified  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  p'.aster  on 
metal  lath.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 

OAKLAND,  CAL. — Residence,  2  story 
and  base,  frame,  $6,000.  Architect,  C. 
\V.  MeCall,  Central  Bank  Bldg..  Oak- 
land. Owner's  name  withheld.  The 
dwelling  will  be  erected  on  Calmar 
avenue  and  has  been  designed  to  con- 
tain eight  rooms,  baths  and  sleeping 
porch.  Interior  finish  will  be  of  pine, 
hardwood  and  white  enamel.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat,  vacuum 
cleaning  and  automatic  water  heater. 
Large  open  fire  places  with  brick  or 
tile  mantels  will  be  used  in  several  of 
the  rooms.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Ex- 
terior of  the  dwelling  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans    are    being    prepared. 

PIEDMONT,  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame.  $4.- 
500.  Arcihtect.  C.  W.  MeCall,  Central 
Bank  Bldg.,  Oakland.  Owner's  name 
withheld.  The  dwelling  will  be  erect- 
ed on  Mountain  View  ave..  and  has 
been  designed  to  contain  seven  rooms, 
bath  and  sleeping  porch.  Interior  fin- 
ish will  be  largely  of  pine  with  some 
oak  veneer  in  the  dining  room.  Hard- 
wood floors  will  toe  used  in  the  prin- 
cipal rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  and  tile.  Tile  wainscot 
will  be  used  "in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being   prepared. 

BERKELEY.  ALAMEDA  CO.  CAL. — 
Residence.  1%  story  and  base,  frame. 
Cost  not  stated.  Architect.  Frank  S. 
Forester,  HIT  Arch  street.  Berkeley. 
Owner,  Mrs.  A.  T.  Burns.  The  dwelling, 
designed  for  a  six  room  house  with 
bath  and  sleeping  porch,  will  be  erect- 
ed in  the  Claremont  Tract.  Interior 
will  lie  finished  in  pine  and 
Hardwood  floors  will  be  used  in  the 
living  room,  dining  room  and  reception 
hall.  There  will  be  furnace  heat  and 
an  open  fire  place.  Mantel  will  be  of 
brick  or  tile.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

BERKELEY.  ALAMEDA  ( .'"..  CAL.— 
Residence.  2  story  and  base,  frame,  $3.- 
000.  Architect,  none.  Owner.  \Y.  G. 
Appleton,  First  National  Bank  Bldg.. 
Berkeley.  The  dwelling  will  contain 
seven  rooms  and  bath.  Interior  fin- 
ish will  be  largely  of  pine  wit 
hardwood  veneer.  Oak  floors  will  he 
used  in  the  principal  rooms.  The  plans 
provide  for  furnace  heat  and  open  tire 
places.  Mantels  will  be  of  tile  or 
brick.      Tile    wainscot    will    be    used    in 
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the  kitchen  and  bath  rooms.  i; 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

BERKELEY,  ALAMEDA  CO..  CAL— 
iResidence.  2  story  and  base,  frame.  $5.- 
Architect,  none.  Owners.  Patrick- 
Nelson  C  -  utuck  ave..  Berke- 
ley Tlie  dwelling  will  be  erected  at 
the  corner  of  Sonoma  and  Tulare  ave- 
nue and  has  been  designed  for  an  eight 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  largely 
of  pine.  Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  furnace 
heat  and  a  large  open  fire  place.  Man- 
tel will  be  of  brick  or  tile.  Tile  wains- 
cot will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  house 
will  be  covered  with  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
the  work  will  be  done   by  Day   1, 

SAN  LEANDRO.  ALAMEDA  CO.,  CAL. 
— Bungalow,  1  story  and  base,  frame. 
Architect.  Erwin  Schapfer,  Al- 
bany Block.  Oakland.  Owner.  Emil 
Storz.  The  dwelling  has  been  designed 
for  a  five  room  house  with  bath.  In- 
terior finish  will  be  of  pine.  Oak  floors 
will  be  used  in  the  living  and  dining 
rooms.  There  will  be  a  large  open  fire 
place  in  the  living  room  with  a  brick 
or  tile  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen.  Ex- 
terior of  the  house  will  be  covered 
with  shingles.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  All  ma- 
terials   are    now    being    purchased. 

PIEDMONT,  ALAMEDA  CO.,  CAL— 
Residences,  3  2-story  and  base,  frame, 
•ach.  Architect.  Claude  B.  Bar- 
ton. Security  Bank  Bldg..  Oakland. 
Owner.  H.  P.  Houston.  These  houses 
will  be  erected  in  Piedmont  Manor  and 
each  has  been  designed  to  contain 
seven  rooms,  bath  and  sleeping  porch. 
Interiors  will  be  finished  in  pine,  red- 
wood and  some  hardwood  veneer.  Oak 
floors  will  be  used  in  the  principal 
roo-ns.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  w'ill  be  of 
brick  and  tile.  Automatic  water  iieaters 
will  be  installed.  Tile  wainscot  will 
be  used  in  the  bath  rooms  and  kitchens. 
Exteriors  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  be- 
ing prepared.  When  complete  the  work 
will   probably   be   done  by   Day  Labor. 

BERKELEY,  ALAMEDA  CO.,  CAL  — 
Residence,  2  story  and  base,  frame,  $5.- 
000.  Architect,  none.  Owner,  Patrick- 
Nelson  Co.,  2011  Shattuck  avenue.  Oak- 
land. The  dwelling  will  be  erected  at 
the  northeast  corner  of  Sonoma  and 
■\entura  avenue  and  has  been  designed 
to  contain  eight  rooms,  baths  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine.  white  enamel  and  hardwood 
veneer.  Oak  floors  will  be  used  in 
the  living,  dining  room  and  ri 
hall.  There  will  be  furnace  heat.  Open 
tire  places  and  brick  or  tile  mantels 
will  be  used  in  the  brincipal  rooms. 
provide  for  an  automatic  water 
heater.  Tile  wainscot  will  be  used  in 
the  baths  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  being 
prepared  and  when  complete  work  will 
1  e    dune    by    Day    Labor. 

STOCKTON,  SAX  JOAQUIN  CO.,  CAL 
—Residences,  1  and  2  story  and  base. 
frame.       Cost     not      stated.        Architect. 
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ii  i.e.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  in 
Stockton:  W.  H.  Thompson,  806  North 
Hunter  street.  2  2-story,  frame,  $3,000 
and  $2,800  each;  C.  H.  Peterson.  825 
North  Commerce,  2  story,  frame,  $2,- 
500;  J.  J.  Molloy.  12S  East  Poplar,  2 
story,  frame,  $2,000;  Kate  F.  Austin, 
Easl  Main  and  American  streets,  1 
story  frame  bungalow,  $1,200:  H.  O. 
Toschiwschky.  125  South  California 
street.  1  story,  frame,  $1,500;  H.  W. 
Johnson,  423  Mariposa,  2  story,  frame. 
$1,900,  and  Moore  and  White,  South 
California,    2   story,    frame.    $3,200. 

SACRAMENTO,  CAL.  —  Residences,  1 
Kid  2  story  and  base,  frame.  Cost  not 
slated.  Architects,  none.  The  follow- 
ing Day  Labor  jobs  are  reported  as 
about  to  be  started  in  Sacramento:  J. 
Harry  Wygant.  1227  I  street,  2  story, 
frame,  $3,000;  A.  Andrew,  Palmetto  and 
Terrace  ave.,  1  story  frame,  $1,500.  and 
R.  H.  Sanders.  2764  Monterey  ave.,  1 
story,    frame,    $1,700. 

HEALDSBURG,  SONOMA  CO..  CAL — 
Bungalow.  1  story  and  base,  frame.  Cost 
not  stated.  Architect.  John  Hudson 
Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  Laura  E.  Gillis.  The 
dwelling  will  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
hardwood  floors  in  the  living  room  and 
dining  room.  Plans  provide  for  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  or  tile.  Tile  wainscot  will 
be  used  in  the  bath  room  and  kitchen. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  shingles.  Plans  are  com- 
plete   and    figures   are    being    taken. 

WOODSIDE,  SAN  .MATEO  CO.,  CAL 
— Residence,  2  story  and  base,  frame, 
$14,000.  Architects.  W.  Garden  Mitchell 
and  Charles  Edward  Hodges,  Bankers 
Investment  Bldg.,  S.  F.  Owner.  Wil- 
liam Fitzhugh.  A  contract  for  barns 
and  outbuildings  which  are  to  be  a 
part  of  an  extensive  country  home 
which  is  to  be  erected  in  the  Portola 
Tract,  near  Woodside.  has  been  let. 
Plans  for  the  dwelling  are  nearly  com- 
plete and  figures  will  be  called  for 
Tiie  house  will  contain  in  the 
neighborhood  of  10  rooms.  several 
baths  and  sleeping  porches.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  Interior  wiil  be  finished  in  pine 
and  hardwoods.  Oak  floors  will  be 
used  in  the  principal  rooms.  Exterior 
of  the  house  will  be  covered  witli  ce- 
ment  plaster  on   metal    lath. 


SCHOOLS. 

PAT1ERSON.  STANISLAUS  CO.,  CAL. 
—  School  1  story  and  base,  reinforced 
concrete.  $40,000.  Architect.  Henry  C. 
Smith,  Humboldt  Bank  Bldg..  S.  F. 
Owners.  Patterson  School  District.  The 
building  will  cover  a  large  ground  area 
and  has  been  designed  to  contain  ten 
class  rooms,  assembly  hall  and  prin- 
cipal s  office.  Interior  finish  will  be  of 
pine  with  maple  and  pir.e  floor.  There 
will  be  a  plenum  heating  system  and 
modern  ventilation.  Included  in  the 
work  will  be  programe  clocks,  and  a 
•  1  system  Exterior  of  the  building 
will  be  faced  with  cement  plaster.  A 
ied  clay  tile  roof  will  be  used.  Plans 
115  prepared  and  figures  will  be 
lied  for  within  a  few-  weeks  Further 
mention  will  be  made  in  these  columns 
when    bids  are   being   called. 
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SAN  JOSE    SANTA  CLARA  CO   .  CAL. 
—School  gymnasium,  1  story,  frame  and 
Owners,   State  o!    California, 
ompleted     and      ap- 
,.   construction   of   a   gym-- 
rasium   al    the   San    Jose    State     Normal 
ill  be  opened  by  the  State 
m    December    Sth    at 
■   specifications  and 
full  particulars  ol    this   work  can  be  se- 
cured   from  the  State   Engineer  at   Sac- 
ramento.   An    official    proposal    appears 
in   in  >lber   column   of   this   issue. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
—School    addition.    1    story,    brick.    $10,- 

Architect.    Charles    S.    McKenzie, 

Bank  of  San  Jose  Bldg.,  San  Jose.  Own- 
ers. City  of  San  o.lse.  A  one  story  brick 
addition  is  to  be  made  to  the  present 
San  .lose  High  School.  The  addition 
will  contain  a  number  of  class  rooms. 
Interior  finish  will  he  of  pine  through- 
out. 'Jhe  present  heating'  system  will 
be  extended  into  the  new  portion  of 
the  building-.  Exterior  will  harmonize 
with  the  older  portion  of  the  building. 
Plans  are  complete  and  work  will  be 
started   at    once. 

FRESNO,  FRESNO  CO..  CAL.— Or- 
phans' Home  addition.  1  story  and 
has-,  brick.  Cost  not  stated.  Archi- 
tect, County  Surveyor  Scott  McKay, 
Fresno.  Owners.  Fresno  County. 
Plans  have  been  completed  and  have 
ed  the  approval  of  the  County 
Supervisors  for  a  one  story  brick 
building  i"  bi  erected  at  the  County 
Home  for  Orphans.  Bids  will  be 
opene  1  on  December  2nd  Plans  and 
full  particulars  can  be  obtained  from 
I).  N  Barnwell,  County  Clerk.  Fresno. 
A  heck  for  10  per  cent  must  accom- 
pany   each    bid. 

GLENDORA,      LOS      ANGELES      CO., 
CAL. — School,    1    and    2    story   and    base, 
brick,   $30,000.      Architects,   Allison   and 
Allison.    Hibernian    Bldg..  L.    A.      Own- 
ers.    Glendora     School      District.         The 
ing    will    be    erected    in    a    central 
portion    of    the    city    and    has    been    de- 
signed     to    contain     ten    standard      size 
class     rooms,    principals'    office,    assem- 
bly   room    and    teachers'    rooms.        The 
interior    will    l  e    finished    in    pine    with 
maple    and    pine    floors.      Plans    provids 
.mi    heat    and    vacuum    cleaning. 
ed .  '  There   will   be   a 
ii  u-    clock     system.      Exterior     of 
.  tding   will  be  faced  with   pressed 
brick.        Plans     are      being       prepared. 
•       mention    will   be    made   of    this 
work   when   figures  are  called. 

CHENEY,  WASH.— School  group  of 
I  and  2  stoi  reinforced  concrete  build- 
ings,   $300, I.      Architect.   Julius   Zittel, 

Bldg.,       Spokane.         Owner, 
on.      This   group   has 
bl  •  n<  d     for      a       Slate       Normal 

istructlon  will  he  fireproof 
with  steel  names  and  reinforced  con- 
creti  walls  and  floors.  All  modern 
conveniences  will  be  installed.  Exter- 
i"'  •  will  1  ■•  faced  with  cement  plaster. 
Plans  are  complete  and  separate  tig- 
re  not  g    taken   on   the   gen- 

eral      ,oi    i    i  plumbing,       heating 

and    elf  1 1  i.     worl        Bids   will    he   opened 
on    Ncvembei     29  ncipal    at 

Cheney    or    the    ai  will     furnish 

full   particulars. 

Contracts  Awarded. 

LONG     BEACH,     LOI  NGEL1         CO., 

CAL.      School,    2    story  k, 

$76,718.16.       Architect,  A      B.    Sturges. 

Story     Lldg.,     L       A.  Own    rs       Long 
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Beach    School    District.      Contractor,   J. 
W.     Davison.    3M    Walnut    street.    Long 
Beach,      general       construction:       I     ' 
Beach   Plumbing  Co.,   plumbing.   $6,822 
Southern   California   Electric   Co 

Beach,    electric    work.    $1,317;    The    1 B 

Beach     Improvement    Co.,    heating    and 
ventilating,    $9,994. 

BRAWLEY,  IMPERIAL  CO.  CAL 
School,  2  Story  and  base,  brick.  $44,- 
500.  Architect,  Norman  F.  .Marsh. 
Broadway  Central  Bldg.,  L.  A.  Own- 
ers, Brawley  School  District.  Con- 
tractor. James  .Martin.  Selma.  general 
construction,  $44,500;  Wormell  and 
Drawbaugh,  Pasadena,  painting.  $lv- 
968;  Standard  Electric  Time  Co..  L.  A. 
1  rograme    clocks,    $477.50. 


Wednesday,  November  12, 191 3. 
STORES  &  OFFICE  BUILDINGS 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 

CALIFORNIA  —  Steel  storage  tanks, 
40  concrete  and  steel  tanks,  $50,000 
each.  Engineer,  V.  N.  Dalton,  Fox- 
croft  Bldg.,  S.  F.  Owners.  American 
Gasoline  Co.,  Kohl  Bldg..  S.  F.  Struc- 
tural Engineer  V.  N.  Dalton  has  pre- 
pared plans  for  40  steel  and  concrete 
gas  olive  storage  tanks,  which  will  be 
erected  at  various  places  on  the  coast, 
mostly  in  California,  by  the  American 
Gasoline  Co.,  Kohl  Bldg.  Each  tank 
will  be  150  feet  in  diameter  and  50 
feet  high.  The  tanks  will  have  steel 
covers.  Each  tank  lias  a  capacity  of 
55,000  barrels.  Contracts  will  be  let 
by  the  owners.  An  estimate  of  $50,- 
00J    each    is    placed    on    the   work. 

RICHMOND,  CONTRA  COSTA  CO.. 
CAL. — Tunnel  and  road  work,  $250,- 
000.  Engineers.  Hjaviland.  Dozier  and 
Tibnetts,  Alaska  Commercial  Bldg.,  S. 
F.  Owners,  City  of  Richmond.  The 
first  of  the  important  work  in  connec- 
tion witii  extending  Richmond  avenue 
through  to  the  outer  harbor  is  to  he 
started  at  once.  Plans  have  been 
completed  for  the  construction  of  5000 
feet  of  road  which  will  include  a  tun- 
nel of  some  length.  Completion  of 
the  entire  project,  bonds  for  which 
have  been  voted,  will  involve  an  ex- 
penditure of  $.1,170,000.  Included  in 
this  work  will  be  the  construction  of* 
wharfs  and  docks.  Bids  for  the  road 
and  tunnel  work  will  be  opened  on 
December  29th.  Further  particulars 
can    be    secured    from    the    engineers. 

SEATTLE.  WASH. — Watermains  and 
tunnel  work.  $300,000.  Engineer  A. 
11.  Dimock,  City  Engineer.  Seattle. 
Owners.  City  of  Seattle.  Pl-ans  have 
been  completed  by  the  City  Engineer. 
A.  H.  Dimock  for  the  construction  of 
two  150  ft.  shafts  and  a  900  ft.  tunnel 
for  watermains  under  Lake  Union  from 
7th  avenue  and  East  Lake  to  7th  ave- 
nue and  North  Lake  at  a  total  cost  of 
$300,000,  divided  as  follows:  Shafts 
$S0.00O,  tunnel  $220,000.  It  is  ex- 
pected that  bids  will  be  called  for  in 
the  near  future.  The  shafts  will  be 
from  16  to  17  feet  inside  diameter  and 
will  take  1627  cubic  yards  of  concrete 
lor  lining.  The  tunn.l,  which  will  he 
12  It.  in  diameter,  is  built  primarily 
for     i     4:!    inch    watermain. 

Contracts    Awarded. 

SAN  JOSE.  SANTA  CLARA  CO.. 
CAL.  Incineratoi  plant.  $2fi.79i;.  En- 
gineer's name  not  given.  Owners, 
City  of  San  Jose.  Contractor.  '/. .  O. 
Field,  San  Jose.     Contract  price.  $26,79(1 


SAN  FRANCISCO— Stores  and  loft.  2 
-lory  and  base,  brick,  &10.000.  Archi- 
tect William  Knowles.  Hearst  Bldg.. 
S.  F.  Owner.  Mrs.  Carrie  Rea .  The 
building  will  be  erected  on  the  north 
sid3  of  Miscion  street  east  of  7th  and 
when  complete  will  he  occupied  b\  an 
,irl  glass  firm.  Interior  finish  will  be 
of  pine  throughout.  The  building 
will  have  a  frontage  of  25  feet  and  a 
depth  of  79  feet.  There  will  be  pat- 
ent store  fronts.  modern  plumbing 
and  electric  work  and  some  special 
machinery.  Exterior  of  the  building 
will  be  faced  with  pressed  brick. 
Plans  are  complete  and  figures  are  be- 
i  n -    taken. 

SAN  FRANCISCO — Stores  and  loft,  2 
story  and  base,  brick,  $27,000.  Archi- 
tects O'Brien  Bros.,  Clunie  Bldg.,  S. 
F.  Owner's  name  withheld.  This 
building  will  be  erected  in  the  whole- 
ile  district  and  lias  been  designed  for 
two  commission  stores  on  The  first  floor 
and  lofts  above.  Foundations  and 
walls  will  be  heavy  enough  to  carry 
additional  stories  in  the  future.  There 
will  be  metal  window  sash  and  frames, 
pine  interior  finish  and  patent  store 
fronts.  Exterior  of  the  building  will 
e  faced  with  pressed  brick.  Plans 
ne   beirg   prepared. 

SACRAMENTO,  CAL. — Store  altera- 
tions, brick  construction,  $10,000.  Ar- 
chitect. Charles  E.  Wallace.  Con- 
iiin.iV  Ice  Co..  Sacramento.  Owners, 
Consumers'  Ice  Co.  This  work  will 
include  new  interior  finish,  plumbing. 
electric  work  'and  painting\  The 
building  is  located  on  Lot  7  between 
Sth  and  9th  streets.  Some  exterior 
brick  work  will  he  called  for  in  the 
contract.  Plans  are  complete  and  the 
work  will  be  done  by  Day  Labor. 
Contracts    Awarded. 

LOS  ANGELES, 
lofts,  :,  story  and 
struction,  $110,000 
Rosenheim,  H.  W 
A.  Owners.  Bensinger 
tractor   Carl    Leonardt. 


con- 


CAL. — Stori 

>aser    Class 
Architect.     A.     F. 

Hellman  Bldg.,  L. 
Estate.  Con- 
.    W.    Hellman 


Bldg..  L.  A.,  general  construction. 
Contract  price.  $110,000.  Note — This 
work  does  not  include  plumbing,  heat- 
ing, electric  work,  elevatrrs  and  au- 
tomatic   sprinkler    system. 


THEATRES. 


BERKELEY,  ALAMEDA  CO..  CAL. 
— Theatre.  2  story  and  base,  Class  A 
Construction,  $100,000.  Architect,  A. 
W.  Cornelius,  Merchants'  National 
Rank  Bldg..  S.  F.  owners.  William- 
son and  Mason.  Tliis  work  has  been 
mentioned  here  before  when  the  archi- 
tect was  first  commissioned  to  pre- 
pare plans.  Working  drawings  are 
complete  and  figures  are  being  taken. 
The  building  will  be  erected  on  the 
west  side  of  Sbattuck  avenue  south 
of  University  covering  an  area  of  60  by 
125  feet.  Construction  will  be  fireproof 
throughout  with  reinforced  concrete 
will--,  floors  and  roof  slabs.  Inter- 
ior will  he  finished  in  metal  and  hard- 
woods with  considerable  ornamental 
plaster.  There  will  be  steam  heat  and 
a  modern  system  of  ventilation.  The 
main  auditorium  and  galleries  will 
have  i  cambined  seating  capacity  of 
1000    people.       Exterior    of    the   building 
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will  be  faced  with  cement  plaster.  The 
building  has  been  leased  for  a  long- 
term  of  years  to  the  Turner  and 
Dabnken   Circuit. 

SEATTLE,  WASH.— Theatre,  2  story 
ami  base,  reinforced  concrete.  $40,000 
Architect,  J.  A.  Creutzer,  New  York 
Bldg\,  .Seattle.  Owner,  Ole  Hansen. 
This  lmilding-  will  be  erected  at  the 
corner  of  15th  avenue  and  Republican 
street  covering  a  ground  area  of  36 
bj  120  feet  Construction  will  be  fire- 
proof thiriughout  with  'reinforced 
concrete  floors,  walls  and  too£  slabs. 
Interior  will  he  finished  in  pine  and 
metal  with  some  ornamental  plaster. 
There  will  be  steam  lieu t  and  a  modern 
system  of  ventilation.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster  and  terra  cotta.  Plans  are  be- 
ing prepared  and  contracts  will  be  let 
as  soon  as  the  working  drawings  can 
be   completed. 

SEATTLE,  WASH.— Theatre  I  storj 
and  base,  Class  A  construction.  $125,- 
000.  Architects,  Beezer  Bros.,  or  E. 
W  Houghton,  Seattle.  Owners.  Jen- 
sen and  Von  Herberg,  Alhambra 
Theatre.  Seattle.  The  building  is  to 
be  erected  on  1st  avenue  north  of 
Pike.  The  owners  have  not  commis- 
sioned either  of  the  architects  as  yei 
but  state  that  one  or  the  other  of  these 
firms  will  prepare  plans.  Furher  in- 
formation will  be  given  in  these  col- 
umns   when   plans  are    selected. 


SEALED  PROPOSALS. 


PROPOSALS    FOll    EXCAVATING     USD 
CONCRETE    WORK. 

STEEL.  LUMBER,  PIPE,  CONCRETE, 

ETC. — 'Department  of  the  Interior.  U. 
S.  Reclamation  Service.  Washington, 
D.  C. — Sealed  proposals  will  be  received 
at  tiie  office  of  the  United  States  rec- 
lamation service.  Great  Falls.  .Mont. 
until  '1  o'clock  p.  in..  December  is.  1913, 
for  the  construction  of  strm  tun  of 
the  Pisbkun  reservoir  supply  .anal  and 
Sun  river  slope  canal,  involving  about 
S2.000  cubic  yards  of  excavation,  14,000 
cubic  yards  of  concrete,  the  placing  of 
about     664.000     pounds      of      reinforcing 

steel,     the     erection      of      about       4a. 

pounds   of   structural    steel,    the    placing 

in    wooden    structures    of    aboul     66, 

feet.  B.  M.,  of  lumber,  and  I  i  la;  ing 
of  about  24,000  linear  feet  of  drain  pipe. 
The  work  is  situated  on  the  north  side 
of  Sun  river,  from  25  to  70  miles  west 
of  Great  Falls,  Mont.,  and  is  near  the 
line  of  the  Sun  river  branch  of  the 
Great  Northern  Railway.  For  particu- 
lars address  tiie  United  states  reclama- 
tion service,  Washington,  l>  C;  Great 
Falls,  Mont.,  or  Fort  Shaw,  M  int.  A. 
P.    DAVIS,    acting    director. 


PROPOSALS     FOR     CANAL     SUPPLIES. 

CANAL  CIRCULAR  S07.  —  Proposals 
for  Operating  Devices  for  -Monitor 
Transformers.  Card  Time  Rec- 
orders, Sanitary  Fixtures,  Brass  Tub- 
ing. Bronze  Bars.  Babbitt  Metal.  Re- 
inforcing Steel  Bars,  Steel  Ca  le,  Steel 
Wire.  Rivets.  Bolts.  Washers,  Ham- 
mers. Twist  Bits,  Snatch  Blocks,  Tackle 
Blocks.  Chain  Blocks,  Grindstones, 
Hose,  Asbestos  Gaskets.  Cotton  Can- 
vas, Oars,  Chinaware.  Glass  Pitchers. 
Rules.  Waste  Baskets,  Binder's  Board, 
Blank  Books.  Gasoline  and  Lumber. — 
Sealed  proposals  will  be  received  at 
the  office  of  the  general  purchasing 
offce.  Isthmian  Canal  Commission, 
Washington,  D.  C.  until  10:30  a.  in., 
November  2-1,  1013,  at  wdiicli  time  they 
will  be  opened  in  public,  for  furnish- 
ing the  above-mentioned  articles, 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  807)  may  be 
obtained  from  this  office  or  the  offices 
of  the  assistant  purchasing  agents, 
1086  North  Point  street.  San  Frai 
Cab:  also  from  the  V.  S.  engineei  of- 
fices in  the  following  cities:  Seattle, 
Wash.;  Los  Angeles,  C'al.  F.  C.  BOGGS, 
major,  corps  of  engineers,  0.  .-'  army, 
general    purchasing   officer. 


BUILDING  AND   INDUSTRIAL  NEWS 

PROPOSALS      FOR      JAIL      PLUSIHINfi. 

Pursuant  to  Resolution  No.  6916,  X. 
S.,  the  Council  of  the  City  of  Oakland 
will  receive  proposals  or  bids,  and  al- 
ternate bids  for  furnishing  of  all  the 
materials,  labor  and  workmanship  re- 
in  red  i "  i :  e  Plumbing  for  the  Ja  11 
in  'in     Hall    Building    in    the    City 

of   i  iak  land,    California. 

All  proposals  shall  be  made  upon  and 
conform  to  The  requirements  of  the 
forms    of    propo  lai  ed    and    fur- 

nished by  the  City,  through  the  Archi- 
tects, and  shall  be  enclosed  in  sealed 
envel  ipes,  endorsed  "Bids  for  furnish- 
ing of  all  the  materials,  labor  and 
■  required  in  connection 
with  the  Plumbing  for  the  Jail  re- 
quired for  the  City  Hall  Building,"  ad- 
dressed to  the  Council  and  deposited 
by  the  bidder,  or  his  agent,  with  said 
Council  while  in  session,  between  eleven 
o'clock  a.  m  .and  twelve  o'clock  noon. 
Pacific  time,  on  the  unili  day  of  Novem- 
ber, 1913,  in  the  loom  ,it  the  Council  in 
the  City  Hall,  Fourteenth  and  Wash- 
ington streets,  Oakland,  and  at  the  ex- 
piration    of    the     time    named     the    bids 

will    I pened,    examined    and    publicly 

'  '  .I   in  open  session   of  the  Council. 

All  said  materials,  labor  and  work- 
manship is  to  consist  of  that  required 
by  and  be  in  accordance  with  the  plans, 
drawings  and  specifications  prepared 
therefor  and  on  file  in  the  office  of 
Palmer.  Hornbostel  &  Jones.  Archi- 
tects, at  City  Hall  Building,  to  which 
said  plans  and  specifications  reference 
is    hereby    made. 

No  bid  will  be  received  or  consh.l- 
ered  which  is  not  accompanied  by  a 
check,  certified  by  a  responsible  hank. 
'  order  of  Ft  ank  M.  Smith, 
Citj  Clerk  in  an  amount  not  less  i  a  i 
ten  peT  cent  <  10%)  of  the  agg 
amount  of  the  proposal  submitted  bj 
dtjder.  Said  check  shall  be  foi 
feited  to  and  be  retained  bj  the  Citj 
if  the  successful  bidder  fails  or  refuses 

I '  tcl    in   the  required 

form  and  furnish  bonds  of  the  forms 
to  be  provided  by  the  City  and  as  re- 
quired  by  the  Charter  of  the  City  of 
Oakland,  within  five  (5)  days  after  re- 
ceiving notice   of  award. 

The    contractor     will     be    required     to 
ji'ik   within    five    (5)    days   from 
the    execution    of    the    contract,    unless 
otherwise    notified    in    writing      by      the 
Owner  or   Architects,  and   to   fully    com- 
e     entire     work     in     accordance 
with     the    requirements    of    the     agree- 
ment,   plans,    drawings     and     specifica- 
'  to    the    entire 

;  on  of  tiie  Commissioner  of 
Public  Works  -and  the  Council  on  or 
before  eighty  f SO)  working  days  from 
and  alter  the  beginning  of  the  work. 
of  '  i  ikl  iii-l  will  retain  Fifteen 
Dollars  ($15.00)  per  diem  from  pay- 
ments  or  money  due  the  Contractor,   as 

tiquida  ted  a  nd  -a  scei 
damages,  t'"r  eacl  and  every  working 
da>  consumed  by  the  Contractor  for  the 
performance  and  completion  of  tl.ee 
work  in  excess  of  the  eighty  (80) 
working    days    allowed    and    mentioned 

A  sel  of  the  forms  of  proposal  and 
of  the  required  affidavits,  agreement, 
bonds,  acknowledgement  and  specifica- 
tions will  be  furnished  contractors  on 
demand  at  the  office  of  the  Architects 
i  y    Hall   Building. 

All    information    relative     to    the     re 
quirements    for    bidding     and    all    direc- 
"-      necessar;       to  plain     and      make 

definite    any     of    the    provisions    of    the 
Irawings  w  ill  be  given 
hv    the    Architects    upon    application    at 
their    office    at    the    City    Hall    Building. 

The    right  '    ■  o    the   Coun- 

cil, in  accordance  v,  ith  t  he  provisions 
of  th e  Charter  of  the  City  or  Oakland, 
i  i    1 1 '.'c   i    a  m     ii      all    bids    submitted. 

Each  bid  shall  hear  the  affidavit  of 
the  bidder  as  required  bj  Section  126 
of    the    Chartar. 

FRANK    M.    SMITH.   City   Clerk. 


PROPOSALS    FOR     BUILDING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Frani  Lsco 

Sealed  proposals  will  be  received  at 
this    office     tietwi  hours     of     2 

o'clock  p.  in.  and  ;s  o'clock  p.  in.,  on 
Wednesday-,  Hie  26th  day  of  November. 
11113,  for  doling  tl  i  following  work,  in- 
cluding (be  furnishing  of  the  neces- 
sary labor  and  mati  efor,  to- 
wit: 

The  general  construction  of  Engine 
House  No.  18,  of  the  San  Fra  mi  co 
Fire  Department,  to  be  located  on  city 
property,    situate    at   the    northwesterly 


IS 


corner    of   Twenty-second    and   Wiscon- 
sin   streets. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
tiie  office  of  the  Hoard  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  must  be  commenced  within 
live  (a)  calendar  days  from  receipt  of 
written  notice  from  the  Board  of  Pub- 
lic Works,  and  completed  within  two 
hundred  and  ten  (210)  calendar  days 
thereafter. 

The  amount   of  bond  for  faithful  per- 
il; 'i-e   of   contract  has  been    fixed   at 
.-'-  .mi. 

All  proposals  offered  must  be  aecom- 
i' lined  by  a  check  certified  by  a  re- 
sponsible  bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the  aggregate  of  the  proposal. 

Printed    proposal    forms    will    be    fur- 
gratuitously      upon      application 
at    the    office    of    the    Architect,    and    all 
proposals    must    be     made     upon      such 
forms. 

The  Board. of  Public  Works  reserves 
the   right    to  reject  any  and   all    bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.    CHUTtCHILL    Secretary. 


NOTICE   TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building.  Sacramento,  California,  up  to 
and  including  twelve  o'clock,  noon, 
Monday,  December  S,  1013,  said  bids 
then  nnd  there  to  he  publicly  opened 
mill  read  for  furnishing  nil  plant,  ma- 
terials  and  labor,  and  dolus  the  work 
required  for  the  construction  and  erec- 
tion of  a  i.  \  innasium  Buildings  at  the 
State  Normal  School,  San  Jose,  Cali- 
fornia, in  accordance  with  the  plans 
and  specifications  therefor,  copies  of 
which  may  be  obtained  on  application 
to  the  State  Department  of  Engineer- 
ing,  Sacramento,   California. 

Such  bids  will  be  received  for  the 
Entire    Work. 

Cash,  a  bidder's  bond  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each  bid. 

A  deposit  of  Five  ($5.00)  Dollars  will 
be  requited  on  plans  and  specifications, 
tiie  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  specifi- 
cations to  the  State  Department  of  En- 
gineering at  Sacramento,  California,  in 
good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality  in   any    bid   received. 

All  bids  must  be  addressed  to  W.  F. 
M  CLURE,  State  Engineer.  Sacramen- 
to. California,  and  plainly  marked  on 
the  envelope:  "Proposal  for  Gymnasium 
Building,  Slate  Normal  School.  San 
Jose,  California." 
ISigned]  W.    F.    McCLURE, 

State   Engineer.    (*) 


PROPOSALS  FOR    III  ILDING. 


BUILDING  —  Office  of  Constructing 
Quartermaster.  Fort  Mason,  Cal. — ■ 
Sealed  proposals,  in  triplicate,  for  con- 
structing two  reinforced  concrete 
storehouses  at  the  army  supply  depot. 
Fort  Mason.  Cal.,  will  be  received  here 
until  11  a.  m.  November  21,  1013,  and 
then  opened.  Plans.  specifications, 
blanks,  and  necessary  information  can 
be  obtained  here.  Deposit  of  $23  re- 
quired to  insure  return  of  plans,  etc. 
Proposals  to  be  inclosed  in  sealed  en- 
velopes and  addressed  to  Lieutenant 
Colonel  GEO.  McK.  WILLIAMSON, 
quartermaster    corps. 


Ill  ILDERS'  BONDS. 


Nov.  12,  1913 — N  SUTTER  100  W 
Powell  37^x137%.  Owner,  M.  D. 
Grosh,  E  G  Larzelere  and  Louise  M 
Sage:  contractors,  L  A  Morris  Co. 
Sureties,  Royal  Indemnity  Co.  Bond 
$5750;  Same  with  James  L.  Brown, 
Inc.,  contractor.  Sureties.  Aetna 
Accident  &  Liability  Co.  Bond, 
$11,000;  Same  with  William  Wade. 
contractor.  Sureties,  Morris  and 
Jacob    Stulsaft.      Bond,    $S000 
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SAN  FRANCISCO. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisi  o.  Archi- 
tect, A.  H.  Peterson.  Mills  Bldg..  S.  F. 
Owner.  Charles  Anderson,  762  Cole 
street.  S.  F.  This  dwelling  will  be 
erected  on  the  east  side  "f  25th  avenue 
north  of  Judah  and  lias  been  designed 
to  contain  six  rooms  and  bath.  Interior 
will  be  finished  in  pine  and  redwood 
with  oak  floors  in  the  principal  rooms. 
There  will  be  a  large  open  Are  plate  in 
the  living  room  with  a  tile  or  brick 
mantel.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  brick 
veneer  base  is  also  to  be  used.  Plans 
are  complete  and  the  owner  will  do  the 
work    by   Day   Labor. 

RESIDENCES  —  6  2-story  and  base, 
frame.  $2,500  each.  San  Francisco.  Ar- 
chitect, none.  Owner,  Jonothan  Ander- 
son. 123  16th  avenue.  S.  F.  These  houses 
will  be  erected  on  the  east  side  of  29th 
avenue  near  Anza  street  and  each  has 
been  designed  to  contain  six  rooms  and 
bath.  Iteriors  will  be  finished  in  pine 
and  redwood.  Oak  floors  will  be  used 
in  the  living  and  dining  rooms.  There 
will  be  large  open  Are  places  in  the 
living  rooms  witli  mantels  of  brick  or 
tile.  Tile  wainscot  will  be  used  in  the 
baths  and  kitchens.  Exteriors  will  he 
covered  with  cement  plaster  on  metal 
lath,  rustic  and  shiplap.  Plans  are  in 
the  hands  of  the  owner  and  he  will  do 
the  work  by  Day  Labor.  All  materials 
are   now    being  purchased. 

RESIDENCE  -  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner.  S.  B.  Misrack,  8 
Regent  street,  S.  F.  The  house  has 
'signed  for  a  six  room  dwelling 
and  will  be  erected  on  the  north  side 
of  Regent  street  near  Winnipeg.  In- 
fill be  finished  in  pine  and  red- 
wood  with  hardwood  floors  in  the  two 
principal  rooms.  There  will  be  a  large 
open  lire  place  with  brick  mantel.  Tile 
wainscot  will  l,c  dsed  in  the  bath  room 
and  kitchen  Exterior  of  the  dwelling 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
ind  the  owner  will  do  the  work 
by  Day  Labor.  He  is  now  purchasing 
all   materials. 

RESIDENCES— 2    2-story    and    base, 
$3,000   each.      Sin    Francisco.   Ar- 
rione.      owner,    C.    A.    Hall,    1318 
•  nue,    s.    F.    These    houses     have 
been    designed    to   contain   seven   rooms 
th    and    wil;    be    erected    on    the 
:3rd   avenue   north    of  Cali- 
fornia.  Interiors  will  be  finished  in  pine 
win,     some     hardwood      veneer.        Oak 
Pill    be    use, |     „,     the     principal 
I  •.,,,,,..       t:  e     living    rooms      will      have 
ipi  n    fire   places  and   tile   or   brick 
water  heaters   will 

1  lied       Tile    n  .,  I,,   ng    wju    be 

used    In    tl  i     bath    rooms    and    kitchens. 

will    be   eoi  ere  I    with    cement 

pla  •'■      on   mi  i,i  I   lath.      Plans  are   in   the 
bands   ol    i.  i    ownei    ami   the   work   will 

1  e   don<     b;     Da;     I I         Materials   are 

now   being    purchased. 

BUNGALOW  i      storj      and     base, 

frame.   $2, San    Francisco    Architect, 


J.  M,  Geary.  23rd  and  Folsom  streets, 
S,  F.  Owners.  Parkside  Home  Building 
Co.  The  house  has  been  designed  for  a 
five  room  dwelling  with  bath.  Interior 
will  be  finished  in  pine  throughout. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  a  large  open  tire 
place  and  brick  mantel  in  the  living 
room.  The  dwelling  is  to  be  erected 
on  23rd  avenue  south  of  Taraval.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  work  will  be  done  by  Day 
Labor. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame,  $10,000.  San  Francisco. 
Architects,  Dunn  and  Kearns,  Monad- 
nock  Bldg.,  S.  F.  Owner.  M.  Byrne.  The 
building  will  be  erected  on  the  west 
line  of  Webster  street  south  of  Pacific 
and  will  cover  an  area  of  16%  by  100% 
feet  Interior  lias  been  arranged  for 
twelve  large  soi'e.;  which  will  be  de- 
signed for  a  high  ck  ss  of  tenants  and 
which  will  be  finished  in  the  most  mod- 
ern style.  Plans  provide  for  steam 
heat,  elevator  service,  dumb  waiters, 
vacuum  cleaning  and  a  hot  water  sup- 
ply. All  suites  will  have  private  baths 
and  wall  beds.  Bath  rooms  will  be  fin- 
ished in  tile  with  composition  floors. 
Entrance  .will  have  marble  wainscot. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame.  $10,000.  San  Francisco. 
Architect,  none.  Owner,  F.  Rossi,  1795 
Filbert  street.  S.  F.  The  building  will 
be  erected  on  Lombard  street  near 
Franklin  -and  will  cover  a  ground  area 
of  27%  by  77%  feet.  Interior  has  been 
arranged  for  six  suites  of  two  and 
three  rooms  with  wall  beds  and  private 
baths.  Interior  finish  will  be  of  pine 
tl  roughout.  A  hot  water  supply  will 
be  installed.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath  and  a  pressed  brick  veneer 
base.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work    by    Day    Labor. 

APARTMENT  HOUSE  — 6  story  and 
base,  brick  and  steel.  $100,000.  San 
Francisco  Architects.  Dunn  &  Kearns, 
Monadnock  Bldg.,  S.  F.  Owner's  name 
not  given.  Contracts  for  the  steel  work 
and  various  other  parts  of  the  work  on 
the  building  at  the  northeast  corner  of 
Post  and  Leavenworth  streets  have 
been  let.  Tlte  architects  are  now  tak- 
ing subflgures  for  other  parts  of  the 
work.  Full  particulars  can  be  had  at 
their   offices. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame,  $8,000.  San  Francisco.  Ar- 
chitect, none.  Owner,  Paul  N.  Nippert, 
Insurance  Exchange  Bldg..  S,  F.  The 
building  wil!  be  erected  on  the  west 
side  of  pivisadero  street  south  of 
Halghl  covering  an  area  of  24  by  86 
feet.  There  will  be  six  apartments  ar- 
ranged in  four  room  suites  with  private 
baths  and  wall  beds.  Interior  will  be 
finished  in  pine  throughout.     There  will 
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•     ,i     hot    water    supply     and     vacuum 

cleaning    system.      Bath    rooms    will    be 

bed     in    tile.       Entrance     will     have 

■  wainscot  and  marble  steps.  Exter- 
lor  "f  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
tl  '  owner  who  will  do  the  work  by  Day 
Labor.  All  materials  are  being  pur- 
chased. 

CITY  HALL  WORK— c'lass  A  con- 
struction,  $4,500,000.  San  Francisco. 
Architects,  Bakewell  and  Brown.  251 
Kearny  street.  S.  F.  Owners.  City  and 
County  of  San  Francisco.  Architects 
Bakewell  &  Brown  state  that  plans  and 
specifications  for  the  plumbing,  elec- 
tric work  and  beating  and  ventilating 
on  the  City  Hall  will  be  completed  with- 
in a  week  or  ten  days.  Aside  from  the 
large  contracts  already  awarded  these 
are  among  the  largest  of  the  contracts 
to  be  let.  Bids  will  be  called  for  by  the 
Board  of  Public  Works  as  soon  as  the 
plans  and  specifications  receive  final  ap- 
proval. Contracts  for  marble  and  tile 
work  and  elevators  will  follow  in  the 
course  of  the  next  month   or  six  weeks. 

FIRE  HOUSE  —  2  story  and  base, 
brick  and  concrete.  Cost  not  stated. 
San  Francisco.  Architect.  City  Depart- 
ment of  Architecture.  Temporary  City 
Hall,  S.  F.  Owners.  City  and  County  of 
San  Francisco.  Plans  are  complete  and 
have  received  official  approval  for  the 
construction  of  Engine  House  No.  -18. 
The  building  will  be  erected  at  the 
northwest  corner  of  22nd  and  Wiscon- 
sin streets.  First  floor  has  been  de- 
signed to  accommodate  the  equipment. 
stables  and  lounging  room.  Upper 
floors  will  contain  captain's  office,  read- 
ing room,  showers  and  sleeping  quar- 
ters for  the  men.  Interior  will  be  fin- 
ished in  pine  with  some  hardwood. 
There  will  be  a  steam  heating  system 
and  special  electrical  equipment.  Ex- 
terior of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  now  out  for 
figures  and  bids  will  be  opened  by  the 
Bond  of  Public  Works  on  November 
26th. 

FLAT  ALTERATIONS  —  2  story  and 
base,  frame.  $5,000.  San  Francisco.  Ar- 
chitect. Edward  T.  Foulkes.  Crocker 
Bldg.,  S.  F.  Owner's  name  withheld. 
This  work  will  consist  of  the  alteration 
of  the  present  two  story  frame  dwelling 
at  the  corner  of  Larkin  and  Greenwich 
streets  in  a  modern  flat  building  con- 
taining four  flats  of  four  and  five 
rooms.  There  will  be  new  plastering, 
interior  finish,  plumbing,  electric  work, 
and  tile  and  painting  Exterior  of  the 
building  will  also  be  altered.  Plans  are 
complete  and  figures  will  be  called  for 
at    once. 

HOTEL — 3  story  and  base,  frame. 
$22,000.  San  Francisco.  Architect, 
Charles  J.  Rousseau,  46  Kearny  St.,  S 
F.  Owner's  noine  withheld.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  Lombard  and  Steiner  streets 
covering  an  area  of  50  by  95  feet. 
There  will  be  five  stores  on  the  first 
floor  besides  the  hotel  lobby  and  en- 
trance. Upper  floors  have  been  ar- 
ranged to  contain  in  the  neighborhood 
of  50  guest  rooms  and  several  private 
and  public  baths.  Interior  will  be  fin- 
ished in  pine  and  redwood.  There  will 
he  -learn  heat,  a  hot  water  system  and 
other        modern        conveniences.  Patii 

rooms    witl    have   composition    floors   and 
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tile  wainscot.  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  being: 
prepared. 

HOTEL — 5  story  and  base,  brick  and 
steel,  $50,000.  San  Francisoc.  Archi- 
tect, Edward  T.  Foulkes,  Crocker  Bldg., 
S.  F.  Owners,  Columbia  Realty  Co. 
Tins  building  lias  been  mentioned  here 
before  when  preliminary  plans  were 
started.  The  structure  will  be  erected 
on  the  west  line  of  Taylor  street  north 
of  Sutter  and  lias  been  designed  for  a 
store  and  hotel  lobby  and  entrance  on 
the  first  floor  and  about  65  rooms  on 
the  upper  floors.  Interior  will  be  fin- 
ished in  pine  and  hardwoods  with  some 
ornamental  plaster  in  the  office  and 
lobby.  Plans  provide  for  steam  heat, 
elevator  service,  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Marble  and  tile  will  be  used 
in  the  entrance.  Exterior  of  the  build- 
ing will  be  faced  with  pressed  brick. 
Plans  are    nearly    ready   for   figures. 

HOTEL — 3  story  and  base,  frame, 
$25,000.  San        Francisco.       Architect, 

Charles  .1.  Rousseau.  45  Kearny  st.,  S. 
F.  Owner's  name  withheld.  This  build- 
ing, similar  in  design  to  another  hotel 
structure,  plans  for  which  are  being 
prepared  by  the  same  architect,  will  be 
erected  at  the  southwest  corner  of  Lorn- 
bard  and  Scott  streets  The  building  will 
have  frontages  of  50  by  100  feet  and 
will  be  arranged  for  five  stores  on  the 
first  floor  and  65  guest  rooms  and  a 
number  of  public  and  private  baths  on 
the  upper  floors,  Interior  finish  will  be 
of  pine  and  redwood.  Plans  provide 
for  steam  heat,  running  hot  and  cold 
water  and  a  vacuum  cleaning  system. 
Bath  rooms  will  have  composition  floors 
and  tile  wainscot.  Ornamental  plaster 
will  be  used  in  the  lobby.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
nearly  complete  and  figures  will  be 
called    for   shortly. 

STEEL  STORAGE  TANKS— 40  con- 
crete and  steel  tanks.  $50,000  each. 
Engineer,  V.  N.  Dalton,  Foxcroft  Bldg.. 
S.  F.  Owners.  American  Gasoline  Co., 
Kohl  Bldg.,  S.  F.  Structural  Engineer 
V.  N.  Dalton  has  prepared  plans  for 
40  steel  and  concrete  gasoline  storage 
tanks,  which  will  be  erected  at  vari- 
ous places  on  the  coast,  mostly  in 
California  by  the  American  Gasoline 
Co.,  Kohl  Bldg.  Each  tank  will  be  150 
feet  in  diameter  and  50  feet  high.  The 
tanks  will  have  steel  covers.  Each 
tank  has  a  capacity  of  55.000  barrels. 
Contracts  will  be  let  by  the  owners. 
An  estimate  of  $50,000  each  is  placed 
on    Hie    work. 

STORES  AND  LOFT — 2  story  and 
base,  brick,  $10,000.  San  Francisco. 
Architect.  William  Knowles,  Hearst 
Bldg.,  S.  F.  Owner,  Mrs.  Carrie  Rea. 
The  building  will  be  erected  on  the 
north  side  of  Mission  street  east  of 
7th  and  when  complete  will  be  occu- 
pied by  an  art  glass  firm.  Interior  fin- 
ish will  be  of  pine  throughout.  The 
building  will  have  a  frontage  of  25 
feet  and  a  depth  of  79  feet.  There  will 
Be  patent  store  fronts,  modern  plumb- 
ing and  electric  work  and  some  spe- 
cial machinery.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  ate  complete  and  figures 
are   being   taken. 


IIUILDING    AND   INDUSTRIAL   NEWS. 

STORES  AND  LOFT— 2  story  and 
base,  brick.  $27,000.  San  Francisco. 
Architects,  O'Brien  Bros.,  Clunie  Bldg, 
S,  I''.  Owner's  name  withheld.  This 
building  will  be  erected  in  the  whole- 
sale district  and  has  been  designed  for 
two  commission  stores  on  the  Hist  floor 
and  lofts  above.  Foundations  and 
walls  will  be  heavy  enough  to  carry 
additional  stories  in  the  future.  There 
will  be  metal  window  sash  and  frames, 
pine  interior  finish  and  patent  store 
fronts.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans 
■are    being    prepared. 


Contracts    Awarded. 

CITY  HALL  WORK  — Class  A  con- 
struction, $4,500,000.  San  Francisco.  Ar- 
chitects, Bakewell  &  Brown.  251  Kearny 
street,  S.  F.  Onwers,  City  and  County 
■  >f  Sin  Francisco.  Contractors.  Clinton 
Fireproofing  Co.,  Mutual  Bank  Bldg.. 
S.  F.,  plain  reinforced  concrete  and 
fireproofing  for  City  Hall.  Contract 
price,  Proposition  A,  $156,375;  Proposi- 
tion   B,   $32.S75;   total,   $180. 250. 

FLATS — 2  story  and  base,  frame,  $5,- 
000.  San  Francisco,  Architects,  Smith 
and  Stewart,  244  Kearny  street.  S.  F. 
Owner,  Sidney  Pringle.  Contra. tor. 
Louis  J.  Diebel,  1554  Leavenwoith  St., 
s     l\      Contract   price,    $5,000. 


Building  Contracts  Awarded 


San   Francisco. 


No. 

1087 
4088 
40S9 
4090 
4091 
4092 
4093 
109  4 
4095 

1119(1 

4097 
4098 
4099 
4100 
4101 
4102 
4103 
4104 
4105 
■4106 
1 1  0  7 
4108 
4109 
4  110 
4111 
4  112 
4113 
4114 
4115 
4116 
4117 
4118 
4119 
4120 
1121 
4122 
4123 
4124 
4  125 
4126 
4127 
4128 
4129 
4130 
4  131 
4132 
4133 
4134 
4135 
4136 
4137 
41  38 
4139 
4140 
4141 
1142 
4143 
4144 
4145 
4146 
4147 
4148 
4149 


Owner         Contractor 

Johnson  Pearson 

Morch   Morch 

Barbero     Passow 

Arthur      Arth  ur 

Kirby      Kirby 

Young      Zimmerman 

Kerr     Kerr 

Meyer     Meyer 

Peterson     Peterson 

Huggard      Huggard 

Briasco      Briasco 

Rossi      Rossi 

Laninger     Conlan 

Goldblatt      Daniel 

Reigle     Coburn 

Dab  1      Carlson 

Johnson    Marcussen 

Purcell      Scanlan 

Reichel    Heckenroth 

Bergez     Ratto 

McCarthy      Baugh 

Grau      Camp 

Browning     Browning 

Shaffer     Hamill 

Simon     Simon 

Wessling      Fowler 

Poheim     Poheim 

Pearson     Ral 

Rabjohn  ..       ..Morcom 

Mills     Mills 

Orsi     Orsi 

Cuneo    Gen    Bldg 

.Mertens     Mertens 

Dowd     Murray 

Braun      Brutcher 

Yates    Yates 

Sullivan     Cuthbertson 

Delabriandais    ..De    Lucca 

Balzer    Burns 

Meyers     Leigh 

Dahnken      Dahnken 

O'Brien      Gilligan 

Corbin      Parry 

Shore     Braden 

Smith      Pearson 

Sehmaelzyer     Owner 

Lewis     Federal    Elec 

Russell      Russell 

Fringle     Deibel 

Schmidt      Schmidt 

Becke      Montague 

Cornelius      Cornelius 

Misrack      Misraek 

Johnson      Wilkie 

Hanley      .Otten 

Carrollo      Bonaccorso 

Burbank      Allen 

Varnassa     Levis 

Anglo-Cal    Am    M   &    M 

Rourke      Fowles 

Schaffer     Schaffer 

Buddhist      Frassier 

Anderson     Anderson 


Amt. 

400 
1800 

500 
3000 
3000 
1000 

500 
1600 
2900 
1800 
1000 

4030 
SS75 
6750 
24  05 
1305O 
1800 
1154)0 
14090 
1500 
H590 
lioo 

2500 

239:, 

1000 

2000 

400 

1250 

5000 

750 

2000 

8000 

5447 

3584 

2500 

3800 

4640 

565 

2400 

5000 

2400 

1400 

650 

400 

400 

500 

750 

900 

1000 

400 

1500 

2500 

400 

4000 

1600 

1250 

4000 

25000 

1500 

2400 

10000 

2000 


115  5 
4156 

115  7 
4  15X 

1159 
4160 
4161 
4162 
4163 
1164 
4165 
4166 
4167 

llfiS 
4169 
4170 
4171 
4172 
4173 
4174 
4175 
4176 
4177 
4178 
4179 
4180 
4181 
4182 
4183 
4184 
41S5 
4186 
41S7 
4188 
4189 
4190 
4191 
4191 
U9S 
1  194 
4195 
4196 
4197 
4198 
4199 
4  200 
4201 
4202 
4203 
4204 
4  205 
4206 
4207 


Same     Same 

Same     Same 

Same     Same 

Same     Same 

Same     Same 

Grosh    ..Gas    &    Elec    Appl 

Sweeney     Sweeney 

Ghiselli      Montani 

Downey      Downev 

Pope      Talbot 

Watson     Watson 

Fisher     Fisher 

Woodvill     Woodvill 

Morehouse     .  .  .  .Morehouse 

Owl    Drug    Brumfield 

Gloster     Gloster 

McCarron      Johnson 

Terry  Terry 

Cleese  Cleese 

Teza  Teza 

Valencia      Novelty 

Gump    Hardwood  lnt 

Howard      Williams 

Same     O'Mara 

Same    S   F   Elec 

Judson     Smith 

Sabred    Heart    Tittle 

Pr-Am   Bk    McGilvray 

Parkside    Bldg     ....Owner 

Heinz      Novelty 

Drus     Lundy 

Werner     Moise 

Smith      Smith 

Adams      Janssen 

Penziner      lohnson 

Moriartv      Nelson 

Hall      .  .' Hall 

Same     Same 

Mills      Gladding 

Same     Hooper 

Same    ..Natl    Lathg&Plstg 

Same      Farrell 

Same    Floodberg 

Same     Jackson 

Same      Grassi 

Same      Rudgear 

Same     Clinton 

Same     Keefe 

Same    Palace    Hdw 

Same     Peterson 

Same    U  S  Metal 

Same     Mangruin 

Same    Otis    Elev 

Same    Day 

Same     Fuller 

Same   .  .  .Colusa  Sandstone 

Same      McLaugh  1  i  n 

Same  Turner 


2000 

2  0  00 

2000 

2000 

2000 

2597 

5000 

1000 

1800 

50U 

2500 

1000 

1500 

400 

500 

450 

400 

2S50 

2450 

1000 

500 

1800 


295 

4900 

1428 

5600 

2000 

1500 

400 

400 

1700O 

4500 

90l'|; 

2000 
2900 
2900 
5000 
6600 
5225 

10 

7000 

850 

1700 

9000 

13375 
3350 
2050 


3700 
7680 
!1000 
2795 


(Correct Ion  In  Work) 

(4080)      SW    GROVE    AND    LARKIN    W 
412-6xS   275.   Plumbing  for  Exposition 
Auditorium   Building. 
Owne/r Panama-Pacfiflc       Interna- 
tional   Exposition    Co.,    Ser- 
Bldg.,    San    Francisco. 
Architect  ...John     G.     Howard,     F.     K. 
Meyer    and    John    Reid    Jr.. 
604    Mission,   San   Francisco 
Contractor .  .Frederick     W.     Snook     Co., 

596  Clay,  San  Francisco 
Filed   Nov.    7,   '13.     Dated   Nov.    4.   '13. 

As    work    progresses 75% 

Usual    35    day™ 25% 

TOTAL  COST,  $20,277 
Bond,  $12,000.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  Sept.  30,  1914. 
Forfeit,  $35.  Plans  and  specifications 
filed. 

NOTE: — In  addenda  the  heating,  ven- 
tilating system  and  electric  wiring  has 
been    eliminated. 

(4087)  NO.  516  BERLIN.  Raise  cot- 
tage, concrete  foundation  and  minor 
repairs    to    dwelling. 

Owner C.   L.    Johnson,   Premises. 

Architect  .  .  .None. 

Contractor.  .E.     K.    Pearson,    2362    Bry- 
ant,  San   Francisco. 

COST.     $-iihi 

I40SS)      E    COLLINGWOOD    190    S    20th. 

Two-story        and        basement        frame 

dwelling. 
Owner Leo.     Morch,     331      Polling- 
wood,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST.    $1800 


14089)      NO.     1343     STOCKTON. 
front. 


Alter 


22 


Owner G.  Barbero,  Premises. 

Architect  ...W.      Wethered,      182      2nd, 

San   Francisco. 
Contractor.. Passow    &    Son?,   560    Eddy, 

San   Fran-    ■ 

COST,    $500 


(4090)  W  EIGHTH  AVE  100  S  Irving. 
One  and  one-half-story  and  base- 
ment frame  dwelling. 

Owner L.    Arthur.     1230     1st    Ave., 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .L.    Arthur   &   Son,    1230    1st 
Ave.,  San  Francisco. 

COST,    $3000 


(4091  )  E  SIXTEENTH  AVE  75  S  Anza. 
Two-story  and  basement  frame  resi- 
dence. 

Owner Jos.     C.     Kirov.     3947     18th, 

San    Francisco   . 

Architect  .  .  .None. 

Day's    work.  .COST.    $3000 


(4092)      LOT  1   BLK  22   Forest  Hill  Tct. 
Concrete  foundation   only. 

Owner E.   C.   Young-,   207    2nd.   S.   F. 

Architect  ..  .Maybeck       &      White,       35 

Montgomery,    S.    F. 
Contractor.  .L.       M.       Zimmerman.       180 
Jessie.   San    Francisco. 

COST,   $1000 


(4093)     NO.     2160     VALLEJO.         Repair 
dwelling. 

Owner Wm.   Matt   Kerr,    SE   Sutter 

and    Stockton,    S.    F. 
Architect  ...John     R.     Hamilton,     Kohl 

Bdg.,    San    Francisco. 
Day's    work.  COST.    $500 


(4094)  E  CURTIS  75  X  Morse.  One- 
story  and   basement   frame  dwelling. 

Owner Mrs.       Guasie     Meyer,       53 

Walter,    San    Francisco. 

Architect  ...Xone. 

Contractor.  .Henry    Meyer,     53     Walter, 
San  Francisco. 

COST,    $1600 

(4095)  W  FIFTEEXTH  AVE  200  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner G.   Peterson,   351   12th   Ave., 

San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,  $2900 


(4096)      SW     MUNICH     174     XE     Rolph. 
One-story  and   basement   frame   dwlg. 

Owner Carl      Huggard,       192      4th, 

n    Francisco. 
Architect  . .  .Xone. 
'  "  vork.  COST,   $1X00 


(4097)      NO.    2930-32   OCTAVIA.      Add    to 
factory. 

Owner A.   Briasco  &  Co.,  Premises. 

Architect  .  .    None. 

Day's  work.  raST,   $'000 


Bl   [LDING    AND   INDUSTRIAL   NKWS 

Owner G.    P.    Laninger,    632 

San  Francisco. 
Architect  ..  .Arthur   T.    Ehrenpfort,    251 

Kearny.    San    Frani 
Contractor.  ..las.    F.    Conlan.    842    G 

rero,   San    Franci! 
Filed    N'..v.    In.    '13.      Dated    Nov.    5,   '13. 
Frame  up  and  roof  boards  on.  .  .$    500 

Brown   coated   and    roof  on 1" 

Completed    and   accepted 

36  days  after 

TOTAL    COST.    (41 
Bond,    $2015.      Sureties,   Edw.   J.   Conlan 
and  Jas.   G.   Lennon.     Limit,      so      days. 
Forfeit,      $3      Plans  and      specin 
filed. 


(4098)      S      LOMBARD    55      E    Franklin. 
toi  i  nt    frame    (6) 

flats. 

Owner F.       P.ossi.       1795       Filbert, 

San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST.   $7500 


(4099)  X  LARK  82-6  \V  20th  Ave  W 
25xN  100.  All  work  except  heating, 
[dumbing,  painting,  electric  work. 
gas    fitting,    shades,    hardwood    floors, 

ait    Klass,    coal    grates    for    t  n i 

frame   dwelling. 


(4100)      X   HOWARD  36   E   Russ   28x100. 
All  work  for  three-story  frame 
ments  and  store. 
Owner Ida      Gold.blatt.      937       Mc- 
Allister,   San    Francisco. 
Architect  ..  .M.       I.        Schwartz,        1201 

Nevada  Bank  Bldg.,  S.  F. 
Contractor.  .W.  H.  Daniel,  1442  Dolores, 

San  Francisco 
Filed  Nov.  10,  '13.     Dated  Nov.     . 

Roof  on  and  building  enclosed.  .$2200 

Brown    coated    2200 

Completed   and    accepted 

Usual    35    days 2275 

TOTAL  COST,  $88.75 
Bond,  none.  Limit,  90  days  after  Nov. 
10.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


14101)      SE    MARKET    15.6    NE    : 

50  SE  100  NE  8-5%  S  63  m  or  1  W 
14-7%  N  25-4%  NW  100.  All  work 
for   two-story   frame   building. 

Owner Mary  Reigle. 

Architect  .  .  .  W.   H.   Crim   Jr.,    425   Kear- 
ny,   San    Francisco. 

Contractor.  .Ira       W.      Coburn,      Hearst 
Bldg.,     San     Francisco. 

Filed  Nov.   10,  '13.     Dated  Nov.   6,  '13. 

Roof    on     $1687.50 

Rough     coated     1687.50 

Completed  and  accepted 16S7.50 

Usual    35    days 1687.5.0 

TOTAL  COST,    $6750.00 

Bond.    $3400.      Sureties.    G.    F.    Bernard 

and   S.   P.   S.      Brown.        Limit,   75     days. 

Forfeit,    $15.        Plans   and   specifications 

filed. 


(4102)  S  VIRGINIA  AVE  70  E  Pros- 
pect Ave  E  23-4xS  75.  All  work  for 
one  and  one-half-story  and  base- 
ment   frame    residence. 

Owner Andrew      Dahl.    305      Win- 
field  Ave.,  San  Fran 

Arch  iteci  .  .  .None. 

Contractor.  .Gus    Carlson. 

Filed  Nov.  10,  '13.     Dated  Nov.  S,  '13. 
It  iiii.    up  and  roof  sheathing  on.$S50 

Brown  mortar  on    S00 

Completed     and     accepted 755 

TOTAL    O  >ST.    $2  1n5 

Bond,   none.     Limit.   90   days   after   Dec. 

1,    1913.        Forfeit,    none.         Plan 

spei  Ideations    filed. 


(4103)      S   GREEN    137-0   E   Jones   E   4ox 
s    137-0.      Mason,    carpenter,    plaster, 
plumbing,     tinning,     painting,     sewer, 
roof   and    tiling   for    two-storj 
residence. 

Owner Hiram      W.      Johnson,      Jr., 

Mills   Bldg  .  S.   F. 

,1.1  feo    )■:.   McCi 
Contractor.  .Marcus   Marcussen, 
vlsadero,    San     Fra  i 
Filed  Nov.  lo,  '13.     Dated  No".  7,     i 

Frame    up    $3 

'■-An    i'ii  i  I'd     3262      0 

Completed    and    accepted....    3262   50 


Wednesday  NovemberlS),  1918. 

Usual    35    days 

TOTAL  COST,   $13,050  00 

i I,    none.     Limit.    110   days.     Forfeit, 

Plans  and  specifications  filed. 


14)  XE  HEALE  AND  BRYANT  N  05 
xE  20.  All  work  for  one-story  frame 
building. 

Owner P.    J.    Madigan    and    Patrick 

Purcell.   98   Bryant,  S.  F. 
cl  . .  .J.  C.  Flugger,  Crocker  Bldg 

San    Francisco. 
inr..J.       Scanlan.     2466       Geary, 
San  Francisco. 
Filed   Nov.   10,  '13.     Dated  Nov.   7,  '13. 

Frame    up    $450 

Brown    coated    450 

Completed    and    accepted 450 

!    35    days 450 

TOTAL  COST,    $1800 

Pond,  $900.     Sureties,  Harry  Beach   and 

Ftiordan.     Limit,   60  days.     Forfeit. 

$5.      Plans   and    specifications    filed. 

in',  i      SW     IRVING     AXD     SEVENTH 

Ave.   W  137-6  S  100  E  25  X  50  E   112-6 

N    50.       All    work    for    one-story    and 

cellar     frame     building    and     moving 

old    building   to    lot   facing   Irving   St. 

i  stores). 

Owner Jos.  Reichel,   1200  9th  Ave., 

San   Francisco. 
eel  ...  .I*     M.     Weismann     &    Son, 
Pacific   Bldg.,   S.   F. 
Contractor.. Heckenroth    &    Schell.    110 

Jessie,   San   Francisco. 
Filed  Nov.  10,  '13.     Dated  Nov.   S,  '13. 
Frame    of    new    building    up    and 
old    building   underpinned.  ..  .$3557    75 
Both    buildings  brown    coated    1980   75 

Completed  and  accepted 2980  75 

Usual    35    days 2980   75 

TOTAL  COST.  $11,500  00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


(4106;  XE  EIGHTH  AVE  &  BALBOA 
22-0x100.  All  work  for  three-story 
and    basement    frame    apartments. 

Owner A.   Bergez. 

Architect J.     C.     Hladik,     Monadnock 

Bldg.,  San   Francisco. 

Contractor.  .Ratto   &   Vadala. 

Filed  Nov,  10,  '13.     Dated  Nov.  8,  '13. 
Roof  on  and  house  enclosed.  .$3522.50 

Brown  coated    3522.50 

Completed  and  accepted 3522.50 

Usual    35    days 3522.50 

TOTAL   COST,    $14,090 

Bond,      $7045.        Surety,      Southwestern 

Surety    Insurance  Co.     Limit,   90     days. 

Forfeit,   none.     Plans   and  specifications 

filed. 


Ml  07 1      NE    ASHTON    125    S    Holloway. 
iory   and   basement  frame  dwlg. 

Owner The      McCarthy    Co.,       1316 

Bush,   San   Francisco. 
ect  . .  .None. 
Contractor.. Ralph    G.   Baugh,    1412   Mc- 
Allister,   San    Francisco. 

COST,  $1500 


(Hum  S  BRAZIL  340  W  Madrid. 
Stee]  and  reinforced  concrete  struc- 
ture. 

owner Gottlieb    Grau,    Premises. 

t  . .  .None. 

u  lor.  .Camp    &   Carillon,    1 
sie,    San   Francisco. 

COST,   $1590 

i:  ATHENS  300  S  Russia.     One- 
orj    and   basement   frame   dwelling. 

ii Geo.     H.       Browning.        618 

Moscow,    San    Francisco. 
ect  . .  .None. 
i  -  work.  COST,  $1100 


Wednesday  November!.!),  191i3. 

HUH)   N   FAIRMONT   165-3    VV    Chenery 
Two-story  and  basement  frame  dwlg. 

Owner Mrs.  Shaffer,  —  Dame,  S.  F. 

Architect  .  .  .None. 

Contractor.  .Thos.  Hamill,  26S  23th  Ave. 
San   Francisco. 

COST,    $2500 


Hill)  LOT  47  BLK  5  Crocker  Amazon 
Tract.  One  and  one-half-story  and 
basement  frame  dwelling. 

Owner A.  Simon,  132  Clipper.  S.  F. 

Architect  ..  .Oliver  Evans,  4221  21st, 
San   Francisco. 

Day's    work.  COST,    $2395 


(11121      NO.    1054    HAMPSHIRE.      Raise 
cottage  and  add  four  rooms  and  bath. 

Owner Margaret    Wessling,    Prem. 

Architect  . .  .None. 

Contractor.  .P.   \V.   Fowler,   314  Hickory 
Ave.,  San  Francisco. 

COST,    $1000 
14113)     SE    TAYLOR    &    EDDY.      Erect 
gallery  and   minor  repairs. 

Owner Dr.      Poheim,    806      Market, 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


(4114)  NO.       2698    FILBERT.         Install 
windows  and  add  two  rooms. 

Owner E.   G.   Pearson,   Premises. 

Architect  .  .  .None. 

Contracto.    .Wm.     R.  Ral,  25     Bismark, 
San   Francisco. 

COST,    $400 

(4115)  NO.    240   POST.      Add   mezzanine 
flooor  and  repair  store. 

Owner Rabjohn    &    Morcom,    Prem. 

Architect  ..  .Bernard   J.    Joseph,    602    1st 

National    Bank    Bldg.,   S.   F. 

Day's  work.  COST,  $1250 


(4116)  NE  BUSH  AND  MONTGOMERY 
Construct   retaining   wall. 

Owner Mills  Building  (J.  F.  Can- 
non.   Agent),   Premises. 

Architect  ..  .David  Elms  Graham,  693 
Mission,    San    Francisco. 

Day's    work.  COST,   $5000 


(4117)    N  WASHINGTON   112  W  Colum- 
bus.    Underpin  hotel. 

Owner G.   Orsi,   Hotel   Bank   Bldg., 

San    Francisco. 
Architect  . .  .None. 
I 'ay's   work.  COST,  $750 


(411S)      E   SANSOME   90  S   Pacific.     Add 
one  story. 

Owner G.    Cuneo,    Columbus    Svgs. 

Bank   Bldg.,  S.   F. 
Architect  ..  .Louis      Mastropasqua,      580 

Washington.   S.   F. 
Contractor.  .General    Bldg.    Work      Co., 
Premises. 

COST,   $2000 


(4119)      SW    DEVISADERO    &    GROVE. 

One-story  frame  nickelodeon. 
1  'wner M.    J.    Mertens,    Monadnock 

Bldg.,   San   Francisco. 
Architect  .  .  .C.  O.  Clausen,   Phelan   Bldg 

San  Francisco. 
Day's  work.  COST,  $8000 


(11 2iu  NW  FIFTH  AVE  &  CLEMENT 
N  25xW  120.  All  work  for  two-story 
frame   flats. 

Owner John    Dowd.    253    5th      Ave., 

San    Francisco. 
Architect  ..  .Plans    by    Contractor. 
Contractor.  .T.     Roy     Murray.     116     10th 
Ave.,   San  Francisco. 


BUILDING    AND    INDUSTRIAL   NEWS 

Filed   Nov.    11,  '13.      Dated  Nov.   10.  '13. 

2nd    iloor  joists   set $1000  00 

Frame  up  and  enclosed 1000   00 

Brown    coated     1230    00 

Completed   and   accepted 835   31 

Usual    35    days 1361    77 

TOTAL   COST,    $5447   OS 

Bond,    none.      Limit,    90    days.      Forfeit. 

$5.     Plans  and   specifications   filed. 


(4121)  W  GUERRERO  39  N  Cumber- 
land 23x70.  All  work  except  plumb- 
ing, electrical  work,  door  opener, 
finish  hardware  and  inside  stairs  for 
two-story   frame   fiats. 

Owner J.    and    Fred    Braun. 

Architect  ..  .Theo.      W.    Lenzen,      Hum- 
boldt Bank   Bldg.,   S.  F. 

Contractor.  .Brutcher  &  Serna,   110  Jes- 
sie,   San   Francisco. 

Filed  Nov.   11,  '13.     Dated  Nov.   10,  '13. 
Outside    enclosed    and    roof    com- 
pleted      $1000 

Brown    coated     S44 

Completed   and    accepted S44 

Usual    35    days S96 

TOTAL  COST,   $35S4 

Bond,   $1792.     Sureties,  P.  P.  Quinn  and 

Chas.    J.    U.      Koenig.      Limit,      SO    days 

Forfeit,   none     Plans   and   specifications 

filed 


(-1122)  W  TWENTIETH  AVE  175  S 
Anza  25x120.  All  work  for  frame 
residence. 

Owner Jeanette     Yates,     335     21  at 

Ave.,    San    Francisco. 
Architect  ..  .Martin    A.    Schmidlin,    3115 

Jackson,   San    Francisco. 
Contractor.  .Wm.      F.    Yates,      335      21st 

Ave.,    San    Francisco. 
Filed   Nov.    11,   '13.      Dated   Oct.   3,  '13 

Fiame    up    $625 

Brown    coated    625 

Completed     625 

Usual     35     days 625 

TOTAL  COST,  $2500 
Pond,  none.  Limit,  90  days  after  Nov. 
'.  Forfeit,  none.  Plans  and  specifica- 
tions,   none. 


(4123)  E  TWENTIETH  AVE  32-6  S  "J" 
25x120.  All  work  except  grading  for 
two-story    frame   residence. 

Owner Mary    J.    Sullivan. 

Architect  ..  .John    F.    Haner,    3579    19th, 
San  Francisco. 

Contractor.  .J.   T.   Johnston,    J.    E.    Bra- 
nagh  and  T.  A.  Cuthbertson 

Filed  Nov.  11,  '13     Dated  Nov.  11,  '13. 
Frame    up   and    roof    boards    on.. $950 
Brown   coated   and   rough    plumb- 
ing  in    950 

Completed    and    accepted 950 

Usual   35   days 950 

TOTAL   COST,    $3S00 

Bond,    $1900.     Sureties,   J.   H.   McCallum 

and    B.    J.    Gallagher.      Limit,    70    days. 

Forfeit,    $5.      Plans    and      specifications 

filed. 


(4124)  S  PACIFIC  22-6  E  Powell  E  23 
xS  67-6.  All  work  for  two-story  and 
basement  reinforced  concrete  build- 
ing. 

Owner Aristide    Delabriandais. 

Architect  ..  .Fabre    &    Bearwald.      Mer- 
chants' Nt'l.  Bk  Bldg.,  S.  F. 

Contractor.  .  R.    De      Luca,    2230      Jones, 
San  Francisco. 

Filed  Nov.  12,  '13.     Dated  Oct.  30,  '13. 

1st   floor  joists   in  place $1000 

Roof  sheathed    1200 

Completed   and    accepted 1240 

Usual    35    days 1200 

TOTAL  COST,   $4640 

Bond,   $2320.     Surety,  United  States  Fl- 


delity  &  Guaranty  Co.  Limit,  70  days. 
Forfeit,  $5.  Plans  and  specifications 
tiled. 


ill-':,  I  NE  THOMAS  AVE  (20th  Ave 
South)  275  SE  Lane  (L)  SE  25xNE 
H'D.  All  work  except  painting  of  ex- 
terior, further  cement  work,  plumb- 
ing, lathing,  plastering,  interior  doors 
and  finish  for  one-story  and  basement 
frame   cottage. 

Owner W.    W.    Balzer,    1522    Thomas 

Ave.,   San   Francisco. 

Architect  . .  .None. 

Contractor.  .J.   M   Burns,    101   Thornton, 
San  Francisco. 

Filed  Nov.  12,  '1:1.     Dated  Nuv.  12,  '13. 

Frame    up    $210 

Completed   and   accepted 210 

Usual    35    days 145 

TQffAL   COST,    $565 

Bond,   none.      Limit,    none.      Forfeit,    $2. 

Plans  and  specifications   filed. 

(4126)  W  NINETEENTH  AVE  75  S 
Anza  8  25xW  S2-6.  All  work  for  5- 
room  cottage. 

Owner Nevada      W.      Meyer,      1960 

Page,   San   Francisco. 
Architect  . .  .None. 
Contractor.  .Leigh     &    Schultz,    330    8th 

Ave.,    San    Francisco. 
Filed   Nov.    12,   '13.     Dated   Nov.   5,   '13. 
Frame  up  and  plumbing  roughed 

in     $600 

Brown    coated    600 

Completed    and    accepted 600 

Usual    35    days 600 

TOTAL  COST,  $2400 
Bond,  $1200.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  90  days.  Forfeit,  none. 
Plans   and   specifiea'ions   filed. 


1  11271  1:  MISSION,  bet  23rd  and  24th. 
Alterations   and   additions   to    theatre. 

Owner Turner   &   Dahnken   Circuit 

942  Market,   San   Francisco. 

Architect  ..  .A.  W.  Cornelius,  625  Mar- 
ket, San  Francisco. 

I  ay's    work.  COST,   $5000 


(412S)  S  LAWTON  45  W  Eleventh  Ave 
One  and  one-half-story  and  basement 
frame   residence. 

Owner Mrs.   Lucy    D.    O'Brien,    1601 

11th    Ave.,    San    Francisco. 
Architect  . .  .None. 

Contractor.  .Wm.   C.   Gilligan,    1655    12th 
Ave.,  San  Francisco. 

COST,    $2400 


(4129;      E   ~m.Aiyu.lL)  200   S  Russia.     One 
story  and  basement   frame  dwelling. 

Owner W.     Corbin,     222     Raymond 

Ave.,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .T.   H.   Parry.    222   Raymond 
Ave.,  San  Francisco. 

COST,   $1400 


(4130)      W   TWENTY-FIRST   AVE   65   N 
Geary.     Add   one-story   to   bakery. 

owner Mrs.       E.    C.       Shore.       r.  7 1  s 

Geary,    San    Francisco. 
A 1  chitect  . .  .None. 

Contractor.  .Branden      &      Shore.      571s 
Geary,   San    Francisco. 

COST,    $630 


(4131)      NO.    314    SIXTH.      Raise,    under- 
pin   and    minor    repairs    to    dwelling. 

iwner S.    H.    Smith,   Premises. 

Architect  .  .  .None. 

lontractor.  .  E.     K.     Pearson.    2362    Bry- 
ant,  San   Francisco. 

COST,   $400 


Ui;:i  S  SADOWA  400  VV  Capitol. 
One-story   and   basement  frame   dwlg. 

Owner W.    Schmaelzyer. 

Architect  . .  .None. 

Day's    work.  COST.    $400 

(4133)  SE  EDDY  AND  TAYLOR. 
Electric  sign. 

Owner Marshall    Lewis,    Premises. 

Architect  . .  .None. 

Contractor     Federal  Elec.  Sign  Co.,  257 
8th,   San  Francisco. 

COST,    $500 

(4134)  S  THRIFT  100  W  Capitol.  One 
story  and   basement  frame  dwelling. 

Owner .Mrs.    E.     Russell,    260      Sa- 

dowa,  San  Francisco. 
Architect  . .  .None. 
Days    work.  COST,    $750 

(4135)  NO.  115  SPRUCE.  Alter  two 
flats  into  four  flats  and  new  plumb- 
ing. 

Owner S.   Fringle,   Williams   Bldg., 

San  Francisco. 
Architect  ..  .Smith      &       Stewart,       244 

Kearny,    San    Francisco. 
Contractor.  .Louis       J.       Deibel,        15*>4 

Leavenworth,    S.    F. 

COST,   $900 

(4136)  \Y  ELLSWORTH  100  N  Pow- 
hattan.  One-story  and  basement 
frame  dwelling. 

Owner John    C.    Schmidt,    16    Ells- 
worth,  San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 

(4137)  NW  FILLMORE  AND  GOLDEN 
Gate  Ave.     Lay  tile  floor. 

i  Iwiter Becke  Pharmacy. 

Architect  . .  .None. 

Contractor.. W:  W.  Montague  &  Co.,  557 
Market,   San  Francisco. 

COST,    $400 

(413?)      \V  LIF.BIG   100  S  San  Jose  Ave. 

One  and  one-half-story  and  basement 

frame  dwelling. 

Owner A.     Cornelius,     315     Lowell, 

Sun   Francisco. 
A:  ehltect  . .  .None. 
Day's   work.  COST,    $1500 

(4139)  N  REGEiv-T  25  W  Winipeg. 
Two-story    frame    dwelling. 

Owner S.    B.      Misrack,      S   Regent, 

San    Francisco. 
Architect  .  .  .None. 

work.  COST,   $2500 

(4140)  NOS.  153-155  OCTAVIA.  New 
tar  and   gravel   roof. 

Owner Mrs.    C.    H.    Johnson,    Care 

Andrew    Wilkie  Co.,  S.  F. 

Architect  . .  .None. 

Contractor.  .Andrew   Wilkie  Co.,   Clunie 
Bldg.,  San   Francisco. 

COST,    $400 

(4141)  W  SEVENTH  AVE  175  S  Geary 
Two-story  and  basement  frame  (2) 
flats. 

Owner W.   II     Hanley,   419  7th   Ave 

Francisco. 
Architect  . .  .None. 

Contractor.  ,H.   p    Otten,  131   10th   Ave., 
San    Francisco. 

COST,    $4000 

(4142)  E  ANDERSON  L'-n  S  Efugi  -hi 
One-story  and  basement  frame 
dwelling. 

Owner G.  and   Felici  Carrollo. 

Architect  . .  .None. 


BUILDING    ANT)   INDUSTRIAL  NKWS 

Contractor.  .F.  Bonaccorso  &  A.  Draga, 

73A  Chenery,  S.   F. 

COST,   $1600 


(4143)      SW     BEALE     AlND     MARKET. 
General  repairs  for  offices. 

Owner Luther  Burbenk         Co., 

Lessee,      801-9      Ex] 
Bldg.,   San  Francisco. 
Architect  . .  .None. 

Contractor.  .F.    E.    Allen,    46S    34th     St, 
Oakland. 

COST,   $12.-." 


(4144)      N    GREENWICH    44-2    E    Web- 
ster.      One-story  frame  bakery. 
Owner B.     Varnassa     &     J.     Levis, 

3000   Webster,  S.   F. 
Architect  ..  .J.    Devencenzi,    1609    Union, 

San   Francisco. 
Day's    work.  COST,   $4000 


(4145)  NE  SUTTER  AND  SANSOME. 
General  alterations  and  repairs  to 
bank. 

Owner Anglo  California  Trust  Co., 

Premises. 

Architect  ..  .Albert  Pissis,  Flood  Bldg., 
San   Francisco. 

Contractor.  .'M.     V.   Brady,     Mom 

Bldg.,  S.  F.  and  American 
Marble  &  Mosaic  Co.,  25 
Columbia    Square,    S.    F. 

Sub-Contractor .  .Geo.  Goodman  Arti- 
ficial Stone  Co.,  62  Post, 
San   Francisco. 

COST.   $23,000 

("TlTo)      W     TWENTY'-THIRD     AVE     30 
S   Ulloa.        One-story      and      basement 
frame  dwelling. 
Owner Lilian     Rourke,     1615     Fill- 
more,  San   Francisco. 
Architect  .  .  .None. 

Contractor.. P.  W.  Fowles,  314  Hickory 
Ave.,    San    Francisco. 

COST,  $1500 


(4147)  W  TENTH  162-6  N  Harrison. 
Two-story  frame  dwelling  and  one- 
story   frame  shed. 

Owner Lorentz   &   Frieda   Schaffer, 

336   10th,   San   Francisco. 
Architect  ..  .Falch      &      Knoll,      Hearst 

Bldg.,  San  Francisco. 
Day's  work.  COST,   $2400 


(III si     S    PINE    5  5    E    Octavia.      Two- 
story    and    basement    frame    church. 

Owner Buddhist    Church,    Inc.,    Cr. 

Architect,   San  Francisco. 
Architect  ...O'Brien      Bros.,      Inc.,      519 

California,   S.   F. 
Contractor.  .Prassler    &    Frassier,    519 
California,     San     Francisco. 
COST,    $10,000 


(4149)  E  TWENTY-NINTH  AVE  50  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner Jonothan       Anderson.       423 

K'.tli    Ave.,    San    Francisco! 

Architect  . .  .None. 

Day's    work.  COST,    $2000 


(4150)  E  TWENTY-NINTH  AVE  75  S 
Anza.  Two-story  and  basemen!  trame 
residence. 

Owner Jonothan       Anderson.       423 

16th   Ave.,  San  Francisco 

May's    work.  i '(  )ST,    $21.(1(1 

Architect  .  .  .None. 


Wednesday  November  19,  nut;. 

Jonothan  Anderson,       423 

16th    Ave.,  San    Francisco. 
1      i  .  .  .None. 

ork.  COST,    $2000 


(4152)  E  TWENTY-NINTH  AVE  125  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner Jonothan       Anderson,       423 

16th    Ave,    San    Francisco. 

Architect  . .  .None. 

Hay's    work.  COST,   $2000 


i  1153)  E  TWENTY-NINTH  AVE  150  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner Jonothan     .Anderson.       423 

16th    Ave.,    San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $2000 


(4154)  E  TWENTY-NINTH  AVE  25  S 
Anza.  Two-story  and  basement  frame 
residence. 

Owner Jonothan       Anderson,       423 

16th    Ave.,    San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $2000 


(4155)  N  SUTTER  100  W  Powell  37-6 
x  137-6.  Electrical  work  for  eight- 
story   hotel   building. 

Owner M.  D.  Grosh,  Louise  M.  Sage 

and    E.      G.    Larzelere,      809 

Mills  Bldg.,   San    Francisco. 

Architect  ...N.    W.      Sexton,      Chronicle 

Bldg.,   San   Francisco, 
('■infractor.  .The  Gas  &  Elec.  Appliance 

Co.,   441   Sutter,   S.   F. 
Filed  Nov.  12,  '13.     Dated  Oct,  27,  '13. 

On    10th   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2597 
Bond,  $1300.  Surety,  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  25  days. 
Forfeit,  $25.  Plans  and  specifications 
filed. 


(4156)  E  WILLARD  157-6  N  Wood- 
land Ave  N  25-1%  E  94-7%  S  —  W 
92-1%.  All  work  for  frame  resi- 
dence. 

Owner Mrs.  Mary  Louisa  Sweeney, 

2  Fair  Oaks,  S.  F. 
Architect  ...Jos.    M.    Geary,    2581    Post, 

San  Francisco. 
Contractor.  .Eugene  A.  Sweeney,  2  Fair 

Oaks,  San  Francisco. 
Filed  Nov.  13,  '13.     Dated  Oct.   17,  '13. 

Frame  up  and  roof  on ^4 

Brown    coated    Y* 

Completed   and    accepted Vi 

Qsual    35   days % 

TOTAL  COST,  $5000 
Bond,  none.  Limit,  90  days  after  Oct. 
20.  Forfeit,  none.  Specifications  only 
filed. 


(4157)  SE  UNION  AND  WEST  END 
Alley.  Add  three  rooms  and  bath  to 
dwelling. 

Owner A.      Ghiselli,    133      Jackson, 

San  Francisco. 
Architect  ...J.  A.  Porporato,  619  Wash- 
ington,   San    Francisco. 
Contractor.  .Montani    &    Stefanini,    1753 
Greenwich,    San    Francisco. 
COST    $1000 


(4158)      S    MINNA    251    W    First.      One- 
story   and   basement  brick    store. 

Owner A.    Downey,    Premises. 

Architect  . .  .None 

l  iaj  's   work.  COST,  $1S00 


(4151)  E  TWENTY-NINTH  AVE  100  s 
Anza.  Two-story  and  basement  frame 
residence. 


i  1159)      S    KING.      bet. 
Erect    lumber    shed. 


2nd    and      3rd. 
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MODERN  OFFICE  BUILDING  FOR  LOS  ANGELES  HOME  BUILDERS. 
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Wednesday  November  19,  1913. 

Owner I'ope  &  Talbot    F         ..f  :;rd 

.St..  San   Frai 
Architect  ...None. 
Day's   work:  p.   $500 

(4160)  E  TWENTY-FIFTH  AVE  135  S 
Ulloa.  One-story  and  basement  frame 
dwelling. 

Owner Jas  M.  Watson.  1122%   Elm 

Ave..  San  Francisco. 
Architect  . .  .Stillwell    &    Co..    Los    An- 
geles. 
Day's  work.  COST.  $2500 


(4161)      XO.   1045  MARKET.   Alter  front 

and  elevator. 
Owner M.    Fisher,    305    California- 
Pacific    Bldg.,   S.    F. 
Architect  ..  .D.    C.    Coleman.    Merchants' 

National  Bank  Bldg.,  S.  F. 
Day's  work.  COST,  $1000 


(1162)  S  KEY  AVE  130  W  Rail  Road 
Ave.  One-story  and  basement  frame 
dwelling. 

Owner H.      Woodvill,      3010      Rail 

Road  Ave.,  San   Francisco. 

Architect  .  .  .None. 

Days  work.  COST.  $1500 


(-.163)      S    CALIFORNIA    6S-9    W    Brod- 
erick.     One-story  frame  garage. 

Owner Mrs.   C.   C.   Morehouse,    2909 

California,    San   Francisco. 
Architect  ...None. 
Day's    work.  -  f,    $400 


(4164)      MARKET.   GOLDEN     GATE     & 
Taylor.     Electric  sign. 

owner Owl    Drug    Co.,    Premises. 

Architect  . .  .None. 

Contractor.  .Brumfield    Elec.    Sign    Co., 
18    7th,   San    Francisco. 

COST.    $500 


14165)      NE    MASON    AND   O'FARRELL. 
Electric   sign. 

Owner Hotel     Gloster,     Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $450 


(4166)      E  DOUGLAS  39  N  Duncan.   One 
story    and    basement    frame    dwelling. 

Owner Chas.    McCarron,      5a*      Na- 

toma,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .J.    F.    Johnson,    403>;     24th, 
San   Francisco. 

COST.    $400 


(4167)  E  WILLARD  33S  S  Parnassus. 
Two-story  and  basement  frame  resi- 
dence. 

Owner W.      L.    and      Florence      M. 

Terry,  2948  Octavia.  S    F. 
Architect  . .  .None. 

Contractor.  .Wm.  L.  Terry,  2848  Octavia 
San   Francisco. 

COST.    $2850 


(♦168)  E  TWENTY-FOURTH  AVE  125 
S  Anza.  Two-story  and  basement 
frame  dwelling. 

owner Geo.  F.  and  Lucy  S.  Cleese, 

524    27th   Ave.,   S.  F. 
Architect  . .  .None. 

Contractor.  .G.   F.   Cleese.   524    27th   Ave 
San  Francisco. 

COST.    $2450 


(4169)     E  BEMIS  113  S  Roanoke.     One- 
story  and   basement   frame  dwelling. 

Owner Mark       Teza.     113       Surrey, 

San  Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $10041 


BUILDING  AND   INDUSTRIAL  NfiWS 

(4170)      VALENCIA  near  14th.     Electric 
sign. 

Owner Valencia  Theatre,   Prem. 

Architect  .  .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,   165 
Eddy,   San   Francisco. 

COST,  $500 


(4171)      NO.     24  4     POST.       Straight    oak 
floors   in   building. 

Owner S.  &  G.  Gump  Co.,  268  Post, 

San    Francisco. 
Architect  ..  .Milton      Lichtenstein,      111 

Ellis,   San   Francisco. 
Contractor.  .Hardwood  Interior  Co..   554 

Bryar.t,    San    Francisco. 
Filed  Nov.   14.    13.      Dated  Nov.  1.  '13. 
3rd  floor  completed  and  accepted. $650 

Completed   and   accepted 700 

Usual    35    days 450 

TOTAL  COST.  $1S00 
Bond,  none.  Limit,  Nov.  15.  Forfeit, 
none.     Plans  and  specifications,  none. 


14172)  S  PINE  109  W  Van  Ness  Ave 
W  45xS  120.  Glass,  glazing,  sheet 
metal,  roof  covering,  framing,  finish- 
ing woodwork,  hardware,  etc.,  orna- 
mental iron,  work,  lath  and  plaster- 
ing and  painting,  excavating,  fire- 
proofing  and  concrete  for  one-story 
Class   ''C"    garage. 

Owner Charles      3.      Howard.      SW 

Van  Ness  &  California,  S.  F 

Architect  ...Frederick   H.   Meyer,  Bank- 
ers'   Invst.    Bldg..    S.    F. 

Contractor.  .Howard         S.  Williams, 

Hearst   Bldg.,   S.   F. 

Filed  Nov.  14,  '13.     Dated    Nov.  13,    13. 

On   1st  of  each    minth 75';- 

Usual  35  days 25% 

TOTAL    COST,    $14,S00 

Bond,    $7400.      Sureties.    Macdonald    and 

F.    E.    Kara.      Limit,    90    days.      Forfeit, 

none.      Plans   and   specifications    filed. 


(4173)      PLUMBING    ON    ABOVE. 
Contractor.  .J.    E.    O'Mara.    449    Minna, 

San   Francisco. 
Filed  Nov.  14,  '13.     Dated  Nov.  13.  '13. 

Payments  same  as  above 

TOTAL  COST.  $3  79 
Bond.  $1S9.50.  Sureties,  William  D. 
Stewart  and  H.  H.  Kennedy.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications   filed. 


<4174)      ELECTRICAL  WORK         ON 

above. 
Contractor.  .S.    F.    Elec.    Co.,     20    First, 

San    Francisco. 
Filed  Nov.   14.  '13.     Dated  Nov.   13,  '13. 

Payments    same    as    above 

TOTAL  COST.  $295 
Bond,  $147.50.  Sureties,  G.  M.  Wright 
and  G.  A.  Trayer.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(4175)  N  ELLIS  97-6  W  Mason  W  40 
x.V  CO.  Interior  lathing  and  plaster- 
ing and  exterior  cementing  for  7- 
story   steel    frame    hotel    building. 

Owner Charles   C.   Judson  Co.,   J40 

California,   S.   F. 

Architect  ..  .W.     H.     Weeks,       75       Post. 

San    Francisco. 

Supt C.  O.   Smith. 

Contractor.  .Smith    &    Johnson,    Monad- 
nock    Bldg.,    S.    F. 
Filed  Nov.   14,  '13.      Dated  Nov.  13,  '13. 

Monthly     payments     of 75', 

Usual    35    days    Balance 

TOTAL  COST.  $49<iu 
Bond,  $2400.  Surety,  Aetna  Accident 
&  Liability  Co.  Limit,  30  days  after 
lathed.  Forfeit,  $10  Plans  and  speci- 
fications   filed. 


H176)  NW  SCOTT  AND  JACKSON  N 
127-8fcxW  137-6.  Electric  work  in 
conservatory  of  Music  and  Chapel 
building  of  the  Academy  of  the 
Sacred    Heart. 

owner Academy       of    the       Sacred 

Heart    by    D.    Powers. 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 
Bldg.,   San   Francisco. 
>tor..H.     S.     Tittle,     245     Minna. 

San    Francisco. 
Nov.    14,  '13.     Dated  Sept.  23,  '13. 
Payments   of   75%   every   30  days 
to    be    paid    bet.    1st   and    10th    of 

each     month     

Usual     35     days 2.",^ 

TOTAL  COST,  $1428 
Bond,  $714.  Sureties,  Wm.  P.  Scott 
and  H.  M.  Van  Pelt.  Limit.  120  days. 
Forfeit,   plans   and   specifications,    none. 


'4177  1  W  TRINITY  6S-9  N  Sutter  W 
61-7HxN  34-4%.  Stone  work  for 
alterations  and  additions  to  ten- 
story  and  basement  Class  "A"  bank 
building,    not    including    marble    work 

Owner French-American    Bank    of 

Savings.    Premises. 
Architect  ..  .E.    A.    Bozio,    1125    Laguna, 

San   Francisco. 
Contractor.  .The    McGilvray    Stpne    Co., 

634  Townsend,  S.  F. 
Filed   Nov.    14.  '13.      Dated  Nov.   12,   '13. 
Payments    semi-monthly    of....      7  5  c; 

:t«    dava    after 25% 

TOTAL  COST.  $5600 
Bond,  $2800.  Sureties.  R  Demar  and 
M.  J.  Savage.  Limit,  none.  Forfeit, 
none.      Plans    and    specifications    filed. 


HITm  W  TWENTY-THIRD  AVE  225 
S  Taraval.  One-story  and  basement 
frame    residence. 

Owner Parkside    Home    Bldg    Co., 

408  Crocker  Bldg.,  S.  F. 
Architect  ...J.  M.  Geary,  23rd  and  Fpl- 

som.   San   Francisco. 
Day's  work.  COST,   $2000 


i  4 1 7a  l      NO.       60       MARKET  Electric 

sign. 

Owner H.    J     Heinz   Co.,    Second    & 

Folaom,    San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Novelty   Elec.  Sign  Co.,  165 
Eddy,   San   Francisco. 

COST.    $1500 


SW    ARMY    AND   FOLSo.M    Add 
two   rooms. 

Owner J.       Drus.       2924        Folsom, 

San     Francis,-,. 
Architect  .  .  .None. 
Contractor.  .J.    H.   Lundy. 

COST,   $400 


MO.    Si    ELLIS.      Electric   sign. 

Owner Frank    Werner   Co.,    Prem. 

Architect  . .  .None. 

Contractor. . M olse-Kltnkner    Co.,      1212 
Market,   San   Francisco. 

COST,   $400 

N    MISSION    so  W  Severn 
two    stories    to   present   building. 

owner Howard     Smith.     S02     Kohl 

Bldg..    San    Francisco. 
Architect  ...C,    W     Dickey.   Oakland, 
cork.  COST,    i 


9   EIGHTEENTH    LOO   W   Penn- 
sylvania.      Two-story   and    basement 
frame   (4)   apartments. 
Owner C.    F.    Adams,    300    Pennsyl- 
vania.   San    Francisco. 
Architect  ..  .H.        C.        Baumann.       3"3 
Chronicle  Bldg..  S.  F. 


Contractor.. E     H.    Junssen,    929    Hearst 
3T,   $4500 

H1S41  SW  HIS  AND  TWELFTH. 
Three-story  frame  (9)  apartments 
apartments  and   store. 

Owner V  Penziner.  2981   26th.  S.  F. 

Archtiect  . .  .None. 

Contractor..    Johnson    &    Hatland.    1513 
Churcli,  San  Francisco. 

COST.   $9000 


HI  S3)  S  MAYXARD  50  W  Grant  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

Owner J.    Moriarty. 

Architect  . .  .None. 

Contractor.  .Emil      Nelspn,   560     Jersey, 
San   Francisco. 

COST,   $2000 

(4)18)  E  TWEXTY-THIRD  AVE  275  X 
California.  Two-story  and  basement 
frame  residence. 

Owner C.    A.    Hall,    131S    5th    Ave., 

San    Francisco. 

Architect  .  .  .None. 

Day's    work  COST.    $2900 


E  TWENTY-THIRD  AVE  250 
N  California.  Two-story  and  base- 
ment frame  residence. 

Owner C.    A.    Hall,    131S    5th    Ave., 

San  Francisco. 
Architect  . .  .None. 
Day's    work.  POST.    $2900 


(4188)      N     BUSH     Adj     Mills     Building. 
Terra  cotta  addition  to  Mills  Building 

Owner Ogden   Mills. 

--»rehltect  ... Wills    Polk      &    Co.,      Mer- 
chants'     Exchange      Bldg., 
San   Francisco. 
Contractor.  .Gladding   MCBean      &      Co., 

Crocker   Bldg.,   S.    F. 
Filed   Nov.    15.   '13.      Dated   Oct.    S,   '13. 
Progressive   payments   on    15th    of 

each    month    

Usual    35    days 

TOTAL  COST.    $5000 
i  Surety,    Equitable   Surety 

Co.      Limit.  June   15.   1911.      Forfeit,  $10. 
Plans  and  specifications   filed. 


GLASS        WAINSCOTING        ON 
above. 
Contractor.  .  Hooper  Dombn'nk  Co.,   1813 

Telegraph   Ave.,   Oakland. 
Filed  Nov.    15,    13.'    Dated  Oct.   9,  '13. 

Payments    same    as    above 

TOTAL  COST.  $6600 
Bond,  $3300.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  June 
13.  1914.  Forfeit,  $15.  Plans  and  speci- 
fications filed. 


(41*0)      METAL      PARTITIONS,      FUR- 

ring  and  laXhlng  on  above. 
Contractor.  .National    Lathing    &     Fur- 
ring Go.,  Monadnoek   Bldg., 
San  Francisco. 
Filed  Nov     15.  '13.      Dated  Oct.   7,  '13. 

Payments    .sarin-    as    above 

TOTAL  COST.  $5225 
Bond,  IM12.50.  Surety,  Pacific  Coast 
Casualty  Co.  Limit,  June  15.  1914.  For- 
feit. $15.      Plans  and  specifications  filed. 

(4191)      BRICK    WORK    ON    ABOVE. 

Contractor.  .Farrell     &     It |,      M.     A 

Bldg..  S.  F. 
Filed  Nov.   1  ted   Oct.   I,  '13. 

Payments  bove 

Ti  iTAL  COST,  $10,000 
Bond.  $5000.  Surety,  Pacific  Coast 
Casualty  Co  Un  June  15,  1914  For- 
feit, $20.     Plans  aiii  specifications  filed. 


BUILDING   AND   INDUSTRIAL   NEWb 

■  4192)      PLASTERINl ;    I  IN    A  Bi    1 

Conti  ai  tor.  .  Floodl  erg      &       McCaffery, 

Monadnoek    Bldg..    S.    F. 
Filed  Nov.    15,  '13.      Dated   Oct.   7.  '13. 

Payments    same    as    above 

TOTAL  C<  1ST,  $7000 
Bond.  $3500.  Surety.  Pacific  Coast 
Casualty  Co.  Limit,  June  15,  1911.  For- 
feit, $20.     Plans  and  specifications  filed, 


(4193)  SIDEWALK  LIGHTS  ON  ABOVE 
Contractor.  .P.    H.    Jackson    Co., 

San  Francisco. 
Filed  Nov.  15,  'IS.     Dated  Oct,   10,  '13. 

Payments    same    as    above 

TOTAL  COST,  $S50 
Bond.  $425.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  June  15,  1914. 
Forfeit,  $5.  Plans  an,l  specflcations 
filed. 


c  1191  I      TERRAZZO  WORK  ON"  ABOVE 
Contractor.  .P.      Grassi,       115      Tehama, 

San   Francisco. 
Filed  Nov.   15,  '13.      Dated  Oct.   S,  '13. 

Payments    same    as    above 

TOTAL  COST,  $1700 
Bond,  $S50.  Surety,  Title  Guaranty  & 
Surety  Co.  Limit.  June  15.  1914.  For- 
feit, $5.      "lans  and  specifications  filed. 


>4195)      ORNAMENTAL     IRON       WORK 
on  above. 

Contractor.  .Rudgear-Merle    Co.,    Bay    & 
Stockton,  S.  F. 

Filed   Nov.    15.   '13.      Dated  . 

Payments    same    as    above 

TOTAL  COST,  $9000 
'Bond,  $4500.  Sureties,  A.  E.  anil  R.  A. 
Sbarboro.  Limit,  June  15.  1914.  For- 
feit, $20.     Plans  and  specifications  filed. 

(4196)      CONCRETE        FIREPROOFING 

and  cement  work  on  above. 
Contractor.  .Clinton      Fireproofing     Co., 

Mutual   Bank   Bldg.,  S.  F. 
Filed   Nov.    15,   '13.      Dated   Oct.    7.   '13. 

Payments    same    as    above 

TOTAL  COST,  $13,375 
Bond.  $6687.50.  Surety.  Globe  Indem- 
nity Co.  Limit,  June  15,  1914.  Forfeit, 
$25.      Plans  and   specifications   filed. 

(1197)      PAINTING  ON  ABOVS. 
Contractor.  .J.  H.  Keefe  Co.,  820  O'Far- 

rell,  San  Francisco. 
Filed  Nov.  15,  '13.     Dated  Nov.   13.  '13. 

Payments    same    as    above 

TOTAL  COST,  $3350 
Bond,  $1675.  Surety,  Fidelity  &  Le- 
posit  Co.  of  Maryland.  Limit,  June  15; 
1914.  Forfeit,  none.  Plans  ami  spei  l- 
ftcatlona    filed. 


14198)      HARDWARE    ON    ABOVE. 
Contractor.  .Palace    Hardware    Co.,    581 

Market.    San    Francisco. 
Filed   Nov.    15,  '13.      Dated  Oct.   9,  '13. 

Payments    same    as    above 

TOTAL  COST.  $2050 
Bond,  $1025.  Surety.  Maryland  Casualty 
Co.  Limit,  June  15.  Hill.  Forfeit,  $1". 
Plans   and    specifications    filed. 


(4199)  PLUMPING    ON    ABOVE. 

< "mitractor.  .Petersen- James      Co..      710 

Larkln,  San  Francisco, 
Filed   Nov.   15,  '13.     Dated  Oct.  9,  '13. 

Payments    same    as    above 

TOTAL  COST,  $6275 
'Bond.  $3137.  Surety.  Pacific  Coast 
Casualty  Co.  Limit.  June  15,  1914  For- 
feit,  $15.     Plans  and      pe<    ns   file, I. 

(4200)  ROOFING    AND   SHEET    METAL 
work   on  above. 
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Contractor.  .United    States    .Metal    Pro- 
ducts Co.,  525  Market,  S.  F. 
Filed  Nov.   15,  '13.      Dated  Oct.  9,  '13. 

Payments    same    as    above 

TOTAL  COST,  $2375 
Bond.  $1187.50.  Surety,  The  Title  Guar- 
anty &  Surety  Co.  Limit,  June  15,  1914. 
Forfeit.  $10.  Plans  and  specifications 
filed. 


14201)      BEATING  SYSTEM   ON  ABOVE 
Contractor.  .Mangrum  &  Otter.  561  Mis. 

sion,    San    Francisco. 
Filed   Nov.    15.   '13.      Dated   Oct.    8.   '13. 

Payments    same    as    above 

TOTAL  COST.  $3400 
Bond.  $1700.  Surety,  National  Surety- 
Co.  Limit,  June  15,  1914.  Forfeit,  $10. 
Plans   and   specifications   filed. 


(4202)      ELEVATOR  WORK  ON  ABOVE 
Contractor.  .Otis  Elevator  Co..   Beach   & 

Stockton,  San  Francisco. 
Filed  Nov.   15,  '13.     Dated  Oct.  8,  '13. 

Payments    same   as    above 

TOTAL  COST.  $5700 
Bond,  $2850.  Surety.  National  Surety- 
Co.  Limit,  June  15,  '1914.  Forfeit,  $15. 
Plans  and  specifications  filed. 


(4203)      LIGHTING        FIXTURES        ON 

above. 
Contractor.  .Thomas    Day    Co..    725    Mis- 
sion.   San    Francisco. 
Filed  Nov.  15,  '13.     Dated  Oct.  7,  '13. 

Payments    same    as    above 

TOTAL  COST.  $24S5 
Bond.  $1242.50.  Surety,  Title  Guaranty 
&  Surety  Co.  Limit,  June  15,  1914.  For- 
feit, $10.     Plans  and  specifications   filed. 


(4204)      GLAZING  ON  ABOVE. 
Contractor.  .W.  P.  Fuller  &  Co..  Beale  & 

-Mission,  San  Francisco. 
Filed  Nov.  15,  '13.     Dated  Oct.   9,  '13. 

Payments    same    as    above 

TOTAL  COST,  $3700 
Bond,  $1850.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  June 
15,1914.  Forfeit.  $10.  Plans  and  speci- 
fications  filed. 


(4205)      FURNISH,   INSTALL  AND   SET 

exterior  marble  on   above. 
Contractor.  .Colusa     Sandstone     Co.,     3 

Potrero  Ave.,  S.  F. 
Filed   Nov.   15,  '13.      Dated   Oct.   8,  '13. 

Payments    same    as    above 

TOTAL  COST,  $76S0 
Bond,  $3840.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  June 
15,  1914.  Forfeit,  $20.  Plans  and  speci- 
fications filed. 


1  I  !06)  CARPENTRY  WORK  ON  ABOVE 
Contractor.  .James    L.    McLaughlin,    244 

Kearny,    San    Francisco, 
l-.led  Nov.  15,  '13.     Dated  Oct.  S,  '13. 

Payments    same    as   above 

TOTAL  COST,  $21,000 
Bond,  $10,500.  Surety,  Title  Guaranty 
&  Surety  Co.  Limit,  June  15,  1914. 
Forfeit,  $30.  Plans  and  specifications 
filed. 


(  1207)    ELECTRIC  WIRING  OX  ABOVE 
Contractor.  .The     Turner     Co.,     278    Na- 

toma,   San   Francisco. 
Filed    NoV.    15.   '13.      Dated   Oct.   8.   '13. 

Payments    same    as    above 

TOTAL  COST,  $2795 
Bond,  $1397.50.  Surety.  Aetna  Accident 
&  Liability  (-0.  Limit,  June  15,  1914. 
Foreflt,  none  plans  and  specifications 
tiled. 
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According  to  a  report  made  by  the 
Bureau  of  Building  Inspection  of  the 
Board  of  Public  Works,  records  show 
that  there  were  4730  building  permits 
issued  from  January  1st  to  October  31st. 
1913,  amounting  to  $17,937,939.  This 
amount  is  for  private  buildings  only 
and  does  not  include  the  vast  amount 
of  work  now  being  carried  on  by  the 
Exposition  Company  in  the  Fair 
Grounds   or  any   other  public    wort 


NOTICE  OF  NON-LIABILITY. 

Nov.  10,  1913— LOT  20  BLK  "M"  .Silver 
Terrace.  Homestead  Realty  Co  as 
to  improvements  on  leased  prop- 
erty     


PLANS  FILED  FOR  PUBLIC  LIBRARY 


Bliss  &  Faville.  Architects.  Balboa 
Bldg.,  have  filed  plans  with  the  Bureau 
of  Building  Inspection  of  the  Board  of 
Public  Works  for  the  construction  of 
a  one-story  and  basement  concrete 
library  to  be  erected  by  the  Board  of 
Trustees  of  the  San  Francisco  Library 
on  the  west  line  of  Ninth  Avenue  225 
feet  north  of  Geary  street,  at  a  '-ost  of 
$45,000. 


RELEASE    OF    BUILDING    CONTRACT. 


Nov.  14,  1913 — W  FIFTH  AVE  223  N 
Clement  N  25xW  120.  John  Dowd 
with  T  Roy  Murray.  Released.. 
Nov.    14,    1913 


COMPLETION  NOTICES 


San  Francisco. 

Nov.  S,  1913 — SW  TWENTY-FIRST 
and  Harrison.  Ford  Motor  Co  by 
Clinton  Fireproof  Co  to  B  F  Wood- 
all Oct.    29.    1913 

Nov.  S,  1913— N  CALIFORNIA  77-6 
W  Front  60-8%xN  127-6.  The  Hind 
Estate  Co  to  Butcher  &  Hadley, 
Nov.  4;  H  L  Petersen Nov.   1,  1913 

Nov.  8,  1913 — S  TWENTY-FOURTH 
30  E  Bryant  —  35  S  SO  W  35  N  SO. 
J  A  Rippe  to  Thos  F  Mitchell  &  Son 
Oct.   27.    1913 

Nov.  S,  1913— S  TWENTY-FOURTH 
65  E  Bryant  E  35xS  80.  J  A  Rippe 
to  Jacob  F  Nielsen Nov.   1.   1913 

Nov  v.  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Louis  Friedman 
to  Wilson  Elec  Co  and  Leopold  and 
C  Mollath Nov.   6.  1913 

Nov.  S,  1913— W  JONES  43  N  O'Far- 
rell  N  27-6  W  80  S  5-6  E  5  S  22  E 
75.     S  A   Haas   to   R   Rogers,   Lacey 

Bros,  J  Ste.-r  and   W  L  Bury 

Nov.     1     1913 

Nov.  10,  1913— NW  JACKSON"  AND 
Drumm  N  60xW  60.  Thos  W  Butcher 
to  Jno  M  and  Antone  Lettich  (as 
Lettich    Bros) Nov.    8,    1913 

Nov.      10.     1913  — E     TWENTY-THXRD 
Ave      123    N    California       N 
Margaret  and   George   Mountford   to 
whom  it  may  concern Oct.  3        111 

Nov.    10,    1913— ON    CALIFORNIA    ST. 
side  of  Blk   bounded  by  California, 
Sacramento,   Jones   and    Tayloi 
Grace   Cathedral    Cpn      to   John      G 
Sutton    Co No".    10,    1913 

Nov.  10.  1913 — E  THIRTEENTH  AVE 
250  S  Irving  S  25xE  120.  Florence 
and  Serena  McCarthy  to  whom  It 
may  concern Nov.   10.   1913 

Nov.     10,     1913— SE       TAYLOR      AND 


Geary    E    S7-6xS    137-6.      Clifl 
Co  by  P  J  Walker,  Agts  to  Francis 
Dykes    and     Forsyth     Wickes,     re- 
ceivers  Milliken    Bros.... Nov.    7,    1913 

Nov.  10,  1913 — NW  POST  &  MONT- 
gomery.  The  First  Federal  Trust 
Co  to  Stanquist  &  Forbes. Nov.  7,  '13 

Nov.  10,  1913— SW  SECOND  100  NW 
Townsend  NW  50xSW  160.  Moore 
Invst  Co  to  Farrell  &  Reed. Nov.  S,  '13 

Nov.  10.  1913— E  TWENTY-NINTH 
Ave  200  S  Geary  S  25xE  120.  Adele 
Thias  to  James  Tarbett  and  Fred 
Knott Oct.     30.     1913 

Nov.  10,  1913— S  JACKSON  106  W 
Polk  W  35xS  127-8%.  Susan  A 
Welch  to  J  D  Bell Nov.  7,  1913 

Nov.  11,  1913— NE  MCALLISTER  AND 
Devisadero  N  2oxE  100.  Tbeodor 
Dierks  to  M  Cohen,  Nov.  6;  Henry 
Ernst  &  Son.  Nov.  6;  WO  Peterson 
Nov.    6.    1913 

Nov.  11,  1913 — E  THIRTEENTH  AYE 
[25  N  Kirkham  N  25xE  120.  John 
Bjorkman  and  Oscar  Swanson  to 
whom    it   may   concern.  .Aug.    18,    1913 

Nov.  11,  1913— E  STOCKTON  50  S 
Sutter  E  SOxS  40-S%.  Sierra  In- 
vestment Co  to  Butte  Eng  &  Elec 
Co Nov.     11    ,1913 

Nov.  11,  1913— NE  MCALLISTER  AND 
Devisadero  N  25  —  S  25  W  100. 
Tbeodor  Dierks  to  Hetty  Bros.... 
Nov.    0.    1913 

Nov.  11,  1913— N  BROADWAY  1S3-4 
E  I.arkin  E  91-SxN  137-6.  Chas  J 
U  Koenig  to  whim  it  may  concern 
Nov.    11,    1913 

Nov  11,  1913— S  BUSH  137-6  W  Powell 
S  137-6xW  46.  W  J  O'Brien  to 
Robert  Dewar  &  Son.  Joseph  Her- 
ger,  M  Terranova  &  Co,  Globe  Elec 
Works,  Victor  Eng  Co,  Otis  Elev 
Co,  Guilfoy  Cornice  Works,  Mar- 
shall &  Stearns  &  Co,  P  F  Hend- 
ricks and  Pacific  Structural  Iron 
Works Nov.     11,    1913 

Nov.  11.  1913 — CALIFORNIA  STREET 
side  of  Blk  bded  by  Jones,  Cali- 
fornia, Sacramento  and  Taylor. 
Grace  Cathedral  Corporation  to 
Taylor  &  Goerieke Nov.   1,   1913 

Nov.  12,  1913— W  FIFTEENTH  AVE 
226  S  Anza  S  25xW  137-6.  Robert 
R  Sherman  to  Oscar  W  Thunberg.. 
Nov.    2,    1913 

Nov.  12,  1913— S  JERSEY  111  E 
Church  S  114xE  25-6.  E  P  and 
Emma  Norman  to  J  T  Mclnnis.  . . . 
Sept.    1,   1913 

Nov.  13  ,1913— SW  HARRISON  AND 
21st  W  12".\S  125.  The  Ford  Motor 
Co  to  Clinton  Flreproofing  Co.... 
Oct.    17.    1913 

Nov.  13,  1913 — W  ORD  (Clara  Ave) 
vo;  N  18th  N  2SxW  130.  N  J  Lind 
to  whom   it  may  concern. Nov.   7.   1913 

NOV.  13,  1913— W  THIRTY-FIFTH 
Ave    275    s    Cabrlllo    2"\120.    Thos  J 

Connally    to    Segurson    Bros 

Nov      12.    1913 

Nov.  13,  1913— E  SAN'  GABRIEL  AVE 
75  S  Caplstrano  Ave,  Lot  4  Blk  "B" 
Mission  Terrace.  M  E  Nllsson  to 
N    F    Nilsson Nov.    11.    1913 

Nov.  12.  1913  Nw  C  \i,n-oi:xi  \  & 
Sansome  W  S7-6  N  124-1  E  S7-6  — 
124-1.  Bank  of  California  National 
Ass'n   to   Mahoney    Bros.    0 

Nov.  14,  1913-  NW  TAYLOR  &  POST 
\Y  60xN  30.  B  Hersch  and  B 
Heskins  to  Erode  Iron  Works.... 
Nov.    .".,    1913 

Nov.  14.  1913  — W  COLE  50-9%  N  Car- 
mel  N  25-lxW  100.  Charles  A  and 
Anna  A  Sandegren  to  Parkslde 
Home    Bldg  Co Nov.    11,   1913 

Nov.    14,    1913— NW    BUSH    AND   SAN- 


\   137-6XW  07-6.     Stan. hi.. 
New    Yurk  Belting  &  Packing 

Nov.     S,     1913 

Nov.     14,     1913— SE       TAYLOR       AND 

E   ^7-6xS   137-6.     Clift  Estate 

Co    to    Sibley    Grading    &    Teaming 

Nov.    13,    1913 

Nov.    14,    1913— W    WOODLAND    AVE 

3   Paranssus   25x80;   Lot   44   Blk 

"D,"     Sunset     Heights.       F     S     and 

Florence    B   Sexton    to    P    Hansen.. 

Nov.    10,    1913 

,    1913— SE   TWENTY-SECONn 
and    Bartlett    S    SOxE    125.      John    G 
Klumpke  to  Monson  Bros.. Nov.  8,  '13 
Nov.    14.    1913— N   ELLIS    97-6    W    Ma- 
tt?   40xN   60.     Charles  C  Judson 

Co    to    Mortenson    Constr    Co 

Nov.    6,    1913 


LIENS  FILED 


San    Francisco. 


Nov.    1.    1913— SE    PINE    &    POWELL 

•6xS    60.      John    M    Boscus    and 

Peter  J   Boscus   (as  Boscus  Bros)   vs 

John   H   Bohlig  and  Geo   H  Stoftels 

$2417 

Nov.  ::.  1913— W  SEVENTH  AVE  175 
N  Irving  N  lOOxW  120.     W  P  Fuller 

&    ■  0   vs    E   B   Hallett $552.20 

Nov.    5,      1913  -SW     SANCHEZ      AND 

beth    25    on    Sanchez    and    101-9 

on  Elizabeth.     J  B  Ayres  vs  Martha 

Anderson   and   A   W    Burnett   as    1 A 

W    Burnett    &    Co) $146.35 

1913 — E  LARKIN  \7-6  N 
Broadway  N  25xE  137-6.  The  Gas 
Appliance   Sales   Co.    of   America    vs 

\  in    I  "on $40 

913— .NE  CALIFORNIA  AND 
Van  Ness  Ave  N  142-3U  E  137-8  S 
l-S»tf  W  37-6  S  137-6.  City  Supply 
Co  cpn  vs  Chas  Peterson  and  Geo 
I'  Rupp  as  (Peterson,  Rupp  &  Co). 
11  i-  Pendleton,  W  F  Cordes,  Brad- 
bury   Estate    Invst    Co    and    Royal 

Invst   Co    $22S 

N.v     7.    1913— SW    HYDE    &    BROAD- 

way     W     62-6xS    77-6.         James      J 

.Margaret    Slavin    Keefe 

and    Maty    Slavin    $150 

Nov.  7.  1913— NW"  POST  AND  VAN 
Ness  Ave  N  120x\V  159.  Taylor  &, 
Co  vs   LinJgren   '"-   and  The   Hecht 

Invst     Co $1155.50 

Nov  \  1913— S  EIGHTEENTH  110  E 
Dolores  E  23  S  112  W  8  S  45  W 
20  N  157.  American  Paint  &  Dry 
Co  vs  Theresa  D  Murphy. 
Frank  Ennis  and  John  H  McGlvem, 
a  Dwyer,  E  M  Hofmann  and 
Sam    Newman   and    M    A    Blair.  .$28.06 

1913— SE  BAKER  AND  FIL- 
bert  S  25xE  100.  Johann  Dlckmann 
vs  .lane  L.  Thos  F,  Jno  A,  Geo  E. 
Charlotte  W,  Margaret,  John  and 
P  J  Gavin,   Adm  Est  Jno  H  Dwyer. 

deed     $24.50 

1913— S  CARL  155   E  Wlllaid 

F.    25xS    137-6.         J    M    Enyeurt      vs 

•  1     mil  Nellie  Bond  and  Wm 

Kingsbury     $80 

Nov.    13    .1913— NE    BUSH    &    GRANT 

I  '  \  \    77-C.      American    Paint 

&  it     ' '. dor  Co  vs  Louis  Friedman, 

Wm    Van    Herrlck    and    M    Mushkin 

$39.87 

"'13.1      SE    PINK   &    POWELL 
cS    10  I  lonald    Muwat      vs 

.1    II    Bohlig  and   Geo   H  Stoffels 

$4010.13 

1913   -W     PILX.MI  IRE     10    S 

1     9     50xW     80         ■'  Is    & 

■  1.  $328.69;  Dempsey  Lumber 
Co,       $161.48    vs      California       Steel 


2S 

Monolitl  li  Co.  V  U  Virgilio  &  Co 
(.co-pat  ineis..iy>  and  Jo.,n  Hession 
Nov.  14.  1913— SE  PINE  &  POWELL 
E  68-6x9  ^0.  Petersen-James  Co  vs 
John  H  Bohlig  and  George  H 
Stoffels     *250 


OAKLAND  AND  ALAMEDA 

RESIDENCE  —  2  storj  and  base, 
ftame.  Cost  not  stated.  Berkeley,  Ala- 
meda Co.,  Cal.  Architect,  John  Hudson 
Thomas,  First  National  Bank  Bldg'., 
Berkeley.  Owner,  Miss  Jeanne  Winter- 
mute.     The  dwelling  will   be  erected   in 

iremon!  Tract  and  has  been  de- 
signed   to   contain    seven     r ns,     bath 

and  sleeping  porch.  Interior  finish  will 
i  e  of  pine  and  hardwood.  Oak  floors 
will  be  used  in  the  principal  rooms, 
mere  will  be  furnace  heat  and  open 
lire  places.  Mantels  will  be  of  tile  or 
brick.  Automatic  water  heater  will  be 
installed.     Exterior  of  the  dwelling  will 

ered  with  shakes  and  shingles. 
Plans  are  nearly  complete  and  figures 
will    be    called    for    shortly. 

RESIDENCE  —  -  story  and  base, 
frame,  $2,500.  Berkeley.  Alameda  Co., 
Cal.  Architect,  none.  Owners,  Patrick- 
Nelson  Co.!  2011  Shattuck  aye.,  Berke- 
ley This  dwelling,  which  is  to  be 
ere  led  in  Thousand  Oaks  Park,  will 
in  mii  seven  rooms,  bath  and  sleeping 
Interior  will  he  handsomely 
finished  in  pine  and  redwood.  Oak  floors 
will   be   used   in    the  living   room,  dining 

m    and   den.      There    will    he    furnace 

heat  ad  open  fire  places.  .Mantels  will 
be  of  brick.  Tile  wainscot  will  be  used 
in  the  bath  room  and  kitchen  An  au- 
water  heater  will  he  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  the  owners  will 
do    the    work    by    Day    Labor. 

KKSIDENCES.  —  2  2-story  and  base, 
frame.  $4,000  each.  Berkeley,  Alameda 
Co.,  Cal.  Architect,  none.  Owners,  In- 
terurban  Home  Builders,  The.  Alameda 
and  Solano  ave..  Berkeley.  This  firm 
will  shortly  start  construction  on  two 
handsome    dwellings,    each    of    which    is 

i.un   seven   rooms  and    which    will 

■:.-d  in  the  Northbrae  Tract.  In- 
teriors will  be  finished  in  pine  and  red- 

■■.  itli  oak  floors  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  be  of  tile 
ami     l.i ick.       Bath    rooms    and    kitchens 

ave  tile  wainscot.  Automatic 
water  heater  will  be  installed.  Exter- 
ed  with  cement  plas- 
metal  lath.  Plans  are  in  the 
Hands  of  tic  owners  and  the  work  will 
he  done  by  Day  Labor.  Material  figures 
ar  -    mow    I  elng    i  iken, 

RjiSIDENCES  2  2-story  and  base. 
frame.  $.".,7.".o  each.  Berkeley.  Alameda 
Co„  ''a!  Architect,  none.  Owners, 
Patrick-Nelson  Co..  2011  Shattuck  ave.. 
"erkele  'i  i  louses  will  lie  erected 
on  Sierra  street  ami  have  i.een  de- 
■  ii  i  ■.■.in  dwellings  with 
l-ath  and  sleeping  porches.  Interiors 
will  be  finished  in  pine,  white  enamel 
and  seine  hardwood.  Oak  floors  will  lie 
used  ir.  There  will 

be  furnace  heal  and  open  lire  places 
Mantels  will  b(  ol  til.  or  brick.  Tile 
wainSCOUng  will  le  used  in  tine  bath 
i  '.'.in  -      and  Ant. una  I  ic     water 

w.i  ..lied.   Exteriors  will 

be  covered  w I        emenl  plaster  on  metal 
lath.   Plans  are  complete   and   the  own- 
ers  will   do   the    ...  ..ik    by    Day    Labor. 
BUNGALOWS      6    1  Vi    story    and    base, 
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Lame,  $2,700  each.  Berkeley,  Alamed  i 
Co.,  Cal.  Architect,  none.  Owners,  In- 
terurban  Home  Builders.  The,  Alameda 
and  Solano  ave..  Berkeley.  These  houses 
will  be  erected  in  the  Northbrae  Tract 
and  each  will  contain  six  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
be  largely  of  pine.  Oak  floors  will  be 
used  in  the  principal  rooms.  There  will 
he  open  fire  places  and  tile  or  brick 
mantels  in  the  living  rooms.  Bath  rooms 
and  kitchens  will  have  tile  wainscot. 
Exteriors  will  be  covered  with  cement 
plaster,  shingles  and  rustic.  Plans  are 
complete  and  work  will  he  done  bj  Daj 
Labor.    Bids    on    materials    are    wanted. 

BUNGALOW  —  1  story  and  base, 
frame.  $3,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owners.  Patrick- 
Nelson  Co.,  2011  Shattuck  ave.,  Berke- 
ley. The  dwelling  will  be  erected  on 
Sierra  street  in  Northbrae  and  will  con- 
tain six  rooms,  bath  and  sleeping 
porch.  Interior  will  be  finished  in  pine 
and  hardwood  veneer.  Oak  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  a 
large  open  fire  place  in  the  living  room 
Willi  brick  mantel.  Bath  room  will 
have  tile  wainscot.  An  automatic 
water  heater  will  be  installed.  Exter- 
ior of  the  house  will  lie  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  he  done 
by    Day    Labor. 

RESIDENCE  —  2  story  and  base. 
frame,  $10,000.  Oakland.  Cal.  Archi- 
tect, C.  W.  McCall.  Central  Bank  Bldg.. 
Oakland.  Owner's  name  withheld.  The 
dwelling  will  be  erected  in  Adams  Point 
and  has  been  designed  for  a  nine  room 
house  with  several  badis  and  sleeping 
porch.  Interior  finish  will  be  of  Pine 
and  hardwoods.  Oak  floors  will  be  used 
in  tlie  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile  and  brick.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  Automatic  water  heater 
will  be  installed.  Exterior  of  the  dwell- 
ing will  he  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  now  being 
prepared. 

IU'NGALiiW  —  1  story  and  base, 
frame,  $2.7".o.  Berkeley.  Alameda  Co., 
Cal,  Architect,  none.  Owners.  Patrick- 
elson  Co..  2011  Shattuck  avenue,  Berke- 
ley. Tlie  house  will  he  erected  on  So- 
noma ave.,  and  has  been  designed  to 
contain  six  rooms,  bath  and  sleeping 
porch.  Interior  will  he  finished  largely 
in  pine  with  oak  floors  in  the  living 
and  dining  room.  Tile  wainscoting  will 
be  used  in  the  bath  room  and  kitchen. 
Exterior  of  (he  house  will  he  covered 
with  cement  plaster  on  nu.al  lath. 
Plans  are  complete  and  work  will  be 
done    by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
ftaine,  $4,500.  Berkeley,  Alameda  Co., 
I'al.  Architect.  Julia  Morgan,  Mer- 
chants' Exchange  Bldg.,  S.  F.  Owner, 
T.  S.  Mathis.  The  dwelling  will  he 
elected  on  Cedar  street  and  has  been 
designed  for  a  seven  room  house  with 
ha  t  h     and     sleeping     p.,i  ,h  .      I  nteriur     tin 

ish  will  i.e  of  i>ine  and  hardwoods.  Oak 
floors  win  i.e  used  in  the  principal 
rooms.  Plans  provide  for  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of   brick   oi-   tile.     Tile   wainscot    will    he 

USed       In       Hi''       hath       I. ...Ill         nil. I         kitchen. 

An  automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  dwelling  will 
i.e  covered  with  cement  plaster  on 
metal   lath.    Plans  are  complete  and   the 
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t.urk    will    be    dune    i.\     Dai    Labor. 

RESIDENCE  —  2  story  and  base, 
I,  ame,  $4,000.  Oakland,  Cal.  Architect, 
i'.  W.  McCall,  Central  Bank  Bldg.,  Oak- 
hind.  Owner's  name  withheld.  The 
dwelling  will  be  erected  on  Walla  Vista 
avenue  and  has  been  designed  for  a 
seven  room  house  with  hath  and  sleep- 
ing porch.  Interior  finish  will  be  large- 
Ij  id'  pine.  Hardwood  floors  will  he 
used  in  the  principal  rooms.  There 
will  he  furnace  heat.  A  large  open  fire 
place  with  brick  or  tile  mantel  will  be 
used  in  the  living  room.  An  auto- 
matic water  heater  will  be  installed. 
Tile  wainscot  will  be  used  in  tlie  bath 
room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Berkeley,  Alameda  Co., 
i'al.  Architect,  none.  Owners,  Patrick- 
Nelson  Co.,  2011  Shattuck  ave.,  Berke- 
ley. The  dwelling,  designed  for  a  seven 
loom  house,  will  be  erected  at  the 
northeast  corner  of  Sonoma  and  Sierra 
streets.  Interior  will  he  finished  in 
pine  with  some  hardwood  veneer  and 
white  enamel.  Oak  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  he  furnace 
heat  and  open  fire  places.  .Mantels  will 
be  of  brick  or  tile.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
is  specified  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
he  covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will   be  done  by    Day   Labor. 

RESIDENCE  —  2  story  and  base, 
flame.  $6,000.  Oakland,  Cal.  Architect. 
C.  W.  McCall.  Central  Bank  Bldg.,  Oak- 
land. Owner's  name  withheld.  The 
dwelling  will  be  erected  on  Calmar  ave- 
nue and  has  been  designed  to  contain 
eight  looms,  baths  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  hard- 
wood ad  white  enamel.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  furnace  heat,  vacuum  cleaning 
and  an  automatic  water  heater.  Large 
open  fire  places  with  brick  or  tile  man- 
tels will  be  used  in  several  of  the 
rooms.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Exterior 
of  the  dwelling  will  be  covered  witn 
iTini'iil  plaster  on  metal  lath.  Plans 
are  being  prepartd 

KKS1DENCE  —  2  story  and  base. 
frame,  $4,500.  Piedmont.  Alameda  Co.. 
Cal.  Architect,  ( '.  W.  McCall,  Central 
Bank  Bldg.,  Oakland  Owner's  name 
withheld.  Tlie  dwelling  will  be  erect- 
ed on  Mountain  View  ave.  and  has  been 
designed  to  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
he  largely  of  pine  with  some  oak  veneer 
in  the  dining  room.  Hardwood  floors 
will  he  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
in.  places.  Mantels  will  be  of  brick 
and  tile.  Tile  wainscot  will  be  used 
in  the  hath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  house  will  be 
covered  with  cement  plaster  on  metal 
lath.      Plans   are    now    being   prepared. 

RESIDECE  —  1%  story  and  base, 
frame.  Cost  not  slated.  Berkeley.  Ala- 
meda    <'o.,     Cal.       Architect.      Frank      S. 

I  M.i,     ill?    Arch     street,     Berkeley. 

Owner,  Mrs.  A.  T.  Burns.  The  dwelling, 
designed    for    a    six    room     house     with 
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bath  anil  sleeping  porch,  will  be  erecl 
ed  In  the  Claremont  Tract.  Interior 
will  be  finished  in  pirn-  ami  redwood. 
Hardwood  Hours  will  he  use, I  in  the  liv- 
ing room,  dining  room  and  reception 
hall.      There    will    be    furnace    heat    and 

an    open    fire    place.    Mantel    will    I t 

brick  or  tile.  An  automatic  water 
heater  will  he  installed.  Tile  wainscot 
will  be  used  In  the  hath  room  and 
kitchen.  Exterior  of  the  house  will  lie 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 

RESIDENCE  —  2  story  and  base. 
frame,  $3,000  Berkeley,  Alameda  Co., 
Cal.  Architect,  none.  Owner.  \\  G. 
Appleton,  First  .National  Bank  Bldg., 
Berkeley.  The  dwelling  will  contain 
seven  rooms  and  bath.  Interior  finish 
will  be  largely  of  pine  with  some  hard- 
wood veneer.  Oak  floors  will  he  used 
in  the  principal  rooms.  The  plans  pro- 
vide for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or  brick. 
Tile  wainscot  will  be  used  in  the 
kitchen  and  bath  rooms.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  hands  of  the  owner 
Who  will  do  the  work  by  Day  Labor. 
Materials   are   now    being   purchased 

RESIDBCE  —  2  storj  and  base, 
frame.  $5,000.  Berkeley.  Alameda  Co., 
Cal.  Architect,  none.  Owners.  Patrick- 
Nelson  Co.,  2011  Shattuck  ave..  Berke- 
ley. The  dwelling  will  be  erected  ai 
the  corner  of  Sonoma  and  Tulare  ave- 
nue and  lias  been  designed  for  an  eight 
room  house  with  bath  and  sleeping 
porch.  Interior  finish  will  be  largely  of 
pine.  Oak  floors  will  be  used  in  the 
principal  rooms.  There  will  be  furnace 
heat  and  a  large  open  fire  place.  Man- 
tel will  be  nf  brick  or  tile.  Tile  wains- 
cot will  be  used  in  the  bath  and  kitchen. 
An  automatic  water  heater  will  be  In- 
Stalled.  Exterior  of  the  house  will  be 
covered  with  cement  plastei  or  metal 
lath  Plans  are  complete  and  the  work 
will    lie    done    by    Day    Labor. 

BUNGALi  IW  —  1  stun  and  base. 
frame.  $2,000.  San  Leandro  Mamede 
Co.,  Cal.  Architect,  Erwin  Schapfer, 
Albany  Block,  Oakland.  Owner,  Emil 
Sforz.  The  dwelling  has  been  designed 
for  a  five  room  I se  with  bath.  In- 
terior finish  will  he  of  pine  Oak  Hours 
will  be  used  in  the  living  and  lining 
re.  ms.  There  will  he  i  large  open 
lire  place  in  the  living  room  with  a 
hi  irk  or  tile  mantel.     Tile  wainscot   will 

re    used    in    the   hath    r n    and    kitchen. 

Exterior    of    the    house    will    he    covered 

\\  ith    shingles.      Plans   i nplete   and 

in  tie  hands  of  the  ownei  who  will  do 
the  «  oi  k  by  Day  Labor  Ml  m  iterials 
i-i  <•   now    being   purchased. 

RESIDENCES  — 3    2-sto-rj     and     base 

i:. $4,500  each.     Piedmont.   Alameda 

■  'n  ,  Cal.  Architect,  Cla  tide  B  Barton, 
Security  Hank  Bldg..  Oakland  Owner, 
II.  P.  Houston.  T  •  will  be 
erected  in  Piedmont  Manor  and  each 
lias  been  designed  to  contain  seven 
r ns.  hath  and  sleeping  porch.  Inter- 
iors   will    be    finished    in    pine,    i  edw I 

and  some  hardwood  veneei  Oak  Doors 
will  be  used  in  the  principal  rooms. 
Tlee  will  be  furnace  heal  and  open 
lire  places.  Mantels  will  he  of  brick 
and  i  e  Automatic  watei  heaters  will 
:e  installed.  Tile  wainse.it  will  be  used 
in    t'  e    hath    rooms    and    kiti  hi  n  Ex 
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teiio.s    w  ill    ;  e    cov<  re  I     wit ;      cemenl 
plaster  on   metal   lath.      Plans   are 
prepared.       When     complete      the      work 
will   probably    be   done   by    Day    I 

RESIDENCE  -  2  storj  and  base, 
frame.  $5,000.  Berkeley.  Alameda  Co., 
(Ml.  Architect,  none.  Owners.  Patrick- 
Nelson  Co.,  2011  Shattuck  avenue,  Oak 
land  The  dwelling  will  be  erected  at 
the  northeast  corner  of  Sonoma  and 
Ventura  avenue  and  has  been  designed 
to  contain  eight  rooms,  baths  and  sleep- 
ing porch.  Interior  will  be  finished  in 
pine,  white  enamel  and  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
living,  dining  room  and  reception  hall. 
There  will  be  furnace  heat.  Open  lire 
pi. ues  and  brick  or  tile  mantels  will  be 
used  iii  I  he  principal  rooms.  Plans  pro- 
vide for  an  automatic  water  heater. 
Tile  wainscot  will  lie  used  in  the  baths 
and  kitchen.  Exterior  of  the  house  will 
in  covered  with  cement  plaster  on  metal 
lath.  Plans  are  being  prepared  and 
when  complete  work  will  be  done  by 
Day    Labor. 

APARTMENT  K.UUSE  —  4  story  and 
lase.  brick  and  steel.  Cost  not  stated 
Oakland,  ("al.  Architects,  Rousseau  and 
Rousseau.  Monadnock  Bldg,.  s  K.  Own- 
er, F.  G.  Baird.  The  building  will  be 
erected  on  the  west  side  of  Oak  street 
between  14th  and  loth  streets  and  will 
have  a  frontage  of  50  feet  and  a  depth 
of  150  feet.  The  building  has  been  de- 
signed  lo  contain  a  total  of  75  rooms 
Which  will  be  arranged  in  suites  of 
two.  three  and  four  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
bath    rooms.      Interior    finish    will    be    of 

pine,      redwood     and       some       bardw I 

veneer.  Hardwood  doors  will  be  used 
in  the  principal  rooms.  There  w  ill  be 
steam  heat,  an  automatic  elevator,  a 
hot  water  supply  and  vacuum  cleaning 
system.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  En- 
trance will  he  finished  in  marble  and 
tile.  Exterior  of  the  building  will  be 
faced  with  pressed  brick  Plans  are 
1  eing    prepared. 

JAIL  PLUMBING  AND  EQUIPMENT 
— Cost  not  stated.  Oakland.  Cal.  Ar- 
cl  itects,  Palmer,  llornhosiel  and  .tones. 
New  York  City,  associated  with  .1.  .1. 
Donovan.  Security  Bank  Bldg..  Oakland 
Owner,  Citj  of  Oakland.  Bids  are  being 
•  tiled  for  on  the  plumbing  for  the  ''it\ 
Jail,  located  in  the  new  City  Hall  build- 
ing. Bids  will  be  opened  on  November 
20th.  Plans  and  specifications  ran  he 
secured   from   the  supervising  ar< 

.1.    .1.     I v  an.    s,i  ii  Tit  \      Bank      Bid:;.. 

Oakland.  An  official  proposal  appears 
in    another   column    of    this    issue. 

HOTEL  HEATING  SYSTEM  Cost  not 
- 1. nod  1 1  ikland.  t'al.  Architect  Fred 
D.  Voorhees.  Central  Bank  Bldg..  <  la  k  - 
land  Owner.  II.  A,  Powell  Plans  an 
complete    and    figures    are     now      being 

■  ailed  for  the  installation  of  a  steam 
he  '  I  ing    SJ  stem     111     the     li',\      SI   1  ell     -tm  ) 

and     basement     brick      and      steel 

building   which   is  now   under  c itrui 

i  ion  a  I  I  he  corner  of  I  31  h  and  Webster 
si '  eel  s      l  'la  ns  a  la t  for  figui  • 

:  nl  "i  ma  lion  as  to  the  -  \  stem  I  a  n  he  se- 
.    111  ed      I'roin      Hie      arCh  Heel 

THEATRE  hiss   A 

construction.    $100,000.       Berkeley,    Ala- 
meda  Co.,  Cal.      Ai.  hitect,    \     w 
o dm,.    Merchants'    National    Bai  I 
S     F      ( iwners,   Willi  i  mson  and  Mason 
Ti  i-     ,•.  oi  k     ha  -     beei I  oi 
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I  -  lie  e  when  the  architect  w  as  Bret 
commissioned  to  prepare  the  plans. 
Working  drawings  are  complete  and 
are  being  taken.  The  building 
will  be  erected  on  the  west  side  of 
-  mink  avenue  south  ,,f  University 
covering  an  area  of  60  by  125  feet, 
in.  lion   will   be   fireproof   through- 

"iii     with     reinforced     i crete     walls. 

II s    and    roof   slabs.       Interior    will    be 

finished  in  metal  and  hardwoods  with 
considerable  ornamental  plaster.  There 
will  lie  steam  heat  ami  a  modern  sys- 
ii t  ventilation.  The  main  audi- 
torium ano  galleiies  will  have  a  com- 
bined seating  capacity  of  2000  people. 
Exterior  of  the  building  will  be  faced 
wiih  cement  plaster.  The  building 
has  been  leased  for  a  long  term  of 
year?  ••■  the  Turner  and  Dahnken  Cir- 
cuit, 


NOTICE      OF      NON-RESPONSIBILITY. 


1913- 


-LOT  3  BLK  11  Ma|i 
Fourth  Ave  Heights.  Okd.  Alta 
Piedmont  Land  Co  as  to  improve- 
ments   on    leased    property    


Building   Contracts  Awarded 
Oakland. 


No.        Owner                      Contractor  Ami, 

3298  Merlina      Waddell  400 

3299  Swalley     Swalley  500 

1300     Neihken     Nethken  5" 

3303      Morgenson    . . . . Morgenson  2500 

3302     Azevedo     .Silva  1200 

3310  Bliss     Burritt  5000 

331 1  Burns     lone.  am 

"ill-      Peterson      Peterson  11500 

33 1 3      White     Corbett  500 

331  I       Harris      Hudson  27011 

3315      Wagner     Wilkins  inn 

3317  Univ    Cal    Stone  1800 

3318  Lombard     Lombard  1500 

3319  Enyart    Stand    Bldg  2  1 7 -. 

3320  Peterson      Peterson  2500 

3321  Sommarstrom     Owner  10000 

11322      Painter     Burnett  2500 

I  lellman     Van    Sanl  1300 

Gosszo     Molunan  1700 

1330      Koenig    Okd     Bldg  600 

3331      Nichols      Nichols  1500 

Kick     Kick  Hum 

3334      Engdahl    Bellefontaine  2180 

1'.  '       llineli       Leganll  22115 

3336      Enyart    ....        Stand    Bldg  2200 

ill.      Taber     Taber  12(10 

3338  Carlston      Leiter  isoim 

3339  Schnebly      Owner  4000 

1340      I. each     Schley  6200 

mill     Pa.     Theatres     -.Brum  field  .1000 

3    16      Settler    Settler  £250 

3347      Brand      Mien  2500 

334S     Sunset    Lumber    ....Owner  45n 

Vickev     Vhkev  2500 

3350  Kirkland     McWilliams  isnn 

3351  Wigmore     Weit/.el  20On 

Vlacklnnon    Maloon  v»" 

3353  Goldberg     Wilson     Ron 

3354  Powell    Newcomb  289$ 

(3298)      NO.    9389    "B,"    Oakland.  Tank 

I       line 

Owner las.    Merlina,    Premises. 

\  i.i  Itect  .  .  .None. 

Contractor.. R.  P.  Waddell.   lull   Frank- 
lin, Oakland, 

COST.    $4  no 


i91      SE  CHENEY   AVE  &    UAhKH'l 
Ave.     Oakland.      Oarage. 

i  win: ii.    m,    Swalley,    7 15    Grand 

Ave.,  ( iikland. 
A  rehiteet  .  .  .  .None, 

work.  c<  ist.   $ 

NO     8953     BROWN    AYK..    Oak- 
land      One-storj     3-room    dwelling. 

I  iw  net- Nethken    &    MeMahoii,    Pi  em 

•1  Nolle 

Contractor.  ,H.   Notl  k«n     Premises 

COST.    $5oh 
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Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Jusl:  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


S  ARLINGTON  AVE  412  E 
Talk.  Oakland.  One-story  5-room 
dwelling. 

Owner Morgenson    Bros.,    554    C3rd, 

land, 
Architect 
Day's   work.  d  'ST,   $2500 


I  iwner L.  T.  White,  Premises. 

Architect  . .  .None. 

Contractor.  .Corbett       &    Bayliss,       1110 
Franklin,   ( lakland. 

COST,   $500 


W  SEVENTY-SIXTH  AVE  1""" 
S  E-llth,  Oakland.  One-story  5-room 
dwelling'. 

Owner lullio     Azevedo,     1262     76th 

Ave.,  <  lakland. 
Architect  . .  .None. 

Contractor.  .. I.    R.   Silva,   1615   84th   Ave., 
Oak    :  COST,    $1200 


(3314)  W  WOODRUFF  AVE  240  S 
Hampel,  Oakland.  One-story  7-room 
dwelling. 

Owner Harris    &    Hudson,    1957    E- 

38th,   Oakland. 

Architect  .  .  .  None. 

Day's    work.  COST.    $2700 


Wednesday  November  19, 1913. 

Architect  .  .  .None. 

Contractor.  .Standard    Bldg.    Co.,    5670 
Oak  Grove  Ave.,  Oakland. 

COST,   $24  75 


'.V       Monti-:    75    N    Pala      Ave., 
i  ory    frame   residence 

Owner W.    S.    Bits       3   64    Jackson, 

San 
Architect  .  .  .  Bliss      &      F  i  ■.  ille,    Balboa 
i  ■  a  ncisco. 
tor.  .0.  I..  l:i ii  i  in,   [27  63rd,  Okd. 
COST,    $5000 


(3315)      NO.     HI     FOURTEENTH,    Oak- 
land.     Alterations. 

Owner Wagner  &   Push,  1519  Alice 

i  lakland. 
Architect  .  .  .None. 

Contractor.  .C    W.    Wilklns,    1931     12th, 
I i.ikland. 

COST,     $100 


U31  1  i      NO     5734    HARMON    AVE  ,   oak- 
land.     Alter  and  add 
Owner Mrs.   Burns,   Premises. 

Contrai  •■  Bra         >829     Lawton 

Avi       Oakland 

i 'i  ist.  $500 


i3:;i2>      S  BOULEVARD  200   W  55th  Ave 

Oakland.  -I  wig. 

Owner T.       S.  Peti  I                 2035  'A 

Architect  .  .  .  Noni 

i            work.  '•'  IST,  $2.'.on 

(3313)     NO,   96    e-'i  '  ELF  rii.  Oakland. 
Alterations. 


(3317)  r.    SIXTY-SIXTH     AVE    in    the 
Marsh,  Oakland,     llog  serum  station. 

On  ner Universil  y       or    Ca  lifornia, 

Bei  keley. 
Architect  .  .  .None. 
Contractor.  .E.   P.   Stone,    1212   Carrlson, 

Bi  i  keley.  C<  1ST,    $4800 

(3318)  E  FORTIETH    AVE  30  S   10 - 1 7 1 1 1 
Oakland      One-story    l-room  dwlg. 

Owner Howard     I!.     Lombard,     602 

E-15th,  Oakland. 
I , ■,  ,,  ji  eel        None. 
Day's   work,  COST,   $1500 


(3319)      N     BROOKDALE     AVE     200     W 
Peralta    Ave.,   Oakland.     One-story   5- 

i  mum    ila  .lling. 

owner Miss  Gertrude   Bnyart,  3020 

Brookdale    Ave.,    Oakland. 


(3320)  NW  BELVEDERE  &  TRASK 
Ave.,  Oakland.  One  and  one-half-story 
6-room    dwelling. 

Owner T.       S.       Peterson,       2035  M 

Parker,  Berkeley. 

Architect  .  .  .None. 

I  ia  i  's   work.  COST,   $2500 


3321)      W    ALICE    near    loth,    Oakland. 

Three-story   84-ro frame  arm  brick 

veneer    apartment    bcusc. 

i\\  ner Sommarstrom       Investment 

Co.,    202    H-12th,    Oakland. 
\n  hileit  ..  .Clay       N.    Burrell,      Albany 

Block,    Oakland. 
Day's  work.  COST,  $40,000 


(3322)  DOT  15  BLK  "B"  -Map  Scenic 
Boulevard  Knoll,  Oakland.  All  work 
for  one-story   5-room  dwelling. 

owner John  W.  Painter,  1079   12th, 

Oakland. 
Architect  . .  .None. 
Contractor.  .F.    L.    Burnett,    745    Aileen, 

Oakland. 
Filed  Nov.  11,  '13.     Dated  Nov.  3,  '13. 

Frame    up    $025 

Rough    coat    plaster    on 625 

Standing    finish    on 625 

Completed    and    accepted 625 

TOTAL  COST,  $2500 
Bond,  none  Limit,  90  days.  Forfeit, 
none.      Plans   and    specifications   filed. 

(3323)  TRACT  LAND  ON  E  line  Foot- 
hill Boulevard  beginning  at  108th 
Ave.,  Oakland.  Carpenter  work, 
tinting,  painting,  etc.,  involved  in 
alterations   to   two-story   dwelling. 

Owner I.      W.    Hellman    Jr.,      Care 

Union   Trust   Co.,   S.   F. 
Architect  ..  .Frederick  H.   Meyer,   Bank- 
ers' Invst.  Bldg.,  S.  F. 
Contractor.  .R.    H.    Van    Sant,     1st    Na- 
tional   Bank    Bldg,    Okd. 
Filed  Nov.  11,  '13.     Dated  Oct.  31,  '13. 

1st  day   of  each    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $4300 
Bond,  $21.".ii-  Surety,  National  Surety 
Co.  Limit,  05  days.  Forfeit,  none. 
Plans  and   specifications   filed. 


(3329)  S   SIXTY-FIFTH   80  W   Herzog. 
(lakland.     Two-story   5-room   dwelling. 
Owner G.  Gozzo,  132  Gasper  Place, 

San  Francisco, 
Architect  .  .  .None. 
Contractor..!..    Molunari    and    Lie   Lucia, 

061  Greenwich,  S.  F. 

COST,    $17ii(i 

(3330)  NO.  7^7   ALCATRAZ  AVE.,  Oak- 
land.    Alterations  and  repairs. 

Owner H.    M,    Louise    Koenig,    445 

Oakland  Ave.,  Oakland. 

Architect  .  .  .None. 

Contractor.  .Oakland    Bldg.   &  Invst.  Co. 
Bacon  Bldg.,  Oakland. 

COST,    $600 


(3331)  E  COLLEGE  AVE  49  S  Shatter 
Ave.,   Oakland      One-story   stores. 

Owner M.    D.      Nichols,     338     6,'lrd. 

Oakland. 
Arch  Itect  .  .  .None. 
Hays   work.  cost,   $1500 

(3332)  N  DAVIS  300  E  Bray  Ave..  Oak- 
land.     Two-story  5-room   dwelling. 

Owner Gerhard    Kick,    3428   Davis, 

Oakland. 


Wednesday  November  19,  lain. 

Architect  ..  .1*    F.    Hyde,    lsl      National 

Bank   Bldg.,  Oak 
Day's  work.  i     >st,  $1000 

I      LOT    12    BLK     11     High  Slap 

Clinton,  Oakland.     All   work    for   two- 
story    rive-room    dwelling. 

Owner Miss   Augusta   Engao]    ilOn- 

gdah!),   Oakland. 

Architect. .  .None. 

Contractor.  .Angus  J.  Bellefontaine,  Okd 

Filed  Nov.  1-'.  "13.     Dated  No\     [2,  '13. 

Framed      14 

White   coated    i, 

Completed     ^ 

Usual     35     days yt 

TOTAL  COST.   $2180 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 

(3335)  S  WESLEY  AVE  164.65  W 
Newton  Ave  W  Sox.-:  :>:..;.  Oakland. 
All  work  except  labor  for  lathing  and 
plastering    for    one-story    dwelling. 

Owner Joseph       T.       Hinch,       1512 

Broadway.  Oakland. 

Architect.  .  .None. 

Contractor.  .Oliver    Legault,    3136    West. 
Oakland. 

Filed  Nov.  12,  '13.     Dated  Aug.  30,  '13. 

Frame    up    i& 

B,own    coated    | , 

Completed   and   accepted % 

Usual    35    days 14 

TOTAL   C<>ST.    $2235 

Bond,    none.      Limit,    70    days       Forfeit, 

none.     Plans  and  specifications  riled. 


(3336)      X    FOREST    140   W  1  \w 

\Y     r.nxN    170.30,    Oakland.      All    work 
tor   one-story   5-room   dwelling. 

Owner Gertrude    M.     Enya:         1020 

Brookdale    Ave.,    Oakland. 

Architect. .  .None. 

Contractor.  .Standard    Bldg.    Co.,      5670 
Oak  Grove.  Oaki 

Filed  Nov.   12.  '13.     Dated  Nov.   S,  '13. 

Frame    up    $400 

Brown  coated    400 

Completed    400 

Usual    35    days 1000 

TOTAL    Cl  'ST.    $2200 

Bond,    none.      Limit.    50    days.      Forfeit, 

$1.       Plans    and    specific   tions.    none. 


(3337  i      s    SCHOOL      360    W      Fruitvale 
Ave.,      Oakland.        One-stor;        i-room 

dwelling. 

owner .Miss      Madgi  i  1846 

Fruitvale    Avi   .    Oak]  ind. 

Architect  .  .  .None. 

Contractor.  .A.  C.  Taber.  1S46  Fruit- 
vale   Ave.,   i  lakland, 

cos 


OLD    M    >R)  >S<       -     PLACE,    Bed- 

w 1   Road,  Oakland.     Alterations. 

owner 1.    F.    Carlston.   Centi     I    BR 

Bldg.,    Oakland. 
Architect  ..  .B    G.     McDougall,     Sheldon 

Bldg.,   San    !  ' 
Contractor.  .E.   T.   Leiter     ,  180 

Jessie,    San    Fran 

COST,    $18,000 

NW    SIXTH      AND      JACKSON 
Oakland.       One-Stoi  k 

shop. 

owner Schnebly,       Hostrawser      & 

Pedgrift.   Premises. 
Architect  . .  .None. 
hay's   work.  CI  'ST.   $4000 

X    2"    LOT    7    &    I.'  IT    I    BLK    "I" 
.Map     Central     Piedmont     Tin 
mont.      All    work    except    finish    hard- 
ware,   light    fixtures,   plumbing,    heat- 


BUILDING    AND    INDUSTRIAL   NEW? 

ing,  window  shades  and  fixtures  in 
one  bath  room  for  two-story  base- 
ment  and   attie   dwelling. 

Owner E.    R.    Leach,    Piedmont. 

Architect  ..  .Louis    M.    Upton,    111    Ellis, 
San    Francisco. 

Contractor.  .Karl    Schley,    Oakland. 

Filed  Nov.   13,  '13.      Dated   Nov.    12.  '12. 

Roof    rafters    in    place $1550 

Plastering    completed     1550 

Completed    and    accepted i.:,r,u 

Usual    35    days 1550 

TOTAL  COST.  $6200 

Bond.   $3100.      Sureties,   C.  E.  Stowe   and 

llenry    Mohr.      Limit.    90    days.      Forfeit, 

none.      Plans   and   specifications    filed. 

(3341)  S\v  FOURTEENTH  &  BROAD- 
way  (.Macdonough  Theatre).  Oakland 
Spectacular  illuminated  marquee, 
changeable  electric  letter  advertise- 
ment sign  frame  and  electric  ehrom- 
ater. 

owner Pacific    Theatres    Co.,    Inc., 

Oakland. 

Architect  ..  .Walter      J.      Mathews,      927 
Broadway,    Oakland. 

Contractor.  .Brumfield     Elec.     Sign     Co., 
18   7th    Sin  Francisco. 

Filed  Nov.  13,  '13.      Dated   Nov.   11.  '13. 
Structural  steel  for  marquee  up .  $   5'Hi 
Electric  and  sheet  metal  for  mar- 
quee   up    500 

Completed     1000 

Usual    33    days 1000 

TOTAL   COST,    $3000 

Pond.    none.      Limit.    43    days.      Forfeit, 

n    :ie.      Plans    and    specifications    filed. 


(3346)  N  WALNUT  AVE  112  E  Court- 
land  Ave.,  Oakland.  One-story  6- 
room  dwelling. 

Owner J.   E.     Settles,'  1544     Broad- 
way, Oakland. 
Architect  .  .  .None 
Day's   work.  COST,    $223" 

(3347)  NW      HIGHLAND      AVE      AND 

First:  Lots  27  and  29  Map  Rsbdvn  of 
Kinsell  Tract.  Elmhurst,  Oakland. 
All  work  for  one-story  store  and 
dwelling. 

.Mary   J.    Brand.    Alameda. 
■  Alvin  J.  Stern,   1522  Broad- 
way,    (i.ikland. 
.Merritt      Allen.      S29      32nd. 
Oakland. 
Filed   Nov.   14,  '13.     Dated  Nov.   14,  '12. 

Completed   and   accepted $1500 

Usual     35     days 1 1 

TOTAL  COST.  $2500 
Bond,  none.  Limit,  73  days.  Forfeit, 
$3.      Plans    and    specifications,    none. 

(3348)  FIRST  A.-  OAK,  Oakland.  Ad- 
dition. 

Owner Sunset  Lumber  Co..   Prem. 

Architect  .  .  .Noio'. 

I  'aj  s   h  01  k  COST,   t  l3o 


'  iwner. 
Archite 


Contractor 


I      N    FIFTY-NINTH    200    E 
Oakland.      One-story    5-room    dwlg. 

Owner Katie    Vickey,      1029     59th, 

Oakland. 
Arcl  Itect  .  .  .None. 

work.  COST    ; 

o:23ii,      W     BROADWAY,    bet    3Stb    and 
4 '( tli.   Oakland.      Brick    bakery   oven. 

Owner A.       w.       Kirkland,      1209 

Broadway,  1  lakland. 
Architect  .  .  .None. 
Contractor..)!.      A.      McWIlliams 
Ayala,   Oakland. 

C(  'ST.  Six"" 


31 

owner A.    E.    U'lgmoie.    42nd      and 

Shatter  Ave.,  Oakland. 
t  .  .  .None. 
Contractor.  .Jno.   Weitzel,   1730   Virginia 
Berkeley. 

COST.   f2000 


SW       FIFTY-SEVENTH        AND 
tuck    Ave.,    Oakland.      One-story 

store. 

W,  II.   Mackinnon.  21st  and 

Brush,   Oakland. 
Architect  . .  .None 

I01..C.    H.    Maloon.    2929    Linden. 
Oakland. 

COST,   $S00 


s  pi  nn  1  • NINTH   193   \\ 
Oakland.  One-story  5-room  dwlg 


NOS.     477-179     THIRTEENTH. 
.1       Marquee. 

Owner Goldberg  Bawen  Co.,  Prem. 

ect  .  .  .None. 
Contractor.  .F.  J.  Wilson. 

COST,   $600 

XK    THIRTEENTH   AND    WEB- 
1:    lin.ixN    50,    Oakland.         Steam 
ng   for      seven-story      brick     and 
steel   hotel. 

Owner H.   A.   Powell,  Oakland. 

Aia  liiteet  ...F.  D.  Voorhees,  Central  Bk. 

Bldg.,  Oakland 
Contractor.  .J.   C.   Newcomb,   4021   Foot- 
hill   Blvd..  Oakland. 
Nov.  15.    13.     Dated  Nov.  13.  '13. 

deted   and  accepted $2173.50 

Usual   33   days 724.50 

TOTAL  COST,  $2898.00 

Bond,    $1149.      Surety.    Chicago    Bonding 

&   Surety  Co.     Limit,   10  days.      Forfeit. 

Plans  and  specifications  filed. 

» 

Building  Contracts  Awarded 
Berkeley. 

.No.        Owner                     Contractor  Ami. 

11        King     Kidder  595(1 

ttathls     Matbis  4 

1'  lompson     Patrick  1500 

•  rsen     Metze  600 

'ohletree    Buskirk  3 1  "«• 

3342  Giles     Blethroad  150 

3343  Kemp     Kemp  1  Mm 

:',::)  I      Westphal     Jensen  23mm 

3345      Trenery     Bixby        2 

W    TELEGRAPH    AYE       280    S 
on     Way,     Berkeley.        One-story 
'('"    stores. 

.  .    F.    G.    King. 
t   .  .  .  Leonard        II.        Ford.       2136 
Center,    Berkeley. 
Contractor.  .Kidder  ffi   MicCullough,  2075 
Addison,   Berkeley. 

COST,    $595d 

(3304)      No.     2111       CEDAR.       Berkeley. 
Two-story    7-room    dwelling. 

owner T.    S.    Mathis,    1625       Euclid 

\ .  ,■  ,   Berkeley. 
Architect  ..  ..luli  i      Morgan,      Merchants' 

Exchange   Bldg..   S.    F 
Day's   wo   k.  COST,  $4500 

\\     ARLINGTON    opp      Somerset 
Berkeley.      Two-story       7-ro,nn 
ling. 

owner Georgia  Thompson. 

Architect  .  .  .None. 

Contrartor.  .Patrick-Nelson      Bldg,    Co., 
2011    Shattuck    Ave  .    Bkly. 

COST,    $15"" 

W    ROOSEVELT      AVE      2""      S 
Alston    Way.    Berkeley.      Alterations. 

owner A.    Larsen.    222)     Roosevelt 

Ave.,  Berk( 

Architect  . .  .  None. 

ior. Paul  Metze.   272--   lath,   Bkly 
COST,    $600 


(3333)  E  BONITA  AVE  150  S  Berri- 
man.  Berkeley.  One  and  one-half- 
story   7-room  dwelling. 

Owner Mr.  Ochletree,  Los  Angeles. 

Architect  ..  .Olin    S.    Grove.    2911    Tele- 
graph   Ave..    Berkeley. 
Contractor.  .J.  W.  Buskirk.  2432  Hilgard 
Ave..    Berkeley. 

COST,    $3100 


(33121      NE    TELEGRAPH      AVE      AND 
Oregon,    Berkeley.      Alterations. 

Owner Mr.  Giles,   San  Francisco. 

Architect  : .  .None. 

Contractor.  .D.  T.  Blethroad,  1732  Mllvia 
Berkeley. 

COST,    $450 


(3343)  N  ASHBY  273  E  San  Pablo 
Ave.,  Berkeley.  One-story  5-room 
dwelling. 

Owner H.  A.  Kemp,  647  56th,  Okd. 

Architect  .  .  .None. 

Days    work.  COST,    $1400 


(3344  1  N  POSEN  AVE  opp  Carollata 
Ave..  Berkeley.  Two-story  7-room 
dwelling. 

Owner Westphal      &      Jensen,      394 

Euclid  Ave.,  Oakland. 

Architect  . .  .None. 

Day's  work.  COST,   $2500 


(3345  1  W  FULTON  100  N  Oregon,  Ber- 
keley. One-story  7-room  addition 
under  present  house. 

Owner J.  F.   Trenery,   2S12   Fulton, 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .B.    R.    Bixby,    2447V4    "Web- 
ster, Berkeley. 

COST,    $2000 


Building  Contracts  Awarded. 
Alameda. 


No.        Owner                      Contractor  Aint. 

M  i  lien      Hillen  1500 

3306  Suydam     Delanov  1500 

3307  Powell      Powell  3000 

3308  Same     Same  3400 

3309  lloopengarner     Boiie  1900 

3324  Cal    Girls    School Gates  1100 

3325  Strang     Strang  2000 

Same     Same  3000 

j::i'T      Rockingham     Owner  1990 

Nip.       1500    FERNSIDE      BIV'L)., 

Alai la.      One-story    5-room    dwlg. 

Owner R.    C.    Hillen,    Fernside  and 

Liberty    Ave..    Alameda. 
Designer  .  .  .  \V.   W.  Landgrebe,  Fernside 
and   Liberty   Ave.,    Alameda. 
J..t  y's    work.  COST,    $1500 


NO.    1012    UNION,    Alameda.   Al- 
terations. 

Fas.    Suydam,    Premises. 

X.oie. 

.*-•     Randlett,     2303 
Central    Ave..    Alameda. 

COST,  $1500 


FOOT     "I       LAUREL,    Alameda. 
Two-story    7 - !  < .> .i n    dwelling. 

Owner Powell       i:,,,  .    Consrr.    Co., 

in    Ave.,    Alameda. 
■  •  •'.  .  M.    11.   Fish,    1528   i  lourt,    Ala. 
Day's  work.  COST,   $3000 

(3303)      FOOT    OF     LAUREL,     Alameda. 
Tw-n-  5tO"1        9-rOom    dwelling. 

Owner Powell     Bros.    Constr.      Co., 

Minis. in    Ave.    Alameda. 
ier  ...M    H    Fish,   1528  Court,  Ala. 
Day's   work.  COST.   $3400 

'•"      20  '    IIP'    AVE.,    Ala- 

meda.    One-    i  im  dwelling. 


BUILDING  AND  INDUSTRIAL  NEWS 

Owner A.     P.    Hoopengarner,     2057 

Alameda   Ave.,   Alameda. 

Architect  .  .  .None. 

Contractor.  .C.    A.      Borle,    2117      Pacific 

Ave.,    Alameda. 

COST.    $K'(Pti 


(3324  1  NO.  520  LINCOLN  AVE.,  Ala- 
meda.     Repairs    . 

Owner California     Girls     Training 

Home,    Premises. 
Architect  .  .  .None. 

Contractor.  .  H.    H.    Gates,      2407      Santa 
Clara  Ave.,  Alameda. 

COST,   $1100 

(3325)  LOT  9  ELK  "B"  Waterside 
Terrace,  Alameda.  One-story  6-room 
dwelling. 

Owner F.    N.    Strang,    S04    Central 

Ave.,    Alameda. 

Architect  .  .  .None. 

Day's    work.  COST,    $2000 


(3326)  LOT  11  BLK  "A"  Bay  Park 
Tract,  Alameda.  Two-story  six-room 
dwelling. 

Owner F.    N.    Strang,    S04    Central 

Ave.,  Alameda. 
Designer  ..  .V.    N.    Strang,    804    Central 

Ave.,  Alameda. 
Day's   work.  COST,   $3000 

(3327)  NO.  1530  PEARL,  Alameda. 
One-story    5-room   dwelling. 

Owner J.  H.  Rockingham,  2S06  San 

Jose   Ave.,   Alameda. 
Architect  .  .  .None. 
Day's  work.  COST.   $1990 


COMPLETION  NOTICES. 


ALAMEDA    COUNTY. 


RECORDED  ACCEPTED 

Nov.  8,  1913— LOTS  28  AND  29  BLK  1 
Hopkins  Terrace  No.  4,  Bkly.  Emil 
Grebs  to  Henry  Ahnefeld  .Oct.  30.  1913 

Nov.  10,  1913 — LOT  4  7,  Fourth  Ave, 
Terrace     Ext,    Okd.       Mrs    Grace    E 

Naunton   to   Harris  &   Hudson 

Nov.    S,    1913 

Nov.  10,  1913— PTN  LOTS  19  AND  20 
Blk  4  Map  Oakridge  Claremont, 
Bkly.  Gertrude  D  White  to  Jacob 
House Nov.    1.    1913 

Nov.  10  ,1913— LOT  64  Jeanette  Von 
Ah  Tract,  Okd.  W  C  Brown  to 
whom    it    may    concern ...  Nov.    6,    1913 

Nov.  11,  1913 — NE  CASTRO  120  SE 
"B"  SE  4  4xNE  110,  Hay  ward.  Peter 
M  Verzic  to  whom  it  may  concern 
Nov.    in,    1913 

Nov.  11,  1913— W  GRANT  100  S  Blake 
S  30x\V  100,  Bkly.  Gertrude  Geary 
(wf    H    J  I $5000 

Nov.  11,  1913— NW  COUNTY  ROAD 
2689  and  Central  Cypress  Ave  NE 
273.63  NW  442.17  SW  235  SE  307.99, 
Eden   Tp.     Antonio  J   Gomes.  ..  .$3000 

Nov.  12,  1913 — LOTS  10  AND  11  BLK 
"A'   Broadway   Terrace,  Okd.     Mary 

A   Bowles  to  R  H  Van  Sant 

Nov.    S,    1913 

Nov.  13.  1913— W  FORTY-FOURTH 
llii   E   West   E   "iitxN  100,  Okd.     Thos 

F   O'Nell    to    Gallagher    &    Motts 

Nov.     11.      1913 

N..v  13.  1913— LOT  13  BLK  II  Grand 
Ave  Heights,  Okd.  Susie  Noble 
and  Chas  W  Noble  to  R  H  Van  Sant 
Nov.    S.    1913 

Nov.  i.'l.  mi::  NW  BROADWAY  & 
N  26th  W  153.63  N  233.20  N  233.20 
W  199.94  S  52.13  W  187,  Okd.  1st 
Presbyterian  Chuneh  of  Oakland 
to  .los  Musto  Sons-Keenan  Co.... 
Nov.    10.    hi  I  3 

Nov.    13,    1913— NW    BROADWAY    AND 


Wednesday  November  19, 1913. 

N  26th  W  153.63  N  233.20  W  199.94 
S  .".2.13  th  1S7  to  N  line  26th  and 
beg,  Okd.      1st   Presbyterian  Church 

of   Oakland    to    Atlas   Stone   Co 

Nov.     12,     1913 

Nov.  13,  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  W  199.94 
S  52.13  W  1S7,  Okd.  1st  Presbyterian 
Church  of  Oakland  to  John  G  Sut- 
ton  Co Nov.    10,   1913 

Nov.  13,  1913— NW  BROADWAY  AND 
N  26th  W  153,63  N  233.20  W  199.94 
S  187,  Okd.  1st  Presbyterian 
Church  of  Oakland  to  General  Eng 
Co Nov.    10,    1913 

Nov.  13,  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  W  199.94 
—  52.13  to  W  In  Webster  W  187, 
Okd.  1st  Presbyterian  Church  of 
Oakland  to  San  Francisco  Cornice 
Co Nov.     10,     1913 

Nov.  13,  1913 — LOT  15  BLK  5  AND 
Lots  21  and  19  Blk  4  and  Lots  14 
and  15  Blk  21  'Map  Northbrae,  Bkly. 
Interurban  Home  Bldrs  to  whom  it 
may    concern Nov.    6,    1913 

Nov.  13,  1913— S  WESLEY  AVE  164.65 
W  Newton  Ave  W  35  SE  97.60  NE 
23.33  NW  105.02,  Okd.  A  L  Calvert 
to  whom  it  may  concern. Nov.  12,  1913 

Nov.  13,  1913— S  WESLEY  AVE  130.65 
W  Newton  Ave  W  34  SE  105.02  NE 
25.33  NW  113.18.  Okd.  A  L  Calvert 
to  whom  it  may  concern. Nov.  12,  1918 

Nov.  13,  1913 — LOT  11  Robinson  Tct, 
Ala.  J  B  Randall  to  whom  it  may 
concern Nov.    13.    1913 

Nov.  13  ,1913 — LOT  87  Map  Fourth 
Ave  Tea-race  Ext,  Okd.  Joe  T 
Collins  to  whom  it  may  concern.  . .  . 
Nov.    S,    1913 

Nov.  13,  1913— W  GREENWOOD  AVE 
Lot  8  Blk  "B"  Map  Fourth  Ave 
Terrace,    Okd.      Gertrude    S    Brown 

to  Oakland   Bldg  &   Invst  Ci 

Nov.     -.     1913 


LIENS  FILED. 


ALAMEDA    COUNTY. 


Nov.  4,  1913 — LOT  23  BLK  17  Map 
Havenscourt,  Okd.  Hogan  Lumber 
Co  vs  MacArthur  Bros  Inc  and  J 
Piconia     $39  4.91 

Nov.  5,  1913— ADDISON  NO.  1719,  E 
34  Lot  5  Range  7  Map  Sbdvn  6  and 
7  Hardy  Tct,  Bkly.  A  Dalgleish  vs 
H  E  Sullivan  and  Mrs  H  A  Long..  $47 

Nov.  5,  1913 — N  BOND  W  100  51st 
Ave  W  40xN  120,  Okd.  W  S  Cooper 
vs    William    Le    Baron $43.50 

Nov.  6,  1913 — LOT  1  and  W  10  Lot  2 
Blk  119  Allston  Tract,  Bkly.  J  C 
Sullivan  vs  Samuel  Illicit  and  John 
Laamenen     $80 

Nov.  6.  1913— W  PTN  DOT  31  Map 
Potts  Tract  San  Pablo  Ave.  Okd. 
J  C  Sullivan  vs  Margare'  A  Powers 
and    John   Laamenen $93 

Nov.  8,  1913— LOTS  41  AND  42  BLK  3 
Map  No.  6  Regents  Park,  Albany. 
Berkeley  Lumber  Co  vs  M  Sibbins 
and   D  E  Hughes $272.20 

Nov.  8,  una  — X  SIXTY-SEVENTH  125 
E  San  Pablo  Ave  E  25  N  110.09  W 
22.13  S  110.72,  Okd.  Berkeley  Lum- 
ber Co  vs  M  A  Powers,  John  Laa- 
manen  and  W   H  Sweeney $275.70 

Nov.  10,  1913— E  COTTAGE  129  N 
Central  Ave  N  33xE  50,  Ala.  Sun- 
set Lumber  Co  vs  W  L  Le  Boyd 
and    Emma   J    Lank $355.14 

Nov.  11,  1913 — LOT  252  Map  Fourth 
Ave  Terrace  Ext.  Okd.  Pacific  Mfg 
Co   vs   D   L   Rountree $125.10 

Nov.  12,  1913— N  SIXTY-SEVENTH 
125  E  San  Pablo  Ave  E  25  N   110.09 


Wednesday  November  19,  i:m  : 

W    22.13    S    11  ii. 71',    Oakland.       W  H 

Sweeney   vs  John   Laamancn  and  M 

A   Powers    $45 

♦ 

SAN  JOSE  &  SANTA  CLARA 
CLARA  VALLEY. 


RESIDENCE  —  2  story  and  base, 
frame.  $14,000.  Woodside,  San  Mateo 
Co.,  Cal.  Architects,  W.  Garden  Mitchell 
and  Charles  Edward  Hodges,  Bankers 
Investment  Bldg..  S.  F.  Owner.  William 
Fitzhugh.  A  contract  fur  barns  .mil  out 
buildings  which  are  to  be  a  part  of  an 
extensive  country  home  which  is  to  be 
erected  in  the  Portola  Tract,  near 
Woodside,  has  been  let.  flans  for  the 
dwelling  are  nearly  complete  and  fig- 
ures will  be  called  for  shortly.  The 
bouse  will  contain  in  the  neighborhood 
of  HI  rooms,  several  baths  and  sleeping 
porches.  There  will  be  furnace  heat 
ar.  1  open  fire  places.  Mantels  will  be 
of  brick  and  tile.  Interior  will  be  fin- 
ished in  pine  and  hardwods.  Oak  floors 
will    be    used    in    the    p; inclpal    rooms. 

Exterior    of   the   house   will    1 overed 

with    cement    plaster    on    metal    lath. 

SCHOOL  Ox TMNASTUM— 1  story,  frame 
and  concrete.  Cost  not  stated.  San 
Jose,  Santa  Clara  Co.,  Cal.  Architect. 
State  Architect  George  B.  McDougal, 
Sacramento.  Owners,  State  of  Califor- 
nia. Plans  have  been  completed  and 
approved  for  the  construction  of  a  gym- 
nasium at  the  San  Jose  State  Normal 
School.  Bids  will  be  opened  by  the 
State  Board  of  Control  on  December  8th 
at  12  o'clock.  Plans  and  specifications 
and  full  particulars  of  this  work  can 
be  secured  from  the  State  Engineer  at 
Sacramento.  An  official  proposal  ap- 
pears in  another  column  of  this  issue. 

SCHOOL.  ADDITION — 1  story,  brick, 
$10.0110.  San  Jose,  Santa  Clara  Co.,  Col. 
Architect.  Charles  S.  McKenzie,  Bank 
of  San  Jose  Bldg.,  San  Jose.  Owners, 
City  of  San  Jose.  A  one  story  brick  ad- 
dition is  to  be  made  to  the  present  han 
Jose  High  School.  The  addition  will 
contain  a  number  of  class  rooms.  In- 
terior finish  will  he  of  pine  throughout. 
The  present  heating  system  will  be  ex- 
tended into  the  new  portion  of  the 
building.  Exterior  will  harmonize  with 
the  older  portion  of  the  building.  Plans 
are  complete  and  work  will  he  started 
at   once. 

Contracts    Awarded. 

INCINERATOR  PLANT— $26,796.  San 
Jose,  S-anta  Clara  Co.,  Cal.  Engineer's 
name  not  given.  Owners.  City  of  San 
Jose.  Contractor.  Z.  O.  Field.  San 
Jose,    Contract    price,    $26,796. 


Building  Contracts. 

SANTA   CLARA   COUNTY. 

S  HUMBOLDT,  bet   3rd  and    111.  Si     .  *in 
Jose.      Six-room   bungalow. 

Owner J.     A.     Weklon.     639     Wllles 

Ave.,   San   Jose. 
Architect  .  .  .None. 
Day's   work.  COST,    $2.r.OO 


NO.  78  S-EIGHTH.  San  Jose.   Five-room 
bungalow. 

Owner J.   M.   Dunn,   Premises. 

Architect  . .  .None. 

Contractor.  .Lewis   Co.,      Porter      Bldg., 
San  Francisco. 

COST,    $1400 


BUILDING  AND   INDUSTRIAL  NEWS 

NO.    361    W-SANTA    CLARA,    San    Jose. 
One-room  addition. 

Owner F.    H.    Puck,    Premises. 

Architect  . .  .None    . 

Day's  work.  i '1  ist,   $400 


work  will  he  opened  on  December  29th. 
Further  particulars  can  be  sen  ured 
I  ■  "in   the  engineers. 


NO.  40  S-FIRST,  San  Jose.     Fire  repairs 

Owner Return    Raberts,    Madero. 

Architect  . .  .None. 

Contractor.  .J.    C.    Thorp,    Porter    Bldg.. 
San  Jose.  COST,   $700 


E   SIXTEENTH,   2nd   Lot   N   San   Carlos, 
San  Jose.     Five-room   cottage. 

Owner C.   D.   Cavallaro,   Premises. 

Architect  ..  .C.     S.     McKenzie,    Bank     of 

San  Jose   Bldg,   San   Jose. 
Contractor.  .P.   J.   Schmidt,    1222   Delmas 
Ave..   San  Jose. 

COST,    $2577 


NO.    7S2    N-FIFTEENTH.    San    Jose.      4- 

room   cottage. 
Owner J.   O.   Larusso,   Premises. 

Architect  . .  .None. 

I 'ay's   work.  COST,  $1500 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


BUNGALOW  —  1  story  and  base, 
frame.  Cost  not  stated.  Healdsburg. 
Sonoma  Co.,  Cal.  Architect.  John  Hud- 
son Thomas,  First  National  Bank  Bldg., 
Berkeley.  Owner,  Laura  E.  Gillls.  The 
dwelling  will  contain  seven  rooms,  bath 
and  sleeping  porch.  Interior  finish  will 
he  of  pine  throughout.  There  will  be 
hardwood  floors  in  the  living  room  and 
dining  room.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  or  tile.  Tile  wains- 
cot will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  house 
will  be  covered  with  shingles.  Plans 
are  complete  and  figures  are  being 
taken. 

CHURCH  —  2  story  and  base,  rein- 
foced  concrete,  $25,000.  Dixon,  Solano 
County,  Cal.  Architect.  John  J.  Foley. 
Id  Kearny  street.  S.  F.  Owners,  Roman 
Catholic  Church  of  Dixon.  The  build- 
ing has  been  designed  in  the  Spanish 
Mission  style  and  will  be  of  reinforced 
■  "ii  icte  construction  throughout.  The 
main  auditorium  will  have  a  seating 
capacity  of  600  people.  Interior  finish 
will  be  of  pine  and  ornamental  plas:er. 
There  will  be  a  central  heating  sys- 
tem. Considerable  marble  and  tile  will 
be  used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  A  clay 
tile  roof  will  be  used.  Plans  are  now 
being  prepared  and  figures  will  be 
called  for  as  soon  as  working  drawings 
can    be   completed. 

TUNNEL  AND  ROAD  WORK — $250,- 
000.  Richmond,  Contra  Costa  Co.  Cal. 
Engineers.  Haviland.  Do-zier  and  Tib- 
hetts,  Alaska  Commercial  Bldg.,  S. 
F.  Owners,  City  of  Richmond.  The 
first  of  the  Important  work  in  connec- 
tion with  extending  Richmond  avenue 
through  to  the  outer  harbor  is  to  be 
started  at  once.  Plans  have  been  com- 
pleted for  the  construction  of  500  feet 
of  road  which  will  Include  a  tunnel  of 
some  length.  Completion  of  the  en- 
tire project,  bonds  for  which  have  been 
voted,  will  involve  an  expenditure  of 
$1.17ii."O0.  Included  In  this  work  will 
be  the  construction  of  wharfs  and 
clocks.      Bids    for    the    road    and    tunnel 


Building  Uontracis. 

CONTRA    COSTA    COUNTY. 


LOT  9  AND  E  V4  LOT  8  BLK  26,  City 
of  Richmond.  All  work  for  frame 
dwelling. 

Owner E.  W.  and  Kate  McCutchen 

Richmond. 

Architect. .  .None. 

Contractor.  .J.     A.     Fagerstrom,     Rich- 
mond. 

Filed  Nov.    11,  '13.      Dated  Sept.   12,  '13. 

Frame   up    $750 

Building    plastered     750 

Building    completed     750 

Usual     35    days 750 

TOTAL    COST,    $3000 

Bond.   none.     Sureties,  W.   H.  Conn  and 

E.    M.    Tilden.      Limit,    .      Forfeit, 

none.      Plans   and   specifications    filed. 

LOT  4  BLK  6.  Town  of  Crockett.  All 
work   for   completion   of  church. 

owner 1st   Congregational    Church 

of  Crockett. 

Architect  .  .  .None. 

Contractor.  .J.   A.   Eastman,   Oakland. 

Filed  Nov.   11,  '13.     Dated  Nov.  4,  '13. 

Frame    up    $1100 

Brown    coat    mortor    on    wall....    1500 

On    completion     815 

Usual     35     days 1140 

TOTAL  COST,    $4555 

Bond,    none       Limit.    70    working    days. 

Forfeit,   $2.50   per  day.  Plans  and  speci- 
fications filed. 

« 

FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALD70RNIA. 


ADDITION  TO  LODGE  HALL— 2  story 
and  base,  brick.  $30,000.  Bakersfleld. 
Kern  Co.,  Cal.  Architect's  name  not 
given.  Owners,  Bakersfleld  Elks'  Hall 
Association.  The  present  Elks'  build- 
ing on  Chestnut  avenue  will  undergo 
extensive  repairs  and  a  two  story  ad- 
dition will  be  constructed.  New  por- 
tion of  the  building  will  contain  social 
looms,  banquet  ball  and  living  apart- 
ments. Interior  finish  will  be  of  pine 
and  hardwoods.  A  maple  floor  will  be 
used  in  the  ball  room.  There  will  be  a 
central  heating  system.  Exterior  will 
be  faced  with  pressed  brick  to  corre- 
spond with  the  present  building.  Plans 
are  being  prepared.  G.  H.  Galbralth  Is 
chairman   of  the  Building  Committee. 

SCHOOL — 1  story  and  base,  reinforced 
concrete,  $40,000.  Patterson,  Stanislaus 
Cal.  Architect,  Henry  C.  Smith, 
Humboldt  Bank  Bldg.,  S.  F.  Owners. 
Patterson  School  District.  The  building 
iver  a  large  ground  area  and  has 
lor,,    designed    to     contain     ten      class 

1      assembly  hall  and  principal's  of- 

fflce.       Interior     finish     will    he    of    pine 
with    maple    and    pine    Moor.      There    will 
denum   heating  system   and   mod- 
ern   ventilation.      Included    In    the    work 
programe    clocks,     and     a     bell 
Exterior    of    the    building    will 
be  faced  with  cement  plaster.  A  red 

1    will   ho   used.      Plans  are  being 

1   .10,1   figures    will   be  c  1  lied   for 

within  a   few   weeks.     Further   mention 

will    he    made    In     these     columns     when 

being   called. 

ORPHANS'      HOME     ADDITION  —  1- 


34 

story  and  base,  bi  i<  k  Cosl  no!  ■  i  ited. 
Fresno.  Fresno  Co.,  Cal.  Arc  litect, 
County  Surveyor  Scott  McKay,  Fresno. 
Owners,  Fresno  County.  Plans  huve 
been  completed  and  have  received  the 
approval  of  the  County  Supervisors  for 
a  one  story  I. rick  building  to  he  erected 
at  the  County  Home  for  Orphans  P.ids 
will  be  opened  on  December  2nd.  Plans 
and  full  particulars  can  be  obtained 
from  D.  X.  Barnwell.  County  Clerk. 
Fresno.  A  check  of  10  per  cent  must 
accompany   each    bid. 

Contracts    Awarded. 

.-. iinty  Hall   of   records  —  1 

Story,  base  and  mezzanine  floor,  rein- 
forced concrete.  $45,000.  Mined.  Mer- 
Cal.  Architect.  C.  H.  Russell. 
Humboldt  Bank  Bldg..  S.  F.  Owners. 
Merced  County.  The  following  bids 
Were  opened  at  Merced  on  Tuesday, 
November  llth,  for  the  construction  of 
a  one  story  and  basement  fireproof  Hall 
of  Records.  The  structure  was  de- 
signed by  Architect  C.  H.  Russell  of 
this  city.  Separate  figures  were  re- 
ceived for  the  general  construction  and 
for  the  heating  and  ventilating.  Fred 
J.  Amweg.  244  Kearny  St..  San  Fran- 
cisco, was  the  lowest  bidder  at  $35,995. 
No  a  ward  of  contract  was  made  and 
•all  figures  were  taken  under  advise- 
ment. Merced  Hall  of  Records — Camp- 
bell &  Turner.  $40,980;  Graham  &  Jen- 
sen. $38,44  7:  Johnson  Bros.  &  Broline, 
$.it.,49.i:  Fred  J.  Amweg.  $35,995; 
George  W.  Boxton  &  Son.  $39,440. 
Heating  and  ventilating — Pacific  Blow- 
er &  Hea'ing  Co..  steam,  $2,800;  hot  air. 
$2,135. 


SACBAMENfO,    STOCKTON 
NORTHERN  CALIFORNIA. 


RESIDENCES — 1  and  2  story  and 
base,  frame,  cost  not  stated.  Stockton, 
San  Joaquin  Co..  Cal.  Architect,  none. 
The  following  Day  Labor  jobs  are  re- 
ported as  about  to  be  started  in  Stock- 
ton: W.  H.  Thompson,  S06  North 
Hunter  street.  2  2-story,  frame.  $3,000 
and  $2,800  cad,:  C.  H.  Peterson.  825 
North  Commerce,  2  story  frame.  $2,500; 
J.  J.  Molloy,  128  East  Poplar,  2  story, 
frame.  $2,000;  Kate  F.  Austin.  East 
Main  and  American  streets.  1  story 
frame  bungalow.  $1,200;  H.  O.  Toschi- 
''alifornia  street.  1 
story,  frame,  $1,500;  II.  W.  Johnson.  423 
Mariposa  2  story  frame,  $1,900,  and 
-Moore  and  White.  South  California,  2 
story    frame.    | 

RESIDENCES  —  1  and  2  story  and 
base,    frame.  t  a  ted.      Sacra- 

mento. Cal.  Architects,  none.  The  fol- 
lowing Day  Labor  jobs  are  reported  as 
a!  out  to  be  started  in  Sacramento:  J. 
Wygant,  1227  I  street,  2  story, 
frame,  $3,000;  A.  Andrew,  Palmetto  and 
1  story,  frame.  $1,500.  and 
I'..    H     S  i    .Monterey     ave.,     1 

story,    frame.    $1,700. 

COURT   HOI   3E    ALTERATIONS — Cost 

ated      Stockton,  San  Joaquin  Co., 

1  |al.      An     .  ph    1'.    Morrell,   Odd 

Fellows    Bldjt  ere,    San 

Joaquin  County.   Tnis  work  will  consist 

enslve   alterations    to   the   County 

Clei  k's     office      n     the      I  'ountj      Court 

House      Includi  ork  Is  a  large 

amount  of  cabin,  i    .■  .,:k.  oak  finish,  one 

Main,    o  and    tile 

work    and    electric    work.      Plans    have 
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I  een  ,  ompleted  and  llgui  es  u ,  i  u"« 
l  eing  taken.  Plans  and  sp<  locations 
can    be    secured    from    the    architect. 

LODGE  HALL.  STORES  AND  OF- 
FICES—  4  story  and  base.  rein 
con,  rite,  $1?5.ho0.  Sacramento,  Cal.  Ar- 
chitect, Washington  J.  .Miller.  45  Kearny 
st..  s.  F.  Owners.  Sacramento  Native 
Sons'  Hall  Association.  Architect  Wash- 
ington J.  Miller  has  been  commissioned 
to  prepare  plans  for  a  large  reinfi 
concrete  building  which  will  he  erei  ted 
by  the  Sacramento  Native  Sons'  Hall 
Association  on  their  property  at  the 
northwest  corner  of  llth  and  J  streets 
in  Sacramento.  The  structure  will  cost 
in  the  neighborhood  of  $135,000  and  has 
l  een  designed  in  the  Florentine  style. 
Construction  will  be  practically  fire- 
proof. There  will  be  one  large  store  on 
the  first  floor.  Banquet  room  will  oc- 
cupy the  basement.  Second  and  third 
Moors  will  be  arranged  for  lodge  rooms, 
social  hulls  and  parlors.  The  fourth 
Boor  will  be  arranged  for  modern  of- 
fices fitted  up  for  physicians  and  den- 
tists. Interior  partitions  and  floors 
will  he  of  fireproof  construction.  Plans 
provide  for  steam  heat,  elevator  service 
and  a  vacuum  cleaning  system.  Con- 
siderable marble  and  tile  work  will  be 
used.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Figures  will 
be  called  for  as  soon  as  plans  can  be 
completed. 

STORE  ALTERATIONS— Brick  con- 
struction. $10,000.  Sacramento.  Cal. 
Architect,  Charles  E.  Wallace,  Con- 
sumers' Ice  Co..  Sacramento.  Owners. 
Consumers'  Ice  Co.  This  work  will  in- 
clude new  interior  finish,  plumbing, 
el.ctnc  work  and  painting.  The  build- 
ing is  located  on  Lot  7  between  8th 
■Hid  9th  streets  Some  exterior  brick 
work  will  be  called  for  in  the  con- 
tract. Plans  are  complete  and  the 
work    will    be   done    by    Day    Labor. 


Building  Contracts. 


SACRAMENTO    COUNTY. 


N  M  OF  LOT  S,  F,  G,  26TH  AND  27TH 
Sts.,  Sacramento.  One-story  5-room 
bungalow     with     sleeping     porch. 

Owner Gilbert     W.     Richards,     907 

ISth   St.,   Sacramento. 
Architect  . .  .None. 

Contractor.  .John   A.   Silva.   415    llth   St., 
Sacramento. 

COST,    $2204 

PAINTING  ON  ABOVE, 
Contractor.  .Capitol     Paint     Co.,     719     J 
St.,    Sacramento. 

COST.  $230 


PLUMBING    ON    ABOVE. 
Contractor. .  J.  H.  Cummins. 

COST,    $24  0 
Filed    Nov.    ::.   '13.      Dated   Nov.    1,   '13. 


LOT  7.  C,  D.  8TH  AND  9TH  STS.  Sac- 
ramento.    Alter  building. 

Owner Consumers'      Ice      &      Cold 

Storage   Co. 
Engineer  .  .  .< !has,    E.   Wallace. 
Daj  '«   work  COST,   $lo. 


LOT  i   Mier  &  Sowell    High  School  Tot 
Sacramento.     Erecl    dwelling 

Owner Frank     D.     Agostlm 

4th    St.,   Sacramento, 

Architect  . .  .None. 


vV<  di      d,     Movi  ojbei  t9,  L9l3 

',,,,! ,  a,  tor.  .  Peter     Leon!,     I  1 1  l     P     St., 
Sacramento. 

COST,  $1500 


Lot   165   West   Curtis   Oaks,   Sacramento. 
Building. 

owner W.   W.   Harlan  and  Docil  A. 

Harlan. 
Architect  .  .  .None. 
'  ontractor  .  .  W.    T.    Feagan. 

COST,  (3563 
Filed  Nov.   3,    13.     Dated  Oct.   2S,   '13. 


LOTS  7  AND  8  V.  W,  5TH  AND  6TH 
Sts.,    Sacramento.      Two-story    stable. 

Owner E.     W.     Book.     2911     H    St. 

Sacramento. 
Architect  . .  .None. 

Contractor.  .McLaughlin     Draying     Co., 
1009   Front   St.,  Sacramento 
COST,  $6800 
Filed    Nov.    1,    '13.      Dated    Nov.    1,   '13. 

LOT  S,  I,  J,  30TH  AND  31ST  STS.,  Sac- 
ramento. Repair  fire  damage  to 
dwelling. 

Owner Mrs.    Caroline      Davis,      927 

30th    St.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .G.    E.    Harvie,    2212    T    St., 
Sacramento. 

COST,    $1200 
TX3T    95   and    N    V4    Lot    96    West    Curtis 
Oaks,   Sacramento.   One  and    one-half- 
story   frame. 

owner Otto  M.  Fancher,   1503  L  St. 

Sacramento. 
Architect  . .  .None. 

Contractor.  .H.    A.    W.    Lindgreen,    3740 
Magnolia,    Sacramento. 

COST,   $2600 
Filed    Nov.    6.   '13.     Dated   Nov.    5.   '13. 
LOT    1,    R,    S,    4TH   AND    5TH   Sts.,    Sac- 
ramento.     Alter   dwelling. 

owner Aki  Co.,  K.  O.  Aki,  4th   and 

L    Sts.,    Sacramento. 
Architect  .  .  .None. 
Contractor.  .Barton   &   Hite. 

COST,   $1200 


S    130    FT.   LOTS   5,    6,    7TH,    STH,    K,    L. 
ISth  and   19th  Sts.,  Sacramento.  Erect 
high   school. 
Owner City    of     Sacramento.      City- 
Hall. 
Architect  ..  .E.    C.    Hemmings,     Theatre 

Diepenbrock,     Sacramento. 
Contractor.  .McGillivray      Constr.       Co., 
1007   7th   St.,  Sacramento. 

COST,   $55,500 


LOT    23    East    End    Add'n.,    Sacramento. 
Erect  dwelling. 

Owner J.   J.   Jennings,     2903      35th 

St.,  Sacramento. 
Architect  .  .  .None    . 

Contractor.  .Best    &    Stubbe,    3712    Pal- 
metto  Ave.,   Sacramento. 

COST,    $lXMii 


LOT    13    East    End    Add'n.,    Sacramento. 
Erect  dwelling. 

Owner J.   J.      Jennings,   2903     35th 

St.,   Sacramento. 

A'  ehitect  .  .  .None. 

Day's    work.  COST,    $1800 


LOT   405   Wright   &  Kimbrough   Sub   No. 
17.    Sacramento.      Erect    dwelling. 

Owner James      Walker,    916      29th 

St.,    Sacramento. 
Architect  .  .  .None. 

Contractor.  .  Robert    W.    Powell,    281 1    T 
St.,  Sacramento. 

COST,  $2500 


Wednesday  November  19,  Ml.:, 

LOT  6505  LOS  AGAMITOS  TCT,  X,  Y, 
21st  and  22nd  Sts.,  Sacramento,  Erect 
dwelling. 

Owner J.    Harry    Wygant,     1 UUT    I 

St.,   Sacramento. 

Architect  . .  .None. 

Day's    work.  COST.     $3000 

LOT  6  S,  T,  15TH  AND  16TH  STS.,  Sac- 
ramento.     Erect  dwelling. 

Owner Fred   J.   Johns,   923   9th   St., 

acramento. 
Architect  . .  .None. 

Contractor.  .G.    E.    Harvie,    2212    T    St., 
Sacramento. 

COST,    $4500 

W  %  OF  LOT  6,  S,  T,  15TH  AND  16TH 
Sts.,   Sacramento.     Erect  dwelling. 

Owner Fred  Johns. 

Architect  . .  .None. 

Contractor.  .G.    E.    Harvie,    2212    T    St., 
■Sacramento. 

COST,    $3850 
Filed   Oct.   31,  '13.     Dated   Oct.    30.   '13. 

LOT  14  BLK  "F"  Fairmont  Tract,  Sac- 
rfamento.     Erect   dwelling. 

Owner A.   Andrew,   Palmetto     and 

Terrace   Ave.,   Sacramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $1500 

LOT   1125,    Elmhurst.      Erect    dwelling. 
Owner R.    H.    Sanders,    27(54    Mon- 
terey  Ave.,   Sacramento. 
Architect  . .  .None. 
Day's   work.  COST,    $17o0 

LOTS  5,  6,  7,  S,  K,  L,  1STH  AND  19TH 
Sts.,    Sacramento.      School   building. 

Owner High  School  Board  of  Sac- 
ramento. 

Architect  . .  .None. 

Contractor.  .McGillivray      Constr.      Co., 
1007   7th   St.,   Sacramento. 
Also    Sub-Contractors. 

Filed  Nov.  10,  '13.     Dated  Nov.  7,  '13. 

COST,    $55,436 

LOT  22,  East  End  Add'n,  Sacramento. 
Erect    dwelling. 

Owner J.    J.    Jennings.    2903    35th 

St.,   Sacramento. 
Architect  ...None. 

Contractor.  .C.  E.   Mendenhall,   2720  41st 
St,   Sacramento. 

COST,   $1800 

LOT  117  Oak  Grove,  Sacramento.  Erect 
dwelling. 

Owner L.  M.  Maker,  3209  7th  Ave., 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .J.     E.     Harris,     1114     P    St., 
Sacramento. 

COST,   $1300 
LOT    2    Buena   Vista    Tct.,    Sacramento. 

Erect   dwelling. 
Owner H.    Uhl,    Uhl    Court,    Sacra- 
mento. 
Architect  . .  .None. 
Day's    work.  COST,    $1400 

ON  E  14  LOT  3  Q,  R,  29TH  AND  30TH 
Sts.,   Sacramento.      Erect   dwelling. 

Owner Cologero    Di    Giovanni,    416 

T  St.,  Sacramento. 
Designer  ..  .Peter   Leoni. 
Contractor.  .Peter    Leoni,     1415     P    St., 
Sacramento. 

COST,   $1600 

S  105  FEET  LOT  4,  I,  .1,  7TH  AND  8TH 
St.,   Sacramento.      Remodel    Building. 

Owner W.    F.    Gormley,    Dr.    T.    J. 

Cox  and  J.   E.   Beach,   801   I 
St.,   Sacramento. 
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Architect  ...Geo.    C.    Sellon,    1005    K    St.,       LOTS   II    AND  12   BLK   16V4    W,  Stockton 

Sacramento.  i,,  , |e]    trame    building. 

Contractor.  .Campbell   &   Turner,   Oohs-       Owner Stockton  Lumber  Co..  347  S 

ner  Bldg.,  Sacramento.  Commerce  St,   Stockton 

COST,   $50,000       Architect  ...None. 
Day's   work. 


S  '/i  LOT  4,  W,  X,  1STH  AND  19TH  STS 


COST,    $100 


No.    6232   Mission  Trecho,  Sacramento.  Lot   s   BLK  32  E,  Stockton.     Erect  cor- 

Erect  dwelling.  rugated    Iron   addition. 

Owner S.    B.    Bost,    3220    37th    St..       Owner M.  Perry,  229  S-Monroe  St., 

Sacramento.  Stockton. 

Architect  ..  .Anna        Crabbe        Walters,  Architect  ..  .None. 


1602%    J   St.,    Sacramento. 
Contractor.  .W.     E.    Stevens,     2S12    33rd 
St.,   Sacramento. 

COST,    $1750 


Day's    work.  COST,    $1000 


E  Ms  LOT  6,  D,  E,  30TH  AND  31ST  STS 
Sacramento.     Erect  dwelling. 

Owner J.    A.    Latham,    3027    E    St.,       Day's    work 

Sacramento. 
Architect  ...W.  D.   McKoy,   S26   17th   St., 

Sacramento. 
Contractor.. W.  D.   McKoy,  S26   17th  St., 
Sacramento. 

COST,   $2200 


LOTS    I    AND    3    BLK    2S5    E,    Stockton. 
Erecl    corrugated    iron   building. 

Owner G.      Geiger,    1030      N-Baker 

St.,  Stockton. 
Architect  . .  .None. 

COST,    $3000 


LOT   31   T   COURT,   Sacramento.      Erect 
dwelling. 

Owner C.    H.    Chatterton,     3126    T 

St.,    Sacramento. 
Architect  . .  .None. 
Day's   work. 


LOT    :,    BLK    "C"    VV.    Stockton.      Erect 
frame   building. 

Owner VV.    H.    Thompson,    806    N- 

Hunter,    Stockton. 
Architect  . .  .None. 
Days    work.  COST,    $2800 


LOT   48    WEST   CURTIS    OAKS,    Sacra-       Day's    work 
mento.  Erect  dwelling. 


LOT    3    BLK    27    E,    Stockton.      Remodel 
brick    buiding. 

Owner H.    T.    Higgenbotham,      807 

N-Madison  St.,  Stockton, 
COST,   $2600       Architect  ...None. 


COST,   $.100 


°Wner J-    C'   Lewis'    2205    3ra   Ave-  LOT  7  and  VV  50  Lot  5  Blk  196,  Stockton 

Sacramento.  Ereet   frame  buiwing 
Architect... None^                                                 Cwnel. „     w     Johnson,    423    Marl- 
Contractor.  .C.      H.      Chatterton      Bros.,  posa   st      stockton 
3120  T  St.,  Sacramento.  Architect  ...None. 

COST,   $2600  Day's  work,                                  COST,  $1800 

LOT   6505   LOS  ACAMITOS  TCT,   Sacra-  

mento.      Erect   one-story   frame   barn.  IjOT   ,3   BLK   60     W,   Stockton.        Erect 

Owner J.    Harry    Wygant,    1227    I  frame   building. 

St.,   Sacramento.  Owner Moore   &   White,   S-Callfor- 

Architect  .  .  .None.  nia  St.,  Stockton. 

Contractor.  .W.   K.   Bartges,   2009   G  St.,  Architect  ..  .None. 

Sacramento.  ,M>''S  work. 

COST,   $700  


COST,  $3200 


Building  Contract!. 

SAN   JOAQUIN    COUNTY. 


N  %  LOTS  10  AND  12  BLK  36  W  OF 
Center  St.,  Stockton.  All  work  for 
one-story    frame    residence. 

Owner Frank    Poletti,   Stockton. 

Architect  .  .  .None. 
LOT   16    BLK   "C"    W,   Stockton.      Erect       Contractor.  .Chas.  Garfield,    Stockton, 
frame   building.  Filed  Nov.   1,  '13.     Dated  Oct.  28,  '13. 

Owner W.    H.    Thompson,    806      N-  Foundation     in     '..$   loo 

Hunter    St.,    Stockton.  Frame    up    joq 

Architect  ..  .None.  Plastering   done    200 

Day's  work.  COST,  $3000  House    completed    \      100 

Usual     35    days 1530 

LOT    13    BLK    4,    The    Oaks,    Stockton.  TOTAL  COST,   $2130 

Ereet    frame   building.  Bond,    none.      Limit,    70    days.      Forfeit, 

Owner C.    H.    Peterson,    S25    North       none.       Plans    and    specifications    tiled. 

Commerce   St.,    Stockton.  , 

Architect  . .  .None. 

Day's  work.  COST,  $2500 

LOT  10   BLK  78  W,  Stockton.      Rem. .del 
frame    building. 

Owner J.   J.    Molloy,    128    E-Poplar 

St.,   Stockton. 
Architect  . .  .None. 
Day's  work.      .  COST,  $2000 


LOTS    8    AND      10    BLK    286,      Stockton. 
Galvanized  Iron   building. 

Owner Oro       Electric    Co.,       West 

Main   St.,  Stockton. 
Architect  . .  .None. 
D '         work.  COST,   $750 


LOT  ■:   BLK   31    E,   Stockton.     Two-Story 
building. 

•O      H.     Dobson,     1  mi;    East 
Washington    St.,   Stockton. 
■  1   .  .  .  None. 
Days    work.  COST,    $3500 

COST,  $1200       N    u      LOTS    10      AND   13    BLK      36    W. 
Stockton.     Erect  frame  building. 

LOT    10    BLK      7,    The    Oaks,      Stockton.       Owner Frank    Poletti. 

Bred    frame   building.  Architect  ..  .None. 

Owner H.  O.  Toschlwschky,  125  S-       Day's  work.  COST,  $21110 

California    st  .   Stockton.  ■ . 

Architect  ..  .None.  LOT    6    BLK    264    E,    Stockton.      Frame 

Day's  work.  COST,  $1600  building. 


LOT  9   and    E    %    of  Lots  .15   and    10   Blk 
15,   Stockton.      Frame   building. 

Owner Kate   F.   Austin,   E-Maln   & 

American   Sts.,  Stockton. 
Architect  . .  .None. 
Day's   work. 
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Veneered  Panels  that 
ARE  good— -order 
today  from 


Insist  on  getting 
the  best  made  panels 

You  have  a  right  to  get  the  best  for  your 
money.  You  s-hould  therefore  insist  upon 
getting  the  WYBRO  panels  whenever  you 
want  the  best  made  panels  at  the  lowest 
price. 

WYBRO  panels  are  uniform  in  quality-- 
they  are  everlastingly  good — and  they  cost 
no  more  than  the  inferior  makes. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


Owner Frank  Vieire,     1429     East 

Sonora  St..    Stockton. 
Architect  . .  .None. 

Day's  work.  COST,  $3000 

LOT  10  BLK     307   E,  Stockton.       Frame 
building. 

Owner Ellis   Tower. 

.-■ichitect  . .  .None. 

s    work.  COST,  $350 


I.'  T  47  BLK  112  S  M  C,  Stockton.  Erect 
frame   building. 

Owner D-    Defterius,    620    E-Wash- 

ington,   Stockton. 
Architect  . .  .None. 
PaTs    work.  COST,   J1950 

LOT     IS      BLK    6,      Yosemite      Terrace. 

Stockton.    Frame    building. 

owner -Mrs.  Sella  Campbell. 

Architect  . .  .None. 

Pay's  work.  COST,  $3000 

LOT    13    BLK    3S    \V,    Stockton.      Frame 

building. 

owner G.  P.   Pardini. 

Architect  .  .  .None. 

lay's  work.  COST,   $1000 


LoT    :,    BLK    71    W,   Stockton.      Addition 
to  frame  building. 

Owner E.   M.  Smith. 

Architect  .  .  .None. 

Days  work.  COST,  $400 


S   Vi  LOTS  10  AND  12  BLK  4.  The  Oaks, 

kton.      Frame    building, 
owner Miss   C.    Gnekow. 

■  ■    t  .  .  .None. 
Day's    work.  COST,  $2500 


N   Vi  LOTS  10  AND  12   BLK  4,  Stockton. 
Frame  building. 

Owner W.    I    Nitter. 

Architect  . .  .None. 

Day-    work.  COST,  »2500 


LOS    i-NGELES    AND    SOUTH- 
ERN CALIFORNIA. 


HANK    AND    OFFICES— 5    story    and 
on.      Cost    not 
Santa    Ana     I        0      Cal     Ar- 
chitects.   T.    Beverlej     Keim,   Jr.,   &  Co.. 
Los    Angeles    Investment     Bldg.,     L.     A 
Owners,  Farmers'  and   Merchants'  Bank 
•  '(    Santa    Ana.       The    building     will    be 
on<  mslness 

corners  having  a  froi  iO  feet  on 

one  street    and    100  tin     other. 

'  lonstrurtion    will    bi  with    a 

steel   frame,    reinforced    concrete    floors. 

walls   and   roof   slab  will 

;|.ied   by  the  bank.     Upper  Moors 
.fflci 
interior  of  the  banking  rooms   will  be 
:    in   tile,   marble  and   I  1 1 


There  will  be  special  coin  and  safe  de- 
posit vaults.  Plans  provide  for  steam 
heat,  elevator  service  and  a  vacuum 
cleaning  system.  Exterior  will  be  faced 
With  pressed  brick.  Plans  arc  bein-; 
prepared. 

HOTEL— 3  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles, 
Cal.  Architects,  Train  and  Williams, 
Exchange  Bldg.,  L.  A.  Owners.  F.  W. 
Wachter  and  associates.  The  building 
will  be  greeted  on  north  4th  street  east 
of  San  Pedro  having  a  frontage  of  75 
feet  by  a  deptli  of  95  feet.  Plans  pro- 
vide for  four  stores  and  the  hotel  en- 
trance on  tiie  first  door.  Upper  floors 
will  be  subdivided  into  60  guest  rooms 
and  a  number  of  public  and  private 
baths.  Interior  finish  will  be  of  pine 
throughout.  There  will  be  steam  heat 
a  hot  water  system  and  vacuum  clean- 
ing. All  rooms  will  be  provided  with 
lavatories.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Pat- 
ent store  fronts  and  plate  glass  win- 
dows will  be  used.  Exterior  of  the 
building  will  be  faced  with  pressed 
1  rick.      Plans   are  being  prepared. 

HOTEL — 4  story  and  base,  brick  and 
steel.  Cost  not  stated.  Ocean  Park. 
Los  Angeles  Co.,  Cal.  Archied,  S.  Til- 
den  Norton  and  U.  H.  Wallis,  Title  In- 
surance Bid.,  L.  A.  Owners.  W.  M.  Gott- 
schalk  and  A.  Sieroty.  The  building 
will  cover  an  area  of  47  by  S3  feet  and 
will  contain  5  stores  in  the  1st  story 
and  Is  guest  rooms  and  12  bath  rooms 
in  the  upper  stories.  Pressed  brick 
facing,  structural  steel,  plate  glass  win- 
dows,  galvanized  iron  cornice,  compo- 
sition roofing,  lire  escapes,  pine  trim 
and  floors,  lavatory  in  each  room,  steam 
i  eat,  plumbing,  elevator,  metal  lath, 
vacuum  cleaning,  electric  wiring,  etc. 
Plans  arc  complete  and  the  work  will 
be  done   bj    Day    Labor. 

SCHOOL — 1  alio  2  story  and  base, 
i, ink.  $30,000.  Glendora,  Los  Angeles 
Cai.  Architects,  Allison  &  Allison, 
Hibernian  Bldg.,  L.  A.  owners.  Glen- 
dora School  District.  The  building  wilt 
be   erected    in   a   central   portion    of   the 

city   a  nd    lias   been   designed   I ntaln 

ten  standard  si/a-  class  rooms,  princi- 
pal's  offli  •     a     embl  ■     i  oom    and    teach 

its'  i' us.  The  interim  will  be  hil- 
ls!,ei]  in  pine  with  maple  and  pine 
floors.  Plans  pi  ovide  foi  stea  m  hea  t 
;i  ii, i  vacuum  cleaning.  Marble  w  ill  be 
used.     Thei  e   will   be   a    progi  a  me  cloi  i. 

t.iii  I  .      1       [111        I-"!., hug      will 

i,,.   faced   wil  h   pi  essed  brick.     Plans  a  re 

,, ,  pa  i  •  'i       Further   men)  Ion    will 

ade  "I    i  till    work  when  flgui  i 

called. 


E.  H.  Williams 


Chalmer  Mundar 


Mtinday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phelan  Building,        San  Franolsoo 


Contracts    Awarded. 

CHURCH — 1  story  and  base,  brick 
and  steel,  $100,000  Long  Beach,  Los 
Angeles  Co..  Cal.  Architect,  H.  M.  Pat- 
terson, O  T.  Jonhson  Bldg.,  L.  A.  Own- 
ers. Congregational  Church  of  Long 
Beach.  Contractors,  Kling  Co.,  Union 
League  Bldg.,  L.  A.,  general  construc- 
tion.     Contract    price,    $100,000. 

LODGE  HALL — 2  story  and  base, 
and  steel.  Cost  not  stated.  GHendale, 
Los  Angeles  Co.,  Cal.  Architect,  Paul 
V.  Tuttle.  Delta  Bldg.,  L.  A.  Owners. 
Glendale  Masonic  Temple  Association. 
Contractor,  B.  D.  Y/ard,  127  North  Mary- 
land street,  Los  Angeles.  Contract 
price   not   stated. 

SCHOOL — 2  story  and  base,  brick, 
{7i.71s.S6.  Long  Beach,  Los  Angeles  Co, 
Cal.  Architect.  A.  B.  Sturges,  Story 
111-;  .  L.  A.  Owners,  Long  Beach  School 
District.  Contractor,  J,  W.  Davison, 
i-"i  Walnut  street.  Long  Beach,  gen- 
eral construction;  Long  Beach  Plumb- 
ing Co.,  plumbing,  $6.S22;  Southern 
California  Electric  Co..  Long  Beach, 
electric  work,  $1,317;  The  Long  Beach 
Improvement  Co.,  heating  and  ventilat- 
ing,  $9,994. 

SCHOOL — 2  story  and  base,  brick, 
$44,500.  Brawley,  Imperial  Co.,  Cal.  Ar- 
chitect, Norman  F.  Marsh.  Broadway 
Central  Bldg.,  L.  A.  Owners.  Brawley 
School  District.  Contractor,  James  Mar- 
tin. Selma,  general  construction,  $44.- 
500;  Wormell  and  Drawbaugh,  Pasa- 
dena, painting.  $1,968:  Standard  Elec- 
tric   Time    Co..    I..    A.,    programe    clocks. 
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STORES  AND  LOFTS — 5  story  and 
base.  Class  B  construction.  $110,000. 
Los  Angeles.  Cal.  Architect,  A.  F. 
Rosenheim,  11.  \V.  Hellnvan  Bldg..  L. 
A.  Owners,  Bensinger  Estate.  Con- 
u.i.  tor,  Carl  Leonard!,  II.  W.  Hellman 
Bldg.,  L.  L.,  general  construction. 
Contract  price,  $110,000.  Note — This 
work  does  not  include  plumbing,  heat- 
ing, electric  work,  elevators  and  auto- 
ni-itie    sprinkler    system. 


PORTLAND  AND  OREGON. 

VIADUCT  AND  BRIDGE — Reinforced 
concrete  construction.  Cost  not  stated. 
Multnomah  Falls,  Ore.  Engineer,  Sam- 
uel c.  Lancaster,  County  Kngineer 
Multnomah  County,  Portland.  Owners. 
Multnomah  County.  The  combination 
■  ,i  I-,,  and  viaducl  will  be  built  around 
i  rockj  point  .nnl  will  be  400  feet  in 
length.  Construction,  including  piers. 
;,,,,!  approaches  will  be  of  reinforced 
i  oncrete.  Plans  have  received  the  ap- 
proval  of  the  Board  of  supervisors  and 
are    now   out   for   figures.      Plans,   sped- 
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tications  and  full  particulars  can  be  se- 
cured from  the  County    Engineer. 

STABLE  BUILDING  2^  storj  .unl 
base,   brick   and   mill   construction,   $20;- 

i Portland,    Ore.      Architects,    C,    A. 

Hnughtaling  &  Co..  Henrj  B  ,  Port- 
land. Owner,  Robert  O'Neil.  The 
building   will    be   erected     on     the    east 

side  and   will  cp\  ei    a  n   a  i  ea   ol    I eel 

square.  Construction  will  be  of  bi  li  h  and 
mill  type  with  brick  walls  and  heavj 
timber  floors  and  joists.  No  interior 
finish  will  be  used.  Exterior  will  be 
faced  with  stork  brick.  Plans  are  com- 
plete and  figures  will  be  called  foi 
about   November   2<ith. 

LODGE  HALL— 2  story  and  base, 
brick.  $10,000.  Sheridan.  Ore  Archi- 
tect. L.  R.  Bailey  Co.,  Abingdon  Bldg., 
Portland.  Onwers,  alMsonic  Lodge  of 
Sheridan.  The  structure  will  be  53x85 
in  size,  and  will  have  c rete  founda- 
tions. A  face  lo  ick  will  be  used  in 
the  front  and  work  has  already  been 
started  on  the  found,  ition  The  first 
Hour  will  be  used  for  store  purposes 
while  the  two  upper  floors  will  be  used 
for  lodge  and  office  purposes.  Plans 
will  be  completed  in  about  three  weeks, 
when    bids   will    probably    be   called    for. 

HiiTEL— 2  story  and  base,  brick,  $35,- 
000.  Portland.  Ore.  Architect,  Robert 
Tegan,  Morgan  Bldg.,  Portland  Owner, 
A.  L.  Parkhurst.  This  work  has  been 
mentioned    here    before.      The     building 

will   be   elected   al    the  corner  of  Hi ml 

and  Couch  street  and  will  be  arranged 
lor  stores  on  the  lirst  floor  with  hotel 
rooms  above,  Interior  finish  will  be  f 
pine  throughout.  Plans  provide  for 
steam  heat.  A  number  of  the  rooms 
will  have  private  baths.  Hoi  and  cold 
running  water  will  be  supplied  to  all 
rooms.  Bath  rooms  will  have  cement 
floors  and  tile  wainscot.  There  will  be 
patent  store  fronts  and  plate  glass  win- 
dows. Exterior  of  Ho-  building  «  ill  be 
faced  with  pressed  brick.  Plans  have 
been  revised  and  new  figures  will  he 
called    for    at    once. 

Contracts  Awarded. 

FLOUR    MILLS — Reinforced    concrete, 

$60.1 Astoria,    (ire.      Architect,    none. 

Owners,  Astoria  Flouring  .Mills.  Astoria. 
Contractor,  C.  I'.  Houston.  Astoria,  gen- 
eral construction.  Contract  price  $60,- 
000. 


SEATTLE  AND  WASHINGTON. 

FACTORY— 2  story  and  base,  rein- 
forced concrete,  $25,000.  Seattle  Wash. 
Architect,  V.  W.  Voorliees,  Eitel  Bldg., 
beattj.e.  Owners,  A.  F.  Ghiglionie  & 
Sons.  The  building  will  cover  an  area 
of  ne  by  in;,  feet  and  will  be  practically 
fireproof  with  reinfori  ed  concrete  walls. 
Hours  ami  interior  partitions  of  hollow 
tile.  Plans  provide  I'm  elevator  service, 
fireproof  doors,  and  metal  window  sash 
and  frames  A  steam  heating  and  dry- 
ing system  wjli  he  Installed  Interior 
of  the  building  will  be  finished  in  pine 
About    $5,000    worth    of    si"  achin- 

ery  will  he  installed.  Exterioi  will  be 
fai  ed    \\  ith    cement    plasti  is  and 

spec  I  fji  at  ions  will  be  c  impli  ti  ij  De- 
ceriftej  isl  A  genet  a  i  con!  racl  will  be 
let. 

RAILROA HMMISSARY  BUILD- 
ING    2   story   and   base,     lee I    con- 

i  retr  $30,000  Seattle,  w  ash,  Archi- 
tect, \  i:  '  look,  '  Ihiel  Enginee  N  P 
R.    R.    Co..    Seattle.      Ownei        Northern 
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.  ...  ;iic  ...i.!i  '-d  Co,  The  building  will 
be  erected  on  the  King  street  propertj 
of  tli e  company  and  will  cover  ah  area 
of  In  by  190  feet  Construction  will  be 
fireproof  throughout  with  a  steel  frame 
reinforced  concrete  walls  and  Boors. 
Interior  partitions  will  be  of  metai]  lath 
and  plaster.  Interior  will  be  Bnl 
in  pine  throughout.  There  will  be 
steam  heat.  Considerable  white  porce- 
lain an,]  terra  col  la  tile  will  he  ,,.■  ,  I 
Exterior    of   the    building    will    be    faced 

with    cement    plaster.      Plans    ar< n 

plete  and  figure"  will  be  called  for  at 
once. 

SCHOOL— Group  of  1  and  L  ...tory.  re- 
inforced   concrete     buildings.     $300, 

Cheney,  Wash.  Architect,  Julius  Zittel, 
Jamieson  Bldg.,  Spokane.  Owner,  State 
of    Wusl  ington.      This    group    has    beep 

designed    for    a    State      Normal      Sci 1 

i  •.instruction  will   he  fireproof  with  steel 

i is    and    reinforced    concrete    walls 

and  floors.  All  modern  convenience? 
will  be  istalled.  Exteriors  will  be  faced 
with  cement  plaster.  Plans  are  com- 
plete and  separate  figures  are  now  be- 
ing taken  on  the  general  const  rial  inn. 
plumbing,  beating  and  electric  work 
Bids  will  be  opeed  on  November  29tli 
The  principal  at  Cheney  or  the  architect 
will    furnish    full    particulars. 

WATER  IvTAINS  AND  TUNNEL 
\vt  IRK  -$30C,000.  Engineer,  A .  II. 
Dimock,  City  Engineer,  Seattle.  Own- 
ers, City  nf  Seattle.  Plans  have  been 
completed  by  the  City  Engineer,  A.  H. 
I  >imock   for  the  construct  ion  of  two   I  .mi 

ft.    shafts    and    a     fi.      tunnel      for 

Watermains  under  Lake  Union  fi 7th 

avenue  and  East  Lake  to  7th  avenue 
ami  North  Lake  at  a  total  cost  of  $300.- 

000,    divided    as    follows:    Shafts    $su, i. 

tunnel  $220,000.  It  Is  expected  that 
bids  will  be  called  for  in  the  near  fu- 
ture. The  shafts  will  be  from  HI  to  17 
feci  inside  diameter  and  will  take  16-27 
cubic  yards  of  concrete  for  lining. 
The  tunnel,  which  will  be  12  ft.  in 
diameter,  is  built  primarily  for  a  I  > 
inch    watermain. 

THEATRE— 2  story  and  has,,  rein- 
forced concrete,  $40,0.00.  Seattle, 
Wash.  Architect,  .1.  A.  Creutzer,  New 
York  Bldg.,  Seattle  I  iwner.  I  He  II. i  n- 
sen.  This  building  will  be  erected  al 
Hie    corner    of    15th    avenue    and    Repub  ■ 

in  ■  i  ii    -i  reet   c>\  ering   a   gr id   ,:  re  i    of 

36    by    120    feet  .      Construction    will    be 

fire] i     throughout      with      reinforced 

'  oncrete     II '3,     walls     and     roof     slabs  . 

Interior    will    be    finished    In    pi  ne    a  nd 

metal    with    s ■    mi intal    plaster. 

There  Hill  be  steam  heal  and  a  modern 
s\sicin  of  ventilation,  Exterior  of  the 
i  uilding  will  in-  faced  with  cem<  nl 
plastei  i  ii-i  terra  col  ta  .  Plans  are  i  e- 
ing  prepared  and  contracts  will  be 
let  as  sunn  as  the  working  drawings 
can    be    completed 

THEATRE      I    storj     and    has,      I 
A       construction,       $125,000. 
Wash.      Architects,    Beezer   Bros  . .   or    K 
W  .     I  lough  ton,    Sea  ttle        i  >«  ners,    Jen- 
sen     ami       Von       Herberg,       11 
fin  itre     -••■ii  i  le .      T   e    building    is    to 

1 te,i  mi   isi  ;i  i  .ni,,.  nort  i   of  Pike 

Tlie    o\\  mis      I.,  \ .       not 

either  of  tin-  architect     as   i  el   bu(  si  it. 

that     .ni,     or    the    otliet     01     I 

win    prepare   plans.      Further   informa, 

i  inn    will    be    given    in     these      columns 

u  hen    pla  n      in      elected 


OKLAHOMA    HAS    BIG    GAS    I'HOUlf- 
TION. 

Oklahoma  enjoyed  in  1012  her  most 
'mis  year  in  the  history  of  her 
natural-gas  industry.  Tiie  frequent 
advances  in  the  price  of  crude  petro- 
ii  urn  gave  an  impetus  to  drilling  and 
■    ulted    iti    the    extension    of   oil    terri- 

,n,l      the      diSCOVery      of      some      gas 

pools  of  considerable  importance. 
I  me  were  ::2I1  producing  gas  wells 
completed  during  the  year,  making  a 
total  of  S70  productive  wells  in  the 
State  at   the  close  of   1912. 

1'hc  total  production  of  natural  gas 
in  Oklahoma  in  1912.  -as  estimated  by 
David  T.  Day,  of  the  United  Slates 
Geological  Survey,  was  73.799,319,000 
cubic  feet,  valued  at  $7,406,528,  or 
10.04  cents  per  thousand  cubic  feet, 
compared  with  67,276,608.000  cubic 
feet,  valued  at  $6,731,770,  or  10.01 
'ents  per  thousand  cubic  feet,  in  1911. 
Since  large  quantities  of  gas  are  con- 
sumed in  Oklahoma  for  both  domestic 
and  industrial  purposes  at  a  flat  rate. 
no  meters  being  used,  it  is  impossible 
to  arrive  at  the  exact  quantity  of  gas 
consumed,  but  it  is  estimated  that  in 
1912  there  was  used  for  domestic  pur- 
■   '        ■  ibiii. im;2,ii0ii   cubic    feet,   compared 

with     5,816,723; -ubic    feet     in     1911. 

The  estimated  quantity  of  gas  con- 
nun, I  for  industrial  purposes  in  1912 
was  $35,049,341,000  cubic  feet,  compared 
with  22,397,148,000  cubic  feet  in  1911. 
Much  of  the  gas  produced  from  the 
oil  wells  of  Oklahoma  is  wasted,  hut 
where  this  ■Vasing-head"  gns  is  found 
tn  he  rich  in  gasoline  several  plants 
have  been  installed  for  the  extraction 
of  the  gasoline.  This  has  become  a 
considerable  industry,  as  there  is  a 
readj  sale  for  the  product.  At  the 
lose  of  1912  there  were  twelve  of  these 
plants  in  operation;  compared  with 
nine   at    the   close   of    1911. 


GOLD     I'l.tl'EIIS     k.V      ALASKA. 

During  the  summer  of  1912  Henry 
Nl  i:  i kin.  of  the  United  States  Geo- 
logical Survey,  visited  the  Ruby,  In- 
ch", and  Iditarod  districts  in  Al-aska. 
and    a     report     on     the    gold    placers    in 

[Istrlcts    has    been    issued    by    the 

Survey    as    Bulletin    542-G.      The    mining 

'     Of    the    Ruby    district    is    abmil     25 

n      -         until    of    Yukon    RIvevr    at    Ruby 
i  ml    comprises  half   a   dozen   creeks,  all 
«  Ith  In    an    area    a    few    miles    squa  i  e 
Tl  .■   lirst    discovery   of  gold   in   this   dis- 
trict «  as   probably   that   made  on   Ruby 
i 'reek     in     1907,     Bear     the     site     of     the 
i    town.        This    discovery    proved 
to       i     of    no    great    importance,    and    it 
was  not   until   1010  that   the  disco\  ei  les 
on   Lung  Creek   and   its   trlbutarie        , 
ated   widespread   Interest   in   the  region 
Exact    data    regarding    the    amount    of 
gold    produced    In    the    district    are    not 
■  <\  ailable,     but     the     total     in     1912 
probably   between    $150,000  and    $1  7.",.iiiiu. 
The     Inn. iko-1, lit. ,,-... I     region     lies        in 
mm  ii    Alaska  and  embrai  ■ 
ipland    ii  •'  i   north   of  Kushowlm 
i  hat    is    drained    by    Innoko    a  n  I 
i    '  n  ers.      In    all    21    ,  la  m 
cated    up    live    creeks     were    worked    Ii 

ko   disti  let    in    1912,    bj    a 

force     of    about      1  tn     men  Tie        I,, I., 

"I     Hi''    pla.  m     gold    produced    din 
ing   the   >  ear    ,,,    1 1,,.   ,i,st  111    was    pi  oh 
•  -ni  •■    :     nl    $  150.000 

'  i  -nine  claims,   loc  ited  on  eight 

.    nl       .   leeks.      H  ere      w  01  kid 

id     district-   in     1912  Thirty-six 
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plants  ue.t  engagea  in  the  work,  and 
about  975  men  were  employed.  The 
value  of  the  total  gold  production  of 
the  district,  including  Moore  Creek, 
for  the  year  was  probably  about 
SJ. 750. 000. 


EXPOSITION       WOHK      PROGRESSING 
RAPIDLY. 


At  the  present  time,  the  Court  of 
the  Four  Seasons  is  the  farthest  ad- 
vanced of  any  of  the  five  great  in- 
terior courts  of  the  main  group  of  ex- 
hibit palaces  at  the  Panama-Pacific  In- 
ternational Exposition.  This  court  is 
the  one  west  of  the  Court  of  Sun  and 
Stars,  the  principal  of  all,  in  the  center 
of  the  group,  -and  its  concrete  walls  are 
up  to  the  cornice  line  of  the  Palace  of 
Education  and  of  Food  Products,  which 
bound  it  on  the  west,  and  up  to  the 
spring  line  of  the  arch,  on  the  east, 
where  it  abuts  against  the  Palace  of 
Agriculture   and    of   Liberal    Arts. 

Like  the  other  courts,  the  Court  of 
the  Four  Seasons  has  concrete  walls,  in 
order  that  it  may  act  as  a  fire  resistant 
in  case  flames  should  break  out  in  one 
of  the  four  palaces  about  it.  It  was 
designed  by  Henry  Bacon  of  New  York, 
and  is  to  be  executed  in  Roman  Ionic 
.-tyle.  modified  with  a  touch  of  modern 
detail.  It  is  340  feet  square  and  is  open 
to  the  north,  and  to  the  Bay  of  San 
Francisco.  by  way  of  a  colonnaded 
avenue.  473  feet  long  and  171  feet  wide. 
Through  a  passage  in  a  great  niche  or 
half-dome,  at  the  south  end,  it  opens 
into  the  Court  of  Palms,  designed  in 
Italian  style  by  George  W.  Kelhnm. 

The  installation  of  the  electric  con- 
duits for  transmission  of  light  and 
power  at  the  Panama-Pacific  Interna- 
tional Exposition  has  kept  pace  with 
the  rapid  progress  of  construction 
work  in  general.  The  general  dis- 
tributing cables  for  the  trunk  system 
and  all  the  operating  apparatus  are  in 
and  also  tiie  apparatus  for  the 
decorative  lighting,  such  s  projectors 
and  the  like.  Shipments  of  the  latter 
will     he    made    next    year,    long    before 

I  .  conduits  for  the  trunk  system  is 
the  concessions  and  In  the  states  and 
foreign  districts  of  the  grounds  are 
comple  >  only    remains    now   to 

put  in  the  service  leads.  The  system 
is  as  far  advanced  in  the  main  exhibit 
district  as  the  progress  of  work  on  the 
palaces    and    the    piles    of    lumber    will 

Plans   for   the   wiring  in   the  Court  of 

asons    and    in    the    Court    of 

the   Hun   and    S  nnpleted 

and  bids  for  l  been  called 

for. 

The    curbs  and    walks 

throughout  the  grounds  of  the  Exposi- 
tion are  being  placed  rapidly.  They  are 
well  adva nc<  d  esslons  and  in 

lin  exhibit  districts  and  arc  being 
.i  nd      foreign 

Colonel   G<  oi  ge      H     Goel  hals,     Chief 

•  in  'anal  Com- 
mission, will  preside  over  the  En- 
nliicli  is  to  be  held 
at  the  Panama-Pacific  International 
Exposition  from  Septembei  20th  to 
25th.    1915. 

This  great  Congress  will  be  held  un- 
der   the      '  "  >f    the    American    So- 
o(  Civil    Engli  !  merica  n 
Ot    Mining       Engineers,       the 
}ocli                  i        anlcal    En- 
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gineers.  the  American  Institute  of 
Electrical  Engineers,  and  the  Society  of 
Naval  Architects  and  Marine  Engineers. 
Engineers  from  all  over  the  world  have 
signified  their  intention  of  attending 
and  the  delegation  from  Great  Britain 
promises  to  be  large  in  point  of  num- 
bers and  great   in  distinction. 

A  tentative  schedule  of  general  ses- 
sions has  been  formulated  and  the  fol- 
lowing sections  will  be  considered: 

The  Panama  Canal:  Waterways  and 
Irrigation;  Railways;  Municipal  En- 
gineering; Materials  of  Engineering; 
Construction;  Mechanical  Engineering; 
Electrical  Engineering;  Mining  En- 
gieering;  Naval  Architecture  and 
Marine  Engineering;  Military  Engin- 
eering;   Miscellaneous. 

Each  of  these  sections  will  hold  in- 
dependent sessions  during  the  congress, 
such  joint  sessions  as  may  be  deemed 
advisable  will  also  be  called.  On  ac- 
count of  the  convention  of  the  Inter- 
national Congress  of  Electrical  En- 
gineers, just  prior  to  the  International 
Engineering  Congress,  the  activity  of 
the  later  in  the  field  of  Electrical  En- 
gineering of  contact  between  Electrical 
Engineering  and  other  engineering 
phenomena   and    work. 


GREATEST      MINERAL      PRODUCTION 
IN   HISTORY. 

Final  Figures  of  (he  United  States  Geo- 
logical Survey  for  1912  Show  Enor- 
mous  Total  of  Two  and  a  Quarter 
Billion  Dollars. 

All  records  have  been  broken  in  the 
great  mineral  production  of  the  United 
States  for  the  year  1912.  The  boom 
year  of  1907  has  heretofore  been  con- 
sidered the  banner  year  of  American 
mineral  output,  with  a  total  value  of 
$2,072,666,639,  but  even  this  great  fig- 
ure was  exceeded  in  1912  by  over  $170,- 
000,000.  As  compared  with  1911,  the 
increase  in  1912  is  $316,09S,198,  or  16.40 
per  cent.  These  figures  are  shown  in  a 
summary  of  the  mineral  production  of 
the  United  States  for  1912,  compiled  by 
W.  T.  Thorn,  of  the  United  States  Geo- 
logical Survey,   now   in  press. 

As  heretofore,  iron  and  coal  are  the 
most  important  of  our  mineral  prod- 
ucts. The  value  of  iron  (pig  iron  be- 
ing the  basis  of  valuation)  in  1912  was 
$420,563,388;  the  value  of  coal  was 
$695,606,071.  The  value  of  the  fuels — 
coal,  natural  gas,  and  petroleum — in- 
creased from  $833,231,497  in  1911  to 
$943,972,362  in  1912,  a  gain  of  $108,- 
740,865.  Coal  showed  an  increase  in 
value  of  $69,040,860,  from  $626,565,211 
in    1911    to   $695, 606. 071    in    1912. 

The  production  of  metals  increased 
in  value  $186,571,803,  from  $608,531,782 
in  1911  to  $867,193,085  in  1912.  The 
nonmetals  increased  129,276,895,  from 
$1,246,750,346  In  1911  to  $1,376,027,241 
In  1912.  The  unspecified  products,  in- 
cluding cadmium,  selenium,  rutlle,  ura- 
nium, vanadium,  and  other  minerals, 
valued  at  $500,006,  increased  $250,000, 
bringing  the  total  value  of  the  mineral 
production  tor  1912  up  to  $2,213,- 
630,326. 

The    production    Of    pig    iron    in     1912 

gained   more   than   $9::, ,000,   or   28   per 

cent;  farro-alloys  gained  nearly  $4,- 
000,000,    or      about    46    per    cent;      silver 

gained    more   than   $6, 1,000,  or   20  per 

cent  1  opper  gained  aboul  $68,000,000, 
or  nea  ly  50  per  eenl .  zinc  gained 
,,,.,,!      1 1  1,000,000,   or    1 1    per   •  enl     a  nd 

in    1:11,11    gain.-. 1    10  nil \    $4,000,000,    or 
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47  per  cent.  Gold,  which  lost  about 
$3,500,000,  was  the  only  important 
metal  to  show  a  decrease.  Among  the 
nonmetals  bituminous  coal  gained  ap- 
proximately $i;7.iiiiii.  000,  or  about  15 
per  cent;  anthracite  coal  gained  more 
than  $2,0011.000;  natural  gas  gained 
almost  $10,000,000,  or  13  per  cent;  pe- 
troleum gained  nearly  $30,000,000,  or 
22  per  cent;  clay  products  gained  more 
than  $10,000,000,  or  6.5  per  cent;  and 
sulphuric  acid  from  copper  and  zinc 
smelters  (a  product  mined  as  it  were 
out  of  the  air  and  changed  from  a  de- 
structive waste  to  an  absolute  gain) 
increased   $1,5,000,000,  or  55  per  cert. 


NEW    YORK'S    MAGNIFICENT    BUILD- 
INGS. 


Further,  I  can  Irace  a  clear  connec- 
tion between  the  scrupulous  care  of 
the  body  and  the  style  of  architecture 
which  has  given  New  York  and  Wash- 
ington the  finest  railway  stations  in 
the  world,  and  New  York  a  Postoffice 
which  takes  one's  breath  away  with  ad- 
miration for  its  Greek  perfection  of 
simplicity  and  strength.  Amid  the 
squalor  of  Eighth  avenue  there  has 
arisen  the  wonder  of  the  new  world. 
Raised  well  above  'he  street  level  and 
approached  by  notable  steps,  is  a  portico 
of  twenty  Ionic  columns,  the  longest 
I  remember  to  have  seen.  Simply  that, 
nothing  to  lessen  the  dignity  of  their 
just  balance  or  to  mar  their  beauty, 
unsmiling,  yet  not  austere:  Along 
the  architrave  runs  this  inscription: 
'•Neither  snow  nor  rain  nor  heat  nor 
gloom  of  night  stay  these  couriers 
from  the  swift  completion  of  their  ap- 
pointed rounds."  That  exactly  matches 
the  reticence  of  the  conception.  Noth- 
ing could  better  correct  the  European 
misjudgement  of  the  American  char- 
acter than  this  magnificent  public  build 
ing,  fit  to  be  set  beside  the  finest 
of  ancient   or  modern   times. 

The  outside  of  the  Pennsylvania 
Railway  station  opposite  is  made  to 
look  commonplace  by  this  unexpected 
recapture  of  the  Greek  spirit  in  archi- 
tecture. But  passing  through  its  lof'y 
corridors  and  ample  halls,  I  have  felt 
the  same  content.  As  one  snuffs  up 
salt  air  at  the  sight  of  the  sea,  Hilling 
the  lungs  with  Its  vigorous  tang;  so 
there  is  a  deep-breathing  of  the  soul 
when  the  eye  and  the  imagination  are 
suddenly  delighted.  Both  here  and  in 
the  new  Grand  Central  Station  there  is 
a  largeness  of  conception,  a  shaking- 
off  of  the  bondage  of  ''good  enough,"  a 
bold  soaring  toward  a  great  aim.  The 
men  who  planned  and  built  them  must 
be  men  with  a  passion  for  harmony 
•and  order.  The  people  who  dally  pass 
through  them  cannot  but  feel  its  influ- 
ence and  live  In  a  liner,  freer  air. 

The  floors  arc  so  clean  that  lin 
farm  house  phrase)  "you  could  eat 
your  dinner  off  them."  The  mind  Is 
soothed  by  the  spacious  calm  of  the 
halls,  the  quietly  perfect  organization, 
the  neat  spick-and-span  convenience  of 
ticket  and  baggage  counters,  dining- 
rooms,  buffets,  bookstalls,  information 
offices.  The  spotless  white  caps  of  the 
Officials  are  allegorical.  They  are  em- 
blems of  the  ideal  aimed  a  I  by  the  most 
excellent  railway  stations  the  world 
has  yet  seen.  Stations  where  there  Is 
no  opening  for  the  scramble  and  rush 
which  usually  disturb  the  traveler.  Sta- 
tions  for  supermen   who  move  calm  and 

1   i>>   1  heir  appointed  ends. 

The     White       new    c'ily     Hall       in       New 
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York,  the  cream-and-gold  splendor  of 
■  ■olworth  tower  near  by,  reflect 
the  same  ideal,  an  idea]  of  cleanliness 
and  good  order  without  and  within. 
What  is  it  but  this,  too,  whicl  drags 
scandals  to  the  light  and  is  sweeping 
out  the  foul  stables  of  public  life?  Do 
you  not  see  now  the  connei  tion  be- 
tween it  and  -'a  room  with  -.1  bath?" — 
H  Hamilton  F)  re  in  London  Daily 
Mail. 


TO    PREVENT      WHITE     \\l> 

\TTACKI\G     WOOD. 


WASHINGTON.  D.  C,  Nov.  :  j —The 
Buroau  of  Entomology,  thro 
Branch  of  Forest  Insects  under  the 
charge  of  Dr.  A.  D.  Hopkins,  has  been 
conducting  experiments  wil  woods 
treated  by  various  methods  to  de- 
termine how  they  may  be  protected 
from  injury  by  our  native  whiti  ants. 
Experiments  are  also  under  way  to 
determine  the  immunity  or  relative  re- 
sistance of  various  native  and  tropical 
species  of  untreated  wood  to  white  at- 
tack. 

The  specialist  in  charge  of  tl 
periments  has  submitted  a  report  on 
the  treated  and  untreated  woods,  which 
have  been  subjected  to  at:-  k  from 
white  ants  for  from  5  to  12  months. 
Yellow  pine  stakes  charred  by  burning 
for  about  five  minutes  were  attacked 
at  the  end  of  one  year,  and  this  treat- 
ment only  delays  attack.  Yellow  pine 
stakes  impregnated  by  the  "open  tank  ' 
method,  with  coal  tar  and  wood  creo- 
sotes: dipping  and  brush  treatments 
with  wood  and  coal  tar  creosotes:  and 
stakes  treated  by  two  closed  cylinder 
pressure  processes  with  several  dif- 
ferent creosote  compounds  were  not 
attacked  at  the  end  of  one  year,  en- 
treated alternating  check  stakes  were 
attacked    by    white    ants. 

An  examination  of  test  blocks, 
showed  that  after  being  buried  in  the 
ground  with  infested  logs  for  nearly 
6  months  some  of  the  blocks  impreg- 
nated with  paraffine  wax  were  attacked 
by  white  ants  while  wood  treated  with 
chlorinated  naphthalene 
tacked.  Untreated    teak,    greenheart 

and  peroba  test  blocks — all  tropical 
woods — were  not  attacked,  while  un- 
treated white  and  red  oak.  sugar  maple. 
birch,  and  red  gum  were  attacked  and 
more  or  less  seriously  damaged. 


CO-OPERATION    IN    II   M   \. 


Cooperation  in  Italy  has  gom  be- 
yond  mere  buying  and  selling.  It  has 
invaded  the  building  trade  and  has 
even    undertaken    construction  rail- 

roads.     This    is    a    new    develop 
the     labor     movement     which 
alarmed      contractors      that    they      have 
Started     a     campaign     for    exclusion     of 
co-operative    labor    organizations    from 
public    work    and    have    provoked    coun- 
ter   demonstrations.      The 
profess    to    aim    at      making    n"      profit 
from   the  state,   but   to   secure  adequate 
to  give   good    work   and    to   pre- 
vent speculation. 

The      movement      has      gained      such 
strength     that     the     latest     official     sta- 
ve a  r     1 9 1 0, 
show     i  e    of    1017    co 

1 54     of    which       have 
nembers,    a    capital    of    j 

There 
are    336    agricultural    societies, 
which      have  .nbers. 
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;.  10     capital    and     $135,000     reserve 

funds. 

Between  1S89  and  1909  these  or- 
ganizations had  executed  contracts 
with  the  state  for  public  work  to  the 
amount  of  $11. "On. 1  and  for  prov- 
inces an.l  cities  to  the  amount  of  $:;.- 
620,000.  During  the  last  two  years 
they  have  completed  public  contracts 
involving  nearly  $5,000,000.  A  circle 
of  ihese  societies  improved  the  basin 
of  the  Reno  at  a  cost  of  about  ,! 
000  and  other  societies  have  taken  the 
contract  to  build  the  Reggio-Ciano 
Railroad.  They  finance  their  own 
wok  and  share  the  proceeds  among 
the  members.  They  are  favored  by 
the  state  through  not  being  required 
to  give  the  money  guarantees  demand- 
ed  of  individual   contractors. 

But  it  would  be  interesting  to  know 
how  they  reach  an  agreement  on  an 
equitable  division  of  the  proceeds  of 
a  contract.  Do  they  concede  that  the 
brains    and    skill    of    the    director    of    a 

;  contract,     of       the       foreman 

over  each  gang  of  men  and  of  the  men 
who  manage  the  finances  are  worth 
more  than  those  of  the  manual  la- 
borer? That  has  been  the  stumbling 
blocks  in  the  way  of  many  co-operative 
enterprises.  It  would  be  interesting  to 
know  how  dissension  is  avoided. — 
Portland   Oregonian. 


>f      r.      (ireat      Engineer 


The  completion  of  the 
aqueduct  marks  the  successful  ending 
of  an  arduous  struggle  with  nature  In 
its  most  rugged  aspects  of  mountain 
and  desert,  and  w'th  powerful  and 
subtle  private  interests  for  the  1 
sion  of  a  priceless  supply  of  water.  The 
ten  aqueducts  of  ancient  Rome  were 
marvels  of  engineering  skill  and  dura- 
bility: but  their  construction  stretched 
over  a  period  of  five  centuries,  against 
the  eight  years  that  have  elapsed  since 
the  Los  Angeles  aqueduct  was  first 
proposed,  and  the  length  and  dimen- 
sions of  the  ancient  Roman  aqueducts 
bear  no  comparison  with  that  of  mod- 
ern Los  Angeles.  The  longest  of  the 
Roman  aqueducts  was  62  miles,  while 
the  Los  Angeles  aqueduct  is  234  miles 
in  length  from  the  intake  on  Owens 
River  to  the  city  limits  of  Los  Angeles. 
The  irrigation  aqueducts  of  thi 
Indians  of  oncient  Peru,  one  of  which 
-  are  among  the 
wonders  of  the  world,  especially  so 
when  it  is  considered  that  the] 
constructed  by  a  people  uninformed  as 
to  modern  engineering  science  and  its 
methods,  but  these  probably  exhausted 
centuries  of  time.  The  350  miles  of 
iron    pipe    line,  .meter. 

which  conveys  water  across  the  arid 
plains  of  western  Australia  to  the  gold 
mining  districts  of  Kalgoorlie  and 
Coolgardle.  is  one  of  the  triune 
modern  constructive  hydraulic  en- 
gineering: but  this  construction,  al- 
tnough  in  a  hot  and  waterless  country, 
was  comparatively  level,   while   tl 

id    '.ores    through    miles 
of    mountains      of    solid    rock. 
valleys    on    pillars    of   concrete    in 

tnd   through   huge  steel   siphons 
in    others,    and    is    of    far    great) 
mensions    than    the    notable    Australian 
structure. 

The  great   Ashokai 
ply  the  city  .,(  New   York,  now  in 
of   construction,      is   the     only     modern 
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ilic    enterprise    intended     mainly 

mestic    and    industrial    use,    that 

compares    fairly    with    the    Lis    Angeles 

aqueduct.         The    New    York      aqueduct 

Hie    Hudson    over    a    thousand 

neath    the   river   bed,   and    it    will 

the    metropolis    with    500, ,000 

dailj  at  a  cost,  including  its 
various  reservoirs,  of  about  $163,000.- 
<■  Los  Angeles  aqueduct  has  not 
much  more  than  half  the  capacity,  it 
is  true;  but  it  is  about  twice  as  long. 
•  sses  through  an  incomparably  rough- 
try,  and  its  cost,  when  com- 
pleted, will  be  less  than  one-fifth  that 
of  the  great  New  York  enterprise. — 
Scientific    American. 


TO    ADVKRTISK    FOR    HIGOTI   *Y    BIDS 


The  California  State  Highway  Com- 
mission, at  a  meeting  in  its  San  Fran- 
lices  Wednesday,  decided  to  no- 
tify the  Boards  of  Supervisors  of  Tulare 
an  1  Kings  counties  that  it  is  prepared 
lo  advertise  for  bids  for  the  construc- 
tion of  the  Vlsalla-Hanford  section  of 
-  ite  highway  as  soon  as  the  coun- 
ties will  guarantee  the  rights  of  way 
an.l    the    necessary    bt 

The     highway     between     Visalia     and 
i    is    really    two    lateral    sections 
of  the  main    trunk,  one  from  Visalia   to 
a    point    on    the      State    highway      near 
and  the  other  from   Hanford  to 
•    intersection  of  the  main  road. 
Altogether    it     is    nineteen     miles    long. 
and    will    cost,    according    to    State    En- 
Fletcher's  estimates.  $200,000. 


by 


ALASKA'S    MINERAL    WEALTH. 

"!  e  United  States  Geological  Sur- 
has  recently  published  a  report  ..n 
mining  industry  in  Alaska  in  1912. 
Alfred  H.  Brooks.  The  bulletin  — 
-A — is  one  of  a  series  pub- 
lished annually,  treating  of  the  prog- 
mining  in  Alaska  and  sum- 
marizing the  results  achieved  during 
the  year  in  the  investigation  of  the 
mineral    resources    of    the    Territory. 


AVrlllt  ACITE      MINES      LARGE      PRO- 
DI CERS. 


The   number  of  anthracite  coal   mines 
in    Pennsylvania    in     1912    was    2T3.    ac- 
cording to  E.  W.   Parker,  of  the  United 
Geological  Survey,  and  the  aver- 
age   output    of    each    was    289,456    short 
The  number  of  bituminous  mines 
IT.    and    their    average    produc- 
184    tons.      The   average   produc- 
tion from   each  anthracite  mine    is  there- 
fore   nearly    four    times    that    from    the 
bituminous   mines. 


1  11  ILS  Til  NEWCASTLE. 


Even    though    crude    oil    and    gasoline 

'g    largely   substituted    for   coal 

urce  of  power  in   Seward    Penin- 

iska,    16.105    tons    of    coal    were 

imported   in   1912.     In  spite  of   Alaska's 

1    resources,   not   over   200   tons 

ined    in    the   entire    Territory    In 

idly     in     need     of    a 

statute    allowing   her    to    mine    her    own 

coal,    under   adequate    terms. 


Hi   HOLD   RUM)   ELECTION. 


>M     1S.11  1  amento    1  :o  ■     Novem- 

Tl  •■    'I'-  0-1.  es    -1' 
Sc     ool    will      soon    take      steps 
the    calling    of    an    election    to 
vote  bonds  for  the  purpose  of  building 
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a    new    school    house. 

The    six    rooms    of    the   school    are   at 
present  located  in  ;  '  '   build- 

ings, one  of  which  is  two  Mocks  from 
the  school  grounds  proper.  County 
Superintendent  O'Neil  is  having  plans 
drawn  for  a  school  house  to  contain 
eight  rooms  in  addition  to  an  assembly 
room.     The  huilding  will  cost  $15,000. 


GKXERAL      CONTRACTORS      ASSOCIA- 
TION. 


Please  take  notice  that  the  next 
regular  meeting  of  the  stockholders  of 
the  General  Contractors  Association 
will  le  held  in  the  meeting  room  of  the 
headquarters,  110  Jessie  Street,  San 
Francisco,  California.  on  Thursday 
evening.  November  13th,  1913,  at  the 
hour  of  8  o'clock  P,  M. 
■'HAS     W.    Gl   MPBRTZ,    President. 

WM.    E.    HAGUE,   Secretary. 

Monthly  financial  statement.  Month- 
ly work  report.  Important  Committee 
Reports.  Please  make  a  special  effort 
to  be   present. 


NICKEL    A    BY-PRODUCT. 

There  are  no  producing  nickel  mines 
in  the  United  States.  The  output  of 
nickel  from  domestic  ores  is  merely  a 
hy-product  from  electrolytes  of  the 
copper  refineries.  Salts  and  metal 
equivalent  to  328  short  tons  of  metal- 
lic nickel  were  saved  in  domestic  re- 
fineries in  1912  from  both  foreign  and 
domestic  ores.  Nickel  ore  "imported 
for  consumption."  is  mostly  from  the 
m   deposits. 


Creonote     an      i     Preservative     of     Tele- 
graph   Poles. 


It  Is  estimated  by  the  Canadian  au- 
thorities that  every  year  some  600.000 
telegraph  and  telephone  poles  ha>ve 
to  be  replaced  because  of  their  decay. 
ted  red  cedar  poles  last  for  10 
years;  if  the  creosote  is  put  on  by  the 
brush,  they  last  13  years;  if  they  are 
tank-dipped  they  last  20  years.  White 
cedar  has  a  life  respectively  of  14,  17 
and    22  according    to    the    treat- 

ment, and  yellow  pine.  13,  1  ."j  and  20 
years.  It  is  estimated  that  creosote 
treatment  would  save  upward  of  260,- 
' i"'!es  per  year. 


F.   S.   LOOP  PASSED   AWAY. 


The  many  friends  of  Sumner  Loop 
will  I  c  surprised  to  learn  that  he 
away  last  Saturday  night.  The 
funeral  ceremony  will  be  held  at  his 
late  residence,  127.",  Caroline  street, 
Alamed  clock. 

Mr.  I.  en    dentifled  with  the 

the    past    twenty- 

i  irs,      He    was    president    of    the 

Loop    Lumber    Qo.    al    the    time    of    his 

death. 


FOHF.M.N    TRADE    OPPORTUNITIES. 


[Where  i    Mm  1 1  ted  i  hey  

be  obtained   from  the  Bureau  of  For- 
C  nen  e,   Wash- 
ington,   D    C        In   applying   for   ad- 
•    numbei   I 


CORRESPONDENCE     WITH     CONSULS. 

The  iug|  mad)   that  all  com 

munlcflUonH   to  consular  officers   be  ad- 

i 

The   American    Consul, 
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the  name  of  the  officer  not  being  given. 
Any  communication  so  addressed  will 
he  opened  and  attended  to  by  the  per- 
son who  happens  to  be  in  charge  of  the 
office,  if  addressed  to  the  consul  bj 
name,  it  might  be  forwarded  to  him  un- 
opened, should  he  he  absent,  and  delaj 
would    thus    result. 


-onsuls  are  requested  to  contribute  to 
this  department,  and  in  doing  so 
should  in  eacli  instance  state  in  what 
language  correspondence  should  be 
condutced. 


No.   91808.      P»e«a    for    milking   cement 

hriek:-  inn]  blocks — Aii  Inquiry  has  been 

received  at  an  American  consulate  for 
a  machine  for  making  pressed  cement 
bricks  and  blocks.  There  is  a  demand 
for  cement  slabs  for  flagging  purposes, 
and  six  firms  of  contractors  were  in- 
terviewed, three  of  which  expressed  a 
willingness  to  hear  from  American 
manufacturers  of  such  machines  with 
regard  to  an  agency.  In  the  opinion  of 
these  firms,  an  agent  should  circularize 
the  trade  with  catalogues  and  full 
particulars,  and  as  soon  as  this  is  done 
a  traveler  should  cover  the  ground  so 
advertised.  The  names  of  the  firms  re- 
ferred to  can  he  obtained  from  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce. 

No.  i  i :hpii.  Agricultural  machinery 
and  rural  nrtleleN. — Several  business 
men  in  a  South  American  country  are 
contemplating  the  establishment  of  an 
importing  house.  An  American  con- 
sular officer  writes  that  agricultural 
machinery  and  rural  articles  will  be 
the  chief  goods  they  "will  wish  to  im- 
port, and  they  would  like  to  com- 
municate with  houses  in  the  United 
States  interested  in  the  exportation  of 
such   products. 

No.  11011.  Bnrrell  ilnves, — An  Ameri- 
can consul  in  a  Mediterranean  country 
reports  that  a  business  firm  in  his  dis- 
trict desires  to  be  placed  in  communi- 
cation with  American  shippers  of 
staves  to  be  used  in  the  manufacture 
of  potato  barrels.  Correspondence  may 
I  e  In  English.  Prices  should  be  quoted 
c.  i.  f.  point  of  destination. 

No.    111)14.      Onk   for  office  furniture 

A  business  Arm  in  a  European  country 
dealing  in  office  furniture  requests  an 
American  consular  officer  to  furnish 
the  names  of  American  exporters  of 
oak  wood,  as  the  firm  desires  to  work 
UP  this  wood  into  office  furniture.  Cor- 
respondence should  he  direct  with  the 
firm  In  question. 

No.  11017.  steel  lookers. — An  Ameri- 
can consular  officer  in  the  Far  East  de- 
sires illustrated  catalogues,  prices,  etc., 
for  steel  lockers  particularly  designed 
for  a  golf  club.  These  lockers  must  he 
especially  adapted  for  use  in  the 
Tropics. 

No.    12967.      I i>k,   ete. — Tenders   are 

invited  by  the  Hastings  Borough  Coun- 
cil for  the  supply  a  nd  ereel  Lor  ol  two 
sets  nf  hlgh-llfl  turbo  pump  and  elec- 
trlc   motors,   together   with   suction   and 

delivery     piping,    etc.       Tenders     will     be 

received   by   the  Town  Clerk,   Hastings, 

New     Zealand,     until      Dereillher      IS.        As 

the  time  Is  limited,  this  Information 
will    probablj     be   ol    ui  e    only    to    firms 

having     agents      in      New      Zealand       woo 

i  an  be  Insl  ructed  by  cable. 

\«.    110:10.        Machinery   for     dredging 

plant. — An    Amerlcar nsu]      reports 

iiai  a  member  of  a  foreign  legii  lature 
is  about  to  proceed  on  a  tour  ol  the 
pvorld    and    will    be    in    New    York   -aboui 


Wi'dnosliiy  NovemDerl9,  191.3. 

March,  1914.  This  person  Is  said  to  be 
a  leading  spirit  in  the  political  and 
commercial  life  of  the  country  in  ques- 
tion; he  also  has  extensive  interests  in 
the  Philippine  Islands  and  his  visit  to 
the  United  States  is  primarily  for  the 
purpose  of  acquiring  machinery  to  the 
value  of  several  hundred  thousand  dol- 
lars, to  be  added  to  an  important 
dredging  plant  now   in   operation 

No.    11032.   Motor   revenue   cutter An 

American  diplomatic  officer  has  for- 
warded a  copy  of  specifications  em- 
bodying  the  plan  of  construction  of  a 
revenue  cutter  for  open-sea  service 
be-si  adapted  to  conditions  on  the  coast 
of  a  foreign  country.  Bid.-;  will  be  re- 
ceived until  November  24.  The  Govern- 
mei  I  will  pay  cash  for  the  boat.  In- 
terested boat  builders  can  obtain  a  copy 
of  these  specifications  from  the  Bureau 
of   Foreign  and  Domestic   Commerce. 

No.    11935.  Bolts      ami      nuta An 

American  consul  in  the  United  King- 
dom reports  that  a  local  firm  of  manu- 
facturers is  desirous  of  getting  into 
communication  with  firms  exporting 
bolts  and  nuts.  The  firm  as  present  Is 
handling  the  following  goods:  En- 
e'l  eers"  best  bolt*  and  nuts,  shi'p- 
1  uib'.eis'  and  collieiy  bolts,  plow  and 
hurdle  bolts,  set  screvs,  hand  and  ma- 
chine forged  nuts,  fishbolts,  nails, 
rivets,  washers,  best  bright  bolts, 
coach  screws,  retort  bolts,  etc.  Ameri- 
can manufacturers  are  requested  to 
send    full   particulars   of   their   products. 

No.  ii!i:x.  Lanterns. — Tenders  are 
invited  by  the  corporation  of  Calcutta, 
India,  for  3,000  one-lrght  copper  street 
lanterns,  constructed  from  strong 
copper  sheets  throughout.  They  must 
be  insect  and  dust  proof,  21  ounces 
best  quality  English  glass,  porcelain 
reflectors,  and  painted  complete,  with 
scroll  irons,  without  ladder  bar.  These 
lanterns  must  be  of  suitable  size  for 
■single  incandescent  gas  burner  (in- 
verted or  upright  pattern),  consum- 
ing about  3V4  to  4  cubic  feet  per  hour. 
Separate  prices  should  be  quoted  for 
He  scroll  irons,  also  for  brass  fittings 
with  unions  complete  to  take  the 
Mansfield  patent  inverted  incandescent 
gas  burner.  Tenders  must  include 
cases  and  packing;  also  delivery  free 
of  all  charges  at  the  corporation  light- 
ing stores.  Communications  should  be 
addressed  to  the  Secretary,  Municipal 
Office,    Calcutta 

No.    11980.         Electric       motor,      etc. — 

Tenders  are  invited  by  the  Victorian 
Railway  Commissioners  until  Decem- 
ber 3  for  supplying  a  60-horsepower 
electric  motor  and  accessories,  also  25 
si  eel  blooms  for  piston  rods  for  en- 
gines. Tenders  should  be  addressed  to 
the  Secretary,  Victorian  Railway  Of- 
fices, Spencer  Street,  Melbourne, 
Australia,  from  whom  specifications 
may  be  obtained.  Local  representa- 
i  ion  is  necessary. 

No.  110-17.  Office  furniture The  Di- 
rector of  Public  Instruction  in  a  for- 
eign country  desires  offers  from  Ameri- 
can manufacturers  of  filing  cases,  desks, 
cabinets,    and    other    office    furniture,    a 

supply     Of     Which     is     needed     to     tit     UP    a 

ii, -w  office  Of  his  department.  Litera- 
ture  and    correspondence   si Id    be    In 

French,  if  possible,  An  American  con- 
sul suggests  that  if  American  firms  will 
Male  in  the  official  that  the  consul 
may  be  able  in  explain  catalogues  to 
ibis  official  sortie  Influence  may  be  used 
hi   their  behalf, 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
830-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phona  at  San  Francisco,     Franklin  2807 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and   Turk  Streets 


TELEPHONE    MERRITT     1800 

Dow  C. 
Golden 

SHEET   METAL  WORK 
Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


The     best    and     cheapest      reversible 
window  on  the  market. 

Common  Sense  Window 

Invented        and        man 
L    H.    BIRTH,    19th    and 

ie  St. 

ifactured        by 
Carolina    Sts., 

ta 
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Catarrh  can_Be  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  youMl  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALE  CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
.    Without  Slamming 

Strictly   An   Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Appli-l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Heauty  io  the  Skin  so  desired 
by  the  Lades  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 


Clover-Leaf  Pharmacy,  Inc. 


Qoverdale 


California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Framisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


The  "Pittsburg" 
me  "Bungalow" 


The 


ill  inn" 


A  heater  of  any  size  within  the  purchase 
price  of  the  masses.  '  'Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  fully  guaranteed. 


Pittsburg  Water  Heater  Co. 

Phone   Sutter  5025 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Assoctation. 

I«  STFVE^oV  ST  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS 
EXCHANGE. 


President,   JOSEPH  AHLBACH 

MasterPlumbers    Ass  n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers    Ass  n 
Treasurer;     JAMES  R.   WILLIAMSON 

Master    Steam    Fitters     Ass  n 


OFFICERS. 

Secretary.     W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.'' 


MEMBERS. 


MASTER     PLUMB 
ERS'    ASSN. 

Office     101     Gough 

John  L.  E.  Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson    tc    Bai- 
ley 

Balling,    E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein.    Louis 
Blackman,    M.    J. 
Brennan.   J.    F. 
Breslin,     Chas 
Bornsteln      tc 


Houston,   J.  J. 
Kane,   Jas.    I. 
Kara,    F.    E. 
Kayser,    Chas. 
Klein,    A.    E. 
Klimm,     Frank     J. 
Kiernan    & 

O'Brien 


Le 


Bl£ 


H.    & 


Boscus   Bros. 
Bowen,     J. 

Son 
Brook. 
Son 
Bryan,      J.     M.     & 

Son 
Bryan,    S.    D. 
Buick,   Wm. 
Burke,    PI.    Co. 
Burnham,    Pi.    Co. 
Butler,    D.   S. 
Cohen.    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,   J.    A. 
Coughlan.    Jas.    F. 
Cronln,   J. 
Curran,    A 
Curtis,  Edw. 

Daglow,    L. 
Dallamore,    G.    C. 
Dalziel,    Robt,    Jr. 

Davis.    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag- 
neau 

Di   Vecchlo.   S.   J. 

Dtventhal,    E.    M. 

Dockery,    Wm. 

Doherty.    J.    P. 

Dowing.    W.    J.    & 
Son 

Eastman, 

Egan.   T.    J. 

Eisner,    P. 

Ernst,  H.  &  Son 

Ertola.    B. 

Fisher   &   Wolfe 
Fltzpatrlck,    J. 
Flood       tc      Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,    W.   C. 
Franklin.   C.  P. 

Glbbs,     David 
Olbbs,   J.    tc  Son 
GUley-Schmld    Co. 
Glemser,    F. 
Gomersal.   F. 
Goss.    Wm. 
Grady,    H. 
Grundy,    E. 
Halm,    A.    J. 
Haub,    Geo. 
Hays.    E.   L. 
Heinz.    C. 
Hennessey.     A.     E. 
Hlgglns.    Chas. 
Hlldebrand,    C. 
Hobro.    W.    D. 
Hondet.    J. 
Hoffman    &    Scha- 

Hooper.    F.    M. 


W. 


Knoles,    F.    T. 
Koch,   F.   &   Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz.    O. 
La  Chapelle,   W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubllner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,   Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller,  W.  D. 
Mollis,     Herbert  L. 
Mollis,   A.    I. 
Morrice,   T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,    J      V. 
Murray,    Roy 
Murray     Bros. 
Newmark,    A. 
Noonan,    John 
Orchiedt     &     Van 

Cromburggne 
O'Mara.    J.    E. 

Peiazzi,    H.    J. 
Petersen,    S. 
Plevln    &    Morrice 
Power    tc    Pike 
Raische,     Fred 
Rehn,    C. 
Richardson.     J.     tc 

Son 
Rohr,    Jos. 
Ryan,    T.   J. 
Sasso,    Frank 
Schalich,    J.    A. 
Schleve,    Theo. 
Schwarz,     Chas.  Co 
Shepard     Bros. 
Singewald,    J. 
Skelly.   Thoa. 
Slattery.     M. 

Snook.    W.    S. 
Son 

Spencer        Plumb- 
ing Co. 

Stalder   &   Hinkel- 
beln 

Stevens.   Jas 

Strohmier   & 
nig 

Sthur,   C.   G. 

Sutton    Co. 

Szanlk,   S. 

Taylor    & 
ard 

Tippett.    J 

Trezise,    J.    «. 

Trezlse.    A.    G. 

Turner  Co. 

Von    Tagen  &  Mol- 
ler 

Ward,   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,   H.   N. 
Wetzel   &    Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson.   H.   Co 
Wilson,    W.   F.    Co. 
Williams,   O.   F. 
Wiesendung,    P. 


& 


Koe- 


Prltch- 
C. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.    H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigslupi,    P. 
Black,   E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum,    L.     *""" 
Cooney,    W.   H. 
Conn,   M. 

Clarke   &   Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,   V.   J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Pahl,    F-    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper,   Harry   G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,   C.    E. 
Hoffman,     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonskl,    A. 
Kern,    Henry 
Klesel,    Fred 
Kroder,   Gus. 
Koenig,   Otto 
Lorenzen,    Fred 
Lucas,    Ed.    J. 
Manning.    Jno. 
Maundrell,    H. 
Norrla,    Chas. 
Orsi,   G. 
Olney,     E. 
Ostland,  John  L. 
Pyne,    R.    &    Sons 
Pastier,  Robert. 
Quadt,    Jno. 
Quandt.    A. 
Schaefer,    Fred 
Schaefer,    Adam 
Schaefer,     Wm. 
Shepherd, 
Schulti,    ( 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,   Fred 
Weinmann.     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zellnskl.    R- 


M  A  S  O  N  S'     AND 
BUILDERS'    ASSN 


Wm. 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,    Thos.  W. 
Brady.   M.   V. 
Butler,   Thos. 
Butler,    W.    A. 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    j. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.   W. 
Collins,    Jerome 
Campbell.    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,   H.   E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell.    Geo. 
Gilbertson,    Louis 
Gilson,    J.    E. 
Gale,    M.    F. 
Gardlser,   F. 
Gladding,    McBean 

&  Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibblns,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt.     F. 
Larsen,    N. 
Larsen,    H.    H. 
Larsen,  L.  C. 
Lawson,   A.   W. 
Llndgren,   C.   J. 
Ludwig,  John 
Mealy,    M.    J. 
McWhlrter,    W.    J. 
McCall,    Wm. 
McCall,    Elvln 
McCowan,    M.    B. 
Miller.    J.    W. 
MuTcahey,  Thos.  F 
Mlllerlck,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,   M.   V. 
Nagel,    W.    L. 
Nagel,   R.    H. 
O'Connor.   J.    J. 
O'Rourke.    T.    F. 
Phillips,     Joseph  J. 
Prlngle,    J. 
Rlngrose,    R. 
Ralney,   W.   A. 
Ralney,    E.    S. 


lieerl,    Waller 
Cradling.     W.     C. 
ouull,    VV.    S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.    M. 
Walker,  P.  J. 
Wvgant.    J.    H. 
Wilson,  Jes.  A. 
Valley   Elec.   Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden   Sec. 
Bradlev  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jas. 
Burt,    Chas. 
Cashman,    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers,   H.   A. 
Connolly    &   Son 
Dalv,    J.    H. 
Damico,   Tony 
Duthie.    Chas. 
Felt,    R.    D. 
Fraser,    Simon 
Fay,   J. 
dosser.   Geo. 
Gilmour,     Wm. 
Greenback,   Joe 
Jacobsen,    N 
Knowles,    A. 
Leaf    &   Kaiser 
Lvden  &  Bickei 
Manning,    Tom,    Jr 
Mawot,   Donald 
MacGruer   &  Co. 
Murlale.    Nic. 
McLeod,    J.    C. 
O'Kane,    C.    T. 

Orford,    J.    A. 

Philhin,    J.    J. 

Sullivan,    D.    F. 

Rteere,   J.   E. 

Smith    &    Johnson 

Terranova,  M.  J. 

Wagner,   J.   A. 

W  m.        Raymond. 
Sec. 

Atlantic  Fire- 

proofing  Co. 

Balzke,  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch,    R. 

Lvnch,  J. 

Munson,    C.    &    Co. 

McAhee,   E.   T. 

Havden,   Fred 

Potter.   A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,  Wm. 

Roehllng  Con.    Co. 

Snell   &  Dennis 

Streeter,    M. 

Sheehan.     Thomas 


G. 


i'ar.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,    John   G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Fell 

Johns    - 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.   F.    District    Lo- 
cal   No.   1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central   Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge,    W.    S. 

Eppstein    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


Manville 
Asphalt 
Roofing 
Roofing 


Co. 

Larkln 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 

Malott     &     Peter- 
son 

Parafflne    Paint  Co 

Rapheld,       J.       L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western        Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Flre- 

prooflng    Co. 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    tc    Co. 

McAbee,   E.   T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Flre- 

proofing   Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    tc    Dennis 

Streeter,    M. 

Sheehan,     Thomas 

MASTER     STEAM 
AND     HOT    WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gilley-Schmid  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons    Eng.  Co 

Sutton    Co.,    J.    G. 

Turner    Co.,    The 

Walsh,    F.    P. 

Williamson    Co.,  H 

Wittman,  Lyman 
&   Co. 

Williams.   E.  D. 


Wednesday  November  19,  1913. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,   Chas.   W 
Vice-Pres.,    A.    H. 
B< 
H.    W.   Beach 
A.   H.  Bergstrom 
John   Biller 
C.  A.  Day 
FI*or   Manager 
Geo.    A.    Maas 

General      Contrac- 
tors 

(Stockho'.ders) 
Aokerson     &     Son, 

O.    B. 
Aniweg,    Fred   1. 
Anderson     &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Son. 

Louis  G. 
Biller,   John 
Bleitch,    B.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd   &   Kerr 
Brandt   &    Stevens 
Braunton   Bros. 
Bruteher  &   Serna 
Caine,    Thos.    W. 
Caldwell   &   Co. 
Carlson,   Elmer 
Casty,   John 
Cavanagh   &  Vezl- 

na 
Cobby.    J.   W. 
Cole,    P.    J. 
Collman     &      Coll 

man 
Commary   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer,    O.    A. 
Day's  Sons.  T.   H 
Farquharson,    D.B. 
Fee,    Grant 
Ferrolite    Co. 
Finlavson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,   James  P. 
Ginley.   Ed. 
Glaze.    Robert 
Gleeson,   James 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing,   B.   R. 
Hamerton    &    Son. 

Wm.    C. 
Hamilton.    Peter 
Hansen,   C.   W. 
Harcom,    J.    J. 
Healing.   George 
H  e  a  1  y  -  Tibbitts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennings.   Adolf 
Henning,    W.    H. 
Hill,   J.   A. 
Holt.    O.   C. 
Johanson.    J.    Eric 
Johnson.    Joel 
Imp,-     Fred  C. 
Kern  &  Son,  F.  W. 
Klenck.    F.    J. 
Klvce,    Harvey    A. 
Koenlg,  C.  J.  U. 
Koenlg.    L.    B.    G. 
Kress    s.   B. 
Knykendall,    J.    O 
Lunge       &       Berg 

Strom 
Lansing.   Frank    P. 
l.n-.Ti      &    Larsen 
Linden.    William 
Linderen    Co. 
Lindsay.   Chas.   M 
Lindsay.    Frank 

l.Vtlch.'     P.      J. 

MaeMUlen.     R  S  K 

M  a  r  D  o  n  a  I  d     & 

Kahn 
Mager    Brothers 
Martin.    William 


Ma 


M< 


Gompertz  Treasurer,  Ch 

Bergstrom      Secretary.   Wm. 
>ard    «f    Directors,    1912-13. 
Ed.    Ginley 
Chas.  W.  Gompertz 
Grant  Fee 
Ralph  McLeran 
Bookkeeper 
Geo.  A-  Watson 
MEMBERS. 


.  A.  Day 
Hasue 


Frank  Lansing 
F.   H.   Masow 
Chas.  Wright 


Clerk 

A.   McCallur 


Jas. 


game 
McLaughlin, 
I* 

McLeran  &  Peter- 
son 
Monk,    J. 
Monson    Bros. 
Munster    &    Born- 

holdt 
Neal,   Joseph 
Neidick.   Frank 
Newsom,     Wm.     A. 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owslev,    Burt   T. 
Peterson.    W.    O. 
Petterson   &  Pers- 

son 
•Pratt,   J.   J. 
Quinn.   P.   P. 
Ransome   Concrete 

Co. 
Rednall.   W.   W. 
Reese  &   Rourtree 
Reite,   J.   B. 
Rickon.  Fred,  J.  H. 
Rolandi,    F. 
Saner,    Adam 
Savwell.    Sylvester 
Schulz.    J.    E. 
Sjogren    Brothers 
Siller    Brothers 
Speidel,    p.    F. 
Stockholm    &    Al- 

lyn 
Strehlow.     Freese 

&   Peterson. 
T&vlor  &  Goerlcke 
Terrill.     W.     A.     & 

C.    C. 
Tessmer.  H  A. 
Thurston      &      Co.. 

E.    T. 
Trost.    Robert 
Y;m     Sant-Hough- 

ton    Company 
Walker.     G    H.     & 

Setli 
Ward   *   Goodwin 
Wendcring.    J. 
Witzelberger.   J. 
Williams    Bros.    & 

Henderson 
Wold   &   Kohn 
Wright,  Chas 
•Honorary  Mem. 
Vrchltectnrsl    Iron 

Works. 
Acme       rmri       and 

Wire    Works. 
Folsom       St.     I  run 

Works. 
Brode  Iron   Works 
Eureka      Wire      & 

Tron  Works 
Farrenkopf  & 

Sons.    C. 
rjlasser    *  Kloeres 
Hillard    &    Co.,    C. 

J 
Kevistone  Orn. 

rron      &      Bronze 

Works 

&Co„  M 
Monarch  Iron 

Works 
wichel   &   Pfeffer 
Sartorius  Co. 

,n  Iron 

Work 
Vulcan    rron    Wits 
Westei  n   [ron  Wks 
\yPsf     Coa    '     Wire 


X-    Ir 


Wl 


Bean  Co. 

Al. -War       Brick 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 
Berger  Mfg.   Co. 

Art  Glass. 
Grosslicht    &    Din- 

niene 
Pioneer    Pate       & 
Window   Glass   Co. 
Schwarz    &    Gott- 
lieb 
Artiotie         Plaster 

Decorations, 
Bdnner    Tlmodore 
Larson,  o.   F. 
Lipp  &  Co..  I.   P. 

(Jo. 
Asbestos  Materials 
Johns     -     Manville 

Co.,   H.    W. 
-Magnesia      Asbes- 
tos Supply  Co". 
Western     Asbestos 

Magnesia   Co. 
Western    Builders' 

Supply  Co. 
Asphalt    .V    Uituin- 

iuous    Paving. 
Nugent,     Robinson 

Attorneys. 

Aitken    &    Aitken 
Auto  Delivery. 

Holland.  J.  P. 
Star  Con.  Co. 
Automobile 

Supplies. 
Burgers.    Fred    W. 

Boilers. 
Deasy    Utilities  Co. 
Peerless     Agencies 

Company. 
Holler  &  Pipe  Cov- 
ering. 
Johns     -    Manville 

Co.,  H.  W. 
Lewis,  W.  S. 
Magmsia   Asbestos 

Supply  Co 
Western    Asbestos 

Magnesia    Co. 

'I is  ,v  Insurance 

Arp,    Chas    W. 
Agency      Company 
.Aetna  Life  Ins.  Co 
General  Acc'dt 

Assur.  Corp. 
Glass,  Samuel 
Hayburn,  Jas.  C. 
Illinois  Surety  Co. 
Lloyd  &  Spengier 
MacMeans,  H.  V. 
M  a  i  s  h  a  1  1. 


Fi- 


nk    Co. 


McClenahan  & 

Co.,   T.    W. 
McLean,    Nell 

Wnw<       Bid*.       '".I 

C.    P. 

Mpore     &     Purlin 


Areh.  Term   Cottn 

Calif.    Pottery    Co. 
-le    Brick    X 
Pottery    r-n. 
Clark    &    Soi 
Diamond    Brick  Co 
Gladding      -       Mc 


M.herin  &  Son. 
Mark    M. 

Pacific  Coast  Cas- 
ualty   Co. 

Pacific    Surety    Co. 

Webster      -      All- 

EOPP      Co. 

Rrlck    Contractors 

Alexander,    Robt. 
Allen.   C.  J. 
Anderson     &     Rai- 

Brennan,    J.    E. 

Collin.    .Kali 

Devlllers,    J. 

I  Make.      II.      (' 

Flnnala  &  Sea- 
n  m 

Giloertsen  & 
Johns 

Gllson.    John     E. 

Hansen    &    Co. 

Holding  &  Car- 
man 


Hanson»    tJames 
Johnson,   J.    W. 
Koberling,   Jos. 
Koldenstrodt,   F. 
McWhirtner,    W.J 
Mealey   &   Collins 
Messner,    Paul 
Millerick.    Phil.    J. 

•so-ia     '  1 1  i-i  I-  [\ 

Oberfeld.   Chas. 
O'Rourk,    T.    F. 
Reed  &  White 
Tingberg.    John 
Watson    Bros. 
Whitney  &   Davies 

Brlek   Dealers. 
Bay   Uevelop.  Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    & 

PoUery  Co. 
City    Supply    Co. 
Clark    &    Sons,    N. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -      Mc- 

Bean   Co. 
Golden    Gate  Brick 

Co 
McNear         Brick 

Agency 
Remiillard       Brick 

Co. 
Steiger  Terra  Cot- 
ta&Pottery   Wks 
United       Materials 

Co. 

Vallejo      Brick      & 

Western     Develop 

ment     Syndicate 

Western    Lime      & 

Cement    Co. 
Builder.* 

Instruments. 
Keuffel  &E- 
Hulldliig    Journals 
Architect     &     En- 
gineer. 
Building     and     In- 
dustrial    News. 
Daily         Pacific 

Builder 
lliiildlug   Materials 
Aigeltinger,    E. 
Alsen's       Portland 

Cement  Co. 
Baker     &     Hamil- 
ton 
Bay   Develop.    Co. 
Berger  Mfg.   Co. 
Bird  &   Son.   F.    W. 
Cal.     Bldg.     Mate- 
rial   Co. 
Cal.    Pottery      Co.. 

Inc. 
Citj     Supply    Co. 
Cal     Lime    &    Hy- 
drate   Co. 
Carnegie    Brick    & 

Pottery    Co. 
(Jomyn.       MockaV 

and    Company. 
Cow  11    Lime        mi 

Cement    Co..    H. 
Diamond    Brick  Co 
Dwan    Co.,    J.    E. 
Falls    Mfg.    Co. 
Fuller    &    C0..W.P. 
Gladding      -      Mc- 
Bean    Co. 

Co..    Felix 
Guerin  *  Co..  J.  S. 
Holltwav       E  x  p. 

Metal    Lath     ' 
Holmes     Limi 
Holland.   .1.    P. 
Johns     -     Manville 

Co.,    H.    W. 
Jorgensen    &   Co.,C 
Lennon   Co.,  J.   E. 
Lilley    &    Thurston 

Co. 
Meyer,   Adolph 
Pac.    Tori  land    Ce- 
ment   Co. 

Suppl  I  Co 
Paraffin.-    Palnl    I  ' 
Parrott    &    Co. 
Quality      T.ime      & 
Cement   r  • 

Roman    Co..    C 
Ryan,    G 

S     F        Lime    Co 
Shannon.    M.    T. 
Sherman     -     Klm- 

ball  Co. 
Simon-Fout    Brick 

Co. 
Standard    Portland 

Cement   Co 
Stele*  i     ' 

<a   &   Pofrv  Wks 
i     W. 
Yalleio      Brick      & 

Till    Co, 
Waterhouse  & 


Price  Co. 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply   Co. 
Western    Develop- 
ment   Syndicate. 
Western     Lime     <* 

Cement  Co. 
Whittier   -  Coburn 

Co. 
Woods       &       Hud- 
dart 
Cement    Dealers. 
Aigeltinger,    E. 
Alsen's       Portland 

■■lit    Co. 
t'itv    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan   *   Co..  J.   E. 
tluerin  &  Co..  J.  S. 
Holland,   J.    P. 
Quality      Lime      & 

Cement  Co. 
Lennon    Co..    J.     E. 
Lilley  &  Thurston 
Co. 

Adolph 
Pacific        Portland 

Cement  Co. 
Shasta    Lime    pro 

ducts    Co. 
Standard    Portland 

Cement    Co. 
Waterhouse  & 

Price    Co. 
Western     Lime     & 

Cement   Co. 
Chimneys,     Patent 
Clawson  Co.,  L.   E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevy    &    Gettle 
Hughes,   H.   J. 
Concrete    Contrac- 
tors. 
Amorsen    Co.A&T 
Barrett   &    Hilp 
Camp    &    Carrillon 
Chalmers,     H.      A 

(Inc.) 
Chase.    S.    A. 
Crescent    Concrete 

Co. 
Dillon.    H. 
Gass    Bros.    Co. 
Onecco.    M.    H. 
Grussel.     Herman 
Hansen     &     lohn- 

son. 
Haun.    C.    C.    W. 
Hurley,    P. 
Leonard.   J.   P. 
McCabe    &     Brown 
Mattson,    J. 
Mission      Concrete 
&    Mosaic     Wks. 
Xilson   &   Arras 
New     Era     Marble 

&    Concrete    Co. 
Nugent.     Robinson 
Palmer  Supply  Co. 
Peterson      &      Co., 

Chas.    T. 
Rasmussen.    A. 
Rlboni,    Henry 
S  a  n         Francisco 

Concrete    Co. 
Schlosser,    Max 

Idl  &  Son,  J. 
Spargo,  John 
Szoke,  Francis 
Thomas  &  Sands 
rt'esteriund,  J.  V. 
Zimmerman.  L.  M. 
Concrete  Macbv. 
Bacon  &  Co..  E.  R 
Graves  -  Spears 
Road  Machy.  Co 
Lilley  &  Thurston 
Co. 

lore        Co.. 
Norman     B, 
Contractors' 

Ruulniiient. 
A      I..    Young    Ma- 
ry   Co. 
&    Co.,    K.    R 
ng,     E.     R. 

L  I'll 

1     Pelts  & 
\h   -rs 

lein        -        Ar- 
thur   Konnel    Co. 
Cornice      Works. 
n       '  'ornice 
Works. 

destine     A 
latlnp     Co 
,-,,,■     Wks 
1 1  i        s    .  .  t 

Works 
&    Roberts 
a  n      Cornice 
Works 
Guilfoy  Cor.   Wks. 
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Comyns  &    Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Heipner       Slieet 

Metal    Works 
HJbernla    Sheet 

Metal    Works 
Hughes     H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Korell    &Co.,   J.    A. 
Modern  9heet 

Metal    Works 
Morrison    &    Co. 
Olive  &  Leary 
United         Metal 

Products    Co. 
Western     Furnace 

&  Cornice   Co. 
S.   F.   Metal   Stamp 

*    Corr.    Co. 
Crude   Oil    Burners 
Bill     &     Jacobsen 
Sherman,    Kimball 

&    Co. 

Crashed     Rock. 
Bay    Devel.    Co. 
Cal.    Building    Ma- 
terial    Co. 
Cassarretto.     John 
City    Supply    Co. 
Holland,   J.    P. 
McMullin,    A.    L. 
Simon-Fout    Brick 

Star       Contracting 
Company. 

Standard    Crushed 
Rock   Co. 

Stone  Co..   E.   B.   & 
A.   L. 

Western    Develop- 
ment    Syndicate 
Damp     Proofing. 

Brickley,    P.    J. 

Fox,    John    L. 

Imperial       Water- 
proofing Co. 

Religle     &     Jamel 
son 

Tai-lor.    L.    / 

Whittier  -  Coburn 
Company. 

Door    Opener    una 
Closer. 

Rischmulier.     Geo. 
Kleetrle     Fixtures. 

Calif.    Gas   &  Elec- 
tric   Fixture    Co. 

Pacific      Gas     & 
Electric   Co. 

Kleetrle    l.lgbt    Co. 

City    Electric    Co. 

S.   F   Gas   &   Elec- 
tric  Co. 

Kleetrle   Wiring   Jk 
Equipment. 

American        Elect. 
Eng.    Co. 

Cal.     Elec.    Constr. 
Co. 

Central    Elec.    Co. 

City  Protective 

Electric    Co. 

Decker     Electrical 
Construction    Co 

Farnsworth     Elec- 
trical   Works. 

General       Electric 
Constr.   Co. 

Globe        Electric 
Works 

Hanhridge.    W.    9 

Hicks    Elect.    Co. 

Kirsten.    W.    H. 

Levy     Elec.    Co. 

Manhattan       Elec- 
tric   Co. 

McFcll    Elec.   Co. 

National      Electric 
Co. 

Newberry    -    Bend- 
helm    Elec,    Co. 

Pac.     Fire      i:\tln 
eutshor     Co. 

rtldlev      \      F     B 

Rochdale       Rlec  '  '" 

Schimetscl.ek.     M. 

Si   it. ,1,-1     Klec.  Co 

Turn.-     f'n        The 

Vitt    Elec     Co 

Weldenthsl   -  Cns- 


lln. 


r-lr 


rv 


Weird    ElectrlcCo 

Rlevnlne  UniM.-r. 
Otis  Elevator  Co 
S.  F.  ElPvatot-  Co 
Van    Kmnn    Eh'va- 


Plllon.     H. 
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M. 


Ferguson.    W.    H 
?e  H.  J. 
H.    J. 
B     J. 
Priddle,,    .Milton 
Walker,        J. 
Churcli 


riui.fi,      Composi- 
tion. 

Artolith    Mfg.    Co. 

Bender    R.&P.    Co.. 
J.    VV. 

Dwan    Co.,    J.    E. 

Fibrestone    & 
Hoofing    Co. 

.  rty     R.    ft.    P. 
Co..    K.    H. 

Goodmanson,    A.  K 

.Malott,       Pecerson 
&    Adams. 

Watsonite   Co. 

Floors,     Hardwood 

Hardwood    I, it.    Cu 

Inlaid    Floor   Co. 

Pac.     Floor     Sand- 
ing Co. 

Galvanised        Iron. 

Baker     &     Hamil- 
ton 

Berger    Mfg.    Co. 
Gas  Fixture. 

Cal.    Gas    &    Elec- 
tric   Co. 

Day     Co.,     Thomas 

Gaa    Heating    Sys- 
tems. 

[Rector    System 
Heating  Co 

Gasoline    Tanks    & 
lNimps. 

Deming,    E.    R. 

Glass     &     Glazing. 

Cal.   Plate   &   Win- 
dow Glass  Co. 

Cohen,    I. 

Fuller    Co..    W.    P. 

Grosslicht    &    Din- 
niene 

Habenlcht  & 

Howlett 

Mission      Plate     ft 
Window       Glass 

Co- 
Pioneer    Plate      & 

Window       Glass 

Co. 
Scfcwarz    &    Gott- 
lieb 
United     Glass 

Works    (Inc.) 
Grading. 
Branlck,    J.    P. 
Button,    I.     V 
Cassaretto.     John 
Uevincenzi    &    Co., 

I.. 
Dillon        Teaming 

Co. 
Gallen    &    Carlin 

G. 
Hartnett   J.    D. 
Holland,   J.    P. 
Lennon    Co.,    J.    B. 
Leffler.    Fred 
Luggen.    Ernest 
McGHntfhey  & 

Monohan 
Montague    Co..    P. 
I  ian'1 

■  ell,    Philip 


E  li 


!••. 


i  i,    Chas.    J. 
Rahlman     AWoods 
A 

ling    ft 
T<  imli  |     Co. 
Star   Con.  Co. 
Wright    ''-        I      H 

GlWnltC        '  url.lriu. 

Graham        Granite 

Co. 
I.r.ed    Granite    Co., 

W. 
Pa< ifir  Granite  Co 

Gravel. 

Rsv      I  level       Cn. 
Cal.    Building    Ma- 
terial   Co 

John 

Ftanda.'l     ' 
Rook    Co 

i  ;oi  ■ 

1 1  a  n  v 
Stone  Co..   E    R    ft 

I       T. 
Hardwood        Deal- 
ers. 
Inlaid     Floor    Co 
Hardwood        Int. 
■•lor   Co. 


Wood  Lumber  Co., 
B.    K.  

Hil'narr,    Dealer* 

Baker     sv     Hamil- 
ton 

Bennett    Bros. 

Brittain   &   Co. 
.1.     H. 

Joosl    Bros. 

Marshall  -   Newell 
Supply   Co. 

Meyer,    Adoph 

Norman      &      Sons. 
F.   G. 

Palace    Hd'wareCo 

S.    F.    Hd'ware    Co 

Smith    Co..    P.    A. 
Hay     *     Grain 

Algeltinger.     E. 

Heating    «     Venti- 
lating. 

Ahlbach    &    Mayer 
Atlas     Heating     & 

Ventilating   Co. 
General     Eng.     Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,     Herman 
Loonev   Co.,   J. 
Mangrum    &    Otter 
Snook      ft       Co., 

Fred    W. 
Turner  Co.,   The 

Houses    Movers    A 
Raisers. 

Hatch.   H.   L. 

Pearson,  N.  H. 
Stratton,  C.  C. 
.Sullivan,    D.    J.&T. 

Inlaid     Floors. 

Calif.       Parquet 
Floor    Co. 

Hardwood        Inte- 
rior  Co. 

Inlaid   Floor   Co. 

Pac.     Floor     Sand- 
ing   Co. 
Iron   Foundry. 

Enterprise     Foun- 
dry   Co. 

Steiger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron    &    Steel. 

Baker    &     Hamil- 
ton 

Dawson    &    Noyes 

ludson     Mfg.    Co. 

Pacific  Coast  Steel 
any. 

.ncrette 
1  .  impan-y( 

Woods  ft   Huddart 
Iron    Works. 

Erode    Iron    Wks. 

Dver    Bros. 

Eureka     Wire       & 
Iron    Wks. 

Folsom      St.,     Iron 
Works. 

Glasser    &  Kloeres 

Golden    Gate    Iron 
Works 

Hillard   Co..   C.   J. 

Michel    &    Pfeffer 

Monarch         Iron 
Works 

Ralston  Iron 

Work  s 

S.    F.    Iron   Works 

Sartorius   Co. 

Sahraeder'a       Iron 
Works 

Iron 

Steiger      &      Kerr 

Stove    &    Foun- 

Co. 

Iron    Wks. 

W.st     Coast    Wire 

&    Iron   Works 
W  este  r  n      Iron 

Works 
/.'■tilth   Iron   Wks. 

Joist     Hangmra    A 
Post     Caps. 

Mfg.    Co. 
Lllley      &     Thurs- 

Co. 
Roman   i 

& 
Co. 
n         BldTB 
Supj.l 
■  athers,    Wood    A 

Metal, 
Balzke, 
Rdwai      .    .•     II. 

E    T 


Raymond,   Wm.   H. 
Ward.    J.    E. 

Lime      «£       Plaster 
Denlers. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co.,   J.   E. 

iPacific  Portland 
Cement  Co. 

Quality  Lime  pro- 
ducts Co. 

Western  Lime  &. 
Cement  Co. 

Lumber  Dealers, 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..  Frank  P. 

Hardy   Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,  J.  H. 

Hooper  Lumber  Co 

Higgins  Lumber 
Co.,   J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson,   E.  T. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

Rvan,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.    F.   Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Sunset  Lumber  Co. 

Tierman&  Beronio 

Van  Arsdale-Har- 
ris   Lumber   Co. 

Wilson    Bros.ft  Co. 

Wall.    Jos.   P. 

Wood  Lumber  Co., 
E.   K. 

Tates.  Wm.   F. 

Magneslte     Floor- 
ing. 

Artolith     Mfg.    Co. 

Bender    R.AP.    Co. 

Dwan    &    Co..    J.  E. 

Fibrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Goodmanson.    A.  K 

Mallott  &  Peter- 
son 

Watsonite    Co. 

Mantels,      Tiles      A 
Grates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Kirwan  ft  Dono- 
van 

Mangrum    &    Otter 

Peorl»S"  Agencies 
Co. 

Watson  Mantel  & 
Tile  Co. 

Marble  and  Mosaic 
Work. 

Cnp.ro.    M.    H. 

Grass!    ft   Co..   P. 

Mission  Concrete 
«.    Mosaic    WV« 

.I  Marble 

Works. 

Mnatn      Snns-Kee- 

TIII1     Co. 

New  Era  Marble 
^Concrete   Co 

Vei  1. 1. .i.i       Ma  I'M.' 
Co 
Meinl     l.nth. 

Atlantic  Fir*- 
proofing   Co. 

Tir-rn-er    Mf'r.    Co 

Hollowav      Metal 

Lai  i.     ip  " 

Ltllev    A    Thurston 


Rnehllng       Constr 

Waterhouse  & 

P 

Western      Bulldei  J 

Suppi;   ■ 


Metal     Stamping 

S.   F.  Metal  Stamp- 
ing &   Corr.   Co. 
oils     and    Greases. 

Standard   I  '11  Co. 
Orunmeutnl     Plas- 
tering. 

Blnner,   Theodore 
Brock   ,v   James 
Connor,    E     J 
Copnik,    T.    W. 
Larson.   O.   F. 
Lipp  &  Co..  J.  P. 

Painters   and  Dee- 
orators. 

Baker   Co..    W.    T. 

Bernstein,    Wm. 

Blum,    Louis 

Burns   Bros. 

Clark    ft    Dickson 

Cooksey,    Al. 

Cramer    Bros. 

Da  hi,  T.  H. 

Donovan,    V.    J. 

Ericksen,  W  n. 

Flynn  &  Mlkkel- 
sen. 

Hansen,     Elblng  A 

Jourdaln.    AL 

Lewis,   S. 

Miller,    L. 

Miller,   J.   A. 

McCubbin,    James 

Manning,    John 

Neal,  L.  J. 

Quandt  &   Son 

Ruderman,   I. 

Schafer,  Wm. 

Smith,  J.   S. 

Sovlg.   C.    B. 

Spark  &  Sons. 
John   H. 

Swanson.    Peter 

Walker,    Mayer 

Wagner,   Fred 

Wagner    Bros. 

Zelinsky,   R. 

Paints,  Oils  Varn- 
ishes, ICtc. 

Clark   &   Dickson 

Conn  &  Co.,  Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller  Co.,   W.   P. 

O'Brien,  J.   S. 

Parafflne  Paint  Co 

Pratt    ft    Lambert 

Wlhdttier  -  Coburn 
Co. 

Patent      Chimneys 

Clawson  Co..  L.   E 

Dresser    -    McDon- 

Hughes,    H.    J. 

Dunlevy  &  Gettle 
Pile      Driving-. 

Lamburth,    C.    E.  - 

Planing   Mills. 

Anderson  Bros. 

Birth   Co.,    L.   H. 

Builders'  Supplv 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mill. 

Emanuel.  A.  &  E. 
(Inc.) 

Empire  Planing 
Mill 

Hermann.    A. 

Herring's  Mill 

Holden  -  Deuprev 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main     St.     Planing 

Moore  Mill  ftLum- 
ber  Co. 

Pac.  Coast  Mill  & 
Lumbei   Co 

Premus  Planing 
Mill 

Reinhart  Lumber 
ft    PlanltiE-   Mill 

Ryan      G     i 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  *  Lum- 
ber   Co 

Spencer  St.  Plan- 
ing Mill 

Taylor  ft  Co. 

Usona    Mfg.    Co 

Western  Planing 
Mill 

V-vl.le     ft     Collins 

Yates.    Wm      F. 
Plasterers 
i 

Bradley  &  O'Relllj 

Brennati.    .Tames 

Burt,   Chas,   .1. 

Can  phell,   ''has 
\l     i 


Chalmers,  H.  A. 
(Inc.) 

Fay,    John 

Greenback,  Joe. 

C lei   Co.,    J.    E. 

Paly,   J.   H. 

Duthie.    Chas. 

Eraser,    Simon 

Fry,  A. 

Gilmour,   W.  G. 

Jacobson,   N. 

Knowles,    A. 

Leaf   ft.    Kaiser 

Luden    &    Bickel 

-UacGruer    &    Co. 

Mowat    Donald 

Orford,  J.  A. 

Philbin,    J.    J. 

Sexton,    T.    D. 

Terranova,    M.    J. 

Th«  Pacific  Plas- 
tering Co. 

Wagner,   James  A. 

Plumbing  and  Gas 
Fitting. 

Ahlbach    ft.    Mayer 
Alton,    Thorn.    W. 
Boscus   Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Liunn,    Neil    H. 
Empire    Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan  &  O'Brien 
Klrschbaum,    W.  F 
Lacey    Bros. 
Lawson,    Herman 
Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney   Co.,    M. 
May,    Gus 
McEnhlll, 
McLeod,    J.    J. 
Penkerton,    J.    H. 
Perazzi,  H.  J. 
Skelly,   Thomos 
Shears,   John 
Snook       &       Co., 

Fred    W. 
Stewart,   James   E. 
Tippett,    J.    C. 
Turner   Co.,    The 
Wetzel.    Theo. 
Wilson   &  Co.  Wm. 

Plumbers   Supplies 

Mark-Lally    Co. 
Nelson   Mfg.   Co. 

Railroad        A  sent. 

Freight    A    Pns- 

senger. 

Kent,   James   B. 

Railway  Materials 

Langford,  Felts  & 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Rigging. 

Lamburth,    C.    E. 

Markley.     James  E 

Roofing,  Gravel  A 
Composition.) 

Andes  Roofing  Co., 

B.    F. 
Bender    Roofing    ft 

Paving   Co. 
Cal.   Roofing  Co. 
Cantley  &  Co.,   J. 
Enterprise      Roof- 
ing  Co. 
Fibresotae     & 

Roofing    Co. 
Flaherty,   R.  H. 
Goodmanson,    A.  K 
Lai'kin        Asphalt 

Co. 
Lawson        Roofing 

Co 
Lovett  Bros 
Malott,       Peterson 

&    Adams 
Parry    &    Co., IT.  M. 
Rapheld       Roofing 

Co. 
Samuel    Co..    H.    D 
Tlbbetts       Rooting 

Co. 

u  .1  tsonlte  Co. 
Western    Asbestos 

Magnesia  Co 
Western    Felt    and 

It-fining    Co. 

It I  «     (Slate     A 

Tlle.l 

1  In  ham.  R.  G. 
White,     l-'il       \ 


Roofing    Materials. 

Bird   ft  Son,   F,    W. 
Johns     -     Manvllle 

Co.,  H.   W. 
Parariine  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay    Develop.    Co. 

Cal.  Building  Ma. 
Material    Co. 

Holland,   J.   P. 

McMullln   Bros. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Building 
teriai  Co. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 

<    !■  lives. 

Bill   ft    Jacobsen 


Sheet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Crown      Cornice 

Works 
Forderer      Cornice 

Works 
G.     ft    M.    Sheet 

Metal    Works. 
Gullfoy        Cornice 
Hlbernla     Sheet 

Metal    Works 
Heipner      Sheet 

Metal   Works, 
Hughes,   H.   J. 
Hurabelile  Bros. 
Ideal  Cornice  Wks, 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &   Co. 
S.   F.   Metal   Stain- 
ing  &    Corr.   Co. 
United        Metal 

Products    Co 
Western     Furnace 

&   Cornice   Co. 
Sidewalk       Lights. 
Berger  Mfg.   Co. 
Dwan  &  Co..  J.   E. 
McGuigan     &     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  ft 

Price 

Stair  Builders. 

Bishop   ft    Peralno 

Boiler.  John 

Jacobsen,   J. 

Johnson.    C.    Wm. 

Porter,   W.  F. 

Stewart.   J.    K. 
Stationery. 

Foster   &   Short 

Wright,    J.    H. 
Steel    Ran. 

Baker  &  Hamil- 
ton 

Dawson    &   Noyes 

Woods  ft  Hud- 
steel    10  rector. 

Schauer,    Fred    C. 

Pioneer    Con,    Co. 

Williams  C  o  n  - 
structlon    Co 

Street     (oil  Irs. 

Cunningham       ami 
Elliot. 
Store  Fronts 
Kawneer  Mfg.   Co. 

struetural  Steel 

Contractors. 

Judson     Mfg.    Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  ft  Huddart 
Stoves. 

Mangrum     ft  Otter 

steiger    tc    Kerr 
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structural         Ste«l 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         P  ranclsco 

Iron    Works 

Ralston     Iron  Wks 

Vulcan    Iron    Wks. 

Zenith    Iron    Wks. 

Surveyors. 

Morst  i,     B.    .1. 
Sanborn  &    Corin- 
son 

TeamlnK    .v    Grad- 
ing. 

Branlck.   J.    P. 
Button.    L    V. 


Devencenzi   &   Co..       Wright  Co.,  J.  H. 


Dillon    Tea  mine 

Co. 
Gallen   &   Carlln 
Hartnett.    J.    D. 
Holland,   J.    P. 
Lennon   Co..   J.  E. 
Lender,   Fred 
tjosgen.    Ernest 
SdcGlinchey  & 

Monohan 
Montague    Co.,    P. 
O'Dav  Co.,   I  > 
Pico    Bdw.,    F. 
Powers.  Chas.  J. 
Sibley    Team 

Grading    Co. 
Schmid.    A. 
Star      Contracting 

Co. 


Tiling. 

Ginsberg  &  Co..  S. 
Hulse  Tile  Co. 
Kirwan    &     Don' 

van 
Mangrum    &   Otte- 
Peerless     Agenda 

Co. 

g.    Co. 
Watson    Mantel    .'. 

Vacuum     ri. 

Bill    &    Ja, ■. .!,<•■• 
Sherman,    Kimball 
Co. 

Wall    lien's. 
Marshall  -  Steams 
Co. 


Water       Company. 

Spring  Vallej 

Water   Works. 

Whitewash  lag 

Brickley,   P.   J. 
Reigie  &  Jameison 
Taylor.    L.    A 

Window    fleniilng. 

American    Si 
Cleaning    Co. 


Windows,     Patent, 

Birth    Co  .   l.    II 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN     FRANCISCO 


180-188  JESSIE  STREET 


PHONE  KEARNY  4700 


OFFICERS  AND    DIRECTORS. 

President.  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,    Richard    Herring.  Ass't   Secretary,    W.   J.   Carberry 

Treasurer,   C.    W.    Wntiington  Doorkeeper,    B.    R.    Wolcott 
Secretary.   R.  J.   H.   Forbes 


DIRECTORS 
James   A.    Wilson   Robt.   Dewar 
Alexander  Mennie  H.    Maundrell 
C.   W.    WltmngtonM.    F.    Gale 
R.  J.  H.  Forbes       J.   J.    Phillips 


R.   A.  Chlsholm 
O.    E.   Brads- 
Richard  Herring 


MEMBERS. 


Architectural    Iroa 
Works 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron   Works 
Central   Iron   Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Ws'lu 
Hillard,   C.   J.   Co. 
Judson   Mfg.  Co. 
Mortenson        Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'•"■hoenix    Iron  Wks 
talston  Iron  Wks 
ichrader  Tr* 

Works. 
St.     Francis     Orn. 

Iron    Works 
itelger      &       /Cerr 

Stove     *     r'oun- 

dry    C->. 
/ulran    Iron    Wks. 
Western   Iron  Wks 
Wlthington,  C.   W. 

Art  Glass. 
Cal.    Art   Glass  Co. 
Ingerson   &  Glaser 

Co. 

Blacksmith. 

Paul    Klelber 
Bonds. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire   Ins.  Co 

Boole.  F.  W. 

Empire  State  Sur 
etv  Co. 

Fidelity  &  Deposit 
Co.   of  Marvlano 

Hillman'   *  Son.J.R 
Lawton.   A.   F. 
I.lovd    ,<t    Spongier 
MacMeans,    II.    V. 
National         Surety 

Co. 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety    Co 
Unfiled      States 

Metal     Products 

Co. 
United        States 

Fidelity         and 

Guaranty    Co. 
Brick   nun  Pottery. 
Bay     n»velnpment 

Co 
Cnrev.    T.    E. 
r-arnea-le    Prick    & 

Pottcrv    Co 
Carqnlnez  Brick  & 

pottery  Co. 


McNear   Bii.k   Co. 

E.   B. 
Peterson    -   Karts- 

choke  Brick  Co. 
Remillard  Bk,  Co 
Sacramento 

Trans.   Co. 
San   Fran.   Bk.   Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Potterv  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California      Build- 
ing   Material 

City    Supplv    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

J.   E.  Lennon. 

Johns-Manville  Co 

Levy    ,1   Co.,    Roht. 

Lillcv   &   Thurston 

Co. 
Pacific    Refil 

Roofing    Co. 
Parrott    &   Co. 
Paraffine    Paint   Co 
Pratt    Building    & 

M    te 
Qualitv    Lime    and 

Cement    Co 
United    Ma 
Waterhouse  S 

Price   Co. 
Western  Bldrr 

Supply   Co. 
Western     Building 

Material  Co. 

Building  Paper 

Boyd    &    Moore 
I.lll-y  &  Thurston 


Cement     Dealers 

Balfour.       Guthrie 
Co. 

Cowell  Lime  &  ce- 
ment Co. 

Holmes    Lin 

Holland,  J.   P. 

Leonard,    J.    .1 

Mayna  rd.  Jr.,  J.  L 

Meyer,    A 

Pacific        Poi 
Cemenl 

Quality    Lin 
t    Co. 

Western     Building 
Materials 

standard    Portl  md 
Cement  Co 


ncrete. 


Chase,   Silas   A. 

Camp  &   Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster  &   Vogt. 

Goodman        Artifi- 
cial  Stone  Co. 

Haun.   C.   C.   W. 

K.  a  I  Inge    &Sons,R 

Leonard,  J.  J. 

Leonard,   J.   P. 

Lynch.  A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.   L.    M 
Concrete       Rein- 
forcement. 

Lillev   &   Tnurston 
Co. 

Contractors  & 
Builders. 

Allen,    a!".;.    M. 
Anderson,    W.    W. 
\rthur,  L. 
Bateman,  J.  C. 
Boring.    F.    H. 
Born  &  Son.  S.   A 
Brady,   C.    A 
Braunton   Bros. 
Burdick,    V7m.    A. 
Caldwell    &   Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve 

zin.a. 
Chisholm,     R.     A. 
Cobhy,    .1.    W. 
Concannon,    W.    N. 
Conrad.   H. 
Creghino     &     Son, 

Lewis 
Days'  Sons.  T.   H. 
Dewar.  R.  &  Son. 
Elam.  Thns.  A   Son 
Elliott,    E.    W. 
Fahy.    R. 

Franz.   Val. 
T.    P. 

;iie.    G.   G. 
Gallagher.     Frank 
Gardlser,     Florcnt 
Oreig.    Robt. 
Hansbrough    Bros 
Ftealey     -     Tlbblls- 

i '.iii    Co. 
Itinson.   L.   A. 
Hill.    J.     A. 
Holm    &    Son. 
Howklns.    \ 
Hovt    Bros. 
Ingerson.    C.    A. 
Tacks.   H. 
rones,    W    <: 
Kent,   s    II 


Know! 
ley. 

Lang  &  Bergs trom 

Leiter.      E.      T.      £ 
Sons. 

Lynch.  M.  C. 

Masow  ,>i  Morrison 

Mathews   Con.    Co. 

Mathies.    H.    " 

McBain,  .1. 

McKlllican.    H   and 
Wm. 

McLachlan.    Thos. 

Miller,   Adam. 

Moller,    R.    W. 

Morey.   H.    B 

Owsley,  B.  T. 

Penny,    Isaac. 

McLeran   &    1 
son. 

Robinson     &     Gil- 
lespie. 

M.    J. 

Slmmen,    John. 

Smith,  J.  W.  &  Son 

Spence.    A.    T. 

holm    &       \l- 

Terrill,   G.   C. 
Walker   Bros.   Co. 
Warwick,   M    C 
Buller.    Thos. 
White    Bi 
oeni ersl 

(  or.,«ce  M'ork«. 
Amsler,   0.   S 
Berger   Mfg 
Capl   "l    Sheel    Mtl 
rks. 

ers 
Conlin.    J. 
Cro       ■     Wm. 

Works. 

Gullfov         Cornice 
Works 

\p|ii.i    i 
Works. 

II.  Ml.      w 

S.    F.    Coi 
Westei  n 

,v     Cornice    Wks 


Schnebl;  . 
trawser    S 
grift 

ond,  W.  M 

Curbing.      Grnnltt 

Dnmp    Prnofera. 

1 


i .  Geo. 

Electrical. 

Tits. 

Blectric 

trie   Co. 

Flee.   Co. 

w.  s. 

Co. 
ilec.  Co. 
ICIevatora. 

tor    Co 
on    Bleva 

Co. 

Fibre. 

S.  F.  Fibre   &Cord- 

Flreproof  Doors. 

'  [enry. 

Sons, 

Floor   Sanding 
oor    Co. 

Floor 
g   Co. 
Grill    Work. 

i    Metal    & 
Works. 
Merle   Co.,     \. 

n,  C    W. 
(Jen.     Contractors. 

it.    C. 

II.    B. 
&    Co. 
ino    &    Son, 
Louis 

Bros. 
on,    D.  B 

in  ton 
i  >.    !■:. 
Griffith.     Wm. 
J.    D. 
Co   .1  S 

J.    O. 
Malley     Edward. 
i  [enry 
John 
Hough- 
ton  Co. 

Glass   and    Glazing 

Cal.    P  £    Win- 

dow   Gass    Co. 

Glass 

0 
v      p,     & 

\ 

I    p. 

Ieib 

Grading    A.    Team- 
ing. 

ii.,    Co. 

1  >. 

r  amlng 

S     .1. 

II.    .v 
Wilhelm  n 

\. 

1'     A. 

a  nilng 

I.     B. 

S       H 
Granite. 

Thos. 
a  Co. 
S    Sons, 
C      L 
Hunt 

•  iranlte 


Hardware. 

&    Co. 

Hdw.    Co. 

I! 

Ileal      and      I  .igbt. 
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lleulluK     A      li 

latlng. 
Burnham     Plumb- 

&       Heating. 

Cronan,    Wm, 

Mangrum   &    Otter 

Montague,  w.  w 
&   Co. 

House  Moving  A 
Raising. 

Blume  Cont'g  Co. 

Pearson,    E.    K 

Sullivan.  D  I  XT 
Inlaid    Floors. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding   Co. 

Irt»n   Works, 

&    Co 
Michaels    &.     Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill     Co. 
Pacific     Struc.  Iron 

Works. 

Interior  Decora 
tors.      Lathers. 

Snell  &   Dennis. 
Lynch.    Richard 
Joint      Hungers     A 
Post   Cnps. 

Kortick  -  Falls 

Mfg  Co. 
Lillev    &   Thurston 

Co. 
Knwilccr     System 

Store    Fronts. 
Falls    Mfg.    Co 
f.illev   &    Thurston 

Co. 
Light     nnd     Power 
Citv   Electric   Co. 
Pac.    Gas   &    Elec- 
tric  Co. 
Lime,    Cement,  Etc 
Acme       C  e  m  e  a  t 

Plaster    Co. 
Vrden    Plaster    Co. 
California     Lime  ,«i- 

Hydrate     Co. 

i       Lime       & 
■  ■:  i     Co 
Holland.   J.    P. 
Holmes     Lim 
Lennon.    Jas.    E. 
Lucas,    W.    E 
i   ii     Lime  &    Pias- 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts  Co. 

Western  Building 
Material    Ci 

Western      Lin  '        .<■ 

Cement    Co 

Lumber. 
Acme    Lumber   Co 
Christenson    Lum- 
ber Co. 

Hart-Wood     Lum- 
ber   Co. 
Humboldt     Lumber 

Co. 

Hauptman  Lum- 
ber  Co. 

Hooper  Lumber 
Co. 

Kruse.   J,    H. 

Loop    Lumber   Co. 

Macdonald  Lum- 
ber  Co 

Moore,  Ft.  B  Mill 
&      Lumber    Co. 

Olsen  -  Mahonev 
Lumbi 

Pope    &    Talbot. 

Santa    Fe    Lumbi  r 

Schouten     Lumber 

Co. 
Tiernan     &     Bero- 

nlo 
Van    Arsdale-H.ir- 
rls  Lumber  c. 
\  c,. 
Doe    Co.,    F     P 
lumber  (Hard- 

wood, i 

S     Co 
Howard.     E,      \      K 

IIS,    Ed     I-'     \ 

White     lives. 

S.  F.  Lumbei  Cn 
Machinery 

Harror        R 


Mii.i.111     V  Hull. I.  r. 
Alexander,    R 
Allen.    C.     I 
Anderson     S     Ral 

IH'V. 

Ar'elt.     \. 

RWU  * 

Kra.ly.    U      V 

Brady.    <">      E.&Son 

Brandon.    E    J 

Brennan.    J.    E. 

Rrigham.    H     B. 

Butcher.    Thomas 

Butcher     &  I 

Byron,    D.    J.&Soii 

Campbell     Bros. 

Carr      .T      W. 

Drake,    Harry    E. 

Downey,    J. 

Farrell    &    Reed 

Fennell.    Jas. 

Gale.    M.    F.    &  Son 

Gilson.    J.    E. 

Harrison.    A. 

Hibhlns    &    Bak-n 

Hock,    Chas. 

Hoffman.    V 

Hog-berg  ft  Lud 
wig 

l/.rsen.    H.    H. 

Lawson,    A.    W. 

McGowan,    M. 

Miller.    J.    W. 

Murray  ft  Mow 
bray. 

Muleahy    Bros. 

Nagel.    W.    L. 

OTonnor  ft  Col- 
lins 

ORourke.    T.    F. 

Ralney  &  Phhll- 
llps. 

Rlncrose.     R.ftS.m 

Peott,   TV.   S. 

Walker.    P.    .7. 

Watson,    Sage 

Watson.    Sidney 

White.    J.    M. 

Whltnev  ft  Davles 

Wilson,    James    A. 

Wygant,    J.    H. 

Marble. 

American      Marble 

&    Mosaic   Co. 
Columbia      M 

Oervais.    Henry 
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Grassl,    Peter,    Co. 

Hunt.   Andrew   T. 

Maino,   F.  L.   ft   Co. 

Musto   ft   Sons.  Jos 

Keenan  Co. 

Vermont        Marble 
Co. 

Mantels,    Tiles 
Grates. 

Klrwln     &     Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless    A— eneies 

Metal     Furring     * 

1  .nthlng. 

■  way     Ex- 
panded   Mtl    Co. 
II.    T. 
National      Lathing 

rn.l     Furring 
X. ulIi  western    Ex- 
panded         Metal 


Metnl  Window 
Works. 

Dwan.  J.  B. 
Mosaic. 

Amer.     Marble     ft 

Mosaic    Co. 
Gervais.    H. 
Maino.    F.    L.  ft  Co. 

Office  Fixtures. 
Bateman,    Wm. 
Forbes    &    Son, A. J. 
Fink    ft    Schindler 

Co. 
Simmen,   John 
Painters. 
Daniels.    Gus    V. 
Donovan,    V.   J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,   J. 
Maundrell,    H. 
Spark,    J.    H.    , 
Tucker,   W.   W.  Co. 
Neal.  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 


Paints,    Oils,     Kte. 

Bass     -      H  e  11  t  e  r 
Fuller  &    Co..  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Paraffine    Paini  Co 
Whittier   -  Coburn 

rn 
Patent     Chimneys. 
Clawson   &   Co.,   L. 

Dun'levy    ft    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.    Pottery   Co. 

Planing   Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Central  Lumber  & 
Milling  Co. 

E  1  ki  n  g|  t  o  n  ft 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

It.  B.  Moore  Mill  ft 
Lumber    Co. 

National  Mill  ft 
Lumber    Co. 

Pacihc   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  Clara  Mill 
ft  Lumber  Co. 

San  Matto  Plan- 
ing  Mill. 

Searle    ft    Hnvman 

Taylor  &  Co. 

Plasterers. 

Binner,    Theo. 
Carrick.    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,   D.    Ross. 
1,    J.    L. 

Coglilan,    Frank 

Connolly.     I.    .J. 

(\111n.H,    J.    E. 

Fay,    John 

Felt,    R.    D. 

Floodberg    .1     .*lc- 
Caffery. 

Fraser,    Simon 

Gregg   &   Clute 

Jacobsen,    N. 

Knowies    A. 

Leaf   &    Kaiser 

Lyden    &   Bickel 

MacGruer    &    Co. 

Mennie,    Alex. 

MrCleod,   J.   C. 

Morehouse,   C.   C. 

CVKane    &    C0..C.T. 

O'Sullivan    ft  Bow- 
ler. 

Smith    ft    Johnson 


Plumbing     A      Gas 
Fitting. 

Ablbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,   R,,  Jr.,  Co 

Gllley-Schmld    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  ft  Co., 
Frederick    W. 

Sutton,   John    G.Co 

Turner  Co..   The 

Heal  Estate. 

Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

Riggers. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crushed   nucK, 
Holland.   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
It... .Una      Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof   Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving    Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    ft  Peterson 

Manville  Co.,  H. 
W.   Johns 

Meuer   Bros.   Co. 

Pacific  Refining  i 
Roofing  Co. 

Paraffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,  Etc. 

Cassaretto,    Jonn 
Holland,  J.   P. 

Keystone  Sand  Co 
Snultnry   Flooring. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidevralk       Lights. 

Jackson,    P.  H.&Co 
McGuigan,    John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart,   J.   K. 

Roof   Repairing    « 

Paint. 

Street    Work, 

Fay,   S.   J. 


Lilley   &  Thurston 


Stone   Contractors. 

De    Lano    et    Sons, 
I.    JU 

1:1.11  hard,  W.  W. 
Hunt,  Andrew  T. 
McGilvray       Store 

Co. 
Raymond    Granite 

Co. 

Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     Granite 
Co. 

Teaming. 

Dillon,    D. 
Eureka       Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.    N. 
Monarch    Teamin 

Co. 
McLenegan,  S.  I 

Terra  Cotta. 


Clark   ft   Sons,   N. 
Gladding,    McBean 

ft    Co. 
S  t  e  ig  e  r        Terra 

Cotta  Co. 


Ventilators. 


White  washers. 

Reigle    &    Jamison 
Brickley,   P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  ft 
Iron    Works. 

Water  Co. 

S\p  ring  Valley 
Water    Co. 
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LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wliite  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  ihc  HOTEL  RO^S  YN,  S  F. 

.  E.  Krufft  £>  Son,  Architect!.  O.  C.  Holt,  Bldr. 
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BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  CoasT: 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Beautiful  Italian  Villia  To  Be  Eredted  For 
Mary  Garden  near  Hollywood,  California. 
Designed  by  Architect  J.  Martyn  Haenke, 
Los  Angeles. 

New  Armigo  Union  High  School  Under 
Construction  at  Fairfield,  California.  De- 
signed by  Architedt  Henry  C.  Smith,  San 
Francisco. 
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SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 


hu:ldit"G  and  industrial  news 


The 

SOLUTION 

To  Your  Hot  Water 
Problem, 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  ol  America 

Successors  to  JOHN  WOOD  M<-C.  CO. 
218-21  Pacific  Bldg.   447-49  E. 3rd  St.   331  -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


DR 

ALVIN  PLUMMER 

HOME  TEST  AND  INSTALLMENT 

[OPTICIAN 

3649  SIXTEENTH  STEEET 

TELEPHONE   MARKET  5184 

SAN 

FRANCISCO,  CALIFORNIA 

JAMES  CAHILL  &  CO. 

Incorporated 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bee.  Broadway  and  Franklin.                           Tel.  Oakland  1113 

Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 


Wednesday  November 26. 1913 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    y6  inch 

Gravel  and  Crushed  Boulders      y2  inch  to  1  inch 

1  inch  to  \%  inch 
\%  inch  to  2%  iuch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

Ami  its    service  can   be  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good   as   its  elevators which   is 

one  good  reason    why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  ealled  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped--- 

ings  of  all  classes    in  accordance 

The  Ritz-Carlton, 

with  their  needs. 

New  York 

The  Ritz-Carlton, 

Give    a    building    unsatisfactory 

Montreal 

elevator  service,  and  its  other  ex- 

The Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos, 

cellence    can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

one    cities    in    the    United  States 

The  Carlton,  London 
The  Ritz,  London 

are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walli  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary     nr    Taylor. 
Rigrhetti   &   Headman.    Architects. 

Interior  walla  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing-  Color  effects  with  Imperial 
Pigments. 


Benj.    G.    McDougall,    Architect. 
ST.     LUKE'S     CHURCH,    S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITV    HALL,    San   Francises 

Wright.    Rushford    &    Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Impt 
pigmentt. 


. 

KAH.M    BROS.     DEPARTMENT    STORE.OAKLAN'li 
C.     W.     Dickey,    Architect- 


GERMAN    HOUSE,    San    Krancsco 
■k   II    Meyer,  Architect 


Stone  u  i   ;' 


A   Few  of  the  Buildings  on  which  IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 


San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=^AND   TILES^= 

Fire    Sets,    Andirons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


CRCUNNlNGHAM.Mgr 


-  .      -     .  MOULDING 

A  -  3  8  EIGHTH    ST. 

»  Satv  Francisco,  Cal,. 


'  TelspltejiBB 

Marlcst  2BS 

2&ht2B7 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 
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PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Strkkt,  San  Francisco 
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"KINNEAR" 

Steel  Rolling 

Doors  &  Shutters 

KINNEAR  STEEL   ROLLING   DOORS  are  designed  to  afford  fire 
protection    and    for   the  closure  of  all  openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  considerations.     They 
are  adaptable  to  all  classes  of  new  or  old  building  construction   and 
by  their  use  make  possible  the  closing  of  very   large  openings  which  could 
not  otherwise  be  conveniently  covered. 

In  addition  to  the  above  uses,  their  extensive  employment  for  fire  pro- 
tection and  the  high  degree  of  efficiency  shown  by  them  in  actual  fires,  has 
caused  the  KINNEAR  Company  to  produce  a  shutter  of  a  distinctly  fire  re- 
tardant  character.  With  this  end  in  view,  numerous  tests  extending  over  a 
period  of  five  years  were  made,  and  effects  carefully  noted.  As  a  result,  we 
are  now  in  a  position  to  offer  for  special  fire  protective  purposes  KINNEAR 
Steel  Rolling  Doors  and  Shutters  of  the  "Abacus"  Construction,  all  of  which 
bear  the  label  of  the  "National  Board  of  Fire  Underwriters'  Laboratories." 

Special   Catalogue   showing  Abacus  Construction  can  be 
obtained  on  application. 

Recent  great  conflagrations  have  fully  vindicated  the  claim  of  the 
"KINNEAR"  STEEL  ROLLING  DOOR  to  pre-eminence  as  a  fire-stop. 
Placed  side  by  side  with  various  other  forms  of'fireretardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
make  quotations  on  any  constructions  meeting  your  definite  needs. 

We    have   just  received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
Illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 

The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg.— San  Francisco 
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Stoi  e      and    i  iffli  i                               ■  I  '• 
Theati  es     ' ' 


V  •  announcement  is  made  that  the 
Tivoll  will  be  turned  into  a  moving 
picl  in  .  i  h.  a!  re  at  the  end  of  the  i 
Opera  Season,  which  closes  at  the  end 
of  this  week.  This  is  certainly  a  com- 
mentary upon  the  change  of  taste  that 
the  theatre  going  public  has  under- 
gone. The  old  Tivoli  has  a  world- wide 
reputation  as  the  home  of  musii  I  i 
old  favorites  of  the  comic  opera,  the 
Old  stars  of  the  grand  opera  arc  now 
traditions  of  the  past.  Vaudeville  and 
moving  pictures  have  crowded  the  old 
melodies  from  the  music  hall  and  the 
me  anieal  piano  and  the  tango  dances 
draw  the  dollars  to  the  vaudeville  and 
sh  o  w. 

The     new    Tivoli     opera    house    is    a 
splendid    show      house.      Its      an 
no  in  of  foyer  and  balconies,  its  mellow 

lighting    effect,    its    tasteful    ,1 r< n 

all    combine    lo    put    one    in    a    pli 
frame   of  mind   for   an   evening's   enter- 
i  a  inment        \i  i  hi  ger   Leahy   has 
phi    mi    a   creditable   show.     Tin 
opera     company     he     assembled     was     a 
- I  representative  of  the  standards  oi 

ie  old  show  house.  The  standard  light 
operas  of  the  world  were  given — works 
"i    .iii    thai    left  a   pleasant  memorj    I'm 

to   c i       And   the   present   grand 

opera  companj  has  been  giving  to  its 
patrons  artistic  productions  at  a  pine 
thai  could  hardly  be  equalled  anywhere 
else    in    the    world. 

People   will   supporl   a   musii  al  hodge 
like    the   show     at   the     Gaiety 

They    will   go    to   a    New    York 
ed]     a  ml    pay    two   dollars   a 
a    turn    *um    corned 

singers   that  do   not 
a    single    voice.      They    will    block 
reets   tor  two  hundred  •  ards  wait- 
ing   in   gel    in   to  see  a   vaudeville  show, 

■     "'  ose        ts  are   so  ab- 

olutelj     rotten      and    silly      that      one 
wonders   how   any   body   with  a   thimble 
full   of   brains  has   the  gall   to  put   them 
-I  age. 

Ind      i  i  ,  plendid 

w  i Hi   its  capable  company, 

competent  can    not 

PUl     "ll     sue! 

ii    Girl,    and    Robin     n i 

•"ni    get    an    audience   at    from    twenty- 
■  ventj  -five  ci 
'  bo  n.trol       the       public 

"Tis   true   'lis  pity,   and   pity  'tis, 

'lis     Inn  I 

■  11    us    thai       the      primary 

judge 

■'■-    to    «  nment. 

Oi  eo  ire  put 

for  their  existence  • 

nn.  .     peeelp  Th.     Aran 


son.      And    it    seems    that    the    present 
i  .n    mi     theatre      goers    are      so 
up    with    these    nondescript    pro- 
ductions    that     real     works     of    art     no 
find    a     living    patronage.       Tho 
will    close    its    doors    and    light 
\sill    be    heard   about   as    often   as 
ountry  town. 


Telegraphic    reports    state    that       the 

i     telegraph       station    <it      Nova 

ias    aucceeded    in      telephoning 

the    Atlantic    by     means    of    the 

9  instruments  This  is  altogether 

ile      as    wireless      telephony     has 

n    i mplished  fact  for  a  number 

of  years.     The  Poulsen  system  of  wire- 
less    transmission    has    used    the    tele- 
wlth    facility   when   needed.     The 
only    ibing    about    it    is    that    it    is    not 
ile    as    a    business    proposition    as 
it    furnishes    no    means    of    secret    com- 
1 1  ion.       Talking    across    the    At- 
without    visible      or       tangible 
means     of    communication       is    an       ac- 
lniieiit    however.      And    the  wire- 
telephone   will   be  of  advantage  to 
ships  at  sea  olid  to  the  coast  wise  trade 
i  larly. 


but    E.    P.    Ripley   of   the   Santa 

IV    Railr I     paid     five    cents    each    for 

K  insas  City  and  saw  equally 

g 1   peaches  being  fed  to  pigs  in  Colo- 

Heing  a  great  railroad  president 

Mr.    Ripley   Is   to   institute  a   special  car 

e  that   will  connect  the  marketless 

-   with   the  peachless   market. 

The  same  enterprise  that  private  In- 

sliow   might   be  shown   publicly. 

tnsportatlon  of  good  wagon  roada 

would  avoid  everywhere  the  similar  en- 

perlence    of    farm   and    orchard    products 

one   seasons   and   glutting   the 

markets   at    others. 


\.w    York   Sun  ts  quoted  as   Say- 

it     one    of    our    highest    military 

ii     Washington     has     said 

Intervention     fn    .Mexico     to     be 

would     require    an     army     of 

00, men  and   would   cost   one  million 

da]    Cor   two  years.     Certainly 

n  "ni, i    i.c     ,    great    expense    and    it 

great    army     do     he 

i 

Many     persons     have     wondered     why 

ministration     has    not    allow .  d 

ppi  d  from  this  country 
to  aid  the  constitutionalists  under 
Carranza.     It   is  now    known   tnol        ay 

opo  ed    such    action    on 

ml     that     If    Intervention    ever 
-  ins   would  he 
Inst    thi       \'n.     nans        In     (be 
in. -a  lit  line      i  ,  \  olnt  Ion      Hi 

reigns.      All    these 

te  mat- 
nd    the    worthless    Mi 

.    er  off. 
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Automatic  Sprinkler  System  As  An  Investment 


By    Alvln    T.    Coat* 


In  these  days  of  lire  prevention  edu- 
cation it  is  getting  to  be  mure  clearly 
regarded  as  an  offense  against  tl  e  pub- 
lic welfare  when  property  is  lost  by 
.  ,,  this  is  t|,e  correi  t  point  of 
\  eiv.  When,  in  addition  to  satisfying 
^e  of  moral  duty,  a  financial  re- 
•a.n  can  be  secured  from  the  installa- 
tion of  fire  apparatus,  a  m  happj 
combination    is    presented. 

C!i;ef  ai.J    foremost    in    all    the    appli- 
ror    the    protection     of     business 
pioperty     is    the     automatic     sprinkler 
equipment    and    the    minds    of    manufao- 
in  particular  are  turning  toward 
ppaiatus    in    increasing    numbers. 
Plants*  are    being    thus    equipped 
but    a    few    years    ago    were    thought    to 
small    to    render    such    an    euip- 
ment    advisable,    or    where    me 
and    engineering    difficulties      have     re- 
cently   been    removed.       It    is    very    de- 
sirable      that       manufacturers        whose 
plants    are    not    equipped    should     hove 
ile   or   plan   by    which    they    may 
determine    for    themselves     in    at    least 
an    approximate    way.    whether    in    their 
particular  plants  such   an   equipment   is 
feasible,   and    it    is    in    the    hope   of    fur- 
such    rule   that    this    arti- 
cle   is    written. 

matic  sprinkler  equipment-   

:,  i  ...    naturally    with    such    other    appa- 
ratus    as     elevated     gravity     tanks,     lire 
pumps,     electrical     supervisory     alarms, 
--Lamer    connections    and      others,      but 
fortunately    not    all    of    this     apparatus- 
substantial 
from    the    sprinkler    e. 
Indeed,   it   would    seem    that    the 
nany    in- 
-     may    have    been     hindered     by- 
laying   s-tress   upon   equipmi  nl    so   elab- 
orate  that   it  is  at  once  put  beyond    the 
of    hundreds    of    small    m 

an   ill   afford   to  do   with- 
out   su  •       :l!*     ■l1,1*' 
and     maintain.       In     a     general 
i  that  all  of  I 

ioned     Is 

the   ef- 

nkler    equipmt  nl    In 

!    of   need,   i -a  i    adding 

■  a  i  i    supply 

In    quit, tin    and    always    depend- 

p  inklei    equippe  i   pi  opei  I  ies   will   dis- 

were     equipped      with      two       or       more 
water     supply,     but      thai 

■ 
improp- 
erly   installed,    or    that    a    tire    atacked 

0 

put   the  equipment   wholly   or   partially 

out      of     use     before     the     heads     were 
ir,  cited. 

which 
determine   the   practicability  o1 
ler    equipment:        I 

ond     ths 
•    ■    .  e  cost.    Thesi 

■ 


in       determining      the      matter.  Bach 

manufacturer  knows  in  a  general  way 
what  his  destructible  ;  roperty  is 
worth.  He  knows  what  percentage  of 
Hi  is  destructible  value  he  Is  able  to 
keep  insured  and  what  the  cost  of  this 
insurance  is.  He  knows,  also,  the 
amount  of  his  operating  profits  and 
■  induing  of  the  business  loss  which 
w  mil, i  be  incurred  by  the  destruction 
of  his  plant.  From  75  to  95  per  cent  of 
his  insurance  cost  can  be  eliminated 
by  the  sprinkler  equipment,  and  fully 
as  much  of  the  probability  of  fire  loss 
obviated.  These,  then,  are  the  credit 
side    of    the    considerations. 

F  e  cost  of  the  equipment  will,  of 
course,  vary  according  as  it  is  elab- 
orate or  simple,  has  the  water  supply- 
close  at  hand  or  distant,  the  buildings 
:  or  scattered,  and  the  expense 
and  maintenance  is  high  or  low  in  a 
general  way  and  subject  to  these  va- 
riations. The  inside  equipment  will 
cost  from  J2.50  to  $4  per  sprinkler 
.i  i  while  the  cost  of  the  outside  con- 
nections and  valves  can  be  with  con- 
i,  accuracy  determined  by  the 
length  of  the  mains  and  the  number 
of  \alves  required.  In  this  calculation 
i  ,  mains  connecting  the  water  sup- 
ply and  equipment  should  not  be  less 
than  6-in.,  and  the  number  of  valves 
will  be  determined  by  the  number  and 
proximity    of    the    buildings, 

A  sprinkler  head  is  required  for 
each  64-sq.ft.  of  ceiling  or  roof  sur- 
ra.,     including    stairways,    decks,    mez- 

i     il s.    etc.      The    same    principal 

may    he    stated    in    this    wise:      A    one- 
sou    ce    equipment,    including    the    mains 
and    valves,    will    cost     (subject    to    the 
varying    conditions    before    mentioned) 
somewhere    near    7c    per    square    foot    of 
oi     roof    surface,    while    a    two- 
equipment,    which    includes    ele- 
i  it.. I    gravity    tanks,    will    cost     some- 
where  near    10c    per    suare    foot    for    the 
loot"   and    Hour   sin  face.      If  these   means 
i  i  mining    the   equipment    cost    do 
not    seem    sufficiently    accurate,    manu- 
ers    will    always    find    the    makers 
,,i        pi  .i.l.l.  i        ippa  i  atus      willing      and 
read       to       ubmil     their    own    estimate- 
i., ,ni    a    sketch    of    the    plant. 

li   a    i  ^is  of  Hi.,  qui       on 

I i     it    will    be    found     that     the 

pei  ci  hi .<  ge       it      •  ■  i  "mi     upon 

ted     is    upon    the     internal 

i,     v.  ir-     ii  lurce     of 

iipply,     This    is   of    special    im- 

.     t,,   veneer   and    w l-working 

ol    i i  lit'    i    0  le,  where 

mi.  ipal    « ate    supplj    i-s   available. 

T     .      ,,..,       thing     '■■  hlCh     need     bl      said     the 

,      tl    i'    the   small 
,,  turei     should     Im  estlgate      the 

..i     i    , 
[I     ,■.,.     to  add  to  ibis 
.     .   .  .  at.  ,i    tank    or    pump,    in     other 





,,(,i,.   ,,,  .,, ,  .  ,i      in     roi    thi 

o)    i  on 
so. 

'i  .  ,     ni tunati     fact    remain  .    how- 
working 


plants  which  have  been  lost  by  fire, 
would  be  standing  today  if  a  single- 
source  equipment  had  been  installed 
in  them,  and  such  an  equipment  would 
lave  paid  a  sufficient  return  upon  the 
investment,  simply  by  way  of  reducing 
the  insurance  cost.  It  is  further  true 
that  there  are  hundreds  of  such  plants 
now  uneuipped  whose  owners  could 
pay  for  the  equipment,  together  with 
the  interest  on  deferred  payments,  In 
•i  fi  w  years'  time,  out  of  the  saving  in 
ir.suranee  cost,  leaving  out  of  account 
altogether  the  larger  consideration  of 
protection  to  their  property  and  busi- 
ness. 

Naturally  the  query  arises.  What  Is 
the  cost  of  maintenance  after  the 
equipment  is  in  Here,  again,  much 
<i  me  ids  upon  the  kind  and  extent  of 
ti  equipment.  The  maintenance  cost 
of  a  single  equipment  in  wood-work- 
ing plants  is  very  small.  If  the  build- 
inn-  are  rot  heated,  and  a  dry  system 
must  in  consequence  be  used,  there  is. 
' .''  c  iurse,  some  expense  in  maintain- 
ing the  necessary  air  pressure,  al- 
though l  e.lher  the  cost  of  the  appa- 
latn:  ii.  i-  the  upkeep  is  large.  The 
C0S1  of  preventing  water  in  elevated 
tanks  f'-cm  freezing,  in  cold  climates, 
is  probably  the  greatest  single  ele- 
men:  of  maintenance  expense.  This 
expense  is  determined  largely  by 
wind'  ci  steam  is  always  kept  up  re- 
gardless rf  the  sprinkler  apparatus, 
ami  whether  additional  fuel  and  firing 
arc  required  to  furnish  steam  for  heat- 
ing   the    na'er. 

T  >  [ai'ior  of  repairs  and  mainte- 
nance of  the  equipment  itself  is  not 
considerable.  Out  of  100  inquiries  ad- 
dressed to  manufacturers  of  many  dif- 
ferent classes,  an  average  expense  of 
:  '  per  rent  for  maintenance  and  de- 
aticn   was  found,  but  a  large  nia- 

.f     these      manufacturers      have 

two  i  nd  three-source  equipments,  with 
fairly  severe  winters  to  contend  with. 
The  principal  cause  of  deterioration  is 
i  oi  rodiii'.r  acids  or  fumes,  and  where 
tiese  are  not  present  dete-ioration  is 
almost  negligible,  as  the  upkeep  will 
be    relatively    small. 

Speaking  directly  to  such  wood- 
v  orkers  as  veneer  and  panel  planks. 
ii! .  ilng  mills,  furniture  factories  and 
allied    trades,    it    may    be    said    that,     in 

•  .    ii  i  J    way,   where  the  annual  prem- 

, pan:  amounts  to  $SO0  or  more  upon 

,,  premium  rati  of  2%  per  cent  or  more, 
,  ,  ,  ,,,.,.■  equipment  c.i-,  be  proflt- 
;,bh  installed.  It  ought,  il  some  man- 
n,:  i,  i,,  Impressed  upon  every  manu- 
,  ,-    that     if    a      consideration      of 

l     ,     ..  ,,  l.  m, mis      com  inees      him      that 

,,.,•  ,     ,,i  i, in  ibly      install      such        an 

own    plant,    he    owes 

it    as    a    duty    to    thi     public    welfare    to 

Install    it    forthwith.      The    present    fire 

,,!,,,    in    i  in-    United    States     Is     a 

in   , id    humiliating   shame    to 

,.         ,  '■  mi    I  II  :.  I,      a  11.1     constitute-     a     I  nm 

;,1 1          i,.     .  ii  in    ni      iii     our      ability      to 
■  i  nil pete    w  ith    the    manu- 

l.,,   i  ,   .  ,  ,       mno    world, 


Wednesday  November  26. 19113. 

MI  IVICll'AI,        OWNERSHIP         PROG- 
RESSING —  CALIFORNIA     CITIES 
It  \PII>I.\    TAKING    o\  I'.H. 
AI.L,    UTILITIES. 


BUILDING!   AND   INDUSTRIAL  NEWS. 


By   Edward   P.   E.  Troy. 

Bach  year  more  of  i  he  citii      i      CaH- 

i ii     are    operating     publ  IK  les. 

Tliey    have    learned    the    li  u»ht 

by    the   prosecution    of    tin 

111    San    Francisco.      The   chief  .11    of 

the    good    work    of    Rudolph     Spreckels 

and    Francis    J.    Heney    in    tho 

lias    been    to    make    it    plain     tl  the 

source      of     municipal      corruption      is 

privilege.     The   control   of   public   utili- 

ik-s   bj     private    persons    is   tin     canker 

that     is     rotting      American      mui  icipal 

life. 

Over  sixty-two  cities  in  California 
have  municipal  water  works.  .Many 
ore  generating  electricity.  Some  pur- 
chase electricity  wholesale,  and  sup- 
ply consumers  from  the  water  plants 
at  a  great  saving.  Sa  nta  Clara  op- 
erates its  gas,  electric  and  wal 
tern    under    municipal    management. 

.More  than  half  of  the  cities  are 
discussing  municipal  water.  San  Fran- 
cisco voted  for  Hetch-Hetchy  bonds 
of  $45,000,000  in  1909  for  water  and 
power,  and  Los  Angeles  is  to  issue 
more  bonds  to  complete  her  ^reat 
water  and  electric  power  system.  The 
water  and  electric  companies  are  be- 
ing  assisted  by  a  corrupt  press  in  both 
cities  in  their  endeavors  to  prevent 
the  building  of  these  utilites. 

Reedley  decided  unanimously  to  take 
over  and  enlarge  its  wa-1 
Newport  Beach  voted  13s  in  favor  to 
5  against  water  bonds.  Oxnard  has 
commenced  to  opera  te  its  pal  plant 
Glendora  sold   $25,000   water  Is   vot- 

ed last  August.  Montague  voted  8  to 
1  for  water  bonds.  Red  Bluff  is  to 
vote  on  water  supply. 

Burlingame    has    just    com  I     to 

operate  its  water  works.  Tulare  has 
taken  over  anil  will  extend  its  water 
system:  total  cost.  $100, I.  Puller- 
ton  will  vote  on  extensions,  and 
will  hold  a  water  election.  In  South 
Pasadena  a  campaign  is  on  Fo 
bonds.  Davis  is  to  take  over  its  water 
H  'nk  s,      Sa  n    1  >iego      a  for   $1,- 

000.000    bonds    to    develop   and    improve 
lis    water    supply.       Tn    Colusa     I     I        ,,n 
pain    offers  to  sell   the   watei        -tern  to 
the   town. 

Ava  ion,  on  I  la  ta  Una  island  tvill  ac- 
quire all  of  its  utiiii  les  ectric 
light,    sewer    and     s-alt     wate  tem 

Berkeley    clubs      urge      1 1      gas, 

electric    light,    water    and     street      rail- 
ways.    Fullertnn  will   build   a   municipal 
stem. 

The    Water    District    law 
Rii  i.iiniiid    and    the    adjo  ritorj 

to    secure    a    permanenl 
in  Ala  noda  1  !ounl  y,  Wa  Town- 

ship and  1  i.ikkind  and  its  sun  ounding 
cities    a  re    considering     simil  u 

The    good    example    of   San    I 

•  Municipal 
l:-i  ilu  ay  for  nearly  a  •  ■  1  and  with 
signal     3uci  ■  ■■■ 

on   the  othei       de  1  n    Ala- 

meda  .1  nd  Contra   Co  where 

the  Oakland   Ti 

erating.    to    take    step  •■    Dis- 

trict    11'.'.      to 

1  ■  a  1    .i.in    . 

Route    I'Vi  1  1  tem 

corrupt   influem  e  endear  or- 

Ing    for    re    than    1  w  o   ye  : 0    pi  e- 

venl    the   bulldl 1     1 

trie   railway   to   it 


I 

•Irms    desiring    news   on   special    classes    of    buildings,      such       as      Banks, 

(  ll 

■robes,    Schools,      Hotels,   etc.,      will  Bad    anna       items       all    classified       and 

ur. 

lined    under    proper    headings,    commencing    on    this    page.        These    same 

Itc 

■is    are    again    repented    under    "Lot   \  1.  \ TIES"    In      the      last    part    af    our 

'"'* 

vs     department. 

APARTMENT  HOUSES. 


SAN   PKANCISCO —  Apartment   house, 
and  base,  frame.  Co  I 
\  1      Itects,      Kou  s,aii     and      1 ; 
Monadnock   Bldg.,  S.    E.     Owner's  name 
eld.     The  building  will  be 
portion    of    the    property 
southwest   corner  of  Lark  in  and   G 

...  mi   has   !"■■  11  .I'    ig  tied   toi 
!    1  pa  1  ononis  of   1  wo  a  nd   thn  • 
[nteriors    will    lie    finished    In    pine   with 
mm    elm    pa  nels    and   hard  w  ood    Boor! 
All   suites  will  have  wall   beds    ind    prl 
vate    bath    rooms       There    will    he   steam 
heal  an, 1  hoi   water  supply.     Bath  rooms 
will    have    composition    floors    and    tile 
cot.     Exterior  of  I  he  building  will 
1  e    covered    with     rustic      and      cement 
plaster    on    metal    lath.      Plans    are     be- 
ing prepa  red. 

SAX   FRANCISCO  —  Apartment  house. 

and  base,  frame.   $12, E \: 

tect,    William    H.    Crim    Jr.,    425    Kearnj 
street,    S.    F.      Owner,    R.    A.    Cro 
Bulletin   office.   S.   F.      The   building  will 
be  erected  on   20th  avenue  and  I 
designed    to   contain    six    suites   of    four 
rooms    and    bath    each.       Interior    finish 
will    he    of   pine    with    some    elm 
in     the    dining    rooms.       All     suites    will 
ave  in  i\  ate  haths  and  entrances.  There 
will  he  steam  heat  -and  a  hot   water  sys- 
tem.     Hath    rooms    will   have    tile    floors 
and  wainscot.  Tile  and  marble  will  also 
he    used    in    the    entrance.       Exterior    of 
the  building  will  be  covered  with  rustic 
and    shiplap    with    a   brick   veneei 
Pla  us  are  complete  a  nd   in  the  1     nd 

.  in  r  wii.i  will  do  the  work  by 
Daj  Labor.  All  materials  are  being 
purchased. 

SAN  FRANCISCO  — Apartment  house. 

:;  story      nd         1       llass  C  construe!  Ion, 

.    O'Brien    and    W'er- 

1     ' f(    Bldg  .   S.   F.      Owners.  Tal- 

boi  Investment  Co.  This  building  will 
be  erected  on  the  south  side  of  Mi-  Ion 
street    ::::.    feei    west    of   Seventh 

and    will    COVer    a    large    area.       The    first 

1 1 will      ■  ■       '  " 

Root      i '  1    .nil  rtments  of  t  o 
three   rooms.      Interior   tinish    win 
pine    throughout.      All   suites    will   have 
"i.iN'    bath      and    wall     beds.       There 
will  he  steam  heal  and  a  hot  watei 
!'i '.        Bath    '   "ims  will   have  compo 

1 ml  tile  wains  1  w  ill  be 

patenl    store    fronts    and    sidewa  ' 
vators.      Ex  terioi    of    1  le    building   will 
be  faced  with  k.     Thins  are 

complete   ami   read]    fo 

SAN  FRANCISCO      -  Apartment  house. 
:  si  orj    nil   ill-,     brick  and  steel.    Cost 
nol     slated.        Architect,      Mattanovlch, 
S.     P.        O 
1  ling  has  been 

'    1  f  ir  stores  on  the  first  Hoi 
a   number  of  1 

A  l"t  witli  a  front- 
"    1  .,■:.,  ■      >  1 
■    ■ 

■ 
ed  In  pit         1 ' 
,   . .     , ,  ■ ,  i    i    ;  • , ,  . 

and   private 
I  ".ill    1 ,  e    patent    s ton 

l.nlld- 

,    I      11         ,  ,  ,      '    •     1      1  '  '      W  i'1'li 


\\   II    be    awarded    to    Contractors    Beach 

ITerman,   I  tavld   Hewes   Bldg.,   on 

.  in  age  1  asis 

OAKLAND,    CAR. —Apartment    house, 

::    story    and    1  ase,    fra  me.       Cosl     nol 

\  1 .  hiteel  s.    Hutchinson     Bros  . 

Hi      street.      Oakland.         owner's 

•'  ii  tiheld.      'rii'.    building    will    be 

"11    24th    street    and    has    loan    .i  1  - 

iii  contain  six  suites  of  three 
looms  and  bath  each.  Interior  finish 
will     ho     of     pine      throughout.        There 

,,    inii    water   system   and   steam 

■ill in-    will    have    tile    wailis- 

\ii    suites    will   he   equipped    with 

.1  1  ml  will  hove  private  baths. 
11  e  will  he  finished  in  tile.  Ex- 
■  if   the    building    will    1 

v.i'i'     rustic    .ami    shiplap.       Plans     are 

1  11  a-    prepared. 

ANOKl.KS.  CAR  —  Apa  l  1  lion  I 
:  storj  and  hase.  brick  and 
steel.  Cosl  not  stated.  Architect,  L 
I..  Jones,  I.  W.  ileiiinan  Bldg.,  i,.  A 
11  "in-  withheld.  The  building 
will  he  erected  on  West  Pico  street  neat 
Harvard  covering  an  area  of  4.i  by  10Q 
feet  There  will  he  two  stores  on  the 
lust    lloor    and    a    total    of    46    rooms    ar- 

ed    i '"'    two   a  nd   three   r i   suites 

ni'i"  i      Boors.        Interior      finish 

Ine  and  redwood.    All  suites. 

will    have    wall    beds    and    private    bath 
Bath    rooms    will    have   compo- 
sition   floors    and    tile    wainscot.       Plans 
i"i    steam   he-at  and  a  hot  water 
EExterioi     "f    the    building    will 
"     i.i.ci    with    pressed    brick.      Patent 

fronts     He    specified.      Pla i 
i  eing    prepared. 

i;  n,  INI '    '  IRE.— Apartment 

ii. i    :..i  36,    rein  forced     concrete, 

I      Architect.     \V.      H.      Downing. 

lot      Bldg.,      Portland.        i  Iwner'a 
'ill  held     for    the    present.       The 
ng  Will  bl     •  '  ...  ted    on   a   corner    in 
■    •■   downtown   disl  rii  t   and   w  hen   com- 
■    I    '    i  .  i  gesl  a  nd  lo.i-i   mod 
lartmenl    house  si  ructure  in   Port- 
Preliminary   plans  only   have   1 11 

.  .1  ion  these  show  a  building  with 

a    total   of   ovei     125    suites   of   two   and 

■  ■    in-      All  apartments  will  have 

Lte    I      H'  -    anl    wall    beds.      Provision 

'   '    hi  no     i ."    a    swimming   tank. 

ath  pat  i"i       nun  i    i     

i    '■'-,■    hail    room       '  Jons  I 

'     Hi With    exterior   walls   of 

reed     oi.creti     coi 
i  mi"  lor    i  a -i-t .,  ,  :-    w  ill     be     of 
■  i  h    i  H  .  ii'.     i .         ' 

Will       ..       I   .,  .  ,|       with 

All     reinfar   (.|    conci  etc     «  ,  i  k 

|  •   ■.  'H  "  ,n     and 

W  alsh,        I'm  I  I... i      on  n  I    ..'.     v.     i  I       II 

of  the  work    • 


BRIDGES.  DAMS  AND  HARBOR 
WORK. 

san     i'i:  \nt  'isi  a ,         it        .       work, 

do.  ks  t     ii, it    slated. 

-     r      '  'w  m  . 
Work 

Harbor 

.     at      tl,.'     foot 

eat,  the  foot 


1? 

of  Kearny  street,  piers  Xos.  25  and  27, 
both  north  of  the  Ferry  Building  will 
he  enlarged  and  provided  with  spur 
tracks  and  two  new  piers  Nos.  6  and  S 
will  be  constructed  at  the  foot  of  How- 
ard street  south  of  the  Ferry  Building. 
Each  of  the  new  piers  will  be  200  feet 
wide  and  950  feet  in  length,  costing  in 
the  neighborhood  of  $250,000.  Piers 
south  of  the  Ferry  Building  will  each 
feet  long  and  140  feet  wide  and 
will,  have  spur  tracks.  Construction 
will  he  of  creosoted  timber  piles  in 
place  of  the  reinforced  concrete  piles 
"  used  on  several  of  the  recently  con- 
structed piers.  Bids  will  be  called  for 
as  soon  as  the  $4,500,000  worth  of 
bonds  can  be  sold.  These  bonds  were 
placed  on  sale  in  Sacramento  yester- 
day. 

.SEATTLE.  WASH.--Tunnel  and  shafts 
in  connection  with  harbor  project. 
$300,000.  Engineer.  City  Engineer, 
Seattle.  Owners,  Cit\  of  Seattle.  Plans 
have  been  completed  for  the  construc- 
tion of  a  900  foot  tunnel  under  Lake 
Union  and  for  two  shafts  each  150  feet 
deep.  Concrete  lining  will  be  used. 
Bids  for  this  work  will  be  called  for 
at  once.  Full  particulars  can  be  se- 
cured from  the  City  Engineer  at  Se- 
attle. 

I.  I§  XNGELES,  CAL.  —  Structural 
steel  for  Municipal  dock  No.  1.  Cost  not 
stated.  Engineer.  City  Engineer.  Los 
Angeles.  Owners,  City  of  Los  Angeles. 
W.  B.  Kyle  of  San  Francisco  was  lowest 
bidder  at  $SS.978  for  the  construction 
:  work  for  a  shed  on  .Municipal 
Dock  No.  1,  Los  Angeles  Harbor.  Ad- 
ditions or  deductions  to  be  made  at  the 
rate  of  3.15c  per  lb.  Other  bids  were 
Llewellyn  Iron  Works,  $94,991,  3>4e  per 
ddltlons  or  deductions;  Security 
Construction  Co..  $97,692,  3.49c  per  lb.: 
Western  Boiler  &  Steel  Co.,  $100,043, 
3  l-3c  per  lb.;  Baker  Iron  Works.  $103,- 
000;  Russell-Oreene-Foell  Co.,  $104,190; 
Mesmer  Rice  $109,470;  Milwaukee 
Bridge  Co..  $110,3S6;  Snare  &  Triest  Co. 
■ 

VANCOUV1  >]  lucl     I  i  e- 

taining  walls,  reinforced  concrete  con- 
struction, $450,000.  Engineer,  City 
Engineer  P.  L.  Fellows,  Vancouver. 
Owners.  City  of  Vancouver.  Plans  have 
teen  practically  completed  by  the  City 
Engineer.  F.  L.  Fellows,  for  the  con- 
struction of  the  foui  concrete  viaducts 
in  the  east  end  of  the  city  at  a  cost  of 
$450,000      The    bridges    will      span      the 

Ureal    Northern    Ry.    Co.'s     tracks     I 

will  l,e  of  concrete  and  steel  construc- 
tion, averaging  about  500  ft-  long  and 
100  feet  wide.  Considerable  concrete 
retaining  walls  are  called  for.  Figures 
.lied    for   shortly. 


-CHURCHES— 


SEATTLE,    WASH.— Church,    2 
and    base,    reinforced      oncreti      $45,000. 
Architect,    .1     A.    Cruetzer,     New     York 

Bldg.,  ■     building    will    be 

I       ■  orner  of  Roy 

street  ;ir,d   Broadwaj         I  been  de- 

signed  In    the   ci.issb    style.     The  main 
auditorium    will     have     a 
pacity  of  7.",o  people.      Besides  this   room 
there   will   be  Sund 

cja!    parlors    ai  Plans 

provide    for 

probal.  inno    clean  1] 

other    model  n  Ii 

will  he  finished  in  pine  and  ornamental 
terlor    will    be    faced    with 
plaster.     Bid  tiled  for 

on   the  foundation   work   within  a  short 


BUILDING  AND  INDUSTRIAL  NEWS 

time.     Balance  of  the   structure  will  be 
erected  later. 

Contracts    Awarded. 

SAX    FRAXCISCO — Church,     2     story 

and  liase.  Class  A  construction.  $160,- 
000.  Architects,  Reid  Bros..  California- 
Pacific  Bldg.,  S.  F.  Owners,  First  Con- 
gregational Church  of  San  Francisco 
Contractors,  Stockholm  and  Allyn.  Mon- 
adnock  Bldg.,  S.  F..  general  construc- 
tion only.  Contract  price  not  stated. 
•— 

FACTORIES  &  WAREHOUSES. 


SAX  FRANCISCO  —  Wareouse,  3 
story  and  base,  reinforced  concrete. ' 
Cost  not  stated.  Architect,  Henry  Geil- 
fuss.  46  Kearny  St..  S.  F.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  property  at  the  corner  of  Bryant 
and  16th  streets  The  building  will 
cover  an  area  of  75  by  100  feet.  Con- 
struction will  be  of  the  heavy  mill  type 
with  reinforced  concrete  walls  and  con- 
crete floors.  Interior  finish  will  be  of 
fine.  There  will  be  special  elevator 
equipment  and  an  automatic  sprinkler 
system  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
call  for  firedoors  and  metal  window 
sash  rod  Irames.  Plans  are  being  pre- 
pared. 

SAX  FRANCISCO  —  Warehouse.  2 
story  .Hid  base,  brick  and  steel.  $20,- 
•100.  Arcitect,  Charles  J.  Rousseau,  46 
Kearny  street.  Owner's  name  with- 
held. The  building  will  fee  erected  on 
Harrison  near  6th  street  covering  an 
area  of  SO  by  100  feet.  Construction 
will  be  of  the  mill  type.  Plans  pro- 
vide for  fireproof  doors,  metal  window 
sash  and  frames  and  elevator  service 
.i  .!  spiral  chutes.  A  concrete  floor  will 
be  ised  on  the  first  floor.  Interior  will 
be  finished  in  pine.  Exterior  of  the 
building  will  be  faced  with  stock. 
tapestry  brick  and  tile.  Plans  are  be- 
ing prepared  and  figures  will  be  called 
for  shortly. 

LOS  ANGELES,  CAL. — Warehouse  ad- 
dition, :!  story  and  base.  Class  A.  Cost 
not  stated.  Architect,  A.  Burnside 
Sturges,  Story  Bldg.,  L.  A.  Owners. 
Lyon  Fireproof  Storage  Co.  This  work 
will  consist  of  a  three  story  addition 
lo  the  present  four  story  Class  A  build- 
ing. The  structure  covers  an  area  of 
50  by  115  feet  A  new  passenger  ele- 
vator  will  he  installed  and  the  present 
freight  elevator  will  be  extended  into 
tie  n-jw  portion  of  the  building.  In- 
terior partitions  will  be  of  metal  lath 
an,]  plaster.  Interior  finish  will  be  of 
I  ire.  'there  will  he  metal  window 
sasn  and  frames  and  fireproof  doors. 
Exterior  of  the  building  will  be  fazed 
-.villi  n  no  nt  plaster  Plans  are  c  inl- 
and   figures   are    being   taken 

PORTLAND,    ORB.  —  Factory    altera 
•Jons,    I    story   and    base,    brick,   $25,000. 
Ircl  lleet,     Ernest      Kroner.       Woi         tei 

Bldg  ,   Portland,     i  iw  i  ei       i  'i  s  e  at o 

Thi-  work  will  consist  of  recn'istruct- 
i  g  the  present  building  and  construe! 
Ing  additional  buildings  for  smok< 
cooler;  eti  A 11  const  rucl  Ion 
will  be  of  brick  and  stee'.  Interior 
ii,.;.  ii  will  be  of  pine  t  i  oughout  Tl  ere 
svli:  he  metal  window  sash  an  I  frames 
a  mi    in  epi  oof    dooi  E  tteri  i      of    i  he 

h'.ildniK    will     be    faced      with      i ed 

hru  k.     A    i.i  rge  a  mounl    oi      pecial   ma- 
chinery    win    be    required.       p  <  n      are 

■ omplel  '■    a  nd     fig  tire       w   n     be 

i,      t  he    archlte  tl     within    n 
v.  ■•■  k   oi    ten   da  ye, 

I  ORTLAND,     ORE.     steel      plant,      2 

orj    and     m  i  ete     and     fi  ame 
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i  m  struction,  $40,000.  Engineers.  En- 
gineering Department,  Northwest  Steel 
Co,  Portland.  The  building  will  cover 
an  area  of  5S0  by  39  feet,  giving  the 
main  portion  of  the  building  a  floor 
ue  i  of  57,900  square  feet.  Xo  Interior 
hn'sh  will  be  used.  There  will  be  a 
•  ement  floor  and  metal  window  sash 
and  frames.  Special  machinery  will  be 
required.  Exterior  of  the  building 
will  be  faced  with  corrugated  iron. 
Plans  are  complete  and  the  work  will 
he  carried  on  under  the  direction  of 
\V.  H.  Cullers,  Chief  Engineer  of  the 
company. 

SAX  FRANCISCO— Warehouses,  2  3- 
story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  Construct- 
ing Quartermaster's  Department.  For'. 
Mason.  Owners.  United  States  Govern 
ment.  Elds  opened  for  this  work  on 
Xovember  22  show  M.  Fisher  low  on 
both  buildings  at  $133,553.  Twenty-six 
figures  were  submitted.  A  complete 
list  of  all  bids  will  be  found  under  the 
heading  of  San   Francisco   in   this   issue. 

Contracts    Awarded. 

SEATTLE,  WASH.  —  Wareouse,  2 
story  and  base,  brick  and  steel,  $30,000. 
Architect.  I.  S.  Harding.  1507  Harvard 
ave.,  Seattle.  Owners,  O.  L.  Willetts 
Co.  Contractor,  I  S.  Harding,  1507  har- 
vard ave.,  Seattle.  Contract  price,  $30,- 
000. 

LOS  AXGELES,  CAL.  —  Cold  storage 
addition,  3  story  addition,  brick  con- 
struction, $25,000.  Architect,  John  K. 
Kunst,  Higgins  Bldg.,  L.  A.  Owners. 
.Matbie  Brewing  Co.  Contractor.  M. 
Stepan,  1942  South  Los  Angeles  street, 
L.    A.      Contract   price,    $25,000. 


FIRE  HOUSES. 


OAKLAND,  CAL— Jail  work  and 
plumbing.  Cost  not  stated.  Architects. 
Pa  liner,  Hornbostel  and  Jones,  New 
York,  associated  w-th  J.  J.  Donovan, 
Security  Bulk  Bldg.,  Oakland,;  Owners, 
City  of  Oakland.  Bids  opened  for  jail 
equipment  'or  the  new  city  jail  show 
M.  G.  West  low  on  all  propositions  sub- 
untiil  for  equipment.  J.  Looney  Co. 
submitted  t.i  •■  c.ily  figure  for  plunihin,". 
A  complete  1  >  i  of  all  figures  appear 
•le dei  the  heading  of  Oakland  and  A1  i- 
nied.i     Jouir  .'    in    this    issue. 


FLATS. 

SAX  FRANCISCO— Flats,   2  story  and 

base,  frame.  Cost  not  stated.  Archi- 
tects, Rousseau  and  Rousseau,  Monad- 
nock  Bldg.,  S.  F.  Owner's  name  with- 
held. The  building  will  be  erected  on 
a  portion  of  the  lot  at  the  southwest 
corner  of  Larkin  and  Greenwich  streets. 
There  will  be  two  modern  flats  of  five 
and  six  rooms.  Interiors  will  be  fln- 
ished  in  pine,  redwood  and  some  elm 
panels.  Bath  rooms  will  have  tile 
ivainscol  and  composition  floors.  Open 
lire  places  will  be  used  in  the  living 
rooms.  Mantels  will  he  of  tile  and 
I  i  ick.  Basement  will  be  used  for  a 
garage,  Exterior  of  the  building  will 
be  covered  with  shlplap  and  rustic. 
Plans  are  being  prepared  and  figures 
Will     I  e    called    for    shortly. 

SAX  FRANCISCO  Flats,  ■  story  and 
base,  frame,  $6,000.  Architect,  O.  R. 
Thayer,  Men  hams'  National  Hank  Bldg, 
S.  F.  Owner's  name  withheld,  The 
building  will  be  erected  on  Second  a\  e- 

Mill-    near    FUltOn    and    h:is    been    desigined 

to  contain  two  large  residential  Mats. 
Interiors  will  be  finished  In  pine,  red- 
wood and    hardw I    veneer.      Oak  floors 
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will    be    used    in    i '..  i     rooms. 

There    will    be   open    Are   places  and    tile 

mantels.      Bath    rooms    will    ha\       ,  - 

position  floors  and  tile  wainscot.  Ex- 
terior of  the  building  will  be  i  overed 
with  rustic  and  shiplap  Plans  are  be- 
ing   prepared. 

SAN  FRANCISCO  — Flats.  2  2-story 
and  base,  frame.  $5,000  each.  Archi- 
tect, none.  Owner,  C.  A.  Rushton,  714 
9th  avenue.  These  buildings  will  be 
erected  on  the  west  side  of  9th  avenue 
south  of  Cabrillo  and  each  house  has 
been  designed  to  contain  two  modern 
flats  of  rive  and  six  rooms.  Interior 
finish  will  be  of  pine  and  redwood. 
Hardwood  veneer  will  be  used  in  the 
living  and  dining  rooms.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  large  open  tire  places  and 
tile  or  brick  mantels  in  the  living 
rooms.  Bath  rooms  will  have  tile 
wainscot  and  sanitary  floors  Auto- 
matic water  heaters  will  be  specified. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
i.ay    Labor. 

SAN  FRANCISCO— Flats.  2  story  and 
base,  frame.  Cost  not  stated  Archi- 
tects. Henry  Geilfuss  and  Son,  46 
Kearny  street.  S.  F.  Owner's  name 
withheld.  The  building  will  lie  erect- 
ed on  a  portion  of  the  property  at  the 
corner  of  Bryant  and  16th  streets  and 
will  have  a  frontage  of  25  feet  by  a 
depth  of  89  feet.  The  first  floor  will  be 
arranged  for  stores  and  upper  floors 
for  flats  and  a  rooming  house.  Inter- 
ior finish  will  be  of  pine  and  redwood. 
There  will  be  an  automatic  water  heat- 
er and  open  fire  place.  Bath  rooms 
will  have  tile  wainscot.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  and  shiplap.  Plans  are 
being  prepared. 

SAN  FRANCISCO  — Flat  alterations, 
2  story  and  base,  frame.  (5,000.  Archi- 
tects, O'Brien  Bros..  Clunle  Bldg.,  s.  F 
Owner's  name  withheld.  This  work 
will  consist  of  raising  the  present  build- 
ing and  constructing  a  story  under- 
neath. The  first  floor  will  be  used  for 
a  saloon.  Upper  floors  will  contain 
modern  four  and  five  room  flats.  Inter- 
ior finish  will  be  of  pine  throughout. 
New  interior  finish,  plumbing,  electric 
work  and  plastering  is  specified.  Tile 
wainscot  will  be  used  In  the  bath  rooms. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  will  be 
called  for  at  once.  The  building  is 
located  at  the  southeast  corner  of 
Geary  and  Masonic  avenue.  opposite 
the    new    baseball    park. 

OAKLAND,  GAL — Flats.  2  story  and 
base,  frame.  Cost  not  stated.  Archi- 
tects, Hutchinson  Bros..  47"  13th  Street, 
Oakland.  Owner's  name  withheld.  The 
building  will  be  erected  In  '  Mk  Park 
Tract  and  has  been  designed  to  con- 
tain   two    flats    of    five    and    six      I n 

Interior  finish    will   be  of  pine   through- 
out     There    will    be    open 
the    living    rooms       Mantels     «ill     be    of 
brick  and   tile       Auto  er   heat- 

ers  Will   be    installed        Tile    «l        I. scot    will 

be  used  in  the  bath   ro  kitchens. 

Exterior     will     be    covered     with     rustic 
and  cement   pis  lath,   Plans 

are    complete    and     figures      are      being 
taken. 

FRESNO,  FRESNO  CO.,  CAL  —  Flats, 
2  story  and  base,  frame.  (8,000.  Archi- 
tect. Bugene  Vial  lewson,  Forsythe 
Bldg.,    Fresno.       owner,    Fred     Tegeler. 
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The  building  will  be  erected  on  .1  street 
and  will  cover  an  area   of  50  by  61  feet. 
Interior    has    been    arranged     for     four 
flats  of  four  and   five  rooms.     Pine,  red- 
wood  and   elm   panels    will   be   used   for 
finish.      Oak    floors    will    be    used    in    the 
living    and    dining    rooms.      There    will 
be    a    central    heating    system    and 
fire    places.      Mantels    will    be    of     tile. 
Tile   wainscot    will   be    use, I    in    the    hath 
rooms    and     kitchens         An      automatic 
water    heater    will    he    insta 
of    the    flats.      Exterior    of    t.  ■     i.uilding 
will   be  covered  with   rustic  and 
plaster    on    metal    lath.       Disappi 
beds    are    specified.       Plans     an 
prepared. 
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this    reason    and    also    because     of     the 
ted    merit   of    the    project    to   di- 
rect   the    immediate    taking   up    of   con- 
si  ruction. 


OARAGES. 


SAN  FRANCISCO  — Garage,  1  and  2 
story  and  base,  reinforced  concrete, 
$50,000.  Architect.  O.  R.  Thayer.  Mer- 
chants National  Bank  Bldg..  S.  F. 
Owner,  B.  Davidow.  This  work  has 
been  'nenlioned  here  before  when  plans 
were  first  started.  The  owner 
cured  additional  property  and  has  had 
plans  revised  for  a  much  larger  build- 
ing. The  structure  will  be  erected  at 
the  corner  of  Pacific  and  Van  Nes 
nues  and  will  be  practically  fireproof. 
Interior  will  he  finished  in  pine 
woods  and  tile.  There  will  be  a  ce- 
ment first  floor,  metal  window  sash 
and  frames  and  vacuum  cleaning.  Ex- 
terior of  the  building  will  he  faced 
with  cement  plaster.  Plans  provide 
for  patent  store  fronts  and  plate  glass 
windows.  Plans  are  complete  and  fig- 
ures are   being  taken. 

CORONADO  BEACH.  SAN  DIEGO 
CO.,  CAL. — Garage,  1  story  and  base, 
brick  and  steel,  $30,000.  Architi 
Ervast.  Spreckels  Bldg.,  San  Diego. 
Owners,  Coronado  Hotel.  The  building 
will  be  erected  on  the  hotel  grounds 
and  will  cover  an  area  of  65  by  200 
feet.  A  concrete  floor  and  foundations, 
brick  walls  and  steel  roof  trusses  will 
be  used.  Exterior  walls  will  be 
with  pressed  brick.  Special  gasoline 
storage  tanks  are  specified.  Interior 
will  be  finished  in  pine.  There  will  he 
metal  window  sash  and  frames.  Plans 
are  complete  and  the  work  is  being 
done   by   Day  Labor. 


GOVERNMENT  WORK  AND 
SUPPLIES. 

1  nmtlllii     Project     Approved 

The  secretary  of  the  interior  has  ap- 
proved the  construction  of  the  sixth 
unit  ,,f  the  Umatilla  irrigation  proj- 
ect, Oregon,  known  as  the  west  ex- 
tension and  embracing  10,000  acres  of 
land.  The  secretary's  approval  .-overs 
an    allotment    of    $800,000    tor    the    work. 

The    Umatilla    pro;. 
of    the    most    valuable    fruit    and    truck 
land     In     the     west,     and     the      di 
menf    already    shown    on    the  areas   now 
under    irrigation      on     the      east 
predicates    a    very    substantial    li 
in    the    population    and    ta 
of   the   state   as   soon    as    I 
lands    are     brought     under    cull 

The  allotment  just  made  ii 
the  government  upon  a  work 
will     call     for     a     total      investment      of 

nearly    $f ,000    and     vill    pi    t   de    tor 

the    reclamation    of    tl 

now    almost    wholly    desert    and    unpro- 
ductive. 

Oregon  is  one  of  the  largest  con- 
tributions to  the  reclamation  fund,  and 
Secretary  Lane  has   been    inffuen 


Port    McDowell,    Turbine. 

The  bid  of  Davis-Rogers  Co.,  of  San 
Francisco,  Oal.,  $844.96  in  amount,  has 
been  accepted  for  installing  salt  water 
turbine,  motor-driven  pump  and  con- 
nections   at    Fort    McDowell,    Cal. 


SHn       trail.' ,      Cnl.,      I    II  rnll  i,  r... 

The  following  bids  were  received 
1  upervlslng  architect.  Treasury 
tment,  Washington,  D.  C,  for  In- 
g  furniture  in  the  U.  S.  post 
tnd  court  house.  San  Francisco 
Cal.: 

U>uck     A    Hill,    Richmond,    Ind      $1  - 

50;    100    days. 

Commercial  Cabinet  Co..  Chicago    III 
$1,253;    40   days. 

Wollaeger      Mfg.      Co..    -Milwaukee 
Wis.,    $1,680;    7.7    days. 

1  a,  ,,1,    Beitzel    &    Son,    York     Pa      $■' 
100    days. 

Sinai    Cabinet    Co.,    Evanston     111 
SO   days. 
John       Sjostiom.       Philadelphia        Pa 
20    days. 


Pasadena,    (  nl.,    rimtter    Model.. 

The     following     bids     were      received 

by    the    supervising    architect.    Treasury 

tment,     Washington.     1 1.     Q.,     fjjr 

furnishing    plaster    models    for    the     0 

S.    post    office    at    Pasadena 

1  I'.rys  &  F.  liruyninrk  Co.  (Inc.  I 
Washington.    D.    C.    $1,100. 

Emil    Jung.    Washington,    D.    C.    $2,- 

>ara     &     Ludwig     Unci,      Wash- 
ington,    D.    C.    $2,259. 
_  Ernest    C.    Batrstow,    Washington,    D. 

C,    $:*. .'::,:, 


Porcelain     Inxulntora. 

The    following    bids     were      received 
by    the   U.    S.    reclamation    service,    Los 
Angeles.   Cal.,    for   furnishing  300  porce- 
lain   Insulators   for   the  Salt   river  proj- 
Vrizona: 
National       Insulator       Co       of      Pitts- 
burg.   Pa.,    $23.40    for    own     make.     No 
dry    test     10,000,    rain    test    25,000 
titernate    proposition,    $38.40    on 
own    make.    No.    31311;    dry    test    60,000 
test    30,000    volts. 
Pierson-Roe.llng    Co.,      Los      Angeles, 

I      "'   I ke    \...  296;  dry  test  40  - 

I     'est    25, volts;    deliveries.    7 

-    IPPing    point.    New     York:    al- 
propositiori,     $4ii  ,-,n      r„r      im- 
mediate    delivery     from     stock     In     San 
Francisco    for    the   same    period. 

Power    Contract    Approved. 

The    Reclamation    Service   has   accept- 
Dl   tl  e  Brand  Junction  Mln- 
impany     to     furnish     the     powei 
during      construction       of       the 
Grand    River    division    dam   and    tunnel 
No     '!.    units    of    the    Grand    Valley    Irri- 
gation   project.    Colo.      Under    the    terms 
of    the   contract    to    he    entered    into    the 
government      will      ,. 

•       an     amount 
■  f    In- 
stalling   a    new    plant. 


Marc     lalnnil.     Iddlttoa    to    Kitchen. 
Id    of    Ft     S     K     Mo    Allien,   To- 

'     in     amount,      has 
..n    ad- 
dition    to    the     kit.     ■  marine 
k  i,    Mare    Island     Cal. 
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Sacramento,    l'«l,    shelving. 
The    contract    for    the    installation    of 
shelving  S.  post  office  at   Sac- 

ramento. Cal.,  has  been  awarded  to  the 
California    Planing    Mills    at    $665. 


Pearl    Harbor.   Generator  Set. 

The  following  bids  were  received  by 
the  chief,  bureau  of  yards  and  dockst 
Navy  Department,  Washington,  D.  C, 
for  one  100-kilowatt  motor  generator 
set  and  switchboard  accessories  for  the 
D.  S.  naval  station.  Pearl  Harbor,  H.  T.: 

Item  1,  price  for  motor  generator  set 
and  accessories,  complete;  2,  in  accord- 
ance w-ith  the  spirit  ot  the  specification, 
but  with  such  modifications  as  may  be 
desired    by    bidders. 

Western  Electric  Co.,  463  West  street, 
New    York    City,    item    1,    $3,300. 

Westinghouse  Electric  &  Mfg.  Co., 
Washington.  D.  C,  item  1,  $2,986;  2, 
$3,156. 

General  Electric  Co.,  Schenectady, 
X.    Y..    item    1,    $2,896;    2,    $2,705. 

Ridgeway    Dynamo     &     Engine      Co., 
Washington,  D.  C,  item  1,  $2,749. 
Sun  River   Irrigation   Project. 

The  completion  of  the  excavation  for 
the  foundation  of  Sun  River  diversion 
dam  marks  an  important  step  in  the 
construction  of  the  Sun  River  irriga- 
tion project,  Mont.,  one  of  the  largest 
projects  so  far  undertaken  by  the  Rec- 
lamation Service. 

The  dam  site  is  in  the  narrow  rock 
gorge,  through  which  Sun  River  flows, 
about  72  miles  west  from  Great  Falls. 
In  excavating  for  the  foundation  the 
engineers  encountered  conditions  simi- 
lar to  those  in  the  Shoshone  Canyon, 
in  northern  Wyoming,  where  the  Sho- 
shone dam  was  constructed  by  the  ser- 
vice a  few  years  ago.  Huge  boulders 
had  ground  great  holes  deep  in  the 
rocky  bed,  and  the  drills  went  down 
70  feet  before  finding  the  solid  foun- 
dation rock. 

So  narrow  is  the  canyon  that  it  is 
estimated  one  thousand  cubic  yards  of 
masonry  will  bring  the  dam  to  an  ele- 
vation well  above  the  normal  low- 
water  level.  This  work  will  be  per- 
formed immediately.  The  structure 
will  have  a  height  of  128  feet  and  a 
length  along  its  curved  crest  of  260 
feet,  but  its  length  at  water  level  will 
be  only  about  IS  feet.  Water  stored 
In  the  mountain's  will  be  allowed  to 
run  down  .-in  Rivet  to  this  diversion 
dam  when  needed  for  Irrigation,  where 
It  will  be  so  diverted  into  the  supply 
canal  for  Pishkun  reservoir  and  later 
to  supply  a  canal  for  the  Willow  Creek 
Reservoir,  which  now  stores  the  nor- 
mal flow  of  Willow  and  Little  Willow 
Creeks  for  the  Fort  Shaw  unit.  The 
machinery  used  in  constructing  this 
dam  will  all  be  actuated  by  electric 
power. 
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oe  necessary  for  the  Na  o  Depa  rtment, 
as  is  usual  in  such  cases,  to  take  over 
this  work  and  finish  these  boats.  These 
boats  are  under  construction  at  Bl 
port,  Conn.  The  firm  also  recently  re- 
ceived contracts  from  the  Navj  Depart- 
ment for  the  construction  of  su 
rines  L-5,  L-6.  and  L-7,  the  first  named 
to  be  built  at  Bridgeport  and  the  others 
at  Long  Beach,  Cal.  Xo  work  has  been 
done  on  these  vessels,  but  on  L-5  a  lit- 
tle more  than  7  per  cent  of  material 
has  been  ordered  and  delivered.  It  is 
the  hope  of  the  Lake  Company  to  have 
the  Navy  Department  recall  the  con- 
tracts, and  this  may  de  done  in  view 
the  fact  that  the  government  could  not 
be  expected  to  undertake  the  construc- 
ion  of  the  boats  on  which  no  work  had 
been  done  by  the  contractor.  Of  course, 
if  the  next  lowest  bid  received  on  these 
boats  were  accepted  the  difference 
in  cost  would  have  to  be  charged  to  the 
account  of  the  Lake  Company.  Bids 
for  the  four  submarines  authorized  at 
the  last  session  of  Congress  will  be 
opened  within  a  month,  and  it  is  ex- 
pected there  will  be  two  or  three  bid- 
ders, notwithstanding  the  withdrawal 
of  the  Lake  Company  from  the  field  of 
competition. 


1  ii  1 1  ore     of     Submarine     limit     Builder. 
The    Navy    Department    has    been    in- 
e     inability     of     the    Lake 
to  complete  its 
on    five    subma- 
cerri     has    under 
which     the     firm     is 
about   to   begin   work.      Difficulty  in   ne- 
gotiating  foi  ances   is 
given    as    the                                       .,  i.andon- 
ment    of    the    contracts.       There    is     a 
.hi  pan. v. 
The    Lake    Company     has      well      under 
way    so                                        i    G-3,    ,\t    last 

ii'  '  OUnl  boat     was     -       

cent   complete,]    and    the    latter    boat    72 
per    cent   completed.      It    will    evidently 


Y.   *    D.,   Pending   Projects. 

The  following  projects,  bids  for 
which  were  opened  on  dates  indicate.] 
below,  are  pending  in  the  office  of  the 
chief  of  the  bureau  of  yards  and  docks: 

Sept.  6,  Puget  Sound,  reconstructing 
and    fireproofing    building    59. 

Oct.  11,  Refrigerating  equipments 
for    naval    hospitals. 

Oct.  18,  ice-making  and.  cold-storage 
plant    at    Pearl    Harbor. 

Nov.  1,  structural  steel  for  coaling 
plant    at    Pearl    Harbor. 

Nov.  1,  building  for  ice-making  and 
cold-storage    plant,     Pearl     Harbor. 

Nov.  8,  motor  generator  set,  etc.,  for 
Pearl    Harbor. 


Trial    of    Steel    Couplings     for     Dredge 
Pipe   Lines. 

Trial  will  be  made  of  a  metal  coup- 
ling for  use  on  the  pipe  lines'  of  the 
canal  commission  suction  dredges,  and 
if  they  meet  the  test  the  use  of  the 
present  rubber  sleeves  will  probably  be 
discarded.  The  coupling  is  all  steel, 
does  away  with  clamps  and  attach- 
ments necessary  to  fasten  the  rubber 
sleeve  to  the  pipe  line,  and  it  is  claimed 
that  after  once  installed,  there  will  be 
practically  no  expense  for  maintenance. 
The  rubber  sleeves  give  trouble  con- 
staniiv.  and  their  upkeep  is  a  consid- 
erable item.  The  steel  device  is  known 
as  the  Parker  Universal  coupling,  and 
requisition  has  been  made  for  BiJ  Coi 
use   on   20-inch   pipe. 


HALLS  AND  SOCIETY  BUILD- 
INGS. 
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Contracts    Awarded. 

AUBURN,  PLACER  CO.,  i\\l..— Club 
House,  2  story  and  base,  reinforced  con- 
crete, $11,5011.  Architect,  Frank  S.  Hol- 
land, 100  Haight  street,  S.  F.  Owners, 
Tahoe  Club.  Contractors,  Herdall 
Bros.,   Auburn.      Contract   price,    $11,500. 

SANTA  BARBARA,  SANTA  BAR- 
BARA CO,,  CAL. — Club  house.  2  story 
and  base,  brick  and  steel,  $32,000.  Ar- 
chitect, J.  Corbley  Poole,  Bothin  Bldg., 
Santa  Barbara.  Owners,  Neighborhood 
House  Association.  Contractor,  Alfred 
Jensen,  1208  Chappalla  street,  Santa 
Barbara.     Contract   price,   $32,000. 

~~  HOSPITALS. _ 


HANFORD,    KINGS    CO.,  CAL.-   Lodge 
hall     additions     and     alterations.       Cost 
n. , i    sta  led.      Architects,  Swartz,    Hoti  h 
kin    and    Snort/.,    Rowel]     Bldg       I 
Owners,   Elks'  Hall   Association  of   Ban- 

ford.     The  si mi  floor  "i   an  adjoining 

building    ha      been    lea   ed    a  mi    will    be 
altered    into    billiard    room,     card     and 
smok  Ing   rooms.    Pari  it  ions    will      ■ 
arranged    in    'be    presenl    building    and 
doors   will    be  cot    through    to   the    new 

pOr(  HOI.        Intel  mi      id     I  lie    Old     I  ""in        will 

be    decorated    and    refurnished,      Plans 
are   being   prepared. 


LOS  ANGELES,  CAL.  —  Hospital,  3 
story  and  base,  Class  A  construction, 
$50,000.  Architects,  Garrett  and  Far- 
rell,  Currier  Bldg.,  L.  A.  Owners, 
French  Hospital  Association.  The  build- 
ing will  be  erected  at  the  corner  of 
College  and  Castelar  street  and  will 
have  frontages  of  3S  and  120  feet. 
There  will  be  25  private  rooms,  operat- 
ing rooms,  10  baths,  and  wards.  Ex- 
terior walls  will  be  of  reinforced  con- 
crete as  will  be  the  floors  and  roof.  In- 
terior partitions  will  be  of  hollow  tile. 
Tile  floors  and  wainscoting  will  be 
used  in  the  baths  and  operating  rooms. 
Plans  provide  for  steam  heat  and  ele- 
ctor service,  a  vacuum  cleaning  sys- 
tem and  other  modern  conveniences. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  are  being 
prepared 


HOTELS. 


SAN  FRANCISCO— Hotel,  4  story  and 
base,  reinforced  concrete.  Cost  not 
stated.  Architect,  William  H.  Crlm  Jr., 
4  25  Kearny  street,  S.  F.  Owner's  name 
withheld.  The  building  will  be  erected 
on  a  corner  lot  and  will  be  arranged 
for  cto.es  on  the  first  floor  and  in  the 
neighborhood  of  35  guest  rooms  on  the 
upper  floors.  There  will  be  steam  heat 
and  elevator  service.  Hot  and  cold  run- 
ning water  will  be  supplied  to  all 
rooms.  Interior  finish  will  be  of  pine 
throughout.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Metal  store  fronts  and  plate  glass  win- 
dows are  specified.  Plans  are  being 
prepared. 

SAN  FRANCISCO — Hotel,  6  story  and 
i  as.,  reinforced  concrete,  $45,000.  Ar- 
chitect, Frank  S.  Holland.  100  Haight 
street,  S.  F.  Owners,  Estate  of  Reuben 
II,  Lloyd.  This  work  has  been  men- 
tioned here  several  times  before.  Fig- 
toes  have  been  taken  and  contracts 
will  be  awarded  this  week.  The  build- 
ing has  been  designed  for  a  commer- 
'  .  ,1    and    family    hotel. 

libraries! 


SAN  FRANCISCO — Library,  1  story 
ami  base,  Class  A  construction,  $45,000. 
Architects,  Bliss  and  Faville.  Balboa 
Bldg.,  S.  F.  Owners,  City  and  County 
of  Sin  Francisco.  Architects  Bliss  & 
Faville   have   completed   working   draw- 

i  lor    the    Richmond    Branch    of    the 

S.'an  Francisco  Libraries.  The  building 
vlll  be  erected  on  the  west  line  of 
Ninth  Ave.  north  of  Geary  street,  and 
been  designed  for  a  one-story 
classic    structure    costing    $45,000.      Con- 

tructlon  will  be  of  the  reinforced  ton- 
creti  type  and  practically  fireproof 
Interiors  of  the  reading  rooms,  lecture 
room  and  rest  room   will  be  finished  in 
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oak,    while    the   balan uterlor 

M uis  1]   will   he  of  pine  on   and 

maple  floors  will  be  used.  Plans  pro- 
vide for  steam  beat,  a  va<  nun  lean- 
ing- system  and  other  modern  improve- 
ments.      Exterior    of    the    building     will 

be    faced    with     Manti    stoi  ml 

granite  and  terra  cotta.  Roof  trusses 
will    be    of   steel.      Plans    have  eived 

the  approval  of  the  Library  Trustees 
and   figures  will  shortly   be  called. 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

LOS  ANGELES,  CAL.— An  ide  sta- 
tion. 1  and  2  story  and  base,  ''lass  A 
and  Class  C  construction.  $250,000.  Ar- 
chitect, Engineering  Department  South- 
ern Paci'fic  Co..  Flood  Bldg..  S.  F.  Ar- 
chitects. Parkinson  and  Bergstrom.  Se- 
curity Bldg.,  L.  A.,  associated.  Own- 
ers, Southern  Pacific  Co.  Contractors, 
Alta  Planing  Mill  Co.,  830  McGarry 
street,  L.  A.  Contract  price.  $230,000. 
Note — This  work  has  been  held  up  by 
the  city  of  Los  Angeles  until  recently 
when  resolutions  were  passed  by  the 
City  Council  permitting  the  construc- 
tion of  the  building.  Operations  will 
be    started    at    once. 


RESIDENCES. 


SAN  FRANCISCO — Residence.  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitects, Rousseau  &  Rousseau.  Monad- 
nock  Bldg.,  S.  F.  Owner's  name  with- 
held. The  dwelling,  designed  for  an 
eight  room  house  with  bath  and  sleep- 
ing porch,  will  be  erected  on  a  portion 
of  the  property  at  the  southwest  cor- 
ner of  Larkin  and  Greenwich  streets. 
Interior  will  be  finished  in  pine  with 
some  hardwood  veneer  and  white 
enamel.  Oak  floors  will  be  used 
throughout.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick  or  tile.  An  automatic  water 
heater  will  be  installed.  Tile  wains- 
cot and  composition  floors  will  be  used 
in  the  bath  rooms.  Exterior  of  the 
dwelling  will  be  covered  with  rustio 
and  shiplap.     Plans  are  being  prepared. 

SAN  FRANCISCO  — Residences,  3  2- 
story  and  base,  frame.  $3,000  each.  Ar- 
chitect none.  Owner.  Fernando  Nelson, 
30  Presidio  Terrace,  S.  F.  These  houses 
will  be  erected  on  property  at  the 
northeast  corner  of  16th  avenue  and 
California  street.  Each  dwelling  will 
contain  six  rooms  and  bath.  Interiors 
will  be  finished  in  pine  with  some 
veneer  hardwood.  Oak  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  halls.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Bath  rooms  and  kitchens  will 
have  tile  wainscot.  Exteriors  will  be 
covered  with  rustic,  shiplap  and  ce- 
ment plaster  on  metal  lath.  Plans 
ere  complete  and  in  the  han  Is  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  All  materials  are  now  being 
purchased. 

sax  FRANCISCO — Residence,  2  story 
and  base,  frame,  $3,000.  Architect, 
none.  Owners.  Oscar  Heyman  and  Bro.. 
742  Market  street.  S.  F.  T  e  dwelling 
will  be  erected  on  the  west  side  of 
Sears   street    south    ol  nd    will 

oini.iin  six  rooms  and  bath.  All  in- 
terior finish  will  lie  ,,r  pine  Hard- 
wood floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
A  large  open  fire  place  with  brick 
mantel   will   be  a   feature   of   the   living 
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room.  Bath  room  and  kitchen  wil 
tile  wainscot.  An  automatic  water 
heater  will  be  installed.  Exterior  of 
the  dwelling  will  be  covered  with  clap- 
boards and  cement  plaster  on 
lath.  Plans  are  complete  and  work 
will    be    done    by    Hay    Labor. 

SAX  FRANCISCO  Residen  2  story 
and  base,  frame.  $2,500.  An 
John  J.  Foley.  It;  Kearny  street,  s.  I-'. 
Owner.  Mr.  McCarthy.  The  dwelling 
will  contain  six  rooms  and  bath  and 
will  be  erected  in  the  Mission  Di 
Interior  finish  will  be  largely  of  pine 
and  redwood.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
open  fire  places  and  tile  or  brick  man- 
tels. Tile  wainscot  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  house  will  be  covered  with  rustic 
and  shiplap.  Plans  are  nearly  com- 
plete and  figures  will  be  called  for  at 
once. 

SAX  FRANCISCO — Residence.  2  story 
and  base,  frame.  $15,000.  Art 
Oscar  Haupt,  Phelan  Bldg..  S.  F.  Own- 
er's name  withheld.  The  dwelling  will 
be  erected  in  Pacific  Heights  and  has 
been  designed  for  a  handsome  city 
home  containing  12  rooms,  baths  and 
sleeping  porch.  A  garage  will  also  be 
erected  on  the  lot.  Interior  of  the 
house  will  be  finished  in  pine,  oak  and 
other  hardwoods.  Oak  floors  will  lie 
used  in  the  principal  rooms.  Plans 
provide  for  furnace  heating  and  open 
fire  places.  Mantels  will  be  of  tile  and 
brick.  Composition  floors  and  tile 
wainscot  will  be  used  in  the  bath 
rooms.  Automatic  water  heater  will 
he  installed.  Exterior  of  the  dwelling 
v  ill  be  covered  with  brick  veneer  and 
cement  plaster  on  metal  lath.  Plans 
are   being   prepared. 

SAN  FRANCISCO— Residence,   2   story 
and    base,     frame.      $8,500.        Architects, 
Ward  and    Blohme,    Alaska    Commercial 
Bldg.,    S.    F.       Owner.     Haig      Patigian. 
This    dwelling    will    be    erected    at    the 
northeast    corner    of    Hyde     and      I 
cisco  streets  and  has  been  designed   tor 
an     eight     room     dwelling     with 
and     sleeping     porch.        Interior      finish 
will    be    of    pine,      white     enamel       and 
hardwood.       Oak     floors     will     be     used 
in    the    principal    rooms.      There    v 
furnace  heat  and  open  fire  places.  Man- 
tels     will    be    of    tile    and    brick.     Tile 
wainscot  and  composition  floors    - 
used  in  the  baths.     An  automatic 
heater    will    be    installed.       Extei 
the  dwell;ng  will   be  coverel   with   brick 
veneer    End     cement     plaster    on     metal 
ll"ii.       Plans    are    nearly    complete     and 
ligures    will    be   called   for    shortly. 

BERK E LEV.    ALAMEDA    CO..    CAL— 
Residence,   2  story  and   base,  frame,  $4.- 
000.      Ate  iiitect.    Leonard    11      Fo 
Center    strei  t,    Berkeli  !         : 
G.    Weir.      The   dwelling  will    be   erected 
in    the    Claremont    Tract    and 

designed    to    contain    eight    i   

and     sleeping     porch.        Interior     will     be 

finished     in     pine     and      redwood      with 

sonic-  hardwood   veneer.      Oak   floors   will 

-     "      I    in   principal   rooms.     Open   fire 

tee      will    be    used    In    the    living 
and    library.     Mantels   will 
and    tile.      An    automatic    water    heater 
will    be    Installed.      Plans     provide     for 
furnace    heat.      Tile    wainscot    will     ho 

used  in  i, a  t  h   i     and  kiti     ■         Com- 

posll  mil   tb  orlng    Is    -  pi  i  Ifle  I 
of   i  he   du  oiling   will   be    covei 

are    complete    and     ligures     are     being 
taken. 


IS 


OAKLAND,    CAL       Reside  nci      2    story 

iase,   frame.     Cost   not   stated.    Ar- 

Charles     W.     McCall,      Central 

Bank     Bldg.,      Oakland.        owner.      Mrs. 

The   dwelling   will    be   erected 

in    the    Fourth    Ave.    Terrace     and     has 

igned    for  an   eight   room   house 

lath  and  sleeping  porch.     Interior 

finish     will     be    largely    of     pine      with' 

veneer  hardwood.     Oak  floors  will 

I   in  the  living  r i.  dining  room 

ption    ball.      There   will    be   fur- 
il    and    open    tire    places.       Man- 
tels   will    be    of   brick    and     tile.        Tile 
it  and  composition  floors  will  be 
n    the   bath    rooms.     An  automatic 
water   heater   will   be   installed.      Exter- 
ior   of    the    dwelling    will     be     covered 
with    cement    plaster    on      metal      lath. 
are  complete  and  figures  are  now 
"    i  g    taken. 

ERKELBT,    ALAMEDA    CO.,    CAL.— 

.  ce,     2    story    and     base,      frame. 

Architect.    Olin    S.    Grove.    2911 

iph    ave.,    Berkeley.      Owner,    H. 

E.   Eveleth.     The  dwelling  will  be  erect- 

the    north    side   of    Russell    street 

near  Piedmont  avenue  and  has  been  de- 

i    for    an    eight    room    house    with 

and    sleeping    porch.    Interior    ln- 

ish    will    be  of  pine,   redwood  and   white 

ei  amel.      Hardwood    floors    will    be    used 

tn    the    principal    rooms.      Plans    provide 

for    furnace   heat   and   open    fire    places. 

-    will    be   of   brick   and    tile.      An 

automatic     water    heater    will      be       in- 

Ti!e    wainscot     is    specified    in 

th    rooms    and   kitchen.      Exterior 

house    will    be    covered    with    ce- 

m,  nt     plaster     on     metal     lath.        Plans 

are    complete    and      figures     are       being 

taken. 

BERKELEY,    ALAMEDA    CO..    CAL— 
low,   1  story  and   base,  frame,  $3,- 
Architect,     J.       Brown       Schuyler. 
Owners.     Interurban      Home      Builders. 
ave.    and    The    Alameda,    North- 
brae.      This    dwelling    has     been     men- 
i    ;ere  before.      Plans  are  complete 
ork   is  about   to   be  started.     The 
will   contain   six    rooms  and   bath, 
i    finish   will   be  of  pine,  redwood 
ei.-  hardwood.     Oak  floors  will  be 
n     the    principal      rooms.        Plans 
piovide    for   furnace   heat   and    open    fire 
e      Mantel  will  be  of  brick.      I 

S    porch    will    be    built     on     one 

thi     ionise.      Tile    wainscot    will 

n      he   bath    room    and    kitchen. 

Ol    of   the   bungalow    will    be   cov- 

ement     plaster     on      metal 

"•  he    woi  k    will    be-    dime-    by    Day 

Materials   are    now    being   pur- 

"AKLAND.   CAL.— Residence,   2   story 

si  .     frame,      $.",. Architect. 

Burrell,   Albany    Bldg.,  Oakland, 
owner.    Dr.    McMath.      The  dweller 
for    an    eight     room     houSi 

-  ping   poi  i  h  ,  will   be  erect- 

ii     Vdam     Point       [i i    finish   will 

'     pine    and    hardwood.       (  i.-ik     ll . 

be   used    in   the   living   room,   dining 

■'      Plans     i.tc.i- 

1 1    i    open     (Ire 
Mantels    will    be    of    brick    and 

An    I malic     wit.i     I  ,   iter    will 

-    I        Bath    looms    and    kitchen 
■    .      ralnsi 
■  willing    w  ill    bi 

stei     on    metal    lath.    Plans   are 
'  '  a:  iv  i    [he    work    will    be 

i  under    the    super- 

Itecl 

|  •  \KI.AXH,    CAL 

■     i'c  me,  $3,000.     Arcltect,  Alvln 

n,      1 522      r.i  o  id  ikland. 

The    house    will    be    erected    In    the    4th 
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avenue  Terrace  and  will  contain  six 
rooms  and  bath.  Interior  will  be  fin- 
i  Led  in  pine  throughout.  There  will 
.^e  furnace  heat  and  open  tire  places. 
Mjnltis  will  he  of  brick  and  tile.  An 
a.itrmatie  water  beater  will  be  in- 
s. ailed.  Tile  will  be  used  in  the  bath 
:  io.n  and  kitchen.  Exterior  of  the 
dw'ling  will  with   shingles. 

.re    being   prepared. 

OAKLAND,  CAE— Bungalows,  4  1 V4 
story  and  base,  frame.  Cosi  not  stated. 
Architect,  William  H.  Ratcliff,  Jr.,  First 
National  Bank  Bldg..  Berkeley.  Own- 
ers. Alameda  County  Home  Builders. 
These  houses  will  be  erected  on  prop- 
erty located  at  the  northeast  corner  of 
Kales  avenue  and  Broadway  and  each 
house  has  been  designed  to  contain  six 
rooms  and  bath.  Interiors  will  be  fin- 
ished in  pine  and  redwood.  Oak  floors 
will  be  used  in  the  principal  rooms. 
Each  living  room  will  have  an  open  fire 
place  with  tile  or  brick  mantel.  Tile 
wainscoting  will  be  used  n  the  bath 
rooms  and  kitchens.  Exteriors  will  be 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owners  who  will  do  the 
work  by  Day  Labor.  Materials  are  now 
being  purchased. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
Bungalows,  1  story  and  base.,  frame, 
Cost  not  stated.  Architect,  none.  The 
following  Day  Labor  jobs  are  reported 
as  about  to  he  started  in  San  Jose:  J. 
A.  Wagner,  320  South  16th  street,  five 
room  cottage,  $2,000;  Michengie  Domico, 
B81  North  14th  ave.,  San  Jose,  four 
room  cottage,  $650 ;  and  Cora  Robet- 
son,  470  East  St.  James  street,  San 
Jose,  five  room  bnugalow,  $2,000.  Ma- 
terials   are    now    being    purchased. 

EUREKA,  CAL. — Residence,  2  story 
and  base,  frame.  Cost  not  stated.  Ar- 
chitect, Charles  W.  McCall,  Central 
Bank  Bldg.,  Oakland.  Owner,  Judge 
Wilson.  The  dwelling  has  been  de- 
signed to  contain  eight  rooms  and  bath. 
Interior  finish  will  be  of  pine,  redwood 
and  some  hardwood  veneer.  Oak  fioors 
will  he  used  in  the  principal  rooms. 
Plans  provide  for  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  tile  or 
trick.  An  automatic  water  heater  will 
be  installed.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and   figures  are  being  taken. 

SACRAMENTO,  CAL.— Bungalows,  2 
1-story  and  base,  frame.  Cost  not  stated. 
Architect,  none.  The  following  day 
Labor  jobs  an  i     about   to  be 

started  in  Sacramento:  C  H.  Chatter- 
ton,  3126  T  street,  2  story  frame  dwell- 
ing. $2,600;  and  H.  Uhl,  Uhl  Court,  1 
story  frame  cottage,  $1,400.  -Materials 
are  now   being   purchased. 

FRESNO,   FRESNO   CO.,     CAL.— Resi- 
dence, 2  story  and  base,   frame  and   hol- 
low   tile,    $10,000.       Architect,     Eugene 
Mathewson,     Forsythe      Bldg.,      Fresno. 
Owner,  Horace  Thorwaldson.  Tne  dwell- 
ing has  ed  for  an  eight  room 
house    with    three    baths-,   and    sleeping 
A    frame   garage    will    also    be 
erected  on  the  lot.     (nterlor  will 
ished    in    pine,    oik    and    w    Iti     enamel. 
■  ill    be    used    in    the 
ns.       There    will    l>.       fur- 
nace   heat   and    open    fire    places,       Man- 

11   be  of  til.-  and  brick.     An   au- 
tomat i<    -.-.  atei      .:ii.f    ....  i 

io       ....  floors 
and    tile  Tile    will    also    he 

used  it.  the  kll  en  Exterior  of  the 
bouse  and  garage   will   be  covered   with 
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cement  plaster.  Granite  base  will  be 
used.      Plans    are    now    being    prepared. 

FRESNO,  FRESNO  CO.,  CAL.— Resi- 
dence. 2  story  and  base,  frame,  $7,500. 
Architect,  Eugene  Mathewson.  Forsythe 
Bldg.,  Fresno,  owner.  John  Zapp.  The 
dwelling-  will  he  erected  in  Zapp's  Park 
and  has  been  designed  for  a  seven  room 
house  with  bath  and  sleeping  porch. 
A  garage  will  also  be  erected  on  the 
iot.  Interior  of  the  dwelling  will  be 
finished  in  pine  and  redwood  with  some 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  principal  rooms.  Plans  pro- 
vide for  furnace  heat  and  open  tire 
places.  Mantels  will  be  of  tile  and 
brick.  Tile  wains. ...i  and  composi:ion( 
floors  will  be  used  in  the  bath  rooms. 
An  automatic  water  heater  is  specified. 
Exterior  of  the  dwelling  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  being  prepared. 

FRESNO,  FRESNO  CO..  CAL.— Resi- 
dence, 2  story  and  base,  frame,  $15,000. 
Architect,  Eugene  Mathewson.  Forsythe 
Bldg.,  Fresno.  Owner,  Arthur  W.  Good- 
fellow.  This  dwelling  will  be  erected 
in  Hazelwood  Park  and  has  been  de- 
signed for  a  fourteen  room  house  with 
several  baths,  sleeping  porches  and  a 
garage.  Interior  will  he  handsomely 
finished  in  pine,  redwood  and  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
principal  rooms  on  both  the  first  and 
second  floors.  Plans  provide  for  fur- 
nace heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Some 
ornamental  plaster  will  be  specified.  An 
automatic  water  heater  and  vacuum 
cleaning  plant  are  specified.  Tile  wains- 
cot and  composition  floors  will  be  used 
in  the  bath  rooms.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

EOS  ANGELES,  CAL.  —  Residence.  2 
story  and  base,  frame,  $20,000.  Archi- 
tect, Frank  T.  Kegley,  Consolidated 
Realty  Bldg.,  L.  A.  Owner,  Dr.  C.  P. 
Thomas.  This  dwelling  will  he  erected 
in  Brentwood  Place  and  has  been  de- 
signed for  a  15  room  house  with  baths 
and  sleeping  porches.  Interior  finish 
will  be  of  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
throughout.  Besides  the  residence  a 
two  story  garage  with  accommodations 
for  four  machines  and  chauffeur's  quar- 
ters will  be  erected  on  the  lot.  Plans 
provide  for  a  central  heating  system, 
vacuum  cleaning  and  automatic  water 
heaters.  There  will  be  open  fire  places 
and  tile  or  brick  mantels.  Bath  rooms 
will  be  finished  in  tile.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath  and  shingles. 
Plans   are   being  prepared. 

LOS  ANG-ELES,  rAL.  —  Residence,  2 
story  and  base,  frame,  $50,000.  Archi- 
tects Hunl  mi. I  Burns,  Laughlin  Bldg., 
L  A.  Owner,  \ii  House.  The  dwelling 
will  lie  erected  in  Oak  Knoll  and  has 
been  designed  for  a   fifteen   room   housi 

with        several        baths        and  Slei 

■ . .  i  .     .  I   ■ .     will  also  be  en 

on    tin-   lot.      Interioi  tse  will 

..I        ill  Hi  l  'I  W   IS,  I .Hill 

white   en. i  ni.-i        I  In  i  .1  w I    il.... i       ,\  ill    be 

u". -.1    throughout.      Pit o     de     for 

steam  heat  and  open  fire  places.  Man- 
tels   will    be    of    tile     and     brick.        Tile 

I. -  i  ill    bi     n:  ed    in   the 

bath    room        Thi    i  bi  acuum 

em   and     tuton 
eatei        I     terloi    of    the   dwelling    and 
.    ed    wl 

plaster  on  metal   la  i  h.     rii  i com 

plete  and   figures  ate  being   taken 
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Contracts    Awarded. 

BAKERSFIELD,    KERN    CO.,     CAL. — 

Residence,  2  story  and  base,  frame,  $12,- 
000.  Architect.  Orville  L.  Clark.  Brower 
Bldg.,  Bakersfield.  Owner  J.  W.  Bris- 
coe. Contractor,  Fred  L.  Brible,  Bak- 
ersfield. Contract  price.  $9,317.  Note. — 
This  contract  does  not  include  plumb- 
ing,   electric    work    or    heating. 


SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAN  FRANCISCO  —  Street  work  and 
sewers.  Cost  not  stated.  Engineer, 
Constructing  Quartermaster's  Office, 
Fori  Mason.  Owners,  United  States 
Government.  The  Constructing  Quar- 
termaster's office  at  Fort  Mason  will 
shortly  call  for  figures  for  extensive 
electric  installation  at  Quartermaster 
Dock  Xo.  2  and  for  sewer  construction 
at  Fort  Mason.  Advertisement  will  ap- 
pear in  the  Daily  Pacific  Builder  dur- 
ing: the  next  week.  Plans  are  being 
prepared  for  23  buildings  to  replace  the 
present  frame  buildings  composing  the 
Quartermaster   Stables. 

SEATTLE,  WASH.  —  Power  plant, 
Class  A  construction,  $100,000.  Engin- 
eer not  selected.  Owners,  City  of  Se- 
attle. Plans  will  be  prepared  under 
the  direction  of  Superintendent  of 
Lighting,  Ross,  Seattle,  for  the  con- 
struction of  the  first  unit  of  the  $500,- 
000  auxiliary  steam  plant  for  the  light- 
ing department  of  Lake  Union,  Seattle. 
This  portion  of  the  work  will  cost  $100,- 
000.  It  is  probable  that  the  services 
of  a  specialist  on  this  class  of  work 
will  be  sought  by  the  Board  of  Public 
Works. 


SCHOOLS. 


SAN  FRANCISCO  — School,  2  story 
and  base,  reinforced  concrete  and 
frame.  Cost  not  stated.  Architect. 
City  Department  of  Architecture,  Tem- 
porary  City  Hall  Bldg.,  S.  F.  Owners, 
City  and  County  of  San  Francisco.  The 
building,  to  be  erected  at  the  south- 
west corner  of  loth  and  Capp  streets, 
will  be  known  as  the  Marshall  School. 
Construction  will  be  of  the  slow  burn- 
ing type,  the  walls  to  the  second  floor 
line  being  of  reinforced  concrete  with 
reinforced  concrete  stairs  and  corri- 
dors. Plans  have  been  arranged  for  16 
.hiss  rooms,  assembly  hall  and  prin- 
cipal's office.  Interior  will  be  finished 
in  pine  and  hardwood.  Maple  floors 
will  be  used  in  the  class  rooms.  There 
will  he  steam  heat,  vacuum  cleaning 
.  in  and  programe  clocks.  Separate 
are  now  hem;;  t-aken  for  the 
eneral  construction,  heating  and  ven- 
tilating, plumbing  and  electric  work. 
Bids  will  be  opened  on  December  3rd. 
Plans  and  specifications  ran  be  secured 
from  the  Department  of  Architecture. 
\n  official  proposal  appears  in  another 
.  olumn   of   th  is    issue. 

COVELO,    MENDOCINO     CO.,     CAL. — 
School    messhall,     1     story      and      base. 

1  -  i Cost    not    stated.    Architect,    Bu- 

reau  of  Indian  Affairs,  Washington.  I  >. 
'  Owner,  United  Stales  Government. 
Plans  and  specifications  have  been  for- 
warded  to  this  city  for  figures  for  a  one 
story  messhall  which  is  to  be  erected 
at  the  Round  Valley  Indian  School.  In- 
terior   of    the    building    will    he    finished 

in  pine  and   redvi I.     Exterior  will  be 

covered  with  rustic.  Plans  can  be  se- 
iiii, I  from  the  Indian  Warehouse,  268 
i  irkel    sii.ii.     An  official  proposal  ap- 
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pears   in   another   column    of    this    issue. 

BISHOP,  [NYO  CO.,  C  \l.  School,  1 
story  arid  base,  reinforced  concrete, 
$3(1.111111.  Architect,  Samuel  Clements, 
Bishop.      Owners,     Bi  0]      Dis- 

trlct.  The  building  will  be  designed 
to  contain  eight  class  i  o  mi  ind  an 
assembly    hall.       [ntei  ior    will    be     fln- 

Ished   in   pun'    trlth    maple   li in   the 

Class    rooms.      There    will    I <  m  heat 

and  a  modern  system  ol  ventilation. 
Program  clocks  and  vai  uum  i  li  anlng 
will  be  installed.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.     Plans  are  novt    beimj   prepared 

CERES,     STANISLA1  CO.,     CAL.— 

School.  1  story  and  base,  reinforced 
concrete,  $30,000.  A] . -  iti  i  William 
H.  Weeks.  75  Post  street.  S.  !•'.  Owners, 
Ceres  School  District.  The  building 
will  be  erected  in  the  center  of  a  large 
lot  and  has  been  designed  for  an  eight 
room  school.  Interi  ir  will  be  finished 
it;  line.  Floors  in  the  class  in, .ins  will 
be  oi  neiple.  Plans  pr  ivide  for  a  cen- 
tral heating-  system,  vacuum  cleaning 
and  programe  clock  the  class 

rooms  there  will  be  a  large  assembly 
hall.  Exterior  of  the  building  will  be 
faced  with  cement  plaster.  A  clay 
tile  roof  will  be  used. 

SANGER.  FRESNO  CO.,  CAL. — School, 
2  story  and  base,  brick,  {50,000.  Ar- 
chitects, Swartz,  Hotchkin  *  Swartz. 
Rowell  Bldg.,  Fresno  iiwu.-  Sanger 
High  School  District.  The  building  will 
contain  1 J  class  rooms,  auditorium,  of- 
fice and  teachers'  rooms.  Interior  fin- 
ish will  be  of  pine  with  maple  floors. 
There  will  be  steam  heat,  a  modern 
system  of  ventilation,  vacuum  cleaning 
and  programe  clocks.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  nearly  complete  and 
figures    will    shortly    be 

CLAREMOXT,  LOS  ANGELES  CO., 
CAL. — Music  hall.  2  story  and  base,  re- 
inforced concrete.  $90,000.  Architect. 
Myron  Hunt.  Hibernian  Bldg.,  L  A. 
Owners.  Pomona  College  Tin'  building 
will  he  built  in  a  shape  of  letter  Y.  -and 
will  have  a  total  frontage  of  260  ft., 
and  an  average  width    of    I",    ft.     There 

will    lie  an   audience    r n    to    seal    lite", 

S  studios  and  It;  practice  rooms;  rein- 
forced   concrete    frame    ami    gallery,    tile 

roof,     artificial     stone      trim      hai.Wv I 

and  pine  trim,  plumbing,  wiring,  heat- 
ing. Plans  are  complete  and  figures 
aie  being  taken. 

ONTARIO.  SAN  BERNARDINO  CO., 
CAL. — School.  2  story  aiel  base,  brick 
and  steel,  $40,000.  Architect,  Norman 
F.  Marsh,  Broad-waj  Central  Bldg.,  L. 
A.  Owners,  Chaff ej  Union  High  School 
District.  Portions  ol"  the  el. I  walls  are 
now  standing  and  use  will  in-  made  of 
these  In  constructing  the  nev  building. 
Fireproof  stairways  and  corridors  will 
be    used.       Interior    will  Intshed    in 

pine   throughout.      Tl  a    cen- 

tral heating  system  and  irogramt 
clocks,  vacuum  cleaning  ami  a  modern 
system    of    ventilation      PI  i   HI    tot 

eight    class    rooms,    audit "    and    of- 

Bct  -      Exteri Iding   will   be 

faced  with  cement  plaster.  Plans  are 
now   being  prepared. 

Contracts    Awarded. 

SOUTH  BEND,  wash  School,  2 
store  and  base,  brli  k  and  co  etc.  Cost 
mil    Bta  ted.        Vrchiti 

City    of   south    Bend      i  lot -.   Thi 

Manhattan    Co.,    Cenl  ra]     Bldg., 
i '.  ni  i  mi    price    ti"' 

BEND      OR1  tors     and 

base,    stone,    t  !i 
and   Levesque,   SiH.k. in.      Owners,    Bend 
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School  District  Contractors,  Broster- 
lii'iis  Kn.s..  Bend.  Contract  price.  $20,- 
000. 


STORES  AND  OFFICES. 


san    FRANCISCO-Office   building,    n 

story    and    has,-.    Class    A    i  onsl tlon, 

$1 to     $1,000,000.        Architect,       J. 

.Mi  it  >  ti  llaenke.  Central  Bldg.,  I  .■ 
geles.  Owner,  Charles  F.  Sweeney.  Ar- 
chitect .1.  Main  li  llaenke  has  spent 
several  days  in  this  city  completing  ar- 
i  angements  for  the  construction  of  the 
fourteen-story  Class  "A"  office  building 
»  hlch  is  to  be  erected  at  the  noi  theasl 
corner  of  .Montgomery  and  Hush 
streets,  the  former  site  of  the  old  Oc- 
cidental Hotel.  The  property  has  pa 
into  the  hands  of  Charles  Sweeney,  the 
Spokane  mining  magnate.  Architect 
Haenke  stated  to  a  representative  thai 
working  drawings  for  the  big  struc- 
ture, costing  between  $900,000  and  $1.- 
000,000,  were  Hearing-  completion  In  his 
LOS   Angeles    offices   and    that    actual    con  - 

struction  would  be  started  early  in  the 
m«  year.  The  building  will  have  a 
frontage  on  .Montgomery  street  of  150 
feci  and  137%  feet  on  Bush.  Since  Hie 
.minuim  .in.  n  I  of  t  lie  2J3-story  Hobarl 
Building  this  is  the  largest  undertaking 
announced  by  private  capital  in  this 
city.  Construction  will  be  of  the  .  Ma 
\  type  with  a  complete  steel  frame,  es 
terior  walls  of  brick  and  concrete,  faced 
with  pressed  brick  and  terra  cotta. 
Floors  will  be  of  reinforced  concrete 
and  interim-  partitions  of  hollow  tile, 
Halls  and  corridors  will  be  finished  m 
tile  and  marble  with  metal  doors, 
mouldings  and  casings.  Plans  will  pro- 
vide for  vacuum  cleaning,  steam  heat. 
modern  elevator  service  and  mail 
chutes.  Segregated  contracts  will  be 
let. 

SAN  FRANCISCO— Store  additioi 

alteration.  Cost  not  stated.  Architect, 
Henry  Shermund,  'Mills  Bldg..  S.  F. 
Owner,  Frank  Weiner,  Til  Ellis  street. 
This  work  will  include  new  interior  fin- 
ish, new  store  fixtures,  plumbing,  elec- 
tric work  and  plastering.  .Mr.  Weiner 
has  secured  additional  store  space  at  81 
Ellis  street  adjoining  his  present  store 
Both  stores  will  be  opened  in  one  ami 
when  complete  the  owner  will  have  the 
most  modern  shoe  store  in  the  cil 
Plans  for  the  work  are  being  prepared 
HOLLYWOOD,  LOS  ANGELES  CO.. 
CAL — Stores  and  offices.  .",  story  and 
ii.  brick  and  steel.  $50,000.  Architect. 
E     P     Parch,  r,    McCadden    Place     1 1 

w I.      Owner,    C     E     Toberman.      The 

building    will    he    erected    on     ll..ll\\\ I 

Pniilevaiil    covering    ,,ii    .ii.. i    of    7  5    feet 

quare      Firs)    floor   has   been   at  i 
for  four  stores  a  ml   the  upper  flaoi 
SO  suites  of  offices.      Foundation   will   be 
of    reinforced    concrel  e    and     fra 
steel,       Exterior    walls    will     be     Faced 
with   pressed   brick,      plans   provide   toi 
!  l  ii  in    Lea  I.    el.\  a  t  iii-    service    and    meta  I 
«  Indow  sash  a  ml   fra  mes      I  ni  erior  will 
be   finished    In    pine   througl  out      There 
will   be   patent   store   fronts  and   marble 
base.      Plans   an-    completi 
are   geing   taken. 

LOS    ANGELES,   CAL.      Telephone   ex- 
change,  i;   story   ami    be   • 

n  ud  'ni.    I  13 \- 

Grant   ave.,  S,   F.     Ownei       Pa 
phone    .i  mi    Teleg  raph    Co 

i. -ii    men!  loned      i    ■ 

i     ii""    will    ted   mi   Sou 

i  rei  i   and   will   have    i    fron 
feet  b 3    i   di  pth  of  ' 
tin   the  structural  steel  has 
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.I   to  the  Baker  Iron  Works  of  Los  An- 

ii.r  $-,".,000  Balance  of  the  work  Is 

now    out   for  figures.      Bids  will  close  on 

n't     lSt. 

LOS     ANGELES,      CAL.— Stores       and 

lofts,    .".    story    and    base,    Class     A     con- 
mi.  $40,000.     Architect,  George  W. 
Harding,  Washington   Bldg.,  I..  A.  Own- 
er,  .1     ,\i.    Browne.     The  building  will   be 

.I..)  ml  a  I    the  com.  ml    l  iny.l  ami  ilniar 

streets  covering  an  area  oi  SG  by  loo 
eel       Construction    will     be      fireproof 

ighnut     with      reinforced      concrete 

' walls    and    roof     slabs.         Intel  ior 

niiinnis    will    be    of    hollow     tile     and 

in  lil    lath    and   plaster.      Interior   will   he 
.i    in  pine  and   metal.     Metal  wln- 
i-h    and   frames   will   be  used.   Plans 
provide  for  steam  heat,  elevator  service, 
i    uum    cleaning    system     and      mail 
-     ni.  s       Exterior  of  the  building  will  be 
faced    with    cement    piaster.     Plans   are 
complete  and  the   work   will   be  done  by 
i' a      i.ahor.      All  materials  are  now  be- 
ing purchased. 

rACOMA,  WASH— Department  store. 
3  story  and  base,  brick  and  steel,  $100,- 
Architects,  Heath  and  Grove,  Na- 
tional Realty  Bldg.,  Tacoraa.  Owners. 
I 'He  .and  Gross.  Seattle.  The  building 
Will     be    erected    on    C    street    near    11th 

ii  will  cover  a  large  ground  area. 
Construction    will    be     practically      lire- 

i interior     finish    will   be    of  pine 

in. I  hardwoods.  Interior  partions  will 
he  of  metal  lath  and  plaster.  There 
will  be  steam  heat  and  elevator  service. 

Vrcade  front  with  patent  show  windows 
ami  marble  base  is  specified.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
a  general   contract   will   be   let. 


THEATRES. 


M  VRTINEZ,     CONTRA     COSTA      CO., 

CAL  Theatre,  1  story  and  base,  frame. 
Cost  imt  stated.  Architect,  O.  R.  Thayer, 
nits'  National  Bank  Bldg.,  S.  F. 
Owner's  name  withheld.  The  building 
..as  been  designed  for  a  moving  picture 
ouse  and   will  have  a  seating  capacitj 

■  t     ut    300    people.      Interior    will    be 

finished   in  pine  throughout.     A  modern 
iii   of   ventilation   will  be  installed. 
interior  of  the  bull. ling   will  be  covered 
with     cement     plaster     on      metal       lath. 
n      are  complete  and    figures   are    be- 
taken. 


oEALEB  PROPOSALS. 


PROPOSALS    1'oit    III  n.DIXG. 

OFFICE    (IF    THE    BOARD    OF    PUB- 
LIC   WORKS   o    the   City   and    CountJ    oi 

san     Francisco. 

■  .1    pi  n pi. si  is    v,  ill    he    received  at 

.nice  between  the  hours  nfs  o'clock 

l>.    in.    mill    :t    o'clock    p.    in.,    on    \\  .-<! ii . — 

day,  (he  3rd  day  of  December,  lOl.'t,  for 

I  "   iia      the     following     work,      including 
|     furnishing   of    the   necessary    labor 
and    materials   therefor,    to-wit: 

"iniri  .i  i  cm  trucl  mn  of  t  in-  Mar- 
shall School   Building,   to  be  located   on 

oul  iiw  'si.  Ij    cm  mn    oi     i  'Jfteent 
'  ml    i  lapp    streets. 
Progn  sslve    pa  s  ment      will    in-    madi 

Slid      Work      mUSt      be     done     III       ,. 

iii    th.    specifications   mi 
i  le  office  nf  the  Board  oi   Public  Works, 
to    which    reference    is    hereby     made, 
a  ml  must   he  commenced   within  fh  e   i 

l  i  mil    i  In     receipt    -if    writ- 
ten    notice    from    the     Board    ol 
Works,  ami  completed  within  two  hun- 
dred    ami     s,.\  enl.      (270) 
i    ereaftei 
The  amount   ol   bond   toi    fail    tul  per- 

■   ni  -  .n  i    i.  , 

i. 

iro i     offei  ed   mil 

panled    bj     a    che.  k    certified    I       a    n 
de    bank,    payable 
i  i.n  i,   ..in,.  for  an 

i      lint      less     than      ten 

the    aggregate    of   thi 
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Printed  proposal  forms  "ill  be  fur- 
nished gratuitously  UP°"  ^PP^d  all 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
f°The  Board  of  Public  Works  reserves 
the   right    to   reject    any   and   all   bids 

By    order    of     the    Board      of      Public 

WorkS-  F    J.  CHURCHILL, 

Secretary. 

PROPOSES  FOR  PLUMBING  AND 
rn"  FITTING. 

OFFICE  OF  THE. BOARD  OF  PUB- 
lic    Works    of    the    City    and    CountJ     of 

^eTprop°osa>s    will    be    received    at 

WeEe«d.y.  the  3rd  day  of  December, 
1913,  for  doing  the  following  w  nece"- 
cluding  the  furnishing  of  the  neces 
sary    labor    and    materials    therefor,    to- 

WThe  plumbing  and  gas  fitting  of  the 
Marshall    School    Building 

Progressive    pavments    will    be    maae. 

Sa°d f  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Work*  to  which  reference  is  hereby 
made  and  must  be  commenced  within 
n\e%)  calendar  flays  from  the  receipt 
of  written  notice  from  the  Board  of 
Public Works,  and  completed  within 
Two   hundred   and   seventy    (270)    ealen- 

daTheaamount  Iff  bond  for  faithful  per- 
formance   of    contract     has    been     fixed 

at\$ll'propo'sals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate  of  the  proposal 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  oce  of  the  Architect,  and  all  pro- 
oosals  must  be  made  upon  such  forms. 
P  The  Board  of  Public  Works  reserves 
the   right  to  reject  any  and  all   bias 

By  order  of  the  Board  of  Public 
Works.  F    j     rjHRCHILL, 

Secretary. 
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The  electric  work  of  the  Marshall 
School  Building.  , 

Progressive   pavments    will    be    maae. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  in 
the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  must  be  commenced  within 
five  (3)  calendar  days  from  the  receipt 
of  written  notice  from  the  Board  pi 
Public  Works,  and  completed  within 
two  hundred  and  seventy  (270)  calen- 
dar   days    thereafter.  . 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed 
at    $500.00. 

All  proposals  offered  must  be  accom- 
panied bv  a  check  certified  by  a  re- 
sponsible' bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent  of 
the   aggregate    of   the   proposal.  ■ 

Printed  proposal  forms  will  be  tur- 
nished  gratuitously  upon  application  at 
the  office  of  the  Architect,  and  all  pro- 
posals must  be  made  upon  such  forms. 
The  Board  of  Public  Works  reserves 
the   right   to   reject   any  and  all   bids 

By  order  of  the  Board  of  Public 
Works.  f     3     CHURCHILL, 

Secretary. 


PROPOSALS     FOR    HEATING    AND 
\  i:\TII.ATING. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Fn-  •  .  ,    ,  .       ,    „ . 

Sealed  proposals  will  be  received  ai 
this  office  between  the  hours  ot  . 
o'clock  n.  m.  and  3  o'clock  p.  m..  « 
Wednesday,  the  3d  day  of  December, 
1913,  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  neces- 
sary   labor    and    materials    therefor,    to- 

WThe    installation    of    a    heating     and 
ventilating      system      In      the       Marshall 
Building.  •,,    v.  ,a„ 

Progressive  payments  will  be  made. 
Said  work  must  be  .lone  in  accord- 
ance with  the  specifications  on  flic  in 
the  office  of  the  Board  of  Public 
Works  to  which  reference  is  hereby 
made  and  must  be  commenced  within 
f1V(-   i-  i  lays   from   the  receipt 

of    written    notice    from    the     Board     of 
Public     Works,     and     completed     within 
and    seventy    (270)    calen- 
. after. 
The  amount   of  bond   for  faithful  per- 
ract    has    been     fixed 
at    *). 000.00. 

All  proposals   offered   must  be  accom- 
panied   by    a  led    by     a     re- 
,.    i.:,,,k.    pa  -     order 
of  the   Supervisors,   for   an 
amount    not    less    Hon    ten    per    "ent    of 
the   aggregate   of   i                        ! 

printl  forms    will    be    fur- 

gratultously   upon   application  at 

and   all   pro- 

,    forms. 

lie    Wo-ks   reserves 

the  right   to  reject   anv  and   all   bids. 

Bv    order    of    the     Board     of     Public 

F.  .1     CHURCHILL. 

Secretary. 

* 

PHOPOSALS     ion     BLBCTRU      WORK. 

OFFICE    OF    THE    BOARD    OF    PUB- 
Hc    Woik  County   of 

San    Fram  ■ 

iosals   will    he   received    at 
this    office  - 

o'clock    ■    ""'I    '■'■   o'clock     ■».     in..     «>n 

WedneodaT.   <l'<    3rd    day   <-f     December, 
I5,i».   fo  'Wing  work,  In- 

cluding neces- 

sary   labor    and    materials    therefor,    to- 
wlt: 


PROPOSALS     FOR     CANAL    SUPPLIES. 

CANAL  CIRCULAR  SOS— Proposals 
for  Galvanized  Steel  or  Iron.  Steel 
Cable,  Steel  Wire.  Galvanized  Ridge 
Roll,  Rivets.  Bolts.  Nails.  Screws.  Taps. 
Cable  Clips.  Cast  Iron  Washers,  Stove- 
pipe, Soil  Pipe.  Pipe  Fittings ;.  Valves 
Cocks.  Lead  .Pipe.  Sheet  Lead  Cold 
Chisels.  She*  Brass.  Brass  Tubing. 
Hasps.  Hinges,  Drawer  Locks.  Files 
Shovels  Wrenches,  Hammers.  Tool 
Han, lies.  Hacksaw  Blades.  Bolt  Cutters. 
Machetes.  Galvanized  Buckets.  Water 
Coolers.  Hand  Oilers.  Steam  Whistles. 
Lanterns.  Lantern  Globes.  Wlndo* 
Glass.  Metallic  Tapes.  Marine  Clocks. 
Door  Mats.  Brooms.  Brushes.  Hose. 
Packing.  Gaskets.  Cotton  Canvas,  Sash 
Cord  Twine.  Mop  Heads,  Oakum.  Bunt- 
ing. 'Emery  Cloth.  Belt  Lacing.  Mag- 
nesia Pipe  Covering.  Magnesia  Boilei 
Lagging  Metal  Polish,  Toilet  Paper. 
Fire  :  Clay,  Lime.  Lye,  Chipped  Soap. 
Rock  Salt.  Coal  Tar.  Putty  Pains, 
Lampblack.  Varnish.  Turpentine.  Oils 
and  Lumber.— Sealed  proposals  wall  be 
received  at  the  oce  of  the  general  pur- 
chasing officer.  Isthmian  Canal  Com- 
mission, Washington.  D.  C.  until  10.30 
»  m  December  4.  1913,  at  which  time 
thev  will  be  opened  in  public,  for  fur- 
nishing the  above-mentioned  articles. 
Blanks  and.  general  information  re- 
lating to  this  circular  (No.  808)  maj 
be  obtained  from  this  office  or  the  of- 
fices of  the  assistant  purchasing 
agents.  10S6  North  Point  street  San 
Francisco.  Cal;  also  from  the  U.  S.  en- 
gin::r  ffi  ?.~  in  th  a  fcllcwing  cities 
Seattle.  Wash.:  Los  Angeles.  Cal.  F  C. 
BOGGS.  major,  corps  of  engineers.  U.  ft. 
army,   general   purchasing   officer. 

PROPOSAL     FOR      BUILDING. 

BUILDING.  ETC.— Treasury  Depart- 
ment, Supervising  Architect's  Office, 
Washington.  D.  C— Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  m., 
December  18,  1913.  for  the  construc- 
tion complete  (including  mechanical 
eouipment.  interior  lighting  fixtures. 
Ill  "approaches),  of  the  United  States 
post  office  at  La  Junta.  Colo.  The 
building  is  two  stones  and  base,  with 
a  ground  area  of  approximately  3,240 
souare  feet;  stone,  stucco,  and  terra- 
cotta facing:  tile  roof:  first  door  only 
,,f  fireproof  construction.  Drawings 
and  specifications  may  be  obtained 
from  the  custodian  of  site  at  La  Junta. 
CoT  or  at  this  office,  in  the  discretion 
of  the  supervsing  architect  0  tt  EN- 
DBROTH,   supervising  architect, 

PROPOSALS    FOR    (ANAL     SUPPLIES. 
CANAL     CIRCULAR     809  —  Pr sal 

for  Steel  Rolling  Doors  for  Permanent 
Shop  Building  No.  3  at  Balboa.— Sealed 
proposals  will  be  received  at  the  office 
,f  the  m  neral   purcl  a:  Ing   officer.  Istn- 

.  ,,,  Canal  Commission.  Washington. 
DC  until  !••»  n.  in.  December  I. 
„,:,.  a«  which  nine  thev  will  be  opened 
in    public     for    furnishing     the     above- 

■ l    articles       Blanks    and    gen- 

eral  Informat  on  relating  tc  this  •cir- 
,  ,  "no  809)  may  be  obtained  from 
,,,,:  office  or  .he  offices  of  the  assist- 
ant purchasing  agents.  10?6  N.  Point 
.{reel     San    Francisco.    <  al;    also    from 

,,',  .       -      S      engineer     offi'-ei        n,    th. 

inwlne  cities:    Seattle,   Wash.;    Lo 

~ri       !■     C     BOGGS,    I.,    corps 

fngrs'..  U    S.   A.    general   purchasing  of- 

tlc-l    l 
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PROPOSALS    FOR    BUILDING.  _ 

BUILDING.  ETC. — Treasury  Depart- 
ment. Office  of  the  Supervising  Archi- 
tect, Washington,  D.  C. — Sealed  pro- 
posals will  be  opened  in  this  office  at 
3  p.  m.  January  2,  11M4,  for  the  con- 
struction, complete  (including  mechan- 
ical equipment,  interior  lighting  fix- 
tures and  approaches),  of  the  United 
States  post  office  at  Brigham  City, 
Utah.  One-storv  and  mezzanine  build- 
ing, fireproof  construction,  stone  fac- 
ing, copper  and  composition  roof. 
Drawings  and  specifications  may  be 
obtained  from  the  custodiam  of  site 
at  Brigham  City,  Utah,  or  at  this  of- 
fice, in  the  discretion  of  the  supervis- 
ing architect  O.  WENDEROTH,  su- 
pervising architect. 

PROPOSAL    FOR     MESSHALL. 

Sealed  proposals,  plainlv  marked  on 
the  outside  of  the  sealed  envelope, 
"Proposals  for  messhall."  and  ad- 
dressed to  the  Superintendent  of  the 
Round  Vallev  School.  Covelo.  Calif.. 
will  be  received  until  r.:00  o'clock  n. 
in  November  2S.  1»13.  and  then  opened, 
for  furnishing  the  labor  and  materials 
required  in  the  construction  and  com- 
nletion  of  a  frame  messhall  for  the 
Round  Vallev  Indian  School.  Covelo. 
Calif.,  in  strict  accordance  with  the 
Plans  and  specifications  furnished 
therefor  bv  the  Officer  of  Indian  Affairs, 
and  which  mav  be  examined  at  this 
school  and  at  the  post  office  at  Willits 
and  at  Ukiah.  and  at  the  Indian  Ware- 
house at  No.  26S  Market  Street.  San 
Francisco.  California.  Bids-  must  he 
submitted  In  accordance  with  the  form 
attached  to  the  plans  and  specifica- 
tions Each  bid  must  be  accompanied 
bv  a'  certified  check  or  draft  on  some 
United  States  Depositorv  or  solvent 
National  Bank,  made  pavable  to  the 
, .r.ler  of  the  Commissioner  of  Indian 
Affairs,  for  at  least  5  per  cent,  of  the 
proposal,  which  check  or  draft  will  be 
forfeited  to  the  United  Stntes  in  case 
;inv  bidder  o-  bidders  receiving  an 
award  shall  fail  to  promptly  execute 
a  contract  with  good  and  sufficient 
onvoties  otherwise  to  he  returned  to 
hidden  The  rieht  is  reserved  to  re- 
ject   any    and    all    bids    ^     ^^^ 

Superintendent. 


PROPOSALS    FOR    EXCAVATING    AND 
CONCRETE    WORK.  

STEEL.  LUMBER,  PIPE.  CONCRETE 

ETC Department    of    the    Interior.    U. 

S  Reclamation  Service,  Washington 
I)  c  —Sealed  proposals  will  be  received 
at  the  office  of  the  United  States  rec- 
lamation service.  Great  Falls,  Mont 
until  2  o'clock  p.  m..  December  IS.  1913, 
for  the  construction  of  structures  of 
the  Pishkun  reservoir  supply  canal  and 
Sun  river  slope  canal,  involving  about 
S2.000  cubic  yards  of  excavation.  14.000 
cubic  yards  of  concrete,  the  placing  of 
about  "  664,000  pounds  of  reinforcing 
steel  the  erection  of  about  40,000 
pounds  of  structural  steel,  the  placing 
in  wooden  structures  of  about  66,000 
feet  B  M.  of  lumber,  and  the  la>  ing 
of  about  24.000  linear  feet  of  drain  pipe. 
The  work  is  situated  on  the  north  side 
of  Sun  river,  from  25  to  70  miles  west 
of  Great  Falls,  Mont.,  and  is  near  the 
line  of  the  Sun  river  branch  of  the 
Great  Northern  Railway.  For  particu- 
lars address  the  United  States  reclama- 
tion service.  Washington.  D.  C:  Great 
Falls  Mont.,  or  Fort  Shaw,  Mont.  A. 
P.    DAVIS,    acting    director. 

PROPOSALS    FOR    BUILDING, 

OFFICE  OF  THE  BOARD  OF  PUB- 
lir  Works  of  the  City  and  County  of 
San    Francisco.  .       ,      , 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  - 
o'clock  p.  m.  nml  3  o'clock  p.  m.,  on 
Wednesdnv.  the  20th  day  of  November. 
1913,  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  neces- 
,,v    labor    and    materials    therefor,    to- 

Tne  general  construction  of  Engine 
House  No.  48.  of  the  San  Francisco 
Fire  Department,  to  he  located  on  city 
property  situate  at  the  northwesterly 
cornlr   of   Twenty-second    and    Wiscon- 

^Progrewive  payments  will  be  made. 
Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  In 
the  off™  of  the  Board  of  Public 
Works     to    which     reference    is    hereby 

mi ,    and    must    be    commenced    within 

five    (5)    calendar    days    from    receipt    of 
written   notice   from  the   Board  of  Pub- 


Wednesday  November  26. 19111. 

lie  Works,  and  completed  within  two 
hundred  and  ten  (210)  calendar  days 
thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  tixed  at 
$s.i 

All  proposals  offered  mus  :com- 

pained  by  a  check  certified  bj  a  re- 
sponsible bank,  payable  ;■•  the  order 
of  the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  rent  of 
the  aggregate  of  the  propo 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application 
at  the  office  of  the  Architect,  and  all 
proposals  must  be  made  upon  such 
forms. 

Tlie  Board  of  Public  Works  reserves 
the   right  to  reject  any  and   all         I- 

By  order  of  the  Board  of  Public 
Works. 

P.    J.    CHURCHILL,    Secretary. 
« 

NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
and  including  twelve  o'clock,  noon, 
Monday,  December  S,  1913,  said  bids 
then  and  there  to  be  publicly  opened 
and  read  for  furnishing  nil  plant,  ma- 
terials  and    labor,   and    dolus   the    work 
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required  for  the  construction  and  erec- 
tion of  a  Gymnasium  Building  at  the 
Stnte  Normal  School,  San  Jose,  Cali- 
fornia, in  accordance  with  the  plans 
and  specifications  therefor,  copies  of 
which  may  be  obtained  on  application 
to  the  State  Department  of  Engineer- 
ing, Sacramento,   California. 

Such  bids  will  be  received  for  the 
Entire    Work. 

Cash,  a  bidder's  bond  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Five  ($5.00)  Dollars  will 
be  required  on  plans  and  specifics 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  specifi- 
cations to  the  State  Department  of  En- 
gineering at  Sacramento.  California,  in 
good   condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in   any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
McCLUKE,  State  Engineer,  Sacramen- 
to. California,  and  plainly  marked  on 
the  envelope:  "Propcsal  for  Gymnasium 
Building.  State  Normal  School,  San 
Jose,  California." 
[Signed]  W.    F.    JIcCLURE, 

State    Engineer.    (•) 
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Finns  desiring  news  from  certain  localities  like  Sun  Francisco,  Los  Angeles, 
Portland,  Seattle,  etc.,  will  find  all  such  Items,  commencing  on  this  page,  all 
carefully  classified  as  to  location.  These  same  Items  are  repeated  in  the 
fore  part  of  the  news  department,  under  distinct  headings,  such  as  Banks 
Churches,  Hotels,  etc. 


SAN  FRANCISCO. 


RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  San  Fran- 
cisco. Architects.  Rousseau  &  Rous- 
seau, Monadnock  Bid?.,  S  K.  Owner's 
name  withheld.  The  dwelling,  de- 
signed for  an  eight  room  house  with 
rath  and  sleeping  porch,  will  be  erect- 
ed on  a  portion  of  the  property  at  the 
southwest  corner  of  Larkir  and  Green- 
wich streets.  Interior  will  be  finished 
tn  pine  with  some  hard,wood  veneer 
and  white  enamel.  Oak  floors  will  be 
u.-ed  throughout.  There  will  be  fur- 
nace heat  and  open  fire  places,  .Mantels 
will  be  of  brick  or  tile.  An  automatic 
water  heater  will  be  Installed.  Tile 
wainscot  and  composition  floors  will  be 
used  in  the  bath  rooms.  Exterior  of 
the  dwelling  will  be  covered  with  rus- 
tic and  shiplap.  Plans  are  being  pre- 
pared. 

RESIDENCES — 3  2  story  and  base, 
frame,  $3,000  each.  San  Francisco.  Ar- 
chitect, none.  Owner.  Fernando  Nel- 
son, 30  Presidio  Terrace,  S.  F.  These 
houses  will  be  erected  on  property  at 
the  northeast  corner  of  16th  avenue  and 
California  street.  Each  dwelling  will 
contain  six  rooms  and  bath.  Interiors 
will  be  finished  in  pine  with  some 
veneer  hardwood.  Oak  floors  will  be 
used  in  the  living  and  dining  rooms 
and  reception  halls.  There  will  be  open 
fire  places  and  tile  or  brick  mantels, 
Bath  rooms  and  kitchens  will  have  tile 
wainscot.       Exteriors     will  covered 

with  rustic,  shiplap  and  cement  plaster 
on  metal  lath.  Plans  arc  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  Labor.  All  materials 
are  now  being  purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  Oscar  II.". man  and 
Bro..  742  Market  street.  S.  F.  The 
dwelling  will  be  erected  on  the  west 
side  of  Sears  street  south  "I  Sickles 
and  will  contain  six  rooms  and  bath. 
All  interior  finish  will  be  of  pine  Hard 
wood    floors    will    !>.■    used    in    the    living 

room,    dining    room    and    n pi  ion    hall. 

A  large  open  fire  place  with  brick  man- 


tel will  be  a  feature  of  the  living  room. 
Bath  room  and  kitchen  will  have  tile 
wainscot.  An  automatic  water  heater 
will  be  installed.  Exterior  of  the  dwell- 
ing will  be  covered  with  clapboards 
and  cement  plaster  on  metal  lath.  Plans 
are  complete  and  work  will  be  done 
by   Day   Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $2,500.  San  Francisco.  Archi- 
tect. John  J.  Foley,  46  Kearny  street, 
S.  F.  Owner,  .Mr.  McCarthy.  The 
dwelling  will  contain  six  rooms  and 
bath  and  will  be  erected  in  the  Mission 
District,  Interior  finish  will  be  large- 
ly of  pine  and  redwood.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  be  open  fire  places  and  tile  or 
brick  mantels.  Tile  wainscot  will  be 
used  in  the  hath  room  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
nearly  complete  and  figures  will  be 
called    for   at   once. 

RESIDENCE  —  2  story  and  bs  e, 
frame,  $15,000.  San  Francisco.  Archi- 
tect, Oscar  Haupt.  Phelan  Bldg.,  S,  F. 
Owner's  name  withheld.  Tne  dwelling 
will  be  erected  in  Pacific  Heights  and 
has  been  designed  for  a  handsome  city 
home  containing  12  rooms,  baths  and 
sleeping  porch.  A  garage  will  also  be 
erected  on  the  lot.  Interior  of  the 
house  will  be  finished  in  pine,  oal 
other  hardwoods.  Oak  floors  will  be 
used  in  tiie  principal  rooms.  Plans 
provide  for  furnace  beating  and  open 
fire  places.  Mantels  will  be  ol 
brick.  Composition  floors  and  tile 
wainscot     will    be    used     in     the      bath 

i ns        Automatic  water  heater  will  be 

installed.     Exterior  of  the  dwelling  will 
be    covered    with    brick    veneer   ai 
ment    plaster   on   metal    lath.      Plans   arc 
being   prepared. 

REblDENCE   —   2      story      and 
frame,    (8,500.      San    Francisco.      Archi- 
tects,   Ward    and    Blohme.    Alaska    Com- 
mercial   Bldg.,   S.    P.     Owner,   Hall 
glan.       Tis    dwelling    will      be      I 

i     tl hea        i  orner   of    Kydi 

n  '  de- 
signed for  an  eight  room  dwelling  with 
baths  a  p.]  sleeping  lor  fin- 
ish   will   be   of   pine,    white   enamel   and 


ood.      Oak    floors   will    be   used    In 

the  principal  rooms.     There  will  be  fur- 

leat    and    open    fire    places.       Man- 

il    be    of    tile     and     brick.       Tile 

ol  and  composition  floors  will  be 

t  lie   baths.      An  automatic   water 

will    be    installed.      Exterior     of 

■  lling  will  be  covered  with  brick 

veneer    and    cement    plaster     on     metal 

Plans    are    nearly    complete    and 

figures    will    be    called    for   shortly. 

APARTMENT    HOUSE  — 3    story    and 
frame.       Cost    not     stated.         San 
sco.       Architects.     Rousseau    and 
Rousseau,  Monadnock  Bldg.,  S.  F.  Own- 
er's   name   withheld.      The    building  will 
be  erected  on  a  portion  of  the  property 
at    the   southwest   corner   of   Larkin  and 
Greenwich    streets    and    has     been     de- 
for    12    apartments    of     two     and 
three   rooms.      Interiors   will   be   finished 
in     pine    with     some    elm      panels       and 
ardwood    floors.      All    suites    will    have 
"■ill  beds  and  private  bath  rooms.  There 
will    be  steam   heat   and   hot  water  sup- 
ply.     Bath   rooms  will  have  composition 
il      i  -  and  tile  wainscot.     Exterior  of  the 
building    will    be    covered    with    rustic 
ami  cement  plaster  on  metal  lath.  Plans 
are    being    prepared. 

APARTMENT  HOUSE  —  3  story  and 
base,  frame.  $12,500.  San  Francisco. 
Architect,  William  H.  Crim.  Jr.,  425 
Kearny  street,  S.  F.  Owner,  R.  A. 
Orathers.  Bulletin  office,  S.  F.  The 
building  will  be  erected  on  20th  ave- 
ind  has  been  designed  to  contain 
six  suites  of  four  rooms  and  bath  each. 
Interior  finish  will  be  of  pine  with  some 
elm  panels  in  the  dining  rooms.  All 
suites  will  have  private  baths  and  en- 
trances. There  will  be  steam  heat  and 
a  hot  water  system.  Bath  rooms  will 
ave  tile  floors  and  wainscot.  Tile 
ainl  marble  will  also  be  used  in  the 
entrance.  Exterior  of  the  building 
will  be  covered  with  rustic  and  ship- 
1  ip  with  a  brick  veneer  base.  Plans 
i  ■  c  mplete  and  in  the  hands  of  the 
owner  who  will  do  th3  work  by  Day 
I-  I  cr.      Ail    materials    an     being    pur- 

!    ,i     ,  ,1,. 

APARTMET    HOUSE  —  3      story     and 
e,   Class  C  construction.   $35,000.  San 
l  i  mcisco.        Architects,      O'Brien      and 
Werner,    Foxcroft    Bldg.,    S.    F.      Own- 
ers,   Talbot   Investment   Co.     This   build- 
will   be  erected  on  the  south  side  of 
>I  ssion   street   375   feet   west  of  Seventh 
street  and   will  cover  a  large  area.  The 
hot    floor    will    lie    arranged    for    stores 
d    upper  floors  for  apartments   of   two 
ee   rooms.      Interior   finish    will  be 
of  pine  throughout.  All  suites  will  have 
private     baths    and     wall     beds.       There 
will  be  steam  heat  and  a  hot  water  sup- 
ply.     Bath    rooms   will   have  composition 
r>d   t  'i.'  w  i  Inscot.     There  will  be 
intent    store    fronts    and    sidewalk    ele- 
Exterior    of    the    building    will 
be  faced  with  pressed  brick.     Plans  are 
complete   and    ready    lor    figures. 

APARTMENT     HOUSE— 3     story     ami 

irlck   ,i n .1  steel.     Cost  not  stated. 

inclsco      Architi  ct,   Mattanovich, 

Kewes    Bldg..    s.     f.       Owners, 

Lachman   Bros.     The   building   has  been 

■    i     lor    stores    on     the    first    floor 

and    a    number    of    two   and    three    room 

the  upper  floors.     A  lot  with 

[ge  of   :,n   feel   on   .Mission  street 

and    a    depth    of    105    feet    is    to   be    im- 

1 1  ter i  the  a  pa  rtments  will 

•  -.I    in    pine       Plana    provide   for 

•  1 1    anil   a    hot    water 

Mi  suites  v,  ill   have   "  all     ed      mil  pri- 

batha      Thei  e   "Hi   bi    patent  store 

i    i   mai    li    base.     Exterior  of 
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the  tuiiding  will  be  faced  with  pressed 
prick.  Plans  are  nearly  complete  and 
the  work  will  be  awarded  to  Contract- 
ors Beach  and  Hefferman,  David  Hewes 
Bldg.    on  a  percentage  basis. 

HARBOR  WORK.  DOCKS,  TRACK- 
AGE. ETC. — Engineer.  Ass't.  State  En- 
gineer. Ferry  Bldg..  S.  F.  Owners,  State 
of  California.  Work  approved  by  the 
State  Board  of  Harbor  Commissioners, 
plans  for  which  are  complete,  include 
the  construction  of  pier  No.  35  at  the 
foot  of  Bay  street,  pier  No.  37  at  Hit- 
foot  of  Kearny  street,  piers  No.  25  and 
27,  both  north  of  the  Ferry  building  will 
be  enlarged  and  provided  with  spur 
tracks  and  two  new  piers.  Nos.  6  and  S. 
will  be  constructed  at  the  foot  of  How- 
ard street  south  of  the  Ferry  Building. 
Each  of  the  new  piers  will  be  200  feet 
wide  and  950  feet  in  length,  costing  in 
the  neighborhood  of  $250,000.  Piers 
south  of  the  Ferry  will  each  be  600  feet 
long  and  140  feet  wide  and  will  have 
spur  tracks.  Construction  will  be  of 
creosoted  timber  piles  in  place  of  the 
reinforced  concrete  piles  used  on  sev- 
eial  of  the  recently  constructed  piers. 
Bids  will  be  called  for  as  soon  as  the 
$4,500,000  worth  of  bonds  can  be  sold. 
These  bonds  were  placed  on  sale  in 
Sacramento    yesterday. 

WAREHOUSE — 3  story  and  base,  re- 
inforced concrete.  Cost  not  stated. 
San  Francisco.  Architect.  Henry  Geil- 
fuss.  46  Kearny  St..  S.  F.  Owner's 
name  withheld.  The  building  will  be 
erected  on  property  at  the  corner  of 
Bryant  and  16th  streets.  The  building 
will  cover  an  area  of  Tr,  by  100  feet. 
Construction  will  be  of  the  heavy  mill 
type  with  reinforced  concrete  walls 
and  concrete  floors.  Interior  finish  will 
be  of  pine.  There  will  be  special  ele- 
vator equipment  and  an  automatic 
sprinkler  system.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  call  for  firedoors  and 
metal  window  sash  and  frames.  Plans 
fre   beign    prepared. 

WAREHOUSE  — 2     story      and      base, 
brick  and  steel.  $20,000.     San   Francisco. 
.1,      Rousseau,      46 
Kearny     street.       Owner's     name      with- 
held.    The   building   will   be   erected   on 
Harrison    near    6th    street    covering    an 
area    of    80    by    100    feet       Construction 
will    be    ot    the    mill    type.      Plans    pro- 
vide   for    fireproof    doors,     metal      win- 
dow    sash    and    frames   and   elevator   ser- 
h  utes.        A     concrete 
(tool     will     he     vised    on    the     first    floor. 
Interior  will  be  finished  in  pine.     Exter- 
ior   of    the    building    will    be    faced    with 
tapestry    brick    and    tile.       Plans 
elng   prepared  and   figures   will  be 
called    for    shortly. 

FLATS—  2     story    and      base.       frame. 
not    sinied.      Sin    Francisco.      Ar- 

Rou  .  mi,  Moll - 
adnock  Bldg.,  S.  F.  owner's  name 
withheld.  The  building  will  be  erect- 
ed oi;  il  the  lot  at  t lie  south- 
kin  and  Greenwich 
There  will  be  two  modern 
flats    of    five   and    si-,    rooms.      Interiors 

will    be    finished    in    pine,    redw I    and 

some    elm    panels.        Bath      rooms       will 

have    tile     wainscot      and      composition 

i  i   i,.    used  in 

the   living   rooms.      Mantels    will    be   of 

i   brick.     Basement    will   be  used 

i    i    •    building 

will    be   covered   with    shlplap   mid   rus- 

i  lc       Tin ielng    pi  ep  ired   a  nd    fig- 

v.  1 1 1  i  I'd    for   shortly. 

FLATS  me,  ft,- 

jan  tect,  O.   R. 


d„ 


zvi-zzr."  /zw  industrial  news. 

Thayer.  Merchants'  National  Bank 
Bldg..  S.  F.  Owner's  name  withheld. 
The  building  will  be  erected  on  Second 
avenue  near  Fulton  and  has  been  de- 
signed to  contain  two  large  residential 
Hats.  Interiors  will  lie  finished  in  pine, 
redwood  and  hardwood  veneer.  Oak 
floors  will  he  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
•and  tile  mantels.  Bath  rooms  will 
have  composition  floors  and  tile  wains- 
cot. Exterior  of  the  building  will  be 
covered  with  rustic  and  shiplap.  Plans 
are   being  prepared. 

FLATS — 2     2-story    and     base,    frame, 
$5,000   each.      San   Francisco.      Architect, 
none.      Owner,    C.    A.    Rushton,    714    9th 
avenue.     These  buildings,  will   be  erect- 
ed on  the  west  side  of  9th  avenue  south 
of  Cabrillo  and  each  house  has  been  de- 
signed  to   contain   two   modern   flats   of 
five  and  six  rooms.      Interior  finish   will 
be    of    pine    and     redwood.       Hardwood 
veneer   will   be    used    in    the   living   and 
dining  rooms.     Oak   floors  will  be  used 
in    the    principal   rooms.      There    will    be 
large   open  fire  places  and  tile  or  brick 
mantels    in     the    living     rooms.         Bath 
rooms  will  have  tile  wainscot  and  sani- 
tary   loc  rs.      Automatic    water    heaters 
will     be     specified.       Exteriors     will     lie 
covered   with    rustic  and  cement  plaster 
on   metal   lath.      Plans  are  complete  and 
in   the   hands  of  the  owner   who   will   do 
ie    work   by    Day    Labor. 
FLATS — 2     story      and      base,      frame. 
Jost    not    stated.      San    Francisco.       Ar- 
chitects,   Henry    Geilfuss    and     Son,     46 
Kearny    street,    S.    F.        Owner's     name 
withheld.      The    building    will    be    erect- 
ed  on  a   portion   of   the    property    at    the 
corner    of    Bryant   and    16th    streets    and 
will    have    a    frontage    of    25    feet    by    a 
depth  of  89  feet.     The  first  floor  will  be 
arranged  for  stores  and  upper  floors  for 
Hits    and    a    rooming     house.        Interior 
finish     will    be    of    pine     and      redwood. 
There  will  be  an  automatic  water  heat- 
er and  open  fire  place.     Bath  rooms  will 
have    tile    wainscot.      Exterior    of    the 
building    will    be    covered    with    cement 
plaster    and    shiplap.      Plans    are    being 
prepared. 

FLAT  ALTERATIONS  —  2  story  and 
base,  frame,  $5,000.  San  Francisco.  Ar- 
chitects, O'Brien  Bros.,  Clunie  Bldg.,  S. 
F.  Owner's  name  with  held.  This 
work  will  consist  of  raising  the  pres- 
ent building  and  constructing  a  story 
underneath.  The  first  floor  will  be 
used  for  a  saloon.  Upper  floors  will 
contain  modern  four  and  five  room 
flats.  Interior  finish  will  be  of  pine 
throughout.  New  interior  finish,  plumb- 
ing, elei  trie  work  and  plastering  is 
specified.  Tile  wainscot  will  be  used 
in  the  bath  rooms.  Exterior  of  the 
building  will  be  covered  with  cement 
uls  tei  on  metal  lath.  Plans  are  com- 
plete 'iid  liKiires  will  be  called  for  at 
on<e.  The  building  is  located  at  the 
southwest  corner  of  Geary  and  Masonic 
avenue,  opposite  the  new  baseball  park. 
GARAGE — 1  ami  2  story  and  base, 
reinforced  concrete,  $50,000.  San  Fran- 
cisco. Architect,  C  R.  Thayer,  Mer- 
Natlonal  Bank  Bldg  .  S.  F.  Own- 
er,   B     I'.''. w.      Tins    work    i-i      been 

mentioned  before  when  plans  were 

first     started  The     owner     has      SBi   111  ed 

additional  propertj  and  has  had  plans 
,  ,i  tor  a  much  lame,  building.  The 
,,, ■,.  a  iii  be  ei  ei  ted  ai  the  eoi  ner 
,,i  I-,,  in,  .i  mi  Van  Si  :m.  '  one  and 
win  be  practically  fireproof.  Interior 
will  be  finished  In  pine,  hardwoods  and 
hi,.     Thei  e  will  i  e  a  cement   first   fl 

metal      nrindOW     sash     and       train'  '"'1 
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vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  provide  for  patent  store 
fronts  and  plate  glass  windows.  Plans 
are  complete  and  figures  are  being 
taken. 


STREET      WORK      AND      SEWERS — 
Cost    not    stated.      San    Francisco.      En- 
gineer.     Constructing     Quartermaster's 
Office,    Fort    Mason.        Owners,     United 
States    Government.      The    Constructing 
Quartermaster's    office    at    Fort    Mason 
will   shortly   call   for   figures   for   exten- 
sive   electric    installation    at     Quarter- 
master  Dock   No.   2  and   for  sewer  con- 
struction   at    Fort     Mason.       Advertise- 
ment   will    appear    in    the    Daily    Pacific 
Builder    during    the    next    week.      Plans 
are  being  prepared   for   23   buildings   to 
replace     the    present      frame      buildings 
composing    the    Quartermaster     Stables. 
WAREHOUSES — 2    3-story    and    base, 
reinforced    concrete.      Cost    not     statee. 
San  Francisco.     Architect,   Constructing 
Quartermaster's   Department,   Fort   Ma- 
son.     Owners,    United    States     Govern- 
ment.     Bids    opened    for    this    work    on 
November    22    show    M.    Fisher     low     on 
both   buildings  at   $133,583.      Twenty-six 
figures    were    submitted.       A     complete 
list  of  all  bids  will  be  found  under  the 
heading   of  San   Francisco   in   this  issue. 
HOTEL — 4   story  and  base,  reinforced 
concrete.      Cost    not    stated.      San    Fran- 
cisco.     Architect.   William   H.    Crim,   Jr.. 
425  Kearny  street,  S.  F.     Owner's  name 
withheld.     The  building  will  be  erected 
on  a  corner  lot  and  will  be  arranged  for 
stores    on    the    first    floor     and      in      the 
neighborhood  of  35  guest  rooms  on  the 
upper  floors.     There  will  be  steam  heat 
and    elevator    service.      Hot     and     cold 
running   water   will    be    supplied    to   all 
rooms.     Interior   finish    will    be    of   pine 
throughout.       Exterior    of    the    building 
will  be  faced  with  cement  plaster.  Metal 
store    fronts    and    plate    glass    windows 
are  specified.     Plans  are  now  being  pre- 
pared. 

HOTEL, — 6  story  and  base,  rein- 
forced concrete,  $45,000.  San  Francisco. 
Architect,  Frank  S.  Holland.  100  Haight 
street,  S.  F.  Owners,  Estate  of  Reuben 
H.  Lloyd.  This  work  has  been  men- 
tioned here  several  times  before.  Fig- 
ures have  been  taken  and  contracts  will 
be  awarded  this  week.  The  building 
has  been  designed  for  a  commercial 
and   family  hotel. 

LIBRARY — 1  story  and  base.  Class  A 
construction,  $45,000.  San  Francisco. 
Architects.  Bliss  &  Faville,  Balboa 
Bldg.,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Architects  Bliss  & 
Faville  have  completed  working  draw- 
ings for  the  Richmond  Branch  of  the 
San  Francisco  Libraries.  The  building 
will  be  erected  on  the  west  line  of 
Ninth  Ave.,  north  of  Geary  street,  and 
has  been  designed  for  a  one-story 
classic  structure  costing  $45,000.  Con- 
struction  will  be  of  the  reinforced  con- 
■  •lete  type  and  practically  fireproof.  In- 
teriors of  the  reading  rooms,  lecture 
room  and  rest  room  will  he  finished  in 
oak,  while  the  balance  of  the  Interior 
finish  will  be  of  pine.  Composition  and 
maple  floors  will  be  used.  Plans  pro- 
vide tor  steam  heat,  a  vacuum  cleaning 
system  and  other  modern  Improve- 
ments. Exterior  of  the  building  will 
i  raced  with  Vlantl  -tone.  Raymond 
granite    and    term    cotta,       Roof    trusses 

wil of    steel       Plans    have    received 

the    approval    of    the    Library    Trustees 
and    figures    will   shortly   be   called. 

SCHOOL— 2  story  and  hue,  reinforced 
irete    and    frame.      Cost    not    stated. 
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s.ui  Francisco.  Architect,  City  and 
County  of  San  Francisco.  The  building! 
to  be   erected    at    the   southwesl 

of  15th  and  Capp  streets,  will  be  known 
as  the  Marshall  School.  Construction 
will  be  of  the  slow  burning  i 
walls  to  the  second  floor  line  lieingr  of 
reinforced  concrete  with  reinforced 
concrete  stairs  and  corridors.  Plans 
have  been  arranged  for  16  class  roon'S, 
assembly  hall  and  principal's  ifflce 
Interior    will    be    finished    In 

ardwood.  Maple  floors  will  be  u-*cd 
in  the  class  rooms.  There  will  be  steam 
heat,  \acuum  cleaning  system  and  pro- 
grame  clocks.  Separate  figures 

take")  for  tiie  general  construc- 
tion, hotting  and  ventilating,  plumb- 
ing, electrical  work.  Bids  will  be  ened 
on  December  3rd.  Plans  and  s 
tions  cm  he  secured  from  the  Depart- 
ment of  Architecture.  An  official  pro- 
posal appears  in  another  column  o'.  this 
Issue 

OFFICE  BUILDING— 14  story  and 
base,  Class  A  construction.  $900,000  to 
»1. 000,000.  San  Francisco.  An  Ltect, 
J  Martin  Haenke.  Central  Bldg.,  Los 
Angeles.  Owner,  Charles  F.  Sweeney. 
Architect  Martyn  J.  Haenke  has  spent 
several  days  in  this  city  in  completing 
arrangements  for  the  construction  of 
the  fourteen-story   Class   A   offlci  6 

ing.  which  is  to  be  erected  at  the  north- 
east corner  of  Montgomery  and  Hush 
streets,  the  former  site  of  the  Old  Oc- 
cidental Hotel.  The  property  has 
passed  into  the  hands  of  Charles 
Sweeney,  the  Spokane  mining  magnate. 
Architect  Haenke  stated  to  a  represen- 
tative that  working  drawings  for  the 
big  strucure  costing  between  - 
and  $1,000,000,  were  nearing  completion 
in  his  Los  Angeles  offices,  and  that  act- 
ual construction  would  be  started  early 
in  the  new  year.  The  building  will 
have  a  frontage  on  Montgomery  street 
of  150  feet  and  137  V*  feet  on  Bush. 
Since  the  announcement  of  the  26-story 
riobart  Building  this  is  the  largest  un- 
dertaking announced  by  private  capital 
in  this  city.  Construction  will  be  of 
the  Class  A  type  with  a  complete  steel 
frame,  exterior  walls  of  brick  and  con- 
crete faced  with  pressed  brick  and 
terra  cotta.  Floors  will  be  of  rein- 
forced concrete  and  interior  partitions 
of  hollow  tile.  Halls  and  corridors  will 
be  finished  in  tile  and  marble  with 
metal  doors,  mouldings  and  casings. 
Plans  will  provide  for  vacuum  clean- 
ing, steam  heat,  modern  elevator  service 
and  mail  chutes.  Segregated  contracts 
will    be    let. 

STORE  ADDITION  AND  ALTERA- 
TION— Cost  not  stated.  San  Francisco. 
Architect.  Henry  Shermund.  Mills  Bldg., 
S.  F.  Owner.  Frank  Weiner,  79  Ellis 
Street.  This  work  will  include  new 
Jnterior  finish,  new  store  fixtures, 
plumbing,  electric  work  and 
ing.  Mr.  Weiner  has  secured  iddi- 
tional  store  space  at  SI  Ellis  street  ad- 
joining his  present  store.  Beth  stores 
will  he  opened  in  one  and  when  com- 
plete the  owner  will  have  the  mostt 
modern  shoe  store  in  the  city.  Plana 
for    the    work    are    being    prepared. 

Contracts    Awarded. 

CUT'RCH — 2   storj  x 

ci  nstruction,    $1  80, I.      S  in    K 

Architects,     Reld     Bros  , 
clfic    Bldg.    s.    F.      Owner 
gregational    Chun  S  in    Francisco. 

Contractors,  Stockholm  and  Allyn.  Mon- 
adnock  Bldg.,  S.  F..  general  construc- 
tion   only.      Contract    price    not    stated. 


BUILDING   AND   INDUSTRIAL  NEWS. 


Warehouse  Bids 
Opened  By  C.Q.  M. 


I.     Flake*     Low     Man     For    Ti 
Itcln  forced    Concrete   Storehc 
Fort    Maxon, 


O     I.ari^e 
l*e*    lit 


Bids  opened  for  the  construction  of 
two  large  reinforced  concrete  store 
houses,  which  are  to  be  erected  at  the 
Transport  Docks  at  Fort  Mason,  show 
M.  Fisher  low  on  proposition  No.  1  at 
(167,548  and  on  No.  2  at  $133,583.  Clin- 
ton Fireproofing  Co.  were  the  next  low- 
est bidders.  Figures  were  taken  as 
follows:  Proposition  No.  1.  construc- 
tion of  both  houses  complete,  except 
spiral  chutes:  prop.  2  construction  only, 
both  houses;  Prop.  3  plumbing  only, 
botl)  houses;  Prop.  4,  electric  work  only, 
both  houses;  Prop.  5  elevator  work. 
both  houses;  Prop.  6  spiral  chutes,  both 
ouses;  Prop.  7  deduct  from  Props.  1 
and  2  for  each  marquise  omitted;  Prop. 
S  deduct  if  shed  roof  over  railroad 
tracks  is  omitted;  Prop.  9  deduct  if 
cement  gun  finish  is  omitted;  Prop.  10 
deduct  if  pile  foundation  is  omitted 
and  building  is  carried  on  concrete 
foundation;  Prop.  11,  deduct  per  cubic 
yard  if  rock  is  furnished  by  Govern- 
ment; Prop.  12  deduct  if  Clinton  Fabi 
is  used;  Prop.  13  deduct  if  flat  sla 
type  of  construction  is  used;  Prop.  1 
unit  price  per  cubic  yard  for  excaval 
ing;  Prop.  15  unit  price  per  cubic  yat 
for  filling;  Prop.  16  unit  price  per  cubic 
yard  for  concrete  work;  Prop.  17  unit 
price  per  pound  for  reinforcing  steel. 

Plans  for  the  buildings  were  prepared 
under  the  direction  of  the  Constructing 
Quartermaster's  office  at  Fort  Mason 
and  figures  were  opened  at  that  office. 
The  following  is  a  complete  list  of  all 
bids   received: 

Store   Houses,  Fort   Mason. 

W.  \V.  Anderson  and  Dan  R.  Wagner 
(21  $179,300;  (7)  $1,900:  (S)  $S.250;  (9) 
$3,050;  (10)  $17,500;  (11)  90c;  (14)  75c, 
if  under  1000  cubic  yards:  $1.75  if  over 
1000  cubic  yards;  (15)  45c;  (16)  $7.00; 
<  17)    3=4c. 

Edward    D.    Holmes    (2)    $161,81 
$2,160;    (S)    $9,300;    (9)    $4,700;    (10)    $'0.- 
300;  (Hi  $1.30;  (14)  $1.50;  (15)  45c;   (16) 
$13;     (17)     2     9-lOc. 

M  Fisher  (1)  $167. 54S:  (2)  $133. 5S3: 
(3)  $6,010;  (4)  7.560:  (5)  $20,395;  (6) 
$2,310;  (7  i  $2,521;  (8)  $11,02! 
$1,404;  (11 1  $1.25;  (12)  $8.60;  add  (13) 
;  700  (14)  $1.50;  (15)  25c;  (16)  $7  7"; 
(17)    4c. 

Lewis    A.    Hicks    Co.    (1)    $196.:" 
$165,000:      (7)    $2,500;      (S)    $11,000;      (9) 
(10)     $l('..'.oo:     (11)     $1.25 

i  il3)    $2,000;    (14)    $1.25;    (15)    70c: 

(16)   $10;    (17. 

11     n.  Tittle    (41    $5,S64. 

Ringrose  &  Vogh   (2)   $146,733   (7)   $1.- 
I    $7,622:      (9)    $1,300;      (11)    $1.20: 

(14)  $1.50;   (15)   25c;   (16)   $9.00;   (17)  3c. 
William    P.   Scott    (3)    $5,565. 
Charles  Wright  ill  $192,148;   (2)  $162,- 

495;    (3)    $5.^73;    |  li    $4,895;    (5)    J 

(6)  $2,100:    (7)    $2,115;    (8)     I 

$4,800;    (10)    $5,200:    (12)    $900:   add,    (13) 
I  idd,    (  14  i    $1  50  (16) 

$6.40;    i  17  i    3V4c. 

Burnham  P'nmbing  Co.  (3)  $5,S43:  (4) 

$4.CJ6. 

Frank    M.   Garden   &   Co.    (2)    $143,171; 

(7)  $?  100;    (8)    $9,100;    (9)    $5,100;    (10) 

(11)   90c;    1 13 1    $2,290;   (14)   $1.50; 

(15)  26c;    (16)    $9.50  and   $11.00;    (17)    3c. 
Clinton   Fireproofing  Co.    (1)    $173,000; 
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(2)  $144,000;  (3)  $5,565;  (4)  $4,200;  (5) 
$18,900;  (6)  $2,100:  (7)  $2,250:  (S)  $10.- 
i  $700;  (10)  $10,000;  (11)  $1.00; 
(Hi   $1.00;   (15)   25c;   (16)   $10;   (I7i    4c. 

Butte    Eng.   &    Elec.  Co.    (4)    $4,790. 

The  Haslett  Warehouse  Co.  (6)  $1,575. 

M'  Fell   Elec.  Co.    (4)    $4,795. 

Otis   Elev.   Co.    (5)    $18,8S5;    (6)    $2,100. 

Neil  A.  ..McLean  (2)  $182,000;  (7)  II,- 
i  $5,700;  (9)  $3,000;  (10)  $12,000; 
(11)  $1.35;  (14)  $1.50;  (15)  $1.50;  (16) 
I  17)    4c. 

F  Rolandl  (1)  $209,000  (2)  $179,000; 
(7)  $1,950;  (8)  $9,500;  (9)  $3,900;  (10) 
$::. i;    ill)   $1.30;   (12)   $1.00:  (13)  $3,513 

(14)  75c;    (15)   25c;   (16)   $7.50;   (17)   3»4c 

Francisco    Bridge    Co.    (1)    $171,- 

!)    $13S,615;    (7)   $1.S00;    (8)    $7.S0O; 

(9)   $1   200;  (10)  $1,000;  (1)  95c;  (14)  50c; 

(15)  20c;   (16)  $S.00;   (17)  3c. 
Globe  Elec.  Works   (4)   $4,200. 
Howard  S.  Williams   (1)   $185,000:    (3) 

Mi  $4,411:  (5)  $19,829;  (6)  $2,205 
(7)  $2,228;  (8)  $9,788;  (9)  $5,670;  (10) 
i  11  i  $1  in;  (12)  $5.25;  (14)  $1.60; 
(15)     27c;    (16)    $11.80. 

Southwestern  Constr.  Co.,  (2)  $161,- 
200;  (7)  $2,000:  (8)  $S,000;  (9)  $2,000; 
I  10)  $5,000;  i  11  I  $1.10;  (14)  $2.00;  (16) 
10c     i  16  i    $10:   ( 17)    4c. 

Culinary-Peterson  Co.  (1)  $192,000: 
(2i    $159,000;    (3)    $7,500:   (4)    $5,000;    (5) 

$19,500;   (6)   $2,2 7)   {:."00;   (S)  $9,000 

(9)  $2,500;  (10)  $5,000;  (11)  $1.00;  (12) 
$500;    ill)   $1.50;   (15)   25c;   (16)  $12.    (17) 

i    Mills  &  Co.   (6)  $1.9S6. 

Spencer  Elevator  Co.   (5)   $22,000. 

Sound  Constr.  &  Eng.  Co.,  (1)  $185,- 
764;  (2)  $154,560;  (3)  $5,700;  (4)  $4,500; 
(51    $17,800;    (Hi    $2,000;    (7)    $1,700;    (8) 

$7,8 (9)       $4,000;    (10)    $10,000;       (11) 

$1.05;    ill)    $1.50:    (15)    40c;    (16)    $6.50; 


Building  Contracts  Awarded 


San   Francisco. 


Xo. 
1208 

4209 
4210 
1211 
4212 
1213 
4214 
4  215 

i  2  i •; 

4217 
4218 
4219 

122" 
1221 

4  222 
< 

422  1 
4  2  2  5 
4226 
4227 

4230 
4  231 

12  3  2 

1233 

1243 

12)4 
12  15 

12  17 
12  IS 

1251 


Owner  Contrnctor 

St.     Ignatius     Gnecco 

I  low  d      Murray 

Guglieri     Sangiacomo 

Covell     Elvin 

Sacred    Heart   ....Gen  Eng 

Same    Gen    Eng 

Burnett     Comyns 

Knauer     Petersen 

Same     Helm 

•  well    Contra  Costa 

P     I'    1     E Turner 

P   P   I    B    Atlas 

Wimleler     Dahlberg 

Rushton     Rush  ton 

Same     Same 

Nelson      Nelson 

Same      Same 

Same     Same 

Hevman     Hevman 

Atkinson      Bletch 

Ardito     Ardito 

Tohey     Todhunter 

Wade 

Niland     Niland 

Venker     Hansen 

Fung  Quan    Brand 

Flllppo      Kessler 

Side   Am Elliot 

Brun     McMullIn 

Marino    Durham 

Bodlne 

Arch    Light    Imp Butte 

Mullen     McCormick 

-  -thai       Hansen 

I I  hi,  t.inson      .  .  Hutchinson 

I  >"W  in -v     I  lowney 

Ixindon     Gen     Bldg 

Temple   Bar    Novelty 

ind     Ni 

w.  .n  er    

McCarthy     McC 

i  la  i  Inolo     i ' 

Sears 

nel Da  li 

■ i rneoul 

Inl       i  Ireliard 

Hut  ton    Huttoi 

Brun    Ernst 

•  '      ...  Wttzelsberger 
Wagner     Fennell 


5447 

4500 

2992 

2630 

564 

3100 

12  25 

13637 

7517 

5  7  7  5 

54977 

4500 

5000 

5000 

2500 

2500 

2500 

2000 

400 

1000 

500 

800 

400 

I."," 
400 
8600 
2715 
3050 

12:." 
1440 
27.'," 
1000 
1000 

150 

400 

; 

1614 

2340 
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4268 

4159 
4260 
4261 

4263 
42S4 
4265 
4266 
(267 
426S 
4269 
4270 


438.1 
4282 
4283 

42S4 
4285 
42^.6 
4287 

42SS 
4289 
4290 

4291 


Schwartz    Johnson 

Hermann     Prasso 

Flood     Morehouse 

Harris    Western 

Anderson      Anderson 

De    Wolf    Helms 

Ward      Turner 

Eliasen      Olsen 

Hibernia     Hjul 

Spelt     Spelt 

Hoadley     Ralston 

Bradley     Cole 

Am.  Jasolene    Owner 

W'n    Adv    Williams 

Ernst     Ernst 

Stiavette     Stiavette 

Barry     Chisholm 

Farquharson    Collman 

Rulf  s    Forderer 

J-tehtenberger     ...Munster 

Oden     Pasqualettl 

Maris      Ford 

Lew     Levy 

Tamura     Kommotos 

Smith     Bower 

Buckbee     Swenson 

Johnson     Bank 

Wagner     Fennell 

Butterfield      Grahn 

U.    S.    Bldg    Allien 

Galtie     Collin 

O'Neill     Pearson 

Eliasen     Johnson 

MoGraw     Haun 


261MI 

4550 

S600 

1230 

6000 

2000 

3000 

5000 

5U00 

1  tin 

550 

1000 

400 

400 

400 

400 

400 

7500 

2900 

2850 
750 
1200 
700 
4010 
1000 
450 
450 
800 
1500 
1900 
2000 
1100 
5200 
ins,; 


(4208)  NE  FULTON  AND  PARKER 
Ave  E  175xN  275.  Terrazzo  basement 
floors    for    brick    church    building. 

Owner The    President   &   Board    of 

Trustees     of    St.     Ignatius 
College. 
Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 

Bldg.,   San   Francisco. 
Contractor.  .  M.    H.    Gnecco. 
Filed  Nov.   17,  '13.     Dated  Oct.  29,  '13. 

Usual    35    days $255 

TOTAL  COST,  $255 
Bond,  none.  Limit,  20  days.  Forfeit, 
$10.      Plans   and    specifications    filed. 


(4209)  W  FIFTH  AVE  225  N  Clement 
N  25xW  120.  All  work  for  two-story 
frame  flats. 

Owner John    Dowd,    253    5th    Ave., 

San   Francisco. 

Architect  ..  .Plans   by   Contractor. 

Contractor.  .T.   Roy     Murray,   116      10th 
Ave.,  San  Francisco. 

riled  Nov.  17,  '13.     Dated  Nov.  10,  '13. 

2nd  floor  joists  set $1000.00 

Frame   up    1000.00 

Brown   coated   1250.00 

Completed  and  accepted 835.31 

Usual    35    days 1361.77 

TOTAL   COST,    $5447.08 

Bond.    none.      Limit,    90    days.      Forfeit, 

$5.     Plans  and  specifications   filed. 

.4210)  S  VALLEJO  202-10%  E  Mason 
20x60.  All  work  except  painting,  etc., 
for    three-story    frame    flats. 

Owner Dr.     A.     A,      Guglieri,      260 

Columbus   Ave.,  S.  F. 
Architect  ..  .Zanolinl      &      Jewett,      604 

'.Montgomery,   S.   F. 
Contractor.  .G.  Sangiacomo. 
Filed  N'«v    17,  '13.     Dated  Nov.  12,  '13. 
75%  as  follows: 
Frame    up,    rough    plumbing    and 
ele.-trlc  work  done  and  roof  on.. 

Enclosed    and     plastered 

Completed     and    accepted 

Usual     35    days 25% 

TOTAL  COST,  $4500 
Bond,  $2500.  Sureties,  D.  Sangiacomo 
and  F.  GInotti.  Limit,  90  days.  For- 
feit,  $5.      Plans  and   specifications   filed. 

(4211)      LOT     14     BLK    24     Forest    Hill. 

All    work   for  one  and   one-half-story 

frame  residence. 

Owner George   E.   Covell,      61      De- 

vlsadero,    San    Francisco. 


BUILDING   AND   INDUSTRIAL  NEWS. 

Architect  .  .  .None. 

Contractor.  .Arthur   Elvin,      3854      23rd, 
San   Francisco. 

Filed  Nov.  17,  '13.     Dated  Nov.  10,  '13. 
Frame  up  and  roof  sheathed  ....  $1122 

Completed    and   accepted 1122 

Usual    35    days 74S 

TOTAL  COST,    $2992 

I''  ml,   none.     Limit,  60  days  from  filing. 

Forfeit,   rone.     Plans  and   specifications 

filed 


Wednesday  November  26. 19111. 


completion  of  carpenter  worK.     Forfeit, 
$10.      Plans    and    specifications    filed. 


(4212)  NW  JACKSON  AND  SCOTT  N 
127-8%xW  137-6.  Hot  water  heating 
system  for  three-story  brick  and 
frame  building  (Chapel  Wing  Addi- 
tion) and  alterations  to  hot  water 
system   in   present   building. 

Owner Academy      of      the      Sacred 

Heart. 

Architect  ..  .Chas.    J.    I.    Devlin,    Pacific 
Bldg.,    San    Francisco. 

Contractor.  .General    Eng.    Co,    281    Na- 
toma,  San  Francisco 

Filed  Nov.  17,  '13.     Dated  Sept.  29,  '13. 
On   1st  and   15th   of  each   month     75% 

Usual   35  days 25% 

TOTAL  COST,    $2630 

liond,    $1400.      Surety,    Globe    Indemnity 

Co.     Limit,   30  days  after  completion  of 

carpenter    work.       Forfeit,    $25.      Plans 

and   specifications   filed. 


(4213)  HOT  WATER  HEATING  SYS- 
tem  for  two-story  frame  building 
(Conservatory  of  Music)   on  above. 

Contractor.  .General    Eng.    Co,    281    Na- 
toma,  San  Francisco 

Filed  Nov.  17,  '13.     Dated  Sept.  29,  '13. 

Payments    same    as    above 

TOTAL  COST,    $564 

Bond,    $300.      Surety,    Globe    Indemnity 

Co.     Limit,  30  days  after  completion  of 

carpenter    work.      Forfeit,    $25.      Plans 

and   specifications   filed. 


(4214)  SW  DARKIN  AND  O'FARRELL 
Tin,  galvanized  iron  work,  etc.,  for 
six-story  and  basement  reinforced 
brick  and   concrete  apartments. 

Owner G.  G.  Burnett  Estate  Co.  by 

Harry      C.      Warwick,      ISO 
Jessie,   San    Francisco. 
Architect  ... C.   H.   Skidmore,     6S     Post, 

San  Francisco. 
Contractor.  .Comyns      &      Nygren,       427 

Valencia,  San  Francisco. 
Filed  Nov.   17,  '13.     Dated  Oct.  29,  '13. 

On  1st  of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $3100 
Bond,  none.  Limit,  as  fast  as  required. 
Forfeit,  none.  Plans  and  specifications 
none. 


(4215)  S  PACIFIC  AVE  62-6  W  Bu- 
chanan S  127-8%  W  6-3  S  37-8%  W 
34-4%  N  37-8%  E  7-6  N  127-8%  E  40 
WA     267.  Plumbing,     gas     fitting, 

sewerage,     etc.,   for     two-story     and 
basement   frame   flats. 
Owner Mrs.   A.   B.   S.   Knauer,  Sac- 
ramento, Cal. 
Architect...    H.    Geilfuss      &      Son,      46 

Kearny,   San   Francisco. 
Contractor.  .Petersen-James    Co.,     Inc^ 
710  Larkin,  San  Francisco. 
Filed  Nov.   17,  '13.     Dated  Nov.  4.  '13. 

Roughed    in     $405 

Completed    and    accepted 405 

Usual    35   days 415 

TOTAL  COST,  $1225 
Bond,  $C12.r,n.  Sureties,  C.  W.  Morris 
and  Chas.  Lauffer.     Limit,  10  days  after 


(4216)  CONCRETE,  CARPENTER,  MILL 
roofing,    stairs,      glazing,      hardware, 
plastering,  etc.,  on  above. 
Contractor.  .Holm  &  Son,  68  Post,  S.  F. 
Filed  Nov.  17,  '13.     Dated  Nov.  4,  '13. 

Frame    up    $2550 

Brown    coated 2550 

White  coated    2550 

Completed   and   accepted 2577 

Usual    35    days 3410 

TOTAL  COST,  $13,637 
Bond,  $6818.50.  Sureties,  Thos.  E.  Shu- 
mate and  D.  O.  Druffel.  Limit,  90  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(4217).. 1NTR.  NW  MARKET  AND  W 
East  N  to  S  In  of  Commercial  W  along 
Commercial  to  a  pt  4S1-8  E  Drumm 
S  59-9  E  45-S  S  59-9  E  along  Sacra- 
mento to  Market  NE  to  beg.  Exca- 
vating, bulkheading,  pile  driving, 
setting  of  piles,  pumping,  etc.,  for  2- 
story  Class   "C"  building. 

Owner Henry   Cowell   Dime   &   Ce- 
ment Co.,  9  Main,  S.  F. 

Architect  ..  .Henry    H.      Meyers,      Kohl 
Bldg.,   San  Francisco. 

Contractor.  .Contra  Costa     Constr     Co., 
Sheldon  Bldg.,  S.  F. 

Filed  Nov.  17,  '13.     Dated  Nov.  12,  '13. 
On   1st  of  each   month    commencing 

Dec.   1,  1913  payments  of 75% 

Usual    35    days,    25% $1879,37% 

TOTAL  COST,   $7517.50 

Bond,    $3758.25.      Surety,    New    England 

Casualty   Co.      Limit,    50   days.     Forfeit, 

$100.     Plans  and   specifications   filed. 


(4218)     EXPOSITION    GROUNDS.        In- 
stallation  of  hot   water   heating   sys- 
tem for  Horticultural  Bldg. 
Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,    Ser- 
vice Bldg.,  San  Francisco. 
Architect  ..  .Bakewell     &     Brown,     251 

Kearny,   San  Francisco. 
Contractor.  .The    Turner    Co.,    278    Na- 

toma,   San   Francisco. 
Filed  Nov.  17,  '13.     Dated  Nov.  11,  '13. 

As     work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $5775 
Bond,  $4000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  180  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(4219)      BLK    BDED   BY   GROVE,    LAR- 
kin,  Hayes  and  Polk.     Installation  of 
heating    and    ventilating    system    for 
Auditorium  Building. 
Owner Panama-Pacific        Interna- 
tional   Exposition    Co.,   Ser- 
vice Bldg.,  San  Francisco. 
Architect  ...Frederick    H.    Meyer,    John 
Galen     Howard     and     John 
Reid,  Jr.,   604  Mission,  S.  F. 
Contractor.  .Atlas   Heating   &   Ventilat- 
ing   Co.,    4th    and    Freelon, 
San  Francisco. 
Filed  Nov.  17,  '13.     Dated  Nov.  11,  '13. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $54,977 
Bond,  $30,000.  Surety,  Fidelity  &  De- 
posit Co.  of  'Maryland.  Limit,  Sept.  30, 
1914.  Forfeit,  $25.  Plans  and  specifica- 
tions filed. 


Wednesday  November  26.  1913. 

(4220)  S  HAIGHT  90  E  Clayton  E  2SxS 
100.  Excavating,  concrete,  brick, 
carpenter,  mill,  lath,  plaster,  glazing 
roofing,  etc.,  for  one-story  brick 
bakery. 

Owner W.    F.    Windeler,    231    Alma, 

San  Francisco  . 

Architect  ..  .Alfred   I.    Coffey,    Humboldt 
Bank    Bldg.,    S.    F. 

Contractor.  .A.  Dahlberg,     3523     Sacra- 
mento, San  Francisco. 

Filed  Nov.  17,  '13.     Dated  Nov.   1.3,  '13. 

When   ceiling   joist   high $1500 

Roof   on,    concrete    floor   laid   and 

rough   plaster  set 875 

Completed    and    accepted 1000 

Usual    35    days 1125 

TOTAL  COST.    $4500 

Bond.    none.      Limit,    60    days.      Forfeit, 

$5.     Plans  and  specifications  filed. 


(4221)      W    NINTH  AVE    225   S   Cabrillo. 
Two-story   and   basement   frame  flats. 

Owner C.  A.  Rushton,  714  9th  Ave., 

San  Francisco. 
Architect  . .  .None. 
l>ay's    work.  COST.    $5000 


(4222)      TV   NINTH   AVE    2(H)   S   Cabrillo. 
Two-story  and  basement   frame   flats. 

Owner C.  A.  Rusnton.  714  9th  Ave., 

San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST,   $5000 


(4223)  E  SIXTEENTH  AVE  25  N 
California.  Two-story  and  basement 
frame   residence. 

Owner F.       Nelson,       30       Presidio 

Terrace,  San  Francisco. 

Arehneet  .  .  .None. 

Day's   work.  COST,   $2500 


(4224)  NE  CALIFORNIA  AND  16TH 
Ave.  Two-story  and  basement  frame 
residence. 

Owner F.       Nelson,      30       Presidio 

Terrace,  San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(4  225)  E  SIXTEENTH  AVE  50  N 
California.  Two-story  and  basement 
frame   residence. 

Owner F.       Nelson,       30       Presidio 

Terrace,  San  Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2500 


(4226)      W  SEARS  4S5  S  Sickles.     Two- 
story   and    basement    frame   dwlg. 

Owner Oscar    Hey  man    &    Bro.,   742 

Market,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $2000 


(4227)      NO.     1023     BROADWAY.       One- 
story    frame    school. 

Owner Miss  K.  M.  Atkinson,  Prem. 

Architect  . .  .None. 

Contractor.  .E.    C.    Bletch,    120    Burnett 
Ave.,    San    Francisco. 

COST,    $400 


(4228)  SW  DONNER   125   NW   PHELPS 
One-story  and   basement   frame   dwlg. 

Owner Andrea     Ardito,     1931    Don- 

ner    Ave.,    San    Francisco. 
Architect  .  .  .None. 
Day's   work.  COST,    $1000 

(4229)  NO.    2609    LARKIN.      Add    win- 
dow,  change   partition   and  plumbing 
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and  install  electric  lights. 

Owner Miss      Alida      Tobey,      2613 

Larkin,  San  Francisco. 
Architect  .  .  .None. 

Contractor.  .Geo.  C.  Todhunter,  446  29th 
Ave.,  San  Francisco. 

COST,   $500 


(4230)  NO.  1411  TWENTIETH.  New 
foundation  and  underpinning,  new 
plumbing  and  add  one  room. 

Ower .Mrs.    A.    Hayes,    Premises. 

Architect  ...JI.  W.  Johnson.  455  Staples 

Ave.,  San  Francisco. 
Contractor.  .Wade    &    Carlsen,    597    Du- 
boce    Ave.,    San    Francisco. 
COST,  $800 


(4231)  NO,    331   CHENERT.      Add      two 
room  in  attic. 

Owner Mrs.  Niland,  Premises. 

Architect  .  .  .None. 

Day's   work.  COST,  $400 

(4232)  NO.    3171    CALIFORNIA.        New 
stairs  and  entrance  floor. 

Owner C.    H.    Venker,    3397    Sacra- 
mento, San   Francisco. 

Architect  . .  .None. 

Contractor.  .Peter   Hansen,    1S53    Green, 
San   Francisco. 

COST,    $400 


(4233)      NO.     532    GRANT    AVE.       Alter 
and  repair  second  floor  of  building. 

Owner Fung  Quan,   1060   Stockton. 

San    Francisco. 
Architect  .. . Curtis  Tobey. 
Contractor.  .Brandt      &       Stearns,       612 
Hearst  Bldg.,  S.  F. 

COST,   $450 


(4234)  W  ELEVENTH  AVE  125  N 
Geary.  Excavate,  concrete  founda- 
tion,   etc. 

Owner Vincent     Filippo,     373     lltli 

Ave..    San    Francisco. 

Architect  .  .  .None. 

Contractor.  .B.   Kessler,   44S   Mondanock 
Bldg.,   San   Francisco. 

COST,  $400 

(4235)  W  CLIFF  AVE  NE  side  of  Cliff 
House  on  site  known  as  Cliff  House 
Stables  All  work  except  electric  fix- 
tures   for    one-story    frame    stores. 

Owner Ocean   Side   Amusement   Co. 

Architect ..  .Plans  by   owner. 

Contractor.  .E.     W.Elliot,     ISO     Jessie, 
San    Francisco. 

Filed  Nov.   IS,  '13.     Dated  Nov.   1  <.  '13. 
Bracing    done    in    basement    and 

1st    floor   posts    set $2150 

Roof   on,    wiring   roughed   in   and 

plumbing   roughed    in 2150 

Completed   and   accepted 215) 

Usual   35    days 

TOTAL  COST,  $S600 

Bond,    none.      Limit,    60    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


(4236)      S    O'FARRELL    27-6    W    Gough 
W   55xS  107-6.      Alterations  and  addi- 
tions to  three-story  and  basenv 
attic   frame   building. 

Owner Mrs.  Emma  Brun.  4724   17th 

San  Francisco. 
Architect  ..  .Oliver    Everett.    19M    Web- 
ster, San  Francisco. 
Contractor.  .C.   E.   McMullin  &  Co.,     523 

Cole.   San   Francisco. 
Filed  Nov.   IS,  '13,     Dated  Nov.    12.  '13. 
Fire  escapes  in  place  and  plaster 

on    $   500 

Plastering    done    500 

Completed   and   accepted 1035 

Usual    35    days 680 

TOT  AD   COST,    $2713 


23 

Bond,   $1360.     Sureties,   B.   J.   Gallagher 
and    H.    J.    Schober.        Limit,      60      days, 
i      $3.       Plans    and    specifications 
filed. 


142:17)  W  DEVISADERO  100  S  Hayes 
S  25xW  106-3.  Alterations  and  addi- 
tions to  a  two-story  frame  store  and 
dwelling. 

Owner D.  A.  Marino,  1262  7th  Ave.. 

San  Francisco. 

Supt P.  H.  Bosworth. 

Contractor.  .F.     J.     Durham,     1443    Fill- 
more, San  Francisco. 

Filed   Nov.   IS,  '13.     Dated  Nov.   12,  '13. 
Payments    of    75%    of    amount    of 
receipted  bills  as  work  progresses* 

1'sual  35  days 25% 

TOTAL  COST,  $3050 

Bond,    none.      Limit.    90    days.      Forfeit, 

$10.     Plans  and   specifications   filed. 


I423S)  E  NINETEENTH  AVE  175  N 
Taraval  N  25xE  120  OL  1120.  All 
work  for  one-story   frame  store. 

Owner Mrs.   B.  B.  Gray. 

Architect  ..  .Plana    by    Contractor. 

Contractor.  .Bodine    &    Norman. 

Filed   Nov.  19,  '13.     Dated  Nov.  17,  '13. 
Foundation  in,  floor  joists  on  and 
all   framing  lumber  on  ground.  .  .$900 

Balance    on    completion 900 

TOTAL    COST,    $1800 

Bond,   none.      Limit,   3%    months.      For- 

feit,   $50.     Plans  and  specifications  filed 


AT        TWEtNTY-FIFTH       AND 
Mission.     Illuminating  arch. 

Owner Executive      Committee      of 

the     Arch     Light     Improve- 
ment  Company. 
Architect  . .  .None. 
Contractor.. Butte  Eng.  &  Elec.  Co.,  6S3 

Howard,  San  Francisco. 
Filed  Nov.    19.   '13.      Dated   Nov.   4,  '13. 
Steel  work  delivered  on  ground 

$750.00 

Completed     1S7.50 

Usual     35     days , 312.50 

TOTAL  COST,  $1250.00 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


■  1"10)  N  TWENTY-EIGHTH  177-4  E 
Sanchez.  Roof,  plumbing,  plastering, 
painting,  hardware,  gas  fixtures  and 
window  shades  for  building. 

Owner Thos.    and    Margt.    Mullen. 

1528  Sanchez,  S.   F. 
Architect  . .  .None. 

Contractor.  .Thos.        iMcCormick,         25 
Gladys,  San  Francisco, 
d    Nov.   19,  '13.     Dated  Nov.   12,  '08. 
Roof  shingled   and  rough   plumb- 
ing  in    $500 

House    plastered,    one    coat    paint 
on    outside    and    finish     plumbing 

on  job    500 

Usual    35    days 440 

TOTAL  COST.  $1440 
Bond,    none.      Limit,    60    days.      Forfeit, 
ind   specifications,  none. 


(4241)      W     DEI.ANo     AVE     225    S    San 

Juan    Ave.      All    work    for    one-story 

lasement  frame  residence. 

Owner Hanson  &  Koenigsthal,   155 

Delano   Ave.,   S.   F. 
Architect  ...F.  A.  Hanson. 
Contractor..  R.  Hanson,   155  Delano  Ave 

San   Francisco. 
Filed  Nov.   19.  '13.     Dated  Sept.  4,  '13. 

Frame  up   $750 

Brown    coated    750 

Job   completed    500 

Usual     35     days 750 

TOTAL  COST,  $2750 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


u 


(4242)      XE    TOMASA    86-3    W     Butler. 
Repair  fire  damage. 

Owner \Y.    S.    Hutchinson,    1306-A 

Shotwell,  San  Francisco. 
Architect  . .  .None. 
Day's  work.  COST.  $1000 


(4:4"  i      S  MINNA   205  W  First.     Add   1- 
story   brick    to  building. 

Owner A.  Downey,  Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $1000 


(4244)      NO.     1915    BUSH.      Add    to    con- 
crete  foundation    and    minor   repairs. 

Owner H.    London,       603    Sansome, 

San  Francisco. 
Architect  . .  .None. 

Contractor.  .General     Bldg.     Work     Co., 
712-714   Sansome,  S.  F. 

COST,    $400 


'424.",  1      XE    FIFTH    AND    STEVENSON. 
Electric  sign. 

Owner Temple  Hotel  Bar,  Prem. 

Architect  .  .  .None. 

Contractor.  .Novelty   Elec.   Sign  Co.,   165 
Eddy,    San    Francisco. 

COST,   $500 


(4246)      NO.    5S0    OFARRELD.      Electric 
sign. 

Owner W.    Weigand.    Premises. 

Architect  . .  .None. 

Contractor.  .Novelty  Elec.  Sign  Co.,  165 
Eddy,  San  Francisco. 

COST,   $4  00 


(4247  1  NOS.  77  AND  SI  ELLIS.  Erect 
balcony,  shelves,  build  stair  case  and 
seats. 

Owner Frank    Weaver,      SI       Ellis, 

San  Francisco. 
Architect  ...Henry  Shermund,  SO?,   .Mills 

Bldg.,  San  Francisco. 
Contractor.  .11.    A.    Klyce,    1053    Monad- 
nock  Bldg.,  San  Francisco. 
COST,    $4  00 


(4248)      NO.    630      NATOMA.      Add      two 
room  and  bath. 

Owner B.   McCarthy,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $450 


(4249)  XE  BRAZIL  &  LISBON.  Add 
two  rooms,  concrete  foundation  and 
rat  proof. 

Owner V.  Davinolo,  Premises. 

Architect  . .  .None. 

work.  COST,  $450 


(4250)       W    TWKNTV-FIFTH    AVE    308 
N  Geary.     One-story  frame  studio. 

Owner Welton  Sears,  449  25th  Ave. 

San    Frarc  1 
Architect  .  .  .None. 
Day's    work.  COST,    $500 


<42.-,l  1      N    NINETEENTH    L05    E    Guer- 
Relnforclng  and  strengthening 
wooden   tank. 

Owner Dairy    Delivery   Co.,   Prem. 

Architect  .  .  .<•    r.    ■■:,  Market, 

San   Francisco. 
Day's  work.  COST,  $400 

(42524      S      FILBERT    130    W      V. 
One-story  frai 

Owner G.  A.  Courtier,  2133  Filbert, 

San   Francisco. 
•  •  I   ...  None 
I  01  .  .  Jerome        Barneoui,        3354 

COST,   $500 
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Owner <;.  Oampini,  Premises. 

Architect  .  .  .None. 

Contractor.  .S.  Orchard,  3S  Romain, 
San  Francisco. 

COST,  $500 

(4254)  E  FRANKLIN  110  S  Vallejo. 
Add   to  and  repair  present   building". 

Owner H.    W.    Hutton,    527    Pacific 

Bldg.,   San  Francisco. 

Architect  ..  .Coates  &  Traver,  Hearst 
Bldg.,  San  Francisco. 

1  "n  s   work.  COST,  $1900 

(4255)  S  O'FARRELL  27-6  W  Gough 
W  55xS  107-6.  Plumbing,  sewering 
and  gas  fitting  for  remodeling  frame 
buildings:  Nos.  1207  to  1221  O'Far- 
reli    street. 

Owner Mrs.  Emma  Brun,  4724  17th, 

San    Francisco. 
Architect  . .  .Oliver    Everett,    1940    Web- 
ster, San  Francisco. 
Contractor.  .Henry    Ernst    &    Sons,    633 

Hayes,  San  Francisco. 
Filed   Nov.  20,  '13.     Dated  Nov.   12,  '13. 

Rough    work    in $650 

Completed  and  accepted 559 

Usual    ia   days 405 

TOTAL  COST,  $1614 
Pond,  $S"--.  Sureties,  Geo.  W.  Springer 
and  E.  Nolan.  Limit,  60  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 


(4256)  SW  TENTH  162-6  NW  Harri- 
son NW  25xSW  109.  All  work  for  two 
story  frame  dwelling  and  one-story 
corrugated    iron    shed. 

Owner Lorentz  and  Frieda  Sehaffer 

Architect  ..  .Falch       &       Knoll,      Hearst 

Bldg.,   San   Francisco. 
Contractor.  .J.  Witzelsberger.  126 

Rousseau,  San  Francisco. 
Filed  Nov.  20,  '13.     Dated  Nov.  14,  '13. 

Rustic   and   roof   boards   on 3585 

t'vown  coated 585 

Completed    and   accepted 585 

Usual    35    days 585 

TOTAL  COST,  $2340 
Bend.  $1200.  Sureties,  Geo.  Wollensch- 
laeger  and  Elmo  Collins.  Limit.  CO 
days.  Forfeit,  $5.  Plans  and  specifica- 
tions filed. 


(4257)  NOS.  518,  520,  522  BUTTER. 
Support  and-  underpinning  for  three- 
story  concrete  building. 

Owner Henry   L.   Wagner,    Prem. 

Architect  ...Albert  Farr,  68  Post,  S.  F. 

Contractor.  .Jas.   S.   Fennell,   180   Jessie, 
San    Francisco. 

Filed  Nov.  20,  '13.      Dated  Nov.  10,  '13. 

Completed    audi  accepted $733 

TOTAL  COST,   $733 

Bond,    none.      Limit,    15    days.      Forfeit, 

none.      Plans   only   filed. 


(4258)  S  TURK  112-0  W  I.arkin  W  25x 
S  [37-6.  Brick  work  for  two-story 
and  basement  building. 

Ownei Adolph  Schwartz,  Kearnj  & 

Commercial,  ,S:ni    Francisco 

Architect  .  . .  None. 

1  ton  tractoi    ,C.    D.    Rankin,    72  1    Gough, 
San   Frailer 

Sub-Contractor.  .J.  M.  Johnson, 

Filed    Nov    2(i,    '13,      Dated    Nov.    6,   '13. 
2nd     story     Boor    joists    set     and! 

rougl 1  Ing  laid $111011 

Brick    work    completed 1000 

Rough    pis   tering   complel  ed  ....     3oo 

Building  completed  and  accepted     300 

TOTAL  ('( (ST,    $2600 

Bond,      limit,     forfeit  ,      |il  1  11        :i  n,i        peel 

Hi  -1  Hon 


Wednesday  November  2  fi,  1913. 

finish    hardware,      gas      fixtures     and 
shades  for  three-story  frame  fiats. 

Owner C.  Herrmann,  63  John,  S.  F. 

Architect  . .  .None. 

C.j  (tractor.  .Pietro  Prasso,  370  Lombard 

San  Francisco. 
Filed  Nov.   19,  '13.     Dated  Nov.  18,  '13. 

Frame  up  and  roof  on $1137  50 

Brown  coated    11137    50 

Completed  and  accepted 1137   50 

Usual    35    days 1137   50 

TOTAL  COST,  $4550  00 
Bond,  $2250.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  90  days.. 
Forfeit,  none.  Plans  and  specifications 
cone. 

NOTE: — Wm.  A.  Newman,  Hewes  Bldg., 
drew   the  plans  for  the  above. 

(4260)  N  BROADWAY  68-9  W  Webster 
W  148-9xN  275.  Metal  furring,  lath- 
ing and  plastering  up  to  1st  floor,  also 
bath  rooms,  all  elevator  and  dumb 
waiters   shafts,   etc.,   for  building. 

Owner Jas.   L   Flood,   Flood  Bldg., 

San    Francisco. 
Architect  ..  .Bliss      &      Faville,      Balboa 
Bldg.,   San  Francisco. 

Supt Mahoney       Bros.,       Crocker 

Bldg.,   San   Francisco. 
Contractor.  .C.     C.     Morehouse,     Sharon 

Bldg.,  San  Francisco. 
Filed  Nov.  20,  '13.     Dated  Nov.  18,  '13. 

On   1st  of  each    month 75% 

Usual  35  days,  25% $2150 

TOTAL  COST,  $S600 
Bond,  Guaranty  bond  in  favor  of  owner 
Sureties,  T.  M.  McLachlan  and  W.  L. 
Petersen.  Limit,  65  days.  Forfeit,  $25. 
Plans    and    specifications    filed. 


(4261)  N  BROADWAY  171-10H  W 
Grant  Ave  W  68-9xN  137-6.  Sheet 
metal,  tin  work,  cornice  and  galvan- 
ized iron  and  iron  work  for  two- 
story  Class  "A"   theatre   building. 

Owner Nellie  Harris. 

Architect. .  .Rousseau   &   Rousseau,   Mo- 
nadnock  Bldg.,  S.  F. 

Contractor.  .Western  Furnace     &     Cor- 
nice Cc     ',  ?JB  Iioward,  S.  T 

Filed!  Nov.  20,  '13.     Dated  Nov  18,  '13. 

Work  installed   $461.25 

Completed    and    accepted 143.75 

Note  payable  6  months  fm  date   625.00 
TOTAL  COST,   $1230.00 

Bond,    $615.     Surety,   Aetna   Accident   & 

Liability  Co.     Limit,  as  soon  as  possible 

Forfeit,  none.     Plans  and  specifications 

filed. 


(4262)  E  FIFTEENTH  AVE  125  N 
California,  Two-story  and  basement 
frame  residence. 

Owner O.  E.  Anderson. 

Architect  ..  .Edward  F.  Helms,  1334 
Church,  San  Francisco. 

Day's   work.  COST,  $6000 


(  1263)      CORE  COR.  CALIFORNIA  A> 
Fifth    Ave.      One-story    frame   office. 

Owner Wm.  Do  Wolf,   1S9  6th  Ave., 

Suit    Francisco. 
\  1  chitect  . .  .None. 

C 1  inter.  .  Edward       F.     Helms,       ;334 

Church,  San  Francisco. 

COST.  $2111111 


(4258)      NO.     8217     TWENTY-FOURTH 
i:i  li  k    bake   1 


(  1259  I      S   John    lgJ-6    E    Mason   E 
60.      All    work    except    grate,    ma 


(4264)  NO.    2700     BROADWAY.       Alter 
stable   into   dwelling. 

Owner Dr.   Florence   Ward,   Prem. 

\i  1  inteet  .  .  .None 

Contractor.  .R,    L.    Turner,    3137    Peralta 
Ave,   Oakland. 

COST,   $3000 

(4265)  SW    PRECITA     AND     FOLSOM. 
Three-story      and      basement      frame 

1  ore  and  flats. 


'    '      WALT'    ^AfcDLN- 


ITALIAN  VILLA  FOR  MARY  GARDEN 

Near  Hollywood,  Cal. 


J.  Martyn  Haenke,  Architect 
Los  Angeles 
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ARMIGO  UNION  HIGH  SCHOOL 
Fairfield,    Cal. 


Henry  C.  Smith,  Architect 
San  Francisco 
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Owner John      Eliasen,      033      Shot- 
well,  San  Francisco. 

Architect  . .  .None. 

Contractor.  .Olof  Johnson  &  Car]  Olson. 
55  Van  Buren,  S.  F. 

COST,  $5000 


(4266)     S   MINNA   122   E   Second.   Erect 
brick    fire   wall. 

Owner Hibernia   Savings-     &     Loan 

Society. 
Architect  . .  .None. 

Contractor.  .J.     Hjul,      Merc)  Kx- 

ehange  Bldg.,  S.   F. 

COS!      | 


(4267)     S   DAY     205    W    Castro.        Ome- 
story  and  basement  frame  dwlg. 

Owner A.   W.  Spelt.  539   Day,  S.   F. 

Architect  .  .  .None. 

1  lay's   work.  Ci  1ST,    $1000 


(426S)  NO.  US  COMMONWEALTH  AVE 
Minor  repairs  to  dwelling  and  add 
concrete  foundation. 

Owner G.  O.  Hoadley,  Premises. 

Architect  .  .  .None. 

Contractor.  .F.    F.      Ralston,    132     Com- 
monwealth  Ave     S.  F. 

Ci  1ST,   $550 


,.,  t 


(4269)      NO.    2661    BROADWA1 
porch. 

Owner F.   W.    Bradley,  Premises. 

Architect  ...Plans  by  Contractor. 
Contractor.  .P.  J.  Cole,  110  Jessie.  S.  F. 
COST,  $ 


(4270)      SE     ARMY     AND     KENTUCKY 
One-story    frame   office. 

Owner American        Jasolene        Co., 

Kohl  Bldg.,  S.  F. 
Architect  . .  .None. 
Day's   work.  COST,    $400 


(4271)      NOS.         239-265         GUERRERO. 
One-story  frame  shed. 

Owner Western      States   Adv.      Co., 

336  Valencia,  S.  F. 
Arcihtect  . .  .None. 

Contractor.  .H.    Williams,    1012    Buchan- 
an,   San    Francisco. 

COST,  $400 


(4272)      E    FORESTER    100    N    Melrose. 
One-story   and   basement    frame   dwlg. 

Owner E.       Ernst.       137       (Jenesee, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  -T.  $400 


(4273)      N    GREENWICH     Ins     \V    Scott 

Erect   retaining  wall. 
Owner A.  Stiavette,   1946   I 

San  Francisco. 
Architect  ...Paul      F.    De    Martini,      451 

Columbus   Avi   .    S    F. 
Day's   work.  COST,  $400 


(  127  1)      NO.     4Hs    TENTH.       Re         I      lire 
damages. 

Owner Mrs.    Barry. 

Architect  . .    Noni 
I  ton)  i  actor.  .  R.   A.   Chisholn 
San   Francisco. 

COST.    $lnii 


(4275)      W    VAN    NESS    AVE    60    S    Turk 
S    82xW    1H9-9.  All    work      except 

elevator    for   one-stmy  and    basement 
brick  automobile  store. 

('ivner rhas     D.    Fai 

V;ui    • 
A  chitect  .  .  .Ralph    W.    Hart,    Humboldt 

S.   F. 
Contractor.  .Collman      &    Collman,    lio 

i         .,    San    Francisco. 
Filed  Nov.   21,  '13.     Dated  Nov.   IS,  '13. 


BtJlLDlNG  AND  INDUSTRIAL  NEWS 

Completion    of    grading $  900 

On    completion    of    setting    of    1st 

floor   joists    1200 

Completion    of    roof   sheathing..    1525 

Completed     2000 

Usual    35    days 

TOTAL  COST.  $T600 
Bond,  $3750.  Surety.  National  Surety 
Co.  Limit,  75  days.  Forfeit.  $1"  Plans 
and    specifications    filed. 


(4276)  SE  PINE  AND  LEAVEN- 
worth  E  37-6xS  S7-6.  Uufinished 
galvanized  iron,  ornamental  cor- 
nice, ornamental  bay  window  work 
and  all  other  sheet  metal  work  ami 
all  patent  flues  for  four-story  and 
basement  brick  apartment  and  store 
building. 

Owner Theodore    E.    Rulfs. 

Architect  ...Rousseau  &  Rousseau,   Mo- 
nadnock    Bldg.,   S.    F. 

Contractor.  .Forderer     Cornice      Works, 
269  Potrero  Ave..  S.   F. 

Filed  Nov.  21,  '13.     Dated  Nov.  21,  '13. 
Bay   window   and   cornice   com- 
pleted      $1087.50 

Completed    and    accepted 10S7.50 

Usual    35    days 725.00 

TOTAL  COST.  $2900.00 

Bond,    $1450.       Surety,    National    Surety 

Co.     Limit,   none.     Forfeit,   none.  Plans 

and    specifications,    none. 


i  1277  1  N  POST  75  —  Baker  N  lOOxW 
25.  All  work  except  plumbing  for  a 
one-story  and  basement  frame  resi- 
dence. 

Owner Herman    Lichtenberger.1443 

Broderick,    San    Francisco. 
Architect  ..  .Norman      R.       Coulter,      46 

Kearny.    San    Francisco. 
Contractor.  .Munster    &  Bornholdt,    1530 

Broderick,    S.    F. 
Filed  Nov.   21,  '13.     Dated  Oct.   28,  '13. 

Frame  up  and  roof  on $1200 

Completed   and   accepted 930 

Usual   35   days 720 

TOTAL  COST,  $2850 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

E   LEAVENWORTH  87   N   Post. 
Underpinning. 

owner Oden   Co..  Monadnock   Bldg. 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .J.    Pasqualetti.    7S5    Market, 
San    Francisco. 

COST,    $750 


(4279)  NOS.  951-957  BRANNAN.  Add 
to  warehouse,  concrete  foundation 
and    floor. 

Owner Maris   Hardwood   Co.,   Prem 

Architect  .  .  .S.   H.    Ford. 
Contractor. .C      Texdahl,     3035     Hearst 
Bldg.,    San    Francisco. 

COST,   $1200 


(4280)      REAR   NO.    85    CLARA.      Annex 
two-story    drying    and    sleeping    room 
!o    laundry. 
Owner M.    Levy    &    Bros.,    50   San- 
some,   San   Francisco. 
Architect  ...Wright      &     Rushforth.   .".71 
i  ala,    San    Francisco. 
Hay's    work.  COST.    $700 


(4281)      NO     1809    POST.      Add    to    bulld- 
md   tar  and  gravel   roof. 

Owner T,  Tamura,  Premises. 

Architect  .  .  .None. 

Contractor.. C,    Kommotos,    1010   Stock- 
ton, San   Fr 1 1 

COST.    $100 


S  CLEMENT  100  E  16th  Ave. 
New  front  and  add  three  rooms  and 
bath. 
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owner Mrs.    A.    M.    Smith.    115    11th 

Ave.,    San    Francisco. 

Architect  ..  .Phillip    Schwerdt      &      Co., 
968  Phelan  Bldg.,  S.  F. 

Contractor.  .Bower  &  Fann,   110  Jersey, 
San    Francisco. 

COST,    $1000 


(4283)      NOS.    726-780    MISSION.      Minor 

repairs   to  store. 
owner S.    G.      Buckbee,    27      Mont- 
gomery,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .Peter      Swenson,    230      Te- 
hama,  San   Francisco. 

COST,    (450 


NO.     762     VALENCIA.       Install 
brick  oven. 

Owner Geo.   W.  Johnson.   Premises 

ect  . .  .None. 
<  Contractor.  .  BanJc-'Mendeleon     Cfe.,     9:iT 
Monadnock   Bldg.,  S.   F. 

COST,    $4.',0 


(4285)      NOS.    518-520    SUTTER.    Under- 
pin  wall. 

Owner Dr.   H.   L.   Wagner,  Prem. 

ect  ...Albert  Farr,   68  Post,   S.   F. 
tor.. James   S.   Fennell,    180  Jes- 
sie, San  Francisco. 

COST,    $800 


(42S6)      W  JULES  205  N  Grafton.     One- 
story  and  basement  frame  dwlg. 

owner Henry    Butterfield,    59    Mlr- 

amar   Ave.,   San   Francisco. 
Architect  . .  .None. 

Contractor.  .W.    H.  Grahn,   2840   Bryant, 
San    Francisco. 

COST,    $1500 


(4287)      S  CURTIS  175  SE  Rolph.     Two- 
story  and   basement   frame  dwelling. 

Owner U.  S.  Bldg.,  Realty  &  In- 
vestment Society,  I  Rosen- 
krans,  Presldene,  Crocker 
Bldg.,    San    Francisco. 

Architect  . .  .None. 

Contractor.  .Allen  Bros.,  4525  Mission, 
San    Francisco. 

COST,    $1900 


E  EIGHTH   150  S  Folsom.     Two 
story  brick   residence  and  work  shop. 

owner Louis   Galtie,   339   8th,   S.   F. 

Architect  ..  .J.      Roustan.    347       Lincoln 

Way,   San    Francisco. 
Contractor.  .J.    Collin.    1524    Hyde.    S.    F. 
COST,    $2000 


(4289)  E  POLK  S7-6  N  Lombard;  Nos. 
2728  2730  2740  Polk.  All 
work  except  marble,  terrazzo  steps 
and  basement  coping  for  alterations 
and  additions  to  residence  and  cot- 
tages. 

Owner Daniel       J.       O'Neill,       2740 

Lombard,    San    Francisco. 
Designer  ..  .Paul     F.     De     Martini.     451 

Columbus    Ave.,    S.    F. 
Contractor.  .N.    H.    Pearson,    2737    22nd. 
San   Francisco. 
Nov.  22.  '13.     Dated  Nov.  19.  '13. 
Buildings   raised  and   underplned  .$530 

Completed    and   accepted 275 

Usual     35     days 276 

TOTAL   COST.    $110(1 
J       i      Sureties.  Fred  Pearson  and 
Alfred   North.     Limit,  30  days.     Forfeit, 
none.      Plans   and    specifications    filed. 


S    I'RECITA    AVE    .v    FLORIDA 

SW    25zSB    80.      All    work    for    three- 
story    frame   store   and    Hats 

Owner Jno.    and    Bergette    Eliasen. 

Architect  . .  .None. 

tor.Olaf    M.    Johnson    and    Carl 
i  llson, 
Filed  Nov.  22,  '13.     Dated  Nov.  6.  '13. 
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Frame    up    $1275 

Blown    coated     1275 

Completed   and   accepted 1275 

Usual    35    days 1375 

TOTAL,  COST.  $5200 
Bond.  $2600.  Sureties.  H.  A.  Norman 
and  E.  Peterson.  Limit.  1 lays.  For- 
feit,   $5.      Plans   and   specifications    filed. 

(4291)      N   GREEN    116-3%    W    Jones    W 
4TxN       120.  Excavation.       grading, 

forms,  concrete  work.  etc..  for  two- 
story  and  basement  and  attic  frame 
residence. 

Owner John    McGaw,    Mills    Bldg., 

San  Francisco. 
Architect  ...Oscar  Haupt,  Phelan  Bldg., 

San    Francisco. 
Contractor.. C.    C.    W.    Haun,    313    28th, 

San  Francisco. 
Filed  Nov.  22.  '13.     Dated  Nov.  21,  '13. 
On  commencement   of  concrete. $814. 50 

Usual    35    days 271.50 

TOTAL  COST.  $10S6.00 
Bond,  none.  Limit.  20  days  after  Nov. 
2."..  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


RELEASE    OF    CLAIM. 


i-  a  n . 


,   1913 — N  FULTON  near  Stan- 
Louis  Heipner   to  J   S  Guerin 


FKES        COLLECTED        DIKING        THE 
MONTH      OF      OCTOBER    BV      THE 
HI  READ    OF    BVILDING    IN- 
SPECTION. 


Fees  collected  during  the  month  of 
October  in  the  Bureau  of  Building  In- 
spection of  the  Board  of  Public  Works 
amounted  to  $184S.40.  Fees  collected 
by  the  same  Bureau  in  Octobtr,  1912, 
amounted  to  $2618.40. 


NOTICE       OF       NON-RESPONSIBILITY. 


Nov.  18  ,1913— W  STOCKTON  6S-9  S 
Vallejo  S  44xW  137-6.  Delia  L 
Walsh  as  to  improvements  on 
leased   property 


NOTICE      OF      NON-RF.SI-ONSIBILITV. 


Nov.      la.      1913— E     TWENTY-FIFTH 
Ave    135    S    Ulloa    S    30xE    120.      Park- 
side    Realty   Co   of   S.    F.    as    to   im- 
provements   on    leased    property.... 
Nov.   19  ,1913— S  JOHN   1 S3-6  E  Mason 
Pietro  Prasso  as  to  im- 
provements  on   leased   property.... 


COMPLETION  NOTICES 


San   Francisco. 

.     1913— SW     TWENTY-FIRST 
and    Harrison.      Ford    Motor    Co    by 
■  n  Fireproof  Co  to  B  F  Wood- 
all Oct.    29,    1913 

ALIFORNIA  77-6 
W  Front  «0-8%xN  127-6.  The  Hind 
Estate  Co  to  Butcher  &  Hadley, 
Nov    4:   II   I.Petersen Nov.   1,  1913 

Nov.  8,  1913—  S  TWENTY-FOURTH 
30  E  Bry<int  —  35  S  80  W  35  N  80. 
.1  A  Rippe  to  Thos  F  Mitchell  &  Son 
Oct.    27,    1913 

Nov.     8.     1913— S     TWENTY-FOURTH 
.    ;;■  : ;,  r:t    V.   35xS  SO.     .1   A   Rippe 
to  Jacob  F  Nielsen Nov     1.    1913 

Nov.  8.  1913— NK  BUSH  fi  '1HANT 
Ave  E  60xN  77-0.  Loui:-  Friedman 
t„   w                                      i    !.■  'i   and 

('    Molalli Nov.   6,   1913 

Nov.  8.  1913  — W  JONES  43  N  OFar- 
rell   N   27-6    W   80  S  5-6   E   5  S   22   E 


BUILDING   AND    INDUSTRIAL   NEWS 

75       S    A    Haas    to    11    Kogers.    Lacey 

Bros,   J    Ste,  r  and    W    L  Bury 

Nov.    4,    1913 

Nov.  10,  1913— NW  JACKSON  AND 
Drumm  N  60xW  60.  Thos  W  Butcher 
to  Jno  M  and  Antone  Lettich  (as 
Lettich    Bros) Nov.    8,    1913 

Nov.  10,  1913— E  TWENTY-THIRD 
Ave  125  N  California  N  25x120. 
Margaret  and  George  Mountford  to 
whom  it  may  concern. ..  .Oct.  30,  1913 

Nov.  10,  1913— ON  CALIFORNIA  ST. 
side  of  Blk  bounded  by  California, 
Sacramento,  Jones  and  Taylor  Sts. 
Grace  Cathedral  Cpn  to  John  G 
Sutton    Co No".    10,    1913 

Nov.  10,  1913 — E  THIRTEENTH  AVE 
250  S  Irving  S  25xE  120.  Florence 
and  Serena  McCarthy  to  whom  it 
may  concern Nov.   10,   1913 

Nov.  10,  1913— SE  TAYLOR  AND 
Geary  E  87-6xS  137-6.  Clift  Est 
Co  by  P  J  Walker,  Agts  to  Francis 
Dykes  and  Forsyth  Wickes,  re- 
ceivers Milliken   Bros.... Nov.   7,   1913 

Nov.  10,  1913 — NW  POST  &  MONT- 
gomery.  The  First  Federal  Trust 
Co  to  Stanquist  &  Forbes.. Nov.  7,  '13 

Nov.  10,  1913— SW  SECOND  100  NW 
Townsend  NW  50xSW  160.  Moore 
Invst  Co  to  Farrell  &  Reed. Nov.  8,  '13 

Nov.  10,  1913— E  TWENTY-NINTH 
Ave  200  S  Geary  S  25xE  120.  Adele 
Thias  to  James  Tarbett  and  Fred 
Knott Oct.     30,     1913 

Nov.  10,  1913— S  JACKSON  106  W 
Polk  W  35xS  127-8V4-  Susan  A 
Welch  to  J  D  Bell Nov.  7,  1913 

Nov.  li,  1913— ne  McAllister  and 

Devisadero  N  25xE  100.  Tbeodor 
Dierks  to  M  Cohen,  Nov.  6;  Henry 
Ernst  &  Son,  Nov.  6;  W  O  Peterson 
Nov.    6,    1913 

Nov.  11,  1913 — E  THIRTEENTH  AVE 
125  N  Kirkham  N  25xE  120.  John 
Bjorkman  and  Oscar  Swanson  to 
whom   it   may  concern.  .Aug.   18,   1913 

Nov.  11,  1913— E  STOCKTON  50  S 
Sutter  E  SOxS  40-S%.  Sierra  In- 
vestment Co  to  Butte  Eng  &  Elec 
Co Nov.     11     ,1913 

Nov.  ii,  1913— ne  McAllister  and 

Devisadero  N  25  —  S  25  W  100. 
Theoilor  Dierks  to  Hetty  Bros.... 
Nov.    6.    1913 

Nov.  11,  1913— N  BROADWAY  183-4 
E  Larkin  E  91-8xN  137-6.  Chas  J 
U  Koenig  to  whim  it  may  concern 
Nov.    11,    1913 

Nov  11,  1913— S  BUSH  137-6  W  Powell 
S  137-6xW  46.  W  J  O'Brien  to 
Robert  Dewar  &  Son,  Joseph  Her- 
ger,  M  Terranova  &  Co,  Globe  Elec 
Works,  Victor  Eng  Co,  Otis  Elev 
Co,  Guilfoy  Cornice  Works,  Mar- 
shall &  Stearns  &  Co,  P  F  Hend- 
ricks and  Pacific  Structural  Iron 
Works Nov.     11,     1913 

Nov.  11.  1913— CALIFORNIA  STREET 
side  of  Blk  bded  by  Jones,  Cali- 
fornia, Sacramento  and  Taylor. 
Grace  Cathedral  Corporation  to 
Taylor  &  Goericke Nov.   1,   1913 

Nov.  12,  1913— W  FIFTEENTH  AVE 
225  S  Anza  S  25xW  137-6.  Robert 
R  Sherman  to  Oscar  W  Thunberg.. 
Nov.    2,    1913 

Nov  12,  1913— S  JERSEY  114  E 
Church  S  114xE  25-6.  E  P  and 
Emma  Norman  to  J  T  Mclnnls.... 
Sept.   1,   1913 

Nov.  13  ,1!U3— SW  HARRISON  AND 
21st  W  125xS  425.  The  Ford  Motor 
l"o  to  Clinton  Flrc-prooflriK  Co.  .  .  . 
Oct.    17.    1913 

Nov  13,  1913 — W  ORD  (Clara  Ave) 
896   N    18th    N   28xW    136.      N  J   Llnd 


Wednesday  November 26,  mi,? 

to    whom   it   may  concern.  Nov.    I,   1913 

Nov.  13,  1913— W  THIRTY-FIFTH 
Ave   275   S   Cabrillo   25x120.   Thos   J 

Connolly    to    Segurson    Bros 

Nov.    12,    1913 

Nov.  13,  1913— E  SAN  GABRIEL  AVE 
75  S  Capistrano  Ave;  Lot  4  Blk  "B" 
Mission  Terrace.  M  E  Nilsson  to 
N    F   Nilsson Nov.    11,   1913 

Nov.  12,  1913— NW  CALIFORNIA  & 
Sansome  W  87-6  N  124-1  E  87-6  — 
124-1.  Bank  of  California  National 
Ass'n  to  Mahoney  Bros.. Oct.   25,   1913 

Nov.  14,  1913 — NW  TAYLOR  &  POST 
W  60xN  30.  B  Hersch  and  B 
Heskins  to  Brode  Iron  Wrorks.... 
Nov.    5,    1913 

Nov.  14,  1913— W  COLE  50-9%  N  Car- 
mel  N  25-lxW  100.  Charles  A  and 
Anna  A  Sandegren  to  Parkside 
Home  Bldg  Co Nov.   11,  1913 

Nov.  14,  1913— NW  BUSH  AND  SAN- 
some  N  137-6xW  67-6.  Standard  Oil 
Co  to  New  York  Belting  &  Packing 
Co Nov.    8,    1913 

Nov.  14,  1913— SE  TAYLOR  AND 
Geary  E  87-6xS  137-6.  Clift  Estate 
Co  to  Sibley  Grading  &  Teaming 
Co Nov.    13,    1913 

Nov.  14,  1913— W  WOODLAND  AVE 
425  S  Paranssus  25x80;  Lot  44  Blk 
"D,"  Sunset  Heights.  F  S  and 
Florence  B  Sexton  to  P  Hansen.. 
Nov.    10,    1913 

Nov.  14,  1913— SE  TWENTY-SECONU 
and  Bartlett  S  80xE  125.  John  G 
Klumpke  to  Monson  Bros.. Nov.  8,  '13 

Nov.  14,  1913— N  ELLIS  97-6  W  Ma- 
son W  40xN  60.  Charles  C  Judson 
Co    to    Mortenson    Constr    Co 

Nov.    6,    1913 

Nov.  15,  1913— S  GEARY  137-6  E  Ma- 
son E  37-6xS  137-6.  Stewart  Estate 
Co  to  Niel  McLean Nov.  12,  1913 

-Nov.  17,  1913— SIXTEENTH  AND 
Illinois.  Associated  Oil  Co  to  Foster 
Vogt    Co Nov.    17,    1913 

Nov.   i7,  1913— n  McAllister  30-1 

N  Gough  W  34-llxN  100.  Marks 
Bros  to  Frank  W  Whitney  and  W 
T  Davies  (as  Whitney  &  Davies).. 
Nov.  11,  1913 

Nov.  17,  1913 — N  NEY  150  W  Congdon 
W  25xN  110.  Thomas  McCormick 
to  whom  it  may  concern. Nov.  17,  1913 

Nov.  17,  1913 — NW  Drumm  &  Jackson 
W  100  N  60  W  37-6  S  60  E  37-6. 
Mrs  R  J  Snyder  to  J  S  Hannah.... 
Nov.    10,    1913 

Nov.  17  ,1913— SE  PINE  AND  LEAV- 
enworth    E    37-6xS    87-6.       Theo    E 

Rulfs    to    Gilbertsen    &    John 

Nov.    17,    1913 

Nov.  17,  1913— NINTH  AVE  NOS.  734- 
736.  J  Harold  Johnson  to  whom  It 
may    concern Completed    

Nov.  18  ,1913— W  DELANO  AVE  150 
S  San  Juan  Ave  25x125.  Wm  and 
Francis  Smith  to  whom  it  may  con- 
cern  Nov.     18,     1913 

Nov.  18,  1913— SE  SIXTH  &  MINNA 
E  100  S  75  W  25  N  50  W  75  N  25. 
I.ange  Invst  Co  to  Camp  &  Carillon, 
Cameron  &  DIsston,  National  Elec 
Co,  L  J  Neal  and  The  Turner  Co. . . . 
Nov.    15,    1913 

Nov.  18,  1913— S  SUTTER  164-6  E 
Taylor  W  60-9  S  137-6  W  60-9  N 
137-6.  W  F  Perkins  and  H  O  Trow- 
bridge  to  Alexander  Coleman 

Nov.    6.    1913 

Nov.  18,  1913— S  SUTTER  164-6  E 
Taylor    E   60-9xS    137-6.      W    F   Per- 

.kins  and  H  O  Trowbridge  to  Chas  H 
Hock Oct.   22,    1913 

Nov.    18,    1913— NE    MONTGOMERY    & 


Wednesday  Nk>vemJber26 

California  E  67-6  N  114-3%  \V  1S-6 
N  0-10%   W  69  S  115-254.     o  F  Kohl 

to  Butcher  &  Hadley Nov.   11,  1913 

Nov.  IS,  1913— NW  NATOMA  95  XE 
Second  N'W  and  parallel  with  Sec- 
ond 75  NE  20-5%  SE  75  SW  10-5% 
to  beg.  Thos  Ford  by  Welsh  & 
Carey  to  Mulcahy  Bros.. Nov.  13,  1913 
Nov.  IS,  1913— X  NINETEENTH  105  E 
Guerrero  E  60-SxN  80.  Dairy  De- 
livery  Co   to  Lewis  A   Hi.  ks  Co 

Nov.  11,  1913 

Nov.   IS,   1913— X  SIXTEENTH  i: 

Castro  N  30  \V  :-.;  x  ■ .-,  e  j  X  10  E 
25  S  55  th  19-6  to  beg.  Lucy  Hig- 
ginbotham  to  Jno  >  11  1913 

Nov.  19,  1913— SW  CALIFORNIA  & 
Van  Ness  Ave  —  60  th  at  right 
angles  134  th  at  r  a  60  to  pt  of  S 
California  —  134  to  beg.  Albert 
Abrams  to  The  Northern  Constr  Co 

No\       14,     1913 

Nov.  19,  1913— NW  JACKSON  AND 
Drumm  X  SOxW  60.  Tlimins  W 
Butcher    to    Xational    Elec   Co.    Nov. 

18;    Sartorius    Co Nov.    18,    1913 

Nov.  19,  1913— S  NINTH  &  HARRISON 
s\V    lOOxSE   75.     Richard    1    Wlielan 

to  Clark   &  Ludwig Nov,    19,   1913 

Nov.  19.  1913— S  PAUL  AVE  50  SE 
Crane  SE  25xSW  100.  Leonie  Miro 
to   Michele   Ortorero.  . .    X  .  \.    1913 

Nov.  IS,  1913— S  UNION  111-1  E  Grant 
Ave  E  22-6xS  6S-9.  Antonio  Quar- 
anta   to   L  Dioguardi   and   A  Sasso. 

Nov     IS,    1913 

it    may   concern Nov.    15,    1913 

Nov.  19,  1913— S  NORTH  POINT  112-6 
E    Polk    25x137.      Konrad    Yung    to 

B  Kessler    Sept    19,   1913 

Nov.  19,  1913— NW  TWEXTY-7TH  & 
Castro  31-6x100.  Andrew  D  Busch 
to  Xew  Era  Bldg  Co,  Inc. Nov.  12,  1913 
Nov.  19.  1913— E  2.LASOX  127-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W   60   th   77-6.      Wm   F   Wilson   Est 

to  Ira  W  Coburn X'ov.   19.   1913 

Nov.  21.  1913— W  GRANT  AVE  iDu- 
pont)  97-6  S  Greenwich  S  20x  W  60. 
Giovanni    and    Angelo    Gotelli       to 

Louis  A  Devencenzi Nov.   21,   1913 

Nov.  20,  1913 — N  CALIFORXIA  77-6 
W  Front  W  60-8%xN  127-6.  The 
Hind  Estate  Co  to  T  W  McClenahan 

&  Co Nov.   IS,  1913 

Nov.  20  ,1913— SE  BATTERY  AXD 
Halleck    S    34-6xE       77->;  Isaack 

Kohn  to  Chas  H  Hock.  .  .Nov.  IS.  1913 
Nov.  20,  1913— SW  GOLDEN  GATE 
Ave  and  Taylor  W  152-0  E  54-1V4  m 
or  1  SE  46-5%  m  or  I  XE  US-554  N 
1-6%  m  or  1.  San  Christina  Inv  Co, 
54;  Claus  A  and  Rudolph  Spreckels, 
Trs.  1-6;  Claus  A  Spreckels.  1-6; 
Rudolph      Spreckels,      1-6    to      Otis 

Elevator   Co    Nov.    14.    1913 

Nov  20,  1913— W  NAPLES  a  I  RANCH 
Ave  SW  50xXW  100  ptn  BIk  43 
Excl    Hd.      Wm    S    Dlmer    to    T    H 

Parry Nov.     L9,     1913 

Nov.  80,  1913— W  FIFTH  AVE  125  N 
Balboa      N    25xW     120.        Albertine 

Lafahreque     to     O     B    Arthur 

Nov.     19,     1913 

Nov.  20  ,1913— E  JASPER  n.ACE 
113-9    S    Union    23-9\-  8-9.      I'    Ratto 

to    —   Ferreccio Nov.    19.    1913 

Nov.  20  ,1913— SE  CALIFORNIA  AND 
Gough  E  72-6.xS  100.  Sylvaln 
Schnaittacher  to  Spencer  Plumb- 
ing  Co Nov.    19,    1913 

80,  1913— SE  EDINBURGH  225 
SW  Brazil  Avi  3W  25xSE  100  Lot 
12  Julius  L  Franklin's  Sub  Blk  46 
Excl    Hd    Assn.      Ambrose    B    Frank 

to   whom   it   may   concern 

Nov.     17,     1913 

Nov.  21,  1913— N  BALBOA  32-6  W 
20th  Ave  25x100.     Emile  and  Laura 
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M   Iiahl   to  E  Dahl Nov. 

Nov.  21,  1913— N  NINETEENTH  '.75  E 
Sanchez.      Linda    E    Herb    to    whom 

Nov.  21,  1913— XE  WASHINGTON  & 
Octavia  E  137-6  N  127-854  W 
127-Si4  S  127-sV  A  B  Spreckels 
to  Wm  F  Wilson  Co.... Sept.   19,   1913 

Nov.  21,  1913— E  CLAYTON  ::...  X 
Ashbury  N  25xE  70.  Kary  Vngve 
to  whom  it  may  concern 

NOW.  21,  1913— E  SEVENTEENTH 
Ave  200  S  Lake  S  25xE  120.  John 
Johnson  to  whom  it  may  concern.. 
Nov.    20.    1913 

No\  21,  1913— NW  O'FARRELL  AND 
Stockton  X  137-6xW  137-6.  D 
Samuels  Co  to  E  T  Leiter  &  Sons 
Nov.   19.  1913 

.Nov.    21,    1913 — S    JACKSOX    1S7-6    W 
Jacobs  to  Monson  Bros..  X'ov.   21.   1912 
Jacobs  to  Monson   Bris.X'ov    21,    1913 

Nov  21  ,1913 — SE  HOWARD  100  XW 
Eighth  SE  S5  SW  100  XW  85  N"E  100. 
Richard  I  Whalen  by  Thos  J   \\ 

Agt.,  to  The  Peterson  Oven  Co 

Nov.  2 


LIENS  FILED 


San   Francisco. 


Xov.  1,  1913— SE  PIXE  &  i'OWELL 
E  6S-6xS  60.  John  M  Boscus  and 
Peter  J  Boscus  (as  Boscus  Bros)  vs 
John   H   Bohlig  and  Geo   H  Stoffels 

$2417 

Xov.  3,  1913— W  SEVENTH  AVE  175 
X  Irving  N  lOOxW  120.     W  P  Fuller 

&  Co  vs  E  B  Hallett $552.20 

Nov.  5,  1913— SW  SANCHEZ  AXD 
Elizabeth  25  on  Sanchez  and  101-9 
on  Elizabeth.  J  B  Ayres  vs  Martha 
Anderson   and   A   W    Burnett    as    lA 

W    Burnett    &    Co) $146.35 

Xov.  5,  1913— E  LARKIX  S7-6  N 
Broadway  X  25xE  137-6.  The  Gas 
Appliance  Sales  Co.  of  America  vs 
A   D   Van    Dorn $40 

Xov.  6,  1913— NE  CALIFORXIA  AND 
Van  Ness  Ave  N  142-2%  E  137-«  S 
4-S%  W  37-6  S  137-6.  City  Supply 
Co  cpn  vs  Chas  Peterson  and  Geo 
P  Rupp  as  (Peterson,  Rupp  &  Co), 
H  C  Pendleton,  W  F  Cordes,  Brad- 
bury Estate  Invst  Co  and  Royal 
Invst  Co    

Xov.  7.  1913 — SW  HYDE  &  BROAD- 
way  W  62-6xS  77-6.  James  J 
Roche  vs  Margaret  Slavin  Keefe 
and    Mary    Slavin    $150 

Nov.  7.  1913— XW  POST  AND  VAN 
Ness  Ave  N  120xW  159.  Taylor  & 
Co  vs  Linlgren  Cr  and  The  Hecht 
Invst     Co $1155.50 

Nov  ,S,  1913— S  EIGHTEENTH  110  E 
Dolores  E  2S  S  112  WT  S  S  45  W 
20  N  157.  American  Paint  &  Dry- 
Color  Co  vs  Theresa  D  Murphy. 
Frank  Ennis  and  John  H  McGivern, 
Loretta  Dwyer,  E  M  Hofmann  and 
Sam   Newman   and   M   A   Blair.  .$28.06 

Nov.  12,  1913— SE  BAKER  AXD  FIL- 
bert  S  25xE  100.  Johann  Dlckmann 
vs  Jane  L  Thos  F,  Jno  A,  Geo  E. 
Charlotte  W,  Margaret,  John  and 
P  J  Gavin.  Adm  Est  Jno  H  Dwyer, 
dec'd     

Nov.  13,  1913— S  CARL  155  E  Willard 
E  25xS  137-6.  J  M  Enyeart  vs 
Alexander  and  Nellie  Bond  and  Wm 
Kingsbury     $80 

Nov  13  ,1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  American  Paint 
&  Dry  Color  Co  vs  Louis  Friedman, 
Win  Van  Herrick  and  M  Mushkln 
&     Co $39.87 

Nov.  13.  1913J — SE  PINE  &  POWELL 
E    6S-6xS    60.        Donald    Mowat      vs 


I    II  Bohlig  and   Geo   II  Stoffels 

$4010.13 

I.     1913— W     FILLMORE     40     S 

-      SOxW     SO.        Woods     & 

Huddert,   $32S.!j9;   Dempsey  Lumber 

Co,      $161.48    vs      California      Steel 

Monolithic   Co,    V    D    Virgilio   &    Co 

(co-partnership)    and   John   Hession 

!.    1913— SE    PINE    &    POWELL 

■;xS   60.   Petersen-James  Co  vs 

John    H    Bohlig      and    George       H 

•  Is     $250 

(Correction    in    date    of    Aline.) 

1,   1913- -S  EIGHTEENTH  3 10  E 
.  -    1 :    28    S    112    w    8    S    18    W 
\     157.      American    Paint    &    Dry- 
Co     vs     Theresa     D     Murphy, 
Frank  Ennis  and  John  il  McGivern, 
Sam    Newman   and    M    A    Blair.  .$2S. 06 
Xov.     15,    1913 — S    "H"    57-6     1  57.6)    E 
ISth  Ave  E  50xS  100.     Loop  Lumber 
Co   vs   T   Roy      Murray   and     Eliza 

Baum     $258.86 

Nov.    17,    1913— N    TWENTY-EIGHTH 
Noe  W   2SxN  114.     Geo  Ryan 
ts   and   Marie   Andersen.  .  $432.69 
5,   1913— SE  BUSH  &  CHELSEA 
Place   E   39-6xS   S2-6.      O   F  Larsen, 
$112;      Michael      Kiernan.      $849.40; 
Frank    Coghlan,    $52.50    vs    M    Kier- 
nan. T  J  Crowley  and  H  P  Stolten- 
berg    

Nov.    17    ,1913— N    TWENTY-EIGHTH 

W    Noe    W    25xN    114.        George 

Ryan   vs   Chas  and   Marie   Andersen 

$297. S5 

Nov.  IS,  1913— SE  PIXE  &  l.EAVEX- 
worth  E  37-6xS  87-6.  The  Berger 
Mfg  Co  of  California  vs  L  Heipner 

T    E    Rulfs $590.45 

Xov.  18,  1913 — XE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  The  Berger  Mfg 
Co  of  California  vs  Louis  Friedman 

Wm    Van    Herrick 1262.48 

Xo\     19,  1913— S  EIGHTEENTH  110  E 

E   Dolores  E   2S   S  112    W   S   S   15    W 

X    157.      Hart   Wood   Lumber   Co 

vs     Thetesa       D     Murphy,       Frank 

Ennis,    Jno    H    McGivern    and    T    J 

Cline     $49.50 

.  1913— LOTS  31  AND  32  BLK  4 

'astro   Street  Add'n.     G   Gambarini, 

$24;    William    Baldwin.     $175;    F    E 

I    E    Page   (Page  &  Co),   $66.20 

vs  A  S  Crawford  and   W   B  White.. 

Xov.    JO    ,1913— NE    BUSH    &    GRANT 

Ave  E  60xN  7 7 - 1 ; .      United  Materials 

I    3.35;    Port    Costa    Brick    Wks. 

J13S.50   vs   Leopold  Mollath   &  Con- 

l'dl.uh    and    Louis    Friedman.. 

L913      s\\      POWELL     AXD 

:.\a>      \Y     LOOxS    93-6.  J     H 

Kruse    vs    Jacob    Surface,    C    A   Jef- 

unl    T    loncona $5S.G5 

191J      U    FORTY-THIRD  AV 
N    Judah    X      25xW    120.        The 
ter  City   Lumber  Co  vs  August 
-    or  Gustave  Forness.  .$128.80 


:  \<  inti'iiit  \tio\s. 


Sanitafone   Co.      Capital    Stock.    $9000; 

subscribed    $90"0;    share.    $1     each.      DI- 

U      -  slngrer,     II.     Schless- 

R    1:    Levi,  1500  shares  eai 

Maestrettl,    (600    shares.      Place    of 

business,   San   Francisco. 

Capital 
subscribed,     $300   si   ires,     $100 
each.       Directors — F.     \l.     EatO!       E.    F. 
1:    11    Countryman, 
Place  "f  business    S    n 

Supply    Co.        Capital 

.  k.   $6000;   subscribed   $15:   shares   $5 

Directors! — J.    II     Morris,    W.    C. 

Mikullch.    E.    M.    Wiley.    1     share    each. 

Place    of    business,    San    Francisco. 


OAKLAND   AND  ALAMEDA 


RESIDENCE   —   2     story     and      base, 

frame.    $4. I.      Berkelej  .  eda    Co., 

Cal.      Architect.    Leonard    H.    Ford,    2136 
street.    Berk  .    John 

G.   Weir.      The   dwelling:  will    lie   erected 
in    the    Claremont    Tract    and    I 

•d    to    contain    eight    1 ms,    bath 

and  sleeping  porch.  Interior  will  be 
finished  in  pine  and  redwood  with  some 
hardwood  veneer.  Oak  floors  will  he 
used  in  the  principal  rooms.  Open  Are 
places  will  I  e  used  in  the  living  room 
and  library.  Mantels  will  be  of  brick 
and  tile.  An  automatic  water  heater 
will  be  installed.  Plans  provide  for 
furnace  heat.  Tile  wainscot  will  be 
used  in  bath  rooms  and  kitchen  Com- 
ing is  specified.  Exterior 
■  dwelling  will  be  i  01  ere  1  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  are  being 
taken. 

RESIDENCE   —   2      story      and      base, 
frame.      Cost    1  ciakland,   Cal. 

Architect.  Charles  W.  McCall,  Central 
Bank  Bldg..  Oakland.  Owner.  Mrs. 
Parker.  The  dwelling  will  be  erected 
in  the  Fourth  Ave.  Terrace  and  has 
been  designed  for  an  eight  room  house 
with  bath  and  sleeping  porch.  Interior 
finish  will  be  largely  of  pine  witli  some 
veneer  hardwood.  Oak  Boors  will  he 
used  in  the  living  room,  dining  room 
and  reception  nail.  There  will  he  fur- 
nace heat  and  open  fire  places.  Man- 
1  11  be  of  brick  and  tile.  Tile 
wainscot  and  composition  floors  will  be 
used    in  rooms       An   automatic 

water    healer    will    be    installed.      Exter- 
t'ne  dwelling  will  he  covered   with 
metal    lath.       Plans 
mplete  and   figures  are  now  being 
taken. 

RESIDENCE   —   -      storj       and      base, 
frame.    $5.0<>«       Berkeley,     i.1      neda     I '". 
2911 
1  iwner.     H. 
1:      Eveleth.       The     dwelling     will      be 
:    on    the    north    side     of     Russell 
street     near     Piedmont     avi  -..      and      has 
been  designed  for  an  eight  room   house 
with    baths   anil    Bleep  rig    porch.      Inter- 
ior finish    will  1    and 

white  enamel.     Hardwood  floors  will  be 

Plans 

r : .  1    open    lire 

places.      Mantels    will    be    of    brick    and 

heater    will 

be    installed. 

fled    in    the  and      kitchen. 

with     cement     plaster      on      metal      lath. 

ken. 
BUNGALOW  :      story     and     base. 

meda    Co., 
n      Schuyler. 

■ 
This  dwi 

!    w  o  rk 
is  aboul 

contain    six    rooms  Interior 

finish     will     bi 
some    hardwood.       Oak     floors      will      be 

0 
1  ide    f  •  nd    open     Sre 

mill      on      one 

1    •    ■  room  an d  1 

•.•alow     Will     I 

.red  wl  n  metal  lath. 

I  k     Will     he  Da  I 

.Materials   are    now 

[DENCE  —   2      Btory     and      base, 
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frame,  $3,000.  Oakland,  Cal.  Archi- 
Clay  M.  Burrell,  Albany  Bldg., 
Oakland.  Owner.  Or.  McMath.  The 
dwelling,  designed  for  an  eight  room 
house  with  bath  and  sleeping  porch, 
will  he  erected  in  Adams  Point.  Inter- 
ior finish,  will  be  of  pine  and  hardwood. 
Oak  floors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
Plans  provide  for  furnace  heat  and  open 
lire  places.  Mantels  will  he  of  brick 
and  tile.  An  automatic  water  heater 
will  be  installed.  Bath  rooms  and 
kitchen  will  have  tile  wainscot.  Exter- 
ior of  the  dwelling  will  be  covered  with 
ement  plaster  on  metal  lath.  Plans 
are  nearly  complete  and  the  work  will 
be  done  by  Day  Labor  under  the  super- 
vision  of   the   architect. 

RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland.  Cal.  Archi- 
tect, Alvin  J.  Stern,  1522  Broadway, 
Oakland.  The  house  will  be  erected  in 
the  4th  avenue  Terrace  and  will  con- 
tain six  rooms  and  bath.  Interior  wil' 
be  finished  in  pine  throughout.  There 
will  be  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will 
be  installed.  Tile  will  be  used  in  the 
bath  room  and  kitchen.  Exterior  of 
the  dwelling  will  be  covered  with 
shingles.       Plans     are     being     prepared. 

BUNGALOWS — 4  IV,  story  and  base. 
Cost  not  stated.  Oakland.  Cal.  Archi- 
tect. William  H.  Ratcliff,  dr.,  First  Na- 
tional Bank  Bldg.,  Berkeley.  Owners, 
Alameda  County  Home  Builders.  These 
houses  will  be  erected  on  property  lo- 
cated at  the  northeast  corner  of  Kales 
avenue  and  Broadway  and  each  house 
has  been  designed  to  contain  six  rooms 
and  bath.  Interiors  will  be  finished  in 
pine  and  redwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  Each  liv- 
ing room  will  have  an  open  fire  place 
with  tile  or  brick  mantel.  Tile  wains- 
coting will  be  used  in  the  bath  rooms 
and  kitchens.  Exteriors  ivill  be  cov- 
ered with  cement  plaster  on  metal  lath. 
ire  complete  and  in  the  hands  of 
the  owners  who  will  do  the  work  by 
Day  Labor.  Materials  are  now  being 
purchased. 

APARTMENT  HOUSE  — 3  story  and 
base,  frame  Cos)  not  stated.  Oakland, 
Cal.  Architects,  Hutchinson  Bros.,  470 
K'.tii  str.et.  Oakland.  Owner's  name 
withheld.  The  building  will  be  erect- 
ed on  24th  street  and  has  been  arranged 
to  contain  six  suites  of  three  rooms  and 
oath  each.  Interior  finish  will  be  of 
l  ne  throughout.  There  will  he  a  hot 
water  system  ami  steam  heat.  Bath 
looms  will  have  tile  wainscot.  All 
.cites  will  be  equipped  with  wall  beds 
rnd  will  have  private  baths.  Entrance 
will  be  Bnis  bed  in  1  lie.  Exterior  of  the 
1  1  llding  will  he  covered  with  rustic 
ind       Iplap,     Plans  are  being  prepared, 

JAIL  WORK  AND  PLUMBING— Cost 
nol  tal  ■  d  1  i;ik  ta  lob  Cal.  \  rchltects, 
Palmer,  Hornbostel  and  Jones,  New 
York,    associated    with    .1.     .1      Donovan, 

Se 1    Bank    1  lldg.,  1  lak  la  ml.     1  iwners, 

Citj    ol    Oakls  nd.      1:1.1     opened   for  jail 

pment    lor    the    new   city    jail    show 

\i    G.  West  low  "o  .hi  propositions,  sub- 
mitted   '"'     the    equipment.      .1.    1 ney 

bmitl  in      1  in       mil  .       figure      for 

completi     I     1    of   a  11    iig- 

uii      ai/pear  eadlng  of  1  lak  - 

ud    Aii  ineda  County  in  this   1   sue 

PLATE  i"'         md      1,1    e,       ii.ini, 

1      1  it.  ,1.     Oakland,  Cal.     Arehl- 

•    ■       Hu n  Bro    ,  470  18th     treet, 

I  lukbi  ml         HU  m   1  V    11:1  me     u  il  liliebl         The 

building    will    he    erected    in    Oak    Park 
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ii  nt  ami  has  been  designed  to  con- 
tain two  Hats  of  live  and  six  rooms. 
Interior  finish  will  be  of  pine  through- 
out. There  will  he  open  fire  places  in 
tlie  living  rooms.  Mantels  will  be  of 
brick  and  tile.  Automatic  water  heat- 
ers will  be  installed.  Tile  wainscot 
will  be  used  in  the  bath  rooms  and 
kitchens.  Exterior  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are    being    taken. 


Oakland  Jail  Bids 
Opened  By  Board. 


Fisures    For    Ji 


il    i:<inii nt    Received. 

>mnuny     Submit     Only 
Plumbing    Work. 


Bids  were  opened  by  the  Oakland 
City  Council  November  20th  for  the 
jail  work  in  the  City  Hall.  The  bids 
were  submitted  under  the  following 
alternates:  (1-A)  Complete;  (1)  tool- 
proof  plates,  bars  and  doors  for 
Bessemer  plates  in  two  rooms;  (2)  sub- 
stitute Bessemer  plates  and  bars  for 
all  tool-proof  plates  and  bars  in  one 
ifoom;  (3)  substitute  Bessemer  ma- 
terial for  all  tool-proof  material 
throughout;  (3-A)  grille  work  as  In 
No.  3,  except  material  in  1-A  as  being 
tool  proof;  (4)  tool  proof  cells  in  room 
1204  and  Bessemer  material  through- 
out for  tool  proof  originally  specified 
for  room  1204;  (5)  work  complete  as  in 
No.  2,  except  door  locking  devices. 
Oakland  Jnll  Work. 

Pauly  Jail  Building  Co.  (1-A)  $31,- 
.",97;  (1)  $36,090;  (2)  $29,299;  (3)  $29,- 
069;  (3-A)  $31,597;  (4)  $30,127;  (5)  $28,- 
594. 

Waterhouse  &  Price  (1-A)  $35,470; 
(11  $41,911;  (2)  $34,706;  (3)  $31,198; 
(3-A)    $35,054;    (4)    $35,496;    (5)    $32,708. 

Ralston    Iron    Works    (3)    $38,372. 

M.  G.  West  Co.  (1-A)  $24,968.50;  (1) 
$29,192.50;  (2)  $24,022.50;  (3)  $22,733.50; 
(3-A)  $24,121.50;  (4)  $24,528.50;  (5) 
$19,511.50. 

J  Looney  submitted  the  only  figure 
for  plumbing  which  was  received.  His 
bid  for  this  work  was,  $7,960  on  the 
original  plans  and  specifications  and 
an   alternate   of   $7,860. 

Bidts  for  the  jail  equipment  and 
plumbing  were  taken  under  advisement 


Building  Contracts  Awarded 
Oakland. 


3371 

:;::7  2 
::::?:; 
3374 
3375 
::::,  v 
:;:;t:i 
:;::mi 
3381 
8382 
838  I 
S385 
:::;•■..; 
;;:;sv 
3388 
MS!) 

:i:i!io 
:;:;:ii 

3393 
3394 

339  i 
3396 

::::n  7 
;::::t:i 
3400 


Owner  Contractor 

Bruce     Bruce 

Hagquist     Hagquist 

Baxter      Porter 

Wn    Union    Bldrs.  .Connell 

Same     Same 

United   Bldrs    Owner 

Klein     Klein 

Clausen     I.undberg 

Smith     McCreary 

Hargrave    Sllva 

Central    Market     ...Owner 

Sussman     Duffey 

Same    Cal  Plate  Glass 

Same    Farrell 

Same    Baker 

Same   ....   Van  Emon  lilev 

Same     Vulcan 

Same     Smith 

Same    Newberry 

Same    Stockholm 

Same     Forderer 

Gettemy     Delbel 

McCoy     Engler 

I. a  isen     Larsen 

Bercovlch     Kulehar 

Castro     Blrdsell 

Larsen     Larsen 


Amt. 

2400 
600 
4000 
1450 
1450 
1400 
1600 
4UU 
500 
1700 
1500 
1200 
1450 
331511 
1100 
5400 
2084 
1840 
1490 
6250 
2  1211 
2290 
7500 
1800 
4945 
450 
1800 
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3401  Phillips     Santos  1500 

3402  1st   Tr   &    Svgs Hradv  1220 

3403  Burns     Texdah'l  3610 

3406  Bischoff    Bischoff  2500 

3407  Trimlett     Trimlett  1600 

3408  Painter    Burnett  8500 

3409  Turrell      Turrell  2260 

3413     Cozzo    Molineri  1480 

3416  Wadswortli     . . .  .Mazu    ette  1200 

3417  Horton    Anderson  800 

341S      Butler    Butler  2500 

3419     Cragmont     Johanson  4174 

3421     Larmer     Larmer  1950 

(3370)  S  WENTWORTH  AVE  260  E 
52nd,  Oakland.  Two-story  6 -room 
dwelling. 

Owner J.  C    Bruce,  2207    l-'nd  Ave., 

Oakland. 

Architect  .  .  .None. 

Day's  work.                                 i  ;i  iST,  $2400 


(3371)  N  E-TWENTY-SECONT)  LOO  E 
21st  Ave.,  Oakland.  One-story  three- 
room   dwelling. 

Owner C.  R.  Hagquist,  1820  Char- 
les,   Alameda. 

Architect  . .  .None. 

Day's  work.  COST,  $600 


(3373)  SW  LINDA  AVE  ptn  Lots  19, 
20  and  21  Blk  "C"  Amended  Map 
Fairview  Tract,  Piedmont.  All  work 
for   one-story    4-room   dwelling. 

Owner Western  Union  Home  Bldrs 

Inc.,    1617    Telegraph      Ave., 
Oakland. 
1  rchitect  . .  .None. 

Contractor.  .J.  S.  Connell,  Oakland. 
Filed  Nov.  17,  '13.     Dated  Sept.  15.  '13. 

Payments    not    given 

TOTAL  COST,  $1450 
Bond,  none.  Lim't,  120  days  after  Sept. 
5.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


(3374)  SW  LINDA  AVE  Ptn  Lots  21 
and  22  Blk  "C"  Amended  -Map  Fair- 
view  Tract,  Piedmont.  All  work  for 
one-story  4-room  dwelling. 

Owner Western  Union  Home  Bldrs 

Inc.,     1617     Telegraph     Ave.. 
Oakland. 

Arch itect  . .  .None. 

Contractor.  .J.    S.    Connell.    Oakland, 

Filed  Nov.  17,  "13.     Dated  Sept.  15,  '13. 

Payments   not   given 

TOTAL    COST,    $1450 

Bond,  none.     Limit,   12"  days  -after  Sept. 

3.      Forfeit,    none.      Plans   and    specifica- 

l.uns    filed. 


(3375)  W  CALIFORNIA  123  S  Addison 
Oakland.      One-story    4-room   dwlg. 

Owner United     Home     Bldrs.,     1762 

Broadway,  Oakland. 
Arch  itect  .  .  .None. 
Day's   work.  OQST,    $  I  1  mi 

(3378)  S  FIFTY-SEVENTH  31 V  \Y 
Shattuck  Ave.,  i  lakl  i  nd  i  ine-story  5 
room  dwelling. 

Owner Mathev,   Klein,  168  Miranda, 

Oakland. 

\i  chltect  .  .  .  None. 

Day's   work.  3T,  $1600 


(3379)      NO.     332     WADSWORTH     AVE., 
Oakland.      Alterations. 

owner I  no.  a.  Clausen,  Preml 

Architect  .  .  .  None. 

Contractor.  .E.  Lundberg,  595  17th,  Okd 
COST,    $400 


(8380)      NO      1219    TWELFTH,    Oakland. 
Addition. 

Owner Mrs.    Sim 

Architect  . .  .None. 


BUILDING   AND    [NDUSTRIAL  NEWS 

Contractor.  .McCreary   &   Sampsoi 

Wheeler,   Oakland. 

O  IST,  $500 

(3381  i      E   MANILA    ;  kland. 

One-story    6-room    dwellii 

Owner Arthur  Hargrave,       1527 

Broad w  ay,  0 
..rchitect  .  .  .None. 

Contractor.  .J.    P.   Silva,    1520    II  i,   Bkly. 
Cl  1ST 


(3382)      NOS        812-820       WASHINGTON, 
i  lakland.      Alterations. 

Owner Central   Market  Co., 

Architect  .  .  .None. 

Contractor .  .Frank     Loehr,     2615     Short, 
Oakland. 

Cl  1ST 


(3384)      SW    BROADWAY    AXO    2ITH   E 
on  Broadway  99     N  on  24th  143.5 
65.46   on   W  side  and    L22  87   on  s  side, 
Oakland.      Plumbing    for    tin., 
reinforced    concrete    garage  and   auto 
sales  room. 

Owner Mrs.    Emilie    Sussman. 

Architect  ..  .Willis    Polk      &    Co.,      -Mer- 
chants' Exchange  Bldg.,  S  F 

Contractor.  .Duff ey    Plumbing    Co. 

Filed   Nov.   17,  '13.      Dated   Nc\ 

15th    of   each    month 

Usual   35  days 

TOTAL   C(  )ST,    $1200 

Bond,     $600.       Surety.     I': 

posit  Co.     Limit,  Feb.   15,   1914.     Forfeit. 

$10.      Plans    and    specifications    filed. 


(33s5,      GLASS         AND         INSTALLING 

same   on   above. 
Contractor.  .California  Plate  &  Window 

Glass  Co..  864    Miss 
Filed    Nov.    17.   '13.      Date  1    Nov.    1, 

Payments    same    -as    above 

TOTAL  OUST.  $1450 
Bond,  $725.  Surety,  Fidelity  &  Caus- 
al ty  Co.  Limit.  Feb.  28,  '14.  Forfeit. 
$10.     Plans  and  specifications  filed. 


(3386)   EXCAVATING.  FOUNDATIONS, 

reinforced   concrete  and   cement   work 

on  above. 
Contractor.  .Farrell       &     Reed,       M        A. 

Gunst  Bldg.,  S.  F. 
Filed    Nov.    17.   '13.      Hated    Nov     , 

Payments    same    as   above 

TOTAL  COST,   $33,150 
Bond,    $16. .",7.",.      Surety.    Aetna     A 
&    Liability    Co.       Limit.    Feb.     L0 
Forfeit,    $25.       Plans    and 
filed. 


PAINTING    ON     VBOVE. 
1  !onl  ractor.  .W.  T.   Baker   I  !i 

Oakland. 
Filed  Nov.   17.  '13.     Dated   Nov    8,  '13. 

Paj  ments    sa  tne    as    abovi     

TOTAL    COS! 
Bond,  $550     Surety, 

Surety   Co.      Limit,    Feb.    28,    1914.     For- 
feit, $lu.     Plans  and  spe 


i  3388  i    ELEVATI  d;    PLANT    I  IN    .' 

r  Co.,  46 

Filed    Nov.    17,   '13.      Dated    Nov.   7.   '13. 
Payment  -    same  . . .  • 

:'.  $5 

Fond.  J_  .  10  - 

alty  Co       Limit,  Fi 

$!,",.      Plans    and      pi  Bled. 

I      •  IRN  IMENTAL      IF'  >N 
.,        ... 

etoi      Vub  an  ii  on  v)  oi  k 
and    ; 


Pa}  ments  .... 

1'.  IT  A  L  cost,  $20S4 
|    142       Surety,    Equita  ble   Surety 
Limit.    Feb.     15.    '14.       Forfeit,    $111. 
!  nd  specifications  filed. 


i      METAL      PARTITIONS,       1'FK- 
ring,  lathing  and  plastei 

tor.  .Smith    &    Johnson,    Monad- 
no  k    Bldg  ,  S    F 
Nov.    17,  "13       1  ■  tted   Nov.   7,  '13. 

ments    same    a  

COST,    $1S40 

Bond.    $!  Vi     -dent    .* 

•  ■  ■  Feb.  15,  '14.      For- 

Pla  ns  and  -   Hied, 


ELECTRIC   WIRING   I  IN   ABl  IVE 
ctor. .  New  ben  >    i  lendheira      Elec. 
Co      Hun     old      Ba  nk    Bldg  . 
Francisco. 

Dated    Nov.   7,  '13. 
Paymi  iovi         .... 

Tl  (TAL  roST.il  190 

$745.         Surety,      Southwestern 

i  Co        Limit      Feb      15      1914 

Forfeit,    $10.      Plans    and    specifications 


IARPENTRT  \\  ORK  ON  ABOVE 
ctoi      Sto   l.    olm      .v     All;  ':        1 80 
,    sue,  San   Fram 
I  No  Dated    Nov.    7,  '13. 

Payments    f.mi.-    as    above 

Tl  ITAL  O  IST,  $6250 
es,   i  i    0    I  m  uffel  -and 
N.   Andersen.     Limit.   Feb    28,    1914.    For- 
feit, $15.     Plans  pi  :ifli  ations  filed. 

ROOFING  AND  SHEET  METAL 
work  on   above. 
Contractor.  .Forderer     Cornice     Works, 
o  Ave.,  S.  F. 
Nov.   17,  '13.     Dated  Nov,  7,  '13. 

Payments    same    as    above 

Ti  rTAL  COST,   $2120 
ty,    National    ?urety 
Limil     Feb     15     1914.      Forfe't,   $m 
i       ii  ations   tiler'. 


I  w  SOMERSET  end  San  Mateo 
Park,  Oakland.  Two-story  5-room 
dwelling. 

owner w      i:     Gettemy,     647     10th 

Ave  .    San    Fra  ncisco. 
Cl  Smith        &        Stewai  t.        211 

tor. .  Louis       ,|.        Di  L554 

i ..    venwortl     s.  f 

COST,    $22011 

:     i       10  S  Glen     \.  ■ 
land.      Two-storj     10-room    dwelling. 
i  ■      kfcCo;      s.    F. 

I  N   iii. 

Contractoi      Louis     Engler,    2721    Haste 

1  'ley. 

Ci  IS  I 


W       EDMWOOD      AVE 
Fruii  '  lakland.      '  lm 

R,    K.   Larsen. 

■ .  i  ■  -  K .  i     v.    $1800 


(ND     AND       BROAD- 
way,  i 

i 

and. 

\  -  I  1  !  . 

r     $4945 
AVE.,   Oak  - 
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Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Just  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


None. 
Contractor.  .A.     H.     Birdsell,     2042     94th 
.    Oakland. 

COST.    $450 


W     ELMWOOD       AVE       425       S 

Frui'  1.       One-story 

welling:. 

Owner R.     K.     Larsen,     3333     Elm- 

w 1    Ave.,    Oakland. 

Arcliitect  ...None. 

Day's  work  COST,  $1800 

S    E-NINETEENTH    100    E    18th 
Oakland.       One-story    five-room 
dwelling'. 

Owner Manuel    Phillips,    1722    18th 

Ave.,   Oakland. 
None. 
Contra    '  1820    lM7th, 

i  lakland 

COST.    $1500 

SE     SIXTEENTH       AND       SAN 
i       i     o      n     36  I  ' 
SW  75.19  N  67.46,  Oakland.     Till    par- 
titions   and    tile    H  for    11- 
"A"   bank  and  office  hldg. 

Owner Flrsl  Trust  .V  Saving     Bank 

J     Walker   Co.,     IgtS., 
Inock  Bldg\,  .-.   P. 

-  i  le 

o 
Contractor.   O.   E.      I  Ion,     180 

•••ile-l   :.'  Dated  No 

-  ■ 

-■"■'; 

T,    $1220 
.Sullivan  and 

';<•(,.  \v 

slide.      I  I   speci- 

fications  filed. 


(3403)  E  THIRTY-FIVE  FEET  LOTS 
5  and  6  Claremont  Park,  Oakvale  Ave 
Berkeley.  All  work  for  one  and  one- 
half-story    dwelling. 

i  i\\  ner Mrs.  A.  T.  Burns. 

Architect  ..  .Frank      S.      Forster,      1417 
Arch,    Berkeley. 

Contractor.  .C     Texdahl,     3035     Harper, 
Berkeley. 

Filed  Nov.   19,  '13.     Dated  Nov.  14,  '13. 

Roof    on    Vi 

Rough    coat   interior  'and   exterior 

plaster    on    V4 

Completed  and  accepted 14 

Usual    35   days Vt 

TOTAL,   COST.    $3010 

Bond,       $1805.         Surety,      Southwestern 

Suretj     Insurance    Co.      Limit,    90    days. 

Forfeit,    none.      Plans  and    specifications 

filed. 


(3406)  ;•  SIXTY-FIRST  250  E  Colby, 
Oakland.  One  and  one-half-story  6- 
room  dwelling. 

Owner Ino.   A.    Blschoff,    551    Crof- 

ton  .\\  >■ .  i  lakla  nd. 
Architect  .    .None. 
Day's    work  COST,   $2500 

(3407)  W    SIXTY-FOURTH     AVE    1100 

N  I'M  Hi'.  Oakland,  one  -story   1-r i 

d  u  elllng. 

Owner Rob<      Trlmlett,     1834     64Ui 

Ave.,  i  lakland 
i     i   .  .  .None. 
work,  COST,  $1600 


\v  O  'i.i:   120  N  Trask,  Oakland, 
One-story  5-room  dwelling 

Inn    w.    Painter,  I  lakla  nd 

Architect  ,  ,    None. 

i  ■     i .     Bui  tiel  i.    745    Aileen, 

c  lakland.  i '( /ST.     $-:.li0 
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(3409)  W  BROADWAY  227  S  Edith. 
Oakland,     One-story   5-room  dwlg. 

Owner 11.    N.   Turrell,    S41    Walker 

Ave.,  Oakland. 
Architect  .  .  .None. 
I  lay's   work.  COST,   $2250 

(3413)  —  SIXTY-FIFTH  SO  W  Herzog 
H'\110,  Oakland.  All  work  except 
painting,  electric  and  gas  fixtures, 
window  shades  and  finish  hardware 
for    one-story    and    basement    dwlg. 

Owner G.  Cozzo,   132   Jasper   Place 

San    Francisco. 

Architect  .  .  .None. 

Contractor.  .1*     Mollnturl     and     P.     De- 
luccia    (De   Luccia). 

Filed   Nov.    20,   '13.      Dated  Nov.    7,   '13. 

Frame    up     Vi 

Brown    coated    V4 

Completed    and    accepted 'A 

Usual     35     days Vt 

TOTAL    COST,    $1480 

L'Jiid,    $780.      Sureties,    N.    Capurro    and 

li     .1     Sosso.      Limit,    60    days.      Forfeit, 

none.      Plans    and    specifications    filed. 


(3416)      N    E-TWELFTH      220      E    42nd 
Ave.,    Oakland.        One-story      4-room 
dwelling. 
Owner..      ..P.    A.     Wradsworth,       Santa 

Clara    Ave..    Oakland. 
Architect ..  .A.   J.   Mazurette,   Bacon   Blk 

Oakland. 
Day's   work.  COST,    $1200 


(3417)      NO.     332    LESTER    AVE.,    Oak- 
land.     Alter    dwelling    into    flats. 
Owner.      ...Mrs.   J.    Horton,    Premises. 
Architect  . .  .None. 

Contractor    .A.    F.    Anderson,      2384      E- 
22nd,  Oakland. 

COST,  $S00 


(.'■Jib)  E  OAK  GROVE  300  N  Forest 
Ave.,  Oakland.  Two-story  six-room 
('welling. 

Owner H.    S.     Butler,    5349    Manila 

Ave..  Oakland. 

Architect  . .  .None. 

lay's     work.  COST,     $2500 

(3420)  PTN  LOTS  1  AND  2  BLK  3,  Re- 
vised Map  Piedmont  Park,  Piedmont. 
All   work  for  stores. 

Owner Piedmont     Commercial 

Center. 
Architect. .  .Albert  Farr,  6S  Post,  S.  F. 
Contractor.  .Whalin    Bros.,    1392    E-2Sth, 
Oakland. 

Filed   Nov.   21,  '13.      Dated  Nov.  . 

Exterior   studs    raised $1685 

Plastering  completed    1685 

Ready    for    acceptance 16S5 

Usual   35    days 1688 

TOTAL  COST,  $6743 

i: 1.    none.      Limit.    7.".    days.      Forfeit, 

$lo.      Plans    and    specifications    filed. 

(3421)  X  THIRTY-NINTH  .".so  W  Mar- 
ket,  Oakland.   One-story   5-room  dwlg 

Owner Edw.   Larmer,     470     Boule- 
vard Way,  Oakland. 
Architect  .  ■  .None. 

I  las  s    work.                                   COST.   $1950 
-• 

Building  Contracts  Awarded 
Berkeley. 

3359  United    Bldrs    Owner  1400 

3360  Same     Same  1400 

3361  Same     Same  1900 

3362  Same Same  1900 

3363  Flslier      Antifieff  1000 

3364  Keller      Pfrang  2200 

336  .  Intei  hi  i. an     Bid.  .Schuyler  3000 

3366      Same     Same  3000 

1361       Rli  I.'  .      Sullivan  1540 
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3368  United    Bldrs    Owner  1S50 

3369  Davis     Davis  1000 

3376  Pedersen     Pedersen  400 

3377  Alguist    Johanson  3000 

3383      Friend    Spring  Constr  3850 

3398     Bonner    Bonner  2400 

3404  Haden     Barber  400 

3405  Harnett     Hughson  2000 

3410      Richardson     Patton  10000 

3414      Garber    Gather  100U 

3413      Miller    Miller 

S420      Pied't   Com    Whalin  6743 

(3359)     W  LEE  195  N  Prince,   Berkeley 
One-story   4-room  dwelling 

Owner United    Home    Bldrs.,  1762 

Broadway,    Oakland. 
Architect  .  .  .None. 

Day's   work.                                             i  $1400 


(3360)      E    BAKER    44    S      Asbby,      Ber- 
keley.     One-story    4-room    dwelling. 

Owner United     Home     Bldrs..     1762 

Broadway,    Oakland. 
Architect  . .  .None. 
Day's  work.  COST,   $1400 


(3361)      E  LEE   132   X  Prince.   Berkeley. 
One-story    5-room    dwelling. 

Owner United     Home     Bldrs.,     1762 

Broadway,    Oakland. 
Architect  .  .  .None. 
Day's   work.  i  >  1ST,    $1900 


(3362)     B  LEE    52   N   Prince,    Berkeley. 
One-story    6-room    dwelling. 

Owner United     Home     Bldrs.,     1762 

Broadway,    Oakland. 
Architect  . .  .None. 
Day's   work.  COST.    $1900 


(3363)     N  PARDEE   73   E  Seventh,  Ber- 
keley.      One-story    6-room    dwelling. 

Owner W.    J.    Fisher.    907    Pardee. 

Berkeley. 
Architect  .  .  .None. 

Contractor.  .T.      Antifieff,      907      Pardee, 
Berkeley. 

COST,    $1000 


(3364)     N  OREGON   100   E  McGee,   Ber- 
keley.     Alterations. 

Owner J.  Keller,  1769  Oregon,  Bkly 

Architect  .  .  .  None. 

Contractor.  .C.   J.   Pfrang,   5459   Shatter 
Ave.,    Oakland. 

:      $2200 


(3365)      S    SONOMA    AVE     120     E    .Mon- 
terey   Ave..     Berkeley.       One-story     6- 
room   dwelling. 

Owner Interurban      Home      Bldrs., 

Inc.,    Solano    Ave    and    The 
Alameda,   Northbrae. 
Architect  .  .  .  None. 
Contractor.  .J.    Brown    Schuyler. 

T.   $3000 


(3366)  S  SONOMA  AVE  240  E  Mon- 
terey Ave..  Berkeley.  One-storj  six- 
room  dwelling. 

Owner Interurban     Home     Bldrs*, 

Ave  nie    Ala- 

brae. 
ect  .  .  .None. 
Contractor.  .J.   Brown   Schuyler. 

C<  'ST.   $3000 


(3367)     S  PLAZA   DRIVE   7;.   \V    Encina 
Place.  Berkeley.     Garage. 

Owner T.   B.   Kit-key.    1    Encinla   PI, 

Berkeley. 
Architect  .  .  .None. 

i  :onti  actor.   H.    E.    Sniii\  ai  II    Har- 

mon  Court,  Berkeley. 

P,    $1540 


BUILDING    AND    INDUSTRIAL  NEWS 

(3368)     E   LEE   451   S  Ashby,   Berkeley. 
One-story    6-room    dwelling. 

Owner United     Home     Bldrs,     1762 

Broadway.    Berk. 
An  h  itect  .  .  .None. 
Day's    work.  .     $i$50 


(3369)      E    McGEE    70    S    Bancroft.    Ber- 
keley.     One-story    4-room    dwlg. 

Owner J.    W".    Davis,    1631    Allston 

way,   Berkeley. 

Architect  .  .  .None. 

Day's   work.  CI  'ST.  $1000 


(3372  1      W  TUNNEL  ROAD  400  S  Roble, 

Berkeley.      Alteration. 
Owner Geo.    P.    Baxter.    2437    Pied- 
mont   Ave.,    Berkeley. 
Architect  . .  .None. 

Contractor.  .Porter     Bros.,     1914     Vine, 
Berkelye. 

-  1'.   $4000 


(3376)     S    ADDISON    300    E    San    Pa 
Berkeley.     Alterations. 

owner N.  Pedersen.  2007  San  Pablo 

Ave..    Berkeley. 
Architect  .  .  .  None. 
l  (ay's  work.  r.  $400 


(3377)      S    CHANNING    200    E    91 
keley.     Two-storj    8-room   Hats. 

Owner Mari       Alguist,       1525      7th. 

Berkeley. 
Architect  .  .  .None. 
Contractor..  G.    Johanson,     1811       Rose, 

Berkeley. 

COST.  $3 


(3S83)  W  .'(INTRA  COSTA  730  s  Lovers 
Lane.,  Berkeley.  Two-story  7-room 
dwelling. 

Owner Geo.   Friend.   2037   Shattuck 

Ave..    Berkeley. 
ect  ..  .None. 
Contractor.  .Spring   Constr.   Co  . 

National    Bank    Bldg.,    Bkly. 

■  s  FOREST  70  W  Piedmont, 
Berkeley.  Two-story  seven-room 
dwelling. 

Owner A.    \V.    Bonner,    2523    Haste. 

Berkeley. 
Architect  .  .  .None. 
Hays   work.  c'<  (ST 


(3404)      S  CHANNING    W  A 1     50    E  Shat- 
tuck   Ave.,    Berkeley.      Alterations. 

Owner Haden  &  Boone  Co..  Dinuba 

I  'a  ii  forma. 
\        Itect  .  .  .None. 
Contractor.  .D.   E.    Barber,   1619  Market, 

i  >a  k  land. 

COS'l 


(3405)      s   CHANNING    WAV    i D    Mc- 
Gee,   Berkelej         one  and     one-half- 

storj    Bve-r n   dwelling. 

Owner G.    J,    Harnett.    Cor.    McGee 

iianning  Way.  Bkly. 
Architect  .  .  .None. 
I  '"nt  i  actor.  . Hughson  &  Donnolle 
Stuart,   Berkeley. 

Ci  '.-■! 


'  1110)      W   DANA   138  N   Haste.  Berkeley 
I     ree-story    21 -room   apartments. 

' >\\  ii.i Mrs       Eva    M       i:     aardson, 

2406    Dana,   Berkeley. 
i         None. 
Contractoi  .   Geo    w     Pattor 
scot.    Berkeley. 

COST     ' 


31 

Juliet       W,       Garber,       2706 

mont    Ave..    Berkeley. 
Ai  eh  Itect  .  .  .None. 

work.  COST,  $1000 

N  PRINCE  40  W  Halcyon 
court.  Berkeley.  Two-story  six-room 
civ.  elling. 

Henry       W.       Miller,       2521 

Hillegass    Ave.,    Berkeley. 
Architect  . .  .None. 

u.'t-k    .  C(  'ST.    $2000 

LOT  39   BLK   6  North  Cragmont 
Berkeley.     All  work  for  one-st< 
room  dwelling. 

Owner Cragmont      Land    Co.,       1st 

National   Bank   Bldg.,   Bkly. 
t...John     Hudson    Thomas,     1st 

National    Bank    Bldg 
tor. . Gustaf       Johanson, 
Rose,   Berkeley. 
Filed   Nov.  20.  '13.      Dated   Nov,    15,  '13. 

■     up    Vk 

.  11     coated     y. 

Completed   and   accepted \ 

Usual    35   days >4 

TOTAL  COST,  $4174 
$2087.  Surety,  Southwestern 
Insurance  Co.  Limit.  90  days. 
none.      Plans  and   specifications 


Building  Contracts  Awarded. 
Alameda. 

\o.        Owner                      Contractor  Anil. 

Hooper     Strang  200 

3356     Cole     Cole  1950 

Powell      Powell  500 

1  >ost      Swenson  400 

Strang    Str  ing  I  500 

Strang    Strang  1500 

Ni  >.    133s      EIGHTH,      Alameda. 
1  me-story  5-room  dwelling. 

C    A.  Hooper  &  Co.,  Balboa 

Bldg.,   San   Francisco. 
ect         V       N.    Strang.    1319      Bur- 

bank,    Alameda. 
ictor.  .Strang     Bros.,     1319     Bur- 
1  link,    Alamela. 

COST,    $2000 


NO      1843     EIGHTH,      Alameda. 
One-story   ."   room   dwelling:. 

•iwner Mark    T.    Cole.     703    Syndi- 

Bldg,   A'amoda. 
Aichitect  . .  .L  11    Ford,   Berkeley. 

work  CO'T,    $1950 


MO     :     16      FOURTH,      AI  1 
One-story  3-room  dwelling. 

'  wner Lula     Powell.     401     Halghi 

Ave..    Alarm 
Ai  chiteet  .  .  .None. 
Contractor.. W.    P.    Powell,    im     H 
Ave..  Alameda 

COSi 


ENCINAL         AND         WALNUT, 

Alameda.      New    store    1 

Vlartii        1  06      San 

Antonio  Ave..  Alan 
Ai  chiteet  . .   N01  e. 

tor   .  I.     Swenson     22 12    Enclnal 
.*  1  ■  .    Alameda. 

COST.    $1"" 


'  'Hi'    S   DERBY  —  E  Claremoi 
keley.     One-story    garage. 


NO     1614    BURBANK,    Alameda. 
'  me-story  dwelling 

1  inner V.    N     Strang.       1319      Bur- 

ba  11k.  Alan  - 
None, 
work.  r    $1500 


<3U2>      NO.    1612    BUENA    VISTA   AVE., 

Alameda.     One-story  dwelling. 
Owner V.    N.    Straus.       1319       Bur- 
bank.    Alameda. 
Architect  .  .    None. 

Days  work.                                    COST,  $1300 
* — 

COMPLETION  NOTICES. 

ALAMEDA    COUNTY. 

t-ECORDED  ACCEPTED 

Nov.  S,  1913— LOTS  2S  AND  29  BLK  1 
Hopkins  Terrace  No.  4.  Bkly.  Emil 
Grebs  to  Henry  Ahnefeld.Oct.  30,  1913 

Nov.  10,  1913— LOT  47,  Fourth  Ave, 
Terrace    Ext,    Okd.       Mrs    Grace    E 

Naunton   to  Harris  &  Hudson 

Nov.    S.    1913 

Nov.  10,  1913— PTN  DOTS  19  AND  20 
Blk  4  Map  Oakridge  Claremont, 
Bkly.  Gertrude  D  White  to  Jacob 
House Nov.    1,    1913 

Nov.  10  ,1913 — LOT  64  Jeanette  Von 
All  Tract,  Okd.  W  C  Brown  to 
whom   it    may    concern ..  .Nov.    6,    1913 

Nov.  11.  1913— NE  CASTRO  120  SE 
"B"  SE  4  4xNE  11".  Hay  ward.  Peter 
M  Verzic  to  whom  it  may  concern 
Nov.    10,    1913 

Nov.  11,  1913— \V  GRANT  100  S  Blake 
S  30xW  100,  Bkly.  Gertrude  Geary 
<wf    H    J) $5000 

Nov.  11,  1913— NW  COUNTY  ROAD 
2689  and  Central  Cypress  Ave  NE 
273.63  NYV  442.17  SW  235  SE  307.99, 
Eden  Tp.     Antonio  J  Gomes $3000 

Nov.  12,  1913— LOTS  10  AND  11  BLK 
"A'    Broadway   Terrace,   Okd.      Mary 

A  Bowles  to  R  H  Van  Sant 

Nov.    8,    1913 

Nov.  13,  1913— W  FORTY-FOURTH 
140  E  West  E  50xN  100,  Okd.     Thos 

F  O'Neil    to   Gallagher   &   Motts 

Nov.     11,     1913 

Nov.  13.  1913— LOT  15  BLK  H  Grand 
Ave  Heights,  Okd.  Susie  Noble 
and  Chas  W  Noble  to  R  H  Van  Sant 
Nov.    8,    1913 

Nov.  13,  1913— NW  BROADWAY  & 
N  26th  W  153.63  N  233.20  N  233.20 
W  199.94  S  52.13  W  187,  Okd.  1st 
Presbyterian  Church  of  Oakliand 
to  Jos  Musto  Sons-Keenan  Co.... 
Nov.    10,    1913 

Nov.  13,  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  W  199.94 
S  52.13  th  187  to  N  line  26th  and 
beg,  Okd.     1st  Presbyterian  Church 

of    Oakland    to   Atlas  Stone   Co 

Nov.     12,     1913 

Nov.  13,  1913— NW  BROADWAY  AND 
N  -6th  W  153.63  N  233.20  W  199.94 
B  52  13  W  187,  Okd,  1st  1'iesbyterlan 
Church  of  Oakland  to  John  G  Sut- 
ton Co Nov.    10,   1913 

Nov.  13,  1913  — NW  BROADWAY  AND 
N  26th  \V  153,63  N  233.20  W  199.94 
8  l  s7.  uk. I.  1-1  Presbyterian 
Church   i.f  Oakland   to  General  Eng 

Co Nov.    10,   1913 

Nov.  13.  1913  — NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  W  199.94 
—  52.13  to  W  in  Webster  W  187, 
okd.  1st  Presbyterian  Church  of 
Oakland    to   San    Francisco   Cornice 

Nov.      in       191 S 

Nov.    13.     1913 — LOT    15    BLK    5    AND 

Lots    21    ami    19    Blk    4    and    Lots    14 

and  15  Blk   21   .Map  North'brae,   Bkly. 

Interurban  Home  Bldrs  to  whom  It 

may    concern Nov.    6,    1913 

Nov.   13,     91  i.i  1Y   AVE   164.65 

W    Newton    Ave    W    86    SB    97.60   NE 
Ike       A   I,  Calvert 

to  v.  oncern  .Nov.   12,  1913 

Nov.   13,  1913— S  WESLEY   AVE   130.65 

W   Newton   Ave   W   ::  1   SE    105.02    NE 


BUILDING  AND   INDUSTRIAL  NEWS 

25.33  NW  113. IS,  Okd.  A  L  Calvert 
to  whom  it  may  concern. Nov.  12,  1913 

Nov.  13,  1913 — LOT  11  Robinson  Tct, 
Ala.  J  B  Randall  to  whom  it  may 
concern Nov.    13,    1913 

Nov.  13  ,1913 — LOT  87  Map  Fourth 
Ave  Telrrace  Ext,  Okd.  Joe  T 
Collins  to  whom  it  may  concern.. .. 
Nov.    8,    1913 

Nov.   13,   1913— W  GREENWOOD  AVE 
Lot    8    Blk    "B"    Map    Fourth    Ave 
Terrace,    Okd.      Gertrude    S    Brown 
to  Oakland   Bldg  &  Invst  Co...... 

Nov.     ',     1913 

-  ■■ * "  ■ 

Nov.  15,  1913 — LOT  2  BLK  "B"  North- 
brae  Business  Ppty,  Bkly.  F  R 
Peake  Co  to  whom  it  may  concern 
Nov.    14,    1913 

Nov.  15,  1913— SW  TWENT-  -FIFTH 
and  Telegraph  Ave  S  50x\V  100, 
Okd.  Wilhelmina  Street  to  Chris- 
tiansen  &  Smith Nov.    11.    1913 

Nov.  15,  1913— BDED  BY  13TH,   14TH, 
Harrison    and       Alice,    Okd.         P    J 
Walker,    Agent    Oakland    Hotel    Co, 
to   National    Lathing   &   Furring   Co.. 
Nov.   14,   1913 

Nov.  17,  1913— N  33  LOT  13  AND  S  10 
Lot  14  Map  Rosemead  Tract,  Bkly. 
Elizabeth  Gilsenan  to  E  A  Thomp- 
son     Oct.   31,   1913 

Nov.  17,  1913 — LOT  7  BLK  5  Melrose 
Heights,  Okd.  Gordon  J  Wiser  to 
whom   it   may   concern.  .Nov.    15,    1913 

Nov.  17,  1913— NW  WASHINGTON  & 
15th  N  69.58  W  59.34  S  30.92  E  44.98, 
Okd.     Charles  L  Hoffman  and  Chas 

J  Heesement  to  Wm  J  Baccus 

Nov.    14,    1913 

Nov.  17,  1913— LOT  20  BLK  119  Map 
Tract  ''B"  of  Berkeley  L  T  I  Ass'n, 
Bkly.  S  Rasmussen  to  John  Lar- 
sen   Nov.  13,  1913 

Nov.  17,  1913— E  TELEGRAPH  AVE 
and  W  Broadway  N  108.83  NW  36.86 
S  8.70,  Okd.  A  J  Snyder  and  J  T 
Carlston  (Federal  Realty  Co)  to 
Lindgren  Co Completed  

Nov.  17,  1913 — LOT  17  Colby  Park; 
No.  423  61st,  Okd.  P  A  Anderson  (A 
P  Anderson)  to  whom  it  may  con- 
cern  Nov.    15,    1913 

Nov.  17,  1913— WAVERLEY  NO.  2321, 
Okd.  Charles  Duncan  Rollar  to 
Harry  C  Knight Oct.    22,    1913 

Nov.  17,  1913— WEST  MERLE  COURT 
and  Alice  Ave,  Dutton  Manor  Add'n 
San  Leandro.  I  A  Merle  to  Fisher  & 
Roberts Nov.    10,    1913 

Nov.  18,  1913— NW  RAND  AVE  AND 
Cottage,  Okd.  Chas  E  Quigley  to 
whom  it  may  concern.  .  .Nov.   is,   1913 

Nov.    19,    1913— W    15    LOT    25    AND    E 

20  Lot  26  Blk  2098  '.Map  Al.len  Tct, 
Temascal,  Okd.  Charles  A  Ruck- 
man  to  C  F  Lodge Nov.   1:1,    19  13 

Nov.  19,  1913— E  WEST  SO  N  34th  SE 
lKx.NE  !."..  Okd.  )•'  W  Diehl  to  M  E 
Hopper Nov.     17    ,1913 

Nov.    1:1,    liii::      \V    TELEGRAPH    AVE 

lin  N  55th  N  50xW  lou.  Okd,     l ra 

B  ami  Gladys  E  Graham  to  A 
Klahn  &  Son Nov.   16,    1913 

LIENS  FILED. 

ALAMEDA    COUNTY. 

Nov.  4,  1913 — LOT  23  BLK  17  Map 
Havcnscourt,  Okd.  Hogan  Lumber 
Co  vs  MacArthur  Bros  Inc  ami  .1 
Plconla     $i 

Nov.    5,    1913— ADDISON    NO.     17  1'.      I. 

21  l.oi  5  Range  7  Map  Sbd\  n  <;  and 
7  Hardy  Tct,  Bkly,     a  Dalglelsh  vs 

II    E  Sullivan  ami   Mis   H  A    Long.. $47 


Wednesday  November  26, 191  \ 

Nov.  5,  1913— N  BOND  W  100  ,51st 
Ave  W  40.\N  120,  Okd.     W  S  Cooper 

vs    William    Le    Baron $43.50 

Nov.  6,  1913 — W  PTN  LOT  31  Map 
Potts  Tract  San  Pablo  Ave,  Okd. 
J  C  Sullivan  vs  Margare'.  A  Powers 

and    John   Laamenen $95 

Nov.  S,  1913— LOTS  41  AND  42  BLK  3 
M  ip  No.  6  Regents  Park.  Albany. 
Berkeley   Lumber   Co   vs   M   Sibbins 

and  D  E  Hughes $272.20 

Nov.  S,  1918— N  SIXTY-SEVENTH  125 
E  San  Pablo  Ave  E  25  N  110.09  W 
22.18  S  110.72,  Okd.  Berkeley  Lum- 
ber Co  vs  M  A  Powers,  John  Laa- 
manen and  W  H  Sweeney $275.70 

Nov.  10,  1913— E  COTTAGE  129  N 
Central  Ave  N  35xE  50,  Ala.  Sun- 
set   Lumber    Co    vs    W    L    Le    Boyd 

and  Emma  J   Lank $355.14 

Nov.  11,  1913 — LOT  252  Map  Fourth 
Ave  Terrace  Ext,  Okd.     Pacific  Mfg 

Co   vs    D   L   Rountree $125.10 

Nov.     12,     1913— N     SIXTY-SEVENTH 

125  E  San   Pablo  Ave  E  25  N   110.09 

Nov.    13,    1913— Lot    15    BLK    "C"    Map 

Sunnyslope,    Okd.      C    L   Decker    Co 

vs    C    M    Covell $2643. 4S 

Nov.  14,  1913— PT  IN  MILK  RANCH 
Road  at  S  cor.  land  conveyed  from 
Estate  Faxton  D  Atherton  to 
Frank  Enos  Garcier  by  deed  re- 
corded in  Liber  193  Page  49  SE  8.75 
ch  SE  4.32  ch  NE  18.30  ch  NE  11.32 
ch  SW  11.35  ch  SW  19.06  ch,  Eden 
Tp.     F  J   Russell   vs   C   E  and  Etta 

Humphrey    Scofleld    $99.63 

Nov.  14,  1913— N  SIXTY-SEVENTH 
125'  E  San  Pablo  Ave  E  25  N  110.09 
W  22.13  S  110.72,  Okd.  Contra 
Costa  Bldg  Materials  Co  vs  John 
Laamanen,  W  H  Sweeney  and  M  A 

Powers     $38.50 

Nov.  17,  1913— E  SAN  PABLO  AVE  25 
N  67th  N  50  E  125  N  35.72  E  22.13  S 
110.09  W  25  N  25  W  125,  Okd.  Red- 
wood Mfg  Co  vs  Margaret  A  and 
Thomas   Powers   and   John   Laaman 

(Laamanen)      $116.35 

Nov.  17,  1913— N  FORTY-FOURTH  116 
E  Linden  E  25xN  100,  Okd.  E  D 
Conolley  and  H  W  Bode  vs  Wm  and 

Mrs   Wm  Pottinger $59. 3S 

Nov.  19,  1913— N  CENTRAL  AVE  40  E 
Fifth   E  24  xN   100.  Ala.     W  P  Fuller 

&  Co  vs  W  G  Le  Boyd $71.71 

Nov  19,  1913 — NE  FIFTH  &  CENTRAL 
Ave  E  10xN   1011.  Ala.   W  P  Fuller  & 

Co   vs   W   G  Le   Boyd $77.33 

N01/.  19  ,1913— LOT  2S  AND  SE  10 
Lot  29  Map  Holway  and  Lane's 
Siihii  Lots  31,  32  and  33  Kingsland, 
Tract.  Okd.  Hogan  Lumber  Co  vs 
II    C    Miller,     An. hew     II    Mulr    and 

s   A   Potter $2s;,.7i'. 

Nov,  19,  1913— N  SIXTY-SEVENTH 
125  10  San  Pablo  Ave  E  25  N  110.09 
W  22.13  S  110.72.  Okd.  S  Jorgen- 
sen   vs  M  A  Powers  ami  John  Laa- 

ma  noil    $20 

Nov.  19,  1913— W  CENTRAL  COURT 
130  N  Central  Ave  N  "■'■>  2xW  76.  Ala. 
W    1'    Puller   &    Co    vs    \v   G   LeBoyd 

$46.50 

Nov      •_•!!    ,1913       LOT    21    W    3    LOT    23    E 

22    Lot    2:,    Blk    95,    Kelleri  bei  gei 

Map,    Oakland,      inner    Legault    vs 

Martial    Davousl     $2096  15 

Nov.    -1    .1912     SW    MOORP  \BT    AND 

Vprlcol    S    I'M  mi;    w    23.25    N    1 00    E 
•  in,      Sunsel    1 . 1 1  in  1  ■  <■  1    1  'o    vs   0   M 

an. 1    \i    1  ihrli  ii  risen $171.54 

Nov.     22.     1913      PTN     LOT     13-A     Map 

1.:,  mii:    Teutonia     Pai  k    a  ml     1  tome- 
.   11       \'  :    n  ,    Ala.       Sum  1  1     I  .timber 

1  ,     ,      u    G    Le   Boyd $354.76 


w.  Inesdaj  N  ivember  26 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY. 


BUNGAJU  >WS    — 

hitect,  none, 
ing    Day    Labor    jo    - 

about   to   be   started   in   San    J, is.         i      \ 
Wagner,    120  £ 

..    $2,000;    Mi 
■ 
cottage.    $650;    and    Com 
East    St.    Jami  -    street      3  rose,     live 

room    bungalow,    $2 

ting   purchased. 


Building  Contracts. 

SAXTA    CURA   COIXTV. 


N-SEVENTEEXTH,    San    Jose. 
Repairs  after  fire  on  col 

Owner Wm.  Salker,  Pren 

Arcliitect  . .  .Xone. 

Hay's  work.  [•,  $1900 


No.  394  N-THIRD,  San  Jose      Remodel 

and    repair   residence. 

Owner Miss   E.   B     Fl 

Architect  .    .  None. 

Day's  work. 

X  WILLOW.  2nd  Lot  W  of  McC 

Jose.     Three-room  cottage. 

Owner Mrs.   c.   Desmone.  Premises. 

ect  . .  .Xone. 
Days  work.  COST.  $400 


X".    247,   S-SEYEXTEENTH.     San     Jose. 
Five-room   cottage. 

Owner J.    A.    Wagner,    320    S-ioth 

St.,   San   Jose. 
Architect  . .  .Xone. 
Days   work.  COST,   $2000 


XO.   173  CATTOX   AVE..  San  Jose.   Two- 
room    shack. 

Owner Mrs.     McManus.    Premises. 

Architect  . .  .Xone. 

Day's   work.  COST,    $400 


X"     687    N-FOURTEENTH,      Sin      Jose. 
Four-room  cottage. 

Owner Michenglo    Domico,    I'rem. 

Arcliitect  .  .  .Xone. 

Days    work   .  COST,    $650 


■     E-ST.  JAMES     -  Five- 

room   cottage  and   garage. 

Owner Cora       Robertson.     47»     E- 

St.  Jam.:--  St  .   San   J..se. 
Archil. 
Day's    work.  !'.    $2000 


COMPLETION  NOTICES. 


SAN    MATEO    COIXTV. 


RECORDED  ACCEPTED 

Nov.     1:1.    1913— PTN  ME 

Trai  1  -    NIC 

Ben   1 ;  .   San 

Mil."         1:    M     Warren     to  ■      Mao- 



Nov.    17   ,1913-  I.'  IT 

•  thur 
G  Duncan  to  L  ]  1  1.  1913 

N  ,     1913— Ui-i^ANDS.    San     Mateo. 

Char!.       1 

ton v    ■    .".131:! 

Nov     v.    1313—1  .  LANDS, 

■  -      Y  11     & 

Reed N'ov.   4.   1913 

Nov,   .    1913— Li  IT   3    BLK    19,    Hi. 

Lawrence    ami     Annie 

rn . 

Nov     T 

Nov.  S,  1913— LOT  262  San  Mateo  Park 


BUILDING  AND   INDUSTRIAL  NEWS 

Inersection    Occidental    Avenue   and 
Clark    Drive.   San   Mateo.      II    1;   Wil- 

llmas  Jr  to  Pedersen  &  Overaa 

Oct.    30,    1913 


LIENS  FILED 


CAN    MATEO    COUNTY. 


RECORDED  AMOUNT 

Nov.    19.   1913 — LOT  NO.  1    BOK    V 

-  Amended  Map  of  Town 
of  San  Carlos.  Frank  J  Lackie  vs 
J  II  Plattner $77.. in 


MARIN,   CONTRA  COSTA  AND 
SONOMA  COUNTIES. 


THEATRE— 1    story  -and    base,    frame, 
Cost     not      stated.  Martinez.       Contra 

1  :o.,  Cal.,  Architect,  I  >.  I; 
er,  Merchants'  National  Bank  Bldg.,  S. 
F.  1  iwner's  name  withheld.  The 
building  has  been  designed  for  a  mov- 
ing picture  house  and  will  have  a  seat- 
ing capacity  of  about  300  people.  In- 
terior will  be  finished  in  pine  through- 
out. A  modern  system  of  ventilation 
will  he  installed.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath  Plans  are  com- 
plete  and    figures    are    being    taken. 


Building  Contracts. 


CONTRA      COSTA      COUNTY. 


LOTS  ,'7  AND  28  BLK  49.  city  ..f  Rich- 
mond. All  work  for  completion  of 
two   story   frame   building. 

Owner W.    B.    Vickers.      858      16th, 

Oakland. 

--\rc.iitect  .  .  .None. 

Contractor.  .H.  McCloy  Jr.,  623  33rd  St., 
Oakland. 

Filed  Nov.  20,  '13.     Dated  Nov.   17.  '13. 

Frame    up    $   92.". 

2nd  story   frame  up 925 

Rough  coat  plaster  on 1S50 

When  completed    1S50 

Dsual    3.5    days 1850 

TOTAL  COST,    $74ii" 

Bond.  $7400.     Surety,  H.  McCloy  Jr.  and 

II.    McCloy.      Limit.      90   working      days. 

Forfeit,   $3   per   day.      Plans   and 

fications   filed. 


COMPLETION  NOTICES. 


CONTRA    COSTA    COUNTY. 


RECORDED  ACCEPTED 

Nov.    19,    1913 — LOTS    1".    AND    16    BLK 
1     Richmond    Villa    Tract.      Ella    M 

Jones   to  c   E   Mentzer Oct.   3.  1913 

Nov.    13.    1913— JAJT    14    BLK    115 
of   Richmond,     lloyt  &  Greene,   In.- 

to    C    D    Knolty Nov.    4.    1913 

1913— L"  ITS  1  TO  '1  BLK  "D" 
Brenfw 1.  Balfour  Guthrie  In- 
vestment Co  to  Leech  &  Waters.. 
N 


LIENS  FILED 


CONTR  \     1  OSTA     (  ill  N  II . 


RECORDED  AMOUNT 

Nov.     17.     1913— TRACT     OR     LOT     71 

Ayei  ivn.     J    F   Klstler 

and    Oren-McGuIre    Lum 

>..$119 

Nov.    17.    191S— LOT   23    BLK 

Andrade  Tract.     F  P  Allen  vs  Her- 
bert   F    Brown.    D    D    Heagerl 
F   English  and   Home  Bldrs  Co.. ..$85 

Nov.   17,   1913 — LOT   23  BLK  20  Brown 


.S3 

Andrade    Tract.       W     H     Brown     vs 

Herbert  F  Brown,  Inc.  D  D  Heager- 

1:    F   English   and    Home    Bldrs 

$48 

•    I— ARK     near     Antioch. 
'Ins    Tellas    vs    Peter    Manalatos.  .$100 


COMPLETION  NOTICES. 


MAHIX     COUNTY. 

RECORDED  AMOTINT 

Nov.     18    .1913— E    MOUNTAIN    VIEW 
Ave.     be)     Grand     Ave    and     Linden 

Lane     .oixlL'l     Blk     1 4  4 .     Coleman's 
Add'n,    s.m    Rafael.      Alice    Newton 

to  J  J  Anderson Nov.   1.   131 :: 

Nov.    15,    1913 — LOT    3    BLK    3,    Ss 
lit...       Ella     A     Campbell     to     A     W 
Teather Nov.     7.     1913 


LIENS  RELEASED. 


MARIN    COUNTY. 


RECORDED  AMOUNT 

Nov.    13.    1913— PTN    LOT    10    BLK    9. 

Tamalpais  Land  &   Water  Co's    Map 

No.     :,,     Mill     Valley.       Louis     Lam- 

bretti  to  Frank  C  Herrick  et  si. ... 


FRESNO.    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


RESIDENCE    —    2     story      and      base, 

frame  and   hollow   tile,   $10,000.     Fresno. 

Co.,    <  !al.       Architect,      Eugene 

Mathewson,      Forsythe      Bldg..       Fresno. 

Owner,       Horace      Thorwaldson.        The 

dwelling    has    been     designed      for      an 

room  house  with   three  baths  and 

sleeping  porches.     A  frame  garage  will 

also  be  erected  on  the  lot.     Interior  will 

be    finished    in    pine,    oak     and       white 

enamel.     Hardwood   floors   will   be   used 

in   the   principal   rooms.      There   will   be 

e  heat  and  open  fire  places.   Man- 

1    be   of   tile   and    brick.      An   au- 

tomatic  water  heater   will  be  Installed. 

Bath  rooms  will  have  . "inposltion  floors 

and    tile    wainscot.      Tile    will     also     be 

used    in    the    kitchen.       Exterior    of    the 

:    anite    base    will    be 
PI  are  now  being  prepared. 

RESIDENCE   —   2      story      ami      base 
frame.  $7,500.      Architect,    Eugen. 

the  Bldg:.,  Fresno,     c  iwner, 
-    u  ill  be  erect- 
Zapp's    Park 

1    room     house     with 
;.;ng  porch.     A  garage  will 
-    ■     ted    on    the   lot.      Interior   of 
.-    dwelling    will    be    finished     in     pine 
and     redwood     with       some      ha 
veneer  .1   \n   the 

principal     rooms.       I'  a.        [or 

furnace  heat  and  open  fire  places.   Ma  ti- 
ll   be   of   tile    and      brick.        Tile 
01  and  composition  floors  ".-ill  be 
bath  rooms.     An  automatic 
«  elded.      Exti 
•    dwelling   will    bi 
■ 

RESIDENCE    —    2     story     and 

frame.    $15, Fresno       1 

•  ■  t.     Eugene 

Ig  .    Fl  esno    1  Iwner,    Arthur 
fellow       Tl  is   duelling   will   be 
.-.i     Park 
a      fourteen 
•.\  ill.     several      Da  ths, 

will  be 
handsomely  finished  In  pine,  redwood 
and   hardwood  veneer.     Oak   floors   will 


34 

■ 
st  and   second  floors 
vide    for    furnace    heat    and      open      fire 
.Mantels    will    be    of    brick    and 
tile.      Some    ornamental    plaster    will    be 
specified.      Tile    wainscot    ai    I    composi- 
tion   floors    will    be    use!    in    the    bath 
rooms.      Exterior    of    the    dwelling    will 
red    with      cement      plaster       on 
metal    lath.      Plans   are    bi  i    >ared 

FLATS — 2  story  and  base,  frame,  $S,- 
000.  Fresno.  Fresno  Co..  Cal.  Archi- 
tect, Eugene  Mathewson,  Forsythe 
B'.dg..    Fresno.      Owner.    Fred     Tegeler. 

aiding  will  be  ed  on  J  street 

and  will  cover  an  area  of  50  by  61  feet. 
Interior  ranged     for    four 

;  four  and  five  rooms.  Pine, 
redwood  and  elm  panels  will  be  used 
for    fin:-  .in 

the  living  and  dining  rooms.  There  will 
le  a  central  heating  system  and  open 
fire  places.  .Mantels  will  be  of  tile, 
inscot  will  I  e  used  in  the  bal 
and  kitchens.  An  automatic 
water  heater  will  be  installed  in  each 
of  the  flats  Exterior  of  the  building 
will  be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  D  ^appearing 
beds  are  specified.  Plans  are  being- 
prepared. 

LODGE   HALL  ADDITIONS    AND   AL- 
TERATIONS    '-"-t    not     stated.        Elan- 
ford,      Kings      Co..       Cal.  Architects. 
.Swarf;.    Hotchkin  liowell 
Bldg..   Fresno.      Owners.    Elks'    Hall    As- 
i    second   floor 
of  an  adjoining  building  has  I  ecu  leased 
and   will   he   altered    into   billiard    room, 
-king     looms.       Partitions 
will  be  rearranged  in  the  present  build- 
d    doors    will    be    cul    through    to 
the    new    portion.      Interior    of    the    old 
rooms    will    b<  refur- 
nished.     Plans    are    being    prepared. 

SCHOOL — 1    stor  rein- 

si  es,    sianis- 

«   i      ..nil       II 

reet,  S.  !•'.  Owners, 
Ceres  School  District.  The  building 
will  be  erected   in   -    ■  I    a    large 

lot  and   has  been   di  <     eighl 

room   school.      Interior    will    be    finished 
in  pine.      Floors  in  the  class  rooms  will 
for  a    een- 
iiii    cleaning 

I  i     elass 

will    le   a   large  assembly 

ahll      Exterior    of    i  will    be 

with  cemenl   plaster.     A  claj    i  He 

[Oof     Will     bi 

I. rick, 
Cal.      Ar- 
i.     &     Swartz, 
San- 
ger   High    SchOOl    In       I  ire; 

will  contain  idil  orlum, 

I nterlor 

,i  lors. 

modi  i  ii 

f    the 

building    wll 

brick.     I 

Contracts    Awarded. 

RBSIDEN 

■     ■  '  Kern    Co 

i 
i 
Brlbli  .    Bak- 
19,317.      Note. 
— This 

I  e.,t|ng. 


Ir.LDINt;    AM)    INDUSTRIAL   MOWS 

S.CRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
frame,  Cost  not  stated.  Eureka,  Hum- 
boldt Co.,  Cal.  Architect.  Charles  W 
McCall,  Central  Hank  Bldg.,  Oakland. 
Owner.  Judge  Wilson.  The  dwelling 
has  been  designed  to  contain  eight 
•ooms  and  bath.  Interior  finish  will  be 
of  pine,  redwood  and  some  hardwood 
veneer.  Oak  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places.  .Man- 
tels will  be  of  tile  or  brick.  An  auto- 
matic water  heater  will  be  installed. 
Tile  will  be  used  in  the  bath  room  and 
M.  Exterior  of  the  house  will  he 
covered  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
ii    being   taken. 

BUNGALOWS — 2  1  story  and  base. 
frame.  Cost  not  stated.  Sacramento, 
Cal  An  Infect,  none.  The  following 
Day  Labor  jobs  are  reported  as  about  to 
he  started  in  Sacramento:  C.  H.  Cat- 
terton.  3126  T  street,  2  story,  frame 
dwelling,  $2,600;  and  H.  Uhl,  Uhl  Court. 
1  story  frame  cottage.  $1,400.  Mate- 
rials  are    now   being   purchased. 

SCHOOL  MESSHADL— 1  story  and 
base,  frame.  Cost  not  stated.  Covelo 
Mendocino  Co.,  Cal.  Architect,  Bureau 
of  Indian  Affairs.  Washington,  D.  C. 
Owner.  United  States  Government.  Plans 
and  specifications  have  been  forward- 
ed to  this  city  fur  figures  for  a  one 
Story  messhall  which  is  to  he  <  rected 
•at  the  Round  Valley  Indian  School.  In- 
terior of  the  building  will  be  finished 
in  pine  and  redwood.  Exterior  will  be 
covered  with  rustic.  Plans  can  he  se- 
cured from  the  Indian  Warehouse,  268 
Market  street.  An  official  proposal  ap- 
pears   in   another    column    of    this    issue. 

Contracts    Awnrdtd. 

CLUB  HOUSE — 2  story  and  base,  re- 
inforced concrete,  $11,500.  Auburn, 
Placer  Co.,  Cal.  Architect,  Frank  S. 
Holland.  100  Haight  street,  S.  F.  Own- 
ers.  Talioe   Club.     Contractors,    Herde.ll 


Building  Contract*,. 


SAl'HAME.VTO    COUNTY. 


W    ',     LOT   6,    I,  J,   4TH   AND   5TH  STS., 
Sacramento.     Alter  building. 

Owner W.  J.  Weisman,  2117  22nd 

St.,  Sacramento. 
Architect  .  .  .None. 

Contractor.  .Matthews   Con.   Co..    Forum 
Bldg.,    Sacramento. 

COST,   $l.,no 


Wednesday  November  26,19113 

S  '_.  LOT  7.  N,  O,  FRONT  A.Nli  SECOND 
Sts.,  Sacramento.  Repair  fire  damage 
to  dwelling. 

Owner G.    A.    White,    52S&    J    St., 

Sacramento.  ' 
Architect  . .  .None. 

Contractor.. R.     Fritz-eke,     1615    G     St., 
Sacramento, 

COST,  $500 

SACRAMENTO.  To  raise  levee  on 
that  portion  of  the  bow  or 
wing  levee  which  lies  on  property  or 
right  of  way  of  Western  Pacific  Rail- 
way Co.  and  the  portion  of  said  levee 
which  lies  southerly  of  said  prop- 
erty along  20th  street  to  B  street. 
The  two  borrow  pits  from  which  ma- 
terial for  raising  said  embankments 
or  levee  is  to  be  taken  are  to  be  lo- 
cated westerly  of  said  levee  and  ap- 
proximately parallel  thereto.  Both 
borrow  pits  to  run  northerly  from 
southerly  line  of  A  street. 

Owner Western      Pacific     Railway 

Company. 

Architect  . .  .None. 

Contractor.  .Palmer,   McBride  &  Quayle. 

Filed   Nov.   14,  '13.      Dated   Nov.    4,  '13. 

COST,    $ 


LOT    12    ROSE      AVE.      TRACT,      Sacra- 
meiii  o.      Erect  dwelling. 

Owner A.  O.  Hansen. 

Architect  . . .  None. 

Contractor.  .Archie   Myers,      3802      York 
Ave.,  Sacramento. 

COST,  $1200 


LOT  2    i        -    '    Curtl     Oaks  Add'n.,  Sac- 

i  in i  n  i  ii.       En  e|    dwelling. 

Owner W     D     McKay,    1211    X    St., 

s.n  rami  nto 
\  1 .  tilted   .    .  None. 
Hay's    woik.  COST,   $2500 


.  it      1    Ca    1    i,Mina   Terrace,   B.  C.   82nd 
ai   1   33rd  Si       Sai  1  a  mento.     1  Ine-story 

Frank     L,     Warren,    2325     I, 
St.,  Sacra  mi  nl  0 

A  I'.'h  ile.l    .  .  .  None 

work.  cost,  $500 


Building  Contracts. 


SAN    JOAO.UIN    COUNTY. 


W  i/2  LOT  8  AND  E  3  LOT  6  BLK  11  E 
of  Center  Street,  Stockton.  All  work 
for   three-story   brick   building. 

Owner Mary   P.   Marshall,      34&      S- 

American    St.,    Stockton. 
Architect  ..  .Jose    Losekann,     Room     79 
San    Joaquin    Bldg.,    Stock- 
ton. 
Contractor.  .Daniels    &    Green,    623    W- 

Park,   Stockton. 
Filed  Nov.   10,  '13.     Dated  Nov.  10,  '13. 

2nd    story    joists    on $2500 

Roof    on    2500 

Plastering     completed     2500 

Building   finished    2600 

Usual     35     days 3400 

TOTAL  COST,  $13,500 
Bond,  $7000.  Sureties,  James  Mulcahy 
and  R.  E.  Wilcox.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 


LOS    ANGELES    AND    SOUTH- 
CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
frame,  $20.0110.  Los  Angeles,  Cal.  Ar- 
chitect. Frank  T.  Kegley,  Consolidated 
Realty  Bldg.,  L.  A.  Owner,  Dr.  C.  P. 
Thomas.  This  dwelling  will  be  erected 
in  Brentwood  Place  and  has  been  de- 
signed for  a  15  room  house  with  baths 
and  sleeping  porches.  Interior  finisih 
will  he  of  pine,  hardwood  and  white 
enamel.  Hardwood  floors  will  be  used 
throughout,  Besides  the  residence  a 
two  story  garage  with  accommoda- 
tions for  four  machines  and  chauffeur's 
quarters  will  be  erected  on  the  lot. 
Plans  provide  for  a  central  heating 
system,  vacuum  cleaning  and  automatic 
.it.  1  healers.  There  will  be  open  lire 
places  and  tile  or  brick  mantels.  Bath 
rooms  will  he  finished  in  tile.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath  and  shin- 
gle PU  lis    are     I.     II.  g     prepa  r,  il. 

RESIDENCE   —    2      story     and     base, 
1 1  line     $50,000.      Los    Angeles,    Cal.      Ar- 
il., is.     Hunt     and      Burns,       Laugblln 
Bldg.,    L.    A.       Owner,    Mr.    House.        The 
dwelling   will    be   erected   In   Oak   Knoll 


w i  .  i      day  t    i 

Mil, i    has    i  een  lifteen 

room    house    with      several      bal    s      and 

tig  porches, 
be  erected  on  !!••  lot.  Interior  of  the 
house  will  be  finished  in  hardwoods, 
pine  and  white  inane  1.  Hinlwood 
Doors  will  t><  used  throughout.  Plans 
provide  for  steam  heat  and  0| 
places.  Mantels  will  be  of  til.  and 
brick.  Tile  floors  and  wainscot  will  be 
used  in   the  b  will  be 

a    vacuum    clea  nil 

inatic     W  iter     Hi  a  !•"  i  ,f     the 

dwelling    and    garage    will    be    .  overed 
with     cement     plaster    on      metal      lath. 
Plans  are  complete  and  figures 
being    taken. 

APARTMENT    HOUS] 
base,  brick  and   steel.     Cos 
Los     Angeles,    Cal.       Architect,      L.      I.,. 
Jones.  I.   W.   Hellman  Bldg..  L.  A.     own- 
er's  name   withheld.     The   buil 
be    erected    on    West    Pico     street     near 
Harvard   covering  -an   area   of    15    by    100 
feet.      There   will   be    two    stores    on    the 
first    floor   and    a   total    of    4<;    rooms   ar- 
ranged   for    two    anil    three    room    suites 
on  the  upper  floors.     Inter;-:         ish    will 

be    of    pine    and    redw 1.       Al!      suites 

will    have    wall    beds    and    private    bath 
rooms.      Bath  rooms  will   h 
tion     floors    and     tile     wainscot.       Plans 
provide  for  steam  h.  water 

system.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Patent 
store  fronts  are  specified.  Plans  are 
being    prepared. 

STRUCTURAL,  STEEL  FOR  MUNICI- 
PAL DOCK  XO  1. — Cost  not  stated.  Los 
Angeles,  Cal.  Engineer,  City  Engineer, 
Los  Angeles.     Owners,  Cit  I         An- 

geles. W.  B.  Kyle  of  San  Francisco 
was  low  bidder  at  $^v:iTs  for  tl  e  con- 
struction of  steel  work  for  a 
-Municipal  Dock  Xo.  1,  Los  Angeles  Har- 
bor. Additions  or  deductions  to  be 
made  at  the  rate  of  3.15c  per  lb.  Other 
bids  were  Llewellyn  Iron  Works,  $94.- 
991,  3'4c  per  lb.,  additions  or  deduc- 
tions; Security  Construction  Co..  $97,- 
692.  3.49c  per  lb.:  Baker  Iron  Works. 
$103,000;  Russell-Greene-Foell  Co.  $104,- 
190;  Mesmer  Rice.  $109,470;  .Milwaukee 
Bridge  Co.,  $110,386;  Snare  &  Tri.-st  Co. 
$124. 9SG. 

WAREHOUSE     ADDITION  —  "     story 
and    base.    Class    A.      Cost     not     stated. 
Los    Angeles.   Cal.      Architect, 
side   Sturges.   Story    Bldg-.,    '■  ■  Own- 

ers,   Lyon    Fireproof   Storage    Co.       This 
work    will    consist   of  a    three   s' 
dition    to    the    present    foul 
A    building.       The    strucl 
area  of  .",0   by   1 1.".   fei 

,-    installed    a  ml    the 
present    freight    elevator    will  ex- 

tended   into    the     new     portion     of    the 
building.       Interior     partitions     will     be 
of    metal     lath    and     plaster.        Interior 
finish    will    he    of    pine.      There 
metal     window    sash    and     fran 

lot  doors.      Exterior   of   I    •    build- 
ing  will    be    faced    with    cemei 
Plans   are   complete  and    : .- 
in:,'    'aken. 

IH  SPITAL— 3    story    an 
A    constrii,t;,,i:.     J" 

furrier     Bldg.,     I.      A 

Hospital    \ n.     The  build 

be  erected  at  thi 

of   38   and    120   tee)       Tl  • 
private    roor,  rooms,      10 

ind    wards.      Exterior    v.  alls  will 
be  of  reinforced  concrete  as  wil 
floors  and  roof.     Interior  partitions  will 
be  of  hollow  tile.    Tile  floors  and  walns- 


r'TILDlXG  AND   INDUSTRIAL  NEWS 

coting  will  be  used  in  the  baths  and 
operating  rooms.  Plans  provide  for 
steam  heat  and  elevator  service,  a  vac- 
uum el,  'in  and  other  mod- 
ern conveniences.  Exterior 
building  will  t>i  i  ed  with  cement 
plaster.      Plans    are    being    prepared. 

SCHOI  iL — 1  storj   a  nd  ba   •  .  n 
concrete.    $30,01 

Cal.         Architect.        Samuel        Clements, 
Bishop.      Owners,    Bishop     School     Dis- 
trict.      The    building    will    be    designed 
tain    eight    class    rooms    and    an 
;..--<  n. My   hall.      Interior   w  : ; 
in   pine    with    msple   floors   in    the 
i  ,m  us.     There   will   lie   steam    heat  and 
a   modern     ;  -iem   of  ventilation.       Pro- 
grame  clocks  and  vacuum  cleaning  will 
be   insta  led.      Exterior   of   the   building 
face!  with  cement  plastei 
lug    prepared. 

MUSIC  HALL — 2  story  and  base,  re- 
inforced concrete,  $90,000.  Claremont, 
Los  Angeles  Co.,  Cal.  Architect,  .Myron 
bunt,  Hibernian  Bldg.,  L.  A.  i  >w 
Pomona  College.  The  building  will  be 
built  in  shape  of  a  letter  Y,  and  will 
ave  a  total  frontage  of  260  ft.,  and  an 
average  width  of  45  feet.  There  will 
be  an  audience  room  to  seat  1000,  8 
studios  and  16  practice  rooms;  rein- 
forced concrete  frame  and  gallery,  hol- 
low tile,  filler  walls,  plaster  exterior, 
tile  roof,  artificial  stone  trim,  han 
and  pine  trim,  plumbing1,  wiring,  heat- 
ing. Plans  are  complete  and  figures  are 
being   taken. 

SCHOOL — 2  story  and  base,  brick  and 
steel.  $40,000.  Ontario,  San  Bernar- 
dino Co.,  Cal.  Architect.  Norman  F. 
Marsh,  Broadway  Central  Bldg.,  L  A. 
Owners,  Chaffey  L'nion  High  School 
District.  Portions  of  the  old  walls  are 
now  st-andlng  and  use  will  be  made 
of  these  in  constructing  the  new  build- 
ing. Fireproof  stairways  and  corridors 
will  be  used.  Interior  will  be  ti: 
in  pine  throughout.  There  wil'  be  a 
central  heating  system  and  programe 
clocks,  vacuum  cleaning  and  a  modern 
system  of  ventilation.  Plans  call  for 
eight  class  rooms,  auditorium  and  of- 
fices. Exterior  of  the  building  will  be 
faced  with  cement  plaster.  Pl-ans  are 
now   being  prepared. 

STORES   AND   OFOTCES— 5   story   and 
il  ick    and    steel.    $50,000.      Holly- 
wood.   Los    Angeles  Co.,   Cal.      Architect. 
E.    P.    Parcher,    McCadden   Place,    Holly- 
OWner,    C.    E.    Toberman.      The 

building    will    be   erected    on    Hollyw 1 

Boulevard    covering   an    area    of    i 
square.      First    Moor   lias   been    arranged 

for  four  stores  and  the  upper  11 

mi    suites    of    offices.      Foundation    wil 

be   of   rein!'": 1    concrete   and    frame  of 

steel.     Exterior  walls  will  be  faced  with 
pressed      brick.        Plans      provide      for 
steam   heat,   elevatoi 
window    sash    and    f:  r    will 

:ed    in    pine    throughout. 
will   be   patent  store   fronts   and   marble 
Plans    are    complete    and    figures 
ink    taken. 

TELEPHONE  EXCHANGE  <■  story 
and  base.  Class  A  construction. 
"in'.  Los  Angeles.  Cal.  Architect. 
Owners, 
Telephone  and  Telegraph  Co. 
This  work  has  been  mentioned  here  be- 
ron  T  •  building  will  be  erected  on 
South   Hill   street  and   will   have  a   frnnt- 

A   contract   for   the   struct::: 
been  awarded   to   the   Baker  Iron   Works 
-      Balance  of 
the  work  Is  now  out  for  figures.     Bids 
will   close  on  December   1st. 
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STORES    AM'     LOFTS      j     storj      ana 
A  construction,   $40. 0<i".    Los 
Angeles.    Cal.       Architect,     George     w 
Hardin!  on   Bldg.,  L.  A.  Own- 

er,   I.   M.   Browne.     The   building  will   be 
:   the  corner  of  Boyd  a  nd 
covering    an    area    of    $5    by    100 
Construction    will      be     fireproof 
throughout     with      reinforced      col 

floor,     walls     and     i [l 

us     will    be    of    hollow    tile    and 

metal    lath    and    plaster.       Interior    will 

e    finished    in    pine    and    metal.      Metal 

window  .i    frames   will   be   used. 

lans    provide    for   steam   heat,   elevator 

vacuum   cleaning   system   and 

utes.      Exterior    of    the    building 

will     be     faced      with      cement       plaster. 

iplete  ami    the   work   will 

I  i     done    by    Day    Labor.      All    materials 

,     being   purchased. 

GARAGE — 1    story     and     base,     brick 

and     >teel.    $30,000.       Coronado       Beach, 

San    Diego    Co..    Cal.      Architect,    E.    Er- 

!  ,1s   Bldg.,  San  Diego.    Own- 

■  nado  Hotel.     The  building  will 

be    erected    on    the    hotel    grounds    and 

will    cover    an    area    of    ES    by    200    feet. 

A  concrete   floor  and   foundations,  brick 

walls    and    steel     roof    trus-ses     will    be 

used.       Exterior    walls    will    be     faced 

with     pressed    brick.       Special     gasoline 

tanks    are    specified.       Interior 

will   be   finished    in   pine.     There  will    be 

window   sash   and   frames.     Plans 

implete    and     the    work    is    being 

Day   Labor. 

Contracts    Awarded. 

COLD  STORAC.K  ADDITION— 3  story 
addition,  brick  construction,  $25,000. 
l.os  Angeles,  Cal.  Architect,  John  E. 
Kunst,  Hlggins  Bldg..  L.  A.  Owners. 
Brewing  Co.  Contractor  M. 
1942  South  Los  Angeles  street, 
L.    A.      Contract    price.    $25,000. 

CLUB  HOUSE— 2  story  and  base, 
brick  and  steel,  $32,000.  Santa  Bar- 
bara, Santa  Barbara  Co..  Cal.  Archl- 
tect,  .1.  Corbley  Poole,  Bothin  Bldg.. 
Barbara.  Owners.  Neighborhood 
House  Association.  Contractor.  Alfred 
Jensen,  1208  Chappalla  street,  Santa 
Barbara.      Contract    price.    $32,000. 

ARADE  STATION— 1   and   2  story  and 
ass   A  and  Class  C  construction. 
10.      Los    Angeles.    Cal.       Arcitect, 
Engineering    Department    Southern    Pa - 
:.    Flood    Bldg..    S.    !••..    Architects 
Parkinson  &  Bergstrom.  Security  Bldg., 
L.     A..  Owners.     Southern 

c...       Contractors.    Alta     Planing 
Mill    Co.,    830     McGarry     street.      L.       A 
'     price.     $2504,000.       Note — This 
work    I  Id    up   by    the    i 

Los  Angeles  until  recently  when  reso- 
lutions were  passed  by  the  City  Coun- 
cil permitting  the  construction  of  the 
building.       Operations     will     be     startel 


PORTLAND  AND  OREGON. 


CTORT     ALTERATIONS        I     story 

brick,      $25,000.  Portland, 

Architect.    Krnest    Kroner,    Wor- 

I'.i.lg.    Portland.      Owners,    Frye 

This    work     will    consist    of    re- 

ICtlng     the     present     build    I 

n  I  Ing     addit  lonal     buildli 
smoke    houses,    coolers,    etc.       All    con- 
struction   will     be    of    brick    and 

rough - 
T  i  el  •'    Hill    :,.■    no-:  .  i    n    - 
and  frames  and  flreproi  Exter- 

the  building   will   be    fai  ed   with 
I.        \    largi       mount   of  spe- 
cial machinery   will   be  required.     Plans 
are    nearly    complete    and    figures    will 
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Veneered  Panels  that 
ARE  good— -order 
today  from 


Wybro  Panels 
have  no  equal. 

You  can  pay  more,  but  your  money  can- 
not buy  a  better  made  panel  than  the 
"Wybro." 

For  quality,  smooth  finish  and  reasonable 
price  the  Wybro  Panels  have  no  equal. 

168  varieties— all  GOOD. 


WTiite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


be  called   for   by   the   architect    within   a 
week    or   ten   days. 

STEEL  PLANT — 2  storj  and  base. 
concrete  and  frame  construction.  $40.- 
000.  Portland,  Ore.  Engineers.  En- 
gineering Department.  Northwest  Steel 
Co..  Portland.  The  building  will  cover 
an  area  of  5>0  by  59  feet,  giving  the 
main  portion  of  the  building  a  floor 
area  of  57,900  square  feet.  No  interior 
finish  will  be  used.  There  will  be  a  ce- 
ment lloor  and  metal  window-  sash  and 
frames.  Special  machinery  will  be  re- 
quired Exterior  of  the  building  will 
be  faced  with  corrugated  iron.  Plans 
are  complete  and  the  work  will  be  car- 
ried on  under  the  direction  of  \V.  H. 
Cullers,  Chief  Engineer  of  the  com- 
pany. 

APARTMENT     HOUSE— 7     storj     and 

base,       reinforced      concrete,       $250, 

Portland.  Ore  Architect,  W.  H.  Down- 
ing, Abington  Bldg.,  Portland.  Own- 
SB's  name  withheld  for  the  present. 
The  building  will  be  erected  on  a  cor- 
ner in  the  downtown  district  and  when 
complete  will  be  the  largest  am]  most 
modern  apartment  house  structure  in 
Portland.  Preliminary  plans  only  have 
•been  prepared  but  these  show  a  build- 
ing with  a  total  of  over  125  suites  of 
two  and  three  rooms.  All  apartments 
will   have   pr  n  i    wall   beds. 

Provision  has  been  made  for  a  .swim- 
ming tank.  Turk  parlors 
amusement  rooms  and  a  large  ball 
room.  Construction  will  be  fireproof 
with  exterior  walls  nf  reinforced  con- 
crete, concrete  floors  and  roof,  In- 
terior partitions  will  lie  of  metal  lath 
and  plaster.  Exterior  of  the  building 
be  faced  with  cement  plaster.  All  rein- 
forced concrete  work  will  be  in  the 
i  Further 
mention  will  be  ma  work  as 
plans    progn 

(  ontracts    Awarded. 

lOL — I     story     and      bast 

•     ■  d  School 

.  .     . 
Bros.,   Bend.     Contract   price,  $- 


SEATTLE  AND  WASHINGTON. 


TUNNEL    AND    SHAFTS— In    connec- 
tion  with   ha 
attle.    Wash.      Engl  I 

P   in 

lion    of    a    900    :  tunni 

-    I 
deep.  .  ing    will      bi 

I    , 
■     tile. 
CHURCH  reln- 

•  attle,  Wash. 


Architect.  J.  A.  Cruetzer,  New  York 
Bldg.,  Seattle.  Owners.  First  Metho- 
dist Episcopal  Church,  Seattle.  The 
building  will  he  erected  at  the  north- 
west corner  of  Roy  street  and  Broad- 
way and  lias  been  designed  in  the 
classic  style.  The  main  auditorium 
will  have  a  seating  capacity  of  750  peo- 
ple, i'.esides  this  room  there  will  be 
Sunday  School  rooms,  social  parlors 
and  pastor's  study.  Plans  provide  for 
a  central  heating  system,  probably 
steam,  vacuum  cleaning  and  other  mod- 
ern conveniences.  Interior  will  be  fin- 
ished in  pine  and  ornamental  plaster. 
Exterior  will  be  faced  with  cement 
plaster.  Bids  will  be  called  for  on  the 
foundation  work  within  a  short  time. 
i  ilance  of  the  structure  will  be  erect- 
ed   later. 

Bros.,    Auburn.      Contract    price.    $11,500. 

VIADUCTS  AND  RETAINING  WALLS 

— Reinforced        concrete       construction, 

$450, Vancouver,    B.    C.      Engineer. 

City  Engineer  F.  L.  Fellows.  Vancouver. 
Owners,  City  of  Vancouver.  Plans  have 
been  practically  completed  by  the  City 
Engineer,  F.  L.  Fellows,  for  the  con- 
struction of  the  four  concrete  viaducts 
in   the  east   end   of  the   city  -at  a  cost   of 

$450, The     bridges    will    span    the 

Great  Northern  Ry.  Co.'s  tracks  and 
will  be  of  concrete  and  steel  construc- 
tion, averaging  about  500  ft,  long  and 
LOO  feet  wide.  Considerable  concrete 
retaining  walls  are  called  for.  Figures 
will    be   called   for   shortly. 

POWER  PLANT  — Class  A  construc- 
tion, $100,000,  Seattle,  Wash.  Engineer 
not  selected.  Owners,  City  of  Seattle. 
Plans  will  be  prepared  under  the  direc- 
tion of  Superintendent  of  Lighting. 
i: o  Seattle,  for  the  construction  of 
i  unit  of  the  $500,000  auxiliary 
steam  plant  for  the  lighting  department 
of    Lake    Onion,    Seattle.     This    portion 

work    will   cost    Jinn. It    is 

■  it-  that  the  services  of  a  specialisl 
ork    will    be   sought 
ttei    i     no-n    being  i  onsldei  ed   by 
i  i,.     Board    ol    Public    Works. 

DEPARTMENT    STORE— 3    storj    and 

base,      irii  k    and    Bteel.     $100, t"o- 

coma  Wash.  Archite<  ts,  Heath  and 
Grove,   National    Realty    Bldg.,   Tacoma. 

Owner       I ]    Gross,   Seattle.    The 

building    will    be   erected    on     C     street 
ind     v,  ill     cover     a 
iri   i         Cor    tructlon      w ;  1 1      be 
Interior      finish 

will    I  e   ol    pine   a nd    hardv i         im er- 

■ ii-   w  ill   ii.    ni  metal   lath  and 

Then  i      team   heal   and 

i  e        An  adi      fronl     «  II I 

■    i       ind    marble   ba   i 

,.    | fled       Exti    loi    ol    the    building 

i i    - 1  1 1  i 

gem  ral     coi 

will    be    let. 


E.  H.  Williams 


Chalmer  Mundijr 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building  ., 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Philan  Building,        San  Fnnoltot 


Contracts    Awarded. 

WAREHOUSE— 2  story  and  base, 
brick  and  steel.  $30,000.  Seattle,  Wash. 
Architect,  I.  S.  Harding.  150?  Harvard 
ave.,  Seattle.  Owners.  O.  L.  Willetts 
Co.  Contractor,  I.  S.  Harding.  1507 
Harvard  ave..  Seattle.  Contract  price, 
$30,000. 

SCHOOL, — 2  story  and  base,  brick  and 
concrete.  Cost  not  stated.  South  Bend. 
Wash.  Architect,  none.  Owners,  City 
of  South  Bend.  Contractors,  The  Man- 
hattan Co.,  Central  Bldg..  Seattle.  Con- 
tract  price   not   stated. 


SEATTLE'S  ELECTRIC  PLANT. 


The  Largest  in  tbe  I'nlted  States. 


By   Edward   P.   E.  Troy. 

Seattle  may  justly  boast  of  possess- 
ing the  largest  municipal  electric 
plant  in  the  United  States,  with  an  in- 
come greater  than  any  similar  Ameri- 
can municipal  undertaking.  The  vote 
of  its  people  last  year,  approving  of 
the  purchase  of  the  Lake  Cushman 
and  White  River  power  sites,  will  en- 
able that  city  soon  to  operate  one  of 
the  greatest  electric  plants  in  the 
world.  It  will  furnish  at  cost  213.000 
horse-power  for  the  lighting  of  the 
city  and  its  homes,  and  the  operation 
of  its  manufacturing  industries,  thus 
insuring  the  commercial  supremacy 
of   that   place. 

From  the  beginning  of  the  city  in 
1S69  its  charter  has  provided  for  mu- 
nicipal lighting.  In  1902  the  voters 
approved  of  a  bond  issue  for  that  pur- 
pose, and  in  two  years  the  plant  was 
in  operation.  The  private  company 
was  charging  20  cents  per  kilowatt  for 
residence  lighting.  Immediately  the 
city  commenced  to  build  its  plant  this 
rate  was  reduced   to  12   cents. 

The  city  commenced  supplying  cur- 
rent for  eight  and  a  half  cents;  in  1911 
reduced  its  charge  to  seven  cents,  and 
last  year  to  six  cents.  The  company 
has  been  forced  to  follow  the  city  in 
these  reductions.  As  a  result  of  mu- 
nicipal ownership,  the  people  of  Se- 
attle are  paying  today  one  dollar  for 
the  same  quantity  of  electricity  that 
they  had  to  pay  three  dollars  for  to 
the    private    company. 

The  city  plant  has  also  established 
i  rate  "f  three  cents  for  cooking,  wash- 
ing, sewing,  ironing  and  other  domes- 
tic appliances.  The  people  of  Seattle, 
through  municipal  ownership,  are  fur- 
nished the  great  modern  convenience 
— electricity — for  all  purposes  in  the 
home  at  such  a  low  cost  as  will  permit 
Its    use   by   every    one. 

i  ere  are  over  800  arc  and  more 
I  ban  5,000  other  electric  lamps  In  the 
municipal  street  lighting  system  The 
cluster     lights    alone     illuminate      more 
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tlian  twenty-five  miles  of  streets.  The 
company  formerly  furnished 
at  $66  per  year,  and  1.S91  other  lights 
at  $15.  The  municipal  plant  gets  $54 
for  each  arc  and  $9.60  for  incandescents. 
It  will  be  seen  that  the  company 
charged  sixty-six  per  cent,  more  than 
does  the  city  for  incandescents,  and 
twenty-two  per  cent,  more  for  arc 
lamps.  Tims  municipal  ownership  has 
enabled  Seattle  to  greatly  Increase  its 
street  lighting,  making  it  one  of  the 
best  lighted  cities  of  ArheMca  Port- 
land, San  Francisco  and  Los  Angeles 
could  do  as  well  if  they  became  free 
from  the  corrupt  influence  of  private 
lighting   companies. 

The  total  revenue  of  the  plant  for 
1911  was  $727,384.  and  the  opei  iting 
expense,  including  interest,  $315,016. 
Of  the  profit,  $161, 5S1  was  set  aside  for 
depreciation,  and  the  balance  put  into 
new  construction.  The  power  lines 
are  being  connected  with  those  of  the 
Tacoma  municipal  electric  plant,  insur- 
ing continuous  service  to  eacli  city 
should  either  of  the  plants  meet  with 
any  accident.  This  will  save  the  build- 
ing   of    steam    reserve    plants    by     either 

e  i  t  y . 

The  entire  plant  was  built  by  City 
Engineer  R.  H.  Thomson,  and  his  as- 
sistant, J.  D.  Ross,  the  latter  of  whom 
is  now  in  charge  of  the  plant.  Mr. 
Ross  gives  the  loyal  citizens  of  Seattle 
credit  for  the  splendid  success  of  this 
plant,  In  spite  of  vicious  opposition  of 
the   corrupt   corporations   opposing   ;t 


ARIZONA   GREATEST    COPPER     PRO- 
DUCED. 


In*  Output  of  Million  Pounds  ■  U»j  — 
Large  Share  of  State's  Gold  anil  Sil- 
ver production  Ylxo  Derived  from 
Conner  Ore" — Mineral  Production  in 
1!»I—  Increase!!  Over  60  Per  Cent. 


Arizona  ranks  first  among  the  States 
in  the  production  of  copper,  and  cop- 
per mining  is  by  far  the  mainstay  of 
the  mining  industry  of  the  State,  ac- 
cording to  E.  YV.  Parker,  of  the  United 
States  Geological  Survey.  The  re- 
coverable copper  content  of  the  ores 
produced  in  Arizona  in  1912  w  i  365,- 
038,649  pounds,  a   million    pounds  a    da\ 

The    value     of     this     i lu  J6t) 

231,377.  In  1911  the  recoverable  cop- 
per content  of  the  ores  produced  in 
Arizona  was   306,141.  valued 

at  $3S,267.692.  The  increase  in  1912 
was  58,897,111  pound-,  or  19.2  per  cent, 
in   quantity,  and   $21,963,1  7  4   pet- 

cent,   in   value.     The  of   the 

mineral  products  of  the  stale  In  1911 
was  $44,503,873;  In  1912  it  was 
$67,497,838,  an  Increase  ol  n  ei  50  per 
cent.  The  large  increase  in  the  pro- 
duction of  copper  was  due  principally 
to  the  development  of  steam-shovel 
operations  on  the  low-grade  schists  and 
porphyry     (concenl  rating)  of    the 

I,'. i  •     district,    in   Pinal    i  i  nd    the 

Miami   district,   In   Gila     lounty. 

Second  among  1 1  e  mlnei  il  products 
of  Arizona  is  gold,  in  which  the  state 
ranks  seventh.  The  only  other  impor- 
tant mineral  produi  I  which 
Arizona  ranks  sixth  In  a  lucl  Ion 
The  three  metals,  coppi  I  nd  sil- 
ver, constitute  nearlj  98  per  cenl  of  the 
total    production       of    the    State.         The 

gold     pro, In,  I  inn        in      1912        W  0  I  81,997 

line     nonces,     va  1 1     a  I      $3  I  0,     and 

the      silver       production     B  1,490,387 

ounces,  value, I  al  $2,146,588.  Nearly 
one-third     of     the     gold     output     Is     ob- 


BUILDING    AND    INDUSTRIAL   NEWS 

tained  in  the  reduction  of  copper     ores, 
and  most  of  the  silver  also  comes  from 
copper    ores.        Arizona    produces 
considerable     quantities      of    lead 
zinc,    the   former   amounting   in    i 
3,103     short     tons,     valued     at     ( 
and      the    latter    to      4,379    short 
valued  at   $604,319.        The  total  value  of 
the   metallic   contents   of   the   ore 
duced    in    Arizona    in    1912    was    (6 
350,   or    more    than    99    per   cent   of    the 
total    mineral    production    of    the 


III  Ki:\l      or    MINES. 
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FARMERS     TO   COME     UNDER      COM. 
PENSATION    ACT. 

A  surprising  number  of  farmers  have 
declared  their  intention  of  exercising 
their  optional  right  to  come  under  the 
Workmen's  Compensation   Acl 

For  approximately   six   dollar! 
they     will     be    able     to     insure 
damages    for    injuries    to    an    employee 
and    this    is    heitig    regarded    as    good    a 
business  proposition  as  fire  insurance. 

The    Commission      is    at      present      at 
work  on  a  schedule  of  insurance 
which   will  lie  adjusted1  according  to  the 
risks    of   various    employments. 

W.nk  is  also  going  forward  in  re- 
gard to  the  safety  appliances  feature 
of  the  Act.  Avoidable  accidents  arc 
far  more  numerous  than  is  generally 
realized.  It  is  estimated  that  twenty- 
five  deaths  could  have  been  prevented 
in  this  state  last  year  if  proper  safe- 
guardis    I. as    hcen    provided. 

The    safety     provisions    of    the    Cali- 
fornia   law    were    taken    from     \\ 
sin's   Compensation  Law.      In    that   state 
it  has  had  a  marked  success,  emp 
joining     heartily     in     carrying     out     re- 
,|iiii  em  en  I  s     and     suggestions     to 
Injury    of    workmen.        Upon      thorough 
investigation     they     found     that     In     the 
end    ii    would   pay   them   well   to   intro- 
duce   the    safeguards. 

A     favorite      statement      of    the      op- 
ponents     of    the    Compensation    Acl     Is 
that     if    a     teamser    gets    drunk     and     is 
hurt    in    falling   off   his    wagon.    1    i 
ploj  ei'    will   be   liable      1 1    is   cl  tefij    on 
such    gross    misstatements  that   the   at- 
tacks nn  the  law  are  founded      The  Act 
pe   i  Hcally    provided    tha  i     no    1 1 
arises    when    the    accident 
i  toxical  Ion    or   the    willful    miscon  lucl 
of  the  injured  employee. 

Many  employers  who  choo 
under  the  Accident  law   which   has  been 
in  force  during  the  last  two  yean 

i"''  "■ ni  husiasl  ic      supporters      of 

Workmen's    ,  ;ompen  - .'  I  ioi  \ 

hakei     in     this    city,     who    emplo 
hundred     men.    has    become    a     staunch 
advoea  te.         Elimination      of      d 
suits  and   lawyer's   fees  is  an  a.l  .   Li 
shai  n.i      by      emploj  ei 
alike.      Statistics    show    that    mil. 
per    cenl    of    t  >  e    workmen    in  jm  i 
covered  anything    In  da m a g. 


»kks   spi  it    i.im:   i:\ti:\mhv 


i  ii  .,  n   .i  ppllca  t  mi,   1 1   ,        i      been   Bled 
wll  '      the    Railroad      Commissioi 

ii    :\  nd    Tidewater    I: 
panv  asks  authority   to  issue  $294 
i  ,,n.is    for   the   purpose   of   constructing 
,   'me  ,,f  narrow  gauge  railroad 

i  '  i .    i  n     I  n  v  " 

T   ■     line    will    

Cartv    Borax    mine,    owned    bj     I 

i     i ' lomp 

Rvan  branch  of  the  Tot  I  Tide- 

water i 
1..   afford    'i     outlet    for   the 

freight   and   pa 
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The    Bureau    of    Mines    has    copies    of 
in  5i    publications  fur  free  distribution, 

nol    give    i e    than    one    copy 

of    the    same      bulletin    to    one      person. 

■       ill       papers    can    not    ,  be 

granted     without     satisfactory     reason 

in  asking  for  publications,  please  order 

i  miii     bj     number    and    title.      AppHog- 

ould    be    addressed    to    the    Di- 

i    the    Bureau    of   Mines.    Wash- 

l,    ,  • 


BLUE    SKY     LAW      VINDICATED. 

I      "Blue    Sky"     law.     Which     was    held 

up  referendum    and    will    ho    voted 

i     ii,  \t    year's    election    has   re- 

i     striking     vindication     in     the 

lulu   •     ,,|    in,.    ]. us    Angeles    Investment 

iny,     the    directors    of     which     are 

now     under    federal    indictment. 

it    I-   just    such    h'igh    finance  concerns 

i-.     misrepresentations,    induce 

i    irt  with   their  good  money 

i     law    Is    ainied    .it 

•  -      A        Cider.      I'l  ,  sideut      of      the 

i      board     ol     dim, dors,     led     the 
campaign   against    the    blue   sky    enact- 

n  i    it    was    he    ii  nd    his    associates 
ipp    ed   i    e   Muni     for  the  circula- 

"I        the       I  ,'l'el  endlllii       pel  il  hms      that 

'  'i  mi  i        i  i  w   i  i  ".       Bldei   also  made  a 

bet     ni    publii       speeches    and     as- 

Govi  mot     Johnson     In    a     nasty 

ic  "i  ed  of  this  and 

Progressive  legls  lation. 


UMIS      RESTORED     TO     PUBLIC 

DOM  \l\. 


Iliiarler    Million     \crcs    Released    by    llce- 

oiiintendatton      of      Secretary      of   the 

Interior. 


i .  isl     month     recommends  t  Ion* 
■    i     i'i.    idem    in.     Se< 

■    i     >ep 

■     i    ulted   in  .i   n   i  di 

outstanding 
-    In    public-land    States.      Nearly 
md 

0    the      public 
additional   wl 

were     made.       The 

nc    involving 

ml     in 

II,  CM1,  1     l.fnn 

■     re    likewise    rlassl- 

r  coal  val 

during       the 

being 
and    a 
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little  over  1.000  acres  each  in  Idaho 
and  Washington,  but  in  the  latter  two 
Stales  the  withdrawals  were  more  than 
counterbalanced  by  restorations  of 
over  2,000  acres  of  lands  which  in- 
vestigation by  the  Geological  Survey 
proves  to  lave  no  value  for  power. 

As  a  result  of  tins  work  the  with- 
drawals now  outstanding  include  some- 
what less  than  68,000.000  acres,  all  but 
about  10,000,000  acres  of  which  are 
lands  that  are  awaiting  examination 
as  to  their  coal  character.  The  prog- 
icss  that  las  been  male  in  classifloa- 
I  supposed  coal  land  is  well  illus- 
trated by  the  fact  that  although  about 
58,000.000  acres  await  classification. 
nearly  Si. 000. 000  acres  have  already 
been  classified  as  to  their  coal  value 
and  restored  to  entry.  Of  this  total, 
18,500,000  acres  have  been  classified 
as  coal  lands  and  valued  at  nearly 
$761. 008,000. 

Great  progress  has  likewise  been 
nication  of  lands  as 
to  their  irrigability  as  required  in  the 
administration  of  the  enlarged-home- 
stead act.  'More  than  203,000,000  acres 
in  the  arid  and  semiarid  States  have 
so  far  been  classified  as  nonirrigable 
and  thus  rendered  available  for  entry 
ia  homesteads  of  320  acres  each. 
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made  to  the  Supreme  Court  of  the 
United  States  on  the  most  frivolous 
grounds.  If  the  appellant  has  suf- 
ficient pull  with  the  "'  minent  guj  s  in 
mother  hubbard  gowns"  he  ran  tie  up 
a  case  indefinitely.  Thus  the  litigant 
is  put  to  the  expense  of  going  to  Wash- 
ington, waiting  for  years  on  an  over- 
crowded calendar,  generally  to  get  an 
animation  of  a  decision  rendered  in  a 
lower  court  years  before. 
What  is  needed  is  to  simplify  pro- 
cedure, and  get  men  on  the  Supreme 
bench  who  are  big  enough  to  keep  pace 
With  the  times,  and  men  who,  even 
though  they  may  have  been  corpora- 
tion lawyers,  are  big  enough  to  adopt 
methods  that  lead  to  equal  justice  in 
spite  of  hoary  precedent  that  may  have 
been  laid  down  in  the  i"terest  of  a 
favored    few. 


11<\>IK      SHACKS      IN      FIRE      LIMITS 
DEMOLISHING    FAST. 


The  records  of  the  Bureau  of  Build- 
ing Inspection  of  the  Board  of  Public 
Works  show  that  fifteen  permits  have 
been  issued  for  tearing  down  or  re- 
moving frame  shacks  from  within  the 
Fire  Limits  since  September  1st,  the 
a.  te  of  last  report. 

There  are  approximately  120  more  of 
such  structures  in  the  Fire  Limits  yet 
to  be  removed. 

A  permit  was  issued  to  Win.  Wolff  on 
September  8th  for  wrecking  a  three- 
story  concrete  and  brick  building  at 
the  southwest  corner  of  McAllister  and 
Polk  streets,  this  structure  being  lo- 
cated in  the  Civic  Center. 

♦- 

EDITORIAL 

Chronicle   prints   an   editorial   on 
A    Denial    of    Justice,    in    which    it    nar- 
rates a  story  of   the  failure  of  Montana 
farmers    to    obtain    relief    from    smelter 
because      they      did    not      have 
money   enough   to   pay   for   the   printing 
of  a  transcript   on  appeal   to   the  United 
Supreme   Court. 
This    case     is    certainly     a    denial     of 
For     the     printing    of    a    voi- 
le     transcript      Is    nearly      all      a 
waste    of    money    any       way      and      the 
method  of  appeal   Is   live  hundred  years 
old.      This    cumbersom    procedure,    this 
failure     of     justice,     is     just     what     the 
have     sought     to     remedy. 
And  Ju  propose  some 

effective    method    that    will    deprive   the 
rich    of    unequal    opportunity    or    make 
pip.  ilc-.     toe    the    scratch    with 
the  ordinary.  '      rctnicle 

and  all  of  Its  kind  howl  to  high 
heaven.  Now  it  moralizes  on  the  fail- 
ure   of    justice.      When    the    recall    was 

■ 
of      the    "influential    eastern      jo 
California    be 

had    dared    to    adopt 
such   a  suggestion. 

ii  als  are 
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As  there  is  practically  no  cloudy  days 
in  the  desert  ami  the  country  is  com- 
paratively  near  the  equator  there  ,s 
practically  no  limit  to  the  amount  of 
power  that  can  be  developed.  Power 
from  such  a  plant  can  he  transmitted 
into  electric  energy  and  thence  con- 
veyed  to  any  part  of  the  country. 

While  water  power  is  being  fast  ap- 
propriated  and  the  coal  and  oil  of  the 
country  are  being  rapidly  exhausted 
I  his  source  of  power  may  soon  he 
utilized  at  first  hand.  Thus  the  desert 
which  has  been  a  waste  since  the  world 

in    ma*     bee e    tli e    source    of    the 

world's  power  in  the  future.  And  the 
barren  lands  may  be  transformed  into 
blooming  fields  by  the  wonders  of  me- 
chanics and  the  defects  of  nature  be 
transmuted  into  sources  of  industrial 
wealth  and  power. 


The  prevention  of  the  need  of  charity- 
is  always  ill  the  mind  of  the  men  and 
women  who  are  taking  charge  of  the 
relief  of  persons  in  poverty.  .  For  in- 
stance, here  are  some  of  the  measures 
favored  by  the  Missouri  State  Con- 
ference of  Charities  and  Corrections 
that  just  completed  its  annual  con- 
ference at  St.  Joseph: 

Better     child     labor     laws,     with     age 
limit  at  16  years,  schooling  through   the 
eighth    grade   and   a   health      certificate 
before  permission  to  work  in  factories. 
Better  juvenile  court   laws. 
A    more   elastic   constitution. 
Politics    out    of    the    state    institution 
management. 

Pensions  for  the  blind. 
The    building    of    an    industrial    school 
for   negro  girls. 

Protection  of  the  rights  of  illegiti- 
mate children. 

State   reformatory   for   young   women 
Abolition    of   common    law    marriage. 
Workmen's  compensation  law. 
Minimum    wage   board. 
Extensions   of    widows'   pensions. 
Making      of      child      abandonment      a 
felony. 

These  measures  are  directed  toward 
miking  people  more  efficient,  removing 
the  artificial  handicaps  that  keep  chil- 
dren from  making  the  most  of  them- 
selves, lightening  the  load  of  inequali- 
ties. A  few  years  ago  they  were  merely 
discussed  at  conferences  of  charity 
workers.  Today  they  are  finding  their 
way  happily  into  political  platforms 
and  are  emerging  into  the  stage  of 
active    achievement. 


There  has  been  built  and  there  is 
now  in  successful  operation  in  the 
Sahara  desert  a  sun  power  plant  pump- 
ing water  for  irrigation  purposes  in 
Hi  a  i  arid  region.  The  engine  uses 
steam  (or  it-  motive  power  and  the 
oili  Is  the  Invention  of  Mr.  Frank 
Shuman  of  Philadelpb  la  a  nd  the  plant 
w ■■!.-     Installed    under    his    direction. 

This  boiler  consists  of  a  long  trough 
upon  which  IE  I'"  a  'ii  the  -  tin's  rays 
a  parabolic  mirror  which  is  ex- 
tended for  a  dli  ta  m  e  ol  a  bout  200  feet. 
This     mirror     is     mounted     upon     a 

frame    thai    I      I  llted    i i    gel    the 

maximum   rays   of  the  sun   at   all   hours 

daj       The    heal    thus    conveyed 

upon     I 1  '-     boiler     -  onvi  rts     t  he     h  a  tei 

Into      steam      which       IE      ronvevcl      tO      an 

,,,,,,    and    ■    en    doe       ervlce  a      floe 

I Ithl I  ■   e      1,1'      heat. 

Tin     l  in-  in'      i       -  aid    to    furnish    pow  ei- 

at     ,,      COSl      Ilia  IIV      I  inn  I    l"-:i  |..|       I    1.1  n      I  I 

could     "     i"  oi  'i  i  ed    iii    any    ot  hei     w  aj 


Alter  December  1st  the  ordinary 
celluloid  moving  picture  may  not  be 
used  in  France.  Instead  an  uninflam- 
mable film  must  be  used.  Thomas  A. 
Edison  issued  the  following  statement 
when  informed  of  the  new  French  law: 
"There  is  no  possible  material  known 
that  takes  the  place  of  the  present 
celluloid  film.  In  this  country  the  in- 
surance companies  have  been  so  strict 
that  everything  pertaining  to  the  film 
and  machine  is  encased  in  iron  and 
asbestos  so  that  the  chance  of  a  fire  is 
reduced  almost  to  immunity.  Out  of 
13.000  moving  picture  theatres  we 
scarcely  ever  hear  of  a  fire,  although 
the  theatres  are  running  almost  con- 
tinuously. The  amount  of  film  stored 
in  the  fireproof  booth  at  any  one  time 
is  so  small  that  it  is  difficult  to  imagine 
any  clanger  to  the  theatre  even  if  the 
whole  amount  should  burn  up.  A 
properly  designed  machine  provides 
immunity  aside  from  the  fireproof 
th." 


The  Chronicle  is  much  concerned  over 
the  rights  of  states  in  the  conservation 
congress,  that  is  now  being  held  at 
Washington.  In  this  matter  the 
Chronicle  is  the  champion  of  state 
rights.  And  as  the  federal  policy  of 
censervation  has  become  developed  and 
effective  its  opposition  to  federal  con- 
trol has  steadily  increased.  For  the 
same  reason  it  lias  become  the  cham- 
pion of  the  city  owning  and  controll- 
ing  its  water  front  only  since  the 
Southern  Pacific  has  been  put  out  of 
control. 

That  the  stales  have  some  rights  in 
the  domain  included  within  their 
iii  it  is  reasonable  to  suppose. 
But  the  question  of  disposng  of  the 
timber  lauds,  the  water  power  and  the 
.Mil  and  oil  lands  which  originally 
belonged  i"  all  the  people  as  a  nation 
a  qui  i  inn  generally  for  the  nation 
to  decide.  The  nation's  resources  have 
long  eeeii  exploited  by  special  privi- 
lege.      The    que:  lii'l W    is    how    best    to 

preserve    and    conserve    ami    administer 

H  hit     is    left.       The    ,i  il  \  in- s    and    the 

sponsors  of  special  privilege  an-  all 
lined  up  oa  the  side  of  the  states. 
Naturallj    the    people   think    there   must 

he  a    nigger  in   the   w ipile  somewhere 

and  ,-nc  ci '  n  s  I  ia  i  n  i  d  to  believe  that  the 
national    administration      -    'he    better 

r.-e. 

A    great    hullabaloo    has    been    raised 

the   Mi-"       veto  ot   thi    \i  unlclpal 

Opera    Housi llnance.      The    Mayor's 

Hi   object hi     in  he  that   of  t he 

perpetuttj       'I  mi  '     of    the      agreement 
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wherein  the  donors  of  the  fund   for  the 
construction     of     the     building 
prior    right    to    the    reserved    seats    and 
in   the   management   of   the   building. 

Tlie  question  seems  to  have  several 
angles.  It  is  certainly  a  commendable 
spirit  for  people  of  wealth  to  contribute 
to  a  monumental  building  that  will  be 
a  credit  to  the  Civic  Center  pian. 
Especially  at  a  time  when  the  can 

ill  afford  to  increase  its  burden  of 
taxation  by  completing  the  plai  for  a 
Civic  Center.  And  particularly  in  the 
construction  of  an  opera  house  whose 
success  in  a  financial  way  would  be 
very   problematical. 

The  Chronicle  states  that  the  Mayor 
is  stooping  to  dirty  politics  and  acting 
the  part  of  a  demagogue.  Also  that 
he  opposes  it  for  the  reason 
control  would  always  he  in  intelligent 
hands  and  be  out  of  politics. 

The  natural  inference  to  he  drawn 
from  the  remarks  of  the  Chronicle  is 
that  only  the  people  who  are  able  to 
contribute  to  the  fund  for  the  munici- 
ual  opera  house  are  lit  to  govern.  In 
other  words  such  people  as  Mike  De 
Young  and  his  associates  are  the 
divinely  anointed.  They  possess  wealth 
and    intelligence    and    should   rule.. 

If  this  is  the  sentiment  voiced  by  the 
donors  the  Mayor  did  e  wise  thing  in 
vetoing  the  measure  on  general  prin- 
ciples. For  the  self-assurance  of  these 
self  accoladed  citizens  is  appalling. 
Many  of  them  have  acquire,]  their 
wealth  by  methods  that  are  question- 
able to  say  the  least.  And  when 
they  assume  the  rule  of  the 
Pharisee  and  criticise  people  for  acts 
that  may  not  agree  with  their  pre- 
conceived notions  the  criticism  is 
usually    taken    for   what   it    is   worth. 

Supervisor  McLeran  makes  an  in- 
telligent statement,  according  to  re- 
ports. He  says  that  he  voted  ...Must 
the  measure  on  its  passage  because  he 
thought  that  the  city  ought  to  be  able 
to  take  over  the  building  at  any  time  by 
paying  to  the  donors  the  amount  sub- 
scribed. And  as  the  ordinance  con- 
tained no  such  provision  he  was  not 
in  favor  of  its  passage.  He  says  that 
he  is  now  informed  that  the  city  could 
acquire  it  by  condemnation  pn 
just  as  it  might  acquire  any  otl 
erty  and  that  he  does  not  known  how 
lie  would  vote  on  the  measure  if  such  is 
the  case. 

It  seems  like  some  such  reserve  pro- 
vision might  be  made.  The  donors 
could  lie  protected  by  returning  them 
their  money  at  any  time  the  were 
denied  their  preferential  privileges. 
And  it  is  doubtful  if  the  publii  would 
demand  the  privilege  of  attending 
grand  opera  at  a  price  which 
ferred  seats  would  cost  [or  ma 
years  to  come,  it  is  to  be  regrel  ted 
that   the  contribution   ol 

(citizens   can    not    bi  .here   it 

wound  tetid  to  beautifying  the  I    I 

adding  to  its  edui  atlonal  i  I  utlons 
and  furthering  its  artistic  culture. 
Perhaps  some  plan  mas  yet  be  devised 
that  will  be  agreeable  to  all  concerned. 


While   the  big   talk   about  the   Muni- 
cipal  '  Ipera    House   Is   on  and   tl 
lion   as   t..   first  choice  of 
igitated,   will  some  kind  member  of  the 
Board    ol     3upi  ors    or    the    Chief    of 

Police     or     some     other    official,    kindly 
take   up    the    matter   of    the    til 
at    the   Orpheum      and    other      tl  eatres 
thai   are   more   or   less   popular. 

\\      it     is     the    reason     that     when    a 
citizen    wants    tn    go    to    the    Orpheum, 
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for  instance,  that  he  has  to  go  to  a 
saloon  or  a  cigar  stand  to  get  a  ticket? 
Why  is  it  that  if  you  -ii  to  i  '  box  of- 
fice three  days  ahead  the  best  you  can 
get  is  the  26th  row  while  the  saloon 
man  can  go  at  s  o'clock  on  t  e 
evening  and   get   much   bettet 

Playhouses   are    quasi    public    Institu- 
tions  and   the  public  should 
favored  in   the  choice  of  sea 
all    the   best   seats   are   farmed   out   and 
anybody    who    wants    to    go    and    get    a 
comfortable    seat    has    to    submit     to    a 
petty    graft.      In    New    York    it    is    even 
worse.       The    speculator    on    the    side- 
walk   hold    you    up    for    about    a    double 
price.     The   only   journal    I 
sistently       fought       this       pettj 
through   all   the  years  is  "Life."      It   has 
a    stereotyped    sentence    set    in 
which    it   usually   runs  at   the  end   of  its 
theatrical    criticism    which    reads— "The 
speculator    on     the    sidewalk     n 
crooked    management   inside." 


Here  is  a  view  of  the  .Mexican  situa- 
tion taken  from   the  Sacramento  Bee: 

"There    is    in    Mexico    a    curious 
ley   of  politics,      which   puzzels 
ers=,    and     Which     most     Mexicans,    prob- 
ably,   do    aot    understand,    as    the   great 
majority     of    them    are     densely     ignor- 
ant. 

There  are  at  least  seven  distinct 
parties,  each  with  a  leader  of  some 
note.  Of  these  the  Zapatistas  are  the 
most  numerous.  They  claim  to  be  in 
the    majority. 

The    next     in     order     is     p 
Liberal       Party,       divided       into       three 
branches. 

Other    parties   are    the    Catholics     (in 
name    at    least),      the      Anti-reel- 
ists.     the      Constitutionalists,    and       the 
Socialists. 


The    composition     of    most     of    these 
parties    is    said    to    he    mui 
no    real    harmony    exists    among    their 
members. 

The       Zapatistas       are 

Party,    or    party    of    the     

includes  the  Maderistas.  Bui  now,  r 
appears,  the  Constitutionalists  are 
crying  '■Via  Zapata!''  with  the  view 
of  adding   to   their   own   ranks. 

The       Zapatistas    are       fo 
Zapa  ta.    and       their  la  nd       is 

distribution  of  land  to  the  poor. 

There     are     other     part.       ! 
and    complications,    hut    it     would    be 
hopeless    task     to    attempl     to 
them. 


E\  Idenl  ly,    i>.    \  lew    of    I    i    i     numer- 
ous,   opposing,    and    seeminglj    in 
cllable      political      divisions, 
them    burning    with  toward 

one    another,       ti itloob     In 

eace  and  unitj    is  not  very  g 

If      it    be    true      that    the      Zapatistas 
are    the    ma/orltj 

I     to    the    Constitutionalists    un- 
der    Carranza, 

ter   by    I         I  States    would   not   be 

likely,     in     the     long    run,     to     hi 
'.   very   much. 

The       Constitutionalists       i   tve       re- 
ceived   much    attention    in    the 
States,  i     be     chiefly 

Stat< 
Texan         border,         n    Ich         naturally 
t  i  o  n  s     Into 

from  this  side  of  the  line. 
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In    this   regard   the   Chrlsti-    i    S 

prints    an    article    on     political 

i :. 
which   it   says   was   written   by 
a     Mexican     who     was    at     one     time    a 
icis      i  here,     but      it      does      not 

Mi  Mian     writer     opposes     rec- 

ol     i  '.i  i  i  a  nza     and    armi 

i 

WOUld    lead    to    wai 

Hut        he        advoca  ti  rtedll  ation," 

h       concert    ol  thi 

United    States    and    I  States 

ii      and    South     America,      tor 

, toring      order      in 

and    bring 
government,    and     to    assist       it       with 
nd    moral    suppo 


course,    the      writer 

e    pride    of    Mexico, 
mterve    tlon     and    •■  ould    be 

comp]  ,■     ,i 

•ult.    without    resistance. 
, 
:  1 1  ion      at    Washington, 

et  ween 
t  rcj  itment"     and     tori  ible 
V\    \  i    '  n     affa  irs." 
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EXPOSITION    WORK    I\lt    AHEAD   OF 
SCHEDULE. 


SAX    FRANCISCO,    Nov.    19.— Director 
Harris    I>.    H.    Connlck.    in    a 
report    just       submitted     to       President 
i'.    Moore   of   the    Pan-ama-Paci- 
i  national     Exposition,     declares 
le    Palace    of    Machinery 
ted        lie    states    that    very    little 
i '  pen  ter     w  ork     is    to    be    done, 
-■   window  frames  are  all  in  place 
•   I      t  hat    the    sky- 
are    completely    glazed,    and    the 
roof   about   completed. 

i    r     EDUC  LTION— All    wall 
i  ml     sheathing    is     in 
ime    is    rapidly     Hearing    comple- 
tion.     The    building    is    now    read,     for 
i.     ind    plastering.     The   aver- 
tmber    of    men    employed    during 
:    monl  .      as    been    l  To. 

OF  POOD   PRODUCTS— The 

of   the   super-structure   of  this 

building   practlcallj    started  on   the  first 

1   t a.    and    its    erection    since 

then   ha  3  been  phi 

frame    work    is    in    place.      The 
ol    i    e  roof  skylight   is  in  place. 
•  i    of   men    employed 
■   ,i     In:,. 
PALACE     OF     AGRICULTURE— The 
are    pi  -paring    to    raise    the 
tructure  progn  -   been 

made  upon   the  concrete   tire  walls. 
LIBERAL    ARTS     PALACE— The    en- 
ir  work 

trusses 
■i :  '  •       earl]     In    the    mont 
-i   i  -.   ■ 
numbei     ol     mer     -  mployed 
i    e   past    month    has   been      110. 
,  o  - 

0   feet. 
CURERS     BUH  DINi 
fourth     of   the   framing     material     has 

Ol      llllll1  - 

irk   li 

,1    rapidly    a  n 

'.-:•-   RTATII  iN         in   ii  ' 

-l        ;  super- 

hut 

ie    im- 

. 
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AUDITORIUM— Cast  iron  basis,  first 
tier  of  columns,   first   story   steel,  and  a 

portion   of  the   see I    floor   steel,   have 

been  erected.  The  contractor  still  has 
GO  days  to  complete  i  e  work  and  lie 
will  have  very  little  difficulty  in  doing 
it. 

VARIED  INDUSTRIES  BUILDING — 
The  floor  has  been  completed  and  the 
erection  of  the  super-structure  under 
way.  More  than  450,000  feet  of  lum- 
ber has  been  placed  in  the  floor  and  a 
like  amount  was  placed  in  the  super- 
structure. All  the  staff  has  been  cast 
and  the  south  and  east  fronts  are  ready 
to  receive  the  same.  About  1S5  men 
have   been    engaged   in    this   building. 

MINES  AND  METALLURGY  BUILD- 
ING— To  date  1,450,000  feet  of  lumber 
have  been  used  in  the  super-structure 
and  flooring-.  Walls  are  being  framed 
as  fast  as  the  super-structure  goes  up, 
and  they  will  be  ready  to  set  staff 
almost  at  once.  A  very  large  portion 
of   staff   has   been   cast. 

Director  Connick  in  his  report  also 
shows  that  44.9S9  feet  of  high  pres- 
sure water  system  piping  has  been  in- 
stalled; that  there  are  165  head  of 
with  proper  equipment  busily 
engaged  in  grading  the  main  roadway 
in  the  Concession  district,  grading  the 
Fine  Arts  Bldg.  and  doing  other  work; 
that  the  plumbing  in  all  the  exhibit 
palaces  is  going  on  apace,  and  in  most 
instances    has    been    completed. 

Connick  also  reports  that  the  Gov- 
ernment warehouses  have  been  moved 
from  the  site  and  have  been  placed  on 
foundations  in  their  new  location  in 
the  Presidio.  He  reports  further  that 
the  first  shipment  of  steel  for  the  Fine 
Arts  Palace  will  arrive  in  this  city 
early   in  January. 

The  tire  alarm  system  is  now  being 
installed  throughout  the  grounds  and 
there  is  a  fire  company  with  apparatus 
ready  for  emergency.  The  Director  of 
Works  states  that  fifty  men  are  en- 
gaged in  the  enlargement  of  sculpture 
f'ir    the    Exposition. 

The  sowing  of  the  beds  in  the  south 
garden  for  lawn  has  been  completed 
and  the  entire  area  has  been  covered 
i  a  rpel  of  gi  een.  Up  to  date 
670  pines  in  variety  ranging  in  height 
from  12  to  24  feet  have  been  boxed  and 
bottomed  and  ready  for  shipment.  In 
the  nursery  are  15,000  cuttings  of 
geraniums. 
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language    correspondence    should    be 
conducted 


FORETGr*  TRADjs  OPPORTUNI- 
TIES. 


e  addresses  are  omitted  they  may 
be  obtained  from  the  Bureau  of  For- 
eign and  Domestic  Commerce,  Wash- 
ington, D.  C.  In  applying  for  ad- 
dresses  refer  to  file  number.] 


CORRBaPONDESNCE     WITH    CONSULS. 

The  suggestion  is  made  that  all  com- 
munications to  consular  officers  be  ad- 
dressed 

The    American    Consul. 


At 


me  of  the  officer  not  being  given. 
Any    commui  tddressed    will 

I  <■  opened   and  led  to  by   the  per- 

■  he  In  charge  of  the 
office.  If  addressed  to  the  consul  by 
name.  It  might  be  forwarded  to  him  un- 
opened, should  he  he  absent,  and  delay 
would   thus  result. 


Consuls  are  requested  to  contribute  to 
this  department,  and  In  doing  so 
should  In  each  instance  state  in  what 


So.  ll!M»s.  "Hubbel"  plugs. — A  busi- 
ness man  in  a  European  country  in- 
forms an  American  consular  officer  that 
it  would  like  to  get  the  names  of  man- 
ufacturers of  •■Hubbel"  plugs  for 
vacuum  cleaners.  The  firm  states  thai 
it  is  greatly  interested  in  this  article 
and  wants  to  buy  large  quantities. 

No.  12<:00.  Electric  lights. — An  Amer- 
ican consul  in  Canada  reports  that  a 
committee  from  a  local  city  council 
recently  visited  certain  cities  in  the 
United  States  to  inquire  into  the  light- 
ing system  of  the  business  sections  As 
a  result  of  this  trip  the  city  will  in- 
stall 96  magnetic  lights  of  illuminpus 
arc  lights,  Plans  and  specifications 
may  be  had  by  applying  to  the  superin- 
tendent of  the  electric-light  plant, 
whose  name  can  be  had  by  applying  to 
the  Bureau  of  Foreign  and  Domestic 
Commerce. 

No.     11992.         Vulcanized       libers An 

American  consular  officer  in  a  European 
country  reports  that  a  resident  of  his 
district  is  desirous  of  representing 
American  manufacturers  of  vulcanized 
fibers.  Correspondence  may  be  in 
English. 

No.   12001.   Steel  rails A   report   from 

an  American  consul  states  that  a  Euro- 
pean business  man  would  like  to  act  as 
agent  for  American  manufacturers  of 
heavy  and  light  steel  rails.  The  utili- 
zation of  water  power  for  mills  and 
factories,  and  the  development  of  mines 
and  mining  in  the  country  in  question 
have  opened  up  a  market  for  iron  and 
steel  rails.  The  recent  inauguration  of 
a  direct  steamship  line  with  the  United 
States  should  place  American  manu- 
facturers in  a  position  to  successfully 
compete  with   foreign  concerns. 

No.  11987.  license  to  exploit  forest 
tract. — Sealed  proposals  in  duplicate 
will  be  received  by  the  Director  of 
Forestry,  Manila,  P.  I.,  until  December 
10  for  a  20-year  exclusive  license  to 
cut  and  gather  timber,  firewood  and 
other  forest  products,  and  remove  stone 
and  earth  from  certain  forests  in  the 
Philippine  Islands.  Copies  of  the  con- 
ditions governing  this  license  will  be 
furnished  to  interested  persons  by  the 
Bureau  of  Insular  Affairs,  War  De- 
partment, Washington,  D.  C.  That 
bureau  also  has  in  its  files  for  inspec- 
tion a  forest  map  of  the  tract  referred 
lo  and  a  detailed  reporl  of  a  forest 
survey  made  of  it  Should  prospective 
bidders  be  unable  to  prepare  bids  with- 
in the  specified  time,  the  Bureau  of 
Insular  Affiairs  upon  receipt  of  such 
notice  I .  .  1  >•■•■<■  1 1 1 1 ,  <  i  •  s  will  take  steps  to 
havi  i  ■;•■  date  of  opening  postponed  for 
a   suitable   lime. 

No.  I  loss.  Electric-lighting  machin- 
ery mid  plant. — An  American  consular 
Off! ip.01  tS    that    the    city    boar, I    ,,l     :i 

foreign  munlcipa  Ilty  Int  lie-  tendi  r  i  or 
supplj  Ing  t  he  mach  Inery  ami  plan!  re- 
quired for  the  installation  of  electric 
'mht  Tlir  machlnerj  must  be  of  the 
i.i  i'  i  .i  ml  most  1'n  .  oved  i  ■  pe  a  nd 
I  I  by  n  i  oil  i  Li  Elect  rlc  energy 
reulred  i  boul  100  kilowatts.  if  pos- 
sible payment  in  yearly  Installments, 
for  ii   i'i  in  "i   ■  •  ■■'  i       All  correspoi 

"I'M   i"    i "   Ru     " '  ierman. 

N«.   11089.     Timber  sale— The   Ameri- 
can consulate  general  at   Vancouver  re- 
ealed    tendi        will    be    " i 
■1  ■     Vflnh i    panda    until 
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December  L'C  for  the  purchase  of  a 
pulp  license.  Three  years  will  be  al- 
lowed for  the  removal  of  the  timber. 
Particulars  may  be  obtained  of  the 
Chief  Forester,  Victoria,  British  Col- 
uini'ia.    Canada. 

\ii.  1 11(90.  Detachable  motors  for 
boata. — A  business  firm  in  a  European 
country  informs  an  American  con- 
sular   officer    that    it    wishes    to    import 

I'  iii-.il  motors  for  boats,  similar  to  a 
cut  furnished  and  which  may  be  ob- 
i  i  no  I  from  the  Bureau  of  Foreign  and 
Domestic  Commerce.  Manufacturers 
should  communicate  with  this  firm  as 
as   possible. 

No.  12017.  School  desks. — It  is  re- 
ported  that  the  Department  of  Public 
Instruction  in  a  foreign  country  will 
soon  lie  in  the  market  for  6.000  school 
desks  of  the  type  commonly-  used  in  the 
United  States.  An  American  consular 
officer  has  furnished  the  name  of  the  of- 
ficial to  whom  catalogues,  price  lists, 
and  correspondence  in  regard  to  the 
matter  should  .be  addressed.  It  is 
preferable  that  communications,  etc.,  be 
in  Spanish. 

No.  12022.  Rowboats. — An  American 
consul  reports  that  a  society  in  his  dis- 
trict has  made  inquiries  regarding 
American  rowboats  of  the  knock-down 
variety.  Twelve  to  sixteen  foot  boats 
•are  desired,  and  particulars  as  to  cost 
f.  o.  b.  New  York,  cubic  feet  shipping 
measurements,  and  other  useful  infor- 
mation should  be  forwarded  to  a  mem- 
ber of  the  society  named. 

No.  11993.  Telephone  nnd  telegraph 
nppartus. — A  foreign  Government  tele- 
graph office  desires  information  con- 
cerning apparatus  for  the  transmission 
of  telephone  messages  over  the  tele- 
graph wires  already  installed  through- 
out the  country.  Information  is  also 
desired  concerning  the  machine  which 
is  attached  to  wires  to  receive  the 
messages  directly  connected  with  a 
typewriter,  printing  the  message  as  it 
is  received.  Exporters  of  such  ap- 
paratus should  communicate  in  Spanish 
only  with  an  official  named  by  an 
American  consul. 

No.    11094.         Electric       railway The 

American  consulate  at  St.  Michaels, 
Azores,  !ias  forwarded  copies  of  a 
prospectus  for  building  and  operating 
an  electric  railway  on  that  island,  for 
which  proposals  ire  invited  by  the 
Junta    Geral    (local    Parliament). 

No.    1199.".      Electric   derrick   crimes 

I'.'l-  are  requested  for  supplying  and 
erecting  two  new  5-ton  electric  der- 
rick cranes,  titled  with  7.",  feet  steel 
latticed  jib.  steel  body,  timber  stays, 
and  sleepers,  The  lifting  gear  to  be 
single  and  double  purchase,  fitted  with 
i  powerful  foot-lever  brake  Wire 
i  opes    to    be    used    both    tor    iifl  ing    and 

derricking    gear,     the     iifl     r being 

fitted  wiih  a  ball-bearing  swivel  hook. 
The  motor  i"  i"'  12-brake  horsepower, 
bj  1  In-  I. ii  m  .'  I.  .  I  '  -  .  in"  i '".,  ii  ml 
control  led  bj  a  i  ramwaj  t  ype  controll- 
er, with  necessary  i  esista  nee  Vpplj  to 
Mr.  It.  Carlyle,  builder,  Elsinore  Road, 
'  Ud  Trafford,  Mam  in  ster,  England,  for 
further  part  Iculars. 

\i>.  I2<(»7.  Wrought-lron  pipes. — A 
reporl    from    a  n     \  merlca  n   consu  la  r   of- 

'  I     'I    business    man. 

who  Is  able  to  furnish  good  references, 
di     i  "us    of    repre  enting     \  itiei  lea  n 

tnanufacl E     wrough   Iron      pipes 

Corre  | lence be   In   English. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Go. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.   Quantities  taken  off.  Terms  reasonable 

Address  ms  by  phone  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  5941 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and   Turk  Streets 


TELEPHONE     MERRITT     1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 
Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


The     best    and     cheapest     reversible 
window  on   the  market. 

Common  Sense  Window 

Invented        and       man 
I,.    II.    BIRTH,     19th    and 
also   i  in  Jessie  St. 

ufactured       by 
Carolina   Sts., 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mall     postpaid     by    the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Kearny    740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Aihi.i 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  sizr  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Ciover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  at«  Beauty  o  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Cent'e- 
men.     Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Frantisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


The  "Pittsburg' 
The  "Bungalow' 

The 


"Lion" 


A  heater  of  any  size  within  the  purchase 
price  of  the  masses,  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  tri  I,  ful'y  guaranteed. 


Pittsburg  Water  Heater  Co, 

Phone   Sutter  502b 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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furniture;     repairs     ana     polishing 
Telephone    Oakland     3735 


Bank  of  Italy,  Market  and  Muson..41 
Bacon  &  Co..  E.  R.  3S-40  Natoma... 30 
Hoggs,  Fred  H.,  Insurance,  us  Fust.. 42 
Builders'  Exchange,  ISO  Jessie  St  17 
Builders'  Supply  Depot,  3S  Sth.  S  P.. 40 
Cahill  &  Co.,  James,  372  12th  St.,  Oak- 
land       3', 

Clover     Leaf     Pharmacy.     Clove'i  dale, 

Oal 42 

Contractors'     and     Dealers'     Associa- 
tion,   185    Stevenson    St....  44 
Dwan  &  Co.,  J.   E.,  445  Turk..               ,42 
Foote    Mixers     (E.    R    Bacon),    3S-40 

Natoma     3g 

General       Contractors'       Association," 

110    Jessie    St 45 

Golden,    Dow    C,    1515    14th    St.,    Oak- 
land         41 

Holt,    O.    C,    Contractor 4S 

Imperial  Co.,    183  Stevenson  St 3 

lis  &  Co.,  John  G.,  839  Mission  St 41 

Johnson,    Joel,     General      Contractor. 

110    Jessie   St 40 

Kelly  Co.,   J.   F.  723    7th   St.,  Oakland .  .38 
Lilley   &   Tnursion  Co.,    Rialto   BIdg.  .    8 

Morrell,    Frank    D.,    278    Natoma 37 
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..IM.Vi    AND   INDUSTK1AL   MOWS 


Wednesday  Ntov«anber26,  I'D  IK, 


Specialty  Contractors'  Protective  Association. 

APFjniAl  I  1ST  OF  MEMBERS  OF  SAN  FRANCISCO  LOCAL  NO.  2  OF 
THeSl&LTY  CONTRACTORS'  ASSOCIATION  OF  CALIFORNIA  OFFICE 
Tsl  STEVENSON  ST  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers    Ass  n. 
Vice-President,  W.  F.  CLUTE 

Contracting  Plasterers    Ass  n 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters     Ass  n 


OFFICERS. 

Secretar 


r.      W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.' 

MEMI1EKS. 


MASTER     PLUMB 
ERS'    ASSN. 

Office     101     Gough 

John  L.  E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson    &    Bai- 
ley 

Balling,    E.    A. 
Baerne,    Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,    Louis 
Blackman,    M.    J. 
Brennan,   J.    F. 
Breslln,     Chas. 
Bornstein      *      Le 

Blanc 
Boscus    Bros. 
Bowen,     J.     L     & 

Son  „      „ 

Brook,      J.      H.    & 

Son" 
Bryan,      J.     M.     & 

Son 
Bryan,    S.    D. 
Buick,    Wm. 
Burke,    PI.    Co. 
Burnham,    PI.    Co. 
Butler.    D.    S. 
Cohen.    M. 
Coleman.    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan,    Jas.    F. 
Cronln,   J. 
Curran,    A 
Curtis.  Edw. 

Daglow,    L. 

Dallamore,    G.    C. 

Dalziel,    Robt,    Jr. 

Davis,    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag- 
neau 

Dl   Vecchio,   S.   J. 

Deventhal,    E.    M. 

Dockery,    Wm. 

Doherty,    J.    P. 

Dowlng.    W.    J.    & 
Sou 

Eastman.   T.   W. 

Egan.   T.    J. 

Eisner.    P. 

Ernst,  H.  *  Son 

Ertola.   B. 

FlBher   &   Wolfe 
Fltzpatrlck.    J. 
Flood       &       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth,    W.   C. 
Franklin.   C.   P. 

Glbbs,    David 
Qlbbs,   J.   tc  Son 
Gllley-Schmld    Co. 
Glemser.    F. 
Gomersal,   F. 
Gose,    Wm. 
Grady,    H. 
Grundy,    E. 

Hahn,   A.   J. 

Haub,    Geo. 

Hays,    E.   L. 

Heinz.    C 

Hennessey,    A.     K,. 

Hlgglna.    Chas. 

HUdebrand,    C. 

Hobro.    W.    D. 

Hondet,    J. 

Hoffman    &    Scha- 
lle* 

Hooper.    F.    M. 


Houston.   J.    J. 
Kane,   Jas.   I. 
Kara,    F.    E. 
Kayser,    Chas. 
Klein,    A.    E. 
Klimm,     Frank     J. 
Kiernan    & 

O'Brien 

Knoles,     F.     T. 
Koch,   F.    &   Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,  W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Lelser    Bros. 
Lettlch.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubllner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod,    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller.  W.  D. 
Mollis,    Herbert  L 
Mollis,    A.   I. 
Morrice,    T.    B. 
Morrison    &    Bevi- 

lockway 
Mulholland,     J       A 
Murray,    Roy 
Murray     Bros. 
Newmark,    A. 
Noonan,    John 
Orchiedt      &     Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi.    H.    J. 
Petersen,    S. 
Plevln    &    Morrice 
Power    b.    Pike 
Raische,     Fred 
Rehn,    C. 
Richardson,     J.     b 

Son 
Rohr,    Jos. 
Ryan,    T.    J. 
Sasso,   Frank 
Schallch,    J.    A. 
Schleve,    Theo. 
Schwarz,     Chas.  Co 
Shepard     Bros. 
Slngewald,    J. 
Skelly.    Thos. 

Slattery,     M. 

Snook,     W.     S.       & 
Son 

Spencer        Plumb- 
ing Co. 

Stalder   &   Hlnkel- 
beln 

Stevens,   Jas.   F. 

Stroh mler   &   Koe- 
nlg 

Sthur,    C.   G. 

Sutton    Co. 

Szanlk,   S. 

Taylor    &    Prltch- 
ard 

Tippett,    J.    C. 

Trezise,   J.   S. 

Trezlse,     A.    G. 

Turner  Co. 

Von    Tagen  &  Mol- 
ler 

Ward.   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,    H.   N. 
Wetzel    &    Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.   Co 
Wilson,   W.   F.   Co. 
Williams,   O.   F. 
Wiesendung,    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Weinmann,     Chas 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zellnskl.    B. 


M  A  5  O  N  S'     AND 
BUILDERS'    ASSN 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.    H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupi,     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brlckley,    P.    J. 
Blum,   L.     ""■ 
Cooney,   W.   H. 
Cohn,   M. 

Clarke   &   Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,   V.   J. 
Daniels.    G.    V. 
Domenlconl,    S. 
Pahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      b      Fell- 
bach 
Graper,    Harry   G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 

Gordon,    C.    E. 

Hoffman,    Jno, 

Hansen,   P.   H. 

Johnson,    P. 

Jablonskl,   A. 

Kern,    Henry 

Kiesel,    Fred 

Kroder,   Gus. 

Koenlg,   Otto 

Lorenzen,    Fred 

Lucas,    Ed.   J. 

Manning,    Jno. 

Maundreli,    H. 

Norrls.     Chas. 

Orsl,    G. 

Olney,     E. 

Ostland,  John  L. 

Pyne,    R.    &   Sons 

Pastier,  Robert. 

Quadt,    Jno. 

Quanrit,     A. 

Schaefer,    Fred 

Schaefer,    Adam 

Schaefor,     Wm. 

Shepherd,     Wm. 

Schulti,    O.    &    Son 


Reed,    Walter 
Stradllng,    W.    C. 
Scott,    W.    S. 
Watson,    Sage 
Watson,    Sidney 
White.   J.    M. 
Walker,  P.  J. 
Wvgant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


M.    J.    Mealey, 
President 
Allen,    C.    J. 
Arlett,     Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler.   Thos. 
Butler,     W.    A. 
Brady,    O.    E. 
Beck.    Adam 
Barker,    Geo. 
Byron,    D.   J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins.    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell,   Geo. 
Gilbertson,    Louis 
Gllson,    J.    E. 
Gale,    M.    F. 
Gardlser,   F. 
Gladding,    McBean 

&  Co. 
Hock,    Chas.    H 
Hadley,    Chas. 
Hlbblns,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.   H. 
Larsen,   L.   C. 
Lawson,   A.    W. 
Llndgren,   C.   J. 
Ludwlg,  John 
Mealy,    M.    J. 
McWhlrter,     W.    J. 
McCail,     Wm. 
McCall,    Elvln 
McCowan,     M.     B. 
Miner.    J.    W. 
Mftlcaney,  Thos.  F 
Mlllerlck,     Philip 
Murray,    W.    C. 
McSherry,     M.     F. 
Mowbray,   M.   V. 
Nagel,    W.    L. 
Nagel,   R.    H. 
O'Connor,   J.   J. 
O'Rourke.   T.    F. 
Phillips,     Joseph  J. 
Pringje,    J. 
Rlngrose,    R. 
Ralney,    W.   A. 
Ralney,    E.    S. 


Pac.  Fire  Extr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,   John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel    &    Co. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER       PLAS- 
TKRERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden   Sec. 
Bradley  &  O'Reilly 
Bosch,    Herman 
Brennan,    J<is. 
Burt,    Chais. 
Cashman,    M.    J. 
Connell.   J.    E. 
Campbell,     Chas. 
Chalmers,   H.    A. 
Connolly    &    Son 
Dalv.    J.    H. 
Damico,    Tony 
Duthle,    Chas. 
Felt,    R.    D. 
Fraser,    Simon 
Fay.    J. 
Glosser,  Geo. 
Gilmour,     Wm.     G. 
Greenback,   Joe 
.Tacob'Sen,    N 
Knowles,    A. 
Leaf   &   Kaiser 
Lvden  &  Bickel 
Manning.    Tom.    Jr 
Mawot,    Donald 
MnoGruer    &    Co. 
Muriale,   Nic. 
McLeod,    J.    C. 
O'Kane,    C.    T. 
Orford,    J.    A. 
Phllhin,    J.    J. 
Sullivan.    D.    F. 
Steere,  J.   E. 
Smith     &    Johnson 
Terranova.  M.  J. 
Wagner,   J.   A. 
W  m.        Raymond. 

Atlantic  Fire- 

proofing  Co. 

Ralzke,  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch.    R. 

Lynch,  J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

Havden,   Fred 

Potter.    A.   V. 

Peerless  Fire- 

proofing-  Co. 

Ravmond,   Wm. 

Rnehllner  Con.    Co. 

Snell  &  Dennis 

Streeter,    M. 

Sheehan,      Thomas 

THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    Dtatrlct    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.    Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis   Elec.   Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge,     W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,   W.   H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manvtlle 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Parafflne    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Flre- 

prooflng    Co. 

Campo,   C. 

Lynch,   R. 

Lynch,    J. 

Munson.    C.    b    Co. 

McAbee,    E.    T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.    V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

Snell    b    Dennis 

Streeter,    M. 

Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.   Co. 

Gilley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara.    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner     Co.,     The 

Walsh,    F.    P. 

Williamson    Co.,  H 

Wlttman,  Lyman 
&    Co. 

Williams.   E.  D. 
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Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,   Chas.   W 
Vice-Pres.,    A.    H 
B 
H.   W.   Beach 
A.    H.   Bergstrom 
John   Biller 
C.  A.  Day 
Flaor   Manager 
Geo.    A.    Maas 

General      C'ontrac- 
tora 

(Stockho'rters> 
Ackerson     &     Son, 

O.    B. 
Aniueg,   Fred  S. 
Anderson     &     Co., 

w-    w-      „  « 
Beach     &     Heffer- 

nan. 
Beck,   John   E. 
Beetham,    A.    H. 
Bergren      &      Son. 

Louis  G. 
Biller,   John 
Bletch,    E.    C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd  &   Kerr 
Brandt   &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,    Thos.    W. 
Caldwell   &   Co. 
Carlson.   Elmer 
Casty.   John 
Cavanagh   &   Vezt- 

na 
Cobb  v.   J.   W. 
Cole,   P.   J. 
Collman     &      Coll 

man 
Commary   -  Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.   O.   A. 
Dav's  Sons.  T.   H 
Farquharson,    D.B. 
Fee.    Grant 
Ferrolite    Co. 
Finlavson,    M.    M. 
Flaherty  &  Ogle 
Fletcher.   James  P. 
Ginley,    Ed. 
Glaze.    Robert 
Gleeson,   James 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing,   B.   R. 
Hamerton    &    Son. 

Wm.    C. 
Hamilton.    Peter 
Hansen.  C.  W. 
Harcom,    J.    J. 
Healing.   George 
H  e  a  1  y  -  Tibbitts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  & 

Schell 
Hennlngs,   Adolf 
Henning.    W.    H. 
Hill.    J.    A. 
Holt.   O.   C. 
Johanson.    J.    Eric 
Johnson.    Joel 
Tones.   Fred  C. 
Kern  &  Son.  F.  W. 
Klenck.    F.    J. 
Klyce.    Harvey    A 
Koenig.  C.  J.  t". 
Koenlg,    L.    B.    G. 
Kress,   S.    B. 
Kuvkendall.    J.    <"> 
Lange      ft       Berg 

Lansing.    Frank    P 

Larsen     &•    I 
Linden.    William 
Linderen    To. 
Lindsay,    Chas.    M 
Lindsay.    Frank 
Lvnch,    P.    J. 
MncMillen.     R.S.K 
M.i<-Donald     & 

Kahn 
Mager    Bfnl 
Martin.     William 
Masow     A     MorrI 

McClenal  an  ft 

T     W 

Neil 

Ride      r  ■ 
C.    P. 
Moore     &     Rurlln- 


.   Gompertz  Treasurer.  Chas.  A.  Day 

Bergstrom      Secretary.   Wm.    E.    Hague 
•ard    at    Directors,    191^-13. 


Ed.    Ginley 
Chas.  W.  Gompertz 
Grant  Fee 
Ralph  McLeran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 

game 
McLaughlin,      Jas. 

X* 
McLeran  &  Peter- 
son 
Monk,    J. 
Monson    Bros. 
Munster    &     Born- 

holdt 
Neal,    Joseph 
Neldick.    Frank 
Newsom,     Wm.    A. 
Nielsen.    N.    F. 
O'Brien.   J.   J. 
Olson.    Andrew 
Owsley,    Burt   T. 
Peterson.    W.    O. 
Petterson  &   Pers- 

son 
•Pratt.  J.  J. 
Quinn.   P.   P. 
Ransome  Concrete 

Co. 
Rednall.   W.    W. 
Reese  &  Rourtree 
Relte.    J.    B 
Rickn:;  .1,  H. 

Rolandi.    F. 
Saner.    Adam 
Saywell.    Sylvester 
Schulz.    J.    K. 
Sjogren    Brothers 
Siller    Brotl 
Speidel.    P.    F. 
"Stockholm     &     Al- 

Ivn 
Strehlow.     Freese 

&    Peterson. 
Tavlor  &  n 

\V.      A.     & 

c.  c. 

Tessmer    11   A. 
Thurston      &      Co.. 

E.    T. 
Trost.    Robert 
Van     - 

ton    Company 
Walker.     G     H.     & 
Seth 

,v  Goodwin 
Wandering,   J. 
Witzelberger.   J. 
Williams    Bros.    & 
Henderson 
Kohn 
Chas 
ary  Mem. 
Irchitei  ■<  ii  r.-i  1    Tron 

Work- 
Acme       Iron       and 

Works. 
Rrortc  In  i     Works 
Eureka      W 

Tron   Works 
Farrenkopf  * 

Sor- 
Glassi 
Hillar.l     &     Co..    C. 


Works. 

Monarch  Iron 

Work? 
M|o».ei    .t    PfetTer 
Sartori 

Iron 


M 


Wks 

Wk- 
Wlre 
V<= 
Arrh.    Sheet    Mrtnl 


S    F 


\\  „rl« 


Ins    *    To 


trrli.   Terra    Cotta 
Calif.    Pottery    Co. 

Pott. 

N 

Diamond    Brick  Co 

ng      -       Mr- 


Frank  Lansing 
F.   H.    Masou 
Chas.  Wright 

Clerk 
E.  A.  McCallum 

Bean   Co. 

MJcNear       B  i  i  c  k 

Steiger  Terra  Cot- 
to  Co. 

Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 

Berger  Mfg.   Co. 
Art  Glass. 

Grosslicht  &  Din- 
niene 

Pioneer    Pate       & 

Window   Glass   Co. 

Schwarz  &  Gott- 
lieb 

Artlctic  Plaster 
Decorations. 

Banner    Thoodore 

Larson.  O.   F 

Lipp  &  Co..  I.  P. 

Asbestos  Materials 

Johns  -  Manville 
Co..   II.    W. 

Magnesia  Asbes- 
tos Supply  Co. 

Western  Asbestos 
Magnesia  Co. 

Western  Builders' 
Supply    Co. 

Asphalt  &  Bitum- 
inous   Paviiijj. 

Nugent.     Robinson 

Attorneys. 
Aitken    &    Aitken 

Auto   Delivery. 
Holland.    J.    P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers,    Fred    W. 
Boilers. 
1'tilitiesCu 

Com;. 
nolier  *  Pipe  Cov- 
ering. 
Johns     -    Manville 

Co..  H.   W. 
Lewis.    W.    S. 

-   estos 
Supply  Co 
Western     Asbestos 

Mas 
loud*  a  Insurance 
-    W. 
Company 


:)c> 


Life  Ins.  Co 

Assur. 
Glass,    Samuel 
Hayburn,    Jas.    C. 
Illinois  Surety    Co. 
Lloyd    &    Spengler 
ins,    H. 


M 


1  1. 
Co. 


A. 


Frank 
n      . 
h    M. 
Coast    Cas- 
ualty   Co. 

■  V      Co 

Co. 
Brick    Contractors 

Alexander,     Ro  >( 

Allen.   C.   J. 
Anderson    &    Rai- 
ney 

J.    E. 

Collin 

s.     J. 
H.     C. 

■ 


Gilnertsen 

Johns 
Oilsor..    John    E. 

Holding      ft      Car 
man 


ft 


-H.ii.sunt    James 
Johnson.    J.    W. 
Koberling.   Jos. 
Koldenstrodt.   F. 
M  :W1  Irtner,    W.  .1 
Mealey   &   Collins 
Messner.    Paul 
Millerick,    Phil.    J. 
4JBIIOK 
Oberfeld.    Chas. 
O'Rourk.    T.    F. 
Reed  &  White 
Tingberg.    John 
Watson    Bros. 
Whitney  &   Davies 

Brick   Dearer*. 
Bay    Develop.   Co. 
Cal.   Pottery  Co. 
Carnegie    Brick    & 

Po'tery  Co. 
Citv    Supply   Co. 
Clark    &    Sons.    N. 
Diamond    Brick  Co 

Tile    Co. 
Gladding      -       Sic- 

Bean   Co. 
Golden   Gate  Brick 

Co 
Mi  .War         Brick 

Agency 
Remillard       Brick 

Co. 
Steiger  Terra  Cot- 

ta&Pottery   Wks 
United       Materials 

Co. 

0  Brick  & 
Western     Develop 

ment     Syndicate 
Western    Lime      ft 

Cement    Co. 
Builders 

1  ii*t  riimenl*. 
Keuffel  &EsserCo 
Building     Journals 

.     E  n  - 
gineer. 

Building     and     In- 
dustrial    News. 

Dailv  Pacific 

Builder 

Building  Materials 

Aigeitinger,    E. 

Alsen's       Portland 
Cement  Co. 

Baker    &     Hamil- 
ton 

Bay   Develop.    Co. 

Berger  Mfg.   Co. 

Bird  &  Son.   F.   W. 

Cal.      Bldg.      Mate 
rial   Co. 

Cal.    Pottery      Co.. 
Inc. 

Citv    Supply    Co. 

Cat     Lime    6     Hy- 
drate   Co. 

(  arnegie    Brick    & 
Pottery    Co. 

Conn  i 
and    Company. 

Cow  II    Lime     .»r.'i 
Cement   Co..    H. 

Diamond    Brick  Co 

Dwan    CO.,    J.    E. 

Falls    Mfg.    Co. 

Fuller    ft    CO..W.P. 

Gladding      -       Mo- 
Bean    Co. 

c.uerln   ft   Co.,   J.  8. 

.1     P. 
Johns     -     Manville 
Co.,    II     W. 

.    Co..C 
Lennon   Co.,    I 

urston 

Co. 
Meyer,   Adolph 

Portland    Ce- 

t    Co. 
Palmer     Supply  Co 
Paraffine   Paint  Co 
Parrott    &    Co. 
Quality      Lime      ft 
Cement    C-> 

Roman 
Ryan,    G 


F 


Shannon.    M 
Sherman  Kim- 

Simon-Fnut    Brick 

Co 

Hand 

i-    Co. 
•a   .C-    P 


Price  Co. 

Western  Asbestos 
Magnesia   Co. 

Western  Builders' 
Supply   Co. 

Western  Develop- 
ment Syndicate. 
rn  Lime  ..<- 
Cement  Co. 

Whittier   -  Coburn 


Co. 


Hud- 


Woods 
dart 
i  .in.  in    Drillers, 
ger,   E. 
<       Portland 
■it    Co. 
City    Supply    Co. 
Cowell      Lime      & 

Cement  Co. 
Dwan  &   Co..   J.   E. 
Guerin  4  Co..  J.  3. 
Holland,  J.   P. 
Quality      Lime      & 
Cement  Co. 

Co.,    J.    E. 
Lllley   &   Thurston 
Co. 

Adolph 
Pacific        Portland 

Cement  Co. 
Shasta    Lime    pro 

ducts     CO. 

Standard    Portland 

Cement    Co. 
Wat-mouse  & 

Price    Co. 
Western     Lime     & 

Cement  Co. 
Chimneys,     Paten) 
Clan-son  Co..  L.  E. 
Dresser    -    McDon- 
nell  Co. 
Dunlevy    &    Gettle 
Hughes.    H.    J. 
Concrete    Contrac- 

rors. 
Amorsen    Co.A&T 
Barrett   &    Hilp 
Camp    &    Carrlilon 
Chalmers,      H.      A. 

Chase.    S.    A. 

Crescent    Concrete 
Co. 

Dillon.    H. 

Gass    Bros.    Co. 

Gnecco.    M.    H. 

Grussel.     Herman 

Hansen     &     John- 
son. 

Haun.    C.    C.    W. 

Hurley.    P. 

Leonard,   J.   P. 

McCabe    &    Brown 

Mattson.    J. 

Mission      Concrete 
Mosaic     Wks. 
Arras 

New     Era     Marble 
&   Concrete   Co. 

Nugent,    Robinson 

Palmer   Suppl 

Peterson      &      Co.. 
T. 
sen.    A. 

San         Francisco 

Concrete    Co. 
s.  hlosser.    Max 

it    £•    Son.   J 

John 

Francis 

Thomas    &    Sands 

iVesterlund.    J.    V. 

Zimmerman.   I.    M 

Concrete        Mlich%. 

ft    Co..    E.  R 

Spears 
Mac    y.    Co 

I. ill.  v   &   Thurston 

r 


Co. 


rinore 
Norman    B. 
*  onlrnrtnrs* 

I     .■nlpni.-iii 

A      L.     Young    Ma- 
•  v    Co. 
ft   Co..    E.    R 

i:     R. 
I„anefc 


*r- 


ft 


Konnel    Co. 

I  ornlre       Works. 

ks 
Atlas     Heating     ft 
til    •    ■ 
Cor     W'k< 

■      ' 

Works 

ft    Roberts 

v  n      Cornice 
Works 

..    Cor    Wks 
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Corny ns  &  Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Heipner       Sheet 

Metal    Works 
Hjbernla    Sheet 

Metal    Works 
Hughes.    H.    J. 
Hurabeille     Bros. 
Ideal    Cornice    Co. 
Korell    &Co.,    J.    A. 
Modern  Sheet 

Metal     Works 
Morrison    &    Co. 
Olive  &   Leary 
i:  n  i  t  e  d         Metal 

Products    Co. 
Western      Furnace 

&    Cornice  Co. 
S.    F.   Metal   Stamp 
"      ft    Corr.    Co. 
Crude   Oil    Burners 
Bill     &     Jacobsen 
Sherman,    Kimball 

&   Co. 

Cruahed     Rock. 
Bay    Devel.    Co. 
Cal.    Building    Ma 

teTial     Co. 
Cassarretto,     John 
City    Supply    Co. 
Holland.   J.   P. 
McMullin,    A.    L 
Simon-Fout    Brick 

Contracting 
t  Yimpany. 

Standard  Crushed 
Rock  Co 

Stone  Co..  E.  B.  & 
A.   L. 

Western    Develop- 
ment   Syndicate 
Damp     Proofing. 

Brickley,    P.    J. 

Fox,    John   L. 

Imperial  Water- 
proofing  Co. 

Rejgle  ft  Jamei 
son 

Taylor.    L.    t 

Whittier  -  Coburn 
Company. 

Door     Opener     ann 
Cloaer. 

RIschmulier.     Geo. 

I   I.-,  in,-     Fixtures. 

Calif.  Gas  &  Elec- 
tric   Fixture    Co. 

Pacific  Gas  & 
Electric    Co. 

i:icc«rlc    Light    Co. 

City    Electric   Co. 

S.  F.  Gas  ft  Elec- 
tric   Co. 

Electric   Wiring   A 

I.llil  I  |nni.  ii  I 

American        Elect. 

Eng.    Co. 
Cal.     Elec.    Constr. 

Co. 
Central    Elec.    Co. 
City  Protective 

Electric    Co. 
Decker     Electrical 

Construction    Co 
Farnsworth     Elec- 
trical   Works. 
General       Electric 

Constr.   Co. 
Globe       Electric 

Works 
Hanbrldge,    W.    s 
Hicks    Elect.    Co. 
Kirsten,    W.    It 
Levy    Elec.    Co 
Manhattan 

trie    Co. 
McFell    Elec     Co 
National      Electric 

Co. 
Newberry   -   Bend 

helm    Elec.    Co. 
Pac.     Fire     Extln 

gulsher    Co. 
Rldlev      A     R     B 
Rochdale     'vlecCo 
Schimetsrhok      \t 
Standarl     Flee.  Co 
Tiirno-     Co        The 
Vitt    El. 
Weldenthal    -    C!o«. 

lin«.r     Floe      C- 

Welrl    Electric  Co 
Elevator    Builder. 


Oti 


Elf 


Co 


S.    F.    El 

Van    Bmon     Klevs 
tor   Co 

Estimator. 
Crosett      ft     Easl 

Dillon.    If 


M, 
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Ferguson,    W.    H 
Horwege   H.  .1. 
Howell.    II.    J. 
Morser,    E.    .1. 
Priddle.,    Milton 
Walker.        J. 
Church 


Kloon,      lomposl- 
tlon. 

Arlolith    Mfg.    Co. 

Bender  R.&P.  Co.. 
J.    W. 

Dwan    Co.,    J.    E. 

Fibrestone  & 
Roofing    Co. 

Flaherty  R.  &.  P. 
Co..    R.    H. 

Goodmanson,    A.  K 

Malott.  Pecerson 
&    Adams. 

Watsonite    Co. 

Floors.     Hardwood 

Hardwood    Int.   Co 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing Co. 

Galvanised        Iroo. 

Baker  &  Hamil- 
ton 

Berger  Mfg.  Co. 
Gas  Fixture. 

Cal.  Gas  &  Elec- 
tric   Co. 

Dav     Co..     Thomas 

Gas    Heating    Sys- 
tems. 

p«ator  System 
Gas     Heating  Co 

Gasoline    Tanks    & 
Romps. 

Deming,    E.    R. 

Glass     <&     Glazing. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

Grosslicht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mission  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

United     Glass 

Works    (Inc.) 

Grading. 

Branlck.    J.    P. 

Button.    I.    V. 

Cassaretto,     John 

Devlncenzl  &  Co., 
L. 

Dillon  Teaming 
Co. 

Gallen    &    Carlln 

Giorgi     Co..    G. 

Hartnett    J.    D. 

Holland.   J.    P. 

Lennon   Co.,    J.    E. 

Leffler,    Fred 

Luggen.    Ernest 

M'Glinchey  & 

Monohan 

Montague    Co.,    P. 

O'Day    Co.,    Dan'l 

O'Donnell.     Philip 
BdW.     F. 

Powers.    Chas.    J. 

Rahlman    iWoods 

Schmid.    A. 

Rihlev  Grading  ft 
Teaming    Co. 

Star  Con.  Co. 

Wright    fV        I.    H 

Granite       Curbing. 

Graham  Granite 
Co. 

Leed  Granite  Co., 
W. 

Pacific  Granite  Co. 

Placer    Granite  Co. 
Gravel. 

Bay    Devel.    Co. 
Cal.   Building   Ma- 
terial   Co. 

i  etto,      John 

City  Supply  Co. 

Standard  Crushed 
Rook  Co. 

ipany. 
Stone  Co..  E.  B.  & 

A.    L. 
iIiimIvwm.iI       Deal- 
ers. 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior Co. 


Hd'Tvare,     Dealers* 

Baker  <fc  Hamil- 
ton 

Bennett   Bros. 

Brittain    H.   Co. 

Kruse,    J.     H. 

Joost    Bros. 

Marshall  -  Newell 
Supply   Co. 

Meyer,    Adoph 

Norman  &  Sons, 
F.   G. 

Palace   Hd'wareCo 

S.    F.    Hd'ware    Co 

Smith  Co.,  P.  A. 
Hay    A    Grain 

Algeltlnger.     E. 

Heating   &    Venti- 
lating. 

Ahlbach    &    Mayer 
Atlas     Heating     & 

Ventilating   Co. 
General     Eng.     Co. 
Kiernan   &  O'Brien 
Hurley    Co..    J.    C. 
Lawso'n,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook       &      Co., 

Fred    W. 
Turner  Co..   The 

Houses    Movers    & 
Raisers. 

Hatch.   H.   L. 

Pearson,  N.  H. 
Stratton,  C.  C. 
Sullivan,   D.   J.AT. 

Inlaid    Floors. 

Calif.  Parquet 
Floor    Co. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.     Floor     Sand- 
ing  Co. 
Iron   Foundry. 

Enterprise  Foun- 
dry   Co. 

Steiger     &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     .V     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

ludson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrete 
Steel     Company. 

Woods  &  Huddart 
Iron   Works. 

Brode    Iron    Wks. 

Dyer    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folsom  St..  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

milord   Co..  C.  J. 

Michel    &    Pfeffer 

Monarch  Iron 
Works 

Ralston  Iron 

Works 

S.   F.   Iron   Works 

Sartorlus   Co. 

SMhraeder's  Iron 
Works 

It    Ml,  .• 

Wire    Works. 

Steiger  &  Kerr 
Stove  &  Foun- 
dry Co. 

Vulcan    Iron    Wits. 

West  Coast  Wire 
&   Iron   Works 

W  fsilern  Iron 
Works 

Zenith  Iron  Wks. 

Joist     Hungers     & 
Pout     <  It  |>n. 

Kortlck  -  Fulls 
Mfg     I  o 

Lllley  &  Thurs- 
ton   Co. 

Co.,  C. 

Waterhouse  & 

Price    Co. 

ern        BldTs. 
Supply    Co. 

Lathers,     Wood    A 
Metal. 

Balzke,    Robt. 

Edwards,    C.    H. 

Hayden,    Fred 

Lynch,  Richard 
i    \i:.  e.  E.  T. 
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Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greases. 
Hatch,    J.     G. 
Standard  Oil  Co. 
Ornainentnl     Plas- 
tering. 
Binner,    Theodore 
Brock   &  James 
Connor,    E     J. 
Copnik,    T.    W. 
Larson,   O.   F. 
L'ipp  &  Co..  J.  P. 

Pninters  aud  Dec- 
orators. 

Baker   Co.,    W.   T. 

Bernstein,    Wm. 

Blum,    Louis 

Burns   Bros. 

Clark   &   Dickson, 

Cooksey,    Al. 

Cramer    Bros. 

Dahl,  T.   H. 

Donovan,   V.    J. 

Ericksen,  W n. 

Flynn  ft.  Mikkel- 
sen. 

Hansen,     Elbing  A 

Jourdaln,    AL 

Lewis,  S. 

Miller,    L. 

Miller,   J.   A. 

McCubbin,    James 

Manning,    John 

Neal,  L.  J. 

Ouandt  &  Son 

Ruderman,   I. 

Schafer,  Wm. 

Smith,  J.  S. 

Sovlg.   C.   B. 

Spark  &  Sons, 
John   H. 

S'wanson.    Peter 

Walker,    Mayer 

Wagner,  Fred 

Wagner    Bros. 

Zelinsky,   R. 

Paints,  Oils  Varn- 
ishes, Rtc. 

Clark   &   Dickson 

Cohn  &  Co.,  Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller  Co.,   W.   P. 

O'Brien.  J.   S. 

Paraffine  Paint  Co 

Pratt    &    Lambert 

Wlhittier  -  Coburn 
Co. 

Patent      Chimneys. 

Clawson  Co..  L.    E 

Dresser    -    MeDon- 

Hughes,   H.    J. 

Dunlevy  &  Gettle 
Pile      Driving. 

Lamburth,    C.    E. 

Planing  Mills. 

Anderson   Bros. 

Birth   Co.,    L.   H. 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Ca.l.    Planing    Mil; 

Emanuel.  A.  &  K 
(Inc.) 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's  Mill 

Holden  -  Deuprev 
Co. 

Lorden  Mill  Co.. 
.1.  P. 

Main     St.     Planing 

Moore  Mill  &Lum- 
ber  Co. 

Pac.  Coast  Mill  ft 
Lumber  Co. 

Premus  Planing 
Mill 

Relnhart  Lumber 
ft    Plnnlner   Mill 

Ryan,    Geo 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  ft  Lum- 
ber   Co 

Spencer  St.  Plan- 
ing Mill 

Tavlor  ft  Co. 

Usona    Mfg.   Co 

Western  Planing 
Mill 

Vevhle     ft     Collins 

Yates.    Wm.    F. 
Plasterers 

Bo  ch,     Herman 

Bradley  ft  O'Retllj 

Brennan,    James 

Burt,   Chas.   J. 

Campbell,  Chas 

Cash  man.   M,  J, 
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Lime  .V  Plaster 
Dealers. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co.,  J.  E. 

iPacific  Portland 
Cement  Co. 

Quality  Lime  pro- 
ducts Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 
Acme   Lumber   Co. 
Chrlstenson    Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Hardy   Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Higgjns  Lunvber 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson,    E.   T. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

Ryan,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.  Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Sunset  Lumber  Co. 

Tiermanft  Beronio 

Van  Arsdale-Har- 
ris   Lumber  Co. 

Wilson    Bros.&  Co. 

Wall,    Jos.   P. 

Wood  Lumber  Co., 
E.   K. 

Yates.  Wm.  F. 

Magneslte  Floor- 
ing. 

Artolith     Mfg.    Co. 

Bender    R.tP.    Co, 

nwan    ft.    Co..    J.  B. 

Fibrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Cnodmanson.    A.  K 

MaKott  &  Peter- 
son 

Watsonite    Co. 

Mantels.  Tiles  & 
Grates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Kirwan  ft  Dono- 
van 

Mangrum    &   Otter 

Peerl°s<!  Agencies 
Co. 

Watson  Mantel  & 
Tile  Co. 

Marble  and  Mosale 
Work. 

Gnecco.    M.    H. 

Grassl   &   Co..   P. 

Mission  Concrete 
«•   Mosaic   WV« 

.Mission  Marble 

Works. 

Musto  Sons-Kee- 
nan    Co. 

New  Era  Marble 
^Concrete    Co 

Vermont  Marble 
Co 

Metal     l.i.fi.. 

Atlantic  Fi  re- 
proofing   Co. 

HerB-er   Mfg    Co. 

Holloway  Metal 
La  1 1,    (  ompa  n  ■ 

Lllley  ft  Thurston 
Co. 

Roehllng      Constr. 


Chalmers,  H.  A. 
(Inc.) 

Kay,    John 

Greenback,  Joe. 

L'onnel   Co.,   J.   E. 

Daly,  J.   H. 

Duthie,    Chas. 

Eraser,    Simon 

Fry,   A. 

Gilmour,   W.  G. 

Jacobson,    N. 

Knowles,    A. 

Leaf   ft.    Kaiser 

Luden    &    Bickel 

MacGruer    &    Co. 

Moiwat    Donald 

Orford,  J.  A. 

Phiibin,    J.    J. 

Sexton.    T.    D. 

Terranova,    M.    J. 

Th«  Pacific  Plas- 
tering Co. 

Wagner,   James  A. 

Plumbing  aud  Gas 
Fitting. 

Ahlbach    &    Mayer 
Alton,    Thorn.    W. 
Boscus   Bros. 
Bernard.  Geo.   F. 
Condon    &    Band 
Dunn,   Neil   H. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara,  F.   E. 
Kiernan  &  O'Brien 
Kirschbaum,    W.  F 
Lacey   Bros. 
Lawson,    Herman 
Lettich   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney   Co.,   M. 
May,    Gu  s 
McEnhlll, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzl,  H.  J. 
Skelly,   Thorr.os 
Shears,    John 
Snook       &       Co., 

Fred    W. 
Stewart,  James   E. 
Tippett,    J.    C. 
Turner   Co.,    The 
Wetzel.    Theo. 
Wilson   &  Co.  Wm. 

Plumbers    Supplies 

Mark-rally    Co. 
Nelson   Mfg.    Co. 

Railroad        A  sent. 
Freight    *    Pas- 
senger. 

Kent,  James   B. 

Railway  Materials 

Langford,  Felts  & 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Rigging. 

Lamburth,    C.    E. 

Markley,    James  E 

Roofing,  Gravel  A 
Composition.) 

Andes  Roofing  Co., 

B.    F. 
Bender   Roofing   ft 

Paving   Co. 
Cal.   Roofing  Co. 
Cantley   &   Co.,   J. 
Enterprise      Roof- 
ing Co. 
Flbresotae     & 

Roofing    Co. 
Flaherty.   R.   H. 
Goodmanson.    A.  K 
Lai'kin         Asphalt 

Co. 
Lawson        Roofing 

Co 
Lovett  Bros. 
Malott,       Peterson 

&    Adams 
Parry    &    Co.,H.  M. 
Rapheld       Roofing 

Co. 


Watsonite  Co. 
Western     Asbestos 

Magnesia  Co. 
Western    Felt    and 

Refining    Co. 


Co. 


Waterhouse  ft 

Price 
Western     Builders 

Suppl)   Co 


Hooting     (Slnlr 
Tlle.» 

i ;..  ham,  It.  G. 
White,    Ed     A. 


.V 


Hooting    Materials. 

Bird   &  Son,  F.   W. 
Johns     -     Manvllle 

Co.,  H.   W. 
Pararline  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay    Oeveiop.    Co. 

Cal.  Building  Ma- 
Material    Co. 

Holland,   J.   P. 

McMullln   Bros. 

Stone  Co.,  E.  B.  & 
A.   L. 

Western  Building 
terial  Co. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 

Clui>e>. 
Bill   &   Jacobsen 
Sand  Blasting. 

McDermott,    W. 

Sheet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Crown      Cornice 

Works 
Forderer      Cornice 

Works 
G.     &     M.     Sheet 

Metal    Works. 
Guilfoy        Cornice 
Hlbernla      Sheet 

Metal    Works 
Heipner      Sheet 

Metal   Works 
Hughes,    H.    J. 
Hurabellie  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  &  Co. 
S.    F.    Metal   Stain- 
ing  &   Corr.   Co. 
United        Metal 

Products    Co 
Western     Furnace 

&   Cornice  Co. 
Sidewalk       Lights. 
Berger  Mfg.  Co. 
Dwan  &  Co..  J.  E. 
McGulgan     &     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop   &   Peraino 

Boiler,  John 

Jacobsen,   J. 

Johnson.    C.    Wm 

Porter,   W.  F. 

Stewart.   J.   K. 
Stationery. 

Foster  &  Short 

Wright,   J.    H. 
Steel    Bars. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

Woods  ft  Hud- 
Steel    Erector. 

Schauer,    Fred    C. 

Pioneer     Con.     Co. 

w  llliams  Con- 
slruetion   Co 

street    Contra. 

Connlngham      and 
Elliot. 
Store   Frnnis 

Kawneer   Mfg.   Co. 

Structural  Steel 

Contractors. 

Judson    Mfg.    Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  ft  Huddart 
Stoves. 

Mangrum     ft  Otter 

Steiger    &    Kerr 
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Structural        Steel 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 

Ralston     Iron  Wks 

Vulcan    Iran    Wks. 

Zenith     Iron    Wks. 

Surveyor*. 

Morser,    E.    J. 

Sanborn   &    Corin- 
son 

Teaming    A     i.ra.l 


Devencenzl    &   Co., 

L. 
Dillon    Teaming 

Co. 
Gallen   &   Carlin 
Hartnett,   J.   D. 
Holland,   J.    P. 
Lennon  Co..   .1.   E. 
Leffler. 

Lusgen.    Ernest 
McGlinchey  & 

Monohin 
Montague    Co      P. 
■  ....  n 

Pico    E  !  .\   .    I" 
Powers.  Chas.  J. 
Sibley    Teaming   & 

Grading    Co. 
Schmid.    A. 
Star      Contracting 

Co. 


Wright  Co..  J.   H 

Tiling. 

Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Klrwan    &     Don. 

van 
Mangrum    &    Otte- 
Peerless     Agencb" 

Co. 
Tile    -Mfg.    Co. 


Water       Company. 

Spring  Valley 

Wate-   Vi'OTks. 

Whitewashing 

Brickley,    p.   J. 
Reigle  Jt  Jameison 
Taylor.    L.    A. 

window    Cleaning. 


Watson    Mantel    ,'. 

American    Window 

Cleaning    Co. 

\  nciiiitt,     ••' 
Bill   &    Jacob-" 

Progressive     Win- 
dow      Cleaning 

Sherman,    Kimball 

Co. 

Windows,     I'.-iii-ni. 

Wall     lleili 

Birth    Co..   L.    II. 

Marshall  -  Steal  ns 

Simplex      Window 

Co. 

Co. 

OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'  EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President,  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,   Richard    Herring.  Ass't    Secretary,    W.   J.   Carberry 

Treasurer,   C.   TV.    Witnington  Doorkeeper.    B.    R.    Wolcott 
Secretary,   R.  J.   H.   Forbes 


DIRECTORS 
James    A.    Wilson   Robt.    Dewar 
Alexander  Mennie  H.    Maundrell 
~      rton  M.    F.    Gale 

r.  Phillips 

MEMBEB3 


R.   A.   Chlsholm 
O.   E.   Brady 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron   Works. 
Bay        City        Iron 

Works. 
Brode  Iron    Works 
Central   Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structo.ru! 

Iron    Wot  !;.<. 
Hillard.   C.   J.   Co. 
Judsun    Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels     &     Pfef- 

fer 
''"•hoenlx    Iron  Wks 
talston  Iron   Wks 
■chrader  rr« 

Works. 
St.      Francis      Orn. 

Iron    Works 
tteiger      &       Kerr 

Stove     *      r'oun- 

dTy   C  ■>. 
/clean    Iron    Wks. 
Western   Iron  Wks 
Witliington,  C.    W. 

Art    Glass. 
Cal.    Art  Glass  Co 
Ingerson  &  Glaser 

Co. 

Rlncksmlth. 

Paul    Kleiber 
Bonds. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire    Ins.  Co 

Boole.  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of  Marvlano 

Hillman    ft  Son, J. It 
Lawton.    A.   F. 
Lloyd    &    Spongier 
Mo, -Means.    H.    V. 
National         Surety 

Co- 

Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co 
U  mi -ted       State* 

Metal     Products 

Co. 
I'nited       States 

Fidelity         and 

Guaranty    Co. 
Rrlck  inn  T»otter> 
Bav     Development 

Co 
Carev.    .T.    K. 
Carnegie    Rrii  k    ft 

Pottery   Co 
Carquinez  Brick  ft 

Pottery  Co 


McNear   Brick  Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California      Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.   P. 

J.  E.  Lennon. 

Johns-Manville  Co 

Lew    ft    Co.,    Robt. 

Lilley   &   Thurston 

Co. 
Pacific   Refining  & 

Roofing    Co. 
Parrott 

nt  Co 
Pratt     Building    & 

Material  Co. 
Qualitv    Lime    and 

:    t     Co 

Cnit.-.l    MaterialCo 
Waterhouse  s 

Pri   •    I  :o 
Western  Bldrf 

Supply    Co. 
Western     Building 

Matei 

Building  Paper 

Boyd   &    I 

Lilley    ft     r    urston 
Co. 

Cement     Dealers 

Balfour.       Guthrie 

Co. 
Ccwell  Lime  &  Ce- 
ment  Co. 
Holmes    Lime   Co 
:  i  J.    P. 

Leonard.     I      1 
Maynard.  Jr  .  J.   L 

Pacific        Portland 

Qualitv    Lime    and 

t    Co. 
Western     Building 

Mat,"      ll         CO. 

Standard    Portland 


Concrete. 

Chase,   Silas   A. 

Camp  &   Carillon. 

Duncanson.      Har- 
relson   Co. 

Foster  &   Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun.   C.   C.    W. 

Keatinge    &Sons.R 

Leonard.  J.  J. 

Leonard.   J.   P. 

Lynch.   A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman,  L.   M. 

Concrete       Reiu- 

forcemetit. 

Lilley  &   Tnurston 
Co. 

Contractors  ft 
Builders. 

Allen,   .<.:-.;.    M. 
Anderson,    W.   W. 

Arthur,   L. 
Bateman.  J.   C. 
Boring,    F.    H. 
Born  &  Son.  S.   A. 
Brady.    C.    A. 
Braunton   Bros. 
Burdick,    V.Tm.    A. 
Caldwell    &    Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve 

zina. 
Chis-holm,     R.     A. 
Cobby.    .1.    W 
Concannon,    W.    N 
Conrad.    H. 
Creghino     &     Son. 
Lewis 

Days'  Sons,  T.  H. 

Dewar.   R.   &  Son. 

Elam.  Thos.  ft   Sol 

Elliott.    E.    W. 

Fahy,    R. 

Fischer.    Fred. 

Franz.   Val 

Frost.    T.    P. 

M>ie.    G.    Q. 

Gallagher,     Frank 
Gardiser.     Florent. 

Ore-is.    Robl 

Hansbrough 

i  [i  i  ley     -    Tlbbits 
Con   Co. 

lllnson.    I.     A 

Hill,    J.     A. 

Hnlm    A    Son 

Ilowkins.    A. 

Ilnvt     I 

1 1  :■  ereon    I '     \ 
larks.   H. 
rones.   W    a 
Kent,   S    II 


Knowles  ,t  Reich- 
ley. 

Lang  &  Bergstrom 

Leiter,  E.  T.  & 
Sons. 

Lynch.  M.  C. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.  H.  C. 

McBain,  J. 

McKilHcan,  R  and 
Wm. 

McLachlan.   Thos. 

Miller,   Adam. 

Moller,    R.    W 

Morey,   H.   B.ft  Son 

Owsley.   B.  T. 

Penny.   Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Savage,    M.    J 

Simmen.    Join 

Smith,  J.  W.  ft  Son 

Spence,   A.  T. 

Stockholm  ft  \1- 
Ivn. 

Terrill,   G.   C. 

Walk.-,-   Bros 

Warwick.   H.  C. 

Buller,    Thos. 

White  Bros,  (car 
pentf-rsi 

loti-'re  Works. 

Amsler,   C.   S. 
Berger    Mfg.   Co. 
Capitol    Sheet    Mil. 

Works. 
Comyns    ft     Chlld- 

ers 
Conlln.    .1 
Cronan.    Wm. 
Forderer     Cornice 

Works. 
Gullfoy         Cornice 

Works 

:ornlee 

Works 
H.-idt.    Weslej 
Morrli 

s.    F.    Corn     ■ 
Western     Furnace 

\     i-,, mice    Wks 


Lynch,    H 
Schnebl;  .       I 
trawser    .<    Ped- 

grift 

iid.   W     II 

<   orbing.       Grnnlt« 

\l    I  .  i  ,  ,.  ,i       S      B 
Damp    Proofera. 


Door   Openers. 

Rlschmuller.  Geo. 

Electrical. 

California   Electrl- 
\  orks. 
I         Electric 
Co. 
City    Klectric    Co. 

'    Klectric  Co 
Globe   Elec   Co 
Haul, ridge.    W.   S. 
Levy    Elec.    Co. 
National   Elec.   Co. 

Elevators. 
•''is     Elevator    Co 
Van    Emon    Eleva 
t"r    Co. 

[fibre. 

S.  F.  Fibre   &  Cord- 
age   Co. 

Fireproof  Doors. 

1  Servais,  Henry. 
Norrls.    L.    A. 
Roebling    Sons. 

A. 

Floor   Sanding 

Inlaid    Floor    Co. 
I '  a  c  i  ii  c     Floor 
ng   Co. 
Grill    Work. 
Cal.    Art    Metal    & 

Wire   Works. 
Merle  Co.,    A. 
Sartorius   Co. 
Witliington,   C.  W. 
Gen.      Contractors. 
Andrus,    R.   C. 
Brlgham,    H.    B. 
Caldwell   &  Co. 
Cereghino    &    Son. 

Louis 
Dempniak    Bros. 
Farquliarson,    D.  B 
Fee.    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griffith.     Wm. 

J.    D. 
Hannah    ft    Co.  J.S. 
W.    W, 
on.   A. 
Kuykendall,    J.    o. 
Malley,    Edward. 
Henry 
John 
Van     Sant-Hough- 
ton    Co. 

Glaaa   aud   Glazing 

Cal.   Plate  ft  Win- 
dow   Gass   Co. 
en,    I. 
Cobbledick      Glass 
Co      I .     N 

nan     Bros. 
Fuller.     W.     P.     & 

Habenicht   & 

Howlett 
Holland.   J.    P. 

/.     ft     Gott- 

Inr.l 

Grading    ft    Team- 
ing. 

.  I).  O.,  Co. 
Dillon,    D. 

Teaming 

S.    J. 

H.    N. 
Wllhelm,   A.   H. 
Wllkie  Co.,    A. 
Williams.   F.  A. 
Wright,    ('has. 
Monarch    Teaming 
Co. 

I..    B. 

:■  i  n     s     B, 
Granite. 
Bradbury.    Tl 

,  iranlte  Co. 
no   &   Sons, 

Hunt.   A.  T. 
Raymond     Granite 

llnrdwnre. 

Hi  main    ft    Co. 
J.   H. 

- 

r,    A. 
u    Hardware 

.  Hdw.  Co. 
Wrlghl  Hdw  Co 
Ileal      nnil      l.lclit. 

Qas       and 
Ic     ~0. 
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Heating  ft  Venli 
latlng. 

Burnliam  Plumb- 
ing &  Heating. 
In,-. 

Cronan,   Wm. 

Mangrum    ft    Oiler 

Montague.  W.  W 
&   Co. 

House  Moving  A 
Raising. 

Blume  Cont'g  Co. 

Pearson.    E     K 

Sullivan.  D  I  \T 
Inlaid    Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding   Co. 

Iron   Work*. 
Lorenz,      Schffaer 

ft   Co. 
Michaels    ft     Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior  Dccorn 
tors,      l.nthers. 

Snell  &   Dennis. 
Lynch,    Richard 
Joist      Hangers      ft 
Post  Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lillev  &  Thurston 
Co. 

Knwneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 

Lillev  &  Thurston 
Co. 

Light     and     Power 

Citv    Electric   Co. 

Pac.  Gas  ft  Elec- 
tric  Co. 

Mine,    i  .in.  ii..  Eli- 
Acme       C  e  m  «-  n  t 
Plaster    Co. 

Arden    Plaster    Co. 

California  Lime  & 
Hydrate     Co. 

Cowell  Lime  ft 
Cement    Co. 

Holland.   J.   P. 

Holmes     Lime    Co. 

Lennon.    Jas.    F. 

Lucas.    W.    E 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime    Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Mat.  rial     C< 

Western  Lin  •  ft 
Cement    Co. 

Lumber. 

Acme    Lumber    Co. 

Christenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber   C.i. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kruse.    I     H 

Loop   Lumber   Co 

Macdonal.l  Lum- 
ber   Co 

Moore,  i:  B  Mil 
&    Lumber    Co 

Olsen  -  Mahonej 
Lumber    Co. 

Pope  ft   Talbot. 

Santa  Fe  Lumhi  r 
Co. 

Schouten  Lumber 
Co. 

Tlernan  ft  Bero- 
nlo 

Van  Ars.lal.  -Hu- 
rls   Lumber   Co. 

Wilson     Bros  \   Co 

Doe    Co..    F     P 

Lumber  (llnr.l- 

>,.,,,. I  > 

Dleekmann 

Howard.     E.     v      » 

Niehai 

Co 

White    Bros. 
S     F.    Lumbei    '  o 

Machinery 
Harron,       Rlckard 

ft    M '  I 


Ed.    V    X 


4S 

Masons    A  Builder* 

Alexander,    i: 

Alien,    C.    .1. 
Vndei  son     &     Ral 

nev. 
Ar'ett.     -V 
Rn-k       \ 

Hrn.iv.    M  V 
Brady.    "     E.&Soi 

Brandon,  E   J 

Rrennaii.  J.    E. 

Rrigham.  H.    B. 

Butrher.  Thomas 

Byron,    D.    J.&Son 
,bell     Bros. 

Parr      .1       W. 

Drake.    Harry    E. 

Downey,    ... 

Fa  Tell    &    Reed 

Fennell,   Jas. 

Gale.    M.    F.    *  Son 

Gilson.    J.     E. 

Harrison.    A. 

Hibhins    &    Hak-i 

Hock,    Chas. 

Hoffman,   V. 

Hogberg  &  L\id 
wig 

Lnrsen.    H.    H. 

Law  son.    A.    W. 
n .     M . 

Miller.    J.    W. 

Murray  &  Mow 
bray. 

Mulcahy    Bros. 
W.   L. 
nor      &     Col- 
lins 

O'Ronrke.    T.    F. 

Rainey  &  Phhll- 
lips. 

Rlngrose,     R.&Son 

P-ott.    W.   S. 

Walker.    P.    J. 

Watson.    Sage 

Watson.    Sidney 

White.    .1.    M. 

Whitney   &  Davies 

Wilson.    James    A. 

Wye-ant,    J.    H. 

Marble. 

American  Marble 
&    Mosaic   Co. 

Columbia  Marble 
Co. 

Gervais,    Henry 
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Peter,    Co. 

Hunt.    Andrew   T. 
F.  L.   &  Co. 

Mtisto   &    Sons,  Jos 

Keenan  Co. 

Vermont        Marble 
Co. 

Mantels,    Tiles 
f;  rates. 

K  Irwin     &     Dono- 
van. 

Mangrum    &   Otter 

Montague    &  Co.,W 

Peerless     A— eneies 

Metal     Furring     « 
I  nihility. 

Hollo  w  ay     Ex- 
panded   Mtl    Co. 

Lynch,   H.   T. 

National      Lathing 
end    Furring 

Northwestern    Ex- 
panded Metal 


Metal  Window 
AVorks. 

Dtvan.  J.  E. 
Mosaic. 
Amer.      Marble      & 

Mosaic    Co. 
Gervais,    H. 
Maino.    F.    L.  &  Co 

Office   Fixtures. 
Bateman,    Wm. 
Forbes    &    Son, A. J. 
Fink    &    Schindler 

Co. 
Simmen,    John 
Painters. 
Daniels,    Gus   V. 
Donovan,    V.    J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellvn,    J. 
Maundrell,    H. 
Spark.    J.    H.    , 
Tucker.  W.   W.  Co 
Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 


Paints,     Oils,     ICIc. 
Bass     -     H  e  n  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Paraffins    Paint  Co 
Wliittier   -  Coburn 

fn 
Patent     Chimneys. 

Clawson    &   Co.,   L. 

Dun'levy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.   Pottery  Co. 

Planing   Mills. 

Anderson    Bros. 

Buell    Co.,    Guy    A. 

Burn  ham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.   Milling   Co. 

Cen'ral  Lumber  & 
Milling  Co. 

B  1  kl  n  gi  t  o  n  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.  B.  Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacihc   Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  Clara  Mill 
&   Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &  Co. 

Plasterers. 

Binner,    Theo. 
Carrick,    M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,   D.   Ross. 
Crichton,   J.   L. 
CogMan,    Frank 
Connolly,    J.    J. 
Connell,    J.    E. 
Fay,    .lolip 
Felt,    R.    I/. 
Floodberg    &     Mc- 

Caffery. 
Fraser,    Simon 
Gregg   &    Clute 
Jacobsen,    N. 
Knowles    A. 
Leaf   &    Kaiser 
Lvden    &    Bickel 
MacGruer    &    Co. 
Mennie,    Alex. 
VTcCli  od,   J.   C. 
Morehouse,   C.   C. 
O'Kane    &    Co.,C.T. 
O'Sullivan    &  BoW- 

ler. 
Smith    &    Johnson 


Plumbing     A      Gas 
Fitting. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Sutton,    John    G.Co 

Turner   Co.,   The 

It    nl   Estnte. 

Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

Riggers. 

Blume       Contract- 
ing   Co. 
Pioneer  Const.  Co. 


Crushed  i»onc. 

Holland,   J.   P. 
S.   F.  Bay  imp.  Co. 
Stone,    E.    B.&A.L. 
Itootlnn      Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Flbrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving  Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
\V.    Johns 

Meuer   Bros.    Co. 

Pacific  Refining  4. 
Roofing  Co. 

Paraffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,  Gravel,   Etc. 

Cassaretto,    Jonn 
Holland,   J.    P. 

Keystone  Sand  Co 
Sanitary    Flooring. 
Stone,   E.    B.    &   A. 
L.,    Co. 

Flbrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
McGuigan,   John 
Stair  Builders. 

Bishop,    Wm.    T. 
Stewart,   J.   K. 

Roof   Repairing    A 

Paint. 

Street    Work. 

Fay,   S.   J. 


Lilley   &   Thurston 


Stone   Contractors. 

De    Lano    gt    Sons, 

I.    JU 
Blan-jhard,   W.    W. 
Hunt,    Andrew   T. 
McGilvray       Store 

Co. 


Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond     dranltu 
Co. 

Teaming. 

Dillon,    D. 
Eureka       Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.    N. 
Monarch    Teamln 

Co. 
McLenegan,   S.  I 

Terra  Cottn. 

Clark   &    Sons,   N. 
Gladding.    McBean 

&    Co. 
S  t  e  ig  e  r       Terra 

Cotta  Co. 


AVh  He  washers. 

Reigle    &    Jamison 
Brlckley,   P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Wnter  Co. 


Tt  n  W    TF=3 

irir    ii 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wtiite  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  s  the  HOTEL  ROjS  YN,  S  F. 

.  h.  Krfcffl  O  Son,  Architects.  O.  C.  Holt,  Hldr. 


Issued  Weekly,  $3.00  Per  Year  Thirteenth  Year.  No.  48 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coasl 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co, 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S   ILLUSTRATIONS: 


Two  Illustrations  Of  Alameda  County's 
New  Infirmary,  Designed  By  Architect 
Charles  Peter  Weeks  of  San  Francisco. 
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Combination 
Boiler  and  Gas 
Wafer  Heater 

The 

SOLUTION 

To  Your  Ho!  Water 
Problem, 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ol  America 

Successors  to  JOHN  WOOD  IW.-C.  CO. 
218-21   Pacific  Bldg.    447-49  E.  3rd  St.    33  1 -339  Cyprsss  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


M.  ALVIN  PLUMMER 

}miK  TEST  AND  INSTALLMENT 

;optician 

3649  SIXTEENTH  STREET 

TELEPHONE    MARKET  5184 

SAN  FRANCISCO,  CALIFORNIA 


JAMES  CAHILL  &  CO. 


DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 


And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being*  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    ^  inch 

Gravel  and  Crushed  Boulder-      ';  inch  to  1  inch 

"  "  "  "  1  inch  to  \y2  inch 

"  "        l'j  inch  to  2%  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as  good  as  its  service 

And  it?   service  can  be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 

good as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

ed  by  the  Otis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing   from  the  various  Otis 

machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain  which  are 

fect  service — can  equip  all  build- 

Otis equipped--- 

ings  of  all  classes    in  accordance 

The  Ritz-Carlton, 

New  York 

with  their  needs. 

The  Ritz-Carlton, 

Give    a    building    unsatisfactory 

Montreal 

The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guamja,   near  Santos, 

elevator  service,  and  its  other  ex- 
cellence  can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

The  Carlton,  London 
The  R  tz,  London 

one   cities    in    the    United  States 
are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications     100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


.METCALF     HOTEL, 
Rig-hetti   &   Headr 


ry     nr    Taylor. 
Architects. 


Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


Benj.   G.   McDougall,   Architect. 
ST.     LUKE'S     CHURCH,    S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 
Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street    I.  Qta, 


TEMPORARY  CITY   HALL,   San   Franclsc» 

Wright,    Rushford   k   Cahill,   Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigment!. 


"["*<►'  <><>o 

- 

~i     IV 

KAHX    HIM  UENT    STORE.OAKLAN1'  GERMAN    HOUSE,    San    Francsco 

C.  Architect-  Frederick  H.  Meyer,  Architect 

Seventy-five  thousand  sq.  ft.  basement  floor  and  walls  waterproofed  with  Stone  and   terra  «  tta  work   treated  with  Imperial  Water  Proofing  fe 

Imperial  preserving  and  to  prevent  discoloration 

A   Few  of  the  Buildings  on  which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    175S 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
^=AND   TILES= 

Fire    Sets,    Andirons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 


GRCUNNlNGHAM.Mg 
8, 


'  TelsfhliLBB 

MarlcBt  2BB 
2Mat2B7 


"-irl'lH'i'M^'HiiJ.Hhtd-j^Mi.^; 


38  EIGHTH    ST. 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


*■« 

JCgwgjR'-, 

J  B  - 

Ik.     > 
- 

'    •'" 

'*&"■■     II  & 

..,, 
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PALACE  HARDWARE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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"KINNEAR" 

Steel  Rolling 

Doors  &  Shutters 

KINNEAR    STEEL    ROLLING    DOORS    are    designed  to  afford  fire 
protection    and   for   the  closure  of  all   openings  in  which  ease  and 
speed  of  operation  and  economy  of  space  are  considerations.     They 
are  adaptable  to  all  classes  of  new  or  old  building  construction   and 
by  their  use  make  possible  the  closing  of  very   large  openings   which  could 
not  otherwise  be  conveniently  covered. 

In  addition  to  the  above  uses,  their  extensive  employment  for  fire  pro- 
tection and  the  high  degree  of  efficiency  shown  by  them  in  actual  fires,  has 
caused  the  KINNEAR  Company  to  produce  a  shutter  of  a  distinctly  fire  re- 
tardant  character.  With  this  end  in  view,  numerous  tests  extending  over  a 
period  of  five  years  were  made,  and  effects  carefully  noted.  As  a  result,  we 
are  now  in  a  position  to  offer  for  special  fire  protective  purposes  KINNEAR 
Steel  Rolling  Doors  and  Shutters  of  the  "Abacus"  Construction,  all  of  which 
bear  the  label  of  the  "National  Board  of  Fire  Underwriters'  Laboratories." 

Special   Catalogue  showing   Abacus  Construction  can  be 
obtained  on  application. 

Recent  great  conflagrations  have  fully  vindicated  the  claim  of  the 
"KINNEAR"  STEEL  ROLLING  DOOR  to  pre-eminence  as  a  fire-stop. 
Placed  side  by  side  with  various  other  forms  of'iireretardants  it  has  in  every 
case  remained  in  place  even  after  the  others  were  destroyed. 

We  will  consider  ourselves  favored  if  allowed  to  explain  and 
make  quotations  on  any  constructions  meeting  your  definite  needs. 

We    have   just  received  from  the  press  a  new 
Handbook  on  Steel  Rolling  Doors  and  Shutters 
Illustrated  only  with  California  Installations. 
WOULD  YOU  LIKE  A  COPY? 

"The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 


Building  and  Industrial  News 

^Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

of  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  DECEMBER  3,  1913 


Thirteenth  Year  No   48 


building  and  industrial  news    Editorial  Comment. 


Devoted  tc  the  Architectural.  Engi- 
neering. Building  and  Industrial  Activ- 
ities of  the  Pacific  Coast. 


Entered     as    second-class    matter    at 
San   Francisco  Post   Office   under  act  of 

Congress    of   March    3,    1S79. 


ISSUED    EVERY    WEDNESDAY 

L.    A.    LARSEN, 

Publisher  and  Proprietor. 

.      SAN    FRANCISCO   OFFICE 

560   Mission    Street. 

Telephone — Douglas     2372. 


OAKLAND  OFFICE 
Franklin   Street 

Telephone   Oakland,    790 


Regular  Subscription — $3.00  a  year  In 
advance.      25   cents   per   copy. 

Advertising  Rates  on  application.  If 
enquirers  will  send  copy  of  matter  and 
state  space  required,  close  figures  will 
be  given.     Address 


BUILDING    AND    INDUSTRIAL    NEWS 

500  Mission   Street, 

San  Francisco. 

On  sale  at 

SMITH    BROS..    470    13th    St., 

Oakland. 

OFFICIAL   ORGAN 

of  the 

CONTRACTORS'    AND     DEALERS' 

ASSOCIATION-   OF  CALIFORNIA. 

Table  of  Contents 


Alameda   (See  Oaklai.d) 

American   Woods   and 

3 

Apartment     Houses     11 

Churches     11-13 

Editorial  Comment 9 

Factories     &     Wan  1") 

Fire     Houses     15 

l-'l  Its      15 

Fresno,    Modesto,    Stanislaus    and 

Central    California    

Government  Work  &  Supplii  E 

Halls   and    Society    Building  9 

Hospitals      16 

Hotels     16-17 

l."s    Angeles    and   £  n   <  lali- 

fornia       34 

Machinei  Products 

Exposition     11-12 

Marin,    Contra    I 

ind    Alameda    County.  .  . 



Panama-Pacific    Ex  pos  tion    Wk    .  17 
Portland    and    I  »i  egon 

Post    Offices  17 

Railroad   Const  rucl 

Equlpmi  hi     17 

Residences       17-18 

s  i  :ra  mi  nto     Stoi  kton   and   North- 
ern    Californl 
San    Francisco    ...  20-21 

24-25-26-27-28 

S-.in    Josi  Clara     Valley 





.    ■  , 

Sea  1 1 1,     .i  i,i     W  86 

Si I  19 

Theatres     19 


■Sola 


In 


.ted  Farms  proposi- 
tion has  gone  glimmering  into  I 
of  beautiful  dreams  along  with  the 
Mississippi  Bubble  and  other  Utopian 
promotion  schemes  that  have  held 
public  attention  in  other  times. 
Whether  it  fell  upon  times  that  were 
inopportune  or  failed  in  the  financial 
backing  of  its  overlords  has  not  been 
made  public,  but  one  thing  seems  cer- 
tain and  that  is  that  the  pro.j. 
failed  and  those  who  have  invested 
their  good  money  in  the  scheme  are 
liable  to  wait  some  time  before  they 
receive  any  returns.  Real  estate  men 
lave  just  cause  to  complain  of  such 
pretentious  promotions  that  go  up  in 
smoke  and  ruin  the  market  for  a  long, 
long  time.  Such  schemes  as  these 
demonstrate  again  the  need  of  a  blue 
sky  law  that  will  exercise  some  sort 
of  intelligent  supervision  over  stock 
subscriptions  and  this  sort  of  land 
sales.  The  question  now  is,  for  those 
who  paid  money  and  had  agreements  to 
purchase  lands  in  the  project,  how  are 
they  to  get  their  money  back  or  get 
the  land  under  the  terms  of  the 
agreement? 

The  Los  Angeles  Investment  Com- 
pany that  failed  and  whose  officials  are 
new  under  indictment,  is  the  one  that 
was  most  active  in  circulating  the 
referendum  petition  on  the  blue  sky 
law.  Now  there  is  some  means  of  in- 
quiring into  these  flamboyant  concerns 
before  they  brush  and  scatter  ruin  in 
their   wake 


Colonel    Goethals    places    the    date    of 
■     able  opening  of  the  canal 
next   in  his  report  giving  plenty  of  time 

ii\     exigency    that    may    an 

the  meantime. 

There  seems  to  be  no  question  of  the 
--   of  the  canal  as  far  as  the  locks 

and   the   mechanism    i     ted.     The 

only   thing   that   the  chief  engineer  puts 
anj    quest  ion   on    Is   the    uncertainly   of 

'  i'i'     it    ' t  a  nd   the   retention 

of  sufficient  water  In  Gatum  lake  The 
only  source  of  loss  to  this  supply  is  by 
leakage  and  evaporation,  barring  the 
le  pur- 
pose of  putting  ships  through  these 
r.i    levels.      In  i  -  lis   lake 

is    fed    by    rivers    tha 

subject    to   an    er i  there 

would   seem    to 

alarm     that     i  oply     will     be 

ient. 

tiled  a 

i  Ivlllzed     roc-    in    \  leu     of    I  ie    recent 

there. 

is  Burned     I  rol 

governmi 
of  his  i 


nng  defenseless  prisoners.  The 
only  difference  this  mode  of  procedure 
ii  the  American  Indian  is  that 
so  far  as  reported  nope  have  been 
tortured  to  death  or  burned  at  the 
stake. 

So    far    as    the    outside    world    is    con- 
the   best    thing   that   could    hap- 
►uld   he  that  the  warring  factions 
would    extermnate   each    other.      For   of 
all     the     breed    of    human    beings    with 
which       tihe    creator      has    peopled      the 
e    Mexican   is   the   most   worth- 
Uke    the    dogs    of    that    country 
n    absolutely  worthless  except  to 
imong    themselves.       Were    it    not 
destruction  of  property  and   the 
of    innocent    lives    it    would    be 
thing    to   ship    in  -arms  and  am- 
munition  and   let   them  annihilate   each 


"1    of   $6,000,000    increase    in 

iges    of    100,000    trainmen    in    tne 

East    means    that   the   interest   on    $120,- 

000,000  shall   be   spent   not   on   improved 

1     i    ■     public   but   on   the   em- 

This    might    be    very     well     if 

•  Is    were    permitted    to    earn    the 

idequate     charges   for     the 

rendered,  but  that  is  a  horse  of 

anot  ler     color.       The     particular     rail- 

nvolved    in      the    decision      have 

I    J-.HOO.OOO.OOO    more,    and    have 

$8,1 ,000    less    during   the    three 

since  they  were  forbidden  to  ad- 

rates,    and    have    been    compelled 

rcase    expenses." 

The    above    is    quoted    from    the    San 

co  i      ronicle.     It  does  not  occur 

npion      of    the    special      in- 

suggest  that  the  water  might 

ezed  ilta        I 

tions  to  n  '   demand  for  an  increase 

i  s  or  a  lowering  of  freight  rates 

on   the  ground  could   not  pay 

i      on      their     capital.        But     that 

uall;    repi  esented  about 
is    much    as   actually    went    into 
men!         I      ii     nan    Eshelman, 
of     the      Railroad      Commission,      sug- 

at    od  J 

rvlce  corporations 

n  would 

em    to    go    into   the  hands   of   a 

i  i     and     then  ith     an 

imething    like 

imount 

This  a       oursi       ould  do  away 
with    the    big   promotion    fei 
uunk    financial 

''    -onicle   would   grrp.tlv   .1. 


WTilli  being 

■ 

ted    for 

i  ed   a  Iso  for   histoi  leal   pur- 

■  - 


10 


Unction       of       the       Roumanian-Russo- 
Turkish     war     which     determined     the 

ndence  of  that  country.  The 
Kalian  government  likewise  is  collect- 
ing all  the  films  taken  during  the  war 
of    that       country     with       Tripoli.         In 

id  the  same  thing  is  done  with 
the  coronation  events  and  the  great 
parade   in   India. 

In  the  ease  of  Roumania  the  govern- 
ment lent  an  army  of  good  men  and  its 
baggage  and  equipment  in  order  to  en- 
act the  scenes  of  the  Turkish  war. 
With  the  equipment  of  armies  and  the 
movement  of  men  in  the  field  the  mov- 
ing picture  records  a  faithful  record  of 
events  for  succeeding  generations. 
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bllities   of  stability,    and   stability    is    an 
element    in    flying. 


Ideas  that  revolutionize  industry  and 
inventions  that  change  the  manner  of 
existence  are  quickly  made  a  part  of 
everyday  life.  Things  that  were  a 
miracle  of  achievement  yesterday  be- 
<  necessity  of  today,  a  world 
adopts  itself  to  the  new  order  of  things 
in  a  very  short  space  of  lime.  Wire- 
legraphy,  for  instance,  is  a  part 
of  the  world's  industrial  organization 
and  most  of  us  have  already  forgotten 
just  when  It  became  an  accomplished 
fact.  It  is  the  same  with  many  other 
inventions.  The  following  chapter 
from  (lying  history,  taken  from  the 
Fresno  Republican,  is  illustrative  of 
this   fact: 

Since      one      daring     aviator      demon- 
strated    that       he    could     turn       somer- 
saults   in    the    air   and    fly    upside    down, 
the    stunt    has    become    so    common     in 
icre    straight    up    living    is 
no  longer   looked   at.        And      yet     it     is 
only    a    little    while    ago    that    any    sort 
of    Hying    was    regarded    as    a     miracle, 
great   apostle    of      aerial 
navigation,   who  did  perhaps  more   than 
to    develop    the    scientific 
knowledge    which    made    flying   possible 
died    without      ever    seeing   anyone      fly. 
and    hims.if    was    i  b  of    mis- 

understanding    and     ridicule        Not     un- 
til   December    it.    1903,   did    the    Wrighl 
make    their      first      successful 
i  ears  later  they  (lew  twen- 

ty-four  miles,   hut    this    record    was    not 
equaled  by  any   European   until   Septem- 
1909    Blerlol   i 

1 1  ii  o  - : 
if   feat         Now    an  od 

aviator    could    cross    the    channel     isl 

any     dav      wit  fl         II  'ol      li"t 

larros    flew.    w....ollt 

stopping  oi 

a  I      t    il' 

our,     he 

than 

■:  three    times    as 

fast      a  ] 

Ird      of 

.,'  ! 

i    hours 
tnits   of 
' 

mils    of 
a    short    day'.-    work 

■  in-Ill    in 

Oni  to    do       on.y 

well    to   ti-     -    i   

■ 
and   em 

a    lesnlt    would    nol  urprls- 

which 

have 
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HARVEST   WEATHER    PORCASTS. 

This  name  is  applied  in  Great  Britain 
to  telegraphic  weather  forecasts  for 
farmers,  Issued  bj  the  Meteorological 
other  in  London  every  day  from  June 
1st  to  September  30th,  at  2:30  P.  M„  on 
the  basis  of  observations  taken  at  the 
meteorological  stations  at  1  P.  M.  They 
cover  a  period  of  15  hours;  viz.,  from  6 
A.  M.  to  9  P.  .M.  of  the  following  day. 
When  conditions  are  sufficiently 
definite  a  "further  outlook"  extending 
the  period  covered  by  the  forecast  to 
two  or  more  days  is  added.  The  office 
issues  -a  special  notice  to  farmers 
whenever  a  spell  of  several  consecutive 
days  of  fair  weather  appears  probable. 
The  service  is  free,  except  that  recip- 
ients pay  the  cost  of  the  telegrams. 
The  Board  of  Agriculture  and  Fisheries 
has  just  issued  a  notce  calling  the  at- 
tention of  farmers  to  the  harvest  fore- 
casts and  explaining  how  they  may  be 
obtained. — ".dentine  American. 

HIGHEST  I'OINT  IN   NEVADA. 


The  highest  point  in  Nevada  is 
Wheeler  Peak,  which,  according  to  a 
-  hari  published  by  the  United  States 
Geological  Survey,  is  13,058  feet  above 
sea  level.  The  average  elevation  of 
lie  of  Nevada  is  5500  feet.  Only 
four  states.  Utah,  Colorado,  Wyoming 
and    New    .Mexico,  are   higher. 


AGAINST   TRADEMARK    PIRATES. 


Plans  to  put  an  end  to  the  piracj 
of  trademarks  and  designs  were  dis- 
cu  el  at  an  important  conference  of 
representative  manufacturers,  whole- 
salers and  importers,  which  met  at 
the  Hotel  Astor  in  New  York  recently. 
The  present  method  of  registering  com- 
mercial designs  was  declared  to  oe 
cumbersome  and  expensive,  while  at 
the  same  time  affording  inadequate 
protection  to  the  owners.  As  a  remedy 
for  the  evil  Congress  will  be  urged  to 
pass  a  law  providing  for  the  establish- 
ment of  a  registration  bureau  in  which 
the  design  may  he  filed  by  their  origi- 
nators at  a  low  expense.  The  idea  on 
which  the  proposed  measure  will  be 
based  will  do  away  with  much  of  the 
time  and  expense  consumed  now  in 
protecting  designs. 


ROOSEVELT'S     I'WORITE    CARTOON. 

In  his  autobiographical  chapter  on 
■•Tli.  Presidency:  Making  an  Old  Party 
Progn  'in  the  current  issue  of  the 

Outlook,    Colonel    Roosevelt    tells   of   his 
ravorite    carl  oon.       It    pictured    an     old 
shiri     sleeves    with    his 

!  i    in  ng   i"  i  ore  I  he   Bre  i  eading 

Pre   ■■  - 1 '  i  ■ 

"This    was    ill.     old    fellow,"    be    says, 

i    .iiu  a  j      a  id    i  o    keep    In    my 

mind.   He  had  probably  been  in  the  Civil 

War  in   h  Is   i  mi  i  i .   he  had   winked   hard 

eve      inci      -     eft  the  armj       e  had  been 

..i   band    and    father;    he      had 

oug  .i   up  •  i     hoj  --  a  ml  girl     to   work 

1   e    did     nol     wish     I  0    do    ill  just  id      to      M 

one uted     usl  Ice  done  to 

i  in  iii    and    to   ■'■-    hke    him;   and    i 

v   -      :  id    i o    semi  .-■    thai    justice    for 

i  in  it    ii   laj    in   m  v  pow  er  to  do 

I  -  -  -  i       i        I  .  i  I  i  o  1 1     give     a     e  1 1    u      In 

I         hold      on         tue 

opli         ii.    reallj      tood    toi 

.  .  ' .  1 1 1 1 1  a  i   peopli     h    o   were 


Wednesday,    I ember  3,    1913, 

doing  the  work  of  the  country,  who  did 
not  expect  to  get  something  for  noth- 
ing, who  always  gave  value  for  what- 
ever they  got.  It  was  because  he 
stood    for     these    people    that    he     was 

'instantly  attacked  and  lied  about. 
Nothing  leads  to  such  frenzir-.l  out- 
bursts, as  the  blocking  of  -attempts  to 
put  something  over.  The  public  servant 
or  the  newspaper  that  effectively  sides 
with  the  men  and  women  who  really 
make  this  Nation,  is  always  known  by 
crowd.  — Kansas  City  Star. 
the    attacks    that    come    from    the    other 


MINNESOTA     GREAT     IRON     STATE. 


lias  Total  Mineral  Production  in  IM2 
of  ,Stiit,<MMi,(  on.  a  Gain  of  Over 
$13,000,000. 


Because  of  its  great  wealth  and  ex- 
tensive development  of  iron  ores,  Min- 
nesota ranks  ninth  among  all  the 
States  in  the  value  of  its  mineral 
production.  In  its  output  of  iron 
ore  .Minnesota  far  outranks  all  other 
States,  -and  during  the  last  three  yean 
it  has  contributed  both  in  quantity 
and  value  considerably  more  than  half 
of  the  iron  ore  produced  and  mar- 
keted in  the  United  Slates,  according 
to  Edward  W.  Parker,  of  the  United 
States    Geological    Survey.      In    1912    the 

tot. id    marketed    ] In.  lion    of    iron    ore 

in  the  United  States  was  57,017,614 
long  tons,  valued  :,  I  {107,050,153,  of 
which  Minnesota  contributed  $34,249,- 
S13  long  tons,  valued  at  $61,805,017, 
By  far  the  largest  part  of  the  iron  ore 
produced  in  the  State  is  derived  from 
the  Mesabi  iron  range,  now  the  most 
important  iron-producing  district  of 
the  world.  The  Mesabi  is  the  youngest 
of  the  great  iron  ranges,  the  Cuyuna 
range,  which  has  been  developed  in  the 
last  two  or  three  years,  not  having  at- 
tained notable  prominence  at  the  close 
of  1912,  in  which  year  its  production 
amounted  to  369,739  long  tons.  The 
Mesabi  range  was  opened  in  1S92,  and 
yielded  a  production  in  that  year  of 
less  than  30,000  tons  In  1S94  it 
yielded  nearly  2,000,000  tons:  in  1902 
it  produced  over  13.000,000  tons,  or 
nearly  half  of  the  total  output  of  the 
Lake  Superior  iron  ore  The  Mesa 
range  readied  its  highest  producing 
point  in  1912,  with  an  output  of  32,- 
1104,756   long   tons. 

Exclusive  of  the  Iron  ore  the  value 
of  the  mineral  products  of  Minnesota 
in  1912  was  $4,867,712.  Of  these  less 
important  products  tne  principal  items 
are  from  the  quarries  and  clay  pits, 
which  yield  products  of  almost  equal 
value.  In  1911  the  clay  products,  ex- 
clusive of  pottery,  were  valued  at 
$1,611,040,  and  the  stone  output  at 
$1,845,746. 

The  total  value  of  the  mineral  prod- 
ucts in  Minnesota  In  1912  was  $66,- 
1172,729.  against  $53,495,881  in  1911,  an 
no  reuse    of    $13,276,848. 


I1I1LU    DREDGING    IN    ALASKA. 


Thirty-eighl    gold   dredges  were  uper- 

.i  i  e,i    in    Alaska    in    1912    pa  i  ed    with 

27  in  1911,  according  to  the  United 
stales  Geological  Survey.  In  addition 
to  these,  a  dozen  or  more  were  in  vari- 
ous tages  of  construction.  II  i-  tl 
male. I    thai    these    dredges    handled    he- 

.  ■  n      3,  .i and      :: ,000      c-ulili 

ed      of    ma  terlal,    >  ecovering    gold    i  n 
iiu    value  "f  aboul   $2,200,000. 


Nfednesday,    December  3,    1913, 
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Machinery  At  The  Forest  Produces  Exposition. 


By    C.    D.    Konlon. 


Members  of  the  wood-working       ades 

have    doubtless    taken    note    of 

tliat    arrangements    are    being    n 

have   a   Forest   Eroducts    I  n 

will   be   held   next   year   in 

Coliseum    having    been    selected    as    the 

place;    and    immediately    follow  the 

conclusion    of    the    displa 

other    ten-day    exhibition    a   .  -   .1 

at    the    Grand    Central    Palace     in      New 

York.      It    is    intended    to    give    1         easl 

as    well    as   the    west   a  11    opportunity    to 

see    what    wood   is,   how     it      is      made. 

what    it    is    used    for,   and    whj    it    is    the 

best    material    thai    cat  evised    for 

the    purposes    to    which    it 

plied. 

The    idea    back    of    the    exposition    is 
obviously  a  desire   to   meet   the  attacks 

which   have  been   made  on   w I  the 

manufacturers  of  substitute  materials. 
These  attacks  have  undoubtedly  had 
their  effect,  and  it  is  easy  to  count  up 
instances  in  which  the  article  made  of 
wood  has  been  displaced  by  one  of 
some  other  material.  In  the  building 
field  wood  is  almost,  if  not  quite, 
tabooed,  especially  for  the  larger  build- 
ings, neither  floors  nor  interior  trim, 
in  many  cases,  being  of  the  m 
that  seems  to  be  best  suited  foi  tnis 
work,  especially  when  it  is  treated  to 
render  it  Bre-resisting.  [n  the  pack- 
age trades  the  box  and  the  barrel  have 
alike  suffered,  paper  boxes  and  steel 
casks  having  taken  the  plai  e  of  the 
wooden  container  in  a  lot  of  instances. 
.Metal  furniture  instead  of  '  'Oi  is  an- 
otl  er  rase  of  the  good  old  reliable  ma- 
terial being  shoved  aside,  large!  for 
id  of  a  moment.  It  til  hurts  the 
lumber  business,  hurts  the  w '.-work- 
er and  hurts  those  who  are  inti  ested 
in  selling  machinery  and  supplies  to 
thai     • 

When       the       exposition        was        first 
broached,    a    good    m 
to    think    that    whal  I     was 

merely   a   display   of   finishe  1    g Is.      In 

other    words,    that  band- 

would 
he  impressed   with    I  te  ind    util- 

ity  of  thesi  >e   in- 

to   use    them    instead    of 
tutes.      Fortunate'.' 

did     not     remain  long 

after  it  was  put  befoi  e  tin 
man    who   is    to  '     ,,f    "'e   de- 

tail* of  the  exhibition.     Wl  en   lie  heard 
that    the   display    was    to  1 
indicated      ibove  ,;     and 

"Your    shov. 

minutes."    he    said.         I  which 

musl   I  ■ 
it   is    to 
1 
ter  how  at  tracth  e    will  m 
crowd.       You      musl 

running  I  '   work 

done,    to    attrs 

•  '  '  '■    and 

onsi  quently    we    mi 
that   will  be  given  over,  in  part 
t.i    displ  '    '   ; 

in  working  in 

And     ..  led,  to  all    in- 

tents and   purposes.     The  part   that  ma- 


chinery will  have  in  the  exposition  will 
le  larger,  probably,  than  is  intended 
now.  And  such  a  display,  instead  of 
detracting  from  the  interest  it 
products,  will  only  emphasize  it,  try 
calling  attention  to  the  marvelous  per- 
fection of  the  equipment  and  t: 
esses  which  are  now  available  to  the 
wood-worker,  all  .if  them  helping  to 
produce  good  goods  at  the  lowest  pos- 
sible price.  So  the  exposition  of  ma- 
chinery in  connection  with  a  display 
of  forest  products,  so  far  from  being 
out  of  accord  with  the  idea  of  the  snow, 
is  really  an  integral  part  of  the 
idea    back   of   it. 

One  might  venture  the  assertion, 
without  risking  too  much,  that  when 
the  doors  of  the  Coliseum  are  Hung 
open  next  April,  one  of  the  first  things 
to  get  attention  and  one  of  th< 
to  lose  it  will  be  the  machinery  exhibits. 
The  products  made  of  wood  will  be 
seen  and  studied;  but,  after  the  rounds 
have  been  made,  the  visitors  will  come 
back  to  the  machines.  The  big  glue- 
jointers,  making  big  ones  out  of  little 
ones;  the  dovetailing  machinery  used 
in  the  box  factory;  the  equipment  used 
in  the  production  of  turned  good: 
in  the  production  of  turned 
which  is  a  class  of  machinery 
has  been  developed  to  a  high  point — 
these  and  other  import-ant  units  in  the 
machinery  display  will  have  their  de- 
votees. And  the  chances  are  that  most 
of  those  looking  on  with  greatest  in- 
terest will  be  members  of  the 
working  trade  who  have  not  been 
keeping  up  with  what  has  been  doing 
in  other  branches  of  the  trade  than 
their   own. 

Thus  the  saw  mill  man.  who  has  been 
doing  all  sorts  of  things  himself  in   the 
past     few    years    with     machinery,     will 
wonder    at    the    equipment    shown     for 
use    in    the    planing    mill    and      1 
The  box  manufacturer  will   be  astound- 
ed  at   the   progress   made   in   the   niantt- 
1     of   ban  els:    for   tho 
.  ■■     of    the    package    busim 
allied,     the  man 

thinks    that    most    ban  ■ 

:  the    man    at 

one   end    of   the    business     who   has   been 
getting    all      the     information      hi 
about    bis    owi  on,     will      find 

the    equipment    Peine;    offered     for     the 
of   the   other   f< 
,\s    an    exposition     of    the     really    re- 

made   In   th luip- 

od-worklng 
■ 

1.1.  aw     mill     ab' 

h   have 

and  thi  fere  do- 

ork    of    lumber-cut- 
ting.     Nol    onlj     ha\  e    ban  I    mills    been 
Miners. 

resaws  •    rnn" 

re   0 

h     manufacturing,     in     thi 

man; 
and    his   additions    to    plan;     equipment. 


b  Lj    of  steam  plants  for   ■■ 

tute     .11 

item.      The    use    of    distilling    apparatus 

ol    getting   at    thi    b 
net    has     now     become    standardized,     SO 
I    al    11    may    be   included    in    tl 

il    the   up-to-date   saw    mill,   as   a 
result    of     which     it     will    1 

1 1    vast     pi  em  ess      has     been 
;     1   11 1    department    of    the    busi- 

The    manufacture     of      thin      lumber 
up    mothei    big     1         with   which 
outside    the    trade   are    not   gen- 
erally   familiar.      From    the    time    when 
■    e     first     sawed      until       the 
present,    when    the    great    bulk    of    thin 
stock    is    cut    With    a   lathe,    is   a    far  cry, 
ntly,    and    yet    it    covers    a    com- 
paratively   short    space    of    years.       The 
-    owing    of    the    rotary      machine,      the 
sheer    and    the    saw    in     action,      would 
e    not   only    the   general   public,   but 
a    lot   of   people   who    ought   to   be   thor- 
oughly   familiar    with    tr.eir    operations. 
The  intense  interest  which   the  wood- 
worker  has   in    the   machinery    used   in 
some   otlie   than   his   own    immediate  de- 
partment  was   well   illustrated   not  long 
ago    when    a    crowd   of   lumbermen    vis- 
manufacturing    center    not     far 
from    their     own     town.        They      went 
the    saw     mills     of    the    latter 
seeing    the    processes    with    which 
.         it  miliar;    but    they    stopped 
in    a    planing    mill    which    was 
ti  d    in   connection    with    one    of  the 
saw    mills.      The    lumber    manufacturers 
ardly   gei    away  from  the  jointer, 
itched    its  operations   for  so  long 
eii    hosts       t.l   finally   to  lead  the 
i"    some    other    part    of    the    plant. 
"tl  saying  that   I    e 
titude    will    he    shown    when    the    expo- 
en    npens. 
A    feature    of    the  show    which    is    part 
e    machinery   division,   in    ii 

is   that    which    has 
o  do  wi th  the  I 

would    naturally    include    drying, 

lern     11 

been  brought   I 

can    no   longer   wait    for    nal 

form     thi 

He   the  wa 
i    timbers,    shingle-dipping,    inci- 
ting for  firi     1  1  rposes, 
like,  will  i'h              pecta  cles  for 

faetoi       mai 

1 

plays    in 

1-working     trades 

it     is 
tter    ol 

manu- 

nt  of  the  won 

1 

,11   which   wo  nufac- 

ind   the  low 


1? 

ago,  form  the  best  bulwark  against 
the  ultimate  success  .it'  su  -  tute  ma- 
terials. 

The  Forest  Products  Exposition 
promises  to  be  one  of  the  greatest 
events  thai  the  wood-worker  lias  ever 
participated  in,  and  will  mark  an  in- 
dustrial milestone  for  many  lines  of 
business.  But  it  is  safe  to  say,  six 
months    in    advance    of    the    show,    that 

i  hinery    department    will    I ne 

outstanding   features   of   the   ex- 

libition,    and    will    impress    not    merely 

the    public,    to    which    everything    will 

be  new.  but  chiefly   the  mi        ers    of  the 

-  H  orking     tra  nsel  vcs. 


IMERICAJi    WOODS     WD    THEIR 

BEAUTY. 

By  Wesley  T.  Christine. 

Did    it    ev«r   fall    to   your   lot   to    see    a 
Mississippi     ri  ait      drop      a 

i  ei  all    what 
lappened?      Did    he    not    grab    the   seed- 
irt    of   that   melon,    take   a    huge 
bite  and   kick   the   inoffending  rind   into 
he   river? 

nt  on  a  parallel  with  the 
way  the  people  of  North  America  have 
treated  the  wonderful  timber  wealth  of 
ntinent.  They  grabbed  the  heart, 
used  a  portion  of  it  and  destroyed  the 
remainder. 

A    time    can  ere      was      not 

pn^ugi.  ;o   around,    when    tne 

heart    did    not    drop    at    their    f.  •        in  I 

e,    related    to    the    coyote,    raised 

a    mournful,    n  of    timber    ex- 

I   :ied     was     Ul'at 

the    American     roust: it,    the    user    of 

I    to  take  that 
portion  atermelon     in 

wioii     the    seeds     mow.        He     o 
strenuously    to    the    trouble    of    picking 
e   seeds.      He   mourned    the   pass- 
ing   of    the    days    when    he    could     split 
black    walnut    into   rails,    when    he    could 
cut    oak    and    hickory     for    bis    stove    oi 
luy  clear 
.  I    .1 

He  eart   of 

ortion. 
It    ma 

ites  who 
ive  heard  exhaus- 

tion to  •    timoer 

This  is  true 
1  ' 
of 

Not    oi  now     than 

were 

■     Now  t  e 

,  i  j  1 1 

ill     obb   : 

.       i  i  i  ,  .    - 

.        on 

In     1 

feet    o( 

mber  then 

I 

..r     th  e 

Thi 

i    pi  ii  .■    and 
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"that  there  ain't  any  lumber,  any- 
how." Compared  with  the  price  of 
other  commodities  the  price  of  lumber 
is  not  high.  As  for  the  other  part  of 
it.  usually  the  markets  of  the  United 
States  and  Canada  are  over-supplied 
with  exceptionally  high  grade  building 
and    factory    lumber   of   all    kinds. 

The  use  of  wood  "as  wood."  is  the 
big  question  for  consideration,  at  this 
time  when  so  many  new,  some  of  them 
untried  and  unproven,  substitutes  are 
being  pressed  upon  the  attention  of  the 
builder.  To  the  great  American  pub- 
lb  wood  is  wood,  light  or  heavy,  solid. 
striped    or    mottled    in    appearance. 

In  the  form  of  lumber  it  is  difficult 
to  identify  varieties,  difficult  even  for 
those  who  have  been  engaged  in  the 
manufacture  and  sale  of  lumber  all 
their  lives.  Certain  woods  are  recog- 
nized readily  by  those  familiar  with 
lumber,  but  certain  other  woods  look 
very  much  like  them  and  the  novice 
quickly  becomes  confused.  Besides, 
there  are  no  text  books  from  which  he 
can  ascertain  anything  about  lumber, 
he  is  not  greatly  interested  in  the  sub- 
ject, so  when  in  the  market  for  lum- 
ber he  orders  the  sixes  he  requires  and 
leaves  it  to  the  dealer  to  furnish  the 
particular    kind    he    carries    in    stock. 

The  dealer  is  in  Business  for  busi- 
ness reasons  and  ordinarily  will  han- 
dle those  kinds  that  yield  him  the 
greatest  profit.  The  architect  serves  as 
:i  .heck  in  some  cases,  but  the  vast 
majority  of  American  people  buy  cer- 
tain sizes,  rather  than  certain  sizes  of 
certain    kinds    of    lumber. 

Whether  or  not  the  home  builder  is 
consciously  interested  in  this  question 
of  lumber  values  and  supplies,  it  con- 
cerns him  directly,  regardless  of  how 
or  with  what  he  builds.  In  the  first 
place  there  is  no  substance  manufac- 
tured that  will  take  the  place  of  wood 
as  a  shield  against  the  elements.  The 
nearest  approach  to  wood  is  paper, 
made  busily  or  entirely  of  wood  fiber 
held    in    place    with    an    artificial    slue 

Fad  materials,  heralded  as  building 
;    adi      revolutionizes    when    placed    on 

rket,    are    forgotten    in     a     few 

years.  The  structures  built  of  such 
materials  are  dismantled  and  the  ma- 
terial forgotten,  while  wood  and  wood 
structures  continue  to  serve  with  the 
unvarying  faithfulness  with  which 
thej  have  served  mankind  since  the 
I  eginning    of    the    world. 

•!■:  ,-    .- petition    betti  een    w i    and 

substitutes   for    wood    may    be   regarded 
,     family    affair    in    which    the     out- 
sider  has    i art,  and   in   which,   if  he 

b,    wise    he   will   not   take  sides 

Commercials    wood     are  dit  Ided   into 

two    classes:        Hardw Is      and      sofl 

n -       The    '  lassification    first      men  - 

i  i i    .  i ill     of     the     br I- 

leaved     trees     of     America.      To     "soft 
[gned     all      the       needle 
leaved    or    cone     bearing      trees,      also 
K  i ,, ,w  ii  a     coniferous   woods. 

Like  .,  genera]  classification!  this 
,,,,,.  maj    provi    confusing-.     Some  of  the 

,,,i-.s i ftei    than  son I    • 

,,i         '-ii    ei    ejy,    some    of    the 

■  I-    ar.     i,ca\  lee.    stronger    and 

i.  ,    i    i of   the   hardwoods. 

efon     n    is   not    sufficient    for   the 

ir    In    ask     tor    bar. (wood    or    soft- 

H  oo  i    foi     an      pui  po  i     bul    Is     Incum- 
i  ,,:i  ,,ii  1 1 1 1 .  i  to     pei  If;    the  kind.    Luck- 
mo   i     Imi  -  lc  .I.      hai  e   a    >.  in    g l 

,,i,  to  neral     of      w< s, 

n  i     n-ii      o    i  tmillar    with    their 


Wednesday,    December   3,    1913. 

relative  values  as   they   should   be. 

Hardwoods  represent  20  to  22  per 
.  ent  of  the  total  production  of  lumber 
but  for  the  purpose  jf  this  article  may 
well    be   considered    first. 

Two  of  the  hardwoods  in  which  af- 
fection centered  early  in  the  history 
of  our  development  are  scarce  now  but 
have  not  disappeared  from  the  market. 
These  are  black  walnut  and  cherry 
The  small  product  now  reaching  the 
market  is  used  largely  by  the  factory 
trade,  for  furniture,  gun  stocks,  mold- 
ings, machinery  parts,  etc.  Manilla.  - 
'  Hirers  of  forty-five  different  products, 
in  Illinois,  are  using  black  walnut 
wholly  or  in  part.  Reports  on  cherry 
show  about  the  same  range  of  uses. 
Should  any  builder  desire  to  use 
either  wood  they  may  be  procured  and 
to  judge  by  the  wholesale  price  they 
should  not  cost  very  much  more  than 
i  hoice   white   oak. 

Decreases  in  the  production  of  wal- 
nut and  cherry  caused  manufacturers 
to  inquire  into  the  merits  of  other 
kinds  of  hardwood  timber.  The  north- 
ern -and  eastern  forests  abounded  in 
birch  to  which  subsequently  was  given 
the  nickname  -'the  mahogany  of  North 
America,"  because  of  its  physical — not 
color  or  grain  —  resemblance  to  the 
prized    wood    of    the    tropics. 

The  southern  Appalachian  and  otner 
southern  states  contained  a  heavy 
growth  of  red  gum.  This  was  one 
kind  of  timber  neglected  by  the  early 
settler  who  regarded  it  as  part  of  the 
"rind"  of  the  fore.it  melon.  It  was 
taken  up  gingerly  at  first  because  of 
its  indifferent  reputation  due  to  the 
fact  that  it  was  no  like  oher  woods 
and  could  no  be  handled  with  the  same 
degree  of  carelessness.  It  was  the 
south's  offering  -as  a  substitute  for  the 
walnut  and  cherry  it  did  not  have  and 
has  been  a  very  acceptable  and  valu- 
able   one. 

These  two  woods,  red  gum  and  red 
birch,  largely  have  taken  the  place  of 
walnut  and  cherry  in  the  building  field 
ami  to  some  extent  in  the  manufactur- 
ing Held  as  well.  White  oak  and  red 
oak  are  produced  in  abundance  and  arc 
put   on   the  market    in  better  shape   now 

than    formerly.     These    woods   are    i ■<■ 

valuable  now  than  ever  before,  there- 
fore are  given  better  care  throughout 
their  journey  from  the  woods  to  the 
consumer.  Oak  has  played  an  impor- 
tant part  in  the  historj  of  mankind  as- 
well  as  in  the  history  of  North  Amer- 
ica. Respecting  current  use  perhaps 
;i  is  sufficient  to  say  that  it  is  em- 
i.iu\  ed  as  the  wooden  parts  of  376  dif- 
ferent products  of  Illinois  factories. 
Yellow     poplar,,     the      great      building 

i  n  I     i.i.  tory    w d    of    the     I  'bio     river 

valley,  because  of  early  wasteful  prac- 
1 1,  es  i  mi  the  farmer's  habit  of  girdling 
dees    and    later    burning    them,    is     be- 

.  oming     scarce.        Wagon     lllallllfa.  ■!  hi  w.- 

anil  producers  of  vehicles  and  farm 
machinery     were    the     firs!       to      voice 

alarm:  There  [s  going  to  i"1  suf- 
ficient yellOW  poplar  lo  make  umui 
bodle       I. o      I  I  ' ■'•■  b01  n     American    citizens 

,,,  fide  about  in  or  to  haul  things 
around     in    and     how     can     we      posBlblJ 

make   a    vehicle    \\  II a    s  ellow   - 

lar   bodj  ?" 

Tl  '      how     was     In      brine       COi  I     nt I 

on    the    mai  ket    and    to    ci  eate    million 

Of     ibil  I.I1S      ill      t  illlhel       \  a  I  He-      h.       I       

i.i.-  del istration  thai   cottons I   «  ■■<■- 

sulti tor    vehicle     bodies     and      I  u 

scores    of   other    in  i 
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. 
one-time    mainstays    of    the   vehi 
farm    implement    manufacturers.    These 

1 Is    were    used    for     axles,     coupling 

poles,    tongues   and   other   wood 
of   the   running   gear.      Longleaf   yellow 
used    almosl    exclu- 
sively    for     pole    stork.       \i 
beech,   red   gum,  rock   elm.  ,,  iilin 

and  white  oak  are  competing  for  the 
nder  of  tlie  trade. 
Basswood,  perhaps  the  softest,  light- 
est and  most  even  texturi 
ter  known  hardwoods,  is  maintaining 
its  place  in  the  industries  u  divides 
honors  with  white  pine  as  the  piano 
key  stock  of  the  country,  it  is  made 
into  molding-,  siding  and  use<l  for 
scores  of  purpo  factory  trade. 

Chestnut  is  little  known  in  western 
markets  except  as  a  casket  wood,  but  it 
is  a  wood  very  extensively  used  in  the 
east. 

Among    the   woods    of    minor    produc- 
tion are  persimmon,  used   in  the  manu- 
facture   of    lasts    and     shuttle      l>  locks: 
good    for    the    same     high      pur- 

lieeeh,    now  a    flooring    wood   and 

a  good  one:  soft  elm.  the  standard  ma- 
terial for  chair  rounds,  legs  and  f. it- 
staves    and    hoops. 

Oak   may  be  termed  the  national  trim 

and    furniture    w I.      It    now    is    called 

upon  to  divide  honors  with  birch'  and 
red  gum  and  with  others  showing 
of  color  and  figure,,  among 
:  em  eing  many  of  the  so-called  soft- 
woods. 

Yellow  poplar,  basswood.  sap  gum 
and  tupelo  are  retaining  their  places 
among  the  siding  and  outside  trim 
woods.  These  woods  are  soft,  and  will 
hold  paint,  two  of  the  necessary  char- 
acteristics. 

In  considering  lumber  as  a  building 
material  the  user  should  regard  it  as 
a  raw  material.  A  house,  barn,  corn- 
crib,  garage,  office  or  household  fur- 
niture or  contrivance  of  any  kind  into 
the  construction  of  which  wood  enters 
is  a  finished  product,  the  cosl  of  which 
•  •  up  of  three  items:  Value  of  the 
raw  material,  cost  of  labor,  and  profit. 
It  costs  as  much  to  handle  the  least 
valuable  and  least  suited  wood,  usually 
as  it  does  to  handle  the  m 
and  best  suited  kind.  The  only  differ- 
ence in  the  cost  of  two  articles,  one 
male  from  the  best  the  other  from  the 
poorest     raw     m  i   i  ould    be    the 

diyerence  in  the  cost  of  I  te  raw  mate- 
rial. In  house  building  much  of  the 
difference  in  the  cost  of  the  raw  mate- 
rial is  offset  bj  the  low  ei 
handling  the  better  kinds.  That  is  not 
a  very  startling  truth  in  itself  but  it 
to    one: 

imi     owner    s>h  ■ 
kind    of    lumber    for    the     several     pur- 
for  which   they  are  to  be 
-   of  their   proven   i 
purposes.      He    can     securi      fairly      re- 
■tion     from     local     lumber 
from     lum 

!,  nd    Horn   any 

organization-     that     are     giving 

.  eral  kinds  of  w i   publicity. 

Fifteen      ■  ling   and 

ites  en- 

tain   fixed   ideas    regarding 

T...I..-. 
'       with 

material 
at  a  fail  "  'tter  of  nei 

is    the    pendulum    has    swung    too 
far    in    the    direction    of    Indiscriminate 
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use  of  woods,  for  certain  kinds  of  lum- 
ber   now   are    being-    employed    for    pur- 
poses   for    which    t    • 
;.nt    something    was    tiei  •  -  -    i 
t lie   people   of   this   countrj    of   I 
pensive    habit    of    eating    melon    hearts 
and   to   teach    Uiem    that    othei    pi 
of  the  forest  melon  are  go. 
be    used. 
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A    REBEL    IN    THE    CAMP    OF    ARCHI- 
TECTS. 

Under  the  alone  head.  W.  II.  de  B. 
Nelson  in  the  November  number  o  The 
International  Studio  gives  an  interest- 
ing discussion  of  the  invention  of  a 
new    order    of    architi  A.     A. 

Cantin    of   San    Francisco    who 
ciated    in   Seattle    with    Charyes    H 
with    offices    in    the    Mehlhorn    Bldg. 

Mr.     Cantin     has     not    been     hasty     in 
proclaiming     his     discoveries     for      fol- 
lowing  his   inspiration   he  departed   for 
Europe    where    in    Rome    and    elsewhere 
for   four   years   he    applied    himself   dili- 
gently   to  the   task   of  putting  his 
into    the    crucible    of    practical    • 
ence.      Having   ascertained    beyond    the 
shadow    of    a    doubt    that     thesi 
were   feasible    in   every   detail.    Mr. 
tin    returned    to    America    ai 
his  designs.      It   may   seem   Strang' 
an    architect's    ideas 

to  patent,  but  this  new-style  archi- 
tecture possesses  unprecedented  fea- 
tures, and  the  inventor  or  diSi 
conceives  himself  the  right  to  super- 
vise any  development  that  may  ensue. 
He  is,  however,  seeking  no  monopoly 
as  the  license  fee  for  using  t  ■ 
is   nominal. 

"This   new-style  architecture,"    writes 
Mr,    Nelson,     ''is    based    upon    a    funda- 
mental   order   of   architecture,    with    the 
addition    of    a    new    arch     and      column 
combination.      It    results   from  <\n   effort 
to    fathom    the    reason    for    the    dis 
ing   by   the  ancient  Greeks 
bination    of   the   arch    and   column    from 
their     beautiful     structures:      all 
they  were  fully  aware  of  the  use  of  the 
arch,    yet    history    does    not    record    any 
single    building    of    importance     where 
such    a     combination     occurred, 
undeniable    fact     invites    reflection.       It 
seems  a  safe  hypothesis,  therefori 
they  deemed  such   a  combination  as  un- 
finished    and.     consequently,      inartistic 
in  design.     Of  course   it   is  to    Italy   thai 
we   must   turn   to   jud    i  rits   and 

demerits     of     past     and     present 
Past-style    arcades     betray     ur 
st  i-u.  tn  re,    lacking    li    co   • 
column    and     archivolt;     the 
feels    ii     sense    of    unrest    in    facing    the 
d     ending    upon    the 
top    of    the    abacus.      The     additl 
bolsters    and    entablatures    betwei 
top    of    the    column    and     t 
lends    no    beauty    to     the     combination 
nor    truth     to    the    construi 

■•A   most   prominent   defe 
arcade    is    the    overhanging    of    the   an- 
gles of  the  ai 

of    the   column,    by    which    a    clun 
pe-arance    is    obtain.-.!  r    that 

the       '       may  crush  the  abai 

"It  wi 

in      pointing 
out      technical      refinement 
suffice   it    to    say    that    In    the   ne 
arch     and     Column     t     ■ 

and     tin 

.per    terminal 
volt    moldings    upon    the    i 


I  ore       should 

larly    commend    itself    to    archi- 

!    -     ilptors    alike,    as    it    offers 

rmlts   them   to   impress  their  per- 

I] -tincture,    making    it 

- .  in  ioIIc     01      its      purpose      and 
Impressively    beautiful     than     is 
•      .'.    tl      any    other    style.      Then, 
1 1    w  ..ii  Id   give   Imn 
lesigi 

assured      by 
different    colored    marbles      being     use  I 
or     Capital     and      shaft.        Such      a 
i    combination    Is   of   immense   im- 
portance and  quite  out  ol 

le    feature     is      the 
_   of  statues  up  in  the 

i    ;    e      ipli  'Is,   by   which  means 
:    exteriors   of    struc- 
-    :  .n    ar- 
chitect  and    sculptor   can    co-opei 
in    theatre    foyers    and    lobbies:    public 
halls    and     vestiblues.     too.    lend     tliem- 

t.i     the    most     varied      tre 
and  may   thus  win   fresh   interest   in   the 
■    es    of    the    visitor.      At    present,    out- 

too    high     to 
mired    properly,    and    are    soon     disfig- 
ured  by    exposure,    but    If 

olumn    capital    in    the    new     style 

ons     would     automatically 

Take,   tor  modern 

iom,    and    very    little    imagination 

must  show   the   inim  1  ties  of 

Mr.    Cantin's    design    which    lends 

equally   to   Spartan   simplicity   oi 

self   for   a 

to    the    new    postoffice    in    New 

te    tiie    Pennsylvania 

Railroad     Station.       What      a      splendid 

.resents    itself    here    for    an 
and    sculptor    to    unite    in    placing    upon 
the    column    capital    allegorical 
in    keeping    with    the    historical    legend 
carved   in   the    frieze! 

"The    human    figure    is    the    most     ap- 
'.-    dfcoratii.il    for     capitals     and 
must    surely   supersede   the   present   de- 
signs,   with    their    monoton 

ne.     In  capitals  where  the  fig- 
ure  or    bust    is   used    in    a    leaf-u 
sign,    a    jumbled    effect    is    product 
the    main    motif   is    lost.      A     gli 
the    old  Lted    po- 

■iness"    and 

nee   when    ob- 
.und. 

1 1    I  s 

ess     a     fundi  - 
mental    basis.       Tin-  inarlly 

sound    like   a    platitude,    but    the    many 
efforts     to     butt     against     tradition     and 
evolve  a  new  stive  in  this  count 
failed   utterly,    for   the   very    simp 
son    that    the 

tl  quality.  In  Mr. 
Cantin's  design,  the  column  architrave, 
v>  ith     frieze     and       pi 

ire     to 
add     to     the     I  nthlan. 

o 
comblns 

to    place   a    column    of  under 

structure     from      in 

ing,   ere. 

column,   and    with    •■■ 
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ture    decoration    nils    all    requirements 
for   beauty,   utility   and   stability. 

••What    use    are    heavy,    overhanging 
cornices?      On    the    other    hand,    heauti- 
dow-plaj    mas    be  expected  from 
ornices    in    the    new 
style    because  iei  Eorated    in 

the  farthest  overhanging  part;  open- 
work portions  may  he  filled  with  tra- 
i  ,i  gla  -s.  the  sun- 
light projecting-  the  colors  among  the 
shadows  upon  the  frieze.  This  is  a 
point  of  considerable  importance  if  we 
are  to  construct  with  an  eye  to  tine 
effects. 

"In    old-style    architraves    the    height 
shallow   to  carry   proportionately 
iperimposed    load,    while    in    new- 
style    this    difficulty    is    obviated    by    ex- 
■apital  right  up   to  the   un- 
.      of    the     frieze,     which     member 
must    be    planned    in    proper    relation    to 
the     load    it      carries.        The       sculpture 
work    on    the   panels    of   the    capital    has 
a    low   relief  at   the  base   and   center   of 
nel,   heavier  at   the    top   so   as   to 
shadows     at      the     abacus 
line.      In    illustration    of    this     precept, 
the    reader's     attention      is       called       to 
Goujon's   figures  in   the  Fountain  of  the 
Paris.       To    revert    for    a 
moment    to    the    Ri  i  ieriod,    it 

sting    to   reflect    what    use    the 
.1    sculptors    would     have 
;    this    new-style   architecture   in 
column    capitals    and    perforated 
cornices.      As   the   column   capital   bears 
itin    cross,    it    is    safe 
that    all    their   ecclesiastical   ar- 
chitecture   would    have     been      carried 
out    in    this    style    and     enriched      with 
madont  on    the   Cross,    saints 

ingels,  etc. 
"Men     like     Michelangelo,      Donatello, 
Goujon     and     Thorvaldsen     would     have 
left  us  a  rich   heritage  of  beautiful  mo- 
tifs in  stone  and  marble,  but  the  class- 
ical   style    columns    did    not    appeal     to 
them   as   worthy    material   for   their  art. 
'•In     the     old-style      architecture      the 
abacus   is   so   thin   as   to  appear  brittle; 
'ears'  of   foliage  at   the   angles   give   no 
solidity    to   it.   and  a    bunch   of  leaves  at 
the    top    of    a    column    carrying    untold 
eems   almost   childish 
in   conci 

The  voice  is  Jacob's  but  the  hands 
are  the  hands  of  Esau.  The  notes  are 
•'International  Studio's"  notes  hut  the 
ire  the  ideas  of  Mr.  Cantin.  Like 
that  publication,  the  Daily  Record  ac- 
illi ty  and  Is  in  no 
wise  acting  as  the  champion  of  new- 
style  We  realize  that 
Mr.  Cantin  ha  developed  new  features 
which  v  ■  ••(]  to  present  to  our 
readers.  It  is  very  questionable 
whether    It    bi 

•    any    time,  and    still    more 
so  in   the  presei 

certain 
Maws    and  In     these     de- 

signs   which    subsequent    criticism    and 

leal 
while,  .eking     intelligently 

t o    imp n 

ng   yeo- 
ree  with 
i 

[01 

i   ■  ■:     diet     tot  Cf( 

infant.    American    an       lecture. 

in    conclusion    we    would    quote    from 
Frank    10.    Wallls,    who,    In    an    excellent 
i  i     on    "The     A]  i  md       the 

Future,"   writes   as  follows: 


BUILDING  AND   INDUSTRIAL  NEWS 

"The  big,  dominating  force  In  Ameri- 
ca today  is  its  industrial  feudalism, 
and  its  restraining  force  is  the  ideal 
of  the  individual.  This  is  developed 
a  point  unknown  in  the  previous  his- 
tory of  architecture.  The  opportuni- 
ties given  the  average  American  to 
express  himself  in  domestic  architec- 
ture are  unique.  The  condition  is  un- 
doubtedly an  outcome  of  the  interest- 
ing partnership  between  the  industrial 
overlord  and  his  retainers.  The  over- 
lord requires  libraries,  institutions  of 
learning,  banks  and  palaces,  and  we 
have  them.  On  the  other  hand  we  have 
today  a  domestic  architecture  of  the 
highest  degree  of  excellence,  a  new  ex- 
pression which  is  not  only  comfortable 
and  tit  but  beautiful  and  supremely 
convenient. 


\\  c  1 1 1 1  e   daj 
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Science  will  continue  to  build  more 
and  more  amazing  temples  for  trie 
overlord  as  long  as  the  industrial  Ideal 
retains  its  power.  And  when  the  time 
comes  for  the  third  great  revolution,  or 
evolution,  and  that  ideal  is  destroyed 
or  modified,  out  of  the  conflict,  saved 
by  the  ideal  of  the  individual  unit,  will 
arise  a  new  and  vital  power,  perhaps 
approaching  the  ideal  socialism  of  the 
thirteenth  century  without  the  attend- 
ing horrors  perhaps  a  world  citizen- 
hip,  and  science  will  build  temples  to 
the  new  ideal,  and  a  new  style  will  be 
born." 

Mr.    Cantin    is    now    in    San    Francisco, 
supervising   the  construction   of  numer- 
models    of    his     different     illustra- 
tions,— Seattle    Daily    Record,    Noi      24, 
1913. 


Firms    desiring    nevrs    on    special    classes    of    buildings,       such       as       Banks, 
Churches,    Schools,      Hotels,    etc,      villi  And    such       Items       nil    classified       and 
grouped    under    proper     headings,    commencing    on    this    page.         These    same 
items    are    again     repented    under    "LOCAL.ATIES"    in      the      last    part    »f    «ur 
news     department. 


APARTMENT  HOUSES. 

SAX  FRANCISCO  —  Apartment  house. 
3  story  and  base,  reinforced  concrete, 
$15,000.  Architect,  L.  Mastropasqua, 
5'80  Washington  street,  S.  F.  Owner, 
M.  Victoria  Sattui.  The  building  will  be 
erected  at  the  southeast  corner  of  23rd 
and  Bryant  streets  and  will  cover  an 
area  of  50  by  52  feet.  The  first  floor 
has  been  arranged  for  stores  and  uppe] 
two  floors  will  contain  a  number  of 
two  and  three  room  suites  with  private 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  redwood.  Some  oak 
floors  will  be  used.  There  will  lie  steam 
•heat  and  a  hot  water  supply.  Bath 
rooms  will  have  composition  floors  and 
tile  wainscot.  There  will  be  patent 
store  fronts.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  figures  are  be- 
ing  taken. 

SAN  FRANCISCO — Apartment  house, 
3  story  and  base.  Class  C  construction, 
$15,000.  Architect,  Charles  J.  Rousseau, 
46  Kearny  street,  S.  F.  Owner,  Mr. 
Burbank.  The  building  wiil  be  erected 
on  the  north  line  of  Sacramento  street 
cast  of  Taylor,  having  a  frontage  of 
25  feet  and  a  depth  of  S7%  feet.  Plans 
show  a  total  of  six  suites  of  two  and 
three  rooms.  All  apartments  will  have 
private  bath  rooms  and  wall  beds.  In- 
teriors will  be  finished  in  pine,  while 
enamel  and  elm  panels.  There  will  be 
steam  heat,  a  vacuum  cleaning  system 
and  hid  water  supply.  Main  entrance 
and  vestibule  will  be  finished  in  the 
Spanish  Renaissance  style.  Exterior 
of  the  building  will  be  faced  with  red 
ed  brick  laid  in  white  joints  and 
trimmed  with  terra  cotta.  Plans  are 
complete  and  figures  will  be  taken  at 
once. 

VENICE,    LOS    ANGELES   CO.,    CAL.— 

\ in,  hi     hou  e     3    i  I  ory     .'.ml      base, 

brick.     Cost    not   stated.      Architect,   Ar- 
thur <;.    Lindley,    1106    Holllngsworth,  L. 

\     Owner,   C.    L    Smart.      The   house    will 

i .1  ted    on    Billovt  s    a  venui     tnd    ha 

been   dei  igned    for   an   apartment    i  e 

.mi; nc,    i. ii    i  oonis    u  hich    an 

ranged   In   twi    at    I   thre iti 

ruterioi     '..     :     ivill   be  ol    i ml   red 

BTOOd    With    some    elm    panels.      All    Suites 

CI    :    ,     e    in  1 1  ale    baths    and    wall    beds 

i        ,      i  i '"ii    heal    ami     a     hoi 

water     ByStem,        Vac I     cleaning     will 

probably   be    installed.      Baths    will   be 


finished  in  tile.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Preliminary  pians  only  have  been  pre- 
pared. 

LOS  ANGELES,  CAL.  —  Apartment 
house,  14  story  and  base.  Class  \  con- 
struction. Cost  not  stated.  Architect. 
De  Fullest  Howry,  Van  Xuys  Bldg.,  D. 
A.  Owners  tepresened  by  W.  C.  limit- 
gomerie  and  Co.,  Black  Bldg.,  L.  A.  A 
site  on  Figueroa  street  south  of  Wash- 
ii  stun  has  been  secured  and  a  building 
covering  an  area  of  130  by  100  feet  w.U 
he  erected.  It  is  intended  to  arrange 
the  interior  for  47  suites  of  whllh 
twelve  will  be  duplex  apartments  con- 
taining from  eight  to  ten  rooms  while 
the  balance  of  the  apartments  will 
tange  from  five  to  seven  rooms.  C in- 
struction will  be  of  the  Class  A  *ype 
with  a  complete  steel  frame,  exterior 
vails  of  brick  and  concrete  faced  Jvith 
pressed  brick  and  terra  cotta.  Pre- 
liminary plans  have  been  prepared. 
Further  mention  will  be  made  of  this 
work   as   the   plans  progress 

Contracts    Awarded. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $13,000.  Ar- 
chitect, C.  O.  Clausen.  Phelan  Bldg., 
S.  F.  Owmv,  James  Ward.  Contractor, 
Charles  Cob  irn,  general  construction. 
Contract  price,  $11,500.  Note — This 
contract  does  not  include  steam  heat, 
finish  hardware,  wall  beds,  wall  paper, 
shades,    gas    ranges    or    fire    escapi  s. 


CHURCHES. 


FRESNO,  FRESNO  CO.,  CAL.  — 
Church,,  -  story  and  base.  Class  A  con- 
struction,  $100,000.  Architect,  eastern 
in  m  whose  name  is  not  given.  Owners, 
I •'!■  t  Christian  Chuich  of  Fresno.  Rev. 
I'm  chui  pastor,  Lev,  Shirley  P.  Shaw 
assistant  pastor.  Rev.  Breedon  has  se- 
i  mi  •  ■  1 1  a  set  of  plans  from  architects  in 
the  east  who  have  built  for  him  before. 
i  ongregation    has    secured    a   large 

'  on  one  of  the  best  located  corners 
and  will  shortly  start  construction. 
Tin  building  will  probably  he  faced 
with  stone.  Plans  have  not  yet  been 
received  in  Fresno  ami  a  ildailed  de- 
seription   of   the   building  will   lie  given 

hi  ler. 

l.i  s    ANGELES,    CAL. — Churcn,    ::     2- 

H, I   ha,,     riass  C  buildings.  $125,- 

000.     Archltecl,  Joseph   De  Renter,  Title 

Insurance    Fldg.,    L.    A.      Owners,    Wll- 


\\  ..In 


I  lecentber 


shire    Presbyterian    i  r   , 

will   consist    of  the   main 
Sunday   school    buildi    »  /vi] 

ol   the   structures   wi  I 

!'  urch    will 

w  ill    accommodal  - 
Will   have   a   high    basement    .             will 
contain    a    largo    Uiture 
paratus    room.        Tlio      Sun. lav 
building   will   be  a    two-storj    . 
ment    structure    60    by     111     teet.        The 
basement    will    contain    a    large    .lining- 
room,    kitchen,    lavatories  n, 

etc.       The     tipper     stories     win 
the    Sunday    school    auditorium    with    a 
gallery,    class    rooms    and  essories. 

The    manse    will    also    bi 
structure,     but     no    other 
been       definitely       di      di 
foundation    and    basements,    brick     ex- 
terior   walls    with    artificial    -     m     trim, 
slate     roof,     reinforced     concrete     Moors, 
composition     finish     floors,    hollow     tile 
interior     partitions,     oak     trim,    plumb- 
ing   and    electric    wiring.      Each    build- 
ing   will    have    a    separate    heati 
ventilating    plant.      The    plans    will    be 
completed  and  the  Sunday  school  build- 
ing  erected   immediately.      The   comple- 
tion   of    this    building    will    be    f 
by   the  erection   of  tiie   mans,-   and   main 
church    edifice. 

REDONDO,   LOS   ANGELES   CO.,   CAL. 
— Curch,    1    story    and    b  k.    Cost 

not    stated        Ai  \      ert    C.    Mar- 

tin. Higgins  Bldg..  L.  A.  Owner,  Ro- 
man Catholic  Church  of  Redondo.  The 
building  will  cover  an  area  ol 
106  feet  and  will  contain  a  main  audi- 
torium seating  350  people.  Interior 
will  lie  finished  in  pine  throughout. 
Plans  provide  for  a  central  heating 
system.  A  clay  tile  roof  will  be  used. 
Exterior  of  the  building  will  he  faced 
with  blue  pressed  brick.  Plans  are 
now  being  prepared. 


FACTORIES  &  WAREHOUSES. 


PORTLAND.     ORE.  —  Warehouse.     3 

sin-,  -and  base,  reinforced  concrete. 
Cost  not  stated.  Architect.  P.  1 
Browne,  Mohawk  Bldg..  Portland.  Own- 
er's name  withheld  for  the  present.  The 
building  will  be  erected  at  the  corner 
of  15th  and  Hoyt  streets  covering  a 
ground  area  of  100  teet  square.  Con- 
struction will  be  practically  fireproof 
with  reinforced  concrete  walls,  floors 
and  roof  slabs.     Int. 

be    of    hollow    tile    or    meta        at         and 
plaster.     Plans  prov  d 

sprinkler    system,    fire    doors    and    metal 
window  sas'i  and  frames      Spii  "■■ 

will   probably   he  installed.      Exterior  of 
the  building    v.  with      ement 

1  1  Two  large  elevates  arc  to  be 
specified.  Plans  are  complete  and  fig- 
ures   are    loins    taken. 

ST.   1KT1  >N,  SAN  JOAQ 
— Bottling     works       Itei 

-     frame.   $::."  Ralph 

P.  Mm  rell,  1  idd   I 

Owners.    Rainier    Bottling    Works.    This 
work     will     consist     of     r< 
present    buildings   am 
of  new  sheds    Exte 

corrugated    iron.      Plans    are    be- 
no        .  pared  and   figures  will  b. 
5    ortly. 

Contracts    Awarded. 

PORTLAND.      ORE.    — 
story  and   hase.  brick    ind 
Architects.    Emil    Sc 

ealth    Bldg..     I  Owners, 

D.    P.    Thompson     Estate.       Contractors. 
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T 

1  'ortland.       c.  ,       $7;,  . 

000. 

SEATTLE,    WASH.  —  War. 
lofts.    T   story    and    base,    reinforced   con- 
crete.   $1  25,000.      At  1  It  it.  1  ■  s,    S 

Alaska    Bldg.,  Seattle.      1 
A.    Hambach    Co.       Co  I'ug.-t 

Sound    Bridge    and    1  1 
trai    Bldg        Seattle 
• 

FIRE  HOUSES. 


SAN  FRANCISCi  1-  -Fire 

and   i.ase.   brick   and   steel,    - 
chitect.    City    Depart.nent     of     A 
tu-.e.  Temporary   City   Hall.   s.   l\    Own- 
ers, City   and   Count.,    of   San    !■': 
Sixteen    sets    of    bids     wi  re    ope 
the   Board   of   Public   Works   on    Novem- 
ber   26th    for    the    construction    of    En- 
gine   House    N.i     4v      The    lowest    figure 
was    submitted    bj     Newsom,    Wold    an! 
Kohn  at   $29,555.     A  contract  will 
-ably   be   awarded    to   this   firm, 
plete   list   of    the    other    figures    .  • 
will    be    found    in    this    issue    undi 
heading    of   San    Francisco. 

RICHMi  iN li.      0  INTRA 
CAL. — Fiic    house,     1      story     and     base, 
brick.    5;  2,00  I.    An 

mond.  Owners.  City  of  Richmond.  Bids 
opened  for  the  construction  of  a  new 
building  to  house  Engine  Company  No. 
!  show  Paul  Glazer  low  at  $12,365  with 
an  alternate  bid  of  $11,870.  A  contract 
will'  probably  be  awarded 
next    meeting   of   til  • 

complete    list    ol  ires    re- 

nd  under  the 
Marin.  Contra  Costa   and   Sonoma   Coun- 
ties in   this  issue. 


FLATS. 

SAN    FRANCISCO  —  Flats,     3 

and    base,    brick    an  1    stei        Cost      not 

stated.      Architects,] 

seau.    Monadnoek    Blag.,    S.    F.      Owner's 

Withheld.     The  architects  are  pre- 
paring preliminary  plans  fo 
arate    four-story   brick   buil 
are    to    be    erected   on    the    west    side    of 
Stockton    street    neat  cover- 

ing a  ground 

Each  of  these  structures  will  contain 
four  large  flats  of  nine  rooms  and  two 
baths.       Interiors     will     be      .  1  ndsomely 

d    in    pine   and    hard  w 
Oak   floors  will  he  used  in   the  principal 
1 ...  ms.      Plans    proi   1  a    heat. 

ot    and    cold    ru  nning  id    vac- 

uum   cleaning.      Bal 
composition  floors  and  tile   wair 
Exterior    treatment     of     the     b 
has   not   been    tullj    decided   upon.      Fur- 

,  u  t  i,.n   will   In  li  is   work 

shortly. 


GOVERNMENT    WORK    AND 
SUPPLIES. 

Iti-.la lion     Work. 

Tl  e  s.-  iretary   of  the  it 

portanl    d 

Irrigation  Three 

units  of    t;  e    h  ■•:  k  iws: 

from    the     headworks 

providin i 

■ 
canal    systems;    following    this    . 
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Iworks  and  lateral  system  will 

-d.      Construction    of    headworks.    en- 
nt    of    present    Selig    di; 
Ion   of  upper  end    1 
.1    distance   ol    1    mib 
struction  of  lower  end  of  extension  and 
3ellg   branch  and   th(    t  ompletion 
of    the    Peach     Valley    lateral. 

instruction  of  Buttermilk,  I'.e  - 
erty  .Mesa,  and   Roubideaux  laterals  and 
ol     Spring    Creek     and      East 
■  k 
The    total    expenditures    approved    for 
let  ion   of  the   tin. 
terns    is    $714,650     and     1 
works   will   provide   for   the   futun 

;  1 a 

Uneompahgre    project     includes 
along-   its    notable   engineering    Ce 

it  Gunnison  tunnel,  li  miles  long, 
g     tin-     mountain     harrier     which 
separates   the  Gunnison   River   from    the 
1  n<  ompa  :.  gre    Valley. 


Pearl   Hiirlior.  steel  Tank, 

T   e   following   bid  •  1  ived   by 

ief   of    the    bureau    of    yards    and 
do.ks.    Navy    Department.    Washington, 
for   one   elevated   steel    tank    and 
tower   at    the    naval    station.   Pearl    Har- 
bor,   H.    T.: 

.v     lie,,    Co.,     1300    W. 
street,    Chicago,    111..    $15,500 
1      Rock     Island       Bridge     &       [ron 
Works.     Rock     Island.     111.,     $15,444. 

I'      S.     Steel     Products      Co..       :!u 
Church    sreet.    New    York    City,    $10,083 
Des    Moines    Bridge    &   In 
I  I    •    instruct.  -.1    1 

I      99        a  Iternate    A,      - 
1      B     •     :    .50     -alternate    C.    $12.- 
constructed   in  six   months,  $15,- 
ernate    A.    $12,i5S5;    altern 
$13,850;    alternote    C,    $12 

Memphis  steel   Construction   Co.. 
Memphis.    Tenn.,    $16,965. 

The    Riter-Conley    Mfg.     Co..     Leets- 
ville.    Pa..    $18,115 


Casper,    \\  >o..    Tost    Office. 
All    bids    received   by   the   supervising 
architect.   Treasury    Department,    Wash- 

D     C,    for     the      const  1 
complete,    of    the    I',    s.    post     office     at 
Wj  o..    have    been    rejected. 


-l-'v    '""JO.,    Post     Office. 

All   bids  rec. 

■    1    Treasury   Department,   Wash 
I  >.    C,    for    the    conslructioi 
-     p. .st    office  at    Dot 
lave   been  rejected. 


of 


Management  of  NTary-Tard  Plants. 

There    is    every    likelihood      t'lat      the 
House    naval     committee     will     take    up 
stion    of    the     management     of 
:ii         T  -  ,  ... 

e   of   in- 
membi  by     virtue 

n  ith     the 
a    in    their    visits     to     1    e     navy 
1st    during   the 
early     summer.        On      those 
e    profoundly     impi 
to   their  owl 

.  -       .. 
it    of   uniformity   ol    -.stem.     It 
,  e r       if 
it    ..f    the   oommll- 
■ 
ment    of    the    navy     rnriis         \t 
n. 1    ln- 
luential    members    of     ; 
•         1 
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i  change.  They  have  heard  much 
of  the  merit  of  placing  civilians  in  con- 
trol of  the  navy-yard  plants  and  found 
much  to  criticise  in  the  prevailing 
met;. ",is.  which  were  described  to 
them,  among  others,  by  the  committee 
of  workmen  at  the  Boston  navy  yard, 
where  it  was  explained  that  the  fre- 
quent change  ..inong  naval 
officers  resulted  in  much  confusion  and" 
the  increased  cost  of  operation,  notably 
in  the  overhead  charges  It  is  realized 
by  the  members,  who  have  thought 
anything  on  the  subject,  that  it  is  not 
easy  <>f  solution,  and  the  conservative 
element  is  prepared  to  proceed  with 
caution  This  will  probably  have  the 
effect  of  preventing  precipitate  action, 
even  in  the  way  of  recommendation, 
and  may  result  in  the  organization  of 
a  board,  which  snail  not  include  naval 
officers  in  its  composition,  but  which 
shall  be  made  up  of  representatives, 
senators,  and  civilian  experts,  to  report 
to  Congress  at  the  beginning  of  the 
second  regular  session  in  December, 
1914.  That  will  give  a  short  session  for 
legislative  action,  and  by  that  time  the 
result  of  the  congressional  elections  of 
that  year  will  be  known.  It  may  be 
considered  that  the  committee  should 
possess  information  without  any  such 
delay,  but  as  the  situation  appears  now 
there  are  indications  that  the  commit- 
tee will  seriously  take  up  the  question 
of  navy-yard  management  with  a  de- 
termination   to    do    somathing. 


-HALLS  &  SOCIETY  BLDGS— 


PORTLAND,  ORE. —  Club  house,  1 
and  3  story  and  base,  frame  and  brick, 
$20,000.  Architects,  Robinson  &  Thomas, 
Chamber  of  Commerce  Bldg..  Portland. 
Owners,  Laerelhurst  Club.  Plans  for 
the  entire  structure  will  be  prepared 
at  this  time,  although  the  building  will 
be  erected  in  two  units,  the  first  will 
be  about  two-thirds  of  the  structure 
planned.  There  will  be  a  large  ball- 
room 80x40  and  a  dining  room  will  be 
built  in  the  future,.  This  is  to  be  40x40. 
Between  those  two  rooms  will  be  the 
club  proper.  This  will  be  divided  into 
a  large  reception  rjom  and  cloak  and 
rd  rooms.  A  steam  heating  plant 
and  other  modern  conveniences  will  bo 
installed.  Exterior  of  the  building  will 
be  faced  wi*..i  cement  plaster.  Working 
drawings   ar-3    nearly   complete. 

B.AKERSFIELD,     KERN    CO.,     CAD— 
-us.    brick    and    steel, 
i  B.      Wise- 

man. Producers'  National  Bank  Bldg., 
-.  i  'ity  i.f  Bakers- 
field.  This  work  was  mentioned  here 
when  plans  were  first  out  for  figures. 
ove  the 
amount  available  and  wove  rejected 
Plans  have  been  revised  to  bring  the 
work  within  the  $27,000  and  n<  a  figures 
will  be  o  Plans 

om    Architect    Wise- 
man. 

SAN  FRANI                            Museum.  1  and 
- "ii 

Lewis   P.    HO- 

•  i    ,  Call- 
Plans 

ust   sec- 

i    iseurn   of    t alifornia 

Academj    of  Sc  '  vere  ap 

by  the  !'  irk  oni  is.  The 

.      south 
side    of   the    in"  ■  d    front- 

ing It.      0  ,i"i"-' 

directly  opposite  ti"    Golden  Gate   Lurk 
-Memorial    Museum.      For     the      present, 
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th"  westerlj  wing,  with  rear  wing 
be  built.  Later  the  central  building 
aud  the  easterly  wing  will  oe  aided.  A 
structure  of  classic  design  :,nd  one 
scorj  iigh,  its  white  limestone  exterior 
will  I. ave  a  monumental  character  and  a 
flig'n'tj  fitting  its  environment.  When 
born  wings  are  built,  with  the  centra' 
structure,  its  entire  frontage  will  be 
abcui  400  feet  long.  The  iirst  building 
"Ml  accommodate  the  various  depart- 
ments of  the  academy  and  leave  a  m  i  n 
exhibition  hall  ICO  feet  long  and  B0  feet 
wide  and  a  smaller  exhibition  hall. 
Both  halls  will  be  used  for  exhibits  oi 
the  museum  of  natural  history.  In 
one  of  the  rear  u  :ngs  will  be  the  de- 
partments of  the  academy  on  the  first 
floor  and  offices  and  library  on  the  sec- 
ond floor.  The  structure  will  be  fire- 
proof, with  tiled  floors,  and  it  will  be 
lighted  through  skylights  in  the  ex- 
hibition halls.  As  the  plan  is  a  compre- 
hensive one  designed  for  future  En- 
largement, until  the  whole  structure 
is  complete,  it  provides  for  paved 
courts  between  the  back  wings,  which 
may  be  covered  with  glass  roofs.  The 
central  building  is  dominated  by  a 
grand  dome  and  rotunda,  upon  which 
will  open  the  exhibition  halls.  Spaces 
for  eases  and  exhibits  are  twenty-five 
feet  wide,  so  that  very  large  crowds 
may  pass  through  the  building  without 
congestion.  Construction  is  to  begin 
as   soon  as   possible. 

DOS  ANGELES,  CAD.— Public  hall,  1 
story  and  base,  frame.  Cost  not  stated. 
Architect,  Otto  Jannsen,  Story  Bldg.,  D. 
A.  Owners,  East  Rose  Hill  Improve- 
ment Association.  The  building  will  be 
erected  on  East  Rose  Hill  Drive  and 
has  been  designed  for  a  civic  and  social 
center.  The  structure  will  be  erected 
on  a  hill  side,  the  surrounding  grounds 
being  terraced.  A  main  auditorium 
seating  200  people  is  provided  besides 
smaller  parlors  and  smoking  rooms. 
Interior  will  be  finished  in  pine  with 
maple  floors.  A  gas  steam  system  of 
heating  is  specified.  Exterior  will  lie 
covered  with  rustic  and  roof  with  shin- 
vies.  Plans  are  complete  and  the  work 
\Y'll    be    done    by    Day    Labor. 


HOSPITALS 


ELDRIDGE,  SONOMA  CO.,  CAD— 
Nursery  building,  one  story,  concrete 
a  ad  frame.  Cost  not  stated.  Architect, 
George  B.  McDougal,  Sacramento.  Own- 
ers, State  of  California.  Bids  opened  at 
Sacramento  for  the  construction  of  this 
building  show  Boxton-Dillon  Co.,  Hearst 
Bldg.,  S.  F.,  low  at  $17,440.  No  contract 
has  been  awarded.  A  complete  list  or 
the  figures  received  will  be  found  un- 
der the  heading  of  .Marin.  Contra  ' '"  I 
'and    Sonoma    Counties    in    this    issue. 

NAPA,  NATA  CO.,  CAD.— Laundry 
building,  2  story  and  base,  concrete 
and  frame,  $16,000  Architect,  State  Ax 
chitect  George  B  McDougal,  Sacra- 
mento. .Owners,  Stale  of  California. 
B!i  -    "]  ened  at  the  Napa   Stale    Hospital 

ShOVI       Holier!      Tr,,sl      [OW     III      $15,850.      No 

"nut  no  i  has  been  i  warded,  A  com- 
plete list  of  these  figures  appear  under 
i  I,.  ,  ailing     Of     Ma'    '),     Contra        COSta 

and    Sonoma    Counties. 

EDRO-WOOLLEY,    WASH.— Kitchen 
.  i  , :   cold    storage   building,    i    stoi 

i  .  se,    i    infoi  'id    i  om  t  ete,    $25,-1 

Sa  undi  -      a  nd    La  wton,   Alaska 

Bldg.,     Seattle.        Owners,     Sed  ro  -  Woo]  I  <■  \ 

Insane  Asylum.  Plans  have  been  com- 
pleted   for    the   construction    of   a   large 
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1  ill  I  en  building  and  .add  stoi  ige 
i  lant  for  the  State  Insane  Asylum  and 
figures  will  probably  he  called  for  this 
weeh  bj  the  State  Board  of  Control. 
interior  will  be  finished  in  pine,  marble 
and  tile.  Gas  ranges  will  be  installed. 
Exterior  of  the  building  will  be  faced 
with  cement  plaster.  Plans  and  full 
p.  rtlculars  can  he  secured  from  the 
architects. 

Contracts    Awarded. 

DOS  ANGEDES,  CAL.— County  farm 
stables,  superintendent's  residence. 
kitchen  and  dining  room,  brick  and 
frame.  $64,770.  Arcihtect,  George  Low, 
County  Superintendent  of  Construction, 
L.  A.  Owners,  Los  Angeles  County. 
Contractor,  J.  F.  Atkinson,  Story  Bldg., 
general  construction.  Contract  price 
not  stated.  J.  Hokum.  4312  Moneta 
ave.,   L.  A.,  plumbing,  $4,439. 


HOTELS. 


OAKLAND,  CAD— Hotel  alterations, 
5  story  and  base,  Class  C  construction. 
$50,000.  Architect,  C.  W.  Dickey,  Gen- 
ual Bank  Bldg.,  Oakland.  Owners. 
Abrahamson  Bros.  The  building  located 
at  the  southeast  corner  of  13th  and 
Clay  streets  is  to  undergo  extensive 
alterations.  Interior  will  be  complete- 
ly rearranged  and  extensive  exterior 
alterations  will  also  be  made.  There 
will  be  new  plumbing,  plastering, 
steam  heat,  electric  work,  painting  and 
elevator  service.  Patent  store  fronts, 
Plate  glass  windows  and  marble  bases 
will  be  used.  Plans  will  also  include  a 
hot  water  supply  and  vacuum  cleaning 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are   being  prepared. 

DOS  ANGEDES,  CAD— Hotel,  4  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect,  Charles  Gordon, 
Los  Angeles  Investment  Bldg.,  L  A. 
Owner,  Verne  H.  Carter.  The  building 
will  be  erected  on  North  Main  street 
and  will  have  a  frontage  of  90  feet  by 
a  depth  of  117  feet.  Besides  the  hotel 
lobby  plans  provide  for  15  stores  on 
the  first  floor.  Upper  floors  will  con- 
tain a  total  of  150  guest  rooms  and  24 
baths  with  15  showers.  Interior  wilT 
be  finished  in  pine  throughout.  There 
will  be  steam  heat,  elevator  service,  a 
vacuum  cleaning  system,  hot  water 
supply  and  other  modern  conveniences. 
Lath  rooms  will  have  composition 
floors  and  tile  wainscot.  Metal  window 
sash  and  frames  and  patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.       Plans    are    being    prepared. 

SOUTH  PASADENA,  DOS  ANGELES 
CO.,  CAL. — Hotel  and  stores,  2  story 
and  base,  brick,  $40,000.  Architect,  Ar- 
thur B.  Benton,  114  North  Spring  street. 
L  A.  Owner,  Mrs.  Gertrude  Opmun. 
The  building  will  be  erected  at  the  cor- 
ner of  Mission  and  Fair  Oak  avenue' 
covering  a  ground  area  of  105  by  85 
fid.  There  will  be  stores  on  the  first 
floor.  Upper  floor  will  be  arranged  for 
the  hotel  office  and  a  number  of  guest 
rooms  and  baths.  Interior  will  be  fln- 
i  lied  in  pine  and  redwood.  Bath  rooms 
Hill  have  tile  floors  and  wainscot.  Plans 
provide  lor  steam  heat  and  a  hot  water 
supply.  There  will  be  patent  store 
fronts.  Exterior  will  be  faced  with 
",  id  brick  Plans  are  being  pre- 
pared. 
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LOS  ANGELES,  CAL.— Hotel,  3  story 
and  base  brick  and  steel.  Cost  not 
stated.  Architects,  Train  and  Williams, 
Exchange  Bldg,  L.  A.  Owner,  F.  W. 
Wachter.  The  building  will  have  a 
street  frontage  of  75  feel  and  a  depth 
of  f:.  feet.  Four  stores  and  the  hotel 
lobby  will  occupy  the  first  floor.  Upper 
floors  will  be  subdivided  into  60  guest 
rooms  and  a  number  of  public  and 
private  baths.  There  will  be 
heat,  elevator  service  and  a  hot  water 
supply.  Interior  finish  will  he  largely 
of  pine  with  some  elm  panels  Bath 
rooms  will  have  tile  floors  and  wains- 
cot. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  now  being 
taken. 

FRESNO,    FRESN i        Hotel, 

2  story  and  base,  brick,  $20,000.  Archi- 
tect, R.  F.  Slechin,  Fresno.  Owner, 
James  Ryan.  The  building  will  be 
erected  at  the  corner  of  Tulare  and  F 
streets  covering  an  area  of  7.",  by  90 
feet.  There  will  be  three  stores  on  the 
first  floor  besides  the  entrance  to  the' 
hotel.  Upper  floor  will  be  arranged 
for  a  total  of  25  guest  rooms  and  sev- 
eral baths.  Interior  finish  will  be  of 
pine  and  redwood.  There  will  be 
steam  heat  and  a  hot  water  system. 
Patent  store  fronts  are  specified.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  com- 
plete  and    figures    are    being    taken. 

Contracts    Awarded. 

"OAKLAND,  CAL— Hotel  plastering,  7 
story  and  base.  Class  A.  Cost  not 
stated.  Architect.  F.  D.  Voorhees,  Cen- 
tral Bank  Bldg.,  Oakland.  Owner.  H. 
A.  Powell.  Contractor,  J.  C.  McCloud, 
Oakland,  plastering  work.  Contract 
price.    $9,107. 
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the  sewer  and  water  piping,  electric 
wiring  and  elevator  work.  An  official 
proposal  appears  in  another  column  of 
this  issue.  Bids  will  be  opened  by  tne 
Buildings  and  Grounds  Committee  on 
December    11th. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN  FRANCISCO — Storm  water  drain 
box.  Cost  not  stated.  Engineer.  Di- 
rector of  Works.  Service  Bldg.,  3.  F. 
Owners.  Panama-Pacific  Inter- 
Exposition  Co.  Plans  for  tl  e  construc- 
tion of  a  storm  water  drain  box  to  be 
constructed  at  the  west  end  of  tl  e  Rai  . 
Track  on  the  Exposition  Grounds  have 
been  completed.  Bids  on  this  work  will 
be  opened  by  the  Buildings  ai  I  Gi  ounds 
Committee  on  December  Ith  at  10 
o'clock.  Plans  and  specifications  can 
be    obtained      from  tor      of 

Works.  Service  Bldg.  An  iffii  il  pro- 
posal appears  in  another  column  of 
this   issue. 

SAX  FRANCISCO— Exposition  build- 
ing, frame  and  concrete  const 
$30,000.  Architect.  C.  W.  Dickey,  Cen- 
tral Bank  Bldg..  Oaklai 
Territory  of  Hawaii.  Architect  Dickey 
has  been  commissioned  to  prepare  plans 
for   the  building  wl  erected 

-a:  the  1915  Exposition  in  this  city.  The 
design  will  he  unique.  Exterior  will 
be  covered  with  cem<  A  R<*c- 

tor  system  of  heating  will  be  installed. 
Working  drawings  prepared 

-ores    will    lie    calle  1    for    shortly. 

SAN      FRANCISCO  Main      entrance 

tower,    frame    and 
Cost    not   statel.      Engineer,    i>!    i 
Works,    Servl,  •      Bids  .    S.     F.       <  ■ 
Panama-Pacific    Inl 

tion    Co.       Plans    fo  l]     con- 

struction   of    the    n 

|    OW     OUl     fo: 

,..    proposals    will    be   allowed    for 


POST  OFFICES. 


BRIGHAM  CITY.  UTAH— Post  office, 
1  story,  base,  and  mezzanine  floor.  Fire- 

iinstruction.         Cost    not    stated. 

Architect.  Supervising  Architect  Oscar 
Wenderoth,  Washington,  D.  C.  Owners, 
United  States  Government.  Plans  are 
complete  and  figures  will  be  opened  on 
January  '2nd  in  Washington  for  the 
construction  of  the  new  Federal  Build- 
ing at  Brigham  City.  The  structure  will 
be  classic  in  design  with  exterior  t  i  ed 
with  cut  stone.  Interior  partitions  will 
be  of  hollow  tile  and  metal  lai 
plaster.  A  composiion  and  copje 
is  specified.  Plans  can  be  secured  from 
the  Supervising  Architect  at  Washing- 
ton or  from  the  Custodian  of  the  site 
at   Brigham   Civ. 

GRAND  JUNCTION,  COLO.— Post  of- 
fice, 1  story  and  base,  fireproof  con- 
struction. Cost  not  stated.  Architect. 
Supervising  Architect  Oscar  Wende- 
roth. Washington.  D.  C.  Owners,  United 
States  Government.  Bids  will  be  open- 
ed on  January  6th  in  Washington.  D.  C. 
for  t  ae  construction  of  this  building. 
The  structure  will  cover  a  ground  area 
of  approximated  5  700  square  feet  and 
is  to  be  fireproof  throughout.  Exterior 
walls  will  be  faced  with  pressed  brick 
and  stone.  Roof  will  be  of  tile  and 
composition.  Interior  finish  will  be  of 
pine  and  hardwoods.  Steam  heat, 
equipment  and  lighting  fixtures  will  be 
included  in  the  contract.  Plans  can  be 
secured  from  either  the  Supervising 
Architect  at  Washington.  D.  C.  or  from 
the  Custodian  of  the  site  at  Grand 
Junction.  Colo. 


RAILROAD  CONST,  STATIONS 
AND  EQUIPMENT. 

VANCOUVER,    B.    C— Car     barns.       1 
and    2    storj     and    base,    reinforce 

crete,    $300,1 Architect,      Egineering 

Department  British  Columbia  Electric 
incouver.  Owners.  British  Colum- 
bia Electric  Co.  The  building  will  be 
erected  at  the  corner  of  Main  ai 
bee  streets  covering  an  area  of  132  by 
310  feet.  The  .Main  strsst  trontag 
be  one  story  high  and  the  Quebec  street 
frontage  two  stories.  Construction  will 
he     fireproof     throughout.        A       cement 

fl will    be    used    on    the     flrsl 

Plans   provide   tor   steam  heat  anil  mod- 
ern     mechanical     equipment       I 
will     he     faced     with       cement       plaster. 
irindov  and      frames      are 

specified.       Plans    are    now    being    pre- 
pa  red 


RESIDENCES. 

S  \.\   FRANi  !IS<  '<  '      Ri  -: ■■• "  -'   story 

and  fas.-,  frame,  $2,500.     Architect,  none. 

S.   F.   The   iln  i  lling,    which   has    bi  ■ 

signed  for  a  six   room  bouse  wi1 

u  in   be  i  i  ected   on   I    i    east   line  of  19th 

,     200    reel    soul  i    of    Anz 
Interior      will      be      finished      In      pine 

k  tl s  In  the  living 

m   and   dining    in      T   i    e   will   be 

i  lai  ge  ■"  hi  e  p 

mantel.      Bath   room   will  have   ■ 
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tion    floors    and     tile      wainscot.        Tile 
ol      will      also      be      used    in    the 
kitchen.      An    automatic     water     heater 
will  be  installed.    Exterior  of  the  house 
will   be  covered  with   rustic  and  cement 
-Hi   metal  lath.      Plans  arc  in  the 
t    the    owner    and    work    will    be 
Day   Labor. 
SAN    FRANCISCO — Residence.   2   story 
and    base,    frame.      $4,000.         Architects, 
a  nd    Marsh,   3372    16th    street,  S. 
1"      Owner,  M.  J.  Terranova.     The  dwell- 
ing  will   be   erected   on   Paris   street   be- 
tween   persia  and   Russia   and  has   been 
even   room   house   with 
,  ,  p  ng    porch.      Interior    fin- 
ish    will    be    of    pine    and     elm     panels. 
irood     floors    will    be    used    in    the 
,1    rooms.      There   will   he   1 
.  eat    and   open   fire  places.    Mantels   will 
le  or  stone.     Tile  wainscot  will 
be   used   in    the   bath    room   and   kitchen, 
ition    floors   are     specified.       An 
automatic     water     heater  will     be     in- 
Exterior  of   the   house   will   be 
covered    with    cement    plaster    on    metal 
Plans    are    being     prepared     and 
figures   will  be   called   for   shortly. 
SAN  FRANCISCO — Residence,   2  story 
ise,   frame.   $5.U00.     Architect,   Ed- 
ward E.  Young.  251   Kearny  street,  S.  F. 
Owner,    Thomas   Scoble.    363     14th     ave- 
S     F.      Mr.    Scoble    is     one     of     the 
city's    best   known     residence      builders 
and    has   erected    many    homes    in     both 
Sunset    and   Richmond  Districts.         This 
house  will  be  erected  on  the  north   side 
of  Lake  street  east   of  20th   avenue  and 
has    been    designed    for    a    seven    room 
dwelling.      Interior   will   be    finished    in 
pine   with   elm  panels   in  the   living  and 
dining  rooms.     Oak  floors  will  be  speci- 
fied   for    the    princival    rooms.       Plans 
.     for    furnace   neat   and   open    fire 
places.     Mantels  will  be  of  tile  or  brick 
■-.tion     floors    and      tile      wainscot 
will    be    used    in    the    bath    rooms.        \n 
automatic    water    heater     will     be      in- 
stalled.     Exterior   of   the   dwelling  will 
ered    with     rustic      and      cement 
a    metal   lath.     Plans  are  com- 
-    Is  of  the  owner  who 
will  do  the  work  by  Day   Labor. 
SAN  FRANCISCO— Residence,  2  story 
ise,    frame,   $2,300.      Architect,    n. 
mlcle     Bldg.,     S.      F. 
owner.    E.    A.    Janssen.    Hearst    Bldg.,    S. 
i       T   e  dwelling  has  been  designed  for 
a    six    room  bouse    w.tb    bath    and    sleep- 
lOrch    and    will    be    erected    on    the 
ide   of   Mississippi   street.      All    in- 
terior   finish    will    be    of    pine     or     red- 
'  i.ik    floors    will    lie    used    in    the 
■  ■  ms,      A     1 1  rge      opi 
place  with    brick   or   tile   mantel    will   be 
.  n.     Exterior    of    the 
dwelling    will    be    CO 

Plans 
e    and    in    the        i  l    I 
w  ho    will    do    the    work 
Material!    an 

san   PR  \  M  'isi  ai     Ri 
...     frame      J-     Oi 
Ward   and    Hlohme.   Alaska    Commercial 
~     f.     Ownei      H  'at  tiglan, 

The    dw  elllng    will   bi     • 
northeast    corner    of    Hyde     and     Fran- 
cisco   streets    and     w  in     the 
1       of       eiu!    t         i  0  ims,         two 

it  a     |i 
i.e    handsomely    finished    In    pli 

1 1  dw i  i  en»er      Oak 

.  |  ,i      |  ,  Plans 

Bath  rooms  will  have  composition  floors 


I? 


nrul  tile  wainscot.  An  automatic  water 
neater  will  be  installed.  Exterior  of 
t!ie  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
re    being    taken. 

SUN  FRANCISCO— Residence  altera- 
tions, etc..  frame  in,  $5,000. 
ects,  Willis  Polk  &  Co.,  Mer- 
Bldg.,  S.  F.  Owner. 
Mrs.  Katherine  P.  Hooker  Mrs.  Hooker 
is  now  erecting  a  large  city  home  on 
site  of  this  dwelling 
an  i  will  let  contracts  for  moving  the 
oid  building  and  remodeling  it.  The 
>0  k  will  include  new  plastering,  elec- 
tric work,  painting  and  plumbing.  Ex- 
terior alterations  will  also  be  made. 
L'nins  are  complete  and  figures  are  he- 
:."g   taken   by    the   Arch  tects. 

PIEDMONT.  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame. 
Cost  not  stated.  Architect,  W.  .1. 
Central  Bank  Bldg.,  Oakland. 
Owner.  Arthur  M.  Moore.  The  dwelling 
will  be  erected  at  the  corner  of  Pvicific 
and  Hagar  avenues  and  has  been  de- 
signed to  contain  eight  rooms,  baths 
and  sleeping  porch.  Interior  will  he 
finished  in  pine  with  some  elm  panels 
and  hardwood  veneer-.  Oak  floors  will 
he  used  in  the  principal  rooms.  Plans 
p:cvide  for  furnace  neat  and  open  fire 
■  -  Mantels  will  he  of  brick  -and 
ind  tile  wains- 
cot will  he  used  in  the  hath  rooms.  Tile 
l'.  ill  also  be  used  in  the  kitchen.  An 
automatic  water  heater  will  he  in- 
stalled. Exterior  oi!  the  dwelling  will 
be  covered  with  cement  plaster.  Plans 
are  complete  and  figures  are  being 
taken. 

OAKLAND,  CAL.— Residence,  2  story 
and  base,  frame.  Cjst  nut  state,]  Ar- 
chitects. Rousseau  and  Rousseau.  Mon- 
adnock  Bldg.,  s.  F  Own.  Louise  T, 
Greuner.  The  dwelling  will  lie  erected 
on  the  north  side  of  Claremont  avenue 
•  Forrest  stre«1  oi  a  loi  covering 
an  area  of  iii  by  125  feet.  Interior  has 
been    arranged    fin  baths 

and     slei  Interior    will    he 

..I  s I    veneer 

lining    room    and    living     room. 
Oak  floe  ipa] 

i   i'  heat 
and    n|"  ■  B       Mantels    will    he 

of    til-  i  ii.l      tile 

wainscot    will       i  I     In     the      1   ifrh 

rooms.     An  autom  itic  water  he  i 

e   w  11] 
einent      plasti        on 

a 

lied    fin-  at   once. 
OAKLAND,     CAL.    —    Bungalo  '  • 

\r.  Iii- 

i   inard    H.     r 
street.    Berki 
son.      The    dwelling    will 

■  In :-.       liath 

and    si.-.  ■  erior    finis,, 

will   he  of  pine   •  ■■    redwood.      Ha 

.■.-ill   in-   us.-.i   in   the   living 
dining    '.ill.      There 

Will      be      foil 

Mantel    h 

T     . 

the  kltchei  om      An  auto- 

e-ed  with  cemenl   pi 

I'lailS      :,  :  • 

SACRAMENTO     i  R<     id 

s-ory    and    base,    fi  i  mi 

iwner,    IV     I  >.   Mi  Ka 

:■. 
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will  be  erected  in  West  Curtis  Oaks 
and  will  contain  six  rooms  and  bath. 
All  interior  finish  will  he  of  pine, 
borne  oak  floors  will  he  used.  A  large 
open  flre  place  and  tile  mantel  will  oe 
used  in  the  living  room.  Tile  wains- 
cot  will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  and  rus- 
tic. Plans  are  in  the  rands  of  the  own- 
er and  the  work  will  he  done  bj  Daj 
Labor.  Materials  are  now  being  pur- 
chased. 

SAN  .MATH' i,  SAX  MATEO  CO.  CAL— 
Residence  and  garage,  2  story  and  base, 
frame,  $15,000.  Architect.  Charles. 
Peter  Weeks.  Mutual  Bank  Bldg.,  S.  F. 
Owner.  William  C.  Duncan.  The  dwell- 
ing has  been  designed  for  a  country 
home  with  10  to  12  rooms,  baths  and 
sleeping  porch.  The  garage  will  also  be 
a  two  story  structure  with  accommo- 
-  for  four  machines  and  living 
quarter  for  the  men  above.  Interior 
of  the  dwelling  will  be  finished  in  pine 
and  hardwoods.  There  will  he  a  cen- 
tral heating  system,  open  fire  places, 
vacuum  cleaning  and  a  hot  water  sup- 
ply. Mantels  will  he  of  tile  and  brick. 
Oak  floors  will  he  used  in  the  principal 
rooms.  Bath  rooms  will  have  tile  floors 
and  wainscot.  Exterior  of  the  dwelling 
and  garage  will  he  covered  with  cement 
plastei  on  metal  lath.  Plans  are  com- 
plete  and    figures    are    being    taken. 

SAN  FRANCISCO  — Bungalows,  I  1- 
story  and  base,  frame.  $2,000  each.  Ar- 
chitect, Edward  E.  Foung.  251  Kearny 
street,  S.  I".  Owner,  Thomas  Scoble. 
363  1  1th  avenue,  S.  P.  These  houses 
will  be  erected  on   the  west  side  of  iftli 

avenue  near  Cabrillo  and  each   has  1 n 

designed  to  contain  six  rooms  and  hath. 
Interiors  will  he  finished  in  pine  and 
redwood  with  some  elm  panels.  Oak 
floors  will  le  used  in  the  living  and 
din  ng  rooms.  There  will  he  large  open 
fire  places  with  tile  and  brick  in  int. -Is 
Tile  wainsct  win  he  used  in  the  bath 
looms   and    kitchens.      Exteriors   will   be 

1     with     cement       plaster,        brick 

veneer  and  cobble  stones.  Plans  are 
!  omplete  and  in  the  hands  of  the  owner 
who  will  do  the  work  bj  Day  Labor. 
VI  1 1.  rials     i  re    now    being    pui  .■  lase  I 

SAX   FRANCISCi  i      Residem  e,   2   storj 
and     base,     frame,       $2.7:,i>.         Architect. 
Hon,-      i  in  in- r     \     i:    1. 1  p  : ,i  in.    i  v,r,   Mc- 
-n  .it    s    1-'.     Tin-  dwelling    w  ill 
be  erected   on  the  east  side  of   12th   ave- 
luth    of    Anza    and    lias     been      de- 
signed to  contain  seven  rooms  and  bath 
will       he       finished       in       pine 
i    roughout.     oak   floors  will   he  us.-, I   in 

"i  Inclpal    r ns.     There    will    in-    a 

ipen   fire   place    and    I   b    or    brick 
nantel   in   i    e  living  room      Tile 

i  •  d   in   the  bath   room  and 

kitchen      Exterior   of  the  house   will   be 

pi  ii !    i  emenl    plastei    on     metal 

rustii  Plans    an 

e    work    will    be    done     by      i  u  j 

La  bor. 

PIEDMONT,    ALAMEDA     CO.,     CAL— 
■lory    and     base,      frame. 

-'i  Vn lone      '  iwner,   Louis 

Imont. 
seven 
ii    erected   on   G  r  een - 
i    Grand       Interior 
and   red- 
Hard  w i  floors  will  be 

.   Ipal   o        Plan  ■   pros  i,io   for 

,  i ;      i  mi    open       in  .'      i'i'"  ' 
:i'ii.,    ,i  ,  a  .    , 

.      ompo     i  "'■    floo       and    till     ■   "i 

leeping 


porch  is  also  provided.  There  will  be 
tile  wainscot  in  the  kitchen  and  an 
automatic  water  heater.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  work  will  be  don.  i.  i 
Labor. 

PIEDMONT,  ALAMEDA  CO.,  CAL— 
Residence,  2  story  and  base,  frame.  Cost 
not  stated.  Architect,  W.  J.  Wytne, 
Central  Bank  Bldg.,  Oakland.  Owner, 
James  R.  Talisman.  The  dwelling  has 
been  designed  to  contain  eight  rooms. 
bath  and  sleeping  porch  and  will  be 
erected  on  Pacific  and  Hager  avenues. 
Interior  will  be  finished  in  pine 
throughout.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick  and  tile.  Auto- 
matic water  heater,  vacuum  cleaning 
and  tile  wainscot  will  he  installed  Ex- 
terior of  the  house  will  be  covered  with 
cement  plaster  on  metal  lath  Plans 
are  complete  and  figures  are  being 
taken. 

SAN  JOSE,  SAXTA  CLARA  CO.,  CAL. 
— Bungalow.  1  story  and  base,  frame. 
$2,000.  Architect,  none  Owners,  Sulli- 
iJii  &  Leet,  East  15th  street,  San  Jose. 
The  dwelling  will  he  similar  to  several 
others  recently  erected  by  the  same 
owners,  and  will  contain  six  rooms, 
bath  and  sleeping  porch.  Interior  will 
lie    finished   in   pine   and   redwood.   Oak- 

s    will    be    used    in    the   dining   room 

and  living  room.  There  will  lie  a  Large 
open  fire  place  and  tile  mantel.  Tile 
wainscot  will  be  used  in  the  bath  room 
an  I  kitchen.  Exterior  of  the  house 
will  be  covered  with  rustic  and  cemenl 
plaster  on  metal  lath.  Plans  arc  com- 
plete and  work  will  In  done  L'J  Daj 
Labor. 

STOCKTON.  SAX  JOAQUIN   Co 

Fountain,  balustrades,  etc..  for  resi- 
dence tract.  $2,500.  Architect.  Ralph  p. 
Morrell,  Odd  Fellows  Bldg.,  Stockton. 
|  ciiiers.  Hammon,  Jones  *  Williams, 
Stockton.  Construction  will  be  of  con- 
crete, Caen  stone  and  ornamental  iron. 
A  number  of  ornamental  electroliers 
will  also  le  used  Plans  ire  complete 
and    figures    are   being    taken 

Contracts    (.warded. 

FRESNO,  FRESNO  CO.,  CAL  -  Resi- 
dence, 2  story  and  base  frame,  $10,000, 
Architect's  name  not  given.  Owner, 
James  Brisco.  Contractor,  Fred  L. 
Grible,   Fresno.     Contract   price,   (10,000 

FRESNO,  FRESNO  ' '"  .  CAL— Resi- 
de ',  .'  story  ami  base,  frame, 
Architect,  Edward  T.  Foulkes,  Crocker 
Bldg.,  S.  F.  Owner.  W.  A.  Sutherland, 
etor.  D.  A  Wilkin-.  Fresno.  Con- 
tract  prii  •-.   $9,085 

♦ 

SCHOOLS. 

'a  REKA,  HUMBOLDT  CO.,  CAL 
School,  2  story  and  base,  reinforced 
concrete  Cosl  no1  stated.  Architect, 
u  illl.un  I  I  Week-.  ;:,  Post  Si  I  .  •  I.  s 
r  Owners,  Eureka  Union  High  School 
District.  Architect  William  II.  Weeks 
"in  i-i.i  i  ii  working  di-a  wings  [oi 
i'  .      new     High    School     building,    which 

'led    in    Eureka,    I  [umboldl 

T    ■     building    will     i m  er     an 

i    -ii   feel   bj    i  80   '•  •'.        ■  i' 

■  in  a    in    iir    ''i.i  -  iiir     i  lonstruc- 

i  cm     will    be    of     reinforced      concrete 
except    the    uppei    story,    which    w  1 1 1    i  . 

of    ilu-   slow    burning    t>  p.-       Extei Is 

■   i' I  mi  h  cemenl   plaster  in   imi- 

i  .  1 1", i    of   --loii'-.      Eight    class    i  ooms,   a 

Ll  "lb,  c        I  I"'      Hi 
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the    bookkeeping-    and    typing 

incut  and  the  assembly  ! 

space  of  the  first  floor      All     lass   rooms 

throughout     tl  i 

with    book-casi 

hall   has   a 
city    of    700    students    and    will 
study  ball.     T   . 

ge  is  raised  ar 

nil  is  one  of  the  m 
the  huilding.     As  ad  intent 

along  with   several  ,t   i,as 

plete    motion    picl 
eluding  a   fire-  iroi 
Picture    machine.      There 
of  five  exits  to  the  hall,  t 
two   tire   exits   being 
brary  opens  ofl 

second   floor  is   given   over   to   I: 
rooms,    two    science    rooms 

a    girls'    rest    room 

The  drawing  rooms  ued  on 

this  floor  and  have   both 
ing    lights,    regulated    by    shades,    which 
will    permit    of    the    adjustment    of    the 
lights    and    shadows    as      desired.       The 
chemical    laboratory  .     fire- 

proof. 


STORES. 


SAX    FRANCIS  ''  i  story 

•msmntion.   $1,000,- 
Vrchitects,  Willis   I'-  k  ,^   Co.,  Mer- 
chants'  Exchange   Bids.,   S.   F.     Owners, 
Estate.     This  ;  ling  has  been 

fully  described  in   these  columns 
when    construction    was     first 
plated.     Figures  hav<  on  the 

•  tracts 

will   be  let   within   a   few   days. 
Contracts   Awarded. 
BERKELEY,    ALAMEDA  CAL— 

1  story  and  base    bri    k 
■ 
bany    Block,    Oakland.       i  i 
Bros.      Contractors.    Morris     &      Muller. 
1601    Telegraph   avei  Con- 

-    - 
are  now  being  taken  on  all  parts  of  the 
work. 

SEATTLE,    WASH  — S 
1    story   and   base,    brick  eel.    $30,- 

:  lenny 
; 
•ate.     Contra 


THEATRES 


SEATTLE,    WASH.  —  T 

Architect.    Warren    II.     Mi 
i    i 
il  lies    ti  ill 
- 

will  be 
■ 

seating  capacitj   ol  steam 

st  ap- 
prove! tj  pe,  on  ■  ■  ''  ti,L' 
flooring,  art  and  pi  i 

week. 

SEATTLE,     WASH 
and  offl 

Rj  an, 
Northern    Banl  Owner, 

ing   an 

and    il  io 
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terior   partitions   will   te   of  metal   lath 

cud    plaster.      The    rear    portion 

st' nc  tore,    which     will    conain    a 

part    of   the   auditorium   and    the 

stage,   will   be  designed   in   the  s 

an  open   fan     Front   of  tl  e  building  has 

for    the    main    enl 
and    stores.      Upper    front    portion    will 

livided  into  o 
be  steam  heat  and  a 
ventilati  or    will    be    I 

in    pine,    ornamental    plaster    and 
Jlfla]    window    sash    and     frames 
i.      Exterior  of  the  build:  n  g 

k  and  cement 
Plans  will 
■   nber   an.l    construction    will    be 
tarried    out    under    the   direction    of    W. 
L.    Blaine,   probably    under 
'  i-r    system. 


SEALED   PROPOSALS. 

PROPOSALS. 

OFFICE  OF  THK  BOARD  OF  PUB- 
lic    Works    of    the    City    and    County    of 

San    Francisco. 

Scaled    proposals    will    be    received    at 
this    office     between     the      hours 
o'clock    p.    in.      ml    ::    o'clock    p.     m..     on 
Wednesday,    the    3rd    day    of    December, 
1913.   tor 

The  re-dressing  of  approximately 
one  hundred  thousand  (100,000)  old 
basalt  blocks,  in  the  corporation  yard 
of  this  Department. 

squared    and 
dressed    to    a    size    r 

e 
half    inches,    and   to    the    satisfaction    of 
ard. 

The    work    is    to    be    done    i:i    I 

the     awardee     will 
furnish    all    the    necess  tools 

and    equipment    for    the    prosecution    of 
the    work. 

All   proposals   offered   shall   be 
panied    b 

sponsible  bank,  payable  to  the  or 
the    Clerk    of    the    Supervisors     of     said 
City  and  County,   in   the  amount 
hundred  dollai  - 
will    be    cons 
by    such    check. 

Printei  forms    will 

.. 

y    Hall,   and 

The    Board    of   Public    Wo 
the   right   to  reject   any  and  all 

tary. 
F.  .1.  CHURCHILL 


notice:  to  contractors. 

treasury    department 

visinsr      ' 

\ 

::   p.   in.,  januarj    i:.    191  1. 
struction   complete   (including   mi 

tion;    stone    and    brii 
to.iian    o 

NOTICE   TO   CONTRACTORS. 


•(Mil  \-!>\i  IIH         INTERN  \  riOBi  M 
EXPOSITION. 


SEA] 

idinus  and   ■: 

Inter- 

i: 
213     ir 

and     Chestnu 

California,    at    10:00      v.    ■>■■•      Thursday. 
December    Hih.    1913,    f»r    Constructing 
<ii<-    tini.i     Entrance    T<  wer. 
dance    ■■•  hie   in 

the    ofli 

wiring    and    • 

r   the    Panar  itcrna- 
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Exposition  Company       in      the 

i     ten      (10)  per    cent      of      the 

id,  will     not    be 

ed.        When  the     award     yt"    con- 

made    all    cnecks    will    be    re- 

■    1  pi  opusal   or 

.*    n  ill   be  returned  upon 

>  ssl  til   bidder   signing 

nd  tiling  tbe  required   bond.       A 

.    the   sum   of   fifty    (oU|    per   cent 

contract   price   will    be   required 

faithful     performance 
t;    the   sureties    thereon    must    be 
torj       to       the       Buildings      and 
Committee    of     the     Panama- 
Pacific    International    Exposition    Com- 

essive  payments   will   be   made. 
—  I    ;--    reset  t    any 

'■-  and  to  '-■.  leal  de- 

lli    the    interest    of    the    I. 
mpany. 
Plans      and     specifications      for      the 
work    may    be    obtained    from     I 
■  a     Works,     Room     .    . 

Fillmore       and        Chestnut 
Francisco,     by    dep 
which   amount    will    be    1 1 
to    contractors      submitting      bona      fide 
*  .     i"  rsons     taking     out     plans 
und    failing     to    submit     bona     n  li 
will    forfeit     the  deposit    of   Fifty     Dol- 
lars  to  ion   Company. 

By      order      of      the      Buildings      and 
Grounds  Committee. 

WILLIAM  H.   CROCKER, 
Chairman.    I  ' 

» 

NOTICE   TO   CONTRACTORS. 


I.ED  PROPOSALS   will  be  receiv- 
■     Buildings  and  Groumi- 
mittee     of    the     Panama-Pacific     Inter- 
national   Exposition    Company   at    Room 
Servici      Building.     Fillmore 
estnut    Streets,     San     Fr 
;i,    at      I0:«o  A.   M..     Thursday, 
December    -Itli,     1913,    for    ConntructinK 
and     Installing     a       Storm    Water       Hoi 
llrnin    at    Weaterl]     End    i.f    Race    Track 
and    Drill    Grounds    in    accordant 
plans   and   specifications    on    rile    in    the 
"dice  of  the   Director  of  Works. 

pro]  osa]    mu         ■  mpanied 

i    k     payable     to    the 
thi      Panama-Pacific     Interna- 
tional     Exposition      Company      in      tiie 
sum      of    ten       (10)       per    cent      o 
amount    bid,   or  the    same    will     not    be 
ed.       When    the    award    of    con- 
Is     made    all    checks    will    be    re- 
respi 
the  accepted  proposal  or 
eck  will  be  returne 
cessful    bidder   signing   the   con- 
iid   filing  the   required   boi 

sum   of   tiftv    1 50 1    per   cent 
•  if    the    contract    price    will    be    re 

fn;  ifu]     performam  e 
contract;    the   sureties   thereon    must   be 
e      Building! 
mmittee     of    the     Panama- 
Internationa  :.    Com- 

pany. 

•  ssive  payments    will   be   made 
The    right    is    reserved    to    reject    any 
a  :.■]   to  wai\  .•   I 
'    in    the    interest    ..f    the    i. 
mpany. 

Plans      and      si ilications      for      the 

irk    may    bi 

Of      Works,      Room      201      Service 
-.        Fillmore        and         Chestnut 
s.m     Francisco,     by    dei 

'.sill     be     refill. 

■eturn    of    the    plans    and     -    • 
in  good  condition. 

By      order      of      the      Buildings      and 
' hounds  Como 

WILLIAM    II.    CROCKER, 

Chairman.    (•) 


I'Kiil'os  vi.     FOR     Iiril.lUM.. 
BUILDING,     ETC 

-     lervising     A 
g  ton,     1 1      ' ' 

3   p.   in.. 
December    18,    1913, 

deli 
equipment,     li 

huilding 

ground    area    of    a 

from   i    • 

tt'EN- 

•i;i;i  i'i '! i 
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IMtorOSALS  FOR  111  II.DING. 
BUILDING,  ETC.— Treasury  Depart- 
ment. Office  of  the  Supervising  Archi- 
tect, Wasl  ington,  D.  C. — Sealed  pro- 
office  at 
:i  p.  in.  .laiiu:ir>  2,  1914,  for  the  con- 
struction,  complete    (including   mi 

luipment,  interior  lighting  fix- 
tures and  approaches!,  of  the  United 
States  post  office  at  Brigham  City. 
Utah.  One-story  and  mezzanine  build- 
ing, fireproof  construction,  stone  fae- 
tosition  roof. 
Drawing  ■  i  ifications     may     be 

obtained  from  the  custodiam  of  site 
at    Brigham    C  or   at    this    of- 

fice, in  the  discretion  of  the  supervis- 
ing architect.  O.  WENDEROTH,  su- 
pervising arc 

*■ 

PROPOSALS    FOR    EXCAVATING    AND 
CONCRETE    WORK. 
STEEL,  LUMBER,  PIPE,  CONCRETE, 
ETC. — Department    of    the    Interior,    CI. 
ion      Service.      Washington 
D.  C. — Sealed  proposals  will  be  received 
at   the   office   of   the   United   States   rec- 
lamation    service.     Great     Falls.    Mont., 
until  2  o'clock  p.   in..  December  IS,  1D13, 
for    the    construction    of    structures    of 
i    supply  canal  and 
iver    slope    canal,    involving    about 
cubic   yards  of  excavation,   14.000 
ol    concrete,    the   placing   of 
pounds      of      reinforcing 
•    e     erection      of      about       40,000 
-    of    structural    steel,    the   placing 
in    wooden    structures     of    about     66.000 
feet.    B.    M..    of    lumber,    and    the    laying 
of  about   24,000  linear  feet  of  drain  pipe. 
The  work   is  situated  on   the  north    side 
of   Sun    river,    from    25    to    70    miles  west 
of   Great    Falls.    Mont.,    and    is    near   the 
line    of    the    Sun    river    branch      of     the 
Great    Northern    Railway.      For    particu- 
lars address  the  United    States  reclama- 
tion   service.    Washington,   D.    C:    Great 


j._ .*.::::  ._:d  industrial  news. 

Falls,    Mont.,    or    Fort    Shaw,    Mont.      A. 
P.    DAVIS,    acting   director. 


NOTICE   TO    CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building.  Sacramento,  California,  up  to 
and  including  twelve  o'clock,  noon, 
Monday,  December  8,  1913,  said  bids 
then  anil  tbere  to  be  publicly  opened 
anil  read  for  furnishing  nil  plant,  ma- 
terials and  labor,  and  doing  the  work 
required  for  the  construction  and  erec- 
tion of  a  Gymnasium  Building  at  the 
State  Normal  School,  Snn  Jose.  Cali- 
fornia, in  accordance  with  the  plans 
and  specifications  therefor,  copies  of 
which  may  he  obtained  on  application 
to  the  State  Department  of  Engineer-, 
ing,    Sacramento.   California. 

Such  bids  will  be  received  for  the 
Entire   Work. 

Cash,  a  bidder's  bond  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany  each   bid. 

A  deposit  of  Five  ($5.00)  Dollars  will 
be  required  on  plans  and  specifications, 
the  deposit  to  be  returned  immediately 
on  the  return  of  the  plans  and  specifi- 
cations to  the  State  Department  of  En- 
gineering at  Sacramento.  California,  in 
good  condition. 

Tile  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality   in   any    bid    received. 

All  bids  must  he  addressed  to  W.  F. 
McCLURE.  State  Engineer,  Sacramen- 
to. California,  and  plainly  marked  on 
the  envelope:  "Proptsal  for  Gymnasium 
Building,  Slate  Normal  School.  San 
Jose.  California." 
[Signed]  \V.    F.     MeCLl'kE. 

State   Engineer.    (*) 
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SAN  FRANCISCO. 

RESIDENCE  —   2      story      and      base, 
frame.    $2;500.      San    Francisco.       Archi- 
tect,   none.      Owner.    E.    A.    Schkade,    240 
-     I        I     e  dwell  ing,  which 

.,   i m  house 

■    ■    ■    ted   on    the   east 

-  10    feet    south    of 

Anza    -  i  i    be    finished 

with    oak    Hums    in 

mi    There 

e  placi    and   tile 
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,,    tinscoi 
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will  be 
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RESIDENCE 


teat.  Edward  E.  Young,  251  Kearny 
street,  S.  F.  Owner,  Thomas  Scoble, 
363  14th  avenue,  S.  F.  Mr.  Scoble  is 
one  of  the  city's  best  known  residence 
builders  and  has  erected  many  homes 
in  both  Sunset  and  Richmond  Districts. 
This  louse  will  be  erected  on  the  north 
•  of  Lake  street  east  of  20th  avenue 
and  has  been  designed  for  a  seven  room 
dwelling.  Interior  will  be  finished  In 
pine  with  elm  panels  in  the  living  and 
dining  rooms.  Oak  floors  will  be 
specified  for  the  principal  rooms.  Plans 
provide  for  furnace  heat  and  open  fire 
pi  u  -  Mantels  will  he  of  tile  or  brick. 

G position     floors     and     tile     wainscot 

will  he  used  in  the  bath  rooms.  An 
ii  mi  Hie  water  heater  will  be  in- 
stalled Exterior  of  the  dwelling  will 
be  c  ivered  with  rustic  and  cement  plas- 
ter  "ii  metal  lath.  Plans  are  complete 
and  in  the  hands  .if  the  owner  who  will 
do   the   work    by    Day    Labor. 

RESIDENCE   -      2      stoi  j      and     base, 

frame.  $2  500  Sau  Francisco.  Archi- 
tect, II.  C  r.auniann,  Chronicle  Bldg., 
s  i".  i  iwner,  E.  A.  Janssen,  Heai  I 
in  lg.,  S,  K  The  dwelling  has  been  de- 
signed   for  a    six   room   house   With    bath 

and   sleeping    i h   a  ml   will  be  ereel  ed 

on  the  iasi  side  of  Mississippi  street 
All    interim'    finish     will    be    of    pim-    or 

redwood.      Oak    II s    will    be    used    in 

pal    A   large  open   fire 

pla  :e   with   brick   oi    tile   ma  ntel    will   be 

used  in  the  living  r Tile  wainscol 

.',  in    in     pi  ed    in    the    bath     room      a  nd 

kiti     'ii       Extei i    the  dwelling 

I,,,.  ,  i  th  cement  plaster  on  meta  i 
lath  ami  rustic  Plans  are  complete 
and  in  the  hands  oi   tne  owner  who  will 

do   i    e    n  "i  I.    bj    i  »a  v    Labor.      Mi i 

w    being    purchased, 


Wednesday,    December   ?,.    mi::. 

RESIDENCE  —  2  story  and  base, 
frame,  $8,500.  San  Francisco.  Archi- 
tects, Ward  and  Blohme,  Alaska  Com- 
mercial Bldg..  S.  F.  Owner,  Haig  Pat- 
tigian.  The  dwelling  will  be  erected 
at  the  northeast  corner  of  Hyde  and 
Francisco  streets  and  will  contain  in 
the  neighborhood  of  eight  rooms,  two 
baths  and  sleeping  porch.  Interim'  will 
be  handsomely  finished  in  pine  with 
some  hardwood  veneer.  Oak  floors  will 
be  used  in  the  principal  rooms.  Plans 
rrovide  for  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  tile  or 
brick.  Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

RESIDENCE  ALTERATIONS,  ETC.— 
'rame  construction.  $5,000.  San  Fran- 
cisco. Architects.  Willis  Polk  &  Co., 
Merchants'  Exchange  Bldg.,  S.  F.  Own- 
er. Mrs.  Katherine  P.  Hooker.  Mrs 
Hooker  is  now  erecting  a  large  city 
home  on  property  near  the  site  of  this 
dwelling  and  will  let  contracts  for 
moving  the  old  building  and  remodel- 
ing it.  The  work  will  include  new 
plastering,  electric  work,  painting  and 
plumbing.  Exterior  alterations  will 
also  be  made.  Plans  are  complete  and 
figures  are  being  taken  by  the  Archi- 
tects. 

STORM  WATER  DRAIN  BOX — Cost 
not  stated.  San  Francisco.  Engineer. 
Director  of  Works,  Service  Bldg.,  S.  F. 
Owners,  Panama-Pacific  International 
Exposition  Co.  Plans  for  the  construc- 
tion of  a  storm  water  drain  box  to  be 
constructed  at  the  west  end  of  the 
Race  Track  on  the  Exposition  Grounds 
have  been  completed.  Bids  on  this 
work  will  be  opened  by  the  Buildings 
and  Grounds  Committee  on  December 
1  tli  at  10  o'clock.  Plans  and  specifica- 
tions can  be  obtained  from  the  Direc- 
tor of  Works,  Service  Blclg.  An  official 
proposal  appears  in  another  column  of 
this   issue. 

EXPOSITION  BUILDING— Frame  and 
concrete  construction.  $50,000.  San 
Francisco.  Architect,  C.  W.  Dickey. 
Central  Bank  Bldg.,  Oakland.  Owners, 
Territory  of  Hawaii  Architect  Dickey 
lias  been  commissioned  to  prepare  plans 
for  the  building  which  is  to  be  erected 
at  the  1915  Exposition  in  this  city.  The 
design  will  be  unique.  Exterior  will  be 
covered  with  cement  plaster.  A  Rector 
system  of  heating  will  be  installed. 
Working  drawings  are  being  prepared 
and    figures   will   be   called    for    shortly 

MAIN  ENTRANCE  TOWER  — Frame 
and  steel  construction.  Cost  not  stated, 
San  Francisco.  Engineer.  Director  of 
Win  Us.  Service  Bldg..  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  for  the  general  con- 
struction nf  the  main  entrance  tower 
on    the    Exposition    Grounds    have    been 

i pleted   and  are   now   out    for   figures. 

i  parate  proposals  will  be  allowed  for 
the  sewer  and  water  piping,  electric 
wiring    and    elevator    work.       An    Official 

proposal  appeals  in  anothei  column  oi 
this  issue.  i:id-  will  be  opened  by  tne 
Buildings    and    Grounds    Com'itiitte 

I lulu  ■     Nib 

APARTMENT    HOUSE  —  3    story    and 

■  .,    ,        ,  eiiiion  ed     con, a  ete,     $15,000,      San 

Francisco,  Architect,  L  Mastropasqua, 
580    Washington   Street,   S.     F      '  '"  nei 

\i  \  i,  loria  Sal  mi  Tbe  building  will 
iied    at    the   southeast    coi  ner    of 


w  edm  sdaj .    I mbi 

.:■.  a  and   Brya  or  ar 

an    area    of    50    bj     52    feet.       Tlic     first 
Boor   has   been   arranged    for   store         inl 
uppei    >  wo  floors  will  conta  in  a 
r.f  two  and  three  room  suites  with  pri- 
vate baths  and  wall  in-, is      Interior  fln- 

ifch   win   be  of  pine  and   redu i.    Some 

•  iik  Hums  will  he  used.  There  will  be 
steam  heat  and  a  hoi  watei  supply. 
Bath     rooms     will  lositlon 

B -    and    tile    wainscot.       There     will 

,     patent    store   fronts.    Exterl i    the 

building    will    he    faced      with       cement 
plaster.       Plans    are    complete    and     fig- 
ire    being    taken. 

APARTMENT  HOUSE  —  3  stor;  and 
base,  Class  C  construction,  $15,000.  San 
Francisco.  Architect,  Charles  J.  Rous- 
..  iu  16  Kearny  street.  S.  F  mvner, 
Mr  Burbank.  The  building  will  be 
erected  on  the  north  line  of  Sacra- 
mento street  east  of  Taylor,  haying  a 
frontage  of  2.i  feet  and  a  depth 
feet.  Plans  show  a  total  of  six  suites 
of  two  and  three  rooms.  All  apart- 
ments will  have  private  hath  rooms 
and  wall  beds.  Interior-  will  he  fin- 
ished in  pine,  white  enamel  and  elm 
panels.  There  will  be  steam  heat,  a 
vacuum  cleaning  system  and  hot  water 
supply.  Main  entrance  and  vestibule 
Will  he  finished  in  the  Spanish  renais- 
sance style.  Exterior  of  the  building 
will  he  faced  with  red  pressed  brlcE 
laid  in  white  joints  and  trimmed  with 
terra  cotta.  Plans  are  complete  and 
figures   will    be   taken   at  once. 

FIRE  HOUSE—-  storj  and  base, 
brick  and  steel.  $30,000.  San  Fran- 
cisco Architect,  City  I  >epa  i  intent  of 
Architecture.  Temporary  City  Hall,  S. 
F.  Owners.  City  and  County  of  ftan 
Francisieo.  Sixteen  sets  of  bids  were 
opened  by  the  Hoard  of  Public  Works 
on  ovember  26th  for  the  construction 
of  Engine  House  No.  48.  The  lowest 
figure  was  submitted  by  Newsom,  Wold 
&  Kolin  at  $29.55.'..  A  contract  will 
probably  he  awarded  to  this  firm.  A 
complete  list  of  the  other  figures  re- 
ceived will  lie  found  in  this  issue  un- 
der   the    heading    of    San    Fran,  i 

FLATS— 3     4-story    and      base      brick 
and   steel.     Cost    noi      I  '   <  d       San   Fran- 
ArchiteCtS,     Rousseau      &      Rous- 
seau.   Monadnock    Bldg      -     '"       Owner's 
name  withheld.     Th.  are  pre- 

paring preliminary  plans  for  thn  i    sepa- 

,  .  Eour-story  brick  buildings  which 
are  to  be  erected  on  the  west  side  of 
Stockton  street  near  California,  i  over- 
ing  a  ground  area  of  7S  by  137'  feet 
Each    of    these    structures    will 

i large   flats  of  nine     ■■  i   I   two 

Interiors     will     bi  '  i 

finished    in    pine    and    hard '  'i.  er 

oak  floors  will  '    ;"  ">clpal 

Plans    provide    for    steam   heat. 

hot  and  cold  running  watei    n  i  vacuum 

cleaning        Ba  

ion    floors     and     tile     wall Ing 

Extei  ior  treatment  of  th.    I   "" 

i  en    full      dei     led    m further 

mention        ill  made    of     this     work 

shortly. 

pi  iST     OFFICE  '        ' " ' 

construc- 
tion C  '"  ''"" 
Uta                               Supervising       Irchl- 

■■,,,,  D 

C      Ownei       I 

Plans  wU1   '"' 

auction  of  the  new  Federal 
Building    at     1  T    '     -""'- 

lure  will  be  classic  in  design   with   ex- 
terior   faced    with    cut    stone.      Interior 


BUILDING   AND   INDUSTRIAL  NEWS. 

partitions  will  be  Of  hollow  tile  and 
metal  lath  and  plastei  A  i  omposition 
and    copper    root     is    specified 

can    be    se.  ured    i  -      Supervising 

Architect  at  Washington  or  from  the 
Custodian   of  the   site   al    Bi 

POST    i  IFFICE      i     s 

fireproof  construction 
Grand  Junction,  Colo      Vrc    I 
vising      Architect,      Osi 
Washington,    D.     C        Owners, 
states  Government.  Bids  will 
on    January    litli    in    Washington,     D,    C 
for    the    construction    Of    this    building. 
The  structure  will  cover  a   grout  fl 
of  approximately    5,700    squ 
is  to  be  tirepi'ooi"  throughout.      Exterioi 
walls    will    be    fared    with    pressed    brick 
and    atone.      Knot    will    he    of    tile    and 
composition.      Interior    finish    will 
pine  and  hardu Is    Steam    iea1    equip- 
ment  and    lighting    fixtures   will    be    in- 
cluded   in    the   contr  Let.      rim- 
secured  from  either  the  Supervising  Ar- 
chitect   at    Washington,    1>.    O,    or    from 
the  Custodian  of  the  site  at  Grand  Jum 
tion,  Colo. 

OFFICES — 20   story    and    base,   Class    A 
construction.      $1,000,000.     San    r 
co.   Architects,   Willis  Polk   &  Co 
chants'    Exchange   Rldg..    S.    F.     i  ' 
Hobart   Estate.     This   build 
fully  described   in   these  columns 
when    construction    was     first     contem- 
plated.      Figures    have    been    taken     on 
the  various  parts  of  the   v 
tracts    will   be   let   within   a    few   days. 

ART  MUSEUM— 1  and  2  stor; 
base,  Class  A  construction.  Co 
stated.         San       Francisco.  An 

Lewis    P.    Hobart,    Crocker    Bldg..    S.    F. 
Owners,  California  Academy  of  Sciences. 
Plans  have  been  completed   for   I 
section  of  the  museum  of  the  California 
Academy  of  Sciences  and  thej    w< 
proved  by  the  Park  Commissionei       T    i 
building    will    be    erected    at    the    south 
side  of   the   music   concourse   and   front- 
ing   so    that    Us    facade    will    be 
,i]  posite  the  Golden  Gate  Park  Mi 
Museum.     For  the  present,  the    Wi 
wing,    With     rear    wings,     will     he    built. 
Later    the    central     building 
easterly    wing   will    be   added, 
ture    of    classic    design    and     one     story 
high,    its    white    limestone   exterioi     will 
L.vi     a     monument  i  and    a 

dignity    fitting    its    environment       W     i  n 
both    wings   are   built,   with    thi 
structure,    its    entire    frontage    will    be 
about    400    feet    long.   The    first    building 

will    i )' late    the    various 

ments  of  the   ai   idem  v  ant! 
exhibition   :iall    16*  fe>  ]   sixty 

feet   wide  and  a  smaller  exhibit  li 
both    i  .-Us   will    i  e   usi  d    foi    ■ 

-.■urn  of  natut  al   hi 
of  thi     i  eai    «  ings    will   be    the 
ments  of   tl  •    ai  ad<  ■>,.    01 
and   offices   and    llbrai 
floor      The   structure    will    bi 

With    tiled     lloo.s.    and    il     will     be 
through      skylights      in      the     ex 
halls.     As   the   plan 
one    dei  igm  &    foi     futun     ei 
until    the    whole    structure 
it    p...'.  ed    courts 

,      .,,  k   wings,   which   m 

dominated  by  a  gra 

Si '    ■      ' 

i/enty-flve  fei  I 

i  ne    DU   ■..,    ■  out   congestion.      Con- 

struction   is    to  begin    as   soon    a 
ble. 
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BUGALOWS   —    1     I -story     and      base, 

3  ".      Ar- 

Edward  E     fount  I 

S.   F 

i  '        i     i    ■ 

near  Cabrlllo 

i  j    : 

v.     ...  .i      in     pin-     and 

with    ■ Is.      Oak 

lloors    i  i  ... 

ins.     There  will 

and  brick    mai 
:..,,.    v        i"    used     : 
.i    kiti     ens      Exteriors   will    be 
i     ...  ,         cement 

Plat 
er  tuple  ti  e  hands  of  the  i 

rk  Di 

m  .  ised 

RESIDENCE  —    2  6      l.ase. 

$2,750.      San    Frani        o        \'~ 

vnei      \     R     l.apliam.   1 853 

-     i  '       i'        dwelling 
M    erected  on  1    i    ea    I 

south  of  Anssa  and  has  been  de- 
ad bath 
0]       will      be      finished      in      pine 

Oak  fi will   be  used  In 

i  in rooms,      Th  ere    will    be   a 

or  brick 

! i  thi    living   room.     Tile  wains- 

...  .     iath  room    ind 

e    will    he 

etl    'vith    ce 

PI  ■       ... 

a   fftrt    will   be  done  bj    i  >aj    Laboi 
Contracts  Awarded. 

VPARTMENT     in  lUSE        3    1  tory    and 

a  n.     $1 3  s.ui   i'i  ancisco.  Ar- 

n,    Phelan    1 1 

F.    Owni         ran  Ward 

Coburn,    general     construction. 
Contract  price,  $ll,-500.     Not. — Thi 

earn   heat,   fin- 
irdware,   wall    beds      wall      paper. 
de      gas  rangi  e  i       ipes. 


City  Bids  Opened. 

\™- Wold  .V.  Kalin  l.o«  fur  Engine 

Home  No.  Is.     Bids  Also  Opened  for 
i  leaning  Brick. 


Sixteen  sets  of  figures  were  opened  bj 

e     B 1     of     Public     Works    at     their 

!6th,    for    the 
i  .use  N'o. 
18.       Plans    for    the    buildil 

ni     of     Ar- 
il e.      The   lowest    figure    ■■•■ 

Wold   8.    Kahn   at 
i.d    that    tl  fin    will 
work. 

Genera]  Construction  Fire  House  No.  1* 

i     i   i    $1 

'.1.S50 

Com y-P 

il.-.  kenroth   &   Schell 

Nil  

■ 

Grah 

.'.     i  

,i      w      Cat  : 

R     R  ng &    Son    . . 

T.    W.    McClenahan 

New  si. in.      \\  Old      S       I.    i 

O.    C      Holt 

M.S..  i  ■ 

i  leaning   Brick   t"r  <  ">    """■ 
Flgun 
follows:      Proposition  A  cleaning    brick 
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taken  from  old  site.  Proposition  B 
brick    from    outside    sou: 

R.  C.  Storrie  &  Co,  Prop.  A.  $1.45  per 
M;  Prop.   B,  (2.50  per  M. 

W.  Heafy,  Prop.  A,  $1.14  per  M; 
Prop.    B.    $3.14    per    M. 

Enrico   Viggio,   Pi  I    per   M: 

Prop.   B,   $l.i:5   per   M. 

Fiinn  &  Treaey,  Prop.  A.  $1.90  per 
M;   Prop.   B.   $4. 00  per  M. 

Edward  Malley,  Prop.  A,  $1.50  per  M: 
Prop.  B,  $2.00  per  M. 

No  contracts  were  awarded. 


George  Browne  Post  Dead. 

World    Famous    Architect    Pnsses    Away 

Suddenly  at  His  Home  in  New  Jersey. 

Designer  of  Many   Structures. 


George  Browne  Post,  regarded  as  one 
of  the  world's  most  famous  architects, 
died  suddenly  last  Friday  at  his  home  in 
Bernarsville.  New  Jersey,  after  an  ill- 
ness lasting  less  than  twenty-four 
hours. 

Among  the  buildings  of  which  he 
c  architect  are  the  New  York 
Stock,  Cotton  and  Produce  exchanges, 
the  College  of  the  City  of  New  York, 
the  Pultizer  building,  the  equitable 
building  (which  was  burned  two  years 
ago),  the  residences  of  Cornelius  Van- 
derbilt  and  Collis  P.  Huntington  in  New 
York,  and  the  Manufactures  and  Liberal 
Arts  building  at  the  Chicago  world's 
fair. 


Building  Contracts  Awarded 


4298 
4299 
4300 

4303 

430  1 

4308 

4310 
4311 

4313 
4314 

4.",ir, 

4318 
4319 

4321 

1:::.' 

4324 
4325 


4 ::  1 :, 
4:147 


San  Francisco. 

Owner  Contractor 

Cerf     Clinton 

San    Christina    . .  .Meyberg 

McTaggert      Moonev 

Pollard     Pollard 

Gunst     Federal 

Ponomon      Healing 

Aufort     Aufort 

Schkade     Schkade 

Schoenfeld     .  .  .  .Schoenfeld 

Gee    Howe 

White   House    Moise 

Armstrong    Klvce 

Scott     Bovvers 

Same    Same 

Phillips     Phillips 

Pedone     Martini 

Wn   States    Ads  .  .  .  .Owner 

I  tne     Mi  - 

McGuigan 

New    Bra 

I'taf.      

Carlson     Hop  wood 

Leahy      Min 

Off     Kvanikoff 

Ploeger 

1'skoin 

Pient      Ilainill 

:,'      Li! 



Burr     

P-.ic     Ml- 

! 
Knickerbocker    ...  .  Lowery 

Ai 

Spence 

l-'i 1 

Itudgear 

I>uK<iri     Ni 

■  1-     I  l-i  iris 

Zillmer     Z 

Jon     \  1 

Wilier      Wilier 



Smith 

1  r     Low 











Bi 

L. 

Carruthers    .  .  .  .Carruthers 


Amt. 

235IIH 
1115 
3000 
1500 
450 
1000 
1000 

1' 

400 
850 
400 
400 
700 
600 

1000 
450 
400 
450 
400 

1000 

'.MOI 

500 

1000 

400 

500 

.-dm 

1000 

1950 

2500 

8400 

,  750 

7(50 

1860 

6470 

4481 

2250 

■ 

500 

HON, 
600 
1.50 





2000 

650 


BUILDING   AND   INDUSTRIAL  NEWS. 

1349  Marshall    Collin        1327 

1350  Same     Wallen 

(4292)      N    POST    137-6    W    Jones.       All 
work    for   two-story    gar-age    building. 

Owner Matilda    Cerf. 

Architect ...  Milton        Lichtenstein,      111 
Ellis,  San  Francisco. 

Contractor.  .The     Clinton     Fireproofing 
Cm.,    Mutual   Bk    Bldg.,   S.    F. 

)  ,1  Nov.  25,  '13.  Dated  Nov.  20,  '13. 
Foundaton  finished  and  all  founda- 
tions poured   $20110 

2nd  and  mezzanine  floors  poured  4000 
Entire    concrete    frame    poured..    7000 

Completed   and   accepted 6125 

Usual    35    days 6375 

TOTAL  COST,    $ 

Bond,  $12,750.     Surety,  Globe  Indemnity 

Co.     Limit,  Feb.   14.  1914.     Forfeit,  none. 

Plans  and  specifications  filed. 


(4293)  SW  GOLDEN  GATE  AVE  AND 
Taylor  W  152-6  S  :il-l>L.  m  or  1  SE 
46-5%  m  or  1  NE  154-5  hi  N  1-6%  m 
or  1.  Electric  and  gas  fixtures  (not 
including  lamps)  for  store  and  office 
building. 

Owner San    Christina      Invst.      Co., 

1st   National  Bk  Bldg.,  S.   F 
Architect  . .  .Miller     &     Colmesnil,     Lick 

iBldg.,   San   Francisco. 
Contractor.  .Leo    J.    Meyberg,     Bankers' 

In'vestmen  Bldg.,  S.  F. 
Filed  Nov.  25,  '13.     Dated  Nov.   21,  '13. 

Fixtures    installed    complete 

Usual   35   days -'"', 

TOTAL  COST,  $1115 
Bond,  $700.  Surety.  Southwestern  Surety 
Ins.  Co.  Limit.  4  2  days.  Forfeit,  none. 
Plans    and    specifications    filed. 

(4294)  E  TWENTY-FIRST  AYE  100  S 
California  S  25xE  120.  All  work  for 
two-story  and  basement  frame  resi- 
dence. 

1  iwner John  and  Annie  McTaggert. 

.Architect  ...Edw  F.  Helms,  1334  Church 

San  Francisco. 
Contractor.  .Ed    Mooney,    29    Coso    Ave., 

San  Francisco. 
Filed  Nov.   25,   '13.      Dated  Nov.    25,  '13. 

Frame    up     $750 

Brown    coated 750 

Completed   and   accepted 750 

Usual     35     days 750 

TOTAL  COST,   $3000 
Bond,    $1500.      Surely,    Fidelitj     &     De- 
posit Co.    of  Maryland.      Limit,    65    0 
Forfeit,   $10.        Plans  and     speculations 
filed. 

(4295)  E  EUREKA  30  S  21st.  Two- 
story   and  basement    frame   dwelling. 

Amelia      E.      Pollard,       231 

Eureka,    San    Francisco. 

.  Nolo- 

.L.    N.    Pollard,    231    Eureka. 
San    Francisco. 

COST.    $i: 


a  1  ,-ii  ii  eel 
Contractor. 


(4296)      N".      100      MARKET.        Electric 

1 

M.    A.   Gunst  &  Co.,  Prom. 

\'one. 
Con 01      1  •  d.i  ni     Elei        Sign      Co., 

.'.",7    Mli,   San    Fran 

T.    $' 


(4297)      NO.    3107    SACRAMENTi  '.       R<  - 

.  1  ml     erect 

lath  and   pla    artll  ion. 

1  iwner v  Ponomon,  P e 

Hone. 

i  lea  I'"".      ;  1       '■ 

s.i  a    Fra  10 

COST,    I 


\\  edm  sdaj  .    I  lecember   :'..    1913, 

(429!>)      NE     KIRKWOOD  275   N     Lane. 

One-story   and  basement   frame  dwlg. 

Owner M.    y.    Aufort,    1650    Kirk- 

Wood    Axe      S.    F. 
Architect  .  .  .None 
Day's   work.  COST.    $1000 


(4299)  E  NINETEENTH  AVE  200  S 
Anza.  Two-story  and  basement  frame 
dwelling. 

Owner E.      A.   Schkade,     240      20th 

Ave..   San   Francisco. 

Architect  .  .  .None. 

Day's     work.  COST,    $2000 


'  (4300)  S  CLAY  197-6  W  Mason.  In- 
stall low  pressure  coal  burning  steam 
heater  plant,  erect  patent  due  and 
add   boiler   room    to   apartment   house. 

1  iwner Adolph         Schoenfeld,        912 

Steiner,  San  Francisco. 
Architect  . .  .None. 
I  'ay's    work.  COST,    $400 

il3oi)      NO.    2409    BUSH.        Repairs      in 
laundry. 

Owner Roy    Gee,    702    Grant    Ave., 

Sun    Francisco. 
Architect  .  .  .None. 

Contractor.  .C.    Howe,    702    Grant    Ave., 
San   Francisco. 

COST,    $S50 


14302)      NOS.     14S-152     POST.        Electric 
sign. 

Owner The    White    House,    Prem. 

A ich itect  . .  .None. 

Contractor.  .Moise-Klinkner.    1212    Mar- 
ket,   San    Francisco. 

Cost,    $1011 


(4303)      NO.    77      ELLIS.         Install      and 
move    fixtures. 

Owner R.    F.      Armstrong,      Flood 

Bldg.,   San  Francisco. 
Architect  .  .  .None. 

Contractor.  .H.     A.     Klyce.       Monadnock 
Bldg.,   San   Francisco. 

COST,    $400 


(4304)      NO.    2364    PACIFIC.      One-story 
concrete   garage. 

Owner Mrs.   I.   W.   Scott.   Premises. 

Architect  . .  .None. 

Contractor.  .Bovyers  &   Sons,   2407  Cali- 
fornia,   San    Francisco. 

COST,    $700 


"ii      NO.    2364    PACIFIC    AVE,      Add 

one    room      and    bath    and      tar    and 
gravel  roof. 

Owner Mrs.   I.    W.   Scott,   Premises. 

Architect  .  .  .None. 

Contractor.  .Bovyer    &    Sons,    2407    Cali- 
fornia,  San   Francisco. 

COST,   $600 


1  I  3111;  I      l;  MOULTRIE  150  N  Tompkins. 
One-story    and  basement    frame   dwlg. 

Owner Thos.     Phillips.     193     Elsie. 

San    Francisco. 
Architect  .  .  .  None. 

work.  COST.    $1 


(131,71      SE      FRANCISCO      &      MASON. 
Rai   e    and    repair    store. 

B     Pedone,    Pi  emises, 
1        None. 

tor.    L.   Martini,   407  Green,  s    F 
COST,    $450 


[ M  M'.KKT.  Erei  1     id 

vertising  sign. 

1  iwner Western     Stati  >o 

ilencia,   s  K. 
eel  .    .  None. 

Day's   work.  COST,   $400 


Weill 


.i.i 


3,   [91a 


(  1809)      GEARY     A  X  I )      GK  \\  T        \\  E 
[nstall    side    walk    lights. 

I 1»  in  i \.    Mj  erstine. 

Architect  .  .  .None. 

Contractor.  .John    McGuigan,    ill    Still- 
man,   San    Fram 

COST,    $450 


(4310)      SW    MARKET   AND    ROSE    AVE 
Erei  t    piles    ami       install    side       walk 
lights. 
Owner Forbes     Estate,     303     Cali- 
fornia,   Sa  a    Fra 
Architect .  .  .T.    P     Ross,    303    Cal  Coi  m  '. 

San    Francisco. 
i  ,,,,; :  ictor.  .John    Mci  iuigan,    i  i  i    still- 
man.    San    Francisco. 

OST,    $l»a 

(4311  i      BUSH   AX!  >  1  ■  iLK.     Bi  ick  bake 
oven. 

Owner R   "■   Fry  Jr.,   Fulton  near 

3rd    Ave..    S.    F. 
Architect  . .  .None. 

Contractor..  New     Era     Oven    Co.,     256{i 
Sni  ter,   Sa  m    I'ra  m  Isco. 

r,   jiiiiio 

(4312)      E   VIENNA    125    X   Geneva    One 
story    and    basement    frame   dwlg. 

Owner Niels  Utaft,  27  Berlin,  s.  F. 

Architect  .  .  .  None 

Day's  work.  COST,  $1500 


■  4313)      NO.    4210    FOLSOM.      Ra     i      tnd 
general    repairs    to    dwelling. 

-    n  in t C.   A.   Carls. in,    l:'-1"    Fo  ■ 

San   Francisco. 
A  r.   i  itect  .  .  .None. 
Contractor.. J.    E.    Hopwood,    324    Pork, 

S.    F.  COST,    $500 


(4314)  NO.  70  EDDT.  Lower  stage 
floor  and  construct  moving  picture 
operating  booth. 

Owner Doc    Leahy,    Premisi 

Architect  .  .  .A.    \V.    Con  Mar- 

ket, San   Francisco. 
Contractor.  .J.   R   Mltrovitch. 

.a  iST.    $1000 


(4315)      NO.        1949       TWENTY-THIRD. 

Add   two   rooms,    concrete    foundation 

and  repairs  to  dwelling. 

Owner E.    Evanikoff,    Preml 

Architect  .  .  .  None. 

1  lay's    work.  COST     $400 


.1:11,1      NO.    320    WALNUT.      Alter   front 
and   terrazzn 

Owner L.  Moise,   Premises. 

Architect  .  .  .None. 

Contractor.  .J.    M.    Ploeger,     3265        Sth, 
San    Francis,... 

COST.   $500 


(4317)      s    PRIM     350     W     Rhine.      One- 
story    and    basement    fi 

owner John     Vskoln,     11;  '■■"- 

peare,     3    1      '       nclsco. 
Architect  .  .  .  None. 
Da  work.  COST.    $.-.on 


,  1318)    NW    CALIFORNIA    &     PF 

Ave.      Brick    found  oncrete 

11 

Owner Mrs.    Pient. 

Architect  .  .  .None. 

1     ,.      i  1  5th  Ave. 

San    Francisco. 

COST.  $1000 

<  in:.  1      X   DUNOAN   107   F.  Noe.  - 

ement     frame 
dwelling. 


BUILDING    AND    INDUSTRIAL  NEWS 
Owner Lindberg   Bros.,  254   Surrey, 

San     Fl  ai 

Architect  . .  .None. 

Day's    work.  COST,    $1950 

i  1320)      S    MORSE    95    E    Curl        I 
100.      All    work    i'.ii     ..I;.'   stoi       frame 
bungalow. 

Owner Wm.    C.   and    Jennli 

,   Brunswick,  S.  F. 
ect  . .  .O.    E.    Evans,    236  i     M 
San    Francisco. 

Contractor.  .O.    E.    Evans,    2 :'. fi 7    Mission. 
San  Francisco. 

Filed   Nov.   211.  '13.     Dated  Nov, 

Party  of  the  1st  part  t..  deed  to 
contractor       property       at 

Brunswick,    the    equity    being. ..$1 

owner  is  to  mtge.  property  in 
contract  and  pay  amount  raised 
in    4   equal  amounts  as    follows: 

Frame    up    

Brown    coated    

Completed    and    accepted 

Usual    35    days 

Balance  due  in  installments  of 
not  less  than  $-.".  per  month,  in- 
terest    at     7% 

TOTAL  COST,    $3800 

Hon. I.    none.      Limit.    90    days.       1 

none.      Plans   and    specifications    Bled. 

(4321)      S    EUCLID    AVE    9  7.    YV     I 

Ave   W   50xS  100  Ptn  Jordan  Park  Tct. 
Excavation,         concrete, 
plumbing,    electrical    work,    painting, 
lulling    for    two-story    and    ba 
frame    residence. 

Owner Chancey  Burr. 

Architect  ..  .David     C.     Coleman,      >i 

chants'  Nationa',  Bank  BldLr 
San  Francisco. 
Contractor.  .M.  Fisher.   105  Montgomery- 
San  Francisco. 
Filed  Nov.    26,   '13.      Dated    Nov     6 

Frame    up     $2100 

White   coated    2100 

Completed      2100 

:i(!  days   nfler 2100 

TOTAL    COST,    $8400 
Bond,    none.       Limit.    70    daj  s.       1 
nunc.     Plans  and  specifications  filed. 

(4322)      W    FOURTH    AND    JESSIE    NV\ 

7.".\SW    7.'..       Pine    and      1 

work   and    inside   finish,  etc.,   hotel   of- 

. Him. ir    and    partition    work    at 

,11  ivate    office,    etc.,    for      eigl 

and    has.  111. -in    stei  iss   "1 

huilcMng. 

Owner Mil  y    L.    Phelan. 

Architect  ...Wm.  Curlett  &  Son,  Phelan 
Bldg..   San    Francisco. 

1',,,  tractor.  .  Bai  Ific    Manu 

177    Stevenson,   S.    F. 

Filed  Nov.   26,  '13       Dated   Nov     12,  '13. 
on    isi    and    loth   ol    eai 
Usual    35    das  -  ■■•••  ■      -'""' 

Tl  ITAL   Ci  'ST,   $7750 

Bond,    $3875.     Surel 

aelltj    8   Gu  irantj    Co      I  lm 

E  01  felt,   none.     Plan-   and   spi  cifications 

ni... 1 

1  1323)      NE    STOCKTON       AND      CAL1 

under   footing    for   building. 

,  ,„  nei  .  .Lei  smonl      Apartments     by 

:  Llettl,     400 

1  1      San    Fi  and   CO 
\r,  hit.  .  1 

Contractoi      G      GIo 
1  - ,  1 .  d    ■  o\      16        i      Dated   v,, 

Wi  en   2  piei  3  are  mad.  ■  •  •  ■*-" 

Plci       ill  1  .......  .      . 

1   u  .  J:'" 

TOTAL  COST.   $ia0 
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lone  1.    $375.      Sureties,    Jos.    Cuneo    and 
G.   ['..  V:  lente.     Limit,  forfeit,  plans  ani 
i  ions,  none. 
NOTE— Owner  is   Margaret  Lees. 


LEAVENWORTH,    bet.    101  lis   & 
O'Fari  e  Certain     tiling    work    for 

...    III      : 

Owner C.     A.     Knlcl  and 

H.  R.  Bostwlck. 
1   .  .  .  None. 

.' raetor.  .Lowry   &    Daly,    1553    Pagi 

San    Francisco. 

Filed    Nov.    26,   '18.      Dated   Oct.   2.  '13. 

On     1st    of    month    neM    succeed- 

.11  •  after     • 

1      ial   35  daj  s   

TOTAL  COST,  $1S60 
Bond,  limit,  forfeit,  plans  and  speci- 
fications, none. 

S    MCALLISTER      192-6    E      Bu- 
ll   in  E  27-6xS  120.     Alterations  and 
additions   to   th.-ee-story    frame    build- 
ing into  apartments, 
Ownei     Emil    J.    Lubbe,     1436    Fill- 
more,   San    Francisco. 
Architect  .  ..Rousseau  &   Rousseau,  Mo- 
nadnock    Bldg.,   S.    F. 
i.ir..Finn    Anderson.       22]       Do- 
lores, San  Francisco. 
Filed  Nov.  26.  '13.     Dated  Nov.    is,  '13. 

for   lathing $1017  ".' 

Standing    trim    on 1617.50 

Completed  and  accepted 1017. ..0 

Usual  35  days 1017. :.o 

TOTAL  COST.  $6470.00 
Bund.    $3635.      Surety,   Chicago   B01 

tj    Co.      Limit,    so   days.      Forfeit, 
none.     Plans  and  specifications   tiled. 

.1  1:  EIGHTEENTH  AVE  175  N 
Lake  E  120  N  50-9':,  SW  92-4  W  28-6 
S     11-8.      All    work    for    twostm 

nent    frame    residence    and    one- 
5tory   garage. 

owner Jacob    Brack,    2405    Larkin, 

San  Francisco. 
Architect  .  ..EdW.    T.    Foulkes.    Crocker 
Bldg..   S.    F 
lor.  .A.    T.    Si.,  ii.  . 
Filed  Nov.  26,  '13.     Dated  Nov.  22.  '13. 

Frame  up   '1 

1    coated  L 

lompleted   and   aci  epted ' . 

Usual    ::.".    days ' 

TOTAL   1 'OST.    $1 

I  $7678.     Sureties,    Wallace   Morrl- 

. :    T    Bei  nard.     Limit,  1 1  13  - 

none      Plan     and     pei  ideations 

X    BROADWAY    68-9    W    Web- 
W    1  18-9xN    275.        Iron 
m  bah  onles    pipe  1  ailings,  gi 

window    grilles,    hron/.e    sills,    bronze 

II  u    lm    25    v,  Indov.      for    two-story 

\  eel    and    brick 

i.lence. 

...  1  1  ni.-s   L.   Flood. 

net  ...  Bliss      .'.       Fa  1    Hi 
B1.1l: 

.1      vrtistli 

Wire  C  s    F. 

Nov.   28,  '13.      D 
On  1st  of  < 

il   35   days 

TOTAL    COST,    $4481 

$2250.      Surety,    x n  1 

Limit,  60  daj  •       1 
filed. 


•  i\l.        BRONZE 

.  ,1    frame.    1    in 
,      door    and     1 
entrance  doors  and   frames  on  above. 


Contractor.. Rudgear-Merle  Co.,   Bay  & 

Stockton.  San  Francisco. 
Filed  Nov.  28,  '13.     Dated  Nov.  25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $13,000 
Bond.  Guarantee  bond  In  favor  of  own- 
er Sureties,  A.  E.  and  A.  Sbarboro. 
Limit.  90  days.  Forfeit,  $25.  Plans 
and    specifications    filed. 


(4329)      SE  POST  AND  MASON  E   HOxS 
137-6.      Concrete   work    for   church. 

Owner 1st   Congregational   Church 

by   Stockholm  &  AUyn,  Mo- 
nadnock   Bldg.,  S.  F. 
Architect  . .  .Reid  Bros.,  Cal-Pacific  Bldg 

San  Francisco. 
Contractor. .  H.  L.  Peterson  (as  The  San 
Francisco     Artificial     Stone 
Paving  Co.).  62  Post,  S.  F. 
Filed  Nov.  2S,  '13.     Dated  Nov.  26,  '13. 

On    12th    of    eacli    month 75% 

Usual    35    days 25% 

TOTAL  COST,  $31,000 
Bond,  none.  Limit,  as  required.  For- 
feit,  $25.      Plans  and   specifications   filed 


(■1330)  N\V  ELLIS  AND  MASON  W  97-6 
xN  60.  Painting  and  tinting  for  al- 
terations and  additions  to  four-story 
Class  "C"   building. 

Owner Jennie   M.    Blair. 

Architect  .  .    Win.   Mooser,   Nevada   Bank 

Bldg.,   San   Francisco. 
Contract)-   .Mayer    Welk,    567      Fulton, 

Berkeley. 
Filed  Nov.   2S,  '13.     Dated  Nov.  22,  '13. 
On  1st  and  15th  of  each  month.  .      75% 

Usual    35    days 2a% 

TOTAL  COST,  $2250 
Bond,  $1125.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  Jan.  1, 
1914  Forfeit,  $50.  Plans  and  speci- 
fications filed. 

(4331)  N  WILDE  AND  GOETTINGEN 
NE  Zi>  NW  1""  Ptn  Lots  13  and  14 
Paul  Tract  Hd  Ass'n.  All  work  for 
one-story    frame    residence. 

Pwnei Chas.   &   Margt.    Dugan. 

Arca.lect  . .  .None. 

Contractor.  .New     Era   Bldg.   Co.,      Inc.. 
Mission,  S.  F. 

Filed  Nov.   2S,  '1J,     Dated  Nov.   22,  '13. 
Rough  frame  up  and  roof  sheath- 
ing en   $500 

Entlosp.d  and  brown  coated 500 

Completed   and   accepted 500 

TOTAL  COST,    $2000 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications  filed. 

BDED    uN    N    BY    POST,    E    bi 
i  1]   and  S   by   Geary.     Boring  and 
of  a  well    1000   feet  deep 
tor   -  Hotel. 

Owner Crocker    Hotel    Company. 

Architect  .  .  .  None. 

Contractor.  .Fred   F.   Harris. 

Filed   Nov.   28,   '13.      Dated  Nov.   2.",,  '13. 

1st  2"  ileted $lon 

2nd   200   feel    completed 504 

3rd    2 eel       mpleted 600 

4th    200    feet    completed 700 

■  s 800 

TOTAL  COST,  $3000 
Bond,  $1500.  Sureties,  R.  W.  Laney  and 
T.  K.  Chapman.  Limit.  60  days.  For- 
feit,    nOl  I 


!      One-story 
•  1  ling. 

Owner A.   L.    W.   /ill,,,,,.  3805   23rd, 

San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $1800 
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(4334)  E  SANCHEZ  425  S  30th.  One 
and  one-half-story  and  basement 
frame  dwelling. 

Owner Chas.    Anderson,    3942    24th, 

San    Francisco. 

Architect  . .  .None. 

Day's    work.  COST,    $1SOO 


(4335)      NO.    680   ELLIS.      Add    6    closets 
and    wall   beds. 

Owner L.    E.    Weller    (Lessee),   680 

Ellis,   San   Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $500 


(4336)      NO.     472    CASTRO.       Rat    proof 
floor  and  alter  window. 

Owner George    Vearpoulos,     Prem. 

Architect  . .  .None. 

Contractor.  .D.    Chlentze,    686    Harrison, 
San  Francisco. 

COST.    $1011 


(4337)      NO.    936   MARKET.      Repairs    in 
store. 

Owner Thomas  Davis  &  Co.,  Prem. 

Architect  .  .  .None. 

Day's  work.  COST,  $1000 


(4338)      NO.    2449    MISSION.      Rat   proof, 
plaster   and   repair   residence. 

Owner Chas.    Buttman,    Premises. 

Arcihtect  .  .  .None. 
Contractor.  .  H.    W.    Smith. 

COST,    $6(i(i 


(4338)      NO.    900      BRANNAN.         Repair 

fire   damage. 
Owner G.     H.     Umbsen,     20    Mont- 
gomery,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .Peter    Swenson,       230       Te- 
hama,  San   Francisco. 

COST,    $45n 


(4340)      NO.    725      GRANT  AVE.        Alter 
front. 

Owner Hang  Far  Low,  Premises. 

Architect  . .  .None. 

Day's   work.  COST,   $400 


(4341)      E  POLK  18  S  Austin  Ave.     Re- 
pair and  alter  nickelodeon. 
Owner Mrs.   L.   L.   Morse,   48  Jack- 
son.   San    Francisco. 
Architect  ..  .Albert     Pissis,     1281     Flpod 

Bldg.,   San  Francisco. 
Contractor.  .M.     V.     Brady,    Monadnock 
Bldg.,   San  Francisco. 

COST,    $1000 


(4342)  W  FORTY-FOURTH  AVE  130 
N  Cabrillo.  Two-story  and  base- 
ment  frame   residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's    work.  COST,    $2000 


(4343)  W  FORTY-FOURTH  AVE  198 
N  Cabrillo.  Twe-story  and  basement 
frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San   Francisco. 
Day's    work.  COST,    $2000 


(4344)  W  FORTY-FOURTH  AVE  164 
N  Cabrillo.  Two-story  and  basement 
frame    residence. 

Owner Thos.  Scoble,  363  14th   Ave., 

San  Francisco. 
Architect  ...E.    E.    Young,    251    Kearny, 

San    Francisco. 
Day's    work.  COST,    $2000 


Wednesday,   December  3,   1913. 

(4345)  W  FORTY-FOURTH  AVE  232 
N  Cabrillo.  Two-story  and  basement 
frame  residence. 

Owner Thos.  Scoble,  363  14th  Ave., 

San    Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San    Francisco. 
Day's  work.  COST,   $2000 


(4346)     S  LOMBARD  27  E  Scott.     One- 
story  frame  store. 

Owner B.      Guippo,    3312      Steiner. 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .J.    Barncom,    3354      Steiner, 
San   Francisco. 

COST,    $650 


(4347)  E  TWELFTH  AVE  200  S  Anza. 
Two-story  and  basement  frame  resi- 
dence. 

Owner A.  R.  Lapham,  1853  Mc- 
Allister,   San    Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2750 


(4348)  N  CLIFF  AVE  E  of  Cliff  House 
(known  as  Cliff  House  Stable).  One- 
story  and  basement  frame  amusement 
park. 

Owner Roy  Carruthers,  Cliff  House 

Architect  . .  .None 

Day's   work.  COST,    $S0OO 


(4349)  S  PACIFIC  75  W  Hyde  S  137-6 
xW  62-6.  Excavation,  concrete,  ce- 
ment, brick,  etc.,  for  one-story  Class 
"A"    garage    building. 

Owner G.   E.   Marshall. 

Architect  ..  .O'Brien    Bros.,    Inc.,    Clunie 
Bldg.,   San   Francisco. 

Contractor. . J.  Collin,  1535  Hyde,  S.  F. 

Filed  Nov.  29,  '13.     Dated  Nov.  21,  '13. 

Walls   scaffold   high $811.25 

Walls  to  truss  level 811.25 

Brick    work    completed 811.25 

Completed  and  accepted 811.25 

Usual  35   days 1082.00 

TOT.AL  COST,   $4327.00 

Bond,    none.      Limit,    50    days.      Forfeit, 

$10.     Plans  and  specifications  filed. 


(4350)  STRUCTURAL  IRON,  STEEL, 
tinning,  galvanized  iron,  carpentry, 
joinery,  hardware,  electric  wiring, 
glazing,  plumbing,  sewering,  air  tank 
painting,  graining,  varnishing  and 
white  washing  on  above. 
Contractor.  .A.  M.     Wallen,     110  Jessie, 

San   Francisco. 
Filed  Nov,  29,  '13.     Dated  Nov.  21,  '13. 
Window    frames    set    and    steel 

trusses  delivered    $1147.50 

Roofed   &   plumbing  roughed.    1147.50 
Electric   wiring,    rough    carpentry 

finished     1147.50 

Completed  and  accepted 1147.50 

Usual    35    days 1530.00 

TOTAL  COST,  $6120.00 
Bond,  none.  Limit,  50  days  after  noti- 
fication. Forfeit,  none.  Plans  and  speci- 
fications filed. 

♦ 

COMPLETION  NOTICES. 


San   Francisco. 


Nov.  1,  1913— LOT  10  BI.K  4  Crocker 
Amazon  Tot.  James  and  Catherine 
Flynn  to  O  E  Evans Oct.  29,  1913 

Nov.  1,  1913—55  FEET  11  INCHES 
from  Market,  bet  Drumm  and  Em- 
barcadero.  Albert  Pissis  to  M  V 
Brady Oct.  31,   1913 

Nov,  1,  1913 — SW  BRODERICK  & 
Hayes    W    96-10 '/ixS   25.     Frederick 
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Wednesday,    December   3,    1013. 

Kioptler   to  Mager  Bros..Oi  i     22  ,1913 

Nov.  1,  1913 — N  HAIGHT  159-6  W 
Octavia  W  40xN  120.     G  G  Burnett 

Co    to    Harry    C    Warwick 

Completed    

Nov.  1.  1913— E  NINETEENTH  AVE 
125  N  Anza  N  25xE  120.  Joseph  C 
Kirby  to  whom  it  may  concern.. 
Nov.    1,    1913 

Nov.  1,  1913 — SE  PINE  &  LEAVEN- 
worth  E  37-6.\S  S7-6.  Tlieo  E  Rulfs 
to  De  Croupet  &  Hymp.  .  Nov.    1.    1913 

Nov.    3.    1913— E    HOLLIS,     bet 

and  O'Farrell;  Nos.  46.  4S.  50  Hollis 
J  A  Bergerot  to  Peter  Hansen... 
Oct.    30.    1913 

Nov.  3.  1913— N  BROADWAY  114-1% 
E  Lyon  E  45xN  137-6.  S  L  Napthaly 
to  Cavanagn  &  Vezlna.  .  .Oct.  31,  1913 

Nov.  3.  1913— S  NINETEENTH  37-2  E 
Eureka  25  on  19th  x  85.  Algot 
Nelson  to  whom  it  may  concern.. 
Oct.    29     ,1918 

Nov.  3,  1913— E  ROTTECK  dist  N  27 
deg  45  min  W  50  fm  N  bdry  line  of 
Spring  Valley  Hd  Tot  N  27  deg  45 
min  W  25  N  54  deg  30  min  E  59-5  S 
62  deg  E  27-7  S  54  deg  30  min  W 
75-4  Lot  41  Saloman's  -Map  Rock 
Ranch  August  Hormay  to  whom 
it    may    concern Oct.    9.    1913 

Nov.  3,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-S  E  40  S  26-10 
W  97-6  N  137-6.  Winslow  Ander- 
son to  The  California  Klec  Con  Co 
and  M  C  Martinle,  Oct  15;  John  G 
Sutton    &   Co Oct.    15,    1913 

Nov.  3,  1913 — E  STOCKTON  50  S 
Sutter  E  80xS  40-S%.  Sierra  Inv 
Co  to  Joost  Bros... Oct.   31,   1913 

Nov.  3,  1913— E  RICH  100  S  Folsom 
25xS0.  Peter  J  Smith  to  Segurson 
Bros Nov.    3,    1913 

Nov.  4,  1913 — S  CASSELY  AVE  29-2 
E  Clover  Lane  125x100;  Lots  6  to  10 
Clover  Heights.  The  Anglo  Ameri- 
can  Land  Co   to  Taylor  &  Co 

Oct.    30,     1913 

Nov.  4.  1913  —  SW  TWENTY-FIRST 
and  Harrison.  Ford  Motor  Co  to 
American  Elec  Eng  Co.. Oct.    14.   1913 

Nov.  4,  1913 — SE  HARRISON  1?.".  SW 
Third  SE  SO  SW  5  SE  SO  N\V  50  NW 
SO  SW  25  NW  SO  NE  SO.  B  Jose- 
phine O'Neil  to  Sjogren  Bros  and 
R    Zelinsky Oct.    29,    1913 

Nov.  4.  1913— SW  TWENTY-FIRST  & 
Harrison.  Ford  Motor  Co  to  Con- 
don <s  Rand Oct.   24.   1913 

Nov.  5,  1913 — S  CLEMKNT  50  W  20th 
Ave  W  25xS  100.  Clias  F  Johnson 
to  George  F  Cleese Oct.  31,   1913 

Nov.  5,  1913— SE  SUTTER  ,*i  Jt'N'KS 
S  lOOxE  72.  Starr  &  Larsen  to 
Central    Iron    Works Oct.   30.    1913 

Nov.    5,    1913 — E    SEVENTH    AVE    200 
S   Judah    S    25xE    120.      W    D   I 
herlin   to   M  C  Rench Nov.   1,   1913 

Nov.  5.  1913— NE  WASHINGTON  & 
Octavia    E     137-6xN     127-8%.       A    B 

Spreckels    to    Pacific     Mfg    Co 

Nov.    1,    1913 

Nov.  5.  1913— N  PACIFIC  17,  W  Hyde. 
Silvio  Perasso  to  L  Cereghino  & 
Son    Nov    5,   1913 

Nov.  5,   1913— E   FIFTKKNTH  AVE  30 
S  Anza  S  30xE  77.     Leigh  &  Schultz 
1,,   whom  it  may  concern.  .  No-. 
\  :..     1913— E     FIFTEENTH     AVE 

150    N  E     I27-6xN    50. 

Marietta   Dyar   to    Percy   D   Tyler.. 

Nov.    5,    1913 

Nov.  5,  1913— LOT  2.",  Sub  W  %  O  L 
HIk  295.  Leonard  T  Pockman  and 
Adolph  Rosenshine  to  whom  It  may 

concern Nov.     3,     1913 

Nov.  5.  1913— NE  POLK  &  AUSTIN 
Ave  N  60xE  62.     The  Wright  Invst 


'T  I. DIM-    AND   INDUSTRIAL  NEWS 

Co  to  Flehertj    &   Ogle.   Oct.   :;■,    l y l it 

Nov.  5.  1913— W  ELEVENTH  AVE 
175   N  California  N  25xW   120.   Marie 

Peyroutet    to    Arthur    Elvin     

Oct.   31,    1913 

Nov  7.  1913— S  MADISON  50  NW 
Felton  NW  25  SW  95  SE  25  to  beg 
ptn  Lot  4  Blk  146  Univ  Extn  Hd 
Ass'n.  Erick  Evers  to  whom  it 
may    concern Nov.    6,    1913 

Nov.    7.    1913— S   NINETEENTH 

Dolores      E    25xS    114.        Domenico 

Demattei    to    Norio    Cavaglia 

Nov,    1.    1913 

Nov.  7.  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  and  ex- 
tending on  E  and  W  137-6.  The 
Insurance  Exchange,  Inc.  to  The 
American  Marble  &  Mosaic  Co. 
Nov.  5;  Rudgear  Merle  Co,  Nov  5; 
J  H  Keefe  &  Co Nov.  5,  1913 

Nov.  7,  1913— NW  EAST  &  HOWARD 
W  137-6.XN  45-10.  Pope  &  Talbot 
Land  Co  to  Holm  &  Son.. Nov.  3,  1913 

Nov.  7.  1913 — SE  BATTERY  AND 
Halleek  S  34-6xE  77-6.  Isaack 
Kohn  to  Western  Iron  Works.... 
Nov.    4,    1913 

Nov.  7,  1913— NW  NAGLEE  AND 
Huron  Ave  100x225.  Cesare  Ivani 
to  De  Benedette  and  G  Cuneo.... 
Nov.    6,     1913 

Nov.  7,  1913 — S  UNION  90  E  Grant 
Ave  E  24-10  —  6S-9  W  24-10  N  68-9 
C  Arieta  to  Devencenzi  Bros  &  Co 
Nov.    7,    1913 

Nov.  7.  1913— W  LISBON  150  S  Ex- 
celsior Ave.  Ward  C  Brown  to 
whom    it   may   concern.  .  .Nov.    7,    1913 

Nov.  6,  1913— E  SAN  BRUNO  AVE  200 
N  22nd  Ave  N  25xE  100.  John 
Harang  to  W  A  Savage.. Nov.  6,   1913 

Nov  6,  1913— E  MASON  137-6  N  O'Far- 
rell N  32-6  E  137-6  S  51-4%  W  60 
—  18-1014.  Wm  F  Wilson  Estate 
to  Bradley   &  O'Reilly ..  .Oct.   29,   1913 

Nov.  6,  1913— NE  WASHINGTON  & 
Octavia    E    137-6xN    127-8%.      A    B 

Spreckels   to   W  P  Fuller  &  Co 

Oct.    29,    1913 

Nov.  6,  1913 — E  TAYLOR  114-7  N  Sut- 
ter No.  72S  Taylor.  H  D  Hogrefe 
to  whom  it  may  concern.  .Nov.  6,  1913 

Nov.  6,  1913 — LOT  12  BLK  5  Crocker 
Amazon  Tract.  Henry  Brutt  and 
George  Campbell  to  whom  it  may 
concern    Nov.    5,    1913 

Nov.  6,  1913— LOT  11  BLK  5  Crocker 
Amazon  Aract.  Henry  Brutt  and 
George  Campbell  to  whom  It  may 
concern     Nov.    5,    1913 

Nov.  6,  1913— SE  SIXTH  AND  MINNA 
E  100  S  75  W  2.",  N  50  W  77,  N  27.. 
Lange  Invst  Co  to  Amsler  Sheet 
tfeta]    Works Nov.    1,    1913 

Nov.  6,  1913— N  JACKSON  97-6  E 
Locust  N  127-8  %.\E  40.  Kate  and 
Alexander  D  Keyes  to  Brockhage. 
Foley  &  Green,  Oct.  31;  F  Kiesel . . 
Oct.    30,    1913 

Nov.  6  ,1913— W  ROUSSEAU  75  S 
Boswortb  S  25xW  100  Ptn  Blk  7, 
De  Boom  Tract.  E  D  Swift  and 
James  F  Heffernan  to  whom  it  may 
concern    Nov.   5,   '913 

Nov.  8,  1913— SW  TWENTY-FIRST 
and  Harrison.  For.l  Motor  Co  by 
Clinton  Fireproof  Co  to  B  F  Wood- 
all Oct.    29.    1913 

Nov.  8,  1913— N  CALIFORNIA  77-6 
W  Front  60-S%xN  127-6.  The  Hind 
Estate  Co  to  Butcher  &  Hadley, 
Nov.  4;   H  L  Petersen Nov.  1.  1913 

Nov.  8,  1913 — S  TWENTY-FOURTH 
30  E  Bryant  —  35  S  80  W  35  N  80. 
J  A  Rlppe  to  Thos  F  Mitchell  &  Son 
Oct.  27,   1913 


25 

■  1913— S  TWENTY-FOURTH 
65   i:   Bryant  E  35xS  80.     J  A  Rlppe 

to  Jacob  F  Nielsen Nov.  1,  1913 

1913— NE  BUSH  &  GRANT 
Ave  E  ooxN  77-6.  Louis  Friedman 
t"  Wilson  Elec  Co  and  Leopold  and 
C   Mollalh Nov.  6,  1913 

Noa  v  1913— W  JONES  43  N  O'Far- 
rell N  27-6  W  80  S  7,-6  E  5  S  22  E 
75.     s   A   Haas   to   R   Rogers,   Lacey 

Bros,  J    Ste,  r  and   W   L   Bury 

Nov.    4     1913 

Nov.     10.     1913— NW    JACKSON     AND 
Drumm  N  BOxW  SO.  Thos  W  Butcher 
>    M    and    Antone    Lettlch    (as 
Lettlch    Bros) Nov.    8.    1913 

Nov      10.     1913— E     TWENTY-THIRD 
125    N    California      N    25x120. 
net  and  George  Mountford   to 
whom  it  may  concern. ..  .Oct.  30,  1913 

0,  1913— ON  CALIFORNIA  ST. 
side  of  Blk  bounded  by  California, 
Sacramento,  Jones  and  Taylor  Sts. 
Grace  Cathedral  Cpn  to  John  G 
Sutton   Co Nov.    10,    1913 

Nov.  10,  1913— E  THIRTEENTH  AVE 
250  S  Irving  S  25xE  120.  Florence 
and  Serena  McCarthy  to  whom  It 
may   concern Nov.    10,   1913 

Nov.  10.  1913— SE  TAYLOR  AND 
Geary  E  87-6xS  137-6.  Clift  Est 
Co  by  P  J  Walker,  Agts  to  Francis 
Dykes  and  Forsyth  Wlekes,  re- 
ceivers Milliken   Bros.... Nov.   7,   1913 

Nov.  10,  1913— NW  POST  &  MONT- 
gomery.  The  First  Federal  Trust 
Co  to  Stanquist  &  Forbes.. Nov.  7,  '13 

Nov.  10,  1913— SW  SECOND  100  NW 
Townsend  NW  50xSW  160.  Moore 
Invst  Co  to  Farrell  &  Reed. Nov.  8,  '13 

Nov  10,  1913— E  TWENTY-NINTH 
Ave  200  S  Geary  S  25xE  120.  Adele 
Thias  to  James  Tarbett  and  Fred 
Knott Oct.     30,     1913 

Nov.  10,  1913— S  JACKSON  106  W 
Polk  W  35xS  127-8%.  Susan  A 
Welch  to  J  D  Bell Nov.  7,  1913 

Nov.  11,  1913— NE  MCALLISTER  AND 
Devlsadero  N  25xE  100.  Tlieodor 
Dlerks  to  M  Cohen,  Nov.  6;  Henry 
Ernst  &  Son.  Nov.  6;  W  O  Peterson 
Nov.    6,    1913 

Nov.    11.   1913— E  THIRTKKNTH  AVE 
5    N    Kirkham    N    25xE    120.      John 
Bjorkman    and    Oscar    Swanson    to 
whom   it   may   concern.  .Aug.   18,    1913 

Nov.     11,     1913— E     STOCKTON     60    S 
sutler    E    80xS    40-8%.      Sierra    In- 
dent  Co   to   Butte   Eng  &   Elec 
Co Nov.    11    ,1913 

Nov.  11,  1913— NE  MCALLISTER  AND 
Devlsadero  N  25  —  S  25  W  100. 
Tlieodor  Dierks  to  Hetty  Bros.... 
Nov.    6,    1913 

Nov.  11,  1913— N  BROADWAY  183-4 
i:  Larkin  E  91-SxN  137-6.  Chas  J 
U  Koenlg  to  wh.m  It  may  concern 
Nov.    11,    1913 

Nov  11,  1913— S  BUSH  137-6  W  Powell 
S  137-6XW  46.  W  J  O'Brien  to 
it  Dewar  &  Son,  Joseph  Her- 
M  Terranova  &  Co,  Globe  Elec 
Works,  Victor  Eng  Co,  Otis  Elev 
Co,  Guilfoy  Cornice  Works,  Mar- 
shall &  Stearns  &  Co,  P  F  Hend- 
rlcks  and  Pacific  Structural  Iron 
Works Nov.    11,    1913 

So\  11.  1913— CALIFORNIA  STREET 
side  of  Blk  bded  by  Jones.  Cali- 
fornia, Sacramento  and  Taylor. 
Grace  Cathedral  Corporation  to 
Taylor  &  Goerlcke Nov.   1,   1913 

Nov.    12.    1913— W    FIFTEENTH    AVE 
9    Anza   S   25xW    137-6.      Robert 
H  Sherman  to  Oscar  W  Thunberg.  . 
Nov.    2,    1913 

Nov.  12,  11M3— S  JERSEY  114  E 
Church    S     114xE     25-6.       E    P    and 


L'6 

Jlst  W  125xS  425.  The  Ford  Motor 
Emma  Norman  to  J  T  Mclnnis.... 
Sept.    1,    1913 

Nov.  13  ,1913— S\V  HARRISON  AND 
Co  to  Clinton  Fireproofing  Co.... 
Oct.    17.    1913 

Nov.  13,  1913 — W  ORD  (Clara  Ave) 
S96  N  18th  N  2Sx\V  136.  N  J  Llnd 
to   whom   it  may   concern .  Nov.    :.   1913 

Nov.  13,  1913 — W  THIRTY-FIFTH 
Ave    275    S    Cabrillb    25x120.    Thos    J 

Connally    to    Segurson    Bros 

Nov.     12.     1913 

Nov.  13.  1913— E  SAN  GABRIEL  AVE 
75  S  Capistrano  Ave:  Lot  4  Blk  "B" 
Mission  Terrace.  M  E  Nilsson  to 
X    F    Nilsson Nov.    11,    1913 

Nov.  12,  1913— NW  CALIFORNIA  & 
Sansome  W  S7-6  N  124-1  E  S7-G  — 
124-1.  Bank  of  California  National 
Ass'n   to  Mahoney   Bros.. Oct.   25,   1913 

Nov.  14,  1913— NW  TAYLOR  &  POST 
W  60xN  30.  B  Hersch  and  B 
Heskins  to  Brode  Iron  Works.... 
Nov.    5,    1913 

Nov.  14.  1913— W  COLE  50-9%  N  Car- 
mel  N  25-lxW  100.  Charles  A  and 
Anna  A  Sandegren  to  Parkside 
Home   Bldg  Co Nov.    11,   1913 

Nov.  14.  1913— NW  BUSH  AND  SAN- 
some  N  137-6xW  67-6.  Standard  Oil 
Co  to  New  York  Belting  &  Packing 
Co Nov.    8,    1913 

Nov.  14.  1913— SE  TAYLOR  AND 
Geary  E  87-6xS  137-6.  Clift  Estate 
Co  to  Sibley  Grading  &  Teaming 
Co Nov.    13,    1913 

Nov.  14,  1913— W  WOODLAND  AVE 
42.".  S  Paranssus  25xS0;  Lot  44  Blk 
"D,"  Sunset  Heights.  F  S  and 
Florence  B  Sexton  to  P  Hansen.. 
Nov.    10,    1913 

Nov.  14,  1913— SE  TWENTY-SECOND 
and  Bartlett  S  SOxE  125.  John  G 
Klumpke  to  Monson  Bros.. Nov.  8,  '13 

Nov.  14.  1913— N  ELLIS  97-6  W  Ma- 
son W  40xN  60.  Charles  C  Judson 
Co    to    Mortenson    Constr    Co 

Nov.    6,    1913 

Nov.  15.  1913— S  GEARY  137-6  E  Ma- 
son E  37-6xS  137-6.  Stewart  Estate 
Co  to  Niel   McLean Nov.   12,   1913 

Nov.  17.  1913— SIXTEENTH  AND 
Illinois.  Associated  Oil  Co  to  Foster 
Vogt    Co Nov.    17.    1913 

Jj.iv.    i7.   1913— n   McAllister  ao-i 

X  Hough  W  34-llxN  100.  Marks 
Bros  to  Frank  W  Whitney  and  W 
T  Davits  las  Whitney  &  Davies) . . 
■ Nov.  11.  1913 

Nov.  17,  1913— N  NEY  150  W  Congdon 
w  26xN  11".  Thomas  McCormick 
to  whom  it  may  concern.  Nov.   17.  1913 

Nov  17.  1913  — NW  Drumm  &  Jackson 
W    100    X    60    \V    »7-6    S    HO    B    37-6. 

Mi-    I:  J    Snyder  to  J  S  Hannah 

Nov.    10,    1913 

1913      SE    PINE    AND    LEAV- 
enwortii     E    37-6xS    S7-6.      Tlieo    E 

Rulfs    to    Gllbertsen    &    John 

Nov.    17,    1913 

Nov.  17.  1913  NINTH  AVE  NOS.  734- 
736.  J  Harold  Johnson  to  whom  It 
may    concern Completed    

Nov.    18    .1913— W    DELANO    AV] 

S   San    Juan    Ave    lt.xIlt,        Win    and 

Fi:.  nclt  Smll  h  to    It   on  v  con- 

Nov.     i 

NOV.  18.  1913— SE  SIXTH  *  MIXXA 
E  100  S  75  W  L'5  X  ;,i!  w  75  x  25. 
Lange  Invsl  illon, 
Cameron  &  Disston,  Xatlonal 
Co,  I.  J  Neal  and  'i  ["urner  Co. .. . 
Nov.    15,    1913 

Nov.  IS.  1913-— S  BUTTER  164-6  E 
Taylor    \V    60-9    S    137-6     W    60-9    N 
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137-6.     W  F  Perkins  ami  H  o  Trow- 
bridge to  Alexander  Coleman 

Nov.    6.    1913 

Nov.     18,    1913— S    SUTTER    164-6       E 
Taylor   E    60-9xS    137-6.      W    F    Per- 
kins and  H 'O  Trowbridge  to  Chas  H 
Hock Oct.    2  2.    1913 

Nov.  IS.  1913 — NE  MONTGOMERY  & 
California  E  B7-6  N  114-3%  W  18-6 
X  n-10%  W  69  S  115-2U.  C  F  Kohl 
to  Butcher  &  Hadley Nov.  11,  1913 

Nov.  IS.  1913— XW  XATn.MA  93  NE 
Second  NW  and  parallel  with  Sec- 
ond 75  NE  20-5%  SE  75  SW  20-5% 
to  beg.  Thos  Ford  by  Welsh  & 
Carey   to   Mulcahy  Bros.. Nov.   13,  1913 

Nov.  is.  1913— X  NINETEENTH  105  E 
Guerrero  E  60-6xN  60.  Dairy  De- 
livery Co  to  Lewis  A  Hicks  Co.... 
Nov.  11,  1913 

Nov.  IS,  1913— X  SIXTEENTH  80-6  13 
Castro  N  30  W  7-6  N  15  E  2  N  10  E 
25  S  55  th  19-6  to  beg.  Lucy  Hig- 
ginbotham  to  Jno  Casty..Nov.  11  1913 

Nov.  19.  1913— SW  CALIFORNIA  & 
Van  Ness  Ave  —  60  th  at  right 
angles  134  th  at  r  a  60  to  pt  of  S 
California  —  134  to  beg.  Albert 
Abrams  to  The  Northern  Constr  Co 
Nov.      14,      1913 

Nov.  19.  1913— NW  JACKSON  AND 
Drumm  X  OOxW  60.  Thomas  W 
Butcher  to  National  Elec  Co,  Nov. 
18;   Sartorius   Co Nov.    18,   1913 

Nov.  19,  1913— S  NINTH  &  HARRISON 
SW  lOOxSE  75.  Richard  1  Whelan 
to   Clark    &   Ludwig Nov.    19,    1913 

Nov.  19,  1913— S  PAUL  AVE  50  SE 
Crane  SE  25xSW  100.  Leonie  Miro 
to    Michele    Ortorero .  . .  .Nov.    IS,    19  13 

Nov.  IS,  1913 — S  UNION  114-1  E  Grant 
Ave  E  22-6xS  68-9.  Antonio  Quar- 
anta   to   L  Dioguardi   and   A  Sasso. 

Nov.    18,    1913 

it    may    concern Nov.    15.    1913 

Nov.  19,  1913— S  NORTH  POINT  112-6 
E  Polk  25x137.  Konrad  Yung  to 
B   Kessler    Sept.    19,    1913 

Nov.  19,  1913— NW  TWENTY-7TH  & 
Castro  31-6x100.  Andrew  D  Busch 
to  New  Era  Bldg  Co,  Inc. Nov.  12,  1913 

Nov.  19,  1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  th  77-6.  Wrn  F  Wilson  Est 
to   Ira    W   Coburn Nov.    19,    1913 

-Nov.  21,  1913 — W  GRANT  AVE  (Du- 
pont)  97-6  S  Greenwich  S  20x  W  60. 
Giovanni  and  Angelo  Gotelli  to 
Louis  A  Deveneenzi Nov.    21,    1913 

Nov.  20,  1913 — N  CALIFORNIA  77-6 
W  Front  W  6u-R%xX  127-6.  The 
Hind  Estate  Co  to  T  W  McClenahan 
&  Co Nov.   IS,  1913 

Nov.  20  .1913— SE  BATTERY  AND 
Halleck  S  34-6xE  77-6.  Isaack 
Kolin   to  Chas  H  Hock ...  Nov.   18,  1913 

Nov.  2d,  1913— SW  GOLDEN  GATE 
Ave  and  Taylor  W  152-6  E  54-1%  m 
or  1  SE  46-5%  m  or  1  NE  154-5%  N 
1-6%  m  or  1.  San  Christina  Inv  Co, 
i  A  and  Rudolph  Spreckels. 
Trs.  1-6;  Claus  A  Spreckels,  1-6; 
Rudolph  Spreckels,  1-6  to  Otis 
Elevator  Co    Nov.    14,    1913 

.Nov  2ii.  1913-  W  NAPLES  .S-  FRANCE 
Ave  SW  BOxNW  Hid  ptn  lilk  43 
ExcJ  lid.  Wm  S  Ulmer  to  T  II 
Parry Nov.     19.     1913 

Nov,    2ii.    1913      W    FIFTH   AVE    123    X 

' x    25xW     13H,        Albertlne 

Lafahreque     to     O     B     Arthur 

Nov.     19,     L913 

0    ,1913      E      JASPER       PLACE 
1  13-9    S    i   in.,,,    23   9x58   9.      K    Ratto 

to    —     Ferrei  cio Nov.    19,    1  9  i :; 

SE  CALIFORNIA  AND 
Gough  E  72-exS  100.  Sylvaln 
Schnalttacher    to    Spencer    Plumb- 


tVedni      lii 
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my    Co Nov,    19,    1913 

Nov.  2ii,  1913— SE  EDINBURGH  235 
SW  Brazil  Ave  SW  25xSE  100  Lot 
42  Julius  L  Franklin's  Sub  Blk  46 
Km  1   Hd  Ass'n.     Ambrose   B   Frank 

to    whom    it    may    concern 

Nov.     17,     1913 

Nov.  21,  1913— N  BALBOA  82-6  W 
29th  Ave  25x100.  Emile  and  Laura 
\i    I  iahl   to  E  Dahl Nov.   20,    1913 

N'o\  21,  1913— N  NINETEENTH  175  E 
Sanchez.      Linda    E    Herb    to    whom 

Nov.  21.  1913— NE  WASHINGTON  & 
Octavia  10  137-6  N  127-o4  w 
127-s',  s  127-8%.  A  B  Spreckels 
to   Wm   F   Wilson  Co.... Sept.    19.   1913 

Nov  31,  1913— E  CLAYTON  250  N 
Ashbury  X  25xE  70.  Kary  Yngve 
lo  whom  it  may  concern.  .Nov.   20,  '13 

Nov.  21.  1913 — E  SEVENTEENTH 
Ave  200  S  Lake  S  25xE  120.  John 
Johnson  to  whom  it  may  concern.. 
Nov.    20.    1913 

Nov.  21.  1913— XW  O'FARRELL  AND 
Stockton  N  137-6xW  137-6.  D 
Samuels  Co  to  E  T  Leiter  &  Sons 
Nov.  19.  1913 

Nov.     21.     1913—  S    JACKSOX     1S7-6     W 
Jacobs  to   Monson  Bros. .Nov.  21,  1913 
Jacobs   to  Monson   Bris..X'ov.   21.    1913 

Nov.  21  .1913— SE  HOWARD  100  XW 
Eighth  SE  85  SW  100  XW  S5  NE  100. 
Knh ml  I   Whalen  by  Thos  J  Welsh, 

Agt.,  to  The  Peterson  Oven  Co 

Nov.  20.  1913 

Nov.  21,  1913— S  JACKSON  187-6  W 
Km  nst       W        10x127-8%.  Hyman 

Jacobs  to  Monson  Bros. .Nov.  21,  1913 

Nov.  22,  1913— X  JACKSON  97-6  E 
Locust  N  ^7-8>/4  E  40  S  27-8*4  W  40. 
Alexander  D  and  Kate  Keyes  to  H 
L  Petersen Nov.   11,   1913 

NOV.  22.  1913 — NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lux 
School  of  Industrial  Training  to 
Robert   Dalziel   Jr Nov.   7,    191c 

Nov.  22.  1913— N  ARMY  365  W  Church 
15x114.      Josepl     E    Hill    to    Louis    J 

Roberts  and  John   B  Woolfrey 

Nov.    20,    1913 

Nov.  22.  1913 — W  TWENTY-THIRD 
Ave  150  N  Ulloa  N  25xW  120.  Wil- 
liam  J  Lowe   to   David  Houle 

Nov.    4.    1913 

Nov.  22,  1913— LOT  4  BLK  7  Fair- 
mount  on  E  Chenery.  John  J  and 
M  Tyson   to  O  E  Evans.. Nov.  20,   1913 

Nov.  22,  1913— 'NW  BERLIN  AND 
Wayland  W  150  N  150  E  50  S  69  E 
100  S  81.  The  Roman  Catholic 
Archbishop  of  S  F  to  Michael 
Brueck Nov.    22.    1913 

Nov.  22.  1913 — W  TWENTY-FIFTH 
Ave  150  S  Lincoln  Way  S  25xW  120. 
D  Houle  to  whom  it   may  concern.. 

Nov.    22,    1913 

15,    1913— E    TWELFTH    AVE    50 

S  Anza  S  25xE  100.    Alfred  T  -Morris 

to  whom  t  may  concern.  .Nov.  23.  1913 

25,     1913      W     STOCKTON     90    S 

I'ldu-.iy       S     25xW       mi.         Louise 

Xeppert  to  Mager  Bros.. Nov.   20.    19  1;; 

No\     25,    1','!.:      E   sil  \l;i  IN    loo  S   15th 
E  125  S  25  W  125  —  25.     Jill 
to   Fernsworth    &    HalK.Xov.    17.    1913 

Nov.   25.   1913— X   BROADWAY    114-1% 

L; K  I5\X  137-r,,    s  I.  Naphtaly 

in  John  G  sin  ton  Co Nov.  17,   L91S 

Nov.  25.  1913 -  -X  WASHINGTON 
16  ■■'■,  E  from  \  w  Washington 
and  Kearny  X  112  NE  I  I  SE  156-3  ', 
w  1 1»-  I  :'i  Elise  A  Drexler  by  Mac- 
donald  &  Kahn  to  Rex   Elec  .*.   i  on 

Ion    Co.    tnc Nov.    19,    1913 

NOV.  -:•.  1913  w  SCOTT  97-'-  ',  S 
Sacramento  S  30xW  112-6.  Henry 
A   Jacobs  to   A   H     Leaf     and      Jos 
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Kaiser    i  Leaf  &  Kaiser)  20,   '13 

Nov.  25,  1913— W  SPEAR  , 
NW    !37-6xS"R    61    9 
Jr   to   Barrett   &    Hilp.  .  .  .  No\ 

Nov.  26,   1913— NE  BUSH  AND  GRANT 
Ave    E    60xN    77-6.      Lou 
to  Wm  Van  Herick Nov 

Nov.   26,  1913 — NW    POST    LND  I 

N    1/5    W    192-6    S   55  i: 

137-6.      Mt.    Zion    Hospil 
Eng  &  Elec  Co,  Noi 
Nov.  21;  D  Zelinsky Nov 

Nov.    26,    1913— N    ANZA 

Ave  E  27-lxX  100.  Edward  i:  For- 
rester  to  George   Parker  ..Noi 

Nov.     26,     1913— NW     JACI 

Drumm    N    60xW       60  Thos       \\ 

Butcher  to  A  11  Wilhelm.No\     26,  1913 

Nov.    26,    1'.'.::   -  s   CALIFI  'KM  \ 
16th    Ave    W    26-8xS    i":  -  i 
Leo  Kenney  to  C  Anders 

1913— N  NINETEENTH 
'  i  ero    E    60-6xN    60.      Dairj 
livery  to  Pacific  Coast  Cork   I 
ing  Co Nov.    is.    1913 

Nov.    26,    1913 — S      GREEN 

Larkin  W  32-5xS  L21-6.  Annie 
Bowdich  to  Christiansen  &  Smith 
N 

Nov.    28,   1933— N  UNION"  51  E  Kearny. 

Giuseppe    Alia 

concern Nov.    28,     1918 

Nov.   28  ,1913— E  LARKIN 

S  32-6  —  68-9  N  32-6  W  68-9  Ptn 
Blk  301.     A  or  Anna  Pomme  to  J  B 

Nov,    28,  1913— S  OAK   112-6   W  Cough 
Reite  and  E  R  Hailing.  .Nov.   26,   1913 
W    25xS  120.     Marie  Regina   k 
William    H   Daniel Nov.    26,    1913 

Nov.   28,  1913— W  LEAVENWORTH  95 
N      Washington    N    42-6xW       137-6. 
Mary    F    Connifl    to    Stoekholi 
Allyn .Nov. 

Nov.  28,  1913 — DOT  34  BLK  "H"  -Mis- 
sion Terrace.  Josephine  P  I 
Chas  O  L'Heureux  to  T  Roy  .Murray 
No\ 

Nov.     28,     1913 — E     POWELL     37-6     N 
Jackson    N    40xE    57-6.        .1    A 
kenzie  to  Latin  Constr  Co.  Nov         .     13 

Nov.     29,     1913— N    ANZA     S2-6 
Ave     25x100.      Daniel    F    and 
Serens    to    MacKil.op    &    Rugi 


Nov,    29,    1913— E   TWENT1 

Ave  75  S  California  25  on  24th  Ave 
by    S2.      F  J'onson    to    v. 

in Nov. 

Nov.    29,    1913— N    BUSH  I      Du- 

pont  N  115  W  27-6  N    1 
TO  E  5S-9  S  70  E  20  S   137-''.   W  78-9. 
Macdonoug  h    Es1   I  'o  to  J  .1  Leo        d, 
Nov,   29;    Butte  El  ec  Co,   Nov 

16     J    E   O'Mara,    N 
Goodwin 

Nov.   29,   1913      S  PI  1ST  137-6  W   > 

W       68-9xS     137-6  A 

I  '.row  !,, 

Nov. 

Nov.       29  VNJJ 

i ,  Peti  H3 

Nov.    29       91  ■   JRSIA    AVE 

.Madrid.      Lou 

o   u    n   c    11    i 
Nov.    29,     1913 

SB 
i   ness,    v    Koi       S    Soi     and  -i    Fell- 

bai     N 

\  \  I « 
17th       E    200XN     :  Lux 

School     of     Industrial     Tralnin 
John   G   Sutton    Co Nov.    14,    1913 


LIENS  FILED 


Sail   Francisco. 


N,i\      1,     1913— SE    PINE    i-    POWELL 
B    68-6XS    60.      John    M    Boscus 
Peter   i   Boscus   (as  Boscus  Bros)  vs 
John    H   Bohlig   and    Geo    H   Stoffels 

$3417 

1913— W    SEVENTH    AVE    175 
N  Irving  N  lOOxW    L20       W    P  P'uller 

&  Co  vs  E  B  Hallett 1552.20 

1913— SW     SANCHEZ 
Elizabeth    2.",   on   Sanchez   and    101-9 
on  Elizabeth.     .1  B  Ayres  vs  Ma 
Anderson   and    A    W    Burnett   as    (A 
w     Burnett    &    Co) $146.35 

N  01  5,  1913— E  LARKIN  87-6  N 
Broadwaj  N  25xE  137-6.  The  Gas 
Applianci  Sa  Co.  of  America  vs 
A   D   Van   Dorn $40 

Nov.  6,  1913— NE  CALIFORNIA  AND 
Van  Ness  Ave  N  142-2)4  B  137-5  S 
l-sit  W  37-6  S  137-6.  City  Supply 
Co  cpn  vs  Chas  Peterson  and  Geo 
P  Rupp  as  (Peterson,  Rupp  &  Co), 
H  C  Pendleton,  W  F  Cordes,  Brad- 
bury Estate  Invst  Co  and  K 
Invst  Co   $228 

Nov.  7.  1913— SW  HYDE  &  BROAD- 
way  W  62-6xS  77-6.  James  J 
Roche  vs  Margaret  Slavin  Keefe 
and    Mary    Slavin    $150 

Nov.  7.  1913— NW  POST  AND  VAN 
Ness  Ave  N  120xW  159.  Taylor  & 
Co  vs  Lir.  jgren  C-  and  The  Hecht 
Invst     Co $1155.50 

Nov  _8,  1913— S  EIGHTEENTH  110  E 
Dolores  E  2S  S  112  W  8  S  45  W 
20  N  157.  American  Paint  &  Dry 
Color  Co  vs  Theresa  D  Murphy, 
Frank  Ennis  and  John  H  McGivern, 
Loretta  Dwyer,  E  M  Hofmann  and 
Sam   Newman   and  M   A   Blair.  .$28.06 

Nov.  12,  1913— SE  BAKER  AND  FIL- 
bert  S  25xE  100.  Johann  Dickmann 
vs  Jane  L,  Thos  F,  Jno  A,  Geo  E. 
Charlotte  W,  Margaret,  John  and 
P  J  Gavin,  Adm  Est  Jno  H  Dwyer, 
dec'd     $24.50 

Nov.    13,   1913— S  CARL  155   E  W'illard 
\S    137-6.        J    M    Enyeart      vs 
Alexander  and  Nellie  Bond  and  Wm 
Kingsbury     $80 

Nov.  13  ,1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  American  Paint 
&  Dry  Color  Co  vs  Louis  Friedman, 
Wm  Van  Herrick  and  M  Mushkin 
&     Co $39.87 

Nov.  13,  1913J— SE  PINE  &  POWELL 
E    68-6xS    60.        Donald    Mowat      vs 

J    H   Bohlig  and   Geo   H  Stoffels 

$4010.13 

Nov.      14,      1913— W     FILLMORE     40     S 

tnut     S     50xW     80.       Woods     & 

llu. l.leit.    {328.G9;    Dempsey  Lumber 

Co,      $161.48    vs      California      Steel 

Monolithic   Co,   V   D   Virgilio   &   Co 

(co-partnership)    and   John    Hesslon 

I.    1913— SE    PINE    fi    Pi  WELL 

1:   C8-6xS   60.   Petersen-James  Co  vs 

H     Bohlig       and     George       H 

Stoffels     $250 

(Correction    in   date   of    filiimr.) 

Nov.  13,  1913  -S  EIGHTEENTH  110  E 
I  loloies    E   28    S    112  15    W 

20     N     157.       A  no  1  : 

eresa     D     Murphy, 
I 
\.  «  man  end    M    A    Blair.  .$28.06 
E )     E 
"0.     Loop  Lu 
1     i  i  array    and 

n      

1913— N    TWENTY-EIGHTH 
292    W   Noe  W   25xN    1  14.     Geo 
vs  Chas  and  Marie  Andersen.  .$432.69 


■   .:     SE   BUSH  &   CHELSEA 

39-6xS    82-6       0    K    I.arsen. 

$112:       Hichael      Kiernan,      $S49.40; 

Frank    Coghlan,    $52.50    va    M    Kier- 

'    1  Crowley  and  11  P  Stolten- 

berg     

Nov.     17    .1913— N    TWENTY-EIGHTH 

Noi     W    85xN    114.        George 

and     lime   Andersen 

$297.85 

■1        SE   PINE   ,v-    LEAVEN- 

E    37-OxS    87-6.      The    Berger 

Mfg   Co   -I    Galli  "i  ma    \  9   1.   lieipner 

and    T    E   Rulfs $590.45 

:      NE     BUSH    &    GRANT 

\N    77-6.      The  Berger   Mfg 

Co  of  California   vs  Louis   Friedman 

and    wm    Van    Herrlek $262.48 

9     1      s   EIGHTEENTH   110   E 

i:    I  ■■  E  28  S  112    W    S   S   4  5    W 

157       Bart    Wood    Lumber   Co 

vs     T    1  ■  esa        1 1     Murphy,       Frank 

Jno    II    .McGivern    and    T    J 

$49.50 

1     ■      LI  ITS  ::i   AND  32  BLK  4 
Strei      Add'n.     G  Gambarini, 
$24;     William    Baldwin.     $175;    F    E 
and   M   E  Page   (Page  &  Co),  $66.20 
vs  A   S  1  '  a  H  ford  and   w   B  White.  . 
1913— NE    BUSH    &    GRANT 
Ave    1:    60x  \    .  ,  -6,      United   Materials 
Co,    $53.35;    Port    Costa    Brick    Wks, 
"    vs    Leopold    Mollath    &   Con- 
rad   Mollath    and   Louis    Friedman.. 
Nov.     20,     1913— SW      POWELL     AND 
'        W        OOxS    93-6.  J     H 

Kruse    vs   Jacob   Surface,    C    A   Jef- 

uid    T    Ioncona $5S.65 

1913      W   FORTY-THIRD  AV 

X    Judah    N      25xW    120.        The 

1    City   Lumber  Co  vs  August 

ForneSS    or    Gustave    Furness.  .$128. SO 

93  :   -LOTS   31    AND   32    BLK 

Idd'n.      Brittain  & 

W     S    Crawford    and    W    B 

White    $20.75 

.    1913— W    FIFTEENTH    AVE 

10    N    An/.a    N    26-3xW    120.      .1    M 

Enyeart   vs    D   C   Robinson. ..  .S1S3.S4 

6,    1913— E   SAN    BRUNO    250    N 

N    25,   No.   611    San  Bruno  Ave.; 

E   San    Bi  una   225    N    19th    N    25.   No. 

m    Bru \ve.;   E   San   Bruno 

200    N    19th    N    25.    No.    619    San    Bruno 
Ave.   A  Rossi  &  Bro  vs  G  Gavaglieri 

E     1913— SW    BROADWAY    AND 

I)    93-6    on     Pow.ll    by    100    on 

idway.      .1    .lossa,    $140;    T    Lon- 

$23,235   vs  Jacob  Surface  and 

Oatman,    Trustee   Katie   Grim 

Ka  te    \\  el  more 

L913      N    PINE    182-6   W  Jones 
\    137   6.      M    B   McGowan   and 

J  J  Butler  vs  R  Q  Hanford $316 

6,     1913     s\\      POWELL    AND 

dway    93-6    on    Powell    by    107. 

C    Mancinl    vs    C    A    letters    and    T 

1   (S     Ji  "'  is  &  Loncono)  and 

-  

6,    1913— SW    BROADWAY    AND 

93-6xW     100.      C    Mai 

ipurro     Hardware     Co, 

Nil      Muriale,     $^7".     M     B 

.    $12ii!i".        Lorenzo      Luehetta. 

□    01    Hal  oni      <    1    ;  0  i 

ii  iprey 

Co,  $1035  vs  C  A  Jeffers  and  T 

Jeffers    &    Loncono)    and 

lb    Surface    

!6,    1913— S    LIGHTEENTH     110 
IxS  112  W   8  —  S 
\    167,      1  [olden-  Deuprej     >  '••    vs 
D    Murphy    and     Ennl 

I  em   

6,   1913— SW  CALIFORNIA   AND 


:s 


BUILDING    AND    INDUSTRIAL  NBWo 


Van  Ness  Ave  s  60  —  134  —  60  — 
134.      Edward    L   Soule    vs   Northern 

Constr.  Co I66S.S1 

Nov.  28,  L913 — SW  POWELL  AND 
Broadway  S  93-6xW  100.  Kibrestone 
&  Rooting  Co  vs  Jacob  Surface, 
C  F  Jeffers  and  T  Loneonot  as  Latin 
Constr     Co.)      $210 

Nov.  2S,  1913— E  FORTY-SEVENTH 
Ave  260  S  Balboa  —  100  E  120  N 
100  W  120.  Chas  W  Farrow  vs  E  B 
Hallett  and  J  W  Schouten  &  Co.. 
$112 

Nov.  28,  1913— LOTS  31  AND  32  ELK 
4  Castro  Street  Add'n.  Usona  Mfg 
Co  vs  A  S  Crawford,  W  B  White 
and  J   H   McCallum flSO 

Nov.  28,  1913— E  TWENTY-FIFTH 
Ave  25m  S  Lincoln  Way  S  25xE  120. 
Wilson  Bros  &  Co  vs  Cecil  H  and 
Roberta  Stone  and  Chas  W  Kitts.. 
$284. SS 

Nov.  28,  1913— SW  BROADWAY  AND 
Powell  S  93-6xW  100.  American 
&  Eng  Co  vs  Jeffers  &  Loncono 
and     Jacob     Sin  face $429 


OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE   —   2      story      and      base. 

not      stated.        Piedmont, 

Architect,      W.      J. 

Wythe.    Central    Bank    Bldg..     Oakland. 

Art1. in-  M.   Moore.     The  dwelling 

e   corner  of  Pacific 

an,]    Hager    avenues    and    has    been,   de- 

signed    i"    contain    eight    r ns,     baths 

Interior    will    be 
ed    in    pine   with    some  elm   panels 

and   hardw I    veneei       Oak    floors   will 

rooms.     Plans 
■     heat    and   open   fire 
will    be    of    brick    and 
:  Ion   floors  and  tile  wains- 
cot   wll  i    in    the     bath     rooms. 
T'le    will   also  '    In    the   kitchen. 
An   autc                             heati  r    will   be   in- 
i    the   dwelling  will 
[.lister.     Plans 
are      being 
taken. 

RESIDENCE  2      stor;       and      basi 

and,  Cal 

i  in,  M  on  - 

adnock    Bldg     S.    P.      Ov,  ner,    I sse   T, 

ling   will   be  erected 
monl   avenue, 

ii  Bring 

of  in  by  125  feet.  Interioi  has 

S,     baths 

'.'.ill      be 
in   pine   with    hardwood    veneer 

In    the  ,,, 

<  iak  floors  will   i  e  used  In 
rooms.      I'la  n-    pi ,,..  ide   for   furnaci 
and    opi  ill    I,, 

Boo  i  nd      tile 

■'■I      ...     the     bath 
rooms.      An     i 

use  wll  1 

Hi     cement     plaster      on 

metal    lath,       I  [ete     and 

In  ll.il,., 

BUNGALOW  ,      , 

frame.    $3,200.       Oakland      Cal  Archi- 

; 
lerkeli  ei       [i       L.  Car- 

ol       'i    .     ,  ed   in 

enue  Hi 
I    to    CO 

01       hu- 
ll:, i  .1 

wood    floors   will    be   used    In    the   living 


room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
fire    place.       .Mantel    will    be     of      brick. 

Coi isition    floors   are   specified    in    the 

bath   i ns.     Tile  wainscot  will  be  used 

in  the  kitchen  and  bath  room.  An  au- 
tomat;* water  heater  will  also  be  in- 
si.i  lied  Exterior  of  the  bungalow  will 
<  covered  with  cement  plaster  on 
metal  lath.  Plans  are  being  prepared 
HOTEL,   ALTERATIONS—  5   story   and 

base,     Class      C     construction.       $50, 

Oakland,  Cal.  Architect.  C.  W.  Dickey, 
Central  Bank  Bldg.,  I  lak  land,  i  ivi  tie  - 
Abrahamson  Bros.  The  building  lo 
cated  at  the  southeast  corner  of  13th 
and  Claj  sue, -is  is  to  undergo  extensive 
alterations.  Interior  will  be  completely 
rearranged  and  extensive  exterior  al- 
terations will  also  be  made.  There  will 
he  new  plumbing,  plastering,  steam 
heat,  electric  work,  painting  and  ele- 
i  ii,'i  service.  Patent  store  fronts, 
plate  glass  windows  and  marble  base 
will  be  used.  Plans  will  also  include  a 
hot  water  supply  and  vacuum  cleaning. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Exterior  of  the  building  will 
be  i:i,«',l  with  cement  plaster.  Plans 
,i '  e   being    prepared. 

RESIDENCE  —  2  story  and  base, 
i  ,'anie.  $3,000.  Piedmont,  Alameda  I  ',> 
Cal.  Architect,  none.  Owner.  Louis 
Johnson,  223  Greenbank  ave.,  Piedmont. 
The  dwelling,  designed  for  a  seven  room 
house,  will  be  erected  on  Greenbank 
avenue  wM  of  Grand.  Interior  finish 
will  be  largely  of  pine  and  redwood 
Hardwood  Hoi  rs  will  be  used  in  the 
principal  rooms  Plans  provide  for  fur- 
nace heat  and  open  flrn  places.  Brick 
Mantels  will  he  used.  There  will  he 
*  imposition  floors  and  tile  wainscot  in 
the  bath  rooms  A  large  sleeping  pornh 
is  also  provided.  Then  will  be  tile 
wainscot  in  tie  kitchen  and  an  auto- 
matic vviiei  heater.  Exterior  of  the 
dwelling  v,  ill  i  e  covlred  wih  cemenl 
plaster  on  metal  lath.  Plans  are  com- 
plete and  wink  will  be  done  by  Day 
Labor. 

RESIDENCE  2      story      and     base, 

frame.  Cost  not  stated.  Piedmont.  Al'.i- 
eda  Co.,  Cal,  Architect,  w.  .1.  Win  e 
Central  Bank  Bldg..  Oakland.  Owner, 
James  It.  Talisman.  The  dwelling  has 
been  designed  in  contain  eigh.l  rooms, 
bath  and  sleeping  porch  and  will  he 
erected  on  Pacific  ami  Niger  avenues 
l  i  i  •  :  ii ,,        will        he       tin  jshe.l       in       pine 

out.  ''ii.  floors  will  he  used  in 
the  principal  rooms.  There  will  he  fur- 
naci   beat  a  mi  open  Are  places.     Mantels 

will    be    of    brick    and    tile       Am in 

i      i.i      ...  i  ii     vacuum   i  lea  nlng  and  tile 

vi  nscol    will   he   in. na  ., ed.      Exterior  of 

,,,u  e   will   he  i ',.•.  ered   with   cemenl 

..n    metal    la  Hi     Pla  ns   are   com 
pl    l,     i  ml    figures  ale  b  dng    taken. 


Lofty  Bell  Tower  Started. 

l-'irxt    Work   On    Tin-    Mullet    Campanile 
llegins  at   U.  of  v.,  ui  Berkeley. 


Contracts    Awarded. 

HOTEL    PLASTERING      7    storj      am, 

'  i.iss   a.     i'osi    not    stated       '  ii  k 
■  ., ,'        \, .  i,  ii,  ,  i.    |,      i .      \  ,,,,,    ,■, 
'  lentral    Bank    Bldg.,    I  lab  land       i  'w  ner, 
ii     A.    Powell,      Contractor,    J.     C      \i 
Cloud,   Oakland,   plastering   work.    Con 
pi  Ice,  $9,107. 
3TORES      i      tor;    and   b  i   e,  bi  Ii  k   and 

steel,    Ji  8, i :,    i. ,  i,        \i  i.m,  ei    '  ■,, 

Oil.  Architect,  Clay  N  Burrell,  Ubanj 
Block,  Oakland,  Owners,  Cohn  Broi 
Contrai  toi  Mm  i  l«  &  tfullei ,  i  cm  Ti  Ii 
graph  :i  i  ■  i, I"  ,  '  la  k  in  mi  I  lor  it  id  prii  e 
$13,000.  .Von-  Subflgurea  are  now  be 
on  all  pa 1 1     of  the  work. 


With   an  acrobatic   mechanic  clinging 
to    its    top.    the       first      nine-ton      steel 

column     for     the     new     ?_' 

Campanile  has  been  swung  into  place, 
and  the  University  of  California's  great 
bell-tower  has  started  its  three-hun- 
dred  loot  climb  toward  the  sky.  it 
will  be  completed  by  1915.  Slender  am] 
lofty,  its  gleaming  walls  all  of  wmte 
granite  and  marble,  the  Sather  Cam- 
panile will  be  a  splendid  landmark, 
visible  from  ocean  vessels  ,,s  they  enter 
the  Golden  Gate  and  from  all  the  cities 
clustering  around  San  Fi  and  co  Ba 
It  is  a  memorial  to  its  donor,  Mis, 
J.i  ue  K.  Sather  of  Oak  land,  giver  of 
many  rich  endowments  to  the  Univer- 
sity of  California.  In  the  open  belfry 
will  hang  the  Sather  Bells,  for  which 
Mrs.  Sather  gave  a  special  i;ift  of  $:■;,,- 
000.  From  these  chimes  the  University 
hymns,  patriotic  airs,  or  any  other 
melodies  desired  may  be  rung  out.  of 
noble  grace,  dignity.  and  beauty, 
precious  in  material,  in  mass  and 
height  comparable  with  such  structures 
as  the  Camuanile  of  Venice,  Giotto's 
tower  in  Florence,  and  the  G-irftlda  of 
Seville,  and  itself  keynote  for  the  sur- 
rounding landscape  and  architectural 
glories  of  the  Berkeley  campus,  as  de- 
veloping under  the  great  Hearst  Plan, 
the  Sather  Campanile  is  destined  to  be- 
come one  of  the  wm  Id's  most  famous 
towers. 


Building  Contracts  Awarded 
Oakland. 


No. 

3426 
3428 

3429 
:  I  :n 
3431 
3132 
3133 
3434 
:;  135 
3436 
;;i3ii 
3445 
3446 
3449 
::  ir,2 
3453 
3454 
3455 
345.6 
3457 
::  158 
::  I. ,:i 


Owner  Cout  motor 

M    10    Zion    Church  .  .Forres 

I'ln  istensen     Peppin 

Costa      Lima 

Alison     Minner 

Baird     Baird 

Young     Young 

I  Ii  w     lling    Bishop 

Sheridan     Sheridan 

Whitford     Whitford 

Hammer-berg     Owner 

Allen     Mori  ison 

Gomes     Gomes 

Deike    Iieike 

Key  Route    .  .  .  ,<g  F  Bridge 

Bashford     Reed 

Johnson     ion  nson 

i  Ig'en     Ma  (or 

Courtright     i  iw  ner 

Formlchi    Morga  n 

Fedei  al   Rltj      ...  New  berj 

Same    Raj  i I 

Same   Clark 


'  i  'Hi      —   CAMBELL,    bei    8th    .md   9th. 
i  'fikland.      Altera!  Ion. 

H  mi Cooper    Afric  i  n    M.    E.   /.ion 

Church,    re  n  i   , 
,None. 

Forrei      fi     Rice,     628    Clay, 
Oak  la  ml. 

COST,  $3621.75 


\|.      .lie,    | 

i  '.mi  ractoi 


(3428)       W      Hi.VI'll      AVE     200 
Ann,     Oakland.       i  Ho     story 

1 1  A  '  1 1  i  Ii  g. 

Owner. ,    .     "..  i  Ihrlstensen. 

\  i  .inie,  i  .    .  None 
C actor.  .J.    n     Peppin    Ji  . 


S    Royal 
live-room 


a  mi i  n 


COST,    | 


'  .      'ii       W    FIFTIETH     AVE    300    N    E- 
1 4th,  Oakland,  i  Ine  Btorj     l-i  oom  d  wig 

'    \  i  '  i Mrs.    M     Costa,    Premises. 

A]    i,  Meet  .  .  .None. 


Wednesday,   December  ?,.    loir.. 

Contractor.  .M.   Lim  i  ^ve 

Oakland. 

T,  $450 


W    TELEGRAPH    AVE  N 

Alcatraz   Ave..      Oakland.        Om 
Hat    building. 

'.    II     Alison. 

Oakla 

COST.    $2400 


S      HOPKINS 

oom   dwlg. 

Owner P.   E.    Baird,      222-1     Chapel, 

Berki 
None. 
«  ork. 

E  AYA1.A     0      -  .kland 

1  i   dwelling-. 

owner YV.    S.     V. 

Oakland. 
None 
work.  COS 


13)      s      EIGHTH     125 
Oak  tel  and 

i 

owner Hew    Hing,    11th       &       Pine, 

Oakla 
\  None. 

! 

Oakland.  COST 


(3434)  W  SIXTY-FOURTH  AVI 
Virginia,  Oakland.  One-stor\ 
dwelling. 

.  .  .  .  K.  M.  She: 

way.   Oakland. 

work.  COS 


FORTY-SECOND    « 
stor,    Oakland.         Two-storj 
dw< 

owner Mrs      W.    T 

i,   Oakland. 

W.    T.    Whitfo 

S     E-THIRTY-EIGHTH 
■ling. 

cork. 


iTJRTH    >>s    VALDE  ! 
stable 

■  ikd. 


E-TENTH,    i 
Two-room    addil 

( i\\  ner 1  emises. 

Arcitect  ...  V 

3T,    $500 


W    EIGHTY-SIXTH    AVE  N 

E-l  I tli.    Oakland. 

work. 


PIER  fill 
and  earth  fill. 


BUILDING  AND    [NDUSTRIAL  NEWS 

Owner San  Francisco  Oakland  Ter- 
minal   Railways,    Sj  n 
Bldg.,  i  akland. 
tect  ...  None. 
Contractor.   S     F.     Bi 

Hank    Bldg  .   S.    1". 
Filed   Nov.    .'v.   '13.      Dated   N    . 

1 S  t  O  f  i  

1(10  liny*  after 

TOTAL   CI  1ST,    SH 

•  i  i, Sun  emnity 

Co.      Limit.    35, Ubii 

»  e.  k.      Forfeit,   $100  a    daj . 
tions  only  filed. 

SCENIC   AVE.,   Piedmont.  Two- 
residence. 

Owner Herbert       Bashford 

61st,   oak  : 
Architect  .  .  .None. 

i  '..nii  actoi     ,G    G     Rei   I    I  SI   62nd,  ■  >k.l 
COST 

S    GREENBANK    100    \\ 
Piedmont.      Two-story    bouse. 
owner Louis  Johnson,   2;:;   Green- 
bank   Ave.,   Piedmont, 
ect  .  .  .  None. 

ork  Ci  1ST,   $3000 

(3454)  E  TWENTY-FIFTH  AVE   275  S 
E-27th,    Oakland.      One-story 

dwelling. 

owner F.      I  Igen    26a  ' 

Oakland 
None. 
tor.  .C.    Major,     2732     251       A;  i 
Oakland.  - 

(3455)  NO.  5659  SHAFTER  AVE 

land.      Alterations. 

.  .  .Chas.  M.  Courtrighl    Prem. 
^i        tect  . .  .None. 

work.  COST 

IRTY-FIFTH    AVE  . 
eland.     One-story   6-room   dwlg. 

Owner lohn     Formichi,     1243 

Ave..    Oakland. 
Xone. 

a.  Mo  115  O 

i  lakland. 

I  T  33.27  S   E  TELEGRAP1 

1-wa       Mil 
S   104  SE  8.70,  0  li    work 

and  basemen! 
"A"  office  building. 

Architect  .  .  .  Benj.    I ;.    Mel  i 

Mi      b  i 
trii 

I 

month 

Usual 

Tl  ITAL   Ci   ST,    ?i: 

Bond,      | 

Limit,     'I" 
- 

tiled. 

GRANITE    W'  IRK   I  IN    A 
i  lontrai    or.  .1 1 

S  iv.    29,   '1-3.     Dati 
Payi  -  ■  ■ 

ST,  $1125 

■ 

filed. 

(3159)      TERRA      COTTA       WORK       ON 

■ 


•     ;  :      D   ted  Nov.  10,  '13. 

Pa;  love 

Ti  ITAL  C<  1ST,    $! 
Bond,    $      020       Sui  •  -  husetts 

-     &     Insurant  e    Co.      Limit,    100 
'  feit,    $125.      Plans   and 

Building  Contracts  Awarded 
Berkeley. 

\n.       Owner  Contractor        Imt. 

3122      MeClasland     I'faff        1 

:;i-3     Welsh     Williams 

*   len     Allen        250 

daj  beck     White 

ird     lunk 

..  ...leregger     Owner  600 

ingei     .Peak  I 

3117      Morrison    Heydeu 

31  !>>     Same    Same  500 

3150      Wn    Vn    Bldg    Nye        2800 

-    VIRGINIA    50    E    Short.    Ber- 
keley.     Fire   repairs. 

owner —   MeClasland. 

None 
Contractor.  .F.  Pfaff,   1625  Grant,  Bkly. 
COST,    $ 

v.     HIGH    COURT    $00    N    Oak, 
Berkeley.     One-story    1-room  dwlg. 
Owner.  Geo    D    Welsh. 

None 

oi       L.    H.    Williams,    Kc,::      \\, 
near   Euclid,   Berkele; 

COST.   $1000 

a    C  iLUSA   AVE   150  S  S 
Ave.,    Berkeley.        One-story      5-room 

.n;r. 

owner \     11      P,    Allen,      686      61st, 

and. 

N 
■-  ork.  i  Jl  1ST.    $2500 

ME    I.  \    Li  >\i  \    AVE    .v.    BUENA 
Vis  i  ion. 

B     i :      VI ay  beck     I  •  i 

N      H       Vi     ite,     '>  i"     Arch, 

COST,  $1800 

13127)      N    CEDAR    225    E    Euclid 

one    and     one-half -stei 
.  dwelling. 

...  F.   T.   Bl 
•     '        .  K 

n      Junk-RI    •  2247 

COST     ; 

A      CALIFORNIA     223     S     Ad 
Berk  eli 

i  ing. 
■  iwner Theo.      Ai  -'1  26 

None. 
■   ok.  COST     : 

w    CI   LISA    AVE   270   S  Sonom  ■ 

i    in   -   i  [ranger. 

r     l :     Peaki    C 

Berkeley. 
COST 

.     SHATTUCK       AVE        !60       N 
Berkeli 
Mrs     A       P     M 'and 

Hi 
Marin  Ci 


BO 


PUILD1NG   AND    INDUSTRIAL    MOWS 


Get  it  from  Bacon. 

The  Bl  ocks  now  being' 
used  for  moving  the 
Commercial  High 
School  Building  were 
furnished  by 

Edward  R.  Bacon  Co. 

CONTRACTORS  EQUIPMENT. 


Telephone  Sutter  1675 


38-40  NATOMA  ST.,  S.  F 


(3448)       E      SHATTUCK      AVE      200      N 
Berkeley.     Alterations. 

Owner Mrs.    A.      f.    Morrison      and 

tte,      2022 
i  n    Francisco. 
■     t  . . .  None. 

I :  i  - . 
Marin  County. 

Ci  1ST,    $500 

r  W  Monterey 
W     1.  All     work     for 

two-story   6-room  dwell 

H o me  Bl d r s 
\  \ . 
i  ►akland. 

C.    Nye,     1617    Tele- 
,  i 
Filed  Nov.  .'v.  '13.     Dated   Aug.   20 



T,     $2800 
Bond,  !  er  Aug. 

Bled. 

« 

Building  Contracts  Awarded 
Alameda. 

No.  Owner                     Contractor  Ami. 

::i  I"  Couc    ol      Bars  sl1" 

3441  Strang      Strang  1800 

34  42  Hacketi                        H      k<  1500 

34 13  Seam  in      S<  

::u  I  Pox      3n    <  150 

3451  Potts      Potl  100 

(3440)      NO.    2133   £       -TA   CLARA    AVE., 

Alameda.      Alt.  i     dwelling. 
. ..    B     V     i 
None. 

I : l'  >'.    13        ! 


(3441)      S  BUBNA  VISTA   7  _'   \\    Hibbai  d 
Alameda,     i  ine-E  I  ory   dwelling. 

Owner A-.      N.    Strang,     1319      Bur 

i  .i  nk  .    A  ,. id  i 

Arcih  tecl     -  .None. 

I  la  v    -    work.  i  'i  1ST,    $  I  S00 


(3442)  NO.       1SI6      GHAND,      A 
Tu  o-sl  hi  y    10-room  dwel 

Owner s.    K.    Hackett,    1828    Grand, 

Alameda. 
An  nil  ect  .  .  .None. 
I  >aj  's    work.  Cl  1ST,    J  i  50 

(3443)  NO.       3252       FAIRVIEW      AVE., 
Alameda.      Om    storj     6     oi    n    dwlg. 

Owner Frank    Seaman,    3200    Fern- 
side  Ave.,   Alameda. 
A  rchitecl   ,  .    N  i 
1 >■.,>  's    b  ink.  i  !i  '     r.    *J 


Nl  I.    1 720    STANTi  IN,      Alami  i  i 

a  1 1  on  s. 
...  .W.   F    Fox,   iii  !9    161    .i  ikd 
Arc  )  i  tecl  ■  -  ■  None. 

to       i '    H.      '■  ith  S    Portei 

Alami  da. 

COST,   *i  i0 

(34-51  i      Nl  I.    1914    BUEN  V    VIST  \    AVE., 
Alami  da       Alter  d  welling. 

|    .-.  tn  ■  .    E    J.    Pol  i '  ,    Pi  ■■ 

eel  ...  None, 
work.  T.    :f 


COMPLETION  NOTICES 


AMMEDA    COUNTY. 


RECORDED  ACCEPTED 

■      [913       I   i    'I  i:i  l   .    . 

Pal  in    Ti  act,    Oakl i       Da    Id 

Craig   to  ' '   i.  i  iei  kei    C I     I,  191 3 

:     1913      SE    FOURTEENTH   AVE 


vVednesday,    December  3.    1913. 

I  19.46  s\\  Hopkins  SW  00.05  SE 
06  \i  NE  38  05  NW  31.03,  Okd.  IJ 
E  Baird  to  Lundberg  &  Court- 
right  Oct.     28,     L913 

I,  1913         i     Fi  lURTEENTH  AVE 
63,40     SW     Koqkins     SW     56.06     SE 
E   11.31   NW  50,  Okd.  P  E  Baird 
to  I.undberg  &  Courtrigh  t  .Oct.   2S,  '13 

Nov.    3,    1913— LOT    95    Oak    Park    Tract. 
Okd.     A   10  Berg  to  Winge  &  Holm- 
gren     Oct.    31.    1913 

Noi      3,     19  L3      1.'  iT    3    Map    Claremont 
Okd.       B     F     Butler     to 
■in. Sept.   li,  1913 

Nm\     ::.    1913      PLOT    12   and   part   Plot 

ii    i  oa  rdm  i  n's    Ma  p    Ra  in-lio   Arroyo 

de     i.i    Alameda,     Washington      Tp. 

i    nf    Trustees    Masonic    Homes 

i    California    to   Robert    Dalziel    Jr 

Oct.   23,    1913 

Nov.  1,  1913  -LOT  155  lib  Ave  Terrace 
Ext,  Okd.  Fred  C  Joorfetz  to  B  A 
Stewart Nov.  3,  1913 

Nov.  4,  1913—  b^DVN  1  IN  LOT  28 
.Map  No.  3  Glen  Echo  Tract,  Pied- 
mont to  Gertrude  Huddleson  to 
whom  it  may  icern Nov.  3,  1913 

Nov.  1,  1913— LOf  C  ELK  "G"  Map 
4th  Ave  Terrace,  Okd.  Harry  C 
Morison    to    Roger    Coit..  Nov.    1,    1913 

Nov.  5,  1913— LOT  25  BLK  "K"  Map 
4th  Ave  Terrace,  Okd.  Herbert 
Canning  to  whom  it  may  concern 
Nov.    4,    1913 

Nov.  5,  1913— NW  COR.  5  ACRE  TCT 
known  as  Wellman  Place  SW  513-9 
NW  292-7  NE  459-5  SE  287-8,  Okd. 
Little  Sisters  of  the  Poor  of  Oak- 
land   to  The  Turner   Co.. Oct.   31,    1913 

Nov.    5,    1913 LOT    33S    Map    Stone 

Orchard,  Stonehurst,  Okd.  Grace 
A  Ridley   to  John  Perona..Oct.  2S,  '13 

Nov.  5,  1913— LOT  3  BLK  "C"  Map 
Mastick  Park,  Ala.  Evelyn  M  Her 
to  whom  it  may  concern ..  Nov.  4,  1913 

Nov.    6,    1913— N    30    LOT    15    and   S    10 
Lot     11     P.Ik     i'E"     .Map     Waterside 
Terrace,  Ala.     .Mark  T  Cole  to  whom 
i icern        Nov.    5,   1913 

Nov.  6,  1913— N  31.5  LOT  13  and  S  10 
Lot  12  Blk  "E"  Map  Waterside 
Terrace,  Ala.  Mark  T  Cole  to  whom 
il    may    concern Nov.    5,    1913 

Nov.  T.  in  13—  LOT  2S  BLK  "F"  4th 
Terrace,  Okd.  E  W  Woodward  to 
whom    it    mas    concern..    Nov.    6,    1913 

Nov.  7.  1913— LOT  23  BLK  6  1th  Ave 
Heights,    Okd.       E    O    Pendleton     to 

|     M     1. k Nov.    7.    1913 

1913— LOTS  UN  AND  29  BLK  1 
Hopkins  Terrace  No.  4,  P.klv.  Emil 
G      bs  to  Henry  Ahnefeld.Oct.  30,  1913 

Nov.  10,  1913 — LOT  4  7,  Fourth  Ave, 
Tei  race    ]  Okd        Mrs    Grace    E 

Naunton   to   Harris   &    Hudson 

Nov.    S,    1913 

Nov.  in.  1913— PTN  LOTS  19  AND  20 
Blk  I  Ma  p  i  la  krid  e  Cla  remont, 
liklv.  i  ho  i  i  in li  1  i  White  to  Jacob 
HOU!  e Nov.     1,     1913 

Nov.  i"  ,1913  l.i  iT  hi  .1.  inel  te  \  on 
Ah  Ti  act,  i  kd  v.  i  *  ii.  <iu  n  to 
whom   it    1 1 1 : i  \    concern  .      Nov,    6,    i  9  i  3 

Nov.  II.  1913  NE  CASTRO  120  SE 
"B"  SE  l  I'M'  110,  Ha  ward  l'eter 
\i    \  ei  zic   i  'I    b  horn    II    m  i  \    concern 

NOV.     in,      1913 

Nov.   I  I.   L913      W   oi:  \.\T   100  S  Blake 
W    I"".   Bklj .     i  :.'i  1 1  ude  i 

I  V,  f     II     .Il $." 

II,     1913      NW     COUNTY     ROAD 

i     NE 

;    NW    11-17   SW    235   SE  307  99, 

len  Tp        \  ii' I    liomes.  .  .  .$3000 

L9     '      LOTS    I"    AM>    1  I    BLK 

"A'    H i  mi  i    Terrace,   i  ikd.      Mary 

■      to   R    ii    Van  Sant 

Nov.    8,    1913 


sday,    Decembe 


191 : 


Nov.     13,     1913— W     FORT! 

140  E  West  E  50xN   100,  Okd.     Thos 
Neil    to    Gallagher    &    Motts.... 

Nov.     1  1,     1913 

:.    1913— LOT    15    BLK    H  G 
Ave     Heights,     Okd.       Susie 
and  Chas  W  Noble  to  R  H  Van  Sant 

191S 

Nov.     13.     1913— NW     BROADWAY     & 
N    26th    W    153. S3    N    233  20    X 
W    199.91    S    52.13    VN  1st 

Presbyterian     Church     i 
to    Jos    Musto    Sons-Keenan    Co.... 



Nov.    13,   1913— NW   BROADWAY    AND 
N    26tl     W     153  63    N  199.94 

S    52.13    th    187    to    N    line    26th    and 
beg,  I  ikd.     1st  Presbytei 

..f   Oakland    to    Atlas    Stone  Co 

Nov.     12,     1913 

Nov.   13,    1913— NW   BROADWAY    AND 
N  261       -\     153  63    N            -  '    W    199.94 
S    i2.13  W   1^7.  'ikd.  1st  Presliyterian 
Ch    of  Oakland   to  John   G   Sut- 
ton Co N  "■■ 

Nov.    13,   1913— NW   BROADWAY    AND 

N    26th    W    153.63    N    233.20    W    199.94 

S     187,       Okd.         1st       Presbyterian 

rch   of  Oakland  to  General   Eng 

Nov. 

3,    1913— NW    BROADWAY    AND 
N    26th    W    133.63    N    233.20    W    199.94 

52.13    to    W    In 
Okd.       1st    Presbyterian    Church    of 
uid    to    San    Francisco   Cornice 


.Noi 


:,    1913— LOT    15    DDK    5    AND 
Lots    21    and    19    Blk    4    and    1. 
and  15  Blk  21  .Map  Northbrae,   Bkly. 
[nterurban  Home   Bldrs 

ern Nov. 

.:.   1913— S  WESLEY   AVE 
W    Newton    Ave    W    35    SE    97 

I  ikd.      A  L  Calvert 
to  vthom  it  may  concern. Nov.   DJ.  1913 

1913— S  WESLEY  AVE  130.65 
W   Newton   Ave  W   31   SE    I  15.02    NE 
25.33  NW   113. IS,  Okd.      A 
to  whom  it  may  concern. Nov 
Nov.    13.    1913— LOT    11    Robinson   Tct. 
Ala.      J    B  Randal]    to   whom    il 

co     em Nov.     ; 

Nov.  13  ,1913— LOT  s7  Map  Fourth 
Ave  Terrace  Ext.  Okd.  Joe  T 
Collins  to  whom  it  m  n. . . . 



W  GREEN W     '      'AVE 

Lol     8     Blk     "B"     M  i  -^ve 

ice,    Okd.      Gertrude    S    Brown 

Nov       \     1913 

N,,v.   15,    1913— LOT  2  DDK  "If   ' 
pi    .      ;: 
Peake  Co  to   whom 

Nov.    14,    1913 

No,      15,    1913— SW    1 

aph     Ave      ■ 
i  ikd.      Wilhelmin  i    - 

en    &    Smith 

Nov.    15,   19f3— BDETJ   BY 

Walker,    Agent    Oakland    Hotel    Co, 
to    National    Lathing   .*    Furrl 



Nov.   1  AN"  s  10 

I    Map   Ros<  Bkly. 

Elizabeth   Gilsenan   to    E 
son 
Nov.    17.    1913— LOT    7    BL 
i 

Nov     17,    1913— NW    WASHINGT 
.1   ||.  esement  t"  Wm  J    B 


BUILDING   AND    INDUSTRIAL  NEWS 

Bkly.      S    Rasmussen    to   John   Lar- 

sen  Nov    13,  1913 

Nov.  17.  1913— E  TELEGRAPH  AVE 
aroi  W  Broadway   N   108.83  NW 

5  8.70,    Okd.      A   J   Snyder   and   J   T 

ton     (Federal     Realty     Co)     to 

Lindgn  ti   Co Completed  

7,  1913 — LOT  17  Colby  Park: 
Xo  123  61st,  Okd.  P  A  Anderson  (A 
p  Vnderson)  to  whom  it  may  con- 
cern  Nov.    15.    1913 

Nov.    17.    1913— WAVERLEY   NO 

iika  Charles  Duncan  Rollar  to 
Harry   C   Knight Oct.   22,   1913 

Nov  17.  1913  WEST  MERLE  COURT 
and  Alice  Ave,  Dutton  Manor  Add'n 
San  Leandro.  I  A  Merle  to  Fisher  .*.- 
Roberts Nov.    10.    1913 

N..'.  1\  1913-  NW  RAND  AVE  AND 
Cottage,  "kd.  Chas  E  Quigley  to 
whom   it  may  concern.  .  .Nov. 

Nov  19.  1913— W  15  LOT  25  AND  E 
20  1.  Alden  Tct. 
Temascal,  ''kd.  Charles  A  Ruck- 
man  to  C  F  Lodge Nov.    1 

■     1913 — E   WEST   80   N  34th   SE 
\  i;   15,  I  ikd.     F  \v  Diehl  to  M  E 
11  ipper N'.n 

Nov.  I!).  1913— W  TELEGRAPH  AVE 
'a'  N  55th  N  50xW  100.  Okd.  Laura 
i:   and    Glad  tm      to      A 

Klahn  &  Son Nov.   16,   1913 

Nov    21.   1913 — LOT  19  BLK   14   North- 

i      ict,    Bkly.        Josephine      E 

Brower   to   H    H   Schuessler 

Nov.    20,    1913 

N.%     22,    1913    -LOT    11    DDK    7.    Breed 

6  Banc  ii  lip  of  Broadmoor, 
Oakland  Tp.  Mrs  D  Nunan  to  E  R 
Baker Nov.    i 

Nov.     27,.     1 '.' 13— LOT    4    BLK    6    C 
mint.    Bkly.      Ethel    K    MeCorkel   to 

D  11    WcCorkle Nov.  21.   1913 

Not     25.    1913      E  THIRTY-THIR] 

■  .     155. 

Okd.      M   W    II- ■■.■  ■  -■•       to   whom   it 
rn Nov.   - 

—  PTN  LOTS  2  AND  3 
Blk  77-A  Map  showing  Sbdvn  of 
ppty  E  H  Woolsey  near  Boulevard. 
1  ikd.  Leonore  G  Simonsen  to  E  w 
w 1.1  rd      Nov. 

Nov  25,  1913  S  BUENA  VISTA  AVE 
17"  E  Concordia  E  31  xS  141.75.  Ala. 
Mnk    T   Coll     to    w.  .mi    il    may   con- 

Nov.    - 

NW     NINTH    AVE    AND 
K-lIth    50x100,    Okd.       I 

to   ID"  Bro  Nov. 

sw     LINDA    AVE    ptn 
D   &   21    Blk    "C"   Ami 
I  ikd. 

to  J  S  Con- 

Nov.      1 

PTN    LOTS    21    AN 

1     Fail-view 

Ti  1     '  ikd 

-  Connell , 

Nov.     21  II     BLK     is     Map 

brae,     Bklj        -  lonstr 

■  :o    to    whom    it    m  tj    concern 

No 

AVE 
92  16   S    I :;-ii r   A\.-    - 
mont.       Gi  0     P     and     EHzabi  II 

Nov.     21 

N.v 

Mo  Klk    "ID     w 

■ 

-. 

BRI  IADWAY    AND 
.-,-     5  J  13     W     187,     '  ikd         1 

No. 


31 

1913— S  SIXTIETH  100  W 
w  13-]  s  1""  I-:  39-5  N  to  pt 
ikd    .1    D  Kej  s   lo  whom  it  may 

m Nov.    2S.    1913 

113     NI-:    K-FOURTEENTH 

■     .    n    JOXE    15,  Okd       Mar- 

McNelll     to     whom     it     may 

1 Nov.      26.     1913 

S  .  iCEAN  VIEW  DRIVE 

1 :  College  Am-  52x100,  Okd.     Joe 

ins  to  Collins  Bros. Nov.  20.     13 

NW    FIFTEENTH  AND 

0E   \  69  ii   w     ■■'  34  s  30.92 

1:    iiis.!  ikd       C    tries    D   Hoffman 

I     II,  .seal. in    to    .Morri- 

- Nov.  25.  dm:: 

-.    1913— SE   SIXTEENTH    AND 
1 :    |0xS   60- 1.  '  'kd.     Edwaru 
,    ...    om   .1    in  i>    -  oncern.  .  . . 
Oct.    20.    1913 


LIENS  FILED. 


ALAMEDA    COUNTY. 

Nov       I,     1913— LOT     2  3     BLK     17     Map 

ascourt,   Okd.     Hogan   Lumber 

a  li  Arthur    Bros    lnc    and    J 

$394.91 

ADDISON  NO.  1719.  E 
34  Dot  5  Range  7  Map  Shdvn  6  and 
7  Hardy  Tct.  Bkly.  A  Dalgleish  VS 
H  E  Sullivan  and  Mrs  H  A  Long.. $47 
Nov  5,  1913  N  BOND  W  100  51st 
Ave   W   40xN   120.  Okd.     W  S  Cooper 

\s    William    Le    Baron $43.50 

W  PTN  LOT  31  Map 
Potts  Trad  San  Pablo  Ave.  Okd. 
.1   1'  Sullivan  vs  Margare     A    Powers 

1 1     1     Laamenen $95 

LOT  1  and  W  10  Lot  2 
Blk  119  Allston  Tract,  Bkly.  J  C 
Sullivan   vs  Samuel   Illicit  and  John 

Laamenen     $80 

Nov.   8,   1913— IX3TS  41   AND  42  BLK  3 

No.    6    Regents    Park.    Albany. 

!  umbe  vs   M   Sibbins 

-  E   II  Igl  es         $272.20 

i      N  SIXTY-SEVENTH  125 
E    Sin    Pablo    Ave    K    25    N    110  09    W 

-  110.72.  Okd.      Berkeley  Lurn- 
0    vs    M    A    Powers.   John    Laa- 

n    and    W    H  Sweeney $275.70 

1      COTTAGE     129     N 

We   N   35xE  50.  Ala.     Sun- 

,     .  i     Co    vs    W    L    De    Boyd 

aonia    .1    I.ank $355.14 

1      1913 — LOT    252    Map    Fourth 
[.a.-   Bxt,  1  ikd.      Pacific  Mfg 

Do    vs    |i    L    Kountree $125.10 

Nov       12.     1913— N     SIXTY-SEVENTH 

.   San    Pablo   Ave   E   25  N   110.09 

1913      Lot     15    BLK    "C"    Map 

slope,    '  ikd       C    L    Decker   Co 

M    Covell $2643.48 

Nov.    14.    1913— PT    IN    MILK    RANCH 

it  S   cor.   land   conveyed   from 

fclstate       Faxton     D       Atherton       to 

Frank     Enos    Garcler    by    deed    re- 

Lll  .1    193   Page  49  SE  8.75 

1    12   ch   NE    18.30  Ch    NE   11.32 

s\\     11.3  06   ch,    Eden 

:'   .1    Russell    vs  C   E  and 

Hum  id     $99  63 

Nov       14.     1918— N     SIXTY-SEVENTH 

E  San   Pablo  Ave  E  25  N  110.09 

S     lln.72.     Okd.       Contra 

Bldg     Materials    Co    vs    John 

.uieii.    W    II  Sweeney   and    M    A 



\o-,      I  7,    1913      K  SAN  PABLO   AVE  25 

19  W 

.l-.-l     A     and 

1116.35 

Nov.   17.   1913      N  FORTY-FOURTH  110 


Bu'1-Dl.VJ    AMJ    I.NDLSTi'.iA 


:e\vs 


E  Linden  E  25xN  100,  Okd.  E  D 
Conolley  and  H  W  Bode  vs  Wm  and 
.Mrs   Wm   Pottinger $59. 3S 

No*  19,  1913— N  CENTRAL  AVE  40  E 
Fifth  E  34\N  100,  Ala.  W  P  Fuller 
&  Co  vs  W  G  Le  Boyd $71.71 

Not  19,  1913— NE  FIFTH  &  CENTRAL 
Ave  E  40xN  100.  Ala.  W  F  Fuller  & 
Co   vs   W    G   Le   Boyd $77.33 

No,-.  19  ,1913 — LOT  28  AND  SE  10 
Lot  29  Map  Holway  and  Lane's 
Sbdvn  Lots  31,  32  and  33  Kingsland, 
Tract,  Okd.  Hogan  Lumber  Co  vs 
H    C    Miller,    Andrew     R    Mulr    and 

5  A   potter $2S5.76 

Nov.      19,      1913— N     SIXTY-SEVENTH 

125  E  San  Pablo  Ave  E  25  N  110.09 
VY  22.13  S  110.72,  Okd.  S  Jorgen- 
sen  vs  M  A  Powers  and  John  Laa- 
manen    $20 

Nov.  19,  1913—  W  CENTRAL  COURT 
13ii  N  Central  Ave  N  39.2xW  76,  Ala. 
W  P  Fuller  &  Co  vs  W  G  LeBoyd 
$46.50 

Nov.  20  ,1913— LOT  24  W  3  LOT  23  E 
22  Lot  25  Blk  95,  Kellersberger's 
Map.  Oakland.  Oliver  Legault  vs 
Martial    Davoust     $2096.45 

Nov.  21  ,1913— SW  MOORPART  AND 
Apricot  S  104.06  W  23.25  N  100  E 
52.05.  Sunset  Lumber  Co  vs  C  M 
and    M    Christensen $171.54 

Nov.  22,  1913 — PTN  LOT  13-A  Map 
Lands  Teutonia  Park  and  Home- 
stead Assn.,  Ala.  Sunset  Lumber 
Co   vs    W   G   Le   Boyd $354.76 

Nov.  22  .1913 — N  CENTRAL  AVE  40  E 
Fifth  E  34xN  100,  Ala.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd,  A  A 
O'Brien,  C  O'Brien  and  W  Ehren- 
pfort      $429.98 

Nov,  22,  1913— NE  FIFTH  AND 
Central  Ave  E  4oxN  100,  Ala.  Sunset 
Lumber  Co  vs  \V  G  Le  Boyd,  A  A 
O'Brien.  C  O'Brien  and  W  Ehren- 
Pfort     $521.09 

Nov.  26.  IS13— LOTS  23  AND  24 
Blk  17  Map  Havenscourt.  Okd.  P 
F  Howard  Co  vs  MacArthur  Bros, 
lne  and  J  McDonough  &  Wickham 
Havens.     Ine $11S.74 

Nov.  28,  1913— PTN  LOT  13-A  Map 
Lands  Teutonia  Park  and  Home- 
stead  Ass'n..  Ala.  Alameda  Hard- 
wood Floor  Co  vs  W  G  Le  Boyd.*a4,65 

Nov.    28,    1913— N    CENTRAL    AVE    40 

E    34xN    100,    Ala.       Alameda 

Hardwood  Flooi   Co  vs  \V  G  LeBoyd, 

A    A   O'Brien,      C    O'Brien      and      W 

Ehrenpfort    $59.40 

913— NE      FIFTH      and 
i  I    Ave    E    40xN100,    Ala.      Ala- 
in..J                                                            \V   G 
Le    Bo:  >i     A     \    i  I'Brien,    C     O'Brien 
and    W    Ehrenpfort    $92.63 

N"v.  2-  1913  LOTS  ::  \\'I>  1  Map 
Elmwood  Court  Tct,  Bkly.     Britfraln 

6  Co  llson,  G   I'  k'elsey 

Saira  tun $51.17 


SAN  ]OSE  AND  THE  SANTA 
CLARA  VALLEY, 


RESIDENCE   AM-   GARAGE     2   story 

,  . 
San  Mateo  Co  i      , ,  |< 

I'M:;       S.    F 

Thi    dwell- 
ing   has    been    desigi  ed    foi     a    count  i 
rlth  10  to  12  and 


sleeping  porch.  The  garage  will  also 
be  a  two-story  structure  with  accom- 
modations tor  four  machines  and  liv- 
ing quarters  for  the  men  above.  In- 
terior of  the  dwelling  will  he  finished 
in  |  ine  and  hardwoods.  There  will  he 
a  central  heating  system,  open  hie 
places,  vacuum  cleaning  and  a  hot 
water  supply.  Mantels  will  be  of  tile 
and  brick.  Oak  floors  will  be  used  in 
the  principal  rooms.  Bath  rooms  will 
have  tile  floors  and  wainscot.  Exterior 
of  the  dwelling  and  garage  will  he 
covered  with  cement  plaster  on  metal 
iaih.  Plans  are  complete  and  figures 
art.    being    taken. 

BUNGALOW  —  1  story  and  base, 
fiame,  $2,000.  San  J.«e,  Santa  Clara 
1  0.  Cal.  Architect,  none.  Owners, 
Si  ivan  and  Leet,  East  15th  street,  San 
Jche.  The  dwelling  will  be  similar  to 
several  others  recently  erected  by  the 
same  owners  and  will  contain  six  rooms, 
I- lull  and  sleeping  perch.  Interior  will 
be  finished  in  pine  and  redwood,  Oak 
floors  will  be  used  in  che  dining  roori 
and  living  room.  There  will  be  a  large 
or  en  lire  place  and  tile  mantel.  Ti'e 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  Exterior  of  the  house  will 
be  covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  work   will  be  done  by   Day  Labor. 


Wednesday,   December   3,    1913. 

MARIN,  CONTRA  COSTA  AND 
SONOMA    COUNTIES. 


Building  Contracts. 


SANTA   CLARA   COUNTY. 


E    FIFTEENTH,   2nd   Lot   S   of   San   Sal- 
vadore,    San    Jose.      Five-room   bunga- 
low. 

Owner Sullivan    &    Leet,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $2000 


NO.  820  S-SECOND,  San  Jose.     One  and 
one- half-story    residence 

Owner W.   M.    Schuh,    Premises. 

Architect  ..  .L.     Lenzen,     210     S-Second, 

San  Jose. 
Contrai  tor,    .1.  F.  Dowle,  43  Grand  Ave., 
San  Jose. 

CO'oT.   $31.i 


.\u.   7::::    Bird  Ave..  San  Jose.  Two-room 
addition   to   dwelling. 

Owner I.    Russo,    Premises. 

Architect  . .  .None. 

Day's   work.  COST,    $30' 


NO.   66  JEROME,   San  Jose.   Three-room 
cottage. 

Owner Mrs.    B.   Bertueci,   Premises. 

Architect  .  .  .None. 

Day's    work  COST,    $450 


NE    ELEVENTH    AND     JACKSON,     San 
Jose.      Five-room   cottage. 

Owner M.   Volta,  Premises. 

Architecl  .  .  .None, 

■  !onl  i  ai  tor.  .J.    C.    McCombs,    21  i    Hob- 
son,   San   Jose. 

i 'i  ist    $1600 


COMPLETION  NOTICES 


SAN    MATEO    COUNTY. 

RECORDED  ACCEPTED 

Nov,    15.    1913      SE    PHELPS  &    MAPLE 

Redvi Clt;       i  'mo  i    Madrone   No. 

158,  F.  ol     \     io   Donnellj    ,v    u   ill.  i 
Not       13,      191  | 


FIRE  HOUSE— 1  story  and  base, 
brick,  $12,000.  Richmond.  Contra  Costa 
Co.,  Cal.  Architect  Narbett.  Richmond. 
Owners,  City  of  Richmond.  Bids 
opened  for  the  construction  of  a  new 
building  to  bouse  Engine  Company  No. 
2  show  Paul  Glazer  low  at  $12,365  witn 
an  alternate  bid  of  $11,870.  A  contract 
will  probably  be  awarded  to  him  at  the 
next  meeting  of  the  Commissioners.  A 
complete  list  of  the  other  figures  re- 
ceived  will  be  found  under  the  beading 
of  Marin,  Contra  Costa  and  Sonoma 
Counties    in    this   issue. 

LAUNDRY  BUILDING— 2  story  and 
base,  concrete  and  frame,  $16,000.  Napa, 
Napa  Co.,  Cal.  Architect,  State  Archi- 
tect George  B.  McDougal,  Sacramento. 
Owners,  State  of  California.  Bids 
opened  by  the  State  Board  of  Control 
for  the  construction  of  a  laundry  bulld- 
ing  a  I  the  Napa  State  Hospital  show 
Robert  Trost  low  at  $15,850.  No  con- 
tract has  been  awarded.  A  complete 
list  of  these  figures  appear  under  the 
heading  of  Marin,  Contra  Costa  and 
Sonoma  Counties   in   this   issue. 

NURSERY  BUILDINC3 — 1  story,  con- 
crete and  frame.  Cost  not  stated.  Eld- 
ridge,  Sonoma  Co..  Cal.  Architect. 
George  B.  McDougal.  Sacramento.  Own- 
ers, State  of  California.  Bids  opened 
at  Sacramento  for  the  construction  of 
this  building  show  Boxton-Dillon  Co.. 
Hearst  Bldg.,  S.  F.,  low  at  $17,440.  No 
contract  has  been  awarded.  A  complete 
list  of  the  figures  received  will  be  found 
under  the  heading  of  Marin,  Contra 
Costa  and  Sonoma  Counties  in  this 
issue. 


FRESNO,     MODESTA,     SANIS- 

LAUS  AND  CENTRAL 

CALIFORNIA. 


CHURCH— 2  story  and  base,  Class  A 
construction,  $100,000.  Fresno,  Fresno 
Co.,  Cal.  Architect,  eastern  firm  whose 
name  is  not  given.  Owners.  First 
Christian  Church  of  Fresno.  Rev. 
Hie. -don  pastor,  Rev.  Shirley  P.  Shaw, 
assistant  pastor.  Rev.  Breedon  has  se- 
eured  a  set  of  plans  from  architects  in 
the  east  who  have  built  for  him  before. 
'II  e  ron^rce;  ition  has  secured  a  large 
site  on  one  of  the  best  located  corners 
ami  will  shortly  start  construction. 
The  building  will  probably  be  faced 
with  stone.  Plans  have  not  yet  been 
received  in  Fresno  and  a  detailed  de- 
scription of  the  building  will  be  given 
later. 

CITY  HALL  ALTERATIONS, 
and  steel,  $27,000.  Bakersfield, 
i'o..  Cal.  Architect.  Thom-a 
miii.  Producers'  National  Bank  Bldg., 
Bakersfield.  Owners,  City  of  Bakers- 
Held.  This  work  was  mentioned  here 
tth.-ii  plans  were  first  out  for  figures. 
All  hhls  received  were  above  the  amount 
available  ami  were  rejected,  Plans 
ave    loin    revised    to   bring   the   work 

Within    Hie   $27.0 iml    new    tiuures  will 

,  opened  on  December  5th,  Flans  can 
e  . ii  in  I  I  I  i  oin  \i  i ■biteci  Wiseman. 
I  ii  iTEL  !  s  no  j  ami  base,  brick,  $20.- 
000.  Fresno,  Fresno  Co.,  Cal.  Architect, 
It.  F.  Slerhlin.  Fresno.  Owner,  James 
Ryan.  The  building  will  he  erected  at 
tl  .    corner  of  Tulare  ami   F  streets  cov- 

i   i  |ng     an    area     .if    75     by     90     feet.       There 

v,  ni    I,,-    i  hree    stores   on    Hie    first    door 
i,i,      the  entrance   to  the   hotel     CJp- 


Brlck 

Kern 
Wise- 


WediK  sda  y,   Decei      •  '  :>!3. 

per    floor   will    be   arrange  - 
of    _'    i:uest    rooms    and     several    baths. 
Interior   finish   will    be   of  pine  and   red- 
wood.    There  will   be  steam  heat   and  a 
hot   water   system.      Patent   stori 
are   specified.      Exterior  of  the   building 
will  be  faced  with   pressed  brick.   Plans 
are   complete    and     figures      are 
taken. 

Contract*    Awarded. 

RESIDENCE    —    2      story    an 
frame,  SIO.OOO.     Fresno,  Fr< 
Architect's    name    not     given.         Owner. 
James    Brisco.        Conl  ,1       1. 

Grible.   Fresno.      Contract   price,    • 

RESIDENCE   —   2      story      and      base, 
frame.    $9.0S5.      Fresno.   Fresno   C 
Architect.    Edward   T.    Foulkes, 
Bldg..    S.    F.      Owner.    W.    A.   Sutherland. 
Contractor.  D.  A.  Wilkins,  Fresi 
tract   price.  {9, OSS. 


SACRAMENTO,    STOCKTON 
NORTHERN  CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
frame.  $2,500.  Sacramento.  Cal.  Ar- 
chitect, none.  Owner,  W.  D.  McKay, 
1211  X  street.  Sacramento.  The  dwell- 
ing will  be  erected  in  West  Curtis  Oaks 
and  will  contain  six  rooms  and  bath. 
All  interior  finish  will  be  of  pine. 
Some  oak  floors  will  be  used.  A  large 
open  fire  place  and  tile  mantel  will  be 
used  in  the  living  room.  Tile  wainscot 
"will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  dwelling  will 
be  covered  with  cement  plaster  and 
rustic.  Plans  are  in  the  hands  of  the 
c.vner  and  the  work  will  be  done  by 
Day  Labor.  Materials  are  now  being 
purchased. 

SCHOOL — 2  story  and  base,  n 
concrete.      Cost    not     stated. 
Humboldt   Co..   Cal.      Architect. 
H.  Weeks.  75  Post  street,  S.  F. 
Eureka    Union    High      School 
Architect    William    H.    Weeks 


Enforced  ■ 
Eureka, 
William 
Owners. 

b.as    com- 


pleted working  drawings  for  the  new 
High  School  building,  which  is  to  be 
erected  in  Eureka.  Humboldt  County. 
The  building  will  cover  an  area  of  214 
feet  by  ISO  feet  and  is  designed  in  the 
classic  style.  Construction  will  be  of 
reinforced  concrete,  except  the  upper 
story,  which  will  he  of  tl  ■■  slow  burn- 
ing type.  Exterior  is  to  be  face!  with 
cement  plaster  in  imitation  stone.  Eight 
class  rooms,  a  principal's  office.  the 
teachers'  rooms,  the  bookkeeping  and 
typing  department  and  the  assembly 
hall  take  up  the  space  of  the  first  floor. 
All  class  rooms  throughout  the 
are  equipped  with  book-oases  and 
teacher's  closets.  The  assembly  hall 
has  a  seating  capacity  of 
and  will  be  used  for  a  study  hall.  The 
floor  is  level,  but  the  stage  is  raised 
and  built  on  a  slant.  This  room  is  one 
of  the  most  artistic  in  the  buibi 
additional  equipment,  alons  w 
eral  other  rooms,  it  has  a  compl< 
tion  picture  outfit,  including  a  fireproof 
box  for  the  moving  picture  machine. 
There  is  a  total  of  five  exits  to  the 
hall,   three   main   an  ts   he" 

ing  provided.  The  library  opens  off  the 
assembly  hall.  The  second  floor  is 
given   over  to   five  wo  sci- 

ence     lecture       rooms.       the    biological, 

:    and    physical     laborati 
girls'  res;  room  and  St  irage  rooms.    The 
drawing   rooms  are  also 
floor    and    have    both    side    an.i 
lights,  regulated   by   shades,   which   will 
permit  of  the  adjustment  of   the  lights 
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FOUNTAIN      BAL    STRADES      ETC.— 

For    re<  kton, 

I.  Architect.  Ralph 
P.  Morrell,  Odd  Fellows  Bldg..  Stockton. 
Owners.  Hammon,  Jones  :md  Williams. 
Stockton.     Construction  will   be 

■""lie   and    ornamental    iron. 
A    number    of     ornamental 
will    also   be    used.      Plans   are    complete 
and    figures   are    being   taken. 

BOTTLING     WORKS     ALTERATIONS 
AND       ADDITIONS    —    Frame. 
Stockton,  San  Joaquin  Co.,   Cal. 
tect.    Ralph    P.    Morrell,     Odd      Fellows 
Bldg.,    Stockton.      Owners.    Raini. 
tling  Works.     This  work  will  cons 
repairs    to    the    present     building- 
construction    of    new-    sheds.       Exteriors 
will    be    covered    with    corrugated    iron. 
Plans  -are   being  pre  Sgures 

will   be  called   for  shortly. 


Building  Contracts 


SACRAMENTO    COUNTY. 


LOT    12    ROSE    AVE      TRACT.      Sacra- 
mento.     Erect   dwelling. 

Owner A.    O.    Hansen. 

Architect  . .  .None. 

Contractor.  .Archie  Myers,      3S02     York 
Ave..    Sacramento. 

COST,    $1200 

W    »4    LOT   6.   I.  J.   4TH  AND   iTH  STo.. 
Sacramento.      Alter    building. 

Owner W.    J.    Weisman. 

Architect  . .  .None. 

Contractor.  .Matthews   Con.   Co.,   Forum 
Bldg.,    Sacramento. 

COST,  $1500 

COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 
Nov  L.i.  1913— E  43  FEET  OF  S  hi 
of  Lot  5.  .  O.  6th  and  7th  Sts..  Sac- 
ramento. A  G  Johnson  to  Water- 
man Plumbng  Co,  Nov.  22:  H  W 
Robinson.  Nov.  22;  Wm  C  Keating 
Nov.    22,    1913 


LIENS  FILED 


SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 
Nov.  25.  1913— FRACTIONAL  PARTS 
of  Lots  63  and  65  Subd  Rancho  San 
Jonde  tos  Moquelumnes  Sees  4  and 
33.  T  5.6.  R  6,  Sacramento.  Orvis 
&  Ritz  vs  W  E  Myers $269.25 


Building  Contracts. 

SAN    JOAQUIN    COUNTY. 

E    3    LOT    6.    W    25    LOT    S    BLK    11     E, 
Stockton.      Two-story    brick    building. 

Owner Mary    P.    Marshall. 

American    St.,    Stockton. 
ect  .  .  .  None. 
Day's    work.  COST,    $10,000 


MAIN  AND   AMERICAN  STS..  Stockton. 
Remodel   store. 

owner M.    F.    Claiborne.    4! 

Park    St..   Stockton. 
Architect  . .  .None. 
cork. 


Owner Mrs.  D.  Loagier.  1444  N-  El 

Dorado    St..    Stockton. 
None. 
ork.  r.  $1000 


!.K    22v    E     Stockton.      Bred 
corrugated   Iron   shed. 

E     F.   Smith,   510  N-East   SI 
Stockton. 
.  .  .None. 
.cork.  COST.    (400 


BLK    66   S   M  C,   Stockton.      Re- 
ne   building. 

Owner E     De     Martini.     226     South 

Van   Buren   Si  .   Stockton. 
None. 
work.  COST.  $600 


NO.    43    S-HUNTER   ST..   Stockton.      Re- 
model   brick    building. 

Owner S.   S.    Parsons. 

None. 
work.  COST.   $400 


N-CENTER   ST.,   Stockton.      Re- 
model   brick   building. 

Owner H.  Genser.   36  N-Center  St., 

Stockton. 
Architect  . .  .None. 

k  COST.    $500 


Laundry  Building 
Bids  Are  Opened. 

•.fat,-   Board  of  Control  Receive  Figure! 

for    Work    at    Napa    state    Hospital. 

Robert    Trosl     LOW. 


i  By   Special    Wire.) 

SACRAMENTO,  CAL,  Nov  2Sth,  1913 — 

Bids    opened    by     the    State    Board     of 

Control    for      the    construction      of      a 

laundry    building    at      the    Napa      State 

Hospital  at  Napa  show  Robert  Trost.  of 

..  low  at  $15.S50.     The  next  low- 

1  re    was    submitted    by    R.    S.    K" 

MacMillen   for   $16,500.        The   following 

weri     ■  -    el ved : 
Laundry    Bntldbrr/,    \npn   State   Honpltnl 

t     Trost     S 

-      K.    MacMillen 16.500 

Frank   Gallagher    '" 

Boston-Dillon    Co IT. 440 

■  .    Goughty    11 

Fluth   &   Morton 19.337 

William    Marin    

Kerr   A    McLean 1 

Tieslau   Bros 20,24'i 

'>    B.  Ackerman  &  Son  Co....    20 

in  Bros 20.S50 

fi  Co 20,373 

E.   J.   Duffy 

S.    M.   Walton   X-   Son 

All    figures    were   taken    under 


Submit  Figures  For 
Work  At  Eldridge. 

UoxtOH-DtUoa     <  •>•     I ."»«     Men.    Hut     IVr- 

illie.l    Cheek    not    i:<in»l    <<>    <l>e   Ten 

Per   (cue. 


NOS.    21   AND   23   E   MAIN   ST.,   SI 
Remodel    brick    building. 


EtAMBNTO,      CAL 

Novembi 

trol    for    the 

of    a        r 

■ 

is    received    I 
Dillon   &   Co.,   Hearst   Bldg.,   San   Fran- 


34 

cisco  at  $17.11".  No  action  on  the 
award  was  taken  however  as  the  cheek 
accompanying  the  bid  was  not  equal  to 
the  ten  per  cent  as  required.  Robert 
Trost  submitted  the  next  lowest  figure 
at   $17,S90. 

Following    is    a    complete    list    of    all 
eived: 
Nnrsery   Building,  Eldrldge  Home. 

Boxton-Dillon    Co $17,440 

Robert    Trost     17.S90 

O.  B.  Ackerman  &  Co 18,100 

Tieslau    Bros 18.984 

.  ristenson    Bros 19,900 

Fluth    &     Morton 19,967 

B.    .1.    Duffy 20,000 

R    s.   K.   MacMillen 20,166 

Wilson   &   i  Ihi  istenson 21,182 


LOS    ANGELES    AND    SOUTH- 
EEN  CALIFORNIA. 


Pl'RLU  HALL — 1  story  and  base, 
frame.  Cost  not  stated.  Los  Angeles, 
Gal.  Architect.  Otto  Janssen,  Story 
Bldg..  L.  A.  Owners.  Bast  Rose  Hill 
Improvement  Association.  The  building 
will  be  erected  on  East  Rose  Hill  Drive 
designed  for  a  civic  and 
social  center.  The  structure  will  lie 
eie.ted  on  a  hill  side,  the  surrounding 
grounds  being  terraced.  A  main  audi- 
torium seating  200  people  is  provided 
besides  smaller  parlors  an  l  smoking 
rooms.  Interior  will  be  finished  in 
pine  witli  maple  floors.  A  gas  steam 
system  of  heating  is  specified.  Exterior 
will  be  covered  with  rustic  and  toot' 
with  shingles.  Plans  are  complete  and 
the  work  will   he  d •   bj    Daj    Labor. 

RESIDENCE  2  to  an  I  base  re- 
inforced cone  reti  nut  stated. 
Capistrano,  Orange  Co.,  Cal.  Arcitects, 
Walker  and  Vawter,  Hibernian  Bldg.. 
L.  A.     Owner.  Miss  Grace   M     Dalph.  The 

dwelling    will    contain    ten     r ns      and 

four  laths.  Construction  will  he  of  re- 
inforced concrete  with  metal  lath  and 
plaster  partitions  and  clay  til.-  roofs. 
There  will   be  rid   open   Are 

places.  Mantels  will  he  of  tiie  and 
brick.  Pine,  redwood  and  hardwood 
finish  is  specified.  Oak  Boors  will  oe 
used  tl  roughoul  All  hath  rooms  will 
have  cement  floors  and  til.  ivainscol 
There   will    bi  ng    sys- 

!  hot  water  supply.  E\  tei  ior  of 
tiie  dwelling  will  1...  faced  with  cement 
plaster      ph.  ns  a  re  a  figures 

are    being    taken. 

APARTMENT    HOUSE  —  :;    stoi 
base,    brick.  ted        Venii  e 

Los  Angn  Architect,    Irthur 

<;     Llndle;  .     |  <  06     H  orth.    L.    A 

'•-    I..    Smai  I     Tl  e    buildii  g    will 
•    ■    ■  i  i.ri    i  as 

i  ■ 
rontalni 
ranged    ii 

i     ind   i  ed- 
wood   with    Bom<    ■  uite 

win   have  pi 

hoi 
Vacuum 
probabl  .   n  he  fln- 

iu  il  ding 
n  ill   be  faced  ,       Pn 

llmln«ry  plan 

APARTMENT    HOUSE        II    a. 
• 

Los    Angele:-      Cal.       A 
I  "       I''  I  :   dg.,    I.. 

A.      A    site    on    FigUI  n 


■■".  .:  DIM;    AM)    INDUSTRIAL   NEWS 

k\  a       Ing  ion     has     been     secured 
building  i  ..\  ering  an  area   ol    I  30  bj    ]  00 

feet  will  he  erected.  It  is  intended  to 
arrange  the  interior  for  17  suites  of 
which  twelve  will  he  duplex  apartments 
containing  from  eight  to  ten  rooms 
while  the  balance  of  the  apartments 
will  range  from  five  to  seven  looms 
Construction  will  be  of  the  Class  A  type 
with  -a  complete  steel  frame,  exterior 
walls  of  brick  and  concrete  faced  with 
irlck  a  rid  terra  eotta.  Prelimi- 
nary plans  have  been  prepared.  Further 
mention  will  lie  made  of  this  work  as 
ti  e    plans   progress 

CHURCH-  :;  2-stoi  s  and  base, 
buildings,  $125,000.  Architect,  Joseph 
De  Reiner,  Title  Insurance  Bldg.,  1.  \ 
Owners,  Wilshire  Presbyterian  Congre- 
gation. The  group  will  consist  oi 
main  church.  Sunday  school  building' 
and  manse.  All  of  the  structures  "ill 
be  Tudor  Gothic  in  design.  The  church 
will  I  e  80x115,  and  the  main  auditorium 
with  gallery  will  accommodate  700  peo- 
ple. Will  have  a  high  basement  which 
will    contain    a    large    lecture    room    and 

apparatus    room.      The     Sunday      Scl 1 

building  will  he  a  two-story  ami  base- 
ment structure  60x11]  feet.  The  base- 
ment   will   contain   a   large  dining  room. 

kitchen,    lavatories,    boiler      r n,      eti 

Tl  e  tipper  stories  will  contain  the  Sun- 
day school  auditorium  with  a  gallery, 
class  rooms  and  accessories.  The  manse 
will  also  he  a  two-storj  structure,  hut 
no  other  details  have  been  definitely 
decided.  Concrete  foundation  and  base- 
ments,  brick  exterior  walls  with  artifi- 
cial si  one  trim,  slate  roof,  reinforce! 
concrete  floors,  composition  finish  floors, 
hollow  tile  interior  partitions,  oak  trim. 
plumbing  and  electric  wiring.  Each 
building  will  liave  a  separate  heating 
ami  ventilating  plant.  The  plans  will 
be  completed  and  the  Sundaj  school 
building  erected  immediately.  The  com- 
pletion of  this  building  will  he  follow  I 
....  ,  ,  ei  ei  lorn  of  the  mi  nsi  and  main 
church    edifflce. 

CHURCH—]  story  and  base,  brick. 
Cosl  not  stated  Redondo,  Los  Angeles 
Co  .  Cal  Ai  cl  Itei  I.  Albet  t  C  Maritn 
Higgins  Bldg..  I..  A.  Owner,  Roman 
i'  i  Ho, lie  Church  of  Redondo.  The  build- 
ing will  cover  an  area  of  :1s  by  106  feel 
and  will  contain  a  main  auditorium 
se  iting  350  people,  Intei  ior  «  ill  be 
in,,    ied  In  pit ighout,     Plans   

;,i,     for    a    cenl  i  al    hea  ting    sj  stem.     A 

claj    i  lie  i  oof  will  be  used      E  <  tei  I I 

the    building    will    be    i  teed    with    blue 

pre     >i  i. rick.  Plans  now  being  pre 

pa  red, 

in  iTELr—  I    storj    i    ba  se,   brick   and 

teel      '  !os1    not   staled.      Los 
Cal.     Architect,  Charles  Gordon,  Lo      \n 
gele      inw  -i  iii.ni    Bldg.,    I..    A.      Owner, 
Verne   il    Carter.     The  building    n  ill   be 
,  ,  ,  ,  i,.d    .in    \in  i  ii    \i  i  "i      ii  eel    and    «  ill 

.,-, ,.   .i    i tage   of  ' 'i  '    i".    -i    depl  Ii 

ol    i  i  ,    feel       Be  Ide      th si     lobby 

plans   provide    lor    1! tl   I  he    firsi 

II,, i,  i        I  Ippei    II s    will   contain   a    total 

Of     150    guesl     rooms    and     HI     halhs     wiln 

15  showei    .     I  nterioi    will  bi    Hnl      ed     i 

pine   tin  oughout,     Then         '      h      team 

Ii  ,      ,  m  i     a      \  acuum 

i .  in     hoi    water    suppl  I     .i  rid 

ni  her   in"  i en. i  in  •        i  :.i  i 

i    il s     and      I  lie 

Metal      wiin I-  ' 

,,  i       and    ii  "ii  ni       '"' '      i   ■■i.i         '  i  • 
ti  i i   i  '•       illdlni         i 

■ .  e   ■  i    ■ >■     p i 

being    pn  pa  red 

IP  ei  EL   AND   STORES     2    story     and 


Well 


ia  .  J,,  uk.  $in,iiiiii.  South  l',i  -  i. hi,, i 
i  n-  ingeh  Co.,  Cal  Architect,  Arthur 
on,  i  I  1  North  Spring  street,  L.  A 
Owner,  Mrs.  Gerti  tide  i  izmun  The 
building  will  be  en  cted  al  the  i  orner 
of  Mission  and   Pair  Oak  avenue  cover- 

ng     i    ground    ■     05    bj 

There  will   be   ston  e   on   i  le   first    floor, 

Upper    d will    be    a    i  i  nged    for    the 

hotel  office  and  a  number  of  guest  rooms 
;i  mi    hit  hs.    I  n  i  erior    will    be    finished    in 

pine    ami    redw I.       Bath     rooms     will 

have  tile  floors  and  u  a  inscot.  Pla  n 
\  Ide  for  stea  m  heal  a  rid  a  hot  water 
supply.  There  will  be  patenl  store 
fronts.  Exterior  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared 

HOTEL-  ::  storj  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Angeles. 
Cal.  Architects,  Train  &  Williams,  Ex- 
change Bldg.,  L.  A.  Owner,  !•'.  W 
Wachter.  The  building  will  have  a 
street  frontage  of  75  feet  and  a  depth 
of    95    feet.      Four    stoies    and    the    hotel 

lobby   will  occupy   the   first    fi \    Upper 

floors  will  he  subdivided  into  60  guesl 
rooms  and  a  number  of  public  and  pri- 
vate baths.  There  will  he  steam  heat, 
elevator  service  and  a  hot  water  sup- 
ply. Interior  finish  will  be  largely  of 
pine  with  some  elm  panels.  Bath  rooms 
will  have  tile  Hours  and  wainscot.  Ex- 
i  e,  ioi  of  the  building  will  be  faced  with 
pressed  brick.  Plans  are  complete  and 
figures  :\re  now  being  taken. 

Contracts  Awarded. 

COUNTY  FARM  STABLES,  SUPER- 
INTENDENT'S RESIDENCE,  KITCHEN 
AND  DINING  Ri  IOM  I:,  ick  and  frame, 
$64,770.  Los  Angele--,  Cal.  Architect, 
George  Low,  Counts'  Supt.  of  Construc- 
l  ion,  I..  A.  i  >w  m  i  s,  Los  Angeles  Coun- 
ty.     Contractor.    J.    F.    Atkinson,    Storj 

Bldg.,    general     construction.      C ,n 

price  not  stated.  .1  Hokum,  1312  Mo- 
neta   at  e.,   L,   A.,   plumbing,   $4,439. 


PORTLAND  AND  OREGON. 


WAREHOUSE — b  story  and  base,  re- 
inforced comi  ei,  I',,  i  not  stated. 
Portland,  Ore.  Architect,  P.  Chapelle 
Browne,  Mohawk  Bldg.,  Portland.  Own- 
er's  name  withheld  for  the  present.  The 
building  will  be  erected  al  the  corner 
of  15th  and  llovt  streets  covering  a 
ground  area  of  100  feet  square.  Con- 
striiclion  will  be  practically  lire  proof 
with  reinforced  concrete  walls,  floors 
ind  roof  slabs  Interior  partitions 
will  be  of  hollow  tile  or  metal  lath  and 
pla  st  "i  Pla  n  -  pro\  rde  for  a  n  auto- 
matic sprinkler  system,  fire  doors  and 
mi  in  window  sash  'and  frames.  Spiral 
iii  nil's  will  proba  blj  be  insta  lied.  Ex- 
el  lor  of  the  building  will  be  faced 
w  ii  ii    cemenl    plastei       Two    large    eh 

ators  a  re  to  be  s  peel  fled  I  'lans  are 
complete   and    flgures  are    being    taken, 

CLUB    HOUSE      I    and     3     story      and 

I  as.',     fn ,i  ml     '''  !'   I.        :•■  10,000  I'm  I  - 

I  ind.    i  ire.       Architects,      Robin  on      & 

Thomas,    ( Ihamber    of    i  !i let  i  e    Bids'., 

I'm  i  la  ml        i  i  w  1 1  e  i  - ,      La  urelli  ursl      Club. 
Pla  ns    for    the    en  1 1  re    -'  rucl  tire    will    be 

prepared    at     1 1 1 1      time,     al  tl gh     the 

building    will    he   erected    in    two   units; 
the  lirst  will  be  aboul  i  w  o-thirds  of  t  ie 

i  i  ml  in  e     pla  unci         There     will       he       a 

i i  llroom    -  ie  I"  'i  mi   a   dining    mom 

will   be   i  "in    it fni  in  e.     This  is  to 

,.    io    i"       Between    those     two     rooms 

■ the    club    pr ir.      Thl      will    be 

,i :  trided  i  ni  n  a  tat  ge  rei  epl  Ion  I  oom  a  rid 
cloak    and    billiard     rooms.       a      steam 


a     plant    and    other 
veniences    will 
of   the   building   will 
merit    plaster.      Working 
nearly   complete. 

(  ontracts    Awarded. 

IVAliEil'ifSE-: 
brick  .. 
Archite 

ith    Bldg.,     Portlai 
D.    P.    Thompson     Estate        Con 

n-Arnold     Co..      Pa 
. 


SEATTLE  AND  WASHINGTON. 


KITCHEN      AND 

BriLDIN'i; — 1    storj       ;'    ; 
forced  concrete    - 

- 
Alaska 

Woolley    Insane    Asylum. 
been   completed   for  the   construction   of 
a  large  kitchen  !  uilding  and  col 
age   plant    for   the   State    I 
and    figures   will  prcbably   be   cal 

•■•  k  by  the  State  Board 
trol.  Interior  will  be  finished  in  pine, 
marble  and  tile.  Gas  ranges  will  be 
i  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
and  full  particulars  can  be 
from    the   architects. 

CAR   BARNS — I   ai  d  2  si 
.-d    concrete.    ? 
ver.    B.    C.      Architect.    Engi 
partment  British  Columbia  Elect 
Vancouver.      Owners.    Brll   • 
Electric     Co        The     ouilding      will       be 
erected  at  the  corner  of  Main  ai 
bee   streets   covering  an    an 

T    e  main  street  front 
be  one  story  high  and  the  Q 
frontage    2    stories.       Construction     will 
be  fireproof  throughout.  A  cement   floor 
will   be   used   on   the   first 
provide  for  steam  heat  and  modern  me- 
chanical   equipment.      Exterior    will    be 
faced  with  cement  plaster      Metal  win- 
dow   sash    and     frames     are      S) 
Plans  are   now  being  prepared. 

THEATRE — 3    stor 
forced  concrete.  $150,000.  Seattle 
Architect.    Warren    H.     Milner,     Arcade 

-cattle.     Owner's  name   w 
The  building  will  be  1121    to 

ond  avenue.     T   e  st 
•     - 
elaborately    finished      with      ornamental 
terra  cotta  and  mari  !• 
ing    ca] 
heating,    vent 
proved    type,    onyx    m 
flooring,  art  and  plat<    - 
steel,    etc..   are   specified. 
be    awarded    in    the    I 
week 

THEATRE,  ST'  IRES 
i 
. 

Northern    Bai 
Alhambra    T 
ing    will   he   er>  :ted  on  1 

venue  north    of  Pik 
ering  an   area    Of   111 
n    will    be    pi 
with   walls  an 

be    of 

,th    and    plas 

■ 

building    has 

portion   will   be   su 


I    ii. mm;  and  [Ndustrial  news 

i  nd  a  modern 
of  ventilation       Ii.   ■ 
.   in  pine,  ornamental  plasl 
metal.      Metal    window    sash   and   frames 
are  specified.      Exterior  of  the  building 

■ 
cement    plaster.      Plai  com- 

pleted early  instruc- 

tion   will    he    carried    out    under 

of  W.   L,   Blaine,  probably   under 
the  Da  tern. 

Contracts     i";irded. 

WAREHOUSE    AND    LOFTS — 7    story 
- 

-ders  & 
Alaska   Bldg.,   Seattle.    Owners, 
A.    II. mi  lach    Co. 
Sound    I 
- 
STORES    AND    LOFTS— 4    sto 
iek    and    steel,    $30,000. 

Denny  -      -  Owners,   Walker 

actor,  C.   R.  Aldrich,  Cen- 
tral   Bldg.,     S 


THE     STATE     HIGHW.U      CONSTRUC- 
TION. 


The    letter    published    in    the    Fresno 
Republican    recently    from    W.    R.    Ellis. 
State    Highway    Com- 
mission,   exposed    conclusively     one    of 
the  most  malicious  of  the  attacks  made 
on   the   State    Highway    Commisson.  All 
erever  it  is  thought 
■■    to   stir   up   a   fuss   against    the 
st-ate     government     by     criticizing     the 
highways,    these    things    come    up.      The 
most    persistent    is    a    report    that    the 
foundation    is    too  thin   and  of 
inferior   materials,   that   it   is   beginning 
to    crack    and    give    way.    and    that    in 
some  places  there  are  even  holes   in  it. 
These  charges   are   sustained   by  actual 
photographs      showing    the      conditions 
complained   of,   or  by    the   testimony   of 
veracious      witnesses    who      have     seen 
them.      The   demonstration   seems   com- 
plete  uniil   it   is   learned   that   all   these 
photographs   and      reports    come      from 
three      sections      of   road,     aggregating 
about   a    mile   and  a   half  in  all,   which 
the  commission  itself  has  rejected,  and 
which   are   now  being  done  over  again. 
Of    the    contractors    building    the    road. 
three    have    failed.      These    three    built, 
altogether,  about  twenty  miles  of  road. 
and    "f    these    twenty    miles,    about    one 
and   a   half   miles  were   found  defective 
re    being    replaced    by    the    bonds- 
men   of    the    contractors.      The 
in    the      Sonoma      country    road,      which 
Colonel    Charles    Mifflin    Hammond    un- 
-  ition    at     the 
Mads    meeting   at    Eureka,    turned 
which    the      hi| 
commis  selves  had  bored   to 

rete.    in    a    section    of    the 
ifterwards     rejected 
and    rebuilt. 

Mr.   Ellis  does  not   touch   on  the  other 
complaint,    so    often    heard,    of    the   n«r- 
3a   of   the    road,   but   the    fa 
simple.      In    the   first   pla 
er    in    which    the    H  - 

no     choice.       It     « 

on    administration    beg 

n    amount    of 

■ 
the    twenty    foot   road    could    no 


35 

nice     would     have    been     to 

:    the    whole    stale    to 

f    only     part    of    the 

.  e  been  rignt. 

ommiss  power; 

■pens     that     the     commission 

1   the  power,   even   if 

even   the   fifteen   foot   road. 

form  will  not  be  open  to  the 

igalnst      it.        Fifteen 

a   fact,  wide  enough   for  every- 

I     taming    out    to    pa! 

to  1 1      it     it     i - 

ne       it:  ing    w.il 

ie   done   in   the   fifteen   feet. 
urn-ou; 
hard,    or      as 
,11    s  ta  nd  1  ng 
main    travel.  —  F'~sno    Repub- 
lican. 


HAMP1  1.  ATIXG        A 
GAUGE. 


nti<:»M  re 


g   back   the  hands  of  a  clock  in 
order    to    permit    legislation    to    be    en- 
other   purposes,   is   a   not    In- 
frequently   noted    device.        We      have 
never    seen    mention,    however,    of    set- 
k     the     hand     of     a     pressure 
gauge:    yet    it    is    stated    that    this    has 
been    found    necessary,    in    cases,    when 
rather    deep      shafts    by      the 
caisson    method.       The    allowable    limit 
of    pressure    under       which    men      may 
work    in   caissons  is,   we   believe, 
usually   put   up  at   4S   pounds       II 
to      reach      depths      corresponding      to 

pressures    without    openly     vi 
lating    the   laws   or   alarming    the   me 

•     Seen    manipulated   to   read 
from    5    to    10    pounds    lower    than    the 
•  \isting    pressure.        It      is      un- 
derstandable     that      with    only      a      few 
feet    to    go    in    order    to    land    an    ex- 
pensive   shaft    which     would    otherwise 
he  lost,   the  temptation  to  take  chances 
1    safety    limits    is    enormous 
-    it   is   a   thing     not   to     be 
countenanced     by     anybody     with       the 
manitarian    feeling.        The      oc- 
of   the    "sand      hog"   is      suffi- 
ciently   hazardous      without    his      being 
made    the   victim    of   a    crooked    deal. — 
Engineering  and    Mining   Journal. 


I'll  \M|>    I  \     ranE  I  lid'.    LIMITS   Ml  ST 
GO. 


ioe  of  ten  days  has  been  served 

H.    Umbsen    &    Co..    agents    for 

tiers    of    the    frame    building    lo- 

n    the   south    line   of   Clay   street 

of    Drum    street,    to    tear 

Chief    Inspector    of    Buildings 

\  .so   served   on 

inl    of    the    structure    to 

rilses   within   ten   d 


[RCORPOB  ITIONS. 

.1  Stock,  13.000,000: 

;  lil- 

A     Faulkner,  B    Tbelen,    F.    P 

M       i  F.     Bruner.     1 

■ 

k,  $25,- 

I 

■ '  •    ei       i :    /.  ■  - 
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Use  Wybro  Panels 
for  best  results. 

Whenever  you  have  a  particular  Job  to 
finish-— whenever  you  want  good  results — 
use  Wybro  panels. 

There  are  no  better  Panels  on  the  mar- 
ket, and  what's  more,  they  cost  no  higher 
than  inferior  ones. 

Ask  for  our  Wybro  List  to-day. 

>  Brothers 

San  Francisco 

Tf£E& 

s~  /      -^ 

(fir 

The  Panels  that   are 
as  good  as  they  are 
famous. 

WMtc 

Sth  and  Brannan  Streets 

FOREIGN  TRAD£  OPPORTUNI- 
TIES. 


[Where  addresses  are  omitted  they  may 
be  obtained  from  the  Bureau   of   For- 
eign  and   Domestic  Commerce.    Vvash- 
ington,    D.    C.      In    applying    for    ad- 
Bi    to    Hie    number.] 

(  ORRESPONDENCE    WITH    CONST  LS. 

The  suggestion  is  made  that  all  com- 
muncations   to   consular   officers   be   ad- 

The     American     Consul. 


Al 


me  of  the  officer  not  being  given. 
Any    communi  Idn  ssed    will 

te  opened  and  attended  to  by  the  per- 
son who  i  be  in  charge  of  tne 
office.  If  addressed  to  the  consul  by 
name,  it  might  be  forwarded  to  him  un- 
should  he  be  absent,  and  delay- 
would   thus    result. 


Consuls   are   requested   to   contribute   to 
and     in     doing     so 

should  in  each  ins 

language     correspondence     should      I  i 

No.    12026.        Machiaers    lor      handling 
ilalr>    product*. — An    American   consular 

- 1   a   c ■ 

munication  from  one  of  the  directors  of 
a     largi  in    his    dis- 

trict,   ri  o   a    visit    which    he    Is 

makin--  n    the    in- 

.  of  .  i  ■ 
full  details, 
irmi 

1c   Corn- 
No.    12027.      Hardware   specialties  and 
tools. —  A       comml    lion       merchant       In 
varnish 
works   In  the  Uniti 

OUld    like 
some    good     I 

II. 

mentioi  

riage    making,    for 

of  a  11  kinds 

i 

No.    12028.       Automobile    vacuum    road 
cleaner*. — 

iosil  Ion   to 

l 

■ 

1  i  ■on      \ 

'i     i      lirm    In 
question   state       , 


tion  of  such  a  machine  working  in  the 
United  States.  This  firm  already  rep- 
American  general  machinery 
builders.  Correspondence  should  be  in 
English. 

No.  12029.     fias  electric  ours  and  elec- 
tric baggage  trucks. — A  report  from  an 
in   consular   officer   states   that   a 
railroad    in    bis   district   lias   under   con- 
sideration  a    scheme   to   use   gas   electric 
cars   on    one   of     its    bra  nch    ro  ids 
railway    company    intends    to    use    elec- 
i  ric    baggage      trucks    at    its 
Full    information    regarding    these    mat- 
ters  can    be   obtained    by    addressing   of- 
-    named    in    the    report. 
No.    12032.      Building    materials,    ma- 
chinery,     nnil      concrete      mixer.  —  An 
American    consular      officer       transmits 
of  a   I  !a  nadian   firm   which  de- 
sires   to    obtain    quotations    on    builders' 
materials,    machinery,    contractors'    sup- 
plies,    and     concrete     mixing     mai 
Correspondence  may  be  in   English  and 
in   be   quoted    f.   o.    b.,   stated     n 
United   States  currency.     Terms  of  pay- 
ment,   2    per    cent    discount     1"    days    or 
net    30    days.         The    firm    in     question 
states   that   II   is  in  touch  with  European 
u  t  urn  s,   a  nd    prii  es   iiuoted   must 
orably    with     those    of    the 
European    exporters    if    business    is    to 
result. 

No.     12033.         automobile      catalogues 
and  price  lists. — An   American  consul   in 
la     desires    automobile    mann- 
ers   in    the   United   States    to   send 

him    cat: together    wit! 

d    dis nis    to    foreign    di 

;  quently    asked    aboul 

,n  cars,,  but   is  unable  to  supply 
detailed      Information,      as      catalogues 

the    cars    in    qui 
on    die   in   his  office. 

No.      1230*.        Machinery    for     making 
\    i  esident   of  a    . 
n      |  ii  i  in  in-  a  n   American  con- 
suls i    "iic  er  that  he  wl   bes   to  purchasi 
tor     makin;; 
Ike  iii  bear  from  m 
i        .....  .  ,      ogui      and    full    pai 

lenci  bi      in 

No.     12013.      Steam    lug. — The    Amerl- 
...  sulate  at  Mai  i  epoi  I 
ire    requi 

I'll,  i  to     d.      G 

I 

mated   cost   o 
Plat 

.         de  0 
el,     i 

i:i. i 
i    .  before 

n...    12021.      Sporting      goods,      paper 
ion iiiies,  and  advertising  specialties. — 


E.H.  Williams 


Chalmer  Munday 


Munday  &  Williams 

Attorneys-ai-Law 

Special  Attention  Given  to  Building  , 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Phslan  Building,        San  Francisco 


A    person,    pi  :  y    good    busi- 

ness connections  in  South  Africa,  in- 
forms an  American  consulate  that  he 
in  get  into  touch  with  American 
novelty  firms  dealing  in  sporting  goods 
noi  elties,  pa  pi  idevrtis- 

ing  specia  11  ies,  foi  i    e  ol   secur- 

ing sole  South  American  agencies.  In- 
1  pasted    \  iii  .   send  dupli- 

cate catalogues  with  full  particulars  to 
the  person  in  care  of  the  consulate  for- 
warding   the    inquiry. 

\o.  12023.     Agricultural  Implements. — 
An     America  n     col 
inquiries    for    the     names 

|  I  iic  i  :-  ol  i  -.  ull  hi mI  imple- 
ments used  in  connection  with  the 
groundnut  (peanut)  industry.  T 
quirer  states  that  he  is  interested  in  a 
number  of  groundnut  farms  in  "West 
Africa,  and  thai  he  is  desirous  of  in- 
stalling there  the  latest  agricultural 
implements. 

No.  12035.  Face  brick. — An  Ameri- 
con  consular  officei  has  forwarded  the 
name  of  a  firm  in  his  district  which 
desires  to  enter  into  communication 
with  American  manufacturers  of  fancy 
face  brick,  enameled  and  plain.  Cor- 
respondence may  be  in  English,  and 
quotations  maj  be  given  in  United 
States  currency.  Prices  should  be 
quoted   f.    o 

>o.  12030.  Hardware,  contractors' 
supplies,  engines,  and  concrete  mixers. 
— -A  report  from  an  American  consular 
officer  in  Canada  stat<  i  al  a  firm 
in  his  district  desires  to  receive  from 
American      manufa   tu  italogues. 

price  lists,  and  discount  sheets  of  hard- 
.  a   <     specia  -  upplies, 

te    mixers,    and    gasoline   engines. 
i  'oil  e   pondei  be  in    English. 

No.      12037.        Hardware,    paints,      and 

novelties. — A    business    man    in    a    Latin 

American   country   informs  an   American 

office]       '  ■  i I     hi     v.  on  hi    like    to 

i ufact  ii  ■ 

i.i  rdvs  are,     pai  it,  i      es    of    a 

era]    nature. 

No.  L203S.  Lumber  and  dry  room. — 
An  American  consul  In  a  European 
eountrj    repo  a    firm   In  hi 

trlct  ma  nufa  i  mum  fine  furniture 
would    like 

i    .        rm    al   o    a 

Id    like 
offers  from    i.mi  Cor- 

respondeno 

No.  l^o:i!».  Black  tin.  — A  business 
m. i  a   in   a    i  : louni  ry   Informs  an 

.      W  iiill.l     like 

ort    black   tli 

■ 
iimiid    h,    In   I  ierman. 

No.     12041.       I'lmir.    Hire,    milling,    oils, 

cement,  rir, —  \n  American  consular  of- 


II 

fleer  in  Brazil  writes  that  a  firm  in 
th«t  country  with  good  references  is 
anxious    to    make      direct    agenc: 

:   wit i) 
ndling    the    fo 
■  v.  ire  for 

ses,    galvaniz- 
or  zinc  roofing,  kei 

ement, 
iron   an  I   steel 

should     w 

om   the 
reign   and    Di 
merce 

No.     ii'iua.       <.i    cerles    ami    hnrdwnre 

specialties. — An    American    consular   01- 

n  line 

cation   with 

k 

d  prici 

The      inquirer 

NO.    12045.         Lumber,      tobacco,      Hour, 
hardware,  meats,  etc. — 

an    important   busim  - 

n    diplomatic   officer 
of    communicating 
u     exporters    of    t    ■ 
articles:       Pitch-pine     lumber, 

i  in      barrels). 

to    and    may    be    in 
'     - 
\<>.    12052.      Chairs,      timber,      leather, 

and  furnishing   lines. —  A   firm  of  whole- 

in      furnishing    lii 
Austral  isia 

with     American     m  1 1  of    the 

and     dining 
ree-ply 
ring,  three-pl 

olstering,   and 

itribut- 

est    it,     T   >■   firm   is 
ent   for 
tlies  lini 

- 

munical 

to   terms   will    s 
and    will    like. 

No.    12049.       latencj     In     instralla. —  I 
firm  of 

\...    12051.      Sale   "f   timber    licenses.— 

Tl  e    Am 

No.     ilm:.-.:!.       lil uer    for       lir.-i*«. —  \n 


BUILDING  AND    INDUSTRIAL  NEWS 

would    be    glad    to    receive    comni 
rom   such    manufacturers   as 

■ 
officer     forwarding   the     inquiry 
-    tiles. 
No.   12064.   NaU  ami  hook  making   ma- 
chinery.— A   business  man   in     ti- 
ll.is    written    an    America  n    ci  as 

-making  ma- 
•    for  making 
ooks    of      all    kinds    for      building 
purposes.      He   states   thai 
i    orougl  iv     in    i ;.  rin 

il     lie    wants    and     V 
get   into  communication    with   an 
ican    firm    that    can    supply    him 

H 
said   to  posses 

be    in    German. 
\...  12056.     Projectiles  for  the  Spanish 

Mil). 'I      •        \:i 

■ 

\  ivy  Department  of  Spain  for  sup- 
plying if   all    kinds 

i 
of  all   kind- 
e    manufactui 

ad  details   v  .    lile   in 

b  Coi  Arlil- 

rina,   Madrid. 

Phi 

within    two      '    ■       foi 

of  awai  :  •    up   a 

in   Spain  and  to  u 

Thi     •  - :  inia  ted     qua  ntitii 
oi  der<  .1    will    amoui  t    to   $21 

i    years  of  the  con- 
i  ract  and  $ll.t;.">7  each  >  ear 

mcern- 
g    - 

! .  ) 

Spain. 

No.    12081.      Mining      tools      ami      ma- 
chinery. —    I 

- 

.      Ini- 

il     and     anl 
- 

- 
mining    ti 

.     i 

e  Administration   I  li 
■ 

R.I 
mil   ed  Den 

No.    12062.         Hardware,      agricultural 
Implements,  ami   machinery. 
nan    i  onsul     i .  ainent 

would  like  son 

npli 

lion      to      i 

and   prompt   replies 


Completion  Notices. 
SAN  FRANCISCO 

I'm:  THE  M<  iNTH   '  IF  I  M  T'  ■   IER. 

1913      N 

l.aik 

■ 


C    to    Lyden    &    Bickel.... 

_■  i .    i  9  i  3 

Oct.     1,       1913— SE       POWELL      AND 
ell  Tne       Union      ~eague 

\    C    Wocker 

Oct.     1,     1913 

ME     WASHINGTON     & 

■  \N     127-8%.       A    B 

■    Joan    G    Sutton   Co.  .  .  . 

tcpt.    29,    1913 

E      FORTY-SEVENTH 

.    s   a".\K    120.      Eu- 

i  lllett     to    whom    It    may 

con  ern    Sept.    30,    1913 

Oct.     1,     1913— E       FORTY-SEVENTH 

i    i   boa   S  BOsE   120.     Eu- 

i;     Hailett     to    whom     it     may 

concern    Sept.    22.    1913 

M:    VALLEJO   &    HYDE 
William     K     Bush     to    E    J 

.Montgomery Sept      lb,     1913 

11113 — S    SUTTER      137-t,     K 

uarkin   E  10   S   -6-lu 

N    137-6.      Winslow    Ander- 

::  am    A:    Son 

Sept.    30.     "913 

SW     O'FARRELL    AND 
ck    s    7  ixW    :;:.       K    W    and 
A    M    Bi  tiller    to    whom    it    may    con- 
cern     Oct.    1,    1913 

-SE    CALIFORNIA    AND 
Leidesdorff    fronting    N    on    Califor- 
nd   at    rear  end    107-6  and   ex- 
tendi!:.;     Hi     E    and    W    sides    137-6. 
The  Exchange  to  Vulcan 

Iron    Works     Sept     29;    J    E    O'.Mara 

Sept     29,   1913 

.'      1  '1,1)1)1    91  -S   S   Sac- 

W    in  S  Hd    W  67 -fi 

N   16-1    E   137-6.     John  A  Lennon  to 

I    i  ■     Extinguisher   Co 

....  Sept,    27,    10,3 

SI      &    1 . 1  >  1 :  X    SATE    A\ 
ine   S  lOOxE  ."<4  m  or  I.     Jas> 
m        -     Mrs     Kate     Besore, 
.  k    J    Fallon,    1-5;   Jas   Fal- 
lon.   I-:..    Eugene    Fallon.    1-5.. $186. 25 

-     GREENWICH     150 

W   Lark  in   W   25xS    150     Mae  Marino. 

i      nd   11a   M  i  >  1  i \  I   to  R-atto 

i  ninl i  let.    2,    1913 

113      E      PUTNAM       (Putnam 

\     .li  i (. Jefferson  ) 

■- E    70   Lots    1094    and    1096 
S       Tl  os    S    Webb   to   T   H 

.Sept     27,     1913 
W    .MNTH    AVE    100    S 
Irvli  n  k   Furlong 

concern 

H3—  I.I 'I  iv    NO.    47.    fronting 
eong  Entow 

10  Bi        It    ,v    Stevens Oct.    1.    1913 

913      s     EIGHTEENTH    AND 

« i      L  a   Gautler  to  e  A 

a      Oct.    2,    19l:< 

1913  TON      50      S 

:    BOxS   40  Invst 

1.    U  lino  ..Oct.    2.    1913 

913      SW     n  FAlUiKI.I.     ANH 

k    7.".\  W   4  1.      Fiank   Neidick 

M    Hinder    $301 

'    3      NW    THIRD   .V    BRYANT 
:W    I!.).     Redwood  Mfgrs  Co  vs 

11  li   llatherly,  John   O'Kane.  John 

and   Josephine    Hendrlck- 


n\ 


1913- 


N    TWENTY-SEVENTH 

Marti. a    Mlcl  ■  an    II 

■  •a   ei  n .  1913 

1913      E     NINTH     AVE 

.vart 

whom  It  maj 



Ni;  BUSH  a 

irthy 

■ 
S    I.AH  Tl  IN 


38 

Avi    S    LOOxE   24.      A  V  or  Andrew  V 

son Oct.     2,    1913 

Oct  4.  1913— NW  FOLSOM  275  SW 
Thir.l  NW  155  SW  175  SK  75  NE 
99-0',;  SB  80.  Henrv  E  Holmes  to 
whom  it  may  concern. ..  .Oct.  t,  "?'3 
Oct.  4.  1013— NW  BUSH  AND  VAN 
Ni  -s    Ave    N    60xW     100.  Charles 

Brcwn       &    Sons       (cpn)       vs    J     P 
Sweeney,  R  J   MacKenzie  and   Mary 

MacKerzie     (wf) $132.90 

Oct.  6,  1913 — W  PALM  AVE  226-4  S 
Euclid  Ave  S  33-4xW  120.  Chas 
F    \V    Webber    Jr    to    whom    it    may 

concern     Completed    

1013 — LOT  2G  BI.K  "I"  Mission 
Terrace.  Ruble  Hanson  and  Bertha 
Koenigsthal  to  Frederick  A  Han- 
son     Sept.   29  ,1913 

Oct  B,  1913— SE  TWENTY-SECOND  & 
Eureka      S    60xE      23-9.        Hannah 

Howerth  to  Richard  Fahy 

Aug.    4,    1913 

6,     1913— E       LARKIN       87-6       N 
Broadway   X  25xE    137-6.      A  D  Van 

Dorn  to  W  L  Terry Oct.  1,  1913 

1913— \V  ARKANSAS  175  N 
20th  N  25xW  100.  Guiseppe  Cava- 
glieri   to   whom   it   may   concern.... 

Oct.   4,    1913 

1913— S  JACKSON  228-8  E  Polk 

,-lxS    127-8%.      The   San   Fran- 

i     Polyclinic    &    Post    Graduate 

College    to   Frederick    W    Snook    Co. 

Oct.   2,    1913 

net.  6,  1913— NE  FOURTH  AVE  & 
Parnassus  Ave  N  70  E  57-6  S  53-3 
m  or  1  W  60  m  or  1.  Augusta  M 
Hewitt   to   whom   it   may  concern.. 

Oct.   6,    1913 

Oct.  6.  1913— NE  TURK  &  FILLMORE 
N  275xE  130.  Realty  &  Rebuilding 
Co     by     MacDonald       &     Ka-hn       to 

Lyden    &    Bickel Sept.    29,    1913 

Oct.     7.     1913 — W     FIFTEENTH    AVE~ 
100    N    Judah    "    25xW    127-6.      T    ^ 
M  Govern    vs    Holger    Nelson    and 

A     E    Olson $115 

1913— SE  ALMA  &  SHRADER 
W   H   Yates  vs  M  F  Cariss  and  W  S 

King     7>26.95 

Oct.  7.  1913 — N  NINETEENTH  175  E 
Sanchez  E  25xN  114.  Eureka  Sash 
Door  &  Moulding  Mills,  $553.42;  A 
Davis.    $273     vs    Joseph    and     Linda 

E    Herb    and    S    Malmberg 

1913— NE  SEVENTEENTH  & 
Hampshire  E  200xN  133-4.  Lux 
School     of    Industrial    Training     to 

H    Maundrell Oct.    2,    1913 

I'RTH   AVE    210   N 
15x125.      Jennie   Frye   to   Leslie 

ii   iry Oct.    6,    1913 

19)3— NW       JACKSON       AND 

Drumm       N    60xW       60.         Thos       W 

Butcher   to   Bradli  O'Ri     ly   and 

idman     Artificial     Stone 

Co     Oct.    6.    1913 

1913— E  SECOND  AVE  250  N 
Anza  N  25xE  120.  Chas  S  Boyen 
to  whom  It  may  concern.  .Oct.  2,  1913 
Ocl  7.  1913-  -N  PAGE  3"  W  Webster 
W  30x8  100.  Rousseau  Realty  Co 
to   whom  it  may  col  8,  1913 

'H3    -NE  TURK  K-   FILLMORE 

N     275xE     130        l:,  ■    lUlld- 

MacDonald    ti    Kahn    to 

■     Extinguisher  Co 

Sepl      29,     1913 

Oct,  7,  1913  .-:  JACKSON  228-8  E 
Polk  E  46-4x8  127-8%.  The  San 
Fra  ncl    CO  ■  linlc       and        I 

to      The 

Turner    Co '  »c<      2,    1913 

II13-B    PIP1  i  il      AVE 

125    N    California    25x127-6.      0    E 

Jon   to   whom   it   may   concern 


ii>  :i.Oi.\L.    A.M.)    INDUSTRIAL   NEWS 

Oct.    6,     1913 

Oct.  7,  1913— N  NINETEENTH  175  E 
Sane!  •>'.  E  25xN  114.  Chas  J 
Powers    vs   J    Herb   &    S    Malmsburg 

$145.40 

Oct.  8,  1913— SW  O'FARRELL  AND 
Jones  W  49-6  S  68-9  W  22  S  22  E 
71-6  N  90-9.  A  E  Hornlein  vs  J 
M    Kane  and    W  J   Yore $439.69 

Oct  x,  1913  —  E  LYON  99  S  Union  S 
25xE  40  m  or  1  Mary  S  Newmeyer 
to    J    A    Hill Sept.    24,    1913 

Oct.  S.  1913— W  SECOND  AVE  135  S 
Irving  S  25xW  120.  W  J  and  Mary 
K  Wagner  to  Ed  Zinkand  &  Son... 
Sept.     29.     1913 

Oct.    S,     1913 — NE    TURK    AND    FILL- 
more    N    275xE    130..      Reatly    &    Re 
building  Co  by   MacDonald   &   Kahn 
to     Western     Furnace    and    Cornice 
Co Sept.    29    ,1913 

Oct.  8,  1913— NE  WASHINGTON  & 
Oetavia  E  137-6xN  127-8%.  A  B 
Spreckels  to  The  McGilvray  Stone 
Co Aug.     11,    1913 

Oct.  8,  1913— NE  TURK  AND  FILL- 
niore  N  275xE  130.  Realty  &  Re- 
building Co  by  MacDonald  &  Kahn 
to   Pacific    Mtg   Co Oct.    S,    1913 

Oct.  S,  1913— N  IRVING  32-6  W  9th 
Ave  W  25xN  69.  John  Meierdierks 
to    Mager    Bros Completed    

Oct.  8,  1913— SW  MARKET  AND 
FOURTH.  Judah  Boas  to  Ira  W 
Coburn    Ine Oct.    7,    1913 

Oct.  S,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co.  to  Healy  Tlbbitts  Con- 
struction   Co Sept.    27,    1913 

Oct.  8,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tibbitts  Con- 
struction   Co Oct.    4,    1913 

Oct.  S,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position  Co    to   Pringle-Dunn   &    Co 

Oct.  8,  1913— S  1-ACIFIC  AVE  155  E 
Webster  E  30xS  117;  No.  2221  Paci- 
fic Ave.  Judah  Boas  to  Ira  W 
Coburn    Inc Oct.    7,    1913 

Oct.  9.  1913— E  RAMONA  AVE  205  N 
15th  N  25xE  75.  Sallie  Clot  to  - 
Dui  asse    Oct.    7,    1913 

Oct.  9,  1913— SW  SANCHEZ  AND 
Elizabeth  25  on  Sanchez  x  101-9  on 
Elizabeth.  Marths  Anderson  to 
A    \v    Burnett   i-   Cu  ,i  let.    8.   1913 

OCT.  9,  1913— NW  VAN  NESS  AVE  & 
Post  N  120xW  159-9.  Hecht  Invst 
Co  to  Lindgren  Co Oct.   4,   1913 

Oct  9,  1913— W  STANFORD  106-3  S 
Brannan  W  80-1  ^xS  100.  Crane  Co 
to  E  M  Huie  &  Co Sept.   8,   1913 

Oct.  9,  1913— N  SiCAMORE  AVE  230 
W    Mission    W    25xN    100       Mary    E 

Soto    to    Gustave     Vnderson 

Sept.     30,     1913 

I  1913  S  GEARY  137-6  E  Mason 
E  37-6xS  137-6.  Stewart  Estate  Co 
to    Western    Iron    Wks....Oct.    6,    1913 

i  let.  9,  1913  W  1"  ILI  IRES  53  S  21st 
W  95xS  25.  C  T  O'Leary  to  N  A 
Carl   on i  let.    8,    IP'S 

Ocl       10,       1913— N     TWENTY-NINTH 
105   w  Castro   w   25xN  114.     Arthur 
i'    ,i.i  nnson    to    v,  hom    II    m  i;     con- 
,  .,     Oct.    10,    i'H  3 

Oct.  in.  1913  SE  BUS  II  ■'  CHELSEA 
Place  i:  39  6  S  82-6.  T  J  Crowley 
and    ll    P   Stqltenberg    to    B     lop   & 

lunric      I  ICl        9,      1913 

O,  i     in     1913      N    BROADWAY    68   9    W 
ter   w    M8-9xN   27;,      Jamc     i. 

I I    to    The    VTcGllvraj    Ston<     Co, 

i ,,  i   g    '13;  i  lampbell   Br I   3,   1913 

191 3      Ll  iT    9    BDK    "B" 

lor    Strci  i     Land    i  lo       i  torn I 

Co    t(J     William     II     '  Ii  a  I  i 


Wednesday 


In 


amber  3,    1913, 


Oct.     8,     1913 

1  ii  i  in,  1913  E  STOCKTON  50  S 
Sutter    E    80x6    10-8%.      Sierra     Inv 

Co   to   P  .1    Lynch I  let.   10,    1913 

■  I  10,  1913  NW  THIRD  AND 
Townsend  N  33xW  57-6.  John  A 
and  D  Williamson  to  Ira  W  Coburn 
Oct.    8,    1913 

Oct.  10,  1913— N  FULTON  137-6  E 
Gough  E  9S-9xN  120.  Augusta  E 
Bergson  to  Stockholm  &  Allyn.... 
Oc>      9,    1913 

Oct.    11,   1913— LOT  586  Gift   Map  No.   1 
W    G    McDiarmid    to    whom    it    may 
incei  ii    Oct.    8,    1913 

Oct.  11,  1913— S  VANDEWATER 
91-3  E  Mason  22xC0.  Luigi  Merlo 
to    Ii    Pagano Oct.    il,    1913 

Oct.  11,  1913— NW  McKINNON  AVE 
and  Newhall  N  lOOxW  50.  J  M 
i  Vivifies    to   J    M   Burns.. Oct.    2,    1913 

Oct.  11,  1913— N  PFEIFFER  67-6  W 
Grant  Ave  W  27-6  N  52-6  E  5  N  2-6 
i:  22-6  S  55.  G  Cosce  to  Devencenzi 
Bros    &    Co Oct.    10.    1913 

Oct.  11,  1913— E  FIFTH  221-7  N  Par- 
nassus Ave.  C  A  Hall  to  whom  it 
may    concern Oct.    11,    1913 

Oct.  11,  1913— S  VALLEY  205  E 
Castro  E  25xS  114.  Charles  and 
Sadie  McArthur  to  whom  it  may 
concern Oct.    4,    1913 

Oct.  II,  1913— EDDY  NOS.  40  AND  42. 
M  Lager  to  Wm  C  Lynch. Oct.  11,  1913 

Oct,  II.  1913— SE  SANCHEZ  AND 
24th  S  90  E  25  N  90  —  25.  Peter 
Gumm    to   A   E  Olson. ..  .Oct.    14,    1913 

Oct.  14,  1913— N  SEVENTEENTH  100 
W    Howard     W    25x100.      John    and 

Daniel   Lagan   to   W   M   Foley 

Oct.   14,    1913 

Oct.  14,  1913 — E  MISSISSIPPI  50  S 
IStb  S  25xE  100.  Otto  and  Ella  R 
Scharteg  to  E  A  J-anssen .  Oct.  11,   1913 

Oct,  11.  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  N  on  California 
and  at  rear  end  107-6  and  extend- 
ing on  E  and  W  sides  137-6.  The 
Insurance  Exchange  Ine  to  W  P 
Fuller  &  Co,  Oct.  11;  Thos  Day 
Co Oct.    11,    '913 

Oct.    II.    1913— E    TWELFTH    AVE    75 

5  Anza  S  25xE  100.  Alfred  T  Morris 
In  whom  it   may  concern. Oct.  10,  1913 

Oct,  II,  1913— SW  TWENTY-FIRST 
and  Harrison.  Ford  Motor  Co  by 
Clinton  Fireproofing  Co  of  Califor- 
nia to  North  Star  Iron  Works.... 
Oct.    10,    1913 

Oct.  II  ,1913— E  TAYLOR  91-S  N 
Sillier  22-11x87-6.  Herman  D  or 
11  D  Hogrefe  to  whom  it  may  con- 
cern     Ocl     10,    1913 

Oct,  II,  1913— N  BUSH  137-6  E  Du- 
ponl  N  115  W  27-6  N  22-6  E  27-6  N 
7ii  E  58-9  S  7(1  E  20  S  137-6  W  7S-9. 
Mncdonough     Estate    Co    to    Mealey 

6  Collins Oct.   10.   1913 

<  let     II,     1913      S    GREENWICH    100    E 

II S    68-9xE      27-6.         Laura       B 

I'nu  ei  s  to  Holm  &   Son    . .  .1  let.  9,  1913 

Oct       il      1913— N    TWENTIETH,     bet 

1  tii  hi   and  Missouri  25  W  MIs- 

uuri  frontage  of  lot  Amanda  E 
Tiiin    to  .1   S   Malloch  . .-.  .1  let.    10,   1913 

Oct  14  ,1913  S  BUSH  165  W  Polk  W 
27-6xS  120.  F  W  Nollemeler  to 
William    Martin i  let.     '•'.    1913 

Ocl  15  1913  -E  CURT1SS  Lot  40  Blk 
5,  Crocker  Amazon  Tct.  Veronica 
\t  Brown  ami  Mela  Mah  an  to 
i     Evan:     Sept.    25,    1913 

Oct  15,  1913— E  TWENTY-THIRD 
Ave  200  S  Clemen!  S  25xE  120.  T 
\  nderson  to  whom  it  ma  -  concei  n 
Oct.     I...     1913 

".i  ?,  1913  E  FORTY  FIRST  AVE 
i  |8  8  x  Balboa  N  25xE  120,     Frank 


,\  edi 

E  Winters  to  Geo  :  •.  g,    13 

Oct.    15,    1913—S   GENEVA    A\ 

E    Madrid    E    25xS    1 

Peebles  to  Gus  Anders  01 
Oct.    15,       1913 — XIV       BALBOA      AND 
43rd   Ave   N    lOOxvi  Hey. 

&  Bro  to  YV  11   ; 
I  lei     IV    1913— LOT   28    B]  K    I 
Amazon    '1' 

to   I.   L   Allen Oct.    15,    1913 

:     CALIFORNIA     & 

sdorff    fronting    N    on    Califor- 

md   at   rear   107-6    and    es 

t.    1:   and    \V    sides    137-6.     The 

Insui  1  nge    Inc    to    W    I) 

Henderson Oct.    15.    1313 

'■ 
ton    \V    20    X    59-6    V.    17-6    S    ::>-G    E 
2-6  S  40.     John  and  Sara  Rice  Ber- 
-    am  to  Arthur   D   Collman.... 

Oct.     16.    1913 

113— N     TWENTY-THIRD 
26-9    W    Diamond    23x85.       \! 

d    Paul    Semmig    to    Charles    F 

Ion I  let      15,     1913 

!— CARL    X".    17:'    on    N 

le  and  Stanyan.     William 

i;t    to   J   J    Murray  .  .1  let      11.    1913 

16,    1913 — W    Wlllard    75    S    Turk 

S    25xW    :>>•.-;,        Mr    a'  *    Mi  s    S    or 

Carrie  Goldsmith    to   W    F   Dull 



17,     1913— E     MASON      ; 
rrell    N   32-6    E    137-6    S   5 
W   611   th    18-10%.      W  F   Wilsi 
Co   to   Fibrestone  &   Roofing  Co.... 

Oct.    16,   1913 

?  19!::— X  GEARY  90  W  Jordon 
Ave   X    lOOxW    30.      Frank   Pegel    to 

whom  it  may  concern Oi  :.  2.  1911 

■  1913  — SE  EDDY  &  FILLMORE 
S  :::,xE  130.  Realty  &  Rel  i;lding 
Co  to  Macl  1  .Oct.  17,  '13 

.     191— W    FOURTH    AVE    75    X 

KIrkham    X   25xW   93.     T   F  McDer- 

rah    G    McDermott    to    R 

Keller Oct.    16,    1913 

v  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  82-6  T  J  Crowley 
and    H    P    Stoltenberg    to    Hicks    & 

Oct      ' 

(1  IADWAY   :  I 
Taylor       W  llian 

Palmer    and    Emiij     E    Williams    to 

J   II   Malloch 1  ict 

!0,     1913— E       EIGHTH       165      S 
s  ::'.:->;        A  oiann 

to  O  W   Britt 7   .1913 

CALIFORNIA     & 

vain 

Schnaittacher    to   A    H    Wilhelm.... 

Oct.    11.    1913 

1913— SE  EDDY  \    FILLMORE 
ixE    130.       Ma     I    1  aid    &    Kahn 
to  whom   it  may  concern. Oct.    17.    1913 

20  .1913— E  TWEXTY-FIRST 
Ax.-  Mar- 

I    Hamill    to  Thos    Hamill 

Oct.     16.     1913 

0     .1913— W     FOLSi 
Stoneman    X    25\V.  -eppe 

one     to     Francesco     Bonaccorso 

.     1913 

.1913 — SE   BUSH  ,«i   CHE1 

.1  Crowley 
H  P  Stoltenbi 
Brown 

X    XIX!-:  TEE  XT  II 

oulle 

to    S    M  1913 

W    ARLING 

RnlTomnn    to 

•    .1913 
Oct.     --'1.     1913— NW     JACKS   IN      AND 
Drumin  X  61 

w  r  u'k? 

1     1913 
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"D"  X  75.\E  120.  Daniel  S  McCarthy 
to  whom  it  may  concern. Oct.  21.  1913 

:    -NW    POST   AND  SCOTT 

X    I65    W    192-6    S    55   E    55   S   110    E 

137-6.      Mount       Zion     Hospital       to 

rids    Machinery    Co.. Oct.    17.    1913 

">ct      21    .1913— E    BANKS    175    X    Eu- 

i    Ave   -'5   on    Banks   x    70.      Ber- 

mardino    Barbero    to    whom    it    may 

em Oct.     .'0,     1913 

>ct.   21,   1913— W  NINTH  200  S  Market 
W    80.      Catherine   Degan    to   F 

G    Derike Oct.    16,    1913 

let  21,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  82-6.  x  j  Crowley 
and   H   P  Stoltenleig   to   Geo   Haub 

Oct.    16.   1913 

!1,  1913— N  BROADWAY  bet 
r  and  Broderick.  Albert  L 
iin    to    Frank    M    Garden    &    Co 

Oct.     20.    1913 

1     .1913— SW     BELVEDERE     .v 
Grattan.       Ernestine     V     Scheid     to 

Otto  Carson  &  Co Oct.  20.  1913 

I,   1913—S  FELL   131   W   Polk   W 

-    135-2%    <«  «  P«  »»    >>W   Market 

XE     3S-2>i     X     112-10%.       P     .1     Mc- 

'i!  to  Arthur  Elvln..Oct.  IS,  1913 

1913— SE    SIXTH     &     MINNA 

E    100    S    75    W    25    N    50    W    75    ' 

V  Blk    3S.      Lange    Invst    Co    to 

J  J  Connolly  &  Son Oct.   14.   1913 

Oct     21,    1913— N   BROADWAY   17-7    W 

Grant   Ave  W   21-2xN  4S-6.      Prosper 

galupi      to    G      Oaranza    and    A 

an     Oct.    20.    1913 

...     1913— E    STOCKTON      50      S 

Sutter  E  SO  S  40-S*i  —  SO  X  40-S% 

,   Invst  Co  to  John  G  Sutton.. 

Oct.     22,     1913 

.      1913—  E    CHURCH    51    X    27th 
X   25xE  95.     Otto  A  Busse   to  Einar 

Peterson Oct.    22.    1913 

.    1913— XE    SEVEXTEENTH    & 

Hampshire     E     200xX!     133-4.       Lux 

10I     of     Industrial     Training     to 

ns-Keenan   Co. . . . 



Oct.    22.    1913— E      STOCKTOX      50      S 
I    E   mi  S    10-8%       -  80  N  4 
1    Invst   Co  to  Van    Emon    Elev 

Oct.     22.     1913 

'  113  -  MISS]  IN  146-6  W 
10th  W  102-10  S  SO  W  27-4  S  SO  E 
130-2  N  160,  Gantner  &  Mattern 
Co    to    Lindgren    Co    (2    completion 

notices    riiedi     Oct      IS.    1913 

1913      LOTS    9     VND    10    BLK 
let     John  E  Lindbei  - 

A    H    Wheeler Oct.    S,    1913 

\      lAK    157-6    W 
Ave  w   89-9  X   121    E  68- 
S    80       The    Young    Men's    In- 
stitute   Hall    Ass  11     to    Tie    Daniel 

I  >'!>.  iy    Co Oct.     15.     1913 

Oct     23.    1913— N   PAGE    165    W   Frink- 

V  54-6xN     120.       Druids     Hall 
■     to   F  J    Klenck  .  .0 

EIGHTEENTH    AVE 

V    Clement.      John    Donahue    to 

Jerenr  1913 

::.     1913— E     FORTIETH     AVE 

-    25xE    100.      Gusto  v   and 

V.\a  Thielke   to  C   Wengard 

I,     1913 

I,   1913— W  W INFIELD   (Chapu- 
- 
w    70:   Lot  i.     3 

Mary   Chesney    to   A    W    Burnett.... 



1913-  -N  BUSH    '. ".  -4  '.    '■' 
W    56-7  "-xN    120        1.    A     M 
W    Britt   and    I '.  C    V  1 1:    Emon 

NE    SEVENTEENTH    .V 

II  imp 


w    FIFTEENTH    AVE 
I  >   N   50xW    127-6      Sunset 

Hoi  I  ■,,     1,.     I  !oX     Loos.  .  .  . 

Oct.     27.     1913 

XE     EIGHTEENTH    & 

25x100.      Jos    and    I.ilah 

H  11  Bergfeld. . . .Oct.  20.  1913 

1913—S     EIGHTEENTH     110 

ED  28   s    I  ;  J    W    8   S    1 5    W 

Thi  resa     1 1    Murphy    to 

Frank    Ennis  and  John   H  McGivern 

Oct.     IS.     1913 

27         1913— LOT     35       BLK       12. 

Crocker    Amazon    Tract.      Clarence 

to    whom    it    may    concern 

Aug.    1.    191? 

913-     NW  TAYLOR  &  . ',  iSMO 

(Lewis    Place)    \    :~-:'\\\    mo 

•    Winterbum  to  Continen- 

loflng  Co Oct.  20,   1913 

S  SUTTER   :■;   W    Hyde 
Alicia     B    Wood    to    P    J 

Oct.    27.    1913 

s  SUTTER  25  W   I.arkin 
w  ioxS  120     Florence  Ward  to  J  D 

Oct.     22,     1912 

■'  :      TWENTY-SECOND   NO. 
Geo   B   Hoar:   to  Peter  Megas 

Oct.    25.    1913 

E     STOCKTON     50     S 

!0xS      i"    ~:  ,  Sierra     In- 

0   •'  .1    Hillard   Co.  Oct 

w    I"   Fuller   I  •■>     1  1.  1     27,    1913 

I,    1913— LOT    615    Gift    Map    N 

3.       Jouann     Knudsen     to     whom     it 

oncern Oct   22,    1111:: 

:•:::  X  MISSION  AND  NEW 
Montgomery  XW  160-1 '4  XE  138 
SE    160   SW    143-10%.      Central    Bldg 

Ralston  Iron  Wks..Oct  21.  1913 
1913      E     STOCKTON     50     S 
:    BOxS    10-8%       Sierra    Invst 

ice  Co   . '  lot.   27.   1913 
913      E    TWELFTH    AVE    50 
X  A:  Geo  E  or  G  E  and 

Mil    hell   to   Max   Hantzsche 

and    I'm-,!    McKay Oct.    23.    1913 

1913— NW    VAN   NESS   AVE  & 

\     l.nxW     159-9        The    Hecht 

Invst  Co  to  John  G  Sutton  Co.  Fish- 

A'olfe  Co  and  J  St.  Denis  &  Co 

Oct.    IS,    1913 

113     SE    BUSH   &   CHELSEo 

3  82-6.     T  J  Crowley 

:l     P    Stoltenberg    to    Clark    & 

m Oct.   10.    1913 

1913      SE    CALIFORNIA    AND 

■■  it   fronts    N   on    California 

1    the    rear   end    107-6   and    ex- 

ng    on    E    and    W    sides    137-6 

T    e  Insurance  Exchange  Inc  to  The 

Turner    Co.  Vt.    20,    1913 

1913      N    RIPLEY    225    E    Fol- 

.    \N     ion        Giuseppe    Cav- 

10  whom  it  may  concern.... 

Oct.    17  .1913 

I       1913— E     SANCHEZ     400     E 
!6xl25.     Chas  Anderson   to  C 

Anderson Oct.   18,   1913 

1913      1:   T\\  ELFTH    AVE 

S  25xE  120.  Wil- 
I  1  Louise  Gerti  tide  Kaiser 
■  ard    roung-ferdoi  f   .1  let   4.  '13 

a    HAY  3o5  W   Xoe  W   25 
I       Julia    C   Schmidt    to    Louis 
'  -     col   John    l:    \V..,,]fro* 

Ocl        29.      1913 
.19  12      E     STOCKTON     5 
i:    v.,xS    10-8%        Sierra    Invst 
'ID    Sain. 10  1913 

1:     ST'  iCKTI  IN 

X        Sierra    Invst 
'A  01  g  Gllmour         1  1  t    Vt,  1913 
IJNTAIN     AT     EN- 

I 

U  ...  .! 

Bl  os  Co  '  ii  I     12,   1913 


40 

1913— S   BUSH   57-2   E   Lark  in 
14x92-11.      The    Kincanon    Con- 
struction  Co    to   whom    it    may   con- 
cern     Oct.   30,   1913 

1913      i:  STl  iCKTH  IN  50  S  Sut- 
ler E   SOxS   10-8%.     Sierra  Inv  Co  to 

Roberts   Mfg  Co Oct.   30.   1913 

Oct.  30.  1913 — S  BRUCE  50  E  Harold 
Ave.       Joseph     Brayshaw     to     V     II 

Trace Oct.    29.    1913 

Oct.  30.  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position   Co    to    Monson    Bros,    Oct. 

29-  John  Monk    Oct.  29.  1913 

1913—  X\V  JUDAH  &  2GTH  AV 
W   32-6xN    100.      Sol  Getz  &   Sons  to 

whom  it  may  concern Oct.  3.   1913 

Oct.  30.  1913— SW  CALIFORNIA  AND 
Leidesdorff.  The  Insurance  Ex- 
change to  The  Dow  Pump  &  Diesel 

Engine    Co Oct.    2:',    1913 

Oct.  31.  1913— W  NOE  64  X  Day  X  50 
xW     SO.       Edw    Connors     to    Jno     P 

Cuneo Oct.    31,    1913 

II,  1913— E  DOLORES  219-6  S 
22nd  S  25x137  6  Jas  E  and  Elsie 
M  Farnham  to  whom  it  may  con- 
cern  Oct.   29.   1913 

Oct.  31.  1913— S  SACRAMENTO  112-6 
\V    Walnut    W    25xS    100.     Catherine 

B  Lippincott   to  J  M  Ploeger 

Oct.    SI,    1913 

Oct.   3),   1913— N  BROADWAY   6S-9  W 

Webster    W    U8-9xN    275.      James   L 

Flood  to  C  C  Morehouse.  .Oct.  21,  1913 

Oct.   31,   1913 — W   NINETEENTH  AVE 

",xl20.       James     W 

Hansen   to   whom   it   may   concern.. 

Oct.    30,    1913 

Oct.  31,  1913— DOTS  13  AND  34  BLK 
1   Heyman  Tract  No.  2.     George  Ty- 

minski   to   John   Rodomistken 

Oct.   30,   1913 

Sept.  2.  1913 — SE  HYDE  &  BEACH 
S  35  E  137-6  N  35  W  to  beg.  Milton 
S  Eisner  to  L  A  Rose.  .  .  .Aug.  29,  1913 

2,     1913— E     BAKER    55     X     Mc- 
Allister X  50.\E  96-10 Vfe.     Owen  Mc- 
Hugh   to  Henry  Jacks... Aug.   23,   1913 
Sept.    2,    1913— S    LOMBARD    110-6    W 
Baker.     Giulio   Fassla   to   P   Prasso 

Aug.    30,    1913 

Aug.  29.  1913— XE  POPE.  50  SE 
Morse  —  25xNE  120  Lot  32  Blk  5 
Syndicate's    1st    Addition.      Felix    & 

Pilar    Castanedo Aug.    30,    1913 

Sept.  3.  1913 — S  GRAFTON  75  W 
Golden  State  over  lo  125  ft.  Went. 
No.  Ave.       John     and 

Charlotte      Leftler     to       Keller       & 

ne   Aug.  30.  1913 

3  -SW  RUSSIA  AVE  100 
XW  Alliens  XW  25xSW  100  Blk  62 
Excel  lid.  A-s'n.  Slegmunc  H 
Friedrlcks  to  whom  it  may  concern 

Sept.     I      1913 

1913-    W    NINTH    AVE    100    N 

•  nt    X   75.x W    L20.      E   Ginley   to 

ii  It   may  concern ...    Sept.   1.   1913 

N  Green  40 

C    \v    Ha  i  I      H 

Jacobs. i,  to  C   W  Hansen  &   llalvor 

Sept.    2.   191 J 

Sept.   :\    1913     xw   VAX  NESS   AVE  & 

'/,k    W    157-6    N  .     I"    B 

Van    Ness   Ave   120 

nple    Ass'n    to 

kholm    &    Allyn Aug.    28,    1913 

i  \     AVE     100 

XW    Athen:     NW    25.X.SW    100    Blk    62 

Hd  egmund      H 

Sept.   ::.   1913 

I  OWNSEND 
■ 
Investment  Co  to  J 

'idart    March    20,    1912 
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Sept.  3,  1913— N  GREEN  6'5-6  E 
Leavenworth       The    George    A    Bos 

Co   to   Farrel   &   Reed Sept.   3,    1913 

Sept.  2,  1913— SE  CALIFORNIA  AND 
LeidesdorfE  fronting  N  on  Califor- 
nia and  at  rear  end  107-6  extg  on 
E  and  W  sides  137-6.  The  In- 
surance    Exchange     Inc     to     McFell 

Elee    Co Aug.    30,    1913 

Sept.  2,  1913— SW  SIXTH  72  NW  How- 
ard XW  4S  SW  75  NW  45  SW  50  SE 
75  NE  50  SE  IS  NE  75.  R  D  Mc- 
Elroy  to  California  Elec  Constr  Co, 

Aug.  29,  '13;  Wm  F  Wilson  Co 

Aug.    29,    1913 

Sept.  2,  1913— SW  WASHINGTON  &' 
Front   W   68-9xS   60.     Joseph   Estate 

Co  to  John  E  Beck Aug.  30,  1913 

Sept.  2,  1913— W  GRANT  AVE  84  S 
Union       29x65.      L      Ravani    to      G 

Mariconi Sept.    2,    1913 

Sept.  2,  1913— S  IRVING  32-6  W  26th 
Ave  25x100.  M  Francesconi  to  Far- 
nocchia  Petri  &  Co.-  .Aug.  29,  1913 
Sept.  4,  1913— SW  SANSOME  AND 
Sutter  W  69-8%  S  69-7  E  85-10% 
N  19-4  %.  Albe-.'t  Meyer  and  Isaac 
Liebes    to    Ralston    Iron    Works.... 

Sept.     2,    1913 

Sept.  4,  1913— XO  LOCATION  GIVEN 
Ernest    O    W    Hellman    to    whom    it 

may    concern Aug.    27,    1913 

Sept.  2,  1913— S  CLEMENT  100  E 
16th    Ave   E    25xS   100.      Anna   Smith 

to   whom   it   may   concern 

Completed    

Sept.  3,  1913— S  CALIFORNIA  SO  E 
Hyde  E  2S-9xS  137-6.  John  V 
Campbell   to   w.'.om   it   may   concern 

Sept.    2   .1913 

Sept.  3,  1913— SE  ELLIS  &  STEINER 
S    S7-6xE    68-9.      Isabelle    D    Pool    to 

E   W   Elliot Aug.   29,    1913 

Sept.  3,  1913 — SW  HARRISON  &  21ST 
Ford  Motor  Co  by  Clinton  Fireproof 
Co  of  Cal.  to  Murray  &  Mowbray.. 

Aug    30,    1913 

Sept.  3.  1913— E  BOCANA  AVE  125  S 
Cortland    Ave    S    25xE    102-6    Lot    4 

Sept.   3,   1913 

Joseph   M  Furnanz  to  GtiMt  Carlson 

Blk    6    Fair   Sub    Holly    Park    Tract. 

Sep1     4.    1913— S   .ROADWAY    57-6    E 

Bartol    Place    40x57-6.       N    Capurro 

to    J    Bianchini   &   no.... Sept.    3,    1913 

Sepl      4.     1913— S    PACIFIC    AVE     150 

W    Fillmore   W    25.xS    137-6.      Henry 

Eisenberg    to    A    Davis.. Sept.    2,    1913 

Sept.     4,     1913— W     GUERRERO    28    N 

17th.       William     Jacobs     to    John    J 

Binet    Co Sept.    4,     1913 

Sepl.  5,  1913— W  BAKER  112  S 
Lombard  S  25  on  W  Baker.  Fletcher 
Baker   to   whom   it   may   concern... 

Aug.     30,     1913 

Sept.  5,  1913 — W  DRUMM  59-1  S 
Washington  W  75xS  32-6.  Malcolm 
Jacobs   &    Bum    to   A    M    Wallen... 

Aug.     27,     1913 

Sepl      I,    I'm:;— SE   CALIFORNIA   AND 
dorfl    fronting   on    X    Califor- 
i  i  i    and     it    rear   end    107-6   and   ex- 
tending   on    E    and     \V    sides    137-6. 
The    Insurance      Exchange    Inc      to 
[ai     Inery  Co. . Sept.   4,   1913 
Sepl      5,       1913— SE       MARKET       AND 
Ecker.      Crocker    Estate    Co    to   L   & 

E   Hum  nuel    Inc Sept   4,   1913 

1913      X    WASHINGTON    142 
w    Taylor    93x62-6.       Frank    L    and 
Huntei    to   Ma  reus  Marcus- 
sen    Sept.    5,    1918 

1913  NE  TURK  &  I.ARKIX 
X  80  E  50  X  0-6  K  29-2  S  80-6  W 
79.2,      p    .A     Meyer    to     Beach     & 

Hefternan Sept.     8,     1913 

i  pi     6,    1913      NE    VAN    NESS   AVE    & 
Oak     W     157-6    X  W    21     N    40     K 


Wednesday,   December   3,   1913. 

17S-6  — -  120  to  beg.     Masonic  Tem- 
zple  Ass'n  of  Cal.  by  Edward  Peabody 

Secretary  to  D  Zelinsky .  .Sept.  3,  1913 
Sept.     6,     1913— SW     THIRD     225     SE 
Folsom    SE    oOxSW     160.  Nathan 
Kamp   to   J    I    Mitrovich    Bldg  Co... 
Sept.    4.    1913 

Sept.  6,  1913— SE  SIXTH  &  MINNA 
E  100  STS  W  25  N  50  W  75  N  25. 
Lange  Investment  Co  to  Brandon 
&   Lawson Sept.   5,   1913 

Sept.  6,  1913— W  THIRTY-SECOND 
Ave  565  N  California  N  5  N  on 
Curved  line  31-2%  W  113-9%  S 
35  E  120  Lot  64  Lyon  &  Hoag's  Sub 
Bakers    Beach     Land    Co.       John    T 

Murphy    to    Kronnick    Bros 

Sept.   5,   1913 

Sept.  6,  1913— SE  MARKET  100-0% 
NE  Seventh  NE  50-0%  SE  165  SW 
50-0%  NW  165.  J  D  Phelan  to  J 
Looney    Co Sept.    1,    1913 

Sept.  6,  1913— S  TWENTY-SIXTH 
125  E  Valencia  30  feet  front  25 
feet    rear  x  105    feet   deep.        Joseph 

Lagomarsino    to    G    Carraro 

Sept.    5,    1913 

Sept.  8,  1913 — W  23.26  FT.  LOT  49 
and  E  11.61  feet  Lot  50  measured 
along  NE  line  West  Clay  on  Map  of 
West  Clay  Park.  Boston  Inv  Co 
to  whom  it  may  concern  .Sept.  2,  1913 

Sept.  8,  1913 — N  BUSH  137-6  E  Du- 
pont  N  115  W  27-6  N  22-6  E  27-6  N 
70  E  58-9  S  70  E  20  S  137-6  W  78-9. 
Macdonoigh  Estate  Co  to  Central 
Iron    Works Sept.    5,    1913 

Sept.  8,  1913— NW  VAN  NESS  AVE 
and  Oak  W  157-6  N  SO  W  21  N  40 
E  178-6  to  N  Van  Ness  Ave  —  120. 
Masonic  Temple  Ass'n.  of  Calif  to 
American    Manble      &    Mosaic      Co., 

Sept    5;    Beach-Robinson    Co 

Sept.   5,  1913 

Sept.  8,  1913 — NE  GEARY  &  JONES 
E  62-6xN  77-6.  The  S  &  G  Gump 
Realty  Co  to  Ira  W  Coburn  Inc. 
Aug.    23,    1913 

Sept.  8,  1913— S  'SEVENTEENTH  145 
W  Misnion  W  26-6x100.  The  First 
Norwegian  and  Danish  Methodist 
Episcopal  Church  to  Thos  Ekoos.. 
Sept.    2,    1913 

Sept.  8,  1913— SW  SIXTH  and  72 
XW  Howard  NW  48  SW  75  NW  45 
SW  50  SE  75  NE  50  SE  18  NE  75. 
R  D  McElroy  to  California  Artistic 
Metal   &   Wire   Co.. Sept.   5,   1913 

Sept.  S,  1913 — S  MARKET  365  SW 
Brady  SW  —  SE  124  NE  23  NW 
124..  Carmel  Fallon  to  P  Mon- 
tague     Sept.    4,    1913 

Si  ni  8,  1913— E  MASON  84  N  Eddy  N 
25xE  68-9.  Joseph  N  Kowalsky  to 
Central    Iron   Works Aug.    4,    1913 

Sept.  10  .1913— E  EIGHTEENTH  AVE 
!85  X  California  N  50xE  120;  E  23rd 
Ave  150  N  California  N  50xE  120. 
Mary  Foster  to  O  C  Holt. Sept.  6,  1913 

Sept.  10,  1913— S  Ci^AY  142-6  W  Hyde 
W  S2xS  137-6.  Win  W  and  Grace 
Yager    to    whom    it    may    concern... 

Sept.   10.   1913 

i  Pi  in,  1913— SW  POST  &  POWELL 
W  137-6  S  63-6  E  69-7  N  6-6  E  67-11 
x  57,  Crocker  Hotel  Co  to  Clinton 
Fireprooflng   Co Sept.   4,   1913 

Si.pl.     10.     1913— W     HYDE    65     N    Sa.ra- 

iiiu    w    27x77-6.      Metropolis    Inv 

Cn    to    whom    it     may    concern 

Sept.     S,     1918 

Sept.  10,  1913— LOT  257  Gift  Map  Xo. 
I.  Patrick  F  Mrllugh  to  whom  it 
ii.       concern Sept.    8,    1913 

Sept,  I".  191,;  NE  SEVENTEENTH 
in, I  Hampshire  E  200xN  133-4.  Lux 
School  at  Industrie!  Training  to 
-.uiiirius  Co Sept.  6,   1913 
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Walter  A.  Scott 

ARCHITECTURAL 
Photographer 


558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.      San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially- 
Convenient  for  Builders  and  Contractors. 

Boxes  S2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and    Turk  Streets 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Address  ms  by  phone  at  San  Francisco,     Franklin  2807 

Oakland,  Oakland  5041 


TELEPHONE     MIRRITT     1*00 

Dow  C. 
Golden 

SHEET   METAL  WORK 
Warm  Air  Furnace. 

1515  14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kindi 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


T!:e     best    and     cheapest     reversible 
window  on  the  market. 

Common  Sense  Window 

Invented        and       mani 
r..    H     BIRTH,    19th    and 

ie  St. 

lfactured       by 
Carolina    Sts., 

42 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Mmost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
arid  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined      A*hi>1 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  siie  of  Door;  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Qover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  at  ■  Beauty  to  the  Skin  so  d  sired 
by  the  Lad  es  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdale 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


The  "Pittsburg" 
The  "Bungalow" 
The  "Lion" 

A  heater  of  any  size  within  the  purchase 
price  of  the  masses.  '  'Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  ful'y  guaranteed. 


Pittsburg  Water  Heater  Co, 

Phone   Sutter  5026 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Specially  Contractors9  Protective  Association. 

■  C?  jn'VPX'iiiV  ^T  TELEPHONE  SUTTER  995.  MEETS  FIRST  AND 
THIRX.  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS' 
EXCHANGE. 


President.    JOSEPH   AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.   W.   F.   CLUTE 

Contracting  Plasterers'  Ass'n 
Treasurer;      JAMES  R.   WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary.     W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by  them.'' 


MEMriEUS. 


Office     101     Gough 

John   L.   E.  Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson    &    Bai- 
ley 
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Brook,      J.      H.    & 
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Bryan.      J.     M.      & 
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Hennessey,     A     E. 
HlKglns.    ChaB. 
Hlldebrand,    C. 
Hobro,   W.    D. 

biondet,    J. 
Hoffman    &    Scha- 

lleb 
Hooper,    F.    M. 


Houston,    J.   J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kayser,    Chas. 
Klein,    A.    E. 
Klimm,     Frank    J. 
Kiernan    & 

O'Brier. 

Knoles,     F.    T. 
Koch,    F.    &    Son 
Kramer.    J. 
Kraus,     E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapelle.    W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu.    M. 
Looney,    J. 
Lubliner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy,    Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod.    J.    J. 
Meehan,   P. 
Mensor.    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller,   W.   D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrlce,   T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,    J      K. 
Murray.    Roy 
Murray     Bros. 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 

Petersen,    S. 

Plevin    &    Morrice 

Power    &    Pike 

Raische,     Fred 

Relin.    C. 

Richardson.  J.  tc 
Son 

Rohr,    Jos. 

Ryan,    T.   J. 

Sasso,   Frank 

Schallch,    J.    A. 

Schleve,    Theo. 

Schwarz,    Chas.  Co 

Shepard     Bros. 

Slngewald.    J. 

Skelly.    Thos. 

Slattery,    M. 

Snook,  W.  S.  & 
Son 

Spencer  Plumb- 
ing Co. 

Stalder   &   Hinkel- 

ens,   Jas.   F. 
Strohmier   &   Koe- 

nlg 
Sthur,  C.  G. 
Sutton    Co. 
Szanik,   S. 
Taylor    &    Prltch- 

ard 
Tlppett,    J.    C. 
TrezI   '-.    I.   8. 
slee,    A.    G. 

r    Co. 

Von    Tagen  &  Mol- 
ler 
Ward,   Hugh 


Watson,    Chas. 
Week    &    Co. 
Westphal,    H.   N. 
Wetzel   &    Grass 
Whitley,    H.    T. 
Whitman       -       Ly- 
man  Co. 
Williamson,   H.   Co 
Wilson,    W.    F.   Co. 
Williams,   O.   F. 
Wiesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers.    H. 
Anderson   Bros. 
Beck,   W.   T. 
Bacigalupi,     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum.   L.     "— 
Cooney,    W.   H. 
Cohn,   M. 

Clarke   &   Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domeniconi,    S. 
Dahl,    F.    H. 
Eaton,    W.    R. 
Eckart,    H. 
Foley,    D. 
Fick    Bros. 
Guenzel,   O.   C. 
Goetze,    F.    W. 
Gercke      &      Fell- 
bach 
Graper.   Harry  G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 
Hoffman,     Jno. 
Hansen,   P.   H. 
Johnson,    P. 
Jablonskl,   A. 
Kern,   Henry 
Klesel,    Fred 
Kroder,    Gus. 
Koenlg.   Otto 
Lorenzen.    Fred 

Kd.  J. 
Manning.  Jno. 
Maundrell.  H. 
Norrls,  Chas. 
Orst,    G. 

.     E. 
Ostland,  John  L. 
Pyne.    R.    &    Sons 
ler,  Robert. 

Jno. 
Quandt,    A. 
Schaefer,    Fred 
Schaefer,    Adam 
Schaefer,     Wm. 
Shepherd,     Wm. 
Schulti,    O.    &    Son 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zelinskl.    R- 


M.    J.    Mealey, 
President 
Allen,    C.    J. 
Arlett.    Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,    M.    V. 
Butler,   Thos. 
Butler,    W.    A 
Brady,    O.    E. 
Beck,    Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler.    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,    Jean 
Carnahan,    E.    E. 
Downey,   John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fenneil.    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gllbertson,    Louis 
Gllson,    J.    E. 
Gale.    M.    F. 
Gardlser,   F. 
Gladding,    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibblns,    Geo.         ( 
Hogberg,    Emil 
Koldenstrodt,     F. 
Larsen.    N. 
Larsen,    H.    H. 
Larsen,   L.   C. 
Lawson,    A.    W. 
Llndgren,   C.   J. 
Ludwlg.  John 
Mealy,    M.    J. 
McWhlrter.    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan,     M.     B. 
Millar.    J.    W. 
MuTcaney,  Thos.  F 
Mlllerlck,     Philip 
Murray,    W.    C. 
MeSherry,     M.     F.  . 
Mowbray,   M.   V. 
Nagel,    W.    L. 
Nagel,   R.    H. 
O'Connor,   J.   J. 
O'Rourke.   T.    F. 
Phillips,    Joseph  J. 
Prlngle,    J. 
Rlngrose,    R. 
Ralney,    W.    A. 
Ralney,    E.    S. 


VVednesda 


Keed,    Waller 
Stradllng,     W.    C. 
Scott,    W.    S. 
Watson,    Sage 
Watson,    Sidney 
White,   J.    M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 

PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.    Clute.   Pres. 

MASTER        PLAS- 
TERERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lyden  Sec. 
Bradley  &  O'Reilly 
Bosch,    Herman 
Brennan,    Jas. 
Burt,    Chas. 
Cashman,    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers.    H.    A. 
Connollv    &   Son 
Dalv,    J.    H. 
Damico,    Tony 
Duthie.    Chas. 
Felt,    R.    D. 
Fraser,    Simon 
Fay,    J. 
Glosser.   Ge>o. 
Gilmour,     Wm.     G. 
Greenback.   Joe 
Jaeobsen,    N 
Knowles,    A. 
Leaf   &   Kaiser 
Lvden  &  Bickel 
Manning.    Tom.    Jr 
Mawot,   Donald 
MncGruer    &   Co. 
Muriale.    Nic. 
McLeod,    J.    C. 
O'Kane.    C.    T. 
Orford.    J.    A. 
Phllbin,    J.    J. 
Sullivan.    D.    F. 
Steere,  J.  E. 
Smith     &    Johnson 
Terranova.  M.  J. 
Wagner.   J.   A. 
W  m.        Raymond, 

Atlantic  Fire- 

proofing  Co. 

Balzke,  A.   F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch,    R. 

Lvnch,   J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

Havden.   Fred 

Potter.   A.  V. 

Peerless  Fire- 

proofing  Co. 

Raymond.   Wm. 

Roenline  Cnn.    Co. 

Snell   &   Dennis 

Rtreeter,    M. 

Sheehan.      Thomas 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.     Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.     W.    S. 

Eppsteln     Elec.  Co. 

Levy    Elec.    Co. 

Klrsten.    W.    H. 

Marine    Elec.    Co. 

Mi-Fell    Elec.    Co. 

National    Elec.   Co. 

Newberry  -  Bend- 
helm 


1  iei  ember   3,    1913 

Par.  Fire  F.Mr.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton.   John   G. 
Turner   Co. 
Elec.      Motor     and 

Machine   Co. 
Wedel   &   Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkin, 

President. 

Bender.  J.  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Fibrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns  -  Manvllle 
Co. 

Larkin  Asphalt 
Co. 

Lawson  Roofing 
Co. 

Mission  Roofing 
Co. 

Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Parafflne    Paint  Co 

Rapheld,  J.  L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western  Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing  Co. 

Raymond,     Wm. 

Roebling   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,    Thomas 

MASTER  STEAM 
AND  HOT  WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel,    Robt.,    Jr. 

Gen.    Eng.   Co. 

Gilley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner    Co.,     The 

Walsh,    F.    P. 

Williamson    Co.,  H 

Wlttman,  Lyman 
&    Co. 

Williams.  E.  D. 


BUILDING  AND   INDUSTRIAL  MOWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Ch; 
Vice-Pres., 


W.  Gompertz  Treasurer,  Chas.  A.  Day 
H.  Bergstrom  Secretary.  Wm.  B.  Hague 
H.aril     .f     l)lr„- 1012-13. 


Son, 


H.   W.   Beach 

A     H.   Bergstrom 

John   Biller 

C.  A.  Day 
Flsor   Manager 
Geo.    A.    Maas 

Ueueral      Contrac- 
ton 

CStockho'rler 
Ackerson 

O.    B. 
Amweg,    Fred   3. 
Anderson     &     Co., 

\V.    W. 
Beach     &     HefCer- 

nan. 
Beck.   John   E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louis   G. 
Biller,    John 
Bletch,    E.   C. 
Bluxome   &   Co. 
Born,    F.    H. 
Bovd   &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson.    Elmer 
Casty,   John  " 

Cavanagli   &    \  ezi- 


na 


J.    W. 


Coll 


Cobb> 
Cole.    P. 
Collman 

man 
Commary  -  Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.    O.    A. 
Day's  Sons.  T.  H 
Farquharson,    D.ts. 
Fee,    Grant 
Ferrolite    Co. 
Finlayson.    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Ginley.   Ed. 
Glaze.    Robert 
Gleeson,   James 
Gompertz.  C.  W. 
Gutleben    Bros. 
Hailing.   B.   «■„ 
Hamerton    &    Son. 

Wm.    C. 
Hamilton.    Peter 
Hansen.  C.  W. 
Harcom,    J.    J' 
Healing,   George 
H  e  al  y  -  Tibbltts 

Constr.  Co. 
Heaphy,  J.  J. 
Heckenroth  «: 

Schell         .^    if 

Hennings,    A  dolt 

Henning,   W.   H. 

Hill.   J.   A. 

Holt.    O.    C. 

Jolianson.    J-    Eric 
Joel 

Jones.   Fred  C. 

Kern  &  Son.  F.  W. 

Klenck,    F.    J. 

Klyce,     Harvey     A. 

Koenig. 

Koenlg. 


Ed.   Ginley 

Chas.  W.  Gompertz 

Grant  Fee 

Ralph  McLcran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS 
game 

McLaughlin,      Jas. 
I* 

McLeran  &  Peter- 
son 

Monk,    J. 

Monson    Bros. 

Munster    &     Born- 
holdt 

Neal.   Joseph 

Neldick,    Frank 

Newsom,    Wm.    A. 

Nielsen.    N.    F. 

O'Brien,   J.   J. 

Olson,    Andrew 

Owsley,    Burt  T. 

Peterson.    W.    O. 

Petterson   &  Pers- 
son 

♦Pratt,   J.   J. 

Quinn.   P.   P. 

Ransome  Concrete 
Co. 

Rednall.  W.    W. 

Reese   &    Rourtree 
J.    B 

Rickon,  Fred,  J.  11. 

Rolandi,    F. 

Saner.    Adam 

Ravwell,   Sylvi  ster 

Sctmlz.    J.    E. 

Sjogren    Brothers 

Siller    Brothers 

Speidel,    P.    F. 

"Stockholm    &     Al- 

lyn 

Strelilow, 

&    Pet. 
Tavlor  &  Goerlcke 
Terrill,     W.     A.     fi 

C.    C. 
Tessmer.   II   A. 
Thurston      &      Co.. 

V..    T. 
Trost,    Robert 

lany 
Walker,     G     H.     & 

Seth 
Ward   &   Goodwin 


l<  i  ess. 


S.    B. 


J.    O 


Knvkcndall, 
Lnnge       &       Herg 

Strom 
Lansing.  Frank   1 
Larsen      &    T.arsen 
Linden,    William 
I.indgren   Co. 
Lindsa] 
Linda 


Chas.    M 

Frank 


Lvnch.    P.    J. 

n.     R.S.K 
MacDonald     « 

Kahn 
Mager    Rrnthpr* 
Martin.    William 
Masow 


Morrl- 


McCIen 

T.    w 
Mi  Lean,    Ne  1 


Wi 


ring 


& 


w 


\\ 


Iron 
Works 

rrefrer 

Sartoriu 

Iron 

„-, 
Vulcan    l 

1  roll    u  ks 


*    Tr 


W 


Frank  Lansing 
F.  H.  Mason 
Chas.  Wright 

Clerk 

McCallum 


E.  A 


Wrlgl  • 

•  n, ii    irary  Mem. 

IrchttM -turirl    Iron 

Workn. 
Acme       Iron 


Works 

I 

ks-      „-     , 

Eureka      Wire      R 
Works 
nkopf  * 

'"■ 

Co.,    C. 


Bean  Co. 

ii-       Brie  k 
Stelger  Terra  Cut- 

to  Co. 
Vallejo    Brick   and 

Tile   Co. 
Art  Ceilings. 
Berger  Mfg.  Co. 

Art  Glass. 
Grosslicht    ft    Din- 

niene 
Pioneer    Pate       & 
Window   Glass   Co. 
Schwarz    &    Gott- 
lieb 
Artistic         Plaster 

Decorations. 
Binner    Thoodore 
Larson,  u.   F 
Lipp  &  Co..  I.  P. 

Co. 
Asbestos  Materials 
Johns    -     Manville 

Co..    H     W. 

Magnesia      \ 

tos  Supply  Co". 
W<  si  i  rn     Asbestos 

M  i-  ne 
Western     Builders' 

Supply    Co. 
Asphalt    «    Bltum- 

InnuM    Pavlus~. 
Nugent.     Robinson 

Attorneys. 

AJtken    &    Aitken 
Auto   Delivery. 
J.     P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers.    Fred    W. 
Boiler*. 
Utilities  Co. 
Peerless 
Comi< 
Holler  St  Pine  Cov- 

erliiK. 
Johns     -     Manville 

Co      II.    W. 
Lewis.    W     S. 
S 
Supply  Co 

! 
Magnet    i    Co 

■londs  &  Insurance 

j     , 

Agency      Company 

.i 


M 


Arch.    Sheet    Mclnl 
Works. 

g    p    M 

'     Ing 

%reh.  Term   C~iin 

Calif.    Pottet 


Hansom    Uames 
Johnson,    J.    YV\ 
Koberling,   Jos. 
Koldenstrodt,   F. 
M  :Whii  tm  r,    W.  .1 

Me;,  ley     S     COlIinS 

I 

Millerick,    Phil.    J. 

IS 

T.    F. 
Reed  S    ' 
Tingberg.    John 
Watson    Bros. 

lavies 
Brick   nearer*. 
Bay    Develop.   Co. 

Pottery   Co. 
Carnegie    Brick    & 

City    Supplj 

ins,    N. 
na    Brick  Co 
Tile   Co. 
Gladding       -       Mo- 

Bean    i  '  i 
Golden    G  ite  Brick 


sur. 


rp. 


!         urn,    las.    C. 

I. lovd    &    Spi 

H.    V 
I  A. 

Mi  herln 

U    M. 

ualty    Co. 

'v     IV. 

All- 
Co. 
Ftrlck    Contractors 

C     l 

Rai- 


.1.     E. 


nd    Brick  Co 
-  Ml"" 


.  'oil!  n 

GilPertsen 

Johns 

n    E. 

Holding      &     Car- 
man 


a 


Brick 


Agency 
Remdlard 


r  Terra  Cot- 
Wks 
i  |      Materials 


Syndicate 


Vallejo 
Westei 

Western    Lit 

t    Co. 
Builders 

Instrument  n. 

UiillilliiK    Journals 
S     En- 
gineer. 

1     In- 
dustrial    News. 
Daily         P  aci  fl  c 

Builder 
Building   materials 

Alsen's       Portland 

&     Hamil- 
ton 
Bay   D< 
Berger   Mfg.   Co. 

i\    W. 
Cal.      Bldg.     Mate- 
rial   Co. 
Cal.    Pottery      Co.. 
1  n  c. 
- 
Cai     Lime    6    !!:•' 

(  arnegie    Crick    & 

. 
and    Company. 
Cow  II    I.imi 
Cement    Co      I! 

Dwan   Co  .    J.    E. 

Falls     M 

Fuller    ,V     CO..W.P 
i  ng      -      Mc- 
Bea- 

Guerln  ft  Co..  J.  ■-- 
E  *  p. 

'      „ 
.     Manville 

II     W.  _     „ 
Jorgen?en    & 

Lllley   &    Tl 

Meyer 
Pa  c     Port] 
ment   I 

Parrott    &    Co. 

Quality     l  I 
„,  C 

nan     -     Klm- 
:     Brlok 


Price  Co. 
Western     As 

Builders' 

Suppl 

mem    Sj  ndlcaie. 
,     Lime    ,* 
t   Co. 
Whitti.  r  -  Coburn 


llud- 


Co. 
Woods 

dart 
i  emenl    Renters. 
Algeltlng 

l, and 

City  S 

■  ,         8 

Dwan  &  Co.,  J.  E. 
Guenn  &  Co.,  J.  5. 
Holland,   J.    P. 

Cemer 

.1      E. 
Lllley  &   Thurston 

!■,.■  i  land 
Cement  Co. 
Shasta      I. line     pro 

Waternoi  si  fi 

i  ;o 

i    ■ 

Chimneys;     Patent 

Clawson  Co..   L.   E. 
McDon- 
nell   Co. 
Dunlevy    &    Gettle 

II.   .1. 
Concrete    Contrac- 

Amorsi        Co.  A&  T 

.     Hilp 
Camp    &    Carrlllon 
Chalmers,      II.      A. 
(Inc.) 

Crescent    Concreto 

Dillon.    II 

Hros.    Co. 
M.    If. 

:    rman 
X-      tohn- 
son. 
Maun.     C     C.     W. 
P. 

I'. 

,<!     Mo:  lie     Wks. 
\  rras 

,v    Concrete   Co. 
oblnson 

T 

jssen.    A. 
I  'ranclsco 

i  md,    .1.    V. 

Zimmet  n   i  n.   I..   M 

Concrete       Machj. 

Co..    E.  R 

- 

I. ill.  )     .-.    Thurston 

Co.. 

4  ontrnrtors1 

Eiqulpmen*. 

Your 


Co. 


Ar- 

l  urn  he       **  i>rU* 

'      I 

•    r      Wks 

v  n      Cornice 
Cor    Wks. 


45 

Comyns  &   Nygren 
Forderer      Cornice 

Works 
,;        S       M.      Sheet 

rkS. 

!        Sheet 
Works 

H.ieernia     Sheet 
Metal     Works 
H.    .1. 

Ideal    Cornli  .■    Co 
Korell   &Co.,   J.   A. 

Modern 

Metal     Works 
Morrison    fi    Co 

l.caiy 
I"  n  i  i  e  d         Metal 

rn      Furnace 

fi    '  !or 

S     K.    Metal    Stainii 

fi    Corr.    Co. 
Crude    Oil    Hnrner» 
Bill      fi       .laecd.se, i 

..in.     Kimball 
&    Co. 
Crushed     Rock. 

1  ll  \  el        CO. 

Cat    Building    Ma- 
terial    i'" 
Cassarretto,     John 
i  Ity   Sups  >y   Co. 
Holland,    J.    P. 
McMullln.    A.    L. 

.    Font     Brick 

Standard     Crushed 

Rock   Co 
Stone  Co..   E.   B    & 

A.    L. 
Western     Develop- 
ment    Syndicate 
Damp     Prooliosr. 
Krlckley.    P.    J. 
l".i\      Jo'   1 
Imperial 
io    ng 
. 
son 

Com; 
Door     Opeucr     ano 

Closer. 

Rlschmuller.     Geo 

Kleelrle      fixtures. 

G        &  Elec- 

l"i.\ture    Co. 

P  a  c  i  li  C      lias      & 

Elect! 
Klrctrlc  Light  Co. 
."it%  Elei  trie  Co. 
s  F  Has  ,<t  Elec- 
tric Co. 
Electric  Vt  IrlnK  .« 
Eanlpmcnt, 

an         Elect. 

:iee.    Constr. 
Co 

i    Elec.  Co. 
Citj  Protective 

Elect  rl 
Decker      Electrical 
Construction    Co 
jvorth     Elec 

I      Works 
:-       CO 

i;  l  o  b  e        i 

Works 
Hanl.ri  l-e,     W      S 
Hicks     Elect.    Co 
Kirster.     w      n 

Co 

Manhattan 

trie 
McFel 

Electric 

k-uist  •  I 

Rchlmetschek     M 
Stand 

The 

\V.  id- 

vVc  Ii  i    Eleotrtr  Co 
RlrTator    Bnllder>i 


Water- 
Co. 
imel- 


s    F,  1:1. 


H. 
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Ferguson,  W. 
Horwege  H.  J. 
Howell,  H.  J. 
Morser,  E.  J. 
Priddle,,  Milton 
Walker,  J.  M. 
Church 

Floors,      t'omposl- 
tlon. 

Artollth    Mfg.    Co. 
Bender    R  &P.    Co.. 
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Wood  Lumber  Co., 


E.    K. 


VV. 
Dwan    Co.,    J.    E. 
Fibrestone    & 

Rooting    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Goodmanson,    A.  K 
Malott,       Peterson 

&    Adams. 
Watsonite   Co. 
Floors,     Hardwood 
Hardwood    Int.    Co 
Inlaid   Floor   Co. 
Pac.     Floor     Sand- 
ing Co. 
Galvanized        Iron. 
Baker     &     Hamil- 
ton 
Berger    Mfg.     Co. 

Gas  Fixture. 
Cal.    Gas    &    Elec- 
tric   Co. 
Day     Co.,     Thomas 
Gas    Heating    Sys- 
tems. 
Pester    System 
Gas    Heating  Co 
Gasoline   Tanks    & 

Pomps. 
Deming,    E.    R. 
Glass     &     Glazing. 
Cal.  Plate  &  Win- 
dow Glass  Co. 
Cohen,    I. 
Fuller    Co.,    W.    P. 
Grosslicht   &   Din- 

nlene 
Habenicht  & 

Howlett 
Mission     Plate     & 
Window       Glass 
Co. 
Pioneer    Plate       & 
Window       Glass 
Co. 
Sehwarz    &    Gott- 
lieb 
United     Glass 
Works     (Inc.) 

t.  riming. 
Branick,    J.    P. 
Button,    I.    V. 
Cassaretto,     John 
Devlncenzl    &    Co., 

L. 
Dillon        Teaming 

Co. 
Gallen   &   Carlin 
Giorgi     Co..    G. 
Hartnett    J.    D. 
Holland,   J.   P. 
Lennon    Co.,    J.    E. 
Leffler.    Fred 
Luggen.    Ernest 
McGHnchey  & 

Monohan 
Montague   Co.,   P. 
O'Day    Co.,    Dan'l 
O'Donnell,     Philip 

F.'lw.     F. 
Powers.    Chas.    J. 
Rahlman     &Woods 
Schmid,     A. 
6lhley    Grading    & 

Teaming    Co. 
Star  Con.  Co. 
Wright    rv       i.    h 
Granite      Curbing. 
Graham        Granite 

Co. 
Leed    Granite    Co., 

W. 
Pacific  Granite  Co. 
Placer   Granite  Co. 

Gravel. 
Bay    Devel.    Co. 
Cal.    Building   Ma- 
terial   Co. 
Cassaretto,       John 
City  Supply  Co. 
(Standard     Crushed 

Rock   Co. 
Star       Contracting 

Company. 
Stone  Co..  E.   B.  & 

A.    L 
Hardwood       Deal- 
ers. 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior Co. 


Hd"ware,    Dealer** 

tfa/ker    &    Hamil- 
ton 
Bennett   Bros. 
Brittaln    &    Co. 


Krus 


H. 


Joost    Bros. 
Marshall   -   Newell 

Supply    Co. 
Meyer,    Adoph 
Norman     &     Sons, 

F.   G. 
Palace   Hd'  ware  Co 
S.    P.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Hay    A    Grain 
Aigeltlnger,     E. 

Heating    *    Venti- 
lating. 

Ahlbach    &    Mayer 
Atlas     Heating     & 

Ventilating   Co. 
General     Eng.     Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook       &      Co., 

Fred    W. 
Turner  Co.,   The 

Houses    Movers    & 
Raisers, 

Hatch.   H.   L. 

Pearson,  N.  H. 
Stratton,  C.  C. 
Sullivan,   D.   J.AT. 

Inlaid    Floors. 

Calif.       Parquet 

Floor    Co. 
Hardwood       Inte- 
rior Co. 
Inlaid  Floor  Co. 
Pac.    Floor    Sand- 
ing  Co. 
Iron    Foundry. 
Enterprise    Foun- 
dry   Co. 
Stelger     &     Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     A     Steel. 
Baker    &    Hamil- 
ton 
Dawson   &   Noyes 
ludson    Mfg.    Co. 
Pacific  Coast  Steel 

Company. 
Trussed     Concrerte 
Steel     Company, 
Woods  &  Huddart 

Iron    Works. 
Brode   Iron    Wks. 
Dyer    Bros. 
Eureka    Wire      & 

Iron    Wks. 
Folsom     St.,     Iron 

Works. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard   Co.,  C.   J. 
Michel    &    Pfeffer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S.   P.   Iron  Works 
Sartorlus   Co. 
ijihraeder's       Iron 
Works 

Iron 
Works, 
Stelger       &      Kerr 
Stove     &     Foun- 
dry  Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

*   Iron   Works 
W  e  sit  e  r  n      Iron 

Works 
Zenith   Iron  Wks. 
.Joist     Hungers     A 
Post     Caps. 
k      -      Fulls 
Mfgf.    Co. 
Liliey     &     Thurs- 
ton   Co. 
Roman   Co.,  C. 
Waterhouse  & 

Price    Co. 
'Western        BldTS. 

Supply   Co. 
Lathers,    Wood    A 

Metal. 
Balzke,     I  ■.. 
i-m  wards,    C.    H. 
Hayden.    Fred 
Lynch.   Richard 
MoABee,   E.  T 


Lime      A       Plaster 
Dealers. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co.,  J.  E. 

pacific  Portland 
Cement   Co. 

Quality  Lime  pro- 


ducts   .  . 
Western    Lime 
Cement  Co. 


& 


Lumber  Dealers. 

Acme    Lumber    Co. 
Christenson    Lum- 
ber Co. 
Columbia    Lumber 

Co. 
Doe  Co..   Frank  P. 
Hardy  Lumber  Co. 
Hart-Wood     Lum- 
ber Co. 
Hauptman       Lum- 
ber Co. 
Kruse   Co.,   J.  H. 
Hooper  Lumber  Co 
I|iggins     Lumber 

Co.,  J.  E. 
Loop  Lumber  Co. 
MacDonald      Dum- 
ber Co. 
Moore      Mill      and 

Lumber  Co. 
Olson      -      Mahony 

Lumber    Co. 
Peterson,   E.  T. 
Pope  &  Talbot 
Reinhart    Mill       & 

Lumber  Co. 
Ryan,    George 
Santa    Clara    Val- 
ley Mill  &  Lum- 
ber Co. 
Santa    Fe    Lumber 

Co. 
S.   F.   Lumber  Co. 
Schouten  &  Co.,  J. 

W. 
Sunset  Lumber  Co. 
Tierman&  Beronio 
Van    Arsdale-Har- 

ris   Lumber  Co. 
Wilson     Brns.&  Co. 
Wall,    Jos.    P. 
Wood   Lumber  Co., 

E.   K, 
Yates.  Wm.  F. 
Magnealte     Floor- 
ing. 
Artollth     Mfg.    Co. 
Bender    R.&P.    Co. 
Dwan    &    Co..    J.  E. 
Fibrestone    & 

Roofing    Co. 
Flaherty     R.&P.Co 
R.    H. 


son 
Watsonite    Co. 
Mantels,     Tiles     A 
Grates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Kirwan  &  Dono- 
van 

Manerum    &   Otter 

Peerless  Agencies 
Co. 

Watson  Mantel  & 
Tile   Co. 

Marble  and  Mosaic 
Work. 

Gnecro.    M    H. 

Grass!    &    Co..    P. 

Mission  Concrete 
*■   Mosaic  WVo 

M       Ion  Marble 

Works. 

Mnsto      Sons-Kee- 

nan    Co. 
New     Era     Marble 

^Concrete   Co 
Vei  m'ont      Marble 


Metal     Stumping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils     and     (.reuses. 

Hatch,    J.    G. 
Standard  Oil  Co. 
Oruumeutnl     Plas- 
tering. 

Binner,    Theodore 
Brock   &  James 
Connor,    E.    J. 
Copnik,    T.    W. 
Larson,   O.   F. 
Lipp  &  Co..  J.  P. 

Painters  and   Dec- 
orators. 

Baker   Co..    W.   T. 

Bernstein,    Wm. 

Blum,    Louis 

Burns   Bros. 

Clark    &    Dickson 

Cooksey,    Al. 

Cramer    Bros. 

Da  hi,  T.  H. 

Donovan,   V.   J. 

Ericksen,  W  n 

Flynn  &  Mikkel- 
sen. 

Hansen,     Elbing  A 

Jourdain.    AI. 

Lewis,   S. 

Miller,    L. 

Miller,   J.    A. 

McCubbin,    James 

Manning,    John 

Neal,  L.  J. 

Ouandt  &   Son 

Ruderman,   I. 

Schafer,  Wm. 

Smith,  J.  S. 

Sovig.    C.    B. 

Spark  &  Sons, 
John    H. 

S'wanson.    Peter 

Walker,    Mayer 

Wagner,  Fred 

Wagner   Bros. 

Zelinsky,    R. 

Paints,  Oils  Varn- 
ishes, Etc. 

Clark   &   Dickson 

Cohn  &  Co.,  Mar- 
ion  D. 

Detroit      Graphite 


Metnl     I. nth. 

Atlantic        Fire- 
proofing    Co. 
r  Mfg.   r<o. 
Holioway      Metal 
Lai  ii     <  ompany. 
LIIW    *    Thurston 

Co. 
Koehilng       Constr 

Co, 
Waterhouse  * 

Price 
Western    Rullders' 
Supply  Co. 


Co. 
Fuller  Co..   W.   P. 
O'Brien,   J.   S. 
Parafflne  Paint  Co 
Pratt    &   Lambert 
Wihittier  -  Coburn 

Co. 
Patent      Chimneys. 
Clawson  Co..  L.   E 
Dresser   -    McDon- 
Hughes,   H.    J. 
Dunlevy    &    Gcttle 

Pile      Driving. 
Lamburth,    C.    E. 

Planing   Mills. 

Anderson  Bros. 
Birth  Co.,  L.  H. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mil; 
Emanuel.    A.    &    E 

(Inc.) 
Empire         Planing 

Mill 
Hermann,    A. 
Herring's   Mill 
Holden    -   Deuprev 

Co. 
Lorden      Mill      Co. 

I    P. 
Main     St.     Planing 
Moore    Mill  &Lum- 

ber  Co. 
Pac.    Coast    Mill    * 

Lumber  Co. 
Premns        Planing 

Mill 
Reinhart     Lumber 
Xr    Planlne-    Mill 

Rj  in     G.  o 

S:in     Mateo     Plan- 
ing  Mill 
Santa    Clara     Val- 
ley Mill   *   Lum- 
ber   Po 
Spencer    «t.    Plan- 
lne Mill 
Tnvlor    *    Co. 
Usona    Mfg.   Co 
Western       Planing 

Mill 
Veyhle    A     Collins 
Yates,     w,,,      K 
Plasterers 
Bo  ch,    Herman 
Bradley  *  O'Relllj 
I'renn.-i  n,     J.i  rues 
Burt.    Chas     .7 

Campbell,  chae 
Cashman.    M.    .1. 


Chalmers,      H.      A. 
(Inc.) 

Fay,    John 
Greenback,  Joe. 
Connel   Co.,    J.    E. 
Daly,  J.  H. 
Duthie,    Chas. 
Eraser,    Simon 
Fry,  A. 

Gilmour,    W.   G. 
Jacobson.    N. 
Knowles,    A. 
Leaf    &    Kaiser 
Luden    &    Bickel 
-UacGruer    &    Co. 
Mowat    Donald 
Urford,  J.  A. 
Philbin,    J.    J. 
Sexton,    T.    D. 
Terranova,    M.    J. 
Th«     Pseifle    Plas- 
tering Co. 
Wagner,   James  A. 

Plumbing  nud  Gas 
Fitting. 

Ahlbach    &    Mayer 

Alton,    Thorn.    \V. 

Boscus    Bros. 

Bernard,  Geo.  F. 

Condon    &    Band 

Dunn,    Neil    H. 

Empire    Plumbing 
Co. 

Goss,    Wm.    P. 

Grondona,    A. 

Houston,    J.    J. 
Kara,  F.  E. 
Kiernan   &  O'Brien 
Klrschbaum.    W.  F 
Lacey    Bros. 
Lawson,    Herman 
Lettich   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney    Co.,    M. 
May,    Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzi,  H.  J. 
Skelly,    Thorr.os 
Shears,   John 
Snook       &      Co., 

Fred    W. 
Stewart,  James   E. 
Tippett,    J.    C. 
Turner   Co.,    The 
Wetzel.    Theo. 
Wilson   &   Co.  Wm. 

Plumbers   Supplies 

Mark-LaHy    Co. 
Nelson   MIg.    Co. 

Railroad        Agent, 
Freight    «    Pas- 
senger. 

Kent,  James   B. 

Railway  Materials 

Langford,  Felts  & 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Rigging-. 

Lamburth,    C.    E. 

Markley,     James  E 

Rooting,  Gravel  A 
Composition.  | 

Andes  Roaring  Co., 
B.    F. 

Bender  Roofing  ,v 
Paving   Co. 

Cal.   Roofing  Co. 

Cantley   &   Co.,   J 

Enterprise  Roof- 
ing Co. 

Flbresotoe  & 
Roofing    Co. 

Flaherty,    R,    H 

Goodmanson.     A.  K 

Larttln  Asphalt 
Co. 

Lawson        Roofing 

I. -.vert     Itros 

Malott,       Peterson 

&    Adams 
Parry    &    Co.. II.  M. 
Rapheld       Roofing 

Co. 
Samuel    Co..   H.    D 
Tlbbetts       Rooting 

Co. 
Watsonite    Co. 
Western     Asbestos 

Magnesia   Co. 
Western    Felt    and 

Refining    Co. 

Rooting      (Slnle     A 


Rooflng    Materials. 

Bird  &  Son,   F.    W. 
Johns     -     Manvllle 

Co.,  H.  W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttler  -  Coburn 

Co. 

Sand,   Gravel,   Etc. 

Bay   Develop.    (Jo. 

Cal.  Building  Ma- 
Material    Co. 

Holland,   J.    P. 

McMullln   Bros. 

Stone  Co.,  E.  B.  & 
A.  L. 

Western  Building 
terial  Co. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 

<liu.es. 

Bill   <&   Jacobsen 


Sheet    .Metal     Wks. 

Appman       Cornice 
W  orks 

Atlas    Heating     & 
Ventilating  Wks 

Baj-th  Cornice 

Works 

Capitol       Sheet 
Metal    Works 

Comyns  &  Nygren 

Crown      Cornice 
•  Works 

Forderer      Cornice 
Works 

G.     &     M.     Sheet 
Metal    Works. 

Guilfoy        Cornice 

Hioernla     Sheet 
-Metal    Works 

Heipner      Sheet 
Metal   Works 

Hughes,    H.    J. 

Hurabellle  Bros. 

Ideal  Cornice  Wks 

Korell  &  Co.,  J.  A 

Modern  Sheet  Met- 
al Works. 

Morrison   &   Co. 

S.    F.   Metal   Stain- 
ing   &    Corr.    Co. 

United        Metal 
Products    Co 

net  tern     Furnace 
&   Cornice  Co. 

Sidewalk       Lights. 

Berger  Mfg.  Co. 

Dwan  &  Co..  J.  E. 

McGuigan     &    Co 
John 

Phoenix    Sidewalk 
Light    Co. 

Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peralno 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    Wm 
Porter,  W    F 
Ste 


<rt.   J.    K. 


Stationery. 

Foster   &   Short 

Wright,   J.    H. 
steel     llnrs. 

Baker  &  Hamil- 
ton 

Dawson    &   Noyes 

Woods  <v  Hud- 
Steel    Erector. 

Schauer,    Fred    C. 

Pioneer    Con.    Co. 

Williams  Con- 
struction   Co 

Street     Contra. 

Cunningham       and 
Elliot. 
Store    Fronts 
Kawneer   Mfg.   Co 

Structural  Steel 
Contractors. 

.ludson     Mfg.    Co. 

Srhraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  *  Huddart 
Stoves. 

Mangrum     &  Otter 

•Stelger    &    Kerr 
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Structural        si    <-i 
Contractors. 

Brode   Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 

Ralston     Iron  Wks 

Vulcan    Iron    Wks. 

Zenith    Iron    Wks. 

Surveyors. 

Morser,    E.    J. 
Sanborn   &    Corin- 
son 

Teaming    <&    G  rad- 
ios;. 

Branlck,   J.   P. 
Button,   I.    V. 


Devencenzl   &   Co., 

L. 
Dillon    Teaming 

Co. 
Gallen    &   Carlin 
Hao-tnett,   J.   D. 
Holland,   J.    P. 
Lennon  Co.,  J.   E. 
Leffler,   Fred 
Ousgen.    Ernest 
McGlinchey  & 

Monohan 
Montague   Co.,   P. 
O'Dav  Co..  D. 
Pico   Ed 

Powers.  Clias.  J. 
Sibley    Teaming   & 

Grading    Co. 
Schmid,    A. 
Star      Contracting 

Co. 


Wright  Co.,  J.  H 

Tiling;. 

Ginsberg  &  Co.,  S 
Hulse  Tile  Co. 
Kirwan     &     Don- 

van 
Mangrum    &   OttP' 
Peerless    Agencl" 

Co. 
Tile    Mfg.    Co. 
Watson    Maul"!    !• 


Sherman,    Kimball 
Co. 
Wall     II. .Is 

Marshall  -  Steal  n: 


Water        Cumpany. 

Spring  Valley 

Water   Works. 

Whitewashing 

Brlckley,    P.    J. 
Reigle  A  .lamelson 
Taylor,    L.    A. 

Window    Cleaning. 

America  n    \ 
Cleanii 

Progresi      •      Win- 
dow     Clea  nine 

■Windows,     Potent. 

Birth    Co.,   L.    II. 
Simplex      W 

Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN     FRANCISCO 


180-168  JESSIE  STREET 


PHONE  KEARNY  4700 


OFFICERS    AND    DIRECTORS 
President.  James  A.  Wilson 
Vice-President,    Richard    Herring. 
Treasurer,   C.  W.   Witnington 
Secretary,  R.  J.  H.   Forbes 


Financial  Secretary,  S.   A.  D.  Schenck 
Ass't   Secretary,    W.    J.   Carberry 
Doorkeeper,    B.    R.    Wolcott 


DIRECTORS 
James   A.    Wilson  Robt.   Dewar 
Alexander  Mennie  H.    Maundrell 
C.   W.    Witnington  M.    F.    Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 

MEMBERS 


R.   A.   Chlsholm 
O.   E.    Brady 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron   Works 
Central   Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    Wii  1:.*. 
Hlllard.   C.   J.   Co. 
Judson    Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels    &    Pfef- 

fer 
,r,hoenIx    Iron  Wks 
talston  Iron   Wks 
Ichrader  Trf'' 

Works. 
St.     Francis     Orn. 

Iron    Works 
Iteiger      &       Kerr 

Stove    &     f'oun- 

dTy   0}. 
/ulcan    Iron    Wks. 
Western   Iron  Wks 
Wlthington.   C.   W. 

Art  Glass. 
Cal.   Art  Glass  Co 
tngerson  &  Glaser 

Co. 

Blacksmith. 

Paul    Klelber 
Bonda. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  f,ire   Ins.  Co 

Boole.  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of  Marvlann 

bHLIU,    M.    A. 

Hlllman    *  Son.J.R 

Lawton,    A.   F. 

Lloyd    &    Spengler 

MecMeans,   H.   V. 

National  Surety- 
Co. 

Pacific  Coast  Sas- 
ualty    Co. 

Pacific    Surety    Co 

Untf.ted  States 
Metal  Products 
Co. 

United  States 
Fidelity  and 
Guaranty    Co. 

Brick  aim  Pottery. 

Bav      Developing' 

n.a 

Carey,   J.   E. 
Carneel"    Ttn.  k    * 

Potterv    Co 
Carqulnez  nHrk  .«■ 

Pottery  Co, 


Mi-Near  Brick   Co., 

E.   B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.  Co. 
San    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger   T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California      Build- 
ing    M  : 

City    Supply   Co. 

Fernald  Co.,  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

J.    E.    I.ennon. 

Johns-Miinville  Co 

Levy   &   Co..   Robt. 

<5 

Lllley   &  Thurston 

Co. 
Pacific   Refining  & 

Roofing    Co. 
Parrott    &    Co. 
Para  in  ne    Paint  Co 
Pratt     Building    & 

M  itei 
Quality    Lime    and 

Cement   Co. 
United    MaterlalCo 
Waterhouse  s 

Price    CO. 

Western  Rldre' 

Supply    Co. 
West,  in     Bnllillng 

Material  Co. 

Building  Pnoer 
Boyd    S    I 

Lllley     &     a"   Vision 

Co. 
Cement     Ilcnlcrs 

Balfour,       Guthrie 

Co. 
Cowell  Lime  &  Ce- 

iii.  .it    Co. 
Holmes    I.lme   Co 
Holland.    3     P. 
Leonard.    J      1 
Ma  i  na  rd,  .li-.,  J.  L 

A. 
Pacific        Portland 

Cement   Co. 
Quality    Lime    and 

Cement    Co. 
Western      Building 

Materials    Co 
>-tnndard   Portland 
lit  Co. 


Concrete. 

Chase,    Silas    A. 

Camp  &   Carillon. 

Duncanson,       Har- 
relson   Co. 

Foster  &   Vogt. 

Goodman        Artifi- 
cial   Stone   Co. 

Haun,   C.   C.    W. 

Keatlnge    iS.-Sons.lt 

Leonard,  J.  J. 

Leonard.   J.    P. 

Lynch,  A. 

Pasqualetti,  J. 

Stanquist    it    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.   L.   M. 

Concrete       Beln- 

forcc  incut. 

Lilley    &   TTliirston 
Co. 

Contractors  & 
Builders. 

Allen,    Al-x.    M. 
Anderson,    W.   W. 
\rthur,  L. 
Bateman,  J.  C. 
Boring,    F.    H. 
Born  &  Son.  S.  A. 
Brady,  C.  A. 
Braunton   Bros. 
Burdlck,    Wm.    A. 
Caldwell    &   Co. 
Cameron    &    Dlss- 

ton. 
Cavanaugh    &     Ve 

zina. 
Chlsholm,     H.     A. 
Cobby,  J.  W. 
Concannon.    YV.    N 
Conrad,   H. 
Creghlno     &.     Son, 

Lewis 
Days'  Sons.  T.  II. 
Dewar,   R.   ,*   Son. 
Elam,  Tims.  ,li   Sun 
Elliott,    E.    W. 
Fahy.    R 

Fred 
Franz,  Val. 

Fl  D!  I.    T.    P. 

GUI     pre,   c.  G. 
Gall  i  gher,    Frank 
Gardlser,     Floi  -  n  I 
Orels.    Robl 
Hansbrough    Bros 
Henley      -     Tlbbilf 

Con    Co. 
Hlnson.  L.   A. 
Hill,    J.     A. 
Holm    ,<•    Son. 
Howklns.    A 
Hovt    Pros 

Ingerson.  C.   A. 

lacks.   H. 
Jones.    W.    G. 
Kent,  a    H 


K  ii.'v.  lea  \-   R<  loh 

ley. 
Lang  &  Bergstrom 
Lelter,      E.      T.      .S- 

Sons. 
Lynch.  M.  C. 
Masow  &  Morrison 
Mathews    Con.    Co. 
Mathies,  H.  G. 
M.  Rain,  J. 
McKllIican,   it   and 

Win. 

McLaehlan,   Thos. 

Miller,   Adam. 

Moller,    R.    w 

Morey,   H.    Bit  Son 

Owsley,   B.  T. 

Penny,   Isaac. 

McLeran   &    Peter- 
son. 

Robinson     &     Gil- 
lespie. 

Savage,    M,   J. 

Slmmen,    John 

Smith,  J.  W.  &  Son 

Spence.    A      I 

Stockholm    &      \l- 
lyn. 

Ten-Ill.   G.   C. 

Walker   Bros,   Co. 

W.arwi    k.    H     0, 

Holler,    Thos, 

White    Pros     (car- 
Dentera) 
t  oti-'ce  Works. 

Amsler,   •'.   S 

Berger   Mfg.    Co. 

Capitol    31  eel    Mti 
•,\  orks, 

ns     &     Child- 

,      .1. 

Forderer     Cornice 

Works. 
Gullfoy  Cornice 

Works 
Appma 

Works. 

i  i 

S.     F. 

i 
...    .  '.,i  nli  ■  ■    Wks 


Lynch.    L 

mm  '     ! 

grift 

lond,  W.  H. 

Corning,      r;rnnlt« 

•  egan,    P.    B 

Damp    Proofera. 

■I 


Door  Openers, 
muller,  Geo. 

Electrical. 

California    Electrl- 
il    'Muks. 

Electric 

•  ctrie   Co. 
i  lectrlcCo 



Hanbrldge,    W.   S. 
Levy     FJec.    Co. 
National    10 lee.   Co. 
Elevator*. 
Elevator    Co 
\  in    Emon    Eleva 
tor    Co. 

Fibre. 

S.  F.  Fibre   &  Cord- 
age  Co. 

Fireproof  Doors. 

Gervals.   Henrv. 
Norrls.    I.      \. 

6  o  n  s, 
John    A. 

Floor   Sanding 

i    Floor   Co. 
fa  c I fl  c    Floor 

ng    Co. 
(irill    Work. 

\tt    Metal    & 
Wire   Works 
'  !o.,  A. 
lus   Co. 
Wlthington,   C.   W. 
Gen.     Contractor*. 
R.   C. 
im,    II.    B. 
Caldwell   &  Co. 
Cereghino    &    Son, 

Louis 
Dempniak   Bros. 
Farquharson,    D.  B 

i  ant, 
Fluth   &  Morton 
lira  ham,     1 1.     K. 
Griffith.     Wm. 

.    J.    D 
Hannah    x    Co  J.S 
W.   W. 
n.    A. 

ndall,    J.    O. 
Edward. 
Henry 
'i   '  :ock,    John 
Van     Sant-Hough- 
I'.n    Co. 

Glass  and   Closing 

Cal.  Plate  &   Win- 
dow   Gass   Co. 

ilick      Glass 
I .     N 
■      Bros. 

W.      P.      iv 
CO. 

■lit  & 

Hon  ietl 
,  J     P. 
irz     &     Qott- 

Grndlng    A    Team- 
ing. 

.    D.   o.,   Co. 
D 
i      Teaming 
Co. 

S.    J. 

1  I  x 
Willielm,  A.  H. 
Wilkle  Co.,     \ 

■ns,    F.  A. 
'•has. 
Monarch    Teaming 

L.    B. 

n  !'.'  n       S.     H. 

Granite. 
Bradbury.    Thos. 

Iranlte  Co. 
1 '.     I^ino   &   Sons, 

U 
Hunt,  A.  T. 

niii    Granite 

Hardware. 

.«    Co. 
J.   H. 

SohlTae-p 

.    A. 

ii     Hardware 

II.  In-.  Co. 
Wrlirht  l-ldw.  Co. 
Ileal       and      Light. 

i  : 
■  lc     Co. 


HcnlliiK    A     Venti 

lallnu 

Burnham  Plumb- 
ing &  Heating, 
Inc. 

Cronan,   Wm 

Mangrum    &    Otter 

Montague.  W.  w 
&   Co. 

House  Movlnjr  A 
RolslnK. 

Blumo  Confg  Co. 

Pearson,    E    k 

Sullivan.  O  l  *T 
Inlaid    Floors. 

Hardivood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding   Co. 

Iron   Work*. 

Lorenz,  Schffaer 
&   Co 

Michaels    &     Pfef- 

fer 
Monarch      I  run 

Works. 
Pacific  Rollins 

Mill     Co. 
Pacific     Strtic.  Iron 

Works. 

Interior         D ,rn 

tors.      I, others. 

Snell    ,v    pen  n  is 
Lynch,   Richard 
.In  is  I     Hancera     A 
Post  Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lllley   &  Thurston 

Co. 
Ktmni'pr    System 
Store    Frums. 

Falls    Mfg.    Co. 

Lllley  &  Thurston 
Co. 

Light    and     Power 

City    Electric    Co. 

Pac.  Gas  &  Elec- 
tric   Co. 

l.lmc.    Cement,  Ftc 

Acme  Cement 
Plaster    Co. 

Arden    Plastei    Co 

California  Lime  & 
Hydrate    Co. 

Cowell       Lime 
Cement    Co, 

Holland.    J.    P. 

Holmes    Lime    Co. 

Lennon.    .las.    E. 

Lucas,    W.    E. 

Pac  Lime  *  Plas- 
ter   Co 

S.    F.    Lime    Co 

Shasta  Lime  Pro- 
ducts  Co. 

Western  Biillilini; 
Material     Cl 

U  ei  l-i  n      Lin  8 

Cement    Co. 

Lumber. 

Acme   Lumber   Co. 

Chrlstenson  Lum 
ber  Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

II  auptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kruse.    .1.    II 

Loon    Lumber    Co. 

Macdonald 

ber   Co. 
Moore,    R.     B.  Mill 

&    Lumbei 
Olsen     -    Mah. 

Lumber     i  ' 

Pope  &    i 
Santa    F-      I 

Co. 
Schouten     Lu 

Co. 

nlo 
Van     \rstii|.    ii 

rls    Lui    I 
Wilson    i 

Hoe    Co 

Lumber  I  Mar, I 

wood.  > 

Hon  ard 

■ 

Machlnen 

Ickard 


4S 

Masons    «  Builder- 
Alexander.    R. 
Allen.    C.    J. 
Anderson     &     Hal 

nev. 
Ar'ett.     V 

Rnrk         A 

Bra.lx.    M      V 

Bradv.    O.     E.&Son 

Brandon.    E   J 

Brennan.    J.    E. 

Brigham.    H.     B 

Butcher.    Thomas 

Butcher    ftHadley 

Byron.    D.    J.* Son 

Campbell     Bros. 

Tarr     J.     W. 

Drake.    Harry    E. 

Downev.    J. 

Farrell    &    Reed 

Fennell,   Jas. 

Gale.    M.    F.    &  Son 

Gilson.    J.    E. 

Harrison.    A. 

Hibbins    ft    BaV-i 

Hock.    Chas. 

Hoffman.   V. 

Hog-berg  &  Lud 
wig 

I,arsen.    H.    H. 

Lawson,    A.    W. 

McGowan.    M. 

Miller.   J.    W. 

Murray  .^-  Mow 
bray. 

Muleahy    Bros. 

Nagel.    W.   L. 

O'Connor  &  Col- 
lins 

O'Rourke,    T.    F. 

Rainev  &•  Phhil- 
llps. 

Rlnerose.     R.&Son 

Scott.    W.    S 

Walker.    P.    J. 

Watson.    Sage 

Watson.    Sidney 

White.    J.    M. 

Whitney  &  Davles 

Wilson.    Jam's    A. 

Wygant,    J.    H. 

Mnrhle. 

American  Marble 
&    Mosaic   Co. 

Columbia  Marble 
Co. 

Gervals,    Henry 
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Grassl.    Peter.    Co. 

Hunt.   Andrew  T. 

M.iino.    F.  L.    &    Co. 

Musto    &    Sons.  Jos 

Keenan  Co. 

Vermont  Marble 
Co. 

Mantels.    Tll.-s 
Grates. 

Klrwln  &  Dono- 
van, 

Mangrum    &    Otter 

Montague    &  Co.,W 

Peerless     Agencies 

Metal     Furring     * 
Lathing:. 

II.  1  1  o  w  ay  Ex- 
panded    Mtl    Co. 

Lynch.    H.    T. 

National  Lathing 
■  nd    Furring 

Northwestern  Ex- 
panded  Metal 
Co 


Metal  Window 
Works. 

Diran,  J.  E. 
Mosaic. 
Amer.      Marble      & 

Mosaic    Co. 
Gervals,    H. 
Mai  no.    F.    L.  &  Co 

Office   Fixtures. 
Bateman,    Wm. 
Forbes    &    Son, A.J. 
Fink    &    Schindler 

Co. 
Simmen,    John 
Painters. 
Daniels.   Gus   V. 
Donovan,  V.   J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell.    H. 
Spark,    J.    H.    , 
Tucker.   W.   W.  Co. 
Neal.  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 


Paints,     Oils,     Etc. 

Bass  -  H  e  u  t  e  r 
Fuller  &  Co.,  W.P. 
Kuss.    P.    N. 

Maundrell,    H 
Pacific    Refining  Jfc 

Roofing 
ParafBne    Paint  Co 
Whittler  -  Coburn 

Co 
Patent      Chimneys. 
Clawson   &  Co.,  L. 

Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.    Pottery   Co. 

Planing   Mills. 

Anderson   Bros. 
Buell    Co..    Guy    A 

Burnham  -  Stan- 
ford Co. 

Ca..   Door   Co. 

Cal.   Milling   Co. 

Central  Lumber  .v- 
Milling   Co. 

Blklnglton  & 
Hucke 

Herring    Mill(Inc) 

Kendall,   A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

R.  B.  Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacihc   Mfg.   Co. 

Reinhart  Lumher 
&  Planing  Mill 
Co. 

Reilly,  P.  F. 

Santa  Clara  Mill 
&  Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &   Co. 
Plasterers. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,  H.  A 
(Inc.) 


Clark,   D.    Ross. 

Crichton,   J.   L. 

CoghJan,    Frank 

Connolly,   J.   J. 

Connell,   J.    E. 

Fay.    John 

Felt,    R.    I/. 

Floodberg  &  ,»Ic- 
Caffery. 

Fraser,    Simon 

Gregg  &   Clute 

Jacobsen,    N. 

Knowles    A. 

Leaf    &    Kaiser 

Lyden    &    Bickel 

MacGruer    &     Co. 

Mennie.    Alex. 

MeCleod,   J.   C. 

Morehouse.   C.    C. ' 

O'Kane    &    CO..C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith    &    Johnson 


Plumbing     A      lias 
Fitting. 

AMbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel.  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney.  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Sutton,   John   G.Co 

Turner   Co.,   The 

B>nl  Estate. 

Williamson    C0..H. 
Wittman    -    Lyman 
Cross   &    Co. 
Urban       Realty 
Impt.    Co. 

Riggers. 

Blume       Contract- 
ing   Co. 
Pioneer  Const.  Co. 
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Stone  Contractors. 

De    La  no    at    Sons, 

I.    L. 
Rlan.-hard.   W.   W. 
Hunt,    Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 

Co. 

Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     Sranlte 
Co. 

Teaming. 

Dillon,    D. 
Eureka       Teaming 

Co. 
Holland,  J.  P. 

McClure,    H.    N. 
Monarch    Teamin 

Co. 
McLcnegan,   S.  I 

Terra  Cotta. 


Crushed  nocx. 
Holland,   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 
ItooHn*     Composi- 
tion. 

Artolith     Mfg.    Co. 

Bender,  J.  W. 
Roof   Co. 

Fibrestone  Roof- 
ing  Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manvllle  Co..  H. 
W.    Jolm.s 

Meuer  Bros.    Co. 

Pacific  Refining  i. 
Rooting  Co. 

ParafBne    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,     Jolin 
Holland,   J.    P. 

Keystone  Sand  Co 
Sanitary   Flooring. 

Stone,  E.  B.  &  A. 
L.    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
MoGuigan,    John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart.   J.   K. 

Roof    Repairing    A 

Paint. 

Street    Work. 


Lilley  &  Thurston 


Clark   &   Sons.  N. 
Cladding,    McBean 

&    Co. 
S  t  e  ig  e  r       Terra 

Cotta  Co. 


Ventilators. 


White  washers. 

Reigle    &    Jamison 
Brick  ley,    P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

S\p  ring  Valley 
Water    Co. 


TT  n  W    TF=i 
■<Hir.i:i-7J-JiB>, 

«5ZYJHn3H» 

LET  US  SHOW  YOU  Our  very  complete  assorlment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telephone  Kearny  720 


Wtiite  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Neai   California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369    14th  Ave. 


This  is  the  HOTEL  R0,S  YN,  S  r. 

.  E.Kr»Ht£>Son.  Architect!.  O.  C.  Holt.  III. h  ' 


Issued  Weekly^.80  Per  Year  ,  ,,irteenth  Year,  No.  49. 

BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  Coasl 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS:- 


This  Week's  Issue  Contains  a  Number  of 
Interior  Views,  Main  Lobby  Details  and 
Elevation  of  the  Beautiful  New  Salt  Lake 
City  Orpheum  as  Designed  by  Architect 
G.  Albert  Lansburgh,  San  Francisco. 
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SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Co,  oi  America 

Successors  to  JOHN  WOOD  MrC.  CO. 
218-21   Pacific  Bldg.    447-49  E.  3rd  St.    33  1 -339  Cypress  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


DE. 

AIVIN  PLUMMET* 

HOME  TEST  AND  INSTALLMENT 

OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    MAKKET    5184 

SAN  FRANCISCO,  CALIFORNIA 

JAMES  CAHILL  &  CO. 


DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


•    Address 

Business Date  ■ 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 


Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 

Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  Bayer  Sand  -  -  in    y6  inch 

Gravel  and  Crushed  Boulders      %  inch  to  1  inch 

1  inch  to  1  ',  inch 
1%  inch  to  2%  inch 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only  as  good  as  its  service 


The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 
Dumbwaiters,  furnish- 
ed by  the  Otis  Elevator 
Company. 

ARCHITECT 
Horace  Trumbauer 


Other  Hotels  of  the  Ritz- 
Carlton  chain  which  are 
Otis  equipped — 
The  Ritz-Carlton, 


New  York 

The  Ritz-Carlton, 

Montreal 

The  Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaroja,  near  Santos, 
Brazil 

The  Carlton,  London 
The  Kk.  London 

The  Hyde  Park,  London 

The  Ritz,  Paris 


And  its  service  can  be  only  as 
good  as  its  elevators — which  is 
one  good  reason  why  hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Otis  Elevators 

Choosing  from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 
of  the  structure  and  insure  per- 
fect service — can  equip  all  build- 
ings of  all  classes  in  accordance 
with  their  needs. 

Give  a  building  unsatisfactory 
elevator  service,  and  its  other  ex- 
cellence can  not  overcome  the 
handicap.  Our  offices  in  ninety- 
one  cities  in  the  United  States 
are  always  at  the  Architect's  call 
and  can  assist  you  in  making  your 
elevator  specifications  100  per 
cent  correct. 


OTIS  ELEVATOR  COMPANY 


Stockton,  North  Point  and  Beach  Sts. 
San  Francisco 


Offices  in  all  Principal  Cities  of  the  World. 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALP    HOTEL.    Geary    nr    Taylor. 
Rig-hetti   &    Headman.    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


Benj.    G.    McDougall.    Architect. 
ST.     LU  K  B  S  S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


\    4 

m1| 

\  i  Ta 

TEMPORARY  CITT    HALL.   San    Francisce 

Wright.    Rushford   &   Cahill.   Architects 

Exterier  wattrproafed  with  Imperial  led  color  effects  with  Imperial 
pigment.. 


If 

81  f  .«■  >,  »■«!  " 


KA1IN    BROS      DEPARTMENT    STORE.OAKLAND 
W,    I'n  key.    Architect 


GERMAN     II   IUSE     Sin    Francsco 
Frederick  H    Meyer,  Architect 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


'   '  ' 

:*V^3n"^ffiGB 

•~f£ 

2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1758 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES^= 

Fire    Sets,    Andirons, 
Fender  Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


G.RCUNNlNGHAM.Mcp 
0% 


'  TeiepTilr.BB 

Harlot  2BB 
]^krht287 


IrJ'lHU'mu^^'i'iMiiHJ^rfiia 


3  8  EIGHTH    ST. 
San  Francisco,  Cal>. 


Ah,, 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Reiidence 

1139  Kansas  St. 

San  Francisco 


SOUTHERN  CLUb,  California  and  Joyce  Sir 
C.  A.  Meuiidroffer.  Architect 


CORONADO  APTS..  Lerkin  and  Sacramento  Street! 
Rouiieau    Cs  Rouneau,  Architect! 


Wednesday.     I' 
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PALACE  HARDWAEE  COMPANY 
CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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JUST 
OUT 


A  Single  Rolling  Door  Placed  on  exterior  face  of 
wall,  bearing  the  "Underwriters  Label"  and  ap- 
proved as  Doors  for  Exterior  Wall  Openings.  They 
all  have  Combined  Manual  and  Automatic  Control. 
We  Quote  Prices  Eredled  in  Central  and  Northern 
California  on  any  Number. 


"KINNEAR" 

STEEL  ROLLING  DOORS  &  SHUTTERS 


The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg'. — San  Francisco 
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November      is    usually      the 
month    of   the  year   not    only   in  autumn 
of  the  Eastern  States,  but  so  fai 
building  industry  is  concerned  through- 
out  tli e  country.     For   then   the 
rain  begins  and  there  is  a  general  wind 
up  of  work  in  hand  and  a  cessation  be- 
fore the  next  year's  work  begins.     This 
year  is   no  exception  to  the  rul< 
for    construction      work 
kinds  let  in  San   Francisco  for  the  past 
month    amounted   to    $1,555,232.      Of   this 
$1,350,339     was    for    private     work     and 
{204,893    for    city    construction.      Of    the 
private   work   the   following   divis 
made:       Brick    and    fireproof    buildings. 
$380,455;    frame    construction.    $554,776; 
alterations      and       additions,       $: 
Panama-Pacific  contracts  let.  $257,291. 

But  few  contracts  were  let   toi 
buildings    during   the    month,    the 
amount   for   fire   proof  construction   be- 
ing   smaller    titan   any    month    since    v. 
vember,  1910.    So  that  to  the  lack 
porta  nt     buildings    being    projected     is 
primarily      due   the      smallness     of     the 
building    record     rather    than      general 
building  that  has  caused  the  total  to  be 
less    than    the    average. 

Compared   with   former  years  the  rec- 
ord    tor   -November  during   the  past  dec- 
as  follows: 

Nov  ember,   1904    $    89 

Nio  emb<  r,   1905    1,1 

No'  .'i"i"  i  .    1906    6,73 

Not  •  mber,    1907    1,4S 

Noven  2,6 

November,   1909   

Nov  embei .   1910    

November.    1911    2,647,318 

Novembi  r,    1912    2.H10.045 

\      .  mber,    1913    1,55 

Whih  1    fell      behind 

that    of   last    and    the   year   before,    still 
It  Is  no 

and  is  notably   more  than 
1904,  that    on 

the  whole  It  is  about  for  the 

...  e  pa 

it  ith    the  preceding  months 
of    t hi 
t'oii,,w  s; 

1013. 

lary     $2,6! 

February    2,731 

March    3,576.376 

April    

May    2,81 

i     



t     2,844,945 

2,45 

2.15 

■  mber    1.55 

Thi    ■...'.. 
of   all    the   construction    within    • 
limit- 
- . . 1 1 1 .  t  |m  from 


month   to  mot. 

iove      the    two      million      mark. 

Government  work  and  harbor  construc- 

been  an   Important   part  of  the 

i   some  months  while  in  others  it 

i  n    entirely    lacking.    AltO| 

.        o  ev  en    months 

amount    to    $30,774,677.      This    is    a   con- 
'.    amount  of 

ling  i  onstruction   in   the-  ■ 
i  ml  in   general   so   fai    as 
go    the  i        of  5 

mplain. 

Whatever     may     be     our     estimate     of 
>  nt    Wilson    it    is    generally    con- 
ceded  that   he  i  mi  and 
•     111  B.Vi     tng  to  put  them  into 
practice.     Also  that  he  is  not  trying  to 
run    the    government    in    the    interest   of 
any    set      of    men.    but    for    the      general 
good.      In    other    words    that    his    heart 
and  that   he  is  seeking  to  solve 
.   problems   that   confront 
..id  ground  of  statesmanship.   In 
to    i           Mexican      situation 
ii     Choate,    the    noted    attorney 
of  New  York  and  former  ambassador  of 
Britain,     spoke    recently    at    the 
annual  banquet   of  th*  New   York  Cham- 
ber ol                            IS   follows: 

•You     may     call     it    diplomatic    busi- 
u    may    call    it    executive   busi- 
ut    it    is      fair    to   presume      that 
lent  ■  ssion      of   in- 

formation vastly  superior  to  that  which 
ill    of   the   members    of   the   Cham- 
Commerce    possess.      He    knows 
what    he   is  about.      He   knows    what    he 
ns  at. 

thing    we    are    sure    of — that    he 
pe  ice,   that 
it  all  i    that    by    no 

' 
destructive    and    dreadful    war. 

tied  to  support  from  n 
aril  to  party  and  without 
i-    We  must   stand   by  our  Presl- 
gh    thick    and    thin,    and    we 
imi    out    right   In   thi 
If  tin  ould  copy  the 

eed  along  t n e 

nt      n  ould    be      shown     i  nd      the 
lous    William    Randolph    might   he 
■    ;  ense. 

king   of   Indians.   Senato 
ported     -.is     Ii  . 

Hi  in   tne 

1 1        e  co 

it.iiiii'.    . 

jht     ol 

Sal     i'  Ifornla 

Works       Eli      ■ 

1 1. 
■ 
.    : 
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trouble  making  woman  who  is  build- 
ing a  house  and  causi  the  plumbing 
to  be  torn  out,  the  plastering  to  be 
ole  building  rebuilt 
with  the  result  that  nobody  is  satisfied 
and  the  builder  goes  broke.  The  news- 
paper men  have  named  him  "Nanej 
Works"    and    not    without    good    reason. 


With   reference   to  an   adequate   water 
supply    for    an    urban     population,    the 
discussion    of    which    is    now    up    before 
it   is  interest- 
•    about      the 
■    and  amount   of  water  supplied  to 
me  of   the  emperors 
or    about    the    year    300    A.    D.      At    that 
time    there    was    average    daily    supply 
imperial    city    that   amounted    to 
And    in    bring- 
ing  in   t  supply     the  construc- 
tive gei  Roma        of  the   days 
well  shown.  And  with 
ice  to  this  great  construction  the 
follow  i  ent    edi- 
torial    in    the   Scientific    American    is    of 
particular    inti 

is  matter  of  water  sup- 
ply. Any  one  who  is  not  fully  con- 
versant with  the  luxurious  life  of  that 
lilj  suppose 
from  the  statistics  which  we  have 
given  tli ey    were    afflicted 

mania  for  aqueduct 
building.  Nothing  of  the  kind.  The 
Romans   had   a   full  in   of   the 

value    oi  I  int    supply    of    pure 

water,    as      m  o    the      health. 

delight  of 
a     city     of     one       million     souls.         The 
had  a  passion 
>dy,  and   the  stupen- 
dous   public  as    those      of 
Trajan      Diocletian      and       Constantine. 
no  lating  at   one 
time   fri  Saj  s 
Prof.  Lanclani:  "If  wi        i       1,500  people 
ition   of  each 
iO  as   that  of 
■■  e   find   that 
given    time, 
Id       restore 
nature 
i 

n    in   ever; 

•  it,    and 

M       was 
ro  wn-res  ■ 
ervolr. 

i  e     '-V  :  I 
no t    arl 

[o 

■ 
a  evei 

.    ition,    to 

which    was 

0  ! 

•  ■n      ol 

II  .III.  I 
.,'     if   wc  Inclu 
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tributaries,  fourteen  in  all.  Their  in- 
dividual length  varied  from  a  minimum 
of  eleven  miles  to  a  maximum  of  fifty- 
nine  miles.  Their  total  length  was 
three  hundred  and  fifty-nine  miles,  and 
of  this,  three  hundred  and  four  miles 
were  below  ground  and  fifty-five  miles 
were  carried  on  monumental  arcades  of 
masonry,  much  of  which  has  survived 
practically  intact  for  upward  of  two 
thousand    years. 

The  question  may  be  asked  as  to  why 
the  Roman  engineers  built  these  grade- 
line  aqueducts,  bringing  the  water 
across  the  Campagna  in  costly  elevated 
artificial  river  beds,  when  they  might 
have  built  conduits  that  followed  the 
undulations  of  the  country  and  were 
sunk  only  a  few  feet  below  the  surface. 
The  answer  is  that  the  Romans  had  no 
cast  iron  or  other  suitable  material  to 
construct  the  strong  piping  which 
would  have  been  necessary  to  with- 
stand the  pressures.  They  were  ac- 
quainted with  the  principles  of  the 
siphon;  indeed  they  built  many  notable 
specimens,  one  of  which,  that  of  Alatri, 
built  a  century  and  a  half  befor  the 
Christian  era,  was  capable  of  support- 
ing, we  are  told,  -a  pressure  of  140 
pounds   per   square   inch. 

Let  it  be  understood,  furthermore, 
that  the  Romans  did  not  merely  divert 
the  water  from  the  river  beds  into  their 
aqueducts,  thereby  exposing  the  supply 
to  contamination  by  the  mud  and  silt 
of  the  river  floods.  On  the  contrary, 
they  thoroughly  understood,  and  prac- 
ticed  on  a  grand  scale,  the  art  of  im- 
pounding the  supply  by  means  of  arti- 
n.  ml  dams.  Thus  the  valley  of  Anio 
was  dammed  at  three  successive  places, 
and  at  each  dam  was  found  an  artificial 
ii  which  the  water  deposited  us 
ii  'Mi  ;nid  from  which  it  was  led  off, 
clear  and  pure,  to  the  city.  Also,  the 
Roman  engineers  understood  all  about 
tunnel  construction;  and  In  one  case, 
between  Tivoli  and  S.  Gericomio,  a 
tunnel  some  three  miles  in  length  was 
driven  through  the  mountain  simply 
for   the   conveyance   of   the   water. 

All    of    which    reads    very    much     like 

some    ot     those    descriptions    which    we 

published    recently    in    these    col- 

o£    the    great    water    supply    sys- 

ti    i       of   Los  Angeles   and    New    York" 


'f   e   arguments  advanced  by  some  of 
the    Senators    from    other    states    in    re- 
i   the   water   supply    of  San   Fran- 
ertainl;     enlightening    to    sa  i 
i    .■     leasl  Poindexl  or,     from 

Washington,  is  quoted  as  saying  that 
the  Spring  Vallej  Water  Company 
could   furnish   San   Francisco  with   more 

W   '  I'l      loan     II     Wollbl     need     for     til'       next 

eai      .<  nd    i.ci  i.  i     water    tha  n    it 

im    Hetch   Hetchy,     Senator 

Clark,   of   Wyoming,  opposed   the   meas- 

ii :  •    i  .  .  .in   i    of   the   la  nd   condil  ions   im- 

p  o  i    San    i  ■ "    i  o .  1 1 1 

ii    outrage    to   charge    tne 
i     enormous    amounl    for    a 
..I    .'..i.i.        land, 

aiho ii  j    leg itim.i  te  object  ions 

hoi       lvi      eei le  is  i  hal  of  a 

few  farmers  In   the  San  Joaquin   Valley, 
■  i  .ii  hey    win    be   deprived 

'.•.  1 1.  i    i...    irrigation   pu 
i    •        iou nl   ol   wate i    1 1 ■  i  ■  ■    would 

con I   ■'!       in. i  ii  and  '  he  da  ma  gi    to 

gated       'i  mi      is    an      ah:  oi  lite 

i  :  .        ,     compared    to   the 

■..  I.  in      iii     i.,      ib  i  Ived     by     the 

■ 
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is  Spring  Valley  and  the  fly-up-the- 
creek  promoters  who  want  to  sell  some 
other  supply  to  the  city.  And  behind 
all  the  arguments  that  come  from  the 
distinguished  Senators,  the  persons  that 
pull  the  strings  of  these  manikins  are 
the  people  that  are  privately  interest- 
ed. And  all  the  while  our  own  dear 
N  no  \  Works  is  on  the  job  attracting 
attention  to  himself  for  the  brief  period 
of  his  political  life  by  trying  to  prevent 
the  chief  city  of  his  own  state  from 
securing  the  most  vital  need  of  its 
existence.  Surely  the  people  of  San 
Francisco  should  take  up  a  collection 
and  erect  to  his  memory  a  tablet  of 
solid  brass  surmounted  by  a  solid  ivory 
skull. 

Seaweed  nsi  beeri  found  to  possess 
valuable  qualities  as  a  fertilizer.  And 
enterprises  have  been  projected  to  pro- 
cure pouich  from  the  plant  to  be  used 
for  commercial  purposes.  In  some  of 
the  older  countries  bordering  on  the 
ocean  industries  have  been  developed 
in  its  commercial  use.  In  a  recent  con- 
sular report  is  described  the  industry  of 
seaweed  burning  in  Norway.  An  enor- 
mous amount  of  seaweed  is  deposited 
on  the  coast  by  the  waves  in  spring, 
and  in  some  places  the  weed  is  cut  by 
boatmen.  Two- wheeled  wagons  are 
loaded  with  the  wet,  slimy  weed,  which 
is  taken  up  the  beach  and  spread  out 
like  hay  to  dry.  It  is  then  raked  up  in 
heaps  and  burned.  The  ashes  are  ex- 
ported to  Scotland,  where  they  are  used 
in  tli e  manufacture  of  iodine,  and  sell 
for  1.3  cents  a  pound.  For  the  past  4.7 
years  seaweed  ashes  have  been  export- 
ed regularly  from  Stavanger  to  Scot- 
land to  the  extent  of  1.500  tons  and 
upward  per  annum.  This  industry  is 
an  important  source  of  revenue  to  the 
peasants  who  are  fortunate  enough  to 
possess  riparian  rights,  and  attempts 
to  purchase  such  rights  from  their 
hereditary  owners  rarely  succeed.  For 
,i  time  the  burning  of  seaweed  was  pro- 
hibited through  the  influence  of  the 
fiishermen,  who  declared  that  this 
practice  drove  the  fish  away  from  the 
coast. 

Dictator  lluerta  is  said  to  be  of  pure 
Indian    blood. 

According  to  report,  he  hi  s  a 
marked  fondness  for  firewater  — 
drinks  champagne  at  breakfast,  fol- 
lowed by  brandy.  And  it  is  said  that 
on  the  day  he  was  proclaimed  Presi- 
dent he  was  too  drunk  to  attend  the 
ceremony. 

.Many  labs  of  cruelty,  bad  faith  and 
ruthless  orders  for  "removal"  of  op- 
ponents are  related  of  him.  and  he  is 
described  as  in  general  a  most 
thoroughly  mercenary  and  tmaorupu- 
"ii        Ire  I 

The  above  is  a  newspaper  report 
However  much  it  may  be  true  and 
authentic  as  to  bis  ancestry  and  traits 
of  character  it  seems  to  be  borne  out 
by  results.  And  as  time  goes  on  events 
seem  to  reveal  him  to  be  an  "Indian 
in  e\  erj    sense  of  the  word. 


Positions  Wanted 
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l  ea  i    '   olio  e   ■     pei  I  em  e   a  nd    i  n  o   j  ears' 
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di    M.      .i   posit  Ion  tu  a  n  architect's 
offli  e       Location,      '  California.        Salar> 
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Building   and    Industrial   New        160    Wis 
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THE  FEDERAL  INCOME  TAX 

An     Uuembllng    anil    Analysis     of     the   Provisions  of  the   \.«    Revenne-Rata- 
iiiK    Statute,    With    Suggestions   us   to   How    it    Should   be   Obeyed, 
lly   Joseph   J.   Scott,    Collector   of    Interim]    Revenue. 


if   two   vital   distinctions  are  kc-pt   in 
mind    in    considering    the    new 
income  Tax,   little  difficulty   will   be  ex- 
perienced   in    understanding    its     scope 
and    the    method    of    its   operation.      The 

regulations  pro\  id 
ess   bj    which   thi    Government    will   as- 
sess  and   collect  i  nnot   be  de- 
i!   full   here,  but  perhaps    in    In- 
dical  ion    of    their    applies 
given     that   will    be  sufficienl    to 
the  tax-payer  in  genera]  oi      i     liability 
and    his    duties.      In    short,    the    purpose 
of  this  analysis — if  it   m.i 
— is    to    reduce     the      rather      te 
phraseology   of   the   statute    to    t 
pie    language    of    evi  lirs,    to 
summarize  thi    requii 
and    suggest    how    they    can    mo 
veniently    he    obeyed   by    the    tho 
of  persons  and  cot                     from  w  torn 
the   tax   will    be   collected   in  < 

As  just  stated  the  law  clearly  de- 
tines  two  divisions  of  the  tax  that 
should  be  understood  at  t  e  ou 
ever  kept  in  mind.  It  provides  a  nor- 
mal tax  of  one  per  rent,  on  all  net  in- 
comes    in     ex.. 

exemptions  and  deductions,  and  an  ad- 
ilitinir.il.  or  graduated,  tax  on  ii ironies 
in  excess  of  $20,000  a  year,  with  the 
percentage  of  payment  increasing  as 
determined  stages  of  prosperity  are 
I  and  passed.  That  is  one  of  the 
disl  inctions    not  ed    above         e  o 

i.und   in    those   provisions    of    the 
law    that    make    the    status    of 
Ah  i.: u.i  1    so    different    from    thai 
oi  poi  a  te  t-.i  xpaj  er  by  ,:   I 

the     individual     both     the      normal      and 
(where   the   income   justifies    iti 
ditional    tax.    while   levying  on    : 
porate    taxi. aver    only    normal    tax. 

T  lese  two  .listim  tloi 
i..i  e,   be  given  consl 
.  adei     follows    the    definitions 
sqope   of    the    law    as    tu  ""! 

••corporations. "      Th.-    term 
emplo:  .  nate      ndl  fid 

,  ontrasti  d   wil 
while     under     1!  e     term     "Corpoi 

embled    all      orpo 
stock   .  oropanies  or 
surance   i  ompa  i 
reference    to 

,n    the    follow       -  i  iay   be 

I. 

Personal    Income    Tax. 
Inasmuch  as 

of      ill.lr,     .1 

i ibi  r  it  is  g     ei 

ii \.i.|   the 

Is:      Who    i-    i  ■ '       '     ■■''■     the    tajt- 

Persona     Vtfected. 

i.     Everj      citizen 
States,    whether 
abroad. 

•_.      E, ,  United 

try    derh  Ing    Lni  omi     ft  om    the    I'nited 

Rates   <»f  Taxation. 

\i,      ...... 

income 


1.      Normal    tax    of    1    per   cent,    on    all 

income    in   excess    of   $3, 

A. i.in  1.. mi  ]    tax    accoi  1 1  ng     to    the 
Je 
i  i  i      One    per   cent,    upon    I    i     .mount 

by     which     net     in. •    ex 

hut  does  not  exceed  $30,000. 

(b)      TWO   pi  mount 

by    which    net    incomi 
hut  .ices  in  it  exceed   : 

i. 'i     Three  per  cent,  up.m  the  amount 

in     which     in •'     ii ne    exceed      $7.".. 

.1    i...  -  not  exceed  f 
..Ii      Four   per  cent,   upon   the  amount 
i  ncome    •  xci  ed 
but    does    nol    exceed    $250,000. 

Five   per   cent,   upon   the   amount 
by    which    net    income    exceeds    5 

but  does   u.i   exceed   f .000. 

tfi      Six    per    cent,    upon    the 

by    which    net    income   exceeds    t 

Who    Mnke   Returns. 
Who,   then,   must  account 
eminent?     Who  must  rend. 
lector  of    internal    revenue  a    stati 

tail,    showing    gross    inc 

allowable    exemptions    and    di  luctions, 

if    any.    ...  u.i,     computed     th m.    net 

The    law,    in    gem 
.,    :  ; .        .  respect    atta 

follow  - 

1.  Everj  person  of  lawful  age  hav- 
ing a  net  income  of  $3,000  or  more  a 
year. 

2.  Guardians,  trustees.  . 
miaistrat.irs.                                                  con- 
servators,   and    others    (persoi 

porations  >     acting    in    a    fiducial 

the    return    to    1"'    made    ol     I 
income    under    their    control   as   if   they 
.   ,.,!  ting    foi    themselves. 

is   the prehension  of  the  law 

and    mi     exc  ptions    to     its 
must  he  based  on  an  I  or  the 

lax    as    withheld     at      the 

M  lint   i>  Taxable  Income? 

Having  det. 

e  next  ques- 
tion  is:    What   will   the  Governn  ■ 
-    income    subject    to    taxat 

ncome       from 
which    the   taxable   net    income  is   to  be 

i  .       . 

leld     it  the   law   tak- 

i.     ' ;  i 

for    persona  ]    services    Of    any    kind. 

J        I-' 
ness,    1 1  .nie    and    dea  lings    In    n 

:;.      Fri 

i 

nol    the   villi i, 

gift,    bequesl    or    de 

Receipts    Not    Taxable. 

Items    .if    common      ecelpt 

I       T  Of      life      In- 

i i   the  d 

.iniiiiii 


2.     Interest    on    the   bonds   of 

i  ..!'      the 

I'nited 

i       .1         po 

,  i  I .  t .        This     i . . 

ictically   all   bo 
ii  ter. 
Computation  of  Net  Income  for  Persons. 

As   a    basis    for    the 

.i   .  ■  ,     ,.  net  in- 
f   persons   will    be   c puted    by 

1     grnSS     ill.":' 

!.  lined   under   the  hi 

low  Ing 

1.      'I'  and      actual       ex- 

urying     on      the      person's 

ii,'..  I    ' 

M    ....  , 

nig    or    fanill 
_'.      All    Interest    paid    during         -        'i 

All    National.   State,   count] 
and     municipal     taxes,     inii       not 

. 

i i ."  i     i  hi 

an,]    similar    bettei  ir.ent  s    l.\     which     the 
...     i    particular    property    is    as- 

0     mi     .inn unit 
i       .     -meat    for    the 

nsl   '  lie  owner  .a"   the  pi 
I.      Losses     suffered     in     >       di 
iwrecl 

i  •  y    i  n  - 

sunn: 

5.     Debts   du  ■  tscei 

off    within    the 

\     reasonable    allow 

■  ■  ir    and    tear     of     p 

In  the  i      e  of   mines  the 
es      and 

atural  deposit! 

.    .    :  ..     i 

.':...,...  I 

ulso    covers    nil    wells.      Under 

ne     expenditu 

.     bnilil- 
,    allowed  ..  -  a  deduction, 
ed    that    sucl 

operty. 

from 
nings     ■. 
..n    its    net     ll 
MOT  i  llowable 

■  .       ■    . 

The    individual      is      required, 
■      in    making   return    to  I 

•  In       i.e. Hint      I'm 

...I    I .' 

.....    tloi 

■      ' 

, 

■ 

■ 

•  ..•  ,,    .,!     i    .  in    by     Individ 


1? 


to    income   subject    to    the   addi- 
tional   tax.    and    so    must    be    accounted 
for   in   the   personal   mini,   even   though 
espect  to  the 
normal   tax. 

•  lei  eral  exemp  •■ Then 

extra    if    the    person    making   the 

return    have    a    wife    living    with    him, 

or    a    husband    living    with    her.      How- 

ould    both    husband     and      wife 

have    taxable   incomes  and   be   living  to- 

the    total   exemption    is    $4,000. 

Corporation    Income   Tax. 

irst  tiling  to  be  noted  in   respei  i 

to    the    assessment    of    the    income    tax 

corporations    Is    the    absence    of 

rovision    for    an    exemption,   as   in 

5.     Under  the  special 

.  \    law    of   Aug  usl    5,    191 i 

porations   we  e    -  i      lenefil    of  an 

exemption    of    J  i    100       Tl  e    ini le    ta  \ 

iwever,    requires   that    those   cor- 

■   ganized      in      the      United 

ie    normal    tax    on    entire 

net     income,    and     thai     th  ose     corpora- 

i  i  ganized    undi        !    e     taws    of    a 

ouutry   pay    the    normal    tax    on 

all  the   net   income  accruing    from   busi- 

[n\  ested   in 

the    United    States. 

Corporations    Exempt. 

ire      exempt. 

1.  Labor    organizai 

2.  Agricultural  and  horticultural  as- 

2.     .Mutual   savings   banks   not    having 
represented  ires 

I.      Fraternal        i  eneficiary       societies 

:,.      Domestic    building    and     loan     as- 
ions. 

6  etery    coi i  nies. 

7.     Religious,      charitable,      scientific 
sociations. 

n  e,   hoards   of 
i       I  in    gen- 

ComputatiOD    <>i    Net    Inc >■     for     Cor- 

poratlons. 

in    si  omestic     corporations 

income    will    he    as- 

gross    in- 

1.     All     ordii 

for   mainten  ince   and   opera  Hon 

tained     u 



.    ed 

! 

weir   and   t  o)     property,     If 

[n   th  i  e  alio w ■ 

etofore  noted 
rn    ol    pel 

:;.     .\n i.  I     ind 

,   itedni 

ml        it  - 
in ni    "i 

,     i    i 
mem    and    « 
,. 

ollati 

:  CI 

I. 
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ed  States,  or  any  State,  or  foreign 
eminent. 

Foreign    Corporations. 

The  same  system  will  he  followed  In 
ascertaining  the  net  income  of  cor- 
porations existing  under  the  laws  of 
a  foreign  country  except  that  cog- 
nizance will  be  taken  only  of  that  part 
of  the  corporation's  income  accruing 
from  business  transacted  and  capital 
invested    in    the    United    .States. 

Special     Allowances     for     Insurance 
Companies. 

In  tiiis  connection  insurance  com- 
panies are  covered  by  certain  special 
provisions  which  may  he  summarized 
as    follows: 

1.  Insurance  companies  in  making 
returns  can  deduct  from  gross  income 
the  net  addition,  if  any,  required  by 
law  to  be  made  within  the  taxable  year 
to  reserve  funds;  also  the  sums  other 
than  dividends  paid  on  policy  and  an- 
nuity   contracts. 

:'.  Mutual  tire  insurance  companies 
need  not  return  as  income  any  portion 
of  premium  deposits  returned  to  policy- 
holders, but  must  return  as  taxable  in- 
come all  income  received  by  them  from 
all  other  sources,  plus  those  portions 
of  the  premium  deposits  retained  by 
the  companies  for  purposes  other  than 
for  loss,  expenses,  and  reinsurance  re- 
serves. 

3.  .Mutual  marine  insurance  com- 
panies can  deduct  amounts  repaid  pol- 
icyholders on  -account  of  premiums  paid 
or  on  account  of  interest  accruing  on 
such  amounts  between  the  time  of  be- 
coming   due    and    payment. 

4.  Life  insurance  companies  need 
not  include  as  taxable  income  that  por- 
tion of  any  premium  paid  back  or  cred- 
ited t"  a  policyholder,  or  treated  as  an 
abatement    of    premium. 

Collection    at    the    Source. 

nf  more  immediate  interest  than  any 
Other  feature  of  the  Income  Tax  law  is 
1  in  provision  regarding  the  oollecfiqn 
.if  the  normal  tax  of  one  per  cent,  at 
What  is  known  as  '"the  source  of  in- 
come." While  neither  persons  nor  cor- 
;  orations  will  have  to  tile  their  returns 
of  income  at  this  time  (the  law  allow- 
ing them  until  March  1.  1914).  still  both 
persons  and  corporations  have  a  keen 
now  ill  the  statute's  require- 
ment   tiat    tin-    tax    lie    withheld    at    the 

■  in.  i  persons  because  they  -are  prin- 
cipalis    affected    by    the    withholding    of 

i     |  i\    on   their   incomes  and    corpora- 
tions because  the  liability  for  withhold- 
ing,   in    the    main     alt  icl  es    10   them. 
Income    Subject    to     Withholding     Pro- 
vision. 

Til,,    general    provision     is     that       the 

,..,i  ,,,,,  |     l,i  -•,    ,.l     I     per    cent,    shall    he    with- 
held      •     all    per.-, uis.    firms,     copa  i  I  nei 

mpanies      coi atoms,     jolnt- 

atock    co  nip.  inies    or     associations,     and 

nip, i  me-         in       w  liate\  it      en  - 

ai  i  Ing.      This     also     a]. plies      to 

mortgagors,   of   real   or   per 

sonal    property,    to    trustees,     executors. 

•    nt  -',     receivers,  con- 

i  mi  emploj  ers,     ha  vi  is     the 

receipt,       custody,       disposal, 

layment  of  interi    '  laries, 

ei    □ '  i  'i"i-'   *:;  '""J  for  the 

i .    i   oi  i S,      a  mi  nit  ies,      or     ot  her 

i  ,i   ,,:    fletei  inina  hie  a  nnua  I   Income  of 
.  1 1 
Withholding  'lav  on   Internal  on   Bonds. 

■i    .     general    provision    of     the      law 

,    ,,     ,  owevei         be      .■.plained      in      some 

detail  a     it    iffeel     the  dedui  i  Ion  al   the 

ol   thi    i   o.  i   '  cut    oi I  intei 

,    Ill        here     rests 
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in  tinlj  on  11. c  hanks,  but  the  applica- 
tion of  the  law  is  of  keen  interest  to 
every  bondholder.  The  persons  con- 
cerned under  this  provision  are  all  citi- 
zens of  the  United  States,  wherever 
they  reside,  and  all  residents  of  the 
United  States,  even  though  they  not  be 
citizens. 

The  law  makes  the  debtor  corpora- 
tion— that  is,  the  corporation  which 
lias  issued  the  interest-bearing  bonds 
or  securities — the  source.  Or,  if  the 
corporation  has  appointed,  or  desires  to 
appoint,  a  paying  agent,  the  Govern- 
ment will  look  to  the  paying  agent  as 
the   source. 

When  Tn\  Shall  Be  Withheld  nt  Source. 
For  the  purpose  of  collecting  the 
normal  tax  on  all  coupons  and  regis- 
tered interest  originating  or  payable  in 
the  United  States,  the  debtor  corpora- 
tion (the  corporation  of  issue),  or  its 
paying  agent,  is  required  to  withhold 
the  tax.  Note  in  this  respect  that  the 
Government  goes  back  to  the  actual 
source  of  the  interest  in  placing  lia- 
bility. Such,  at  least,  is  the  basis  on 
which  the  Government  will  proceed. 
There  are,  however,  certain  conditions 
affecting  this  situation  to  which  the 
closest  attention  should  be  given,  as 
they  are  detailed  here  as  simply  as  pos- 
sible. 

Host  Identify  Coupons. 
The  first  condition  is  that  the  debtor 
corporation  (or  its  paying  agent)  must 
withhold  the  tax,  and  that  no  other 
bank,  trust  company  or  individual  tak- 
ing coupons  or  interest  orders  for  col- 
lection, or  otherwise,  shall  withhold  the 
tax;  provided  the  coupons,  or  interest 
orders,  when  deposited  with  the  bank 
are  accompanied  by  certificates  show- 
ing their  owners.  In  other  words,  the 
person  taking  his  coupons  to  a  bank 
for  collection  must  fill  out  the  pre- 
scribed certificates  by  which  the  iden- 
lity  of  his  coupons  will  be  preserved  as 
they  pass  on  to  the  corporation  owing 
the   interest. 

When  First  Collecting  Agent  Withholds 
Tax. 
There  will  be  circumstances,  how- 
ever, in  which  the  first  bank  or  other 
collecting  agency  receiving  the  cou- 
pons or  interest  orders  will  be  required 
to  withhold  the  Hix.  In  the  event  the 
coupons  are  not  accompanied  by  a  cer- 
tificate of  ownership — when  presented 
possibly  by  some  person  other  than 
the  owner — the  hank  first  receiving 
them  shall  attacli  its  own  certificate 
giving  information  -as  to  either  the 
owner  or  the  person  presenting  them. 
This  first  hank  shall  then  itself  deduct 
and  withhold  the  tax  and.  in  transmit- 
ting the  coupons  for  collection,  so  en- 
dorse them  t  hat  the  paj  Ing  corpora  I  Ion 
in  its  ag.iit  will  not  again  make  a  de- 
duction   fin    the   tax. 

It  is  patent  that  under  such  require- 
ments as  to  identity,  the  hank  receiv- 
ing .  oupons  will  have  to  insist  upon 
knowing  either  the  owner  or  the  per- 
son   presenting   the   coupons. 

Must    Deduct   Tin   Prom   Registered 

Interest. 
A  corporation  whose  bonds  may  be 
registered,  both  as  to  principal  and  In- 
i,.i  est,  is  required  to  deduct  the  normal 
tax  Of  I  I"'!'  cent,  before  sending  ..ni 
i  p.,,  u  i  or  Interest  or  before  honoring 
Interest    orders,   under   the  same   theory 

as    thai    g"*  el  ning   deductions    from    cou- 
pons 

Exemptions   claimed    in    Presenting 

4   niipollH. 

In    ,i,  .  nnc-laii.e-    lliat    banc    the    linal 
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adjustment  to  the  Government  when 
both    personal    and    corporation    returns 

of    in.-,, me    will    be    checked    nr 

tlons    ran    be    claimed    by    persoi 

senting    their    coupons    for    payn 

to   whom    payments    of    Interest 

of    the    obligations    ,,i    i  ,, 

due.     For  tliis  purpose  special    to  of 

certificates  have  been  prepared    tnd  will 

be    found    In    the    hands   of    the    hanks. 

Those     who     may     avail     themselves     of 

tliis   privilege    can    be    cla  ,,i 

lows: 

1.  A  citizen  or  resident  of  the  United 
States,  who  is  the  owner  of  the  securi- 
ties, and  who  claims  the  exemption  of 
$3,000,   or   $4,000,  as    the   cas 

2.  By  a  corporation  taxable  on  its 
own   net   income. 

3.  By  an  organization  exempt  from 
taxation. 

4.  By  a  resident  and  citizen  of  a 
foreign    country. 

The  certificates  must  be  filed  with 
the  bank  or  the  paying  corpoi  ition. 
All  the  certificates  wil  eventuallj  reach 
the  Collector  of  Internal  Revenue  and 
with  the  information  they  contain  will 
contribute  to  an  equitable  assessment 
and  collection  of  the  income  tax  in 
compliance  with  the  full  letter  of  the 
law. 

Tax    on    ForeiKll    IntereM. 

The  normal  tax  on  interest  on  for- 
eign securities  will  be  withheld  by  the 
bank  or  other  agemy  that  collects  such 
income  by  means  of  coupons, 
bills  of  exchange,  etc.  Tliis  applies1 
also  to  the  collection  of  dividends  from 
foreign  investments.  Exemptions  are 
claimable  by  certificate  virtuall}  as  in 
the   case  of  domestic   secui 

License    Required. 

The    Government    requires     that     the 
bank    or    agency     making    foreign     col- 
lections   obtain    a    license    to    cover    its 
transactions.       It     must     make     ap 
tion    for    this    license    to    the    Co  01 

of  Internal  Revenue,  and  file  a  proper 
surety  bond  with  him.  I  Note.  —  A  pro- 
visional ruling  has  extended  the  time 
for  filing  bond  to  December  1.  1913,  but 
application  for  the  license  must  be 
made  before  further  foreign  coll 
are    undertaken.) 

In  this  respect,  the  Government  will 
expect    the    banks    to    keep    full  ( 

of  their  collections,  with  accura  In- 
formation as  to  persons  tor  10m  they 
act. 

Collection    of    Tax. 

As     to     the    actual     collection     of    the 
tax,— that    is.    the    fulfillment    of 
quirements    of    the    law    in    all     its     re- 
spectS    tor    a     taxable     year — the 
of   the  ta  icpe  s  ei    a  1 1 

Returns  of  incomes,  under  oatl  must 
he  in  the  hands  oi  the  Co f  In- 
ternal  Revenue  not   later  than   March    1. 

The  tax  will  be  doe  June  I  a 
become  delinquent  June  30,  ■ 
penaltj    ol  5   per  i  enl     ■■  II      tcci  ue   with 

interest   at    the    rat I 

month. 

For    person!  "     wi" 

be  the  taxabl 

however,    base    its    return    on    and    pay 
us  tax   toi   II     ■<•■■  n  .; 
fer   to  do  so. 

Notable   Provision*. 

There    are    in    the    law 

Interest      Briefly  tht  ""l  as 

follows: 

s ri(le»  Exempt. 

The    interest    on    all     bonds     of      the 
United   Slates   or   ol 
lltlcal    subdivision    of   a    State    will    be 


excluded 


iscertaining    I i 


Person*    Exempt. 

Exempt  from  the  tax  a  n 
of   the   present    President    of        e   i'nited 
States   and    Federal    Judges,   and   of  all 
state,  count]   and  municip  i 
employees. 

When  Corporations   Pay, 

in     many     cases     corpoi  ati  n 
issued  their  bonds  with  guarantie 
the  interest  shall  be  free  from   ta> 
The    la    w  lakes   cogni    i  nee    ol 
in    such    circumstances    plat 
den   of   the    tax    on    the   cor 
stead   of   on    the   bondholder. 
I  ■divided   Profits. 

Undivided     and     undistributed     profits 
will   be  considered    in   ascertainii 
net   income  of   persons. 

Aci  umulation    of    profits    for    i    i 
pose  of  evading  the  law   will   nol 
because    the    fact    that    profits 
lowed  to  accumulate  beyond   I 
able    needs    of   a    business     will 
garded   as    prima    fai  n 
fraudulent    purpose. 

In   this  connection  it   should   be   noted 
that  the  law  deals  with   the  persons   in 
.i    pat  tnership    as    Indii  Id 
Penalties. 

Severe  penalties  are  provide  1  ti 
lect  or  refusal  to  obey  the  law,  and    tor 
any    false   or    fraudulent    rep 
made  with   intent  to  evade 
defraud    the    Government.       Of 
the   Government    reserves    the    ri 
investigate   any    return    of 
by    either    a    person    or    corporation 
The    Tm    for    1913. 

The  tax  for  the  year   1913   wil]   be  col 
lected    for    that    part    of     the     calendar 
year    beginning    March     1     and      ending 
December    31.      All    deduetioi       and    ex- 
emptions will  be  figured  on  a  flvi 
basis   in   order    to   arrive    at    flvi 
of  the  net  income,  which,  for   1913,   will 
be    regarded   as   the    taxable    income. 


PREVENTION       OF       ACCIDENTS       IN 
TEXTILE   MILLS. 


[Consul  Benjamn  F.  Chase.   Leed 

land.] 

The  superintending   inspector  of   fac- 
tories   for    the    Leeds    district    lias    pre- 
sented an  agreement    betwi 
tatlves  of  employers  and  en 
the   inspectors    concerning    the 
of  machinery  and  the  pre\  enti 
cidents    in    woolen    and    worsted    mills. 
The  article  as  summarized   by   the  press 
Is    in    pa 

The  machines  dealt  with   covi  i 
tically     the    whole    of    the       m 
used     in     manufactun 
worsted  from  the  wool,  or  In  the 
i\  oolen   or   shoddy,    from    I     ■ 
ire    torn    up.    to    the    finished    cloth,    ex- 
cluding   dyeing,    in    which    industry    Mr. 
Hill.-     ii 

separate    conferenci 
held    later.      The    subjects    which    were 
,   i    in.  luded  linery. 

cleaning    mai  him                  ning    Moors    of 
■  s,    lighting    of   workr is,   lift- 
Mi       Mine    drew     up    SUgge    I 

■    •      points     which     wen 
eriatim,    and    ai 
Of    them    WW      ■ 
out    in   detail    the    points    ol 

ey    include    the    follow   - 
visions— 

1.  On     new     machinery     all     pi 
Ing    setscrews    on    continously    revolv- 


rts    shall    el  tin  iti  i  sunk 

otected; 

ox-pulleys    I  deem- 

•  .  in,  lently  protected.     Project- 

on 
ed  unli 
othi 
■      ii;  te  I     With     hooks    or     other 
I    thai    in    mule 
i  re  per- 
e  feet      idders  shall 
mi  ed  at  the  bottom  with 

overhi  ad  main-driving  belts 
in     all 
is    liability    of    per- 
ini;    to    piss    undei 

4.  Fencing     for     all     toothed     wheels 

i  .  i    as   practicable    con 
II    .     wheel     io  tha 

md  self. 

represei  were 

inion    thai    it    was   m 
men    tnd  g  i       workii 

hair    put 
up,   or   otherwise  confined    in   a    net.  -and 

eed  t i  their  bi 

■    i  |      don< 

ol 
shall    be    kepi    available    foi     flrsl    aid 
for   any    operative    who   receives     i    cut 

and. 

on    was 
be  d 

5,  Floo   s     of      ma        n 

in,]    free    from 
far      -    pra    liable. 
'.    Pi 

'i      I]      to      !ii 

iff    to    examlm  once   a 

machinery   and    mil' 

p.  i  Intenan f    proper    tem- 

e    and    ventl  i  pllance 

■     ill      rules     and       regulations. 
of   escape  of    tire,    fire- 

in  ondition 

sanitary    conveniences. 
ning    of   hea-.  Child- 

i    young    persons    should    not    he 
i     to    lift     weights     whit 
if — Girls      under      13      years,     16 
bel  w  i  .ii    i  3  and    I  I,   20  pounds: 
1  I     and     16,    35    pounds 

::ti    pounds:      between    14      ami       1  "•.       10 
, mi  in  1    16,    50    pounus 



Inerj  .   carding   ma  - 

:  -   .  i    i  -      .        Ira 
:  w  isting   fin  'i  i 

ega  t  .1  to  looms  It  w 

.    .  rlptions    al 

inning  at    100  picks 

:    90 

•  loon 

w  -     t I  1 1 1  i  i      £U 


i:  l   I   i>\  IJIIM.     ntOII     ILLNESS. 


on   the  road  to  health. 


BUILDING    AND    INDUSTRIAL    NEWS. 


Well 


embi 


in.  i9i; 


Firms  desiring  news  on  special  classes  of  buildings,  inch  as  Banks, 
lurches.  Schools,  Hotels,  etc.,  wUl  find  such  items  all  classified  and 
ouped  under  proper  headings,  commencing  on  this  page.  These  same 
pms  are  again  repeated  under  "LOt  AIjATIBS" 
swa     department. 


the      last    part    •!    «ur 


APARTMENT  HOUSES. 


MAUSHFIELD.  ORE.  —  Apartment 
.  and  base,  brick  and  re- 
inforced concrete.  Cost  not  stated.  Ar- 
.  Newton  C.  Grant.  Chamber  of 
Commerce  Bldg.,  Portland.  Owner,  C. 
A.  Meltin.  The  building  will  be  erect- 
ed mi  a  corner  site  and  has  been  de- 
signed to  contain  a  number  of  two  and 
three  room  suites,  all  of  whir  will 
have  private  bath  rooms  and  wall  beds. 
Interior  finish  will  be  of  pine  and  red- 
wood. Some  hardwood  Moors  will  be 
used.  Plans  provide  for  steam  heat 
and  a  hot  water  system.  Bath  rooms 
will  have  composition  floors,  and  tile 
wainscot.  Exterior  of  the  building 
will  be  faced  with  cement  plaster  and 
brick.  Plans  are  being  pre- 
pared. 

SAN    FRANCISCO— Apartment    house, 
"    story    and    base,    frame.    $17,000.       Ar- 
chitects.   Fabre    -and       Bearwald,       Mer- 
chants'   National    Bank      Bldg.,       S.       F. 
Owner.   A.   Artus.      The  building  will  be 
01  Pacific  avenue  west  of  Jones 
and    lias    been    designed    to    contain    six 
suites    of    three    rooms    and    bath    each. 
Interior    finish    will    be    of     pine     with 
some  elm  panels  and  oak  floors.      Plans 
hot      water 
supply   and   vacuum  cleaning.   All  suites 
will    be   equipped    with    wall   beds.   Bath 
will   have  composition  floors  and 
tile    wainscot.      Exterior    of    the    build- 
ing   will    be    covered    with    cement   plas- 
metal    lath.       Plans     are     being 
prepared. 

RICHMOND,      CONTRA     COSTA     CO.. 
CAL. —  Apartment    house,    3      story     and 
Ai  chitect,    Lewis 
en,    Phelan    Bldg.,   S.   F.      Owner 
E.  M.  Meyers.  Richmond. 
ilding    will    be    erected     at     the 
corner    of    Elmer    and     Macdonald     ave- 
rring an  area  of  50  by    100    feet. 
Interioi  •         arranged    for   suites 

of  two  and  three  rooms  with  wall  beds 
and  private  baths.  There  will  be 
steam  im     cleaning     system 

ipply.        Bath       rooms 
will     hi  Floors    and    tile 

i  of  the   build- 

ing   will    be    i  brick, 

Plans  and   figures   will   be 

PASADENA,  LOS  ANGELES  CO.,  O1 
Apartment     house,     2     stoi\\        .  .  i .  I         .      e, 
brick.       Cost     not      stated,         A 

Millar,    St.     Louis      Bldg., 
■  twner's      nam.-      u  ithheld. 
n     Fair 
ng    a    large 
area.      Plans   pro>  I  l< 
■ 

with 

There   will    be   steam   beat 

... 
.■.ill    be 
will  be 
I       ns    are 
being   prepared. 


BRIDGES  AND  DAMS. 

TACOMA,  WASH. —  Viaduct.  rein- 
forced concrete  and  steel,  $400,000.  En- 
gineer, Engineering  Department  oi  Ore- 
gon-Washington Railroad  and  Naviga- 
tion Co.  Owners,  Oregon-Washington 
Railroad  and  Navigation  Co.  Plans 
have  been  received  by  Attorney  Walter' 
Christian  in  Tacoma  for  the  reinforced 
concrete  viaduct  which  is  to  be  erected 
by  the  above  mentioned  railroad  across 
the  city  waterway.  Bids  will  be  il  ed 
Eoi  about  January  1st.  Further  men- 
tion will  he  made  it,  these  columns  at 
that    time. 


CHURCHES. 


SAN  FRANCISCO  — Church,  1  story 
Hid  base,  frame,  $10,000.  Architect, 
W.  J.  Wythe,  Central  Bank  Bldg..  Oak- 
land. Owners,  African  M.  E.  Church. 
This  new  building  will  be  erected  al 
n.  i  of  Geary  ana  Webster  streets 
and  will  contain  a  main  auditorium 
seating  350  people,  a  pastor's  study  and 
social  rooms.  Interior  finish  will  be 
of  pine  throughout.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  red  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete an  1  figures  will  be  called  for  at 
once. 

OAKLAND,  CAL.— Church,  1  story 
and  base,  brick  or  reinforced  concrete. 
$60,000.  Architects,  Coxhead  &  Knowles, 
Hearst  Bldg.,  S.  F.  Owners,  Plymouth 
Congregational  Church.  A  new  site 
has  been  secured  at  the  corner  of  Pieu- 
mont  and  Laurel  avenues  and  plans 
are  rapidly  being  completed  for  the 
new  structure.  Design  is  in  the  Eng- 
lothic  style  and  the  building  will 
lie  in  the  shape  of  a  Greek  cross.  The 
sum  of  $1.1.000  has  already  been  raised 
and  the  balance  is  promised.  Construc- 
tion will  not  lie  started  until  February 
or  aMr-ch  and  it  is  hoped  to  complete 
the  building  by  August  of  next  year. 
Details  of  construction  are  not  avail- 
able at  this  time.  Further  mention  will 
be    made    of    the    work. 

Contracts  Awarded. 

I.i  iNC  BEACH,  LOS  ANGELES  CO., 
CAL. — Church,  1  and  2  story,  brick  and 
steel,  $100,000.  Architect,  H.  M.  Patter- 
son, O.  T.  Johnson  Bldg.,  L.  A.  Own- 
i  long  i  gal  ion.-il  Church  of  Long 
i  leai  h  i  'on  i  pai  I  or,  i '.  T  MJei  ii  ew,  250  I 
East  i  itii  si  reet,  Long  Beai  general 
iction       i  'on  ii  acl    price,    * : 


FACTORIES  &  WAREHOUSES. 


STOCKTON,   SAN  JOAQUIN   I  !l  I  .   I     .  I. 
irj    and    base,    brick, 
$10,000,      Architect,    none.      Owner.    Mary 
P     m.i  i    hall,  3  15  South   Ami  i  Ii  a  n 

on.     The   building   is   to   be   ereel 

ed    neat  tht  rn     Pacific     tracks 

ivei      ii  onsidei  a  ble    ground 

area       tntei  lor    will    De   lefl    unfinl   hi  d 

ii    oi   i  i  e  ex  tra   h  ea v j 

[i     i  .ii      1 1 on  i  in  ,i       ■ ,  i 

'  netal    windoy      o   h    and 

imi        ind      It C    doors.      Ex  tei  loi 

of    the    bulludlng   will    be     faced      with 
stock    brick.      Plans    are    complete    and 


the    work    will    be   done   bj    Daj    Labor 

PORTLAND,  ORE.— Factory 
l  and  3  story,  frame,  $100,000.  Archi- 
tect's name  not  given.  Owners,  Pa- 
ciflc  Furniture  Specialties  Mfg.  Co., 
Lumber  Exchange  Bldg.,  Portland.  A 
group  of  several  buildings  will  be 
erected  on  property  at  the  intersection 
of  27th  and  Morgan  streets.  The  tirst 
building  on  which  work  will  be  started 
immediately,  will  be  a  three  story 
strueture  covering  an  area  of  60  by 
100  Eeet.  Construction  will  be  of  the 
heavy  frame  type.  As  soon  as  this 
building  is  completed  work  will  be 
started  on  both  buildings.  Plans  are 
being  prepared  and  all  contracts  will 
be    let    by    the    owners. 

SEATTLE.  WASH.— Factory  addition, 
_'    story    and    base,    reinforced    concrete, 

?25, Architect.      V.      W.      Voorhees, 

Eitel  Bldg.,  Seattle.  Owners,  A.  F. 
lihiglione  &  Sons.  The  addition  will 
■  over  an  area  of  90  by  93  feet  and  will 
be  practically  fireproof  throughout. 
There  will  be  metal  window  sash  and 
frames.  Plans  provide  for  steam  beat, 
elevator  service  and  a  drying  system. 
Interioi-  finish  will  be  of  pine.  Exter- 
ior of  the  building  will  be  faced  witn 
cement  plaster.  Plans  are  complete 
and    figures   ore   being    taken. 

SAN  FRANCISCO— Laundry,  2  story 
and  base,  reinforced  concrete,  $12,000. 
Architects,  Fabre  &  Bearwald,  Mer- 
chants' National  Bans  Bldg..  S.  F.  Own- 
er's name  withheld.  The  building  will 
be  erected  on  Ellis  street  near  Jones 
covering  a  considerable  ground  area. 
The  entire  first  floor  will  be  occupied 
by  the  laundry.  Upper  floor  will  be 
arranged  for  flats.  Interior  finish  will 
be  of  pine  and  redwood.  A  cement 
floor  will  be  used  on  the  ground  floor. 
Special  laundry  machinery  will  be  in- 
stalled. Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
.ue     being    prepared. 


FIRE  HOUSES  AND  JAILS. 


Contracts    Awarded. 

OAKLAND.  CAL. — City  Jail  equip- 
ment, $30,000.  Architects,  Hornbostel 
&  Jones,  New  York,  associated  with  J. 
.1.  Donovan,  Security  Bank  Bldg.,  Oak- 
land. Owners,  City  of  Oakland.  Con- 
tractors. Pauly  Jail  Construction  Co. 
Contract    price,    $30,127. 

SAN  FRANCISCO— Fire  house.  2  story 
and  base,  brick  and  reinforced  con- 
crete,  $30,000.  Architect.  City  Depart- 
ment of  Architecture,  Temporary  City 
Hall,  S.  F.  Owners,  City  and  County 
of  San  Francisco.  Contractors,  New- 
som,  Wold  &  Kohn.  S.  F..  general  con- 
struction Engine  House  No.  4S.  Con- 
ti.ot    price,    $29,555. 


FLATS. 

SAN     FRANCISCO— Flats     and     store, 

iv     and     base,      frame       Cost       not 

stated,      Architect,    Theo.     W.     Lenzen. 

Mm  ,ii,  obit     Bank     Bldg.,    S.    F.      Owner. 

l;  C,  BIngley  Jr.,  573  Mission  street. 
Thi  building  will  be  erected  on  the 
east  sid.  oi  8th  avenue  between  I  and 
.1    streets.      There    will    be   one   store  and 

i  living  apartment  on  the  first  floor 
and  a  large  modern  tioi  on  the  second 
floor,      Interior    finish    will    be    of    pln< 

nni  redwood  throughout.  Oak  floors 
win    be    used    in    the    living   room.    There 

\  iii  be  a  ii  open  Hre  place  and  brick 
mantel,  Bath  room  will  have  tile 
wainscot.       Exterior    of     the      building 


Wednesday,    December  1".  1913 

■     covered    with    rustic   aud    ship- 
lap.     Plans  are  being  prepared, 
era]  contract  will  he  let. 

SAN    FRANCISO  » — Fl  il 
story    an  J    base,    frame,    J 
tect.     none.       Owner.    John      F.       Haner, 
3579    19th    street,    S.    F.        The     building 
will    be    erected   at    the    northwest    cor- 
ner  of   Geneva   and    Vienna    streets   and 
will    contain    a    store    on    the    lirst    lloor 
and   a    Hat   of   five  rooms   above.      Inter- 
ior will   be   finished  in   pine   thro 
Oak    floors    will    be    used    in    the    living 
and    dining    rooms.      There    wiU 
open    fire   place    with    tile   mantel.      Tile 
wainscot  will  be  used  in  the  bath  room 
and   kitchen.      Exterior   of   the   building 
will    be    covered    with    rustic    and    ship- 
lap.      Plans    are    complete    and    in    the 
hands    of    the    owner    who    will    do    the 
work   by  Day  Labor. 

FRESNO.    FRESNO    CO.,    CAL.— Flats, 
2  story  and  base,  frame.     Cost  not  stat- 
ed.    Architects.  Smith,  Stewart  .. 
214     Kearny    St.,    S,    F.    and    Republican 
Bldg.,    Fresno.      Owner.    c;> 
ing.    Fresno.      The   building,    which    has 
been  designed  for  a  nigh   class  ri 
tial   fiat  building,  will  be  erected  at  the 
corner  of  K   and  Stanislaus   streets.    In- 
terior has  been  arranged  for  four  mod- 
ern   flats    of    six    rooms    and    bath    each. 
Open    air   sleeping   porches   will    also   be 
a   feature  of  the  building.     Interior  will 
be    finished     in     pine      with       hardwood 
floors    in    the    principal      rooms 
living    room    will    have    an     open      fire 
place.       Baths    will     have      composition 
floors    and    tile    wainscot.       Exterior    of 
the    house    will    be    covered    with    rustic 
Plans    are    being    prepared. 


BUILDING     AXIi    INDUSTRIAL    NEWS. 
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GARAGES. 


SAN  FRANCISCO  —  Gar-age,  1  story 
and  base,  brick.  Cost  not  stated.  Ar- 
chitect, none.  Owner,  P.  T.  Prather. 
care  of  Don  Lee,  California  and  Van 
Ness  ave..  S.  F.  The  building  will  be 
erected  at  the  northwest  corner  of  Mar- 
ket and  Polk  streets  and  has  been  de- 
signed for  a  station  where  machines 
can  stop  to  fill  gasoline  and  make 
minor  repairs.  Construction  will  be  of 
the  Class  C  type.  There  will  • 
merit  floor  and  exterior  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

I.i  iS       ANGELES,       CAL— Garage,       1 
story  and  base,  brick.     Cosi   not 
Architects.    Mayberry    and    Park, 
cine  Electric  Bldg.,  L    A.     Owners.   Park 
Km. tie.      The    building    will    be    - 
tland    avenue    south    of    S 
itreet  and  has  been  designed  for 
m...  ill     garage.       The     structure       will 
cover  an   area   of  27   by    147 
Client    floor   will   be  used.      Interior  finish 
will  be  of  pine   tliroughoi 

and    metal     window      sash      and 
fiames    will    be    used.      Exterioi 
building    will    be    faced     with 
brick.      Plans    are    nearly    comph 
figures    will    be   called    for    shortly. 

Contracts    Awarded. 

LOS       ANGELr-S        CAi 

ind    base,    brick,    J 

'.arrett  and  Farrell 
I.     a       Owner,    Mr.    Irvine.     Coi 
.1.    W.    Morrison.    Builders 
A.     Conti 

GOVERNMENT   WORK    AND 
SUPPLIES. 


partment,    Washington,    l  •. 

ber    26    for    i :onsl  rui  ti mplete. 

of  the  U.  S.  post  office  at   A 

,i    Construction     &     Engineering 

Co..    Seattle,     Wash..     1  lines    Oni 

sandstone,    $61,869 

J.   H.   Wiese,   Omaha,  Neb.,   lime 
$i;4.77":    sandstone,    (6 

The    Campbell    Building 
Salt    Lake    City.    Utah,    sandstoi 
776. 

Arthur    W.    Kutsche,    Poi  tla  n 
limestone.     $76,000;     sandstone.     - 

Fred     Ericcson,    Salem,     Oreg.,     lime- 
stone.   $58,975;    sandstone,    I 

Creole-  Portland, 

limestone.    $75,000. 

Baumberg  &   Matt  son,   Astoria 
limestone,     $62,390:     sands; 

J.    H.   Tillman.    Portland,   Oreg.,   lime- 
stone.   $71.4iiii;    sandstone    ?: 


Fort    Yellowstone.    Sewer. 
Bids    for    outfall    sewer    at    Fori    Yel- 
lowstone.    Wyo..     opened      October      15. 
have  been   canceled.     The  work    will  be 
re-advertised    next    year. 


-HALLS  &  SOCIETY  BLDGS— 


Albany,    Oretc..    Po»i    «"">'■• 
The   following   bids   were   received   by 


SAX    FRANCISCO— Museum,    1 

story    and    base.    Class    A    construction. 
$600,001'.       A  t,    Lewis    P.     H 

Crocker  Bldg..  S.  F.  Owners,  I 
nia  Academy  of  Silences.  A 
Lewis  P.  Hobart  has  completed  work- 
ing drawings  and  is  now  taki 
ures  for  the  construction  of  I 
two    wings    of    the    new    museum 

e    erected    in    Golden    Gate    Park 
by   the  California   Academ 
The    structure    will    cost    $600,001 
the    Academy    of    Science,    which    is    un- 
dertaking   the    project,    plans    to    build 
at    this    time   only   a    portion.      The    sec- 
tions   now    to    he    erected     will 
an    outlay    of      $165,000.         They       will 
eventually     form     the     west     portion    of 
the  entire  building.     The   present   plans 
.  all    for   a    building   with    a    frontage   of 

el    and  a   depth    of  sixty-t  v 
This   will   provide   an  exhibition   hall   on 
a    scale    seldom     eq  in    American 

museums,  as   it   will  be   157   feet  long   in 
the    clear,    and    will    nave    a     wi 
thirty-three     feel     between      the       deep 
glass  cases,   while  the  height  of  the  in- 
terior   will    be    thirty    feet.        A 
feature   to   be    used    in   the   consr 

-    room    will    be    the    introd 
of     sunlight     from     the      r 
through    the    exhibition 
being    used    lo    prevent    the  -arm 
of   the 

to      .1  iff.  I 

of    the    hall.    H 
will    stand,    will    have     softly 
light,    so    as    to    bring    out    the     • 
in  their  most   attractive  forms. 

.in  hall  there  will  • 
erected  -at  this  time,  one  ol 
of    two    st.. i  .  a      .  nd 

work,    wih    amp:.      - 

i  k    .  .  tnmissi  mi  i  - 

their    approval     to    the    plans      I 

building     "id    bids    on    the    vario 

- 

SAN    FRANCISCO     Cil 

and    Blown.    251     Kc 
Owners,  Cits    ind   i 

are    now    being    called    for    furnishing 


ird    of 

7th    by 

i  ick  -and   tile  facing 

Hall. 

be   se- 

I  of  P  Works. 

ipi  sal      ippea  rs       ind< 

—  ue. 

LES.  CAL         .      .         all  and 

Archi- 
ll.   Van 

\       ......     -     i       , 

ind  Flov 

e    r ns    and 

and    a    large 
the       first 

Is  with 
ambers    and 

.ncrete 
terra      cotta 
and   pressed    brick.      There    will    be   hol- 
low   tile    partitions,    metal    window    sash 
and  fi  ;   trim.  Plans 

-  •  ■  levator  serv- 

'.'iii       conveniences. 

lied  for 

FILLMORE,     VENTURA     CO.,     CAL.— 

r  i  forced 

I 
A .      ii  ■■■  il  i 

g    will    be    .in 

•        ■  floor.         Upper 

ii.  ban- 

■  3.        Interior 

tanquet 

steam    beat, 
fronts    will    be    used.      Ex- 
t     the     building    will     be 
with    cement    plaster.      Plans    are    being 

iation 

I  story  a  C.  con- 

iiitect. 

A.    li.    Benton,    114    North    Spring   street. 

I.    A.  ristian 

edi.     The  buil 

9th    and 
ranged 

and      dorm 

ir   finish 

1't .  liminary 
HOLTV1LLE.    IMPERIA1 

H 

fi  -■  n 

■ 
ms    are    being    prepared. 
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Contracts    Awarded. 
FRESNO,  FRESNO  CO.,  CAL.—  Lodge 
hall  alterations,  3  storj    and  base,  brick, 

*-"■ Architects,  Smith.  Stewart  and 

Glass,   244    Kearny  St.,  S.    F.   and  Repub- 
!;!dg..     Fresno.       Owners,     Fresno 
Odd     Fellows'     Hal]     Association.       Con- 
tractor.   H.    A.    Hansen,    Fresno.      Con- 
• 
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Well 


Ida 


Dei 


tber  1",  191! 


HOSPITALS 


ELDRIDGE.  SONOMA  CO.,  CAL.— 
Nursery    building,  nd    frame 

l '  .st  not  stated.  Archi- 
tect, E  ect  George  B.  Mc- 
Dougall,  Sacrameno.  Owners,  .state  of 
California.  All  figures  received  by  the 
State  Bi  trd  of  Control  for  the  building 
at  the  Eldridge  State  Home  have  been 
rejected  and  new  figures  will  he  called. 
The  lowest  figure,  that  submitted  by 
Boxton-Dillon  Co.  .if  San  Francisco, 
*  ;i*  no  led  by  a  10  per  cent 
■  leek.  All  other  bids  were  above  the 
amount    available    for    construction. 

NAPA.  XAPA  CO.,  CAL.— Laundry 
building,  1  story  and  base,  concrete 
and     fi  0         Architect,     State 

Architect    Gi    irg      i:     McDougall,   Sacra- 
mento.     Owners,    Stan-     ,,f     California. 
Robert    Trust,     lowest      re- 
tor     the      construction      of       this 
building,  has  been  rejected  as  the  check 
■    was  not   for  10'  per 
!    the  amount.     R.  S.  K.  MaeMillen, 
the    next    lowest    bidder,    is    within    the 
amount      appropriated      and       may        be 
awarded    the   contract.      His   bid   is   but 
an   in   of  Robert  Trost. 
mi      age  from  the  State 
Department    of   Engineering  stated  that 
up    to    that    time    no   action     had     been 
taken    except    to    return    all    checks    ex- 
cept   that    of    It.    S.    K.    MaeMillen.      The 
work    may    be   refiguted. 

I.'   S      ANGELES     CO., 

CAL. — Old    people's  home,   2  and   3   story 

ii  k    and   steel,    $30,000.      Ar- 

ge    M.    Easton,      136      West 

I-"-    Angeles.      Owner.    Mrs. 

Hanna    A.    Baldwin.      The    building   will 

nklin    Boulevard   and 

will    contain    stores    on    the    first    door. 

will    be    art  anged    similar 

to    a    hotel    and    will    contain    120    guest 

rooms,    a     number    of    which     will     have 

private  baths.     Plans  provide  for  stiam 

heat,    v..  .,    hot    water 

pine 

and    hardwood.        I;.       |,  ,    ,.       rooms 
re    will    I  e   a    gen- 
1'reight 
i  i     I..'      in- 
stalled                              the   building   will 
I     uis  are 

WOKI.K-'.      CAL      Hospital,      5 

story    ai  reinforced      concrete. 

i  rett  & 

■a.         The 
building   will  hi  Hope 

CO     ''     .in 

loor  will 

i    I     eight 

I 

■ 

ll     lath     and  |     bollOW 

im  a    will 

l  01 
both 

■ 


Ply.      Exterior   of   the   i  uilding   will    be 
faced   with  cement   plastei       Plans  have 

been    revised    ,<u,l    n    u     figures    are    now 
being  taken. 


HOTELS. 

SAN  FRANCISCO— Hotel,  4  story  and 
reinforced  concrete,  {20,000.  Ar- 
chitect, L  Mastropasqua,  580  Washing- 
ton street,  S.  F.  Owner,  N.  Capurro. 
The  building  will  be  erected  at  the 
southeast  corner  of  Broadway  and  Bar- 
ker Place  and  will  have  street  front- 
ages of  40  by  57  feet.  There  will  be- 
etle store  besides  the  hotel  entrance 
and  lobby  on  the  first  tloor.  Upper 
doors  will  be  subdivided  inn.  60  rooms 
and  .,  number  of  private  and  public 
baths.  There  will  be  steam  heat,  ele- 
vator service  and  a  Hot  Hate,  supply. 
Interior  finish  will  be  of  pine  through- 
out. Patent  store  fronts  are  specified. 
Exterior  of  the  building  will  be  faced 
with    tile.      Plans  are   being   prepared. 

LOS  ANGELES,  CAL— Hotel,  11  story 
and  base.  Class  A  construction,  $100,- 
000.  Architects,  Harnett,  Haynes  and 
Barnett,  Wright  and  Callender  Bldg.. 
L.  A.  Owner,  Fred  Grass,  ,San  Fran- 
cisco.    The   building  will  be  erected  on 

tlle    west    si £    Mai,,    street    between 

'lb  and  9th  streets.  There  will  be  one 
store    besides    the    main     entrance     and 

1 l     ""    'he    first    floor.      Upper    floors 

will  be  divide!  into  a  total  of  150  guest 
rooms,  a  large  ,  crctnta.^e  of  which  will 
have  connecting  bams.  Provision  is 
a'so  made  ...  tie  plans  for  .,  number  of 
!"-''  light  sample  rooms.  There  will 
1"'  steam  >'-<■■>'■  fW0  passenger  and  one 
freight  elevator,  va.tium  cleaning  sys- 
tem   and     hot     water    supply.        Interior 

will    be   finished   in  pine  and   narou i 

Path  rooms  wi  1  have  tile  doors  and 
wainscot.  Exteiior  of  the  I  uilding  will 
1  •  faced  with  pressed  brick  and  terra 
cctta.  Working  drawings  are  nearly 
complete  and  figures  will  shortly  be 
c.lled. 

Contracts  Awarded. 

PORTLAND,  ORE.—Hote]  and  stores, 
-'  story  and  base,  brick,  $35,000.  Rob- 
ert F.  Tegan,  .Morgan  Bldg.,  Portland 
Owner,  A.  L,  Parkhurst.  Contractor. 
''■'■  i:  White,  Lumber  Exchange  Bldg 
Portland.      Contract    price,    $35,000. 

I.' is  ANGELES,  CAL.— Hotel,  4  story 
a"d    ba    .  .    ,,    n  k    and    steel.    SM  ,1  00.       .\  ,'. 

I|!"  '  '■■  I-  Jones,  I.  w.  ileli, ,,.,,, 
,:M".    >•■    A.       Owner,    Julia    M.    Martin 

''"'      '    '     tor,      Pre, I      M.       Siege!.        SM ,, 

LA  i  ''.hi  i  ,i,  i  pri,  ,.,  [3o  qoo 
LOS  ANGELES,  CAL.— Hotel,  4  story 
>ric]  and  i'  '  i  $75,000.  Ar- 
chitect ,  Hoi  ■■..ii.  (Vails  and  Morgan. 
Van  Nuys  Bldg  .  P.  A.  Owner,  VIi  tot 
I'onei  Contractors,  F.  <  >.  Engsti  um  Co., 
Fifth  a. 1. 1  Seaton  Sts.,  I.  ,\.,  general 
construction  only,  Contract  price  $75  - 



PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN       FRANCISCO-  state       Exhibit 

!  i   '    •  "'i'  rete  and   fi  ame  i  om  ti  ... 

'  ■ i-rdiftect,     .'ii..,  lei      B 

''    '  i        i     Union    Square,     New      York 

Citj  I  Hi  ,,,-,     ,    state    of    New     Yolk.      All 

■  d   for  this  building     omi 
o    havi     ie  .a.    reje  tted    and    new 
eing     i  aite.i.       Figure 

■i a    i  >ei  embei     80th    in 

Citj    by   the  state    Commls- 
lonei         ti..      i.  m  nne    i     one    of    the 


'■"  rest  of  the  Slate  Buildings  which 
will  he  erected  at  the  Panama-Pacific 
Exposition.  Plans  and  specifications 
can  be  secured  from  the  Director  of 
Works  in  the  Service  Bldg.,  San  Fran- 
cisco or  from  the  architect  in  New 
v"lk-  An  official  proposal  for  this 
work  appears  under  another  heading 
in    this   issue. 

SAN  FRANCISCO  —  State  Exhibit 
building,  frame  construction,  $25,000. 
Architects,  Wayland  &  Fennell,  Boise, 
Idaho.  Owners,  state  of  Idaho.  Archi- 
tects Wayland  &  Fennell  of  Boise, 
Idaho,  together  with  Major  Reed  of  the 
Idaho  Commission,  are  stopping  at  the 
Palace  Hotel.  They  have  plans  for 
the  States'  Exhibit  Palace,  which  is  to 
be  erected  at  the  1915  Exposition,  and 
are  taking  figures  from  local  contract- 
ors. These  figures  are  stated  to  be 
about  $10,000  higher  than  bids  received 
from  Boise  contractors.  Both  of  these 
low  men  have  been  called  to  San  Fran- 
cisco to  look  over  the  grounds  and  gen- 
eral conditions  before  signing  a  con- 
tract. After  looking  over  the  grounds 
if  conditions  are  such  as  to  prevent 
liiem  signing  a  contract,  new  figures 
will    be    called. 


POST  OFFICES. 


ALBANY,  ORE. — Post  office,  2  story 
and  base,  bri.k  and  stone,  $7'5,000.  Ar- 
chitect, Oscar  Wenderoth,  Washington, 
D.  C.  Owners,  United  States  Govern- 
ment. The  lowest  figure  received  for 
the  construction  of  this  building  was 
presented  by  F.  A.  Erixon  of  Salem. 
His  bid  for  sandstone  was  $57,650  and 
for  limestone  $58,975.  A  contract  has 
not    been    awarded. 

RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO— Municipal  railroad 
supplies  and  equipment.  Cost  not  stat- 
ed Engineer,  City  Department  of  En- 
gineering, Temporary  City  Hall  Bldg., 
S.  F.  Onwers,  City  -and  County  of  San 
Francisco.  Plans  are  complete  and 
figures  will  be  opened  by  the  Board  of 
Public  Works  on  December  31st  for 
furnishing  the  following  quantities  of 
materials  and  equipment  for  the  pro- 
posed new  municipal  roads.  The  amount 
of  bond  required  to  he  filed  with  the 
bid  for  each  of  the  various  equipment 
is  noted  here:  Redwood  ties,  bond 
$10,000;  steel  rails,  rail  joints  and 
fastenings,  bond  $60,000;  air  brake 
equipment,  bond  $6,000;  steel  ties,  rods 
and  nuts,  bond  $1,000;  car  bodies,  bond 
$75,000;  rail  spikes,  bond,  $1,000;  the 
idate.s  and  rod  bra.es,  bond  $4,000;  Car 
trucks,  bond  $20,000,  and  track  specials. 
bond  $20,1 Plans  -and  fun  particu- 
lar! can  be  secured  from  the  office  of 
the  City  Engineer.  Official  proposals 
for  the  above  appear  in  another  col- 
umn     Of     thiS     iSSIle 


RESIDENCES. 


SAN    FRANCISCO      Residence,   2  story 

and   base,  brick   and   stone,  $60,000.    .u- 

hitect,       Houghton      Sawyer,       Shrove 

Bldg.,  S.   F.     i  iwner,   !■:.  Sheldon  Potter. 

This     u  oik     has     been     miMlt  ioned     hcl>e    a 

numbei     of    ti s    before     when     plans 

were   being   prepared   and    when    figures 
were    called        \M    bids    have    been     re- 

celved     an. I      Hi.       low     man       del  ei  m  i  n  ,.,  I 

''.'Hi  I'.'i'-tS     Will      l.e     ■   ho,  t  |J      ,,  w  .11. led       The 

dwelling  will    be   erected   al    the   north 
'^  est    .■•  i  a.  r    of    Jackson     and     Cherry 

'i.  .I:     a  ii. I    will    contain    In    the    neigh- 


Wednesday,    December  10,  1913. 

borhood  of  14   rooms,  several    b: 
sleeping    porches.      A    %  ill    also 

be  erected  on  the  lot  Interior  of  the 
bouse  will  be  bandsomelj  finis  .1  in 
pine    and    imported     hardw  c  ';ik 

floors  will  be  used  throughout  Bath 
rooms   will   have   til*  .v.iins- 

cot.  A  central  system  of  leating.  ;.rob- 
ably  steam,  will  be  Installed.  Plans 
also  provide  for  a  vacuum  'leaning 
system,  hot  water  suppl: 
modern  conveniences,  Exteriot  of  the 
"use  will  be  faced  with  presse  I  brick 
and    cut    stone. 

SAX   FRANCIS)  !i  I — Residem  e 
and     base,     frame.      (3,600.  A 

Joseph  Cabell,  46  Kearny  street  s.  F. 
Owner,  Mrs.  Harris.  T 
will  be  erected  on  Clifford  street  in  the 
Ashbury  Heights  District  and  has  been 
designed  for  a  seven  room  house  with 
bath.  Interior  finish  will  be  of  pine 
and  redwood.  Oak  floors  will  be  used 
in  the  living  room,  dining  room  and  re- 
ception hall.  There  will  be  furnace 
heat  and  open  fire  place.  Mantel  will 
be  of  brick.     Tile  wainscot  will  l sad 

in  the  bath  room  and  kitchen.  An  au- 
tomatic water  heat,  i  sp<  Ex- 
terior of  the  dwelling  will  be 
with  rustic  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures   are   being    taken. 

SAX   FRANCISCO-  -Residence,   i  story 
and    base,    frame.      Cost    not    St: 

:  John  J.  Foley.  46  Kearnj  street, 
s.  F.  Owner.  Mr.  Braeck.  The  .1  .veil- 
ing will  be  erected  on  the  San  Kruno 
Road  and  will  contain  about 
rooms  and  bath.  All  interior  finish 
will  be  of  pine  or  redwood.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  a  large  open  Br 
in  the  living  room  and  a  brick  man- 
tel. Tile  wainscot  will  be  used  in  the 
bath  room  and  kitcl.en.  Exterior  of 
the  dwelling  will  be  covered  wil  rua- 
ti<  .ind  shiplap.  Plans  are  complete' 
and  in  the  hands  of  the  owner  who  will 
do    the    work    by    Day    Labor. 

SAX   FRANCISCI  ►—Res 
and    has 3.   frame,   $s  '■■ 

<:.    Bolles.    G60    Marl 
F.       Owners,    s     A.    Born    Building    Co. 
The    dwelling   will     n  Lot  P 

in  the  Sea  Cliff  Addition  VS  en  com- 
plete    tl  e    dwelling    will  -    ' 

-       and       a 
porch.       Interior     will      be      finis 

pine  and   hardw I  •    floors 

will    be    used    in     the     principal 

provide    for    a     central 
system,    probably    t 
tire   places  and  a    vacuum   clean 

Mantels    will     be    of     brick      and 

\n    automat 
hot    water   supplj      5  also  Red      Tile 

ooras.     Exterior  of 
ivered     with     Cimenl      pla 
metal    lath    and    a 

Plans    are    complete   and    tin     wo   k    will 
■  or. 

SAX    FRANI      - 
and    base,    frame.    (6 
ward    G.   Bolh 
F       Owners,    S.    A 

■ 

no    22hd    avenue    li 

Hon        Interior    finish    will 

and      white     enamel      K     t         0  lk 
the    principal     rooms 

■ 

automatic    water    heatei 
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cleaning  system    will    be   Installed.   Tile 

Ot  and  composition  flooi 
be  used  in  the  hath  room.  Ext< 
the  house  will   be  covered   with 

on    metal   lath.      Plans  are   com- 
ind    the    work    will    be   done   by 
i  M       Labor.      Materials   are    now   being 
purchased. 

OAKLAND,    CAXi  :   story 

and     base,    franiee.     $3,60 

:son  Bros.,  470  13th  street,  nak- 
land.  Owner,  M.  E.  Vaughn.  The 
dwelling  will  be  erected  on  4th 
and  has  been  designed  to  contain  six 
rooms,  bath  and  sleeping  porch.  In- 
terior will   be   finished   in   pine  and   red- 

H 1        Hardwood     Boors    will    be    used 

in    the    principal    rooms.      Plans 
for    furnace    heat    and    open    fire 
Mantels    will     be    of     tile.         Aul 
v  ater    heater    will    be    in^ 
room    will    have    composition    floor   and 
tile    wainscot.       Exterior    of    the    dwell- 
ing   will     be     covered     with     rustic    and 
cement    plaster    on    metal    lath.      Plans 
are    complete    and      the    work     will     be 
done    by    Day    Labor. 

BERKELEY.    ALAMEDA 
Residence,    2    story     and     base.      frame, 
(8,000.       Architect.    Albert    Fair,       Fox- 
croft    Bldg..    S.    F.      Owner.    Max    Thelen. 
The    dwelling    will    be    erected     in     the 
Claremont     Tract     and    has      been       de- 
signed   for    an    eight    room    house    with 
bath's     and     sleeping     porch.        I 
will    be    handsomely    finished     in     pine, 
redwood     and     hardwood      veneer      Oak 
floors    will    be    used     in     the     principal 
rooms.       There     will     be      furnace 
and    open    fire   places.      Mantels    will    be 
of    tile    and     brick.       Bath      rooms      will 

imposition   Hours   and    til* 
cot.      An    automatic    water    beater    will 
be    installed.      Vacuum    oleanlng 
will    probably    be     installed. 
of    the    dwelling    will    be    cover, 
cement    plaster    on    metal    lath.       Plans 
omplete    and      figures     are     being 
taken. 

OAKLAND,    CAL—  Rest  lence 
and    base,      frame.      (5,000.         Ai 
none.     Owner.  H.  M.  Swalley,  7  1 
avenue,     Oakland.       The     dwelling     will 
be    erected    al 

Walker    sti     i 
ntain     eight     rooms,      two 
and   a    sleeping   porch.      All   interior   fin- 
ish    will    be    of    pine.      Oak    floors    will 
be    used    in     the    living     room.       dining 
room    a  ■,    ball.      Plan 

vide     for     furnace     heat     and     opi 
trill    be    of   brl 
tile.     Tile   wainscot   will   be   used   in   the 
bath     rooms     and     kitchen.        An 
raatic    r  will    be     In 

Exterior   at   the   house   will   be   i 
with     cement     plaster     on 

In    the    hands 
of  the  ■  111   do   the   work    by 

Da}     Labor.    All    materials   are   now    be- 
ing  pin. 

'  >  \N  I.AX1  •.    CAL 
and      base,      frame.       (5,000.  A 

kl-and.      The    duel  I  - 

■ 
rooms    and    bath       Interior    wil! 

i  lak   li.- 

rooms.      There   will    be   fun 

place 

tile     or     brick.       TIU 

dwelling   "  i 

With       I 

metal   lath,      nans  ai mplete  and   In 


Of     '  he    ou  ii,i      who    will    do 
k   by   1  >a  v    Labor.     All   mat,  rials 

being   purcl 
i.I.EY     ALAMEDA 

J  story  and  base,  frame. 
Architect.  William  H.  Rat- 
First     Natioi 

iwners,     Alameda      County 
Guilders.      The    dwelling    will    be 
thi  inning 

ist    of   College    avenue    and    has 
1   for  -a   1.",  room  house  with 
lal    a    and      -  leep  n  - 
ii    finish    will    1"  "'I    red- 

v  eneer. 
Oak  floors  will  'o-  used  in   the  principal 
There  will  be  furnace  heat  and 
■     !•:         -        Mantels    will    be    of 
tile         An     automatic     water 
vacuum      cleaning     and       other 
oi  i  enlem  >■-    will      ■      nstalled. 
and    composition    floors 
will    be    used    in    the    bath    rooms.       Ex- 
terior    of     the     house    will     be     ■ 

ement     plaster      on      metal      lath. 
ire  the   work    will 

.     by    flay    Ijibor. 

'     NTO      CAL. — Resld 
i  ■;  i     ..;  -,-     Era  me 
t.    none,      owners,    Wright    and 
Kimbrough.    S17    J  tnento. 

'Uises    will 
and   :>  i ;  spectively,   an 

nged     for    six     room     dwi 
Interiors    will    be    finished    in    pine    and 

1.      Oik    doors    will    be    ' 

ing    room,    dir.lng    rooms   and    re- 
halls.      There     will     be      large 
placi  -.Tile 

wainscot     will     be    used      in      the 

nd   kitchens.      Extei  ioi  -   will   lie 
:   with  rustic  ami  cemenl   plaster 
on    metal   lath.      Plan 

in  the  hands  of  the  will  do 

k   by   Day    Labor.     All   materials 
being    pur. 
SAX  FRAN  story, 

:  base,  fi  a  mi  chitcct. 

\%  iliiam    Knowles,     I .  SI' 

Owner.    William     C.       Murdock.         This 
dwelling     will     be     erected      in 
Hill    and    will 

tyle.      The     house     will     contain 
i   of    i :,  room 

aths    a  nd    si 'in.' 

swimming  ■■  111    also 

-r  meted.       Interior    of    the 
finished    in   pine,   hardwoods  and 
am,  1       i  ok    floors    «  f  1 
principal     rooms.         A       central 
system    and    open     Are 
sed       Mantel  ol   brick 

and     tile.       There    will     be      a       vacuum 
_     - !  stem    and    .1  utomal  :■•    water 
I ' 

Exti 
red     ■• 

' '  ■       Roof    «  ill    i 

PI 
OAK     KNOLL     LOS      AN 
Resl  li 
Cosl     no! 

niery     and       M 

A.    O 
on.     T 
for    a     ten 

ind   sleeptt  I 

.    . 

rdwood      Oak 

■ 
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water  system.  Exterior  of  both  the 
dwelling  and  garage  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

PASADENA,  LOS  ANGELES  CO.,  CAL. 
— Residence.  J  story  and  base,  hollow 
tile  construction.  $50,000.  Architects. 
Hunt  &  Burns.  Laughlin  Bldg.,  L  A. 
Owner,  Mr.  House.  This  dwelling  will 
be  erected  in  Oak  Knoll  and  has  been 
designed  for  a  fifteen  room  house  with 
several  baths  and  sleeping  porches. 
Interior  finish  will  be  largely  of  hard 
woods.  There  will  be  steam  heat,  open 
fire  places,  brick  and  tile  mantels,  vac- 
uum  cleaning  system,  automatic  water 
heaters  and  other  modern  conveniences. 
Exterior  will  be  covered  with  cement 
plaster.  A  clay  tile  roof  will  be  used. 
Plans  are  complete  'and  figures  are  be- 
ing   taken. 

SACRAMENTO,  CAL. —  Residence,  2 
story  and  base,  frame.  $2,000.  Archi- 
tect, none.  Owner.  J.  J.  Jennings,  3211 
()  street.  Sacramento.  The  house  has 
been  designed  to  contain  six  rooms  and 
hath.  Interior  finish  will  be  of  pine 
and  redwood  throughout.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  lie  a  large  open  fire  place  in 
the  living  room  with  mantel  of  brick 
or  tile.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  he  covered  with 
rustic  and  shiplap.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the   work   by    Day  Labor. 
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SCHOOLS. 


SAN     FRANCISCO  —  School,     3     story 
and    base,    frame.     $15,000.        Architects, 
Bliss    and    Faville.    Balboa     Bldg.,    S.    F. 
Owner,    Protestant    Episcopal    Bishop   of 
California.      This   building   has   been  de- 
ll, .in-     in.]    will    be 
!   at   the  northwest   corner  of  Po- 
trero     avenue     and     25th     street.       The 
building    will    cover   an    area    of    56    by 
did    will    be    arranged    for    dor- 
mitories,     class      rooms,       dining      hall. 
.in]    a    manual    training   depart- 
ment.     Interior    will    be    finished    in    pine 
There    will    he   a    modern 
of   heating  and  ventilating.  Hot 
water   supply   and    vacuum   .leaning  are 
also     included     in     the     plans         Exterior 
.nil. ling     wilr     he     .  ..'■  'led     With 
i    i     n!     plaster    on    metal 

inplete    and    figures 

..'■-    now    I  eing    taken. 

SAN     FRANCISCO— School,      2      story 

and     base,      reinforced       concrete      and 

ted         Architects, 

■  partment  of  Architecture.  Tem- 

n  3     F.      I  Iwnerb,    City 

and    ''..niii\     ..I     San     Francisco.      Bids 

at   the   meeting   or    the    Bond    of 

Publii     Works    held    on     December    3rd 

for    the  n    of    To     m  >  .      all 

.  how    R,    Rlngrosi     low    on    the 

follows:    Prop. 

A.    $r,2.1N7:    Prop.    B     (I  I   560      and    Prop 

C,  $''.2. 15".     The  Vlctoi    Engineering  Co. 

-ire   low   on    the    heating   and    ventilating 

ai     $2.7::".     Alex       Coteman,       plumbing. 

i  .        Electric      Co., 

electric     work.     $2,260         No      contracts 

SEATTLE,    WASH      School,     2     story 
Vri   iltect,    V 
W,    Voo 

This    work 

med  ■      -.■mi.      when 

".i.e. I     tO 

X  ding    will  con- 

tain   nine   class    room       manual    training 


department,  principal's  office  and  teach- 
ers' rooms.  Besides  these  rooms  plans 
provide  for  an  auditorium  32  by  72 
feet.  Interior  finish  will  be  of  pine 
with  maple  floors  in  the  auditorium  and 
class  rooms.  There  will  be  steam  heat, 
a  modern  system  of  ventilation,  pro- 
grame  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced1 
with  tapestry  brick.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

TACOMA,  WASH. — School  gymnasium 
2  story  and  base,  reinforced  concrete, 
$60,000.  Architects,  Heath  and  Grove, 
National  Realty  Bldg.,  Tacoma.  Own- 
ers, City  of  Tacoma.  All  figures  recent- 
ly received  for  the  construction  of  the 
Stadium  High  School  gymnasium  have 
been  rejected  as  being  above  the  ap- 
propriation. Plans  are  being  revised 
and  new  figures  will  probably  be  called 
for  about  December  15th.  Further 
mention  of  the  work  will  be  made  at 
that   time. 

AUBURN.  WASH. — School,  2  story 
and  base,  brick  and  steel.  Cost  not 
stated.  Architect  V.  W.  Voorhees,  Eitel 
Bldg.,  Seattle.  Owners.  Auburn  School 
District.  Plans  have  just  been  ap- 
proved for  this  building.  The  structure 
will  cover  a  ground  area  of  38  by  110 
feet  and  has  been  designed  to  contain 
ten  class  rooms,  domestic  science  and 
manual  training  departments,  gymnas- 
ium, music  and  literature  study  halls 
and  principal's  office.  Interior  will  be 
finished  in  pine  with  maple  floors. 
Plans  provide  for  a  central  heating  sys- 
tem and  modern  ventilation.  There 
will  be  programe  clock  and  vacuum 
cleaning.  Exterior  of  the  building  will 
be  faced  with  pressed  brick.  Plans  will 
be   ready   for  figures  about   January    1st. 

Contracts    A'»'iir;lcd. 

GLOBE.  ARIZ. — School,  2  story  and 
base,  reinforced  concrete.  Cost  not 
stale,]  Architects.  Royal  W.  Lesch el- 
and John  Pinker  Kibby,  Phoenix.  Own- 
ers, Globe  School  District.  Contractors. 
Michaelson  and  Wiedman.  Oolbe,  gen- 
eral construction  except  plumbing  and 
heating.      Contract    price,    $54,208. 

CHENEY,  WASH. — School,  3  story 
and  base,  brick  and  reinforced  con- 
crete. Cost  not  stated:  Architect's 
name  not  given.  Owners,  State  Nor- 
mal School.  Contractors,  Bartlett-Roth 
&  Co.,  Lewis  Bldg.,  Portland,  general 
construction.  Contract  price,  $267,025. 
Ben  Olsen,  Tacoma,  heating  and  ven- 
tilating, $23,»oo:  P.  J.  Coff,  Spokane. 
plumbing,    cost    not    stated:    and     J.      J. 

Anuller     A:      Co.,     Scuttle,     electric     work, 

$6,960 

SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


san  FRANCISCO— Redressing  basalt 
hlo.-ks.  Cost  not  stated.  Engineer, 
Cltj  Department  of  Engineering,  Tem- 
porary City  Hail,  s  l\  Owners,  City 
,i,cl  County  of  San  Francisco  Figures 
opened  Ic  the  Board  of  Public  Works 
ruber     3rd     meeting     show 

p    ,i     Gartland    low   at   $13.14   per   thou 
sin.l  for  redressing  a  total  of  approxi- 
mate!     i  00, id  basalt  brick.     A  con- 

i , ,,,  i    i   ,      n, .i    i, ecu   awarded 

s  \n    FR  VNCISCO  Alterations    i" 

overflow  Bti  ucture.  Cosl  nol  stated 
Engine,  i  Cil  I  lepartmenl  ..i  i :. 
;.  I,,,  ,  ,  ing,    Temporary    City    Hall.   S,    F. 

,  Clt;     .n.i   ' ' I    "''  San    ''''  ■' " 

Plan     have   been   c pleted   ami 

,    I     the    approval    Of    the    Board    of 


Works  for  alterations  to  the  overflow 
structure  at  4th  and  Brannan  streets. 
Bids  will  be  opened  by  the  Board  of 
Public  Works  on   December   10th. 

EUGENE,  ORE.— Power  plant  con- 
struction and  steel  construction,  $5,000,- 
000.  Engineer,  George  E.  Edmondstone, 
Portland.  Owners,  Oregon  Electric 
Railway  Co..  Portland.  Construction  of 
an  immense  hydro-electric  power  plant 
by  the  Oregon  Electric  Railway  on 
Clear  Lake,  80  miles  east  of  Eugene  in 
the  Cascade  Mountains,  will  be  started 
by  George  E.  Edmondstone,  hydraulic 
engineer,  who  will  have  charge.  Ac- 
cording to  estimates  of  Engineer  Ed- 
mondstone. the  cost  will  be  in  the 
neighborhood  of  $5  000,000  and  45,000 
horsepower  will  eventually  be  devel- 
oped. Work  on  the  first  unit  will  begin 
next  June.  There  will  be  two  plants, 
the  first  to  generate  20.000  horsepower. 
It  is  planned  by  the  Hill  railway  inter- 
ests to  furnish  electrical  current  for 
the  entire  western  part  of  the  state. 
Surveyors  are  now  at  work  on  two 
routes  for  transmission  lines,  one  down 
the  McKenzie  river  toward  Eugene  and 
the  other  down  the  Santiam  toward  Al- 
bany. A  tunnel  through  the  walls  of 
Clear  lake  will  carry  the  water  in  a 
10-foot  conduit  a  mile  and  a  half  un- 
der a  500-foot  head  to  the  first  power 
plant.  The  second  plant  will  take  'the 
water  from  the  first  plant,  carry  it  fur- 
ther down  the  river  below  McKefjzie 
falls  to  a  second  set  of  generators.  The 
second  plant  will  he  larger  than  the 
first.  The  current  will  be  carried  over 
heavy  transmission  lines  at  HO.OOO 
volts.  The  wires  will  be  a  third  of  an 
inch    in    diameter. 

Contracts    Awarded. 

BURLINGAME.  SAN  .MATEO  CO., 
CAL. — Reservoir,  concrete  construc- 
tion, $14,000.  Engineer,  City  Engineer, 
Burlingame.  Owner,  City  of  Buriin- 
game.  Contractor,  Robert  Trost,  San 
Francisco.      Contract    price,    $14,000. 

HILLYARD,  WASH. — Water  system, 
complete  construction,  .$88,000.  En- 
gineer Wadhams,  Poulson  Bldg.  Spo- 
kane. Owners,  Town  of  Hillyard.  Con- 
tractors, James  Kennedy  Construction 
Co..  Blake-McFall  Bldg.,  Portland. 
Contract    price,    $88,000. 


STORES. 

SAN  FRANCISCO— Stores  and  lo'fts. 
2  story  and  base,  reinforced  concrete, 
$15,000.  Architects,  O'Brien  BrW, 
Clunie  Bldg.,  S.  F.  Owners,  Malcdm- 
.lacobs  and  Burritt.  The  owners  have 
secured  additional  property  adjoining 
their  lot  on  the  west  and  will  construct 
a  larger  building  than  was  at  first  in- 
tended. Plans  for  the  building  show 
a  two  story  structure  instead  of  a  one 
story.  First  floor  will  contain  stores 
and  offices  and  upper  Moor  modern 
lofts.  The  structure  will  he  carried  on 
.,  scow  foundation.  Interior  will  be 
finished  in  pine  throughout.  A  .cin.nl 
floor  will  In-  used  Exterior  will  he 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  will  he  called  for 
shortly. 

SAN  FRANCISCO  Wholesale  build- 
ing, i  stoic  and  I  tse,  reinforced  con- 
crete. Cost  not  state  Architect, 
William  H.  Crlm  Jr  125  Kearny  street. 
s.  f.  Owner,  Alfred  Gonzales,  The 
1, nil, ling  will  he  ciecle.l  on  the  north 
line  of  Washington  street  easl  of  Davis 

.,nd  lias  bee signed  for  a   wholesale 

commission     house.       There    will      be     a 
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pile  foundation,  cement  floor  and  pat- 
ent store  fronts.  Interior  will  i  Hn- 
ished  in  pine  throughout.  Exterior 
win  be  faced  with  cemunl  plaster.  Plans 
are  complete  and  a  contract  will  lie 
let    at    once. 

SAN    FRANCISCO       Subv,  i  i  een 

office    buildings,     reinforced      con   rete, 
(2,500.       Architect,    Nathaniel     Bl        [ell, 
255  California  street,  s.   E.     Owners,  In- 
surance  Exchange    and    M.  i 
change.     Th  is  work  will  consist  on 
structing  a   subway   between    I  ie   base- 
ments   of  these    two    large   offici        illd 
ings.      Plans    have    been    pi  epa  red    and 
are  now  up  before  the  Building   inspec- 
tor   for    consideration.      Further     mm- 
liiui    will   be   made  of   the   work. 

SAN  FRANCISCO  —  Store  and  office 
alterations,  brick  construction.  Cost 
not  stated.  Architects,  Righetti  -and 
Headman.  Phelan  Bldg..  S.  F.  Owners, 
Montgomery  Block  Realty  Co.  Tins 
work  will  consist  of  extensive  altera- 
tions to  the  building  at  the  soi  east 
corner  of  Montgomery  and  Washingon 
streets.  Included  in  the  work  will  be 
new  interior  finish,  plastering,  plumb- 
ing, electric  work  and  steam.  Elevator 
will  also  be  overhauled.  Exterior  of 
the  building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  fig- 
ures  are    now    being    taken. 

LOS  ANG-ELES,  CAL.— Stores  and  of- 
fices, 3  story  and  has,-.  Class  C  construc- 
tion. Cost  not  stated  Architect,  .My- 
ron Hunt.  Hibernian  Bldg.,  J..  A.  wn- 
ers,  Standard  Oil  Co.  The  building  will 
be  erected  at  the  corner  of  Aurea  and 
San  Fernando  streets  covering  an  areja 
of  90  by  120  feet.  The  structure  has 
been  designed  for  a  branch  offici  and 
warehouse.      Interior    finish    will    be    of 

pine    and    hardv. I        Thei  i       will      be 

metal  window  sash  and  frames.  Some 
tile  and  marl. It-  are  specified.  Plan* 
provide  for  steam  heat  and  elevator 
sei  \  Ice  Exterior  of  the  building  will 
be  faced   with  pressed   brick.     Plans  are 

plete   and    figures    are    being    taken. 

ST.  IRES    AND   OFFICES 

FRESNO,  FRESNO  CO.,  i  '  * I ..  Store 
Bxtures.      Cost    not    stated.      Ar.  cti 

Swartz,  Hotchkin  &  Swartz,  Rowell 
Bldg.,  Fresno.  I  iwner,  .i  M  Cra 
Plans  are  being  prepared  for  store  flx- 
iui  es  tor  the  space  leas  ed  bj  Mr.  Ct  iw- 
tord,  an  optician,  in  the  Griffith-Mc- 
Kenzie  Building.  Intel  lot  Inl  will  be 
uf  hardwood,  mahoganj  and  till  Some 
plate  and  art  glass  will  be  used  Plans 
are  beiiin   prepared 

Contracts    \warded. 

FRESNO,    FRESNO   CO.,  CAL 
and    residence,   2   story    and    base,   brick 
(30,000.      Architei  t,   Eugene  'Ma 

Forsythe    Bldg  .    Fi  e «  ner,   Jacob 

Richter.     Conti  actor,  i  •  ehrt, 

Fresno 

l.i  is   ANGELES,   C  "'  - 

n,  es,    13    stoi  j    and 

structlon.      Cosi    nol  '  ' 

Thornton      Fitzhugh,       Pa 
Bldg.,    I..    A       Owners,    Bull 
Co.     Contractors,   Nations 
Co     Central    Bldg      U  A  '  ob- 

struction   only.      Contracl    price,    $l»0.- 
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THEATRES. 


FRESNO,     FRESNO    CO      i    1 

■  tre  ait.-  itl i   "i'1'"  "     : 

base,   brick    and    steel.   $100. 

i,.,.|i       i-j]  gen<        Matl 

Bldg.;  Fresno      Owner,  1*  1 
work   has    


time  but  no  architect  has  been 
until  recentlj .     The  building  to  m 
alteration    is    located    at   the 

o   and    J    streets.      The    « ork    will 
be  extensive  and  will   Include  Sti 
steel,    plastering,     painting,     plumbing, 

elevator  woi  k,  eleel  i  Ic  woi  k   i   Intel 

lor  decorating.  Upper  floors  will  be 
tit  ted  up  for  offices  and  a  pari  ol  1 1  e 
first  floor  will  be  used  Ex- 
terior  facing   will    I i    pressed    brick. 

i'lans  are   being    prepared 

SEATTLE,    WASH.  —Theatre    ai 
flees,  4   story   and   has.-,   reinforced   coi 
crete,    (125,000.      Architects,    Warren    h 
Mllner    &    Co.,    Arcade     Bldg.,     Seattle 
Owners.  Alaska  Theatre  Co.     All  figures 
received    for    this    work    have    bei 
jected.      Plans    have    been    i  > ■■-.  Ised    and 
contractors   who   first    figured   the   work 
are  preparing  new  estimates.  The  build- 
ing will  be  of  fireproof  construction  and 
is  to  be  erected  at  the  corner  of  Second 
and  Seneca  avenues.     Phis  are  to  be  In 
the  hands   of   the  arch  Itecl  s  bj    I    - 
of   this   week. 


SEALED    PROPOSALS. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
11c  Works  of  the  City  and  Counts  of 
San    Francisco. 

Sealed    proposals    will    be    reel 
this  office  between  the  hours  of  M  o'clock 

1 mill  3  o'clock  p.  in.,  on  Wedneadn 

the  :tl»t  dnj  of  December,  1913,  for  fur- 
nishing   and    delivering     the     fo 
material: 

A  quantity  of  steel  tie  rods  and  nuts 
for  the  construction  of  the  extensions 
of    the    Municipal    Railway    System. 

Said   material    must    be    in rdanci 

with    the    specifications    therefor   on    file 
In    the    office    of    the    Board    oi     Publl 
Works,    to    which    reference     is 
made,  ami  delivery  must   be  comi 
and    completed    within    the    time    limits 
set    forth    in    said    specifications 

The  amount  of  the  bond  for  faithful 
performance  of  i  he  coni  raci  has  been 
fixed    at    $1000.00. 

Ml    proposals   offered    shall    be    aci 

iiani.ni   by   a    check    certified     bj     e     re- 
sponsible   bank,    ".i  yable    to    the    ordi 
of  the  clerk  of   the  Supei  \  i  soi     ol     a 
City  and  i  lounty  for  a  n  amount  noi  less 
than    ten   per  cenl  urn   of   the  ag  - 
of  the   propose  I, 

The    Board    of    Public    w  oi  ki     n 
the   right    to    reject    any   and   all 

Bj  order  of  the  Board  ol  Public 
Works, 

F.    J.    CHURCHI1  i  . 
Sei  i ' 

propos  its. 

i  IFFICE    '  IF    THE     BOARD    OF    PUB- 
lie    Works   of   the   City   and    Counl 
San    Frani 

Sealed    proposal      will    I Ived 

this  office  between  the  houi  ol  2  o'clock 
p.  in.  mi. I  :t  o'clock  ii.  in.,  on  Wedneatla- 
Dm-  SIM  ilm  of  December,  1013,  for  fur- 
nishing and  dellvei  Ing  t  e  follo-H  In  ■ 
in  i  teria I : 

A    .  1 1  ■  i  I     In, dies    for    I 

niclpal   Railwa  y  Sj  stem. 

Said  material  must  be  in  aci  oi  dam  i 
«   i      i speclflcat  loi 

in    ti tt i    ■      Board    "i     P 

w  oi  ki     in    which    referen    i 

and  deli\  ei  j    mu   I    b 

and  i  ompleted  within  the  time  limits 
set    r. ,i  th   in 

Tim    .mi. unit     nil,. 

pei  i      i I 

fixed   at    $75, 

All     pi  OPO    .i  I       0 I 

panic, I    by  a  ch eel 

lie      bank,      p  i 

of  the  Clerk   of   thi    Super 
City  and  Counl  y  fo      n     im 

,i 
of   tii.     p r o po    . 

The    Board    of    Pub  Ii     fl 
fht  to  reject  ai       -    ' 

,i  el        rd     of    P 

Workl  ,.-    ,i     CHURCHILL, 

PROPOS  XI  - 

OFFICE    OF    THE    BOARD    Ol 
;,,      \Vor1 


IS 

d    proposals   will    ba   rei  six  ed   al 
:■  .   h.'i'iv  een  the  I  out  -  ol  -  o'clock 
n.  in.  iiiul  :i  o'clock  p.  in.,  on  Wednesday, 
Ho-  :ti*<  .In,   or  December,   1913,  i 
nishing    and   delivering     I    e     to 

A  quantity  of  rail                        the  con- 
on   ..I    the  extensloi i 

:    ii ,'.  ,i  |    Sj  stem. 
m    ti    lal    mi        ii     ii.    i 
with    the    -  p.  , an,  1 1  Ions    t  hen  i  oi    on    Hie 

■      B i     ■         P 

w  inks,    to    which    i  .n  rence     i 

di       i-i   be  

ompleted    with]  limits 

ild 

I     -     am. cant    of    the    bond    

pei  i  orma  nee    ol    th itract 

fixed   at    $1000.00. 

A  ii  proposa  is  offered  shall  be  ace 

l  check  certi fled 

le    bank     payable    to    I  ie    orde 

■    ciei  k  ol    the  Supei  i  Isoi     ol   said 

.i  i  'ilium    tor  a  a  a  mount   not  less 

en    inl    centum   of    i  ie   agg  i  ega  te 

pi sal. 

The    Hoard   of    Publii     w vi 

the    right    to    reject    an\    ami    all    bid 

:      order    of    the     Boai  d     oi     Publ 


u  i 


F.   J.   CHURCHILL, 

Sec  i  < 


PROPOS  kliS. 

i  ij   1'H'i:    i  if    THE    Bl  IARD    I  IF    I'll: 
li     w  -  i  ks    of    the    Cltj    a  ml     '  ••mill  | 
San    Fran 

ed    proposals    \\  ill    be    received    a , 
•   bet\i  een  the  houi  s  of  2  o'clock 

p.  in.  and  '■>  o'clock  i .,  on  Wednead 

the  :ti»<  dn>  of  December,  nn:t,  for  inl- 
and  delivering     I 

A    quantity    of    tie    plates     and     rod 

i  "i    the   i  .in   i  imi  [on   .'i    the   ex- 

of  the  .Municipal   Railwaj   Sys- 
tem. 

Said    material    must    be    I 

e   specifications   therefor   on    file 
in    the    office    of    the    Board    of    Pub 

t n    wh i'-ii    n  Peri  nee 
in. i  i  i,  ,i  mi  . i .- 1 1 \  erj    must  be  commenci  - 

-Hi    pleted    within    the    t  ime    limits 

rth    in   said   spec tloi 

i    -    amount   ol    the   bond    toi    faithful 
performance   of    the  contra. 
$41 

.',.  al     offered  shall     • 
i  check  c. 
'     bank,    payable 
t.'i'k  of  the  Supei  i 
City  ami  County  for  a  n  a  moun  i   no 
-I    per   -'•■in  n  in    of   the   agg   - 

p 

TI  ■    Board   of   Public    Works   1 1 

I.-   re  lei  i   any  and  all 
B       order    of    the     B I     of     Public 

I'     ,1     CHURCHILL, 

Secreta  ry. 


I'IKII'IIS  U.K. 

Ol      THE   BOARD   I  IF    PUP 

I    Count;      ol 

,  ,  isco 
Sea  led    proposa  Is  will 

tii  is  office  between  thi irs  ol  -  o'clock 

ii.  in.  and  '■'■  o'clock  p.  in.,  on  Wednesday, 
the  :ti»<  <l».v  of  December,  1018,  foi    fui 
i  mi    delivering     I    - 

\   quantity  of  car  trucks   for   the    Mu 
ri,'ii      System 

s ,  i  I .  i    - 
with    the    spei  Iflcal  lo 

in 
\\   -ii,       to  wh 

,i,i,       ,         ,  ., 

,i  mi,,     tlmi 

•  -I      pi  

imou 
perfoi i 

All  pi 

eck      ■    -i    ■ 
le    ba  nk      a.  - 

! 

nd  Count]    foi    in 
a   pei    cenl  um  of  tin 

sal. 

E     I     CHUH 


l-lllll'lis  ILS. 

...        I  l  I  i 

of  the  t 

, 

j  o'clock 

li,  in.  mill  :t  o'clock  p.  in i  Wednesday, 

■  he  :u«t  day  of  December,   1013, 


:  fi- 


nishing   ana    delivering:     tin      following 
rial: 
A  quantity  of  tra.  ••.  k   tor 

extensions    of 
stem. 

■  o  da  n  ce 
i     nil    file 
office    of    I    e     Board     of     Pu 
Works.    t<>    which    reference     is     hei 

a  nd  delivery  must  bi      ommenct 
mpleted    wil  limits 

:  ions. 

i  iitl  i  til 
perform  i     contract    has    been 

- 
A 1 1    1 1 
panied  ertifled      iy    a     re- 

i 

o  i    - 

City  and  County   for  an  amount    n 

■  n   per  centum   of   the  aggregate 
of  the  proposal. 

The   Hoard   of   Public    Works    i      ervi 
any  and  all    bids. 
i  d..r     of     the      B     '    'I     of     Public 
Works. 

F.    J.    CHURCHILL, 
Sei  i  etary. 

PROPOS  U.S. 
OFFICE    "P    THE    BOARD    OF    PUB- 
li      Woi  ks    '•■:    i.  e    City     ind    County    of 
Sin     Frii 

.-i  ved   at 
-  o'clock 
p.  in.  and  :i  o'clock  p.  m.  on  Wednesday, 
the   lOtb  d«j   of  December,   I !>i:s.  for  do- 
wing    work,    including    the 
furnishing  oi  labor  there- 

for,   to-wft: 

T    ■      furnishing     and     delivering      of 
crushed  onstruc- 

e    New    City    Hall. 

payments    will    be    mad.' 

Said    work    must    be    done    in    accord- 

ifications    on    file    at 

i  i  oi   Public  Works 

ereby  made,  and 

must    be    commenced    within      five 

calendar  days  of  writ- 

i    .it     Public 
Works   and    pleted    wit    in   our    Inla- 
nd    fifty      (150)      calendar      days 

T    •    amount   'if  bond   for  faithful  per- 
il I  ieen    fixed    at 

i"     i n- 

i  '   respon- 

der  of  the 

e  aggre- 

li.     Works    reserves 
.:  in    an  I   nil   bids 

ol       Public 

p.  J.   CHURi  'HILL 

Secretary. 


BUILDING    AND    INDUSTRIAL    NEWS. 

Wednesday,  the   17th   day  of   December, 

1913,  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  neces- 
sary labor  and  materials  therefor,  to- 
wit : 

The  brick  and  terra  cotta  facing 
work  on  two  large  courts  of  the  City 
Hall, 

Progressive   payments    will    be    made. 

Said  work  must  lie  done  in  accord- 
ance   with    the    specifications    on    file    in 

e  -Hire  of  the  Board  of  Public  Works, 
to  which  reference  is  hereby  made. 
and  must  be  commenced  within   five    I 

lar  days  from  the  receipt  of  writ- 
otice    from    the    Board    of     Public 
Works   and   completed    within    one    hun- 
dred   and    eighty    (180)     calendar     days 
'iter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
J8.000.00. 

All   proposals   offered   must   lie  ace - 

panied  by  -a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
tin-  c'leik  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent,  of 
the   aggregate   of   the    proposal 

The  Hoard  of  Public  Works  reserves 
the    right    to    reject  any    and    all    bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL. 

Secretary. 


Wednesday,    Ijuremnpr  Ki    1913. 

the  right   to  reject  any  and  all   Idds. 

By     order     of     the     Board     of     Public 
Works. 

F.   J.   CHURCHILL, 

Secretary. 


PROPOS  iLS. 

I  iFFIi  ■!■:    I  IF    TIL'  ;"  ■    OF    PUB- 

lie     Works     of  Count 

: 

eived    at 
. .  i      - 
o'clock    ii.    ii'.    ami    ::     o'clock     p.     m.     on 
Wedne»dny.    the    mill    dnj    of    December, 
Mil::  iwing      work 

to-wit: 

The  ' 

. 

Said     wo:  k  i 

,    Ifjl  1 1 1. Ill  - 

' 
must     he 

of     ;    ' 

Tie  a  thful  pe 



' 

R    nil. I. 
> 


PROPOSALS    FDR    CANAL   SALE!. 

CANAL     CIRCULAR     811  — Propo    ili 

the  Purchase  of  Iron  and  Steel  Scrap. 
Couplers  and  Knuckles.  and  Brass 
Scrap- — Sealed  proposals  will  he  re- 
ceived at  the  office  of  the  general  pur- 
chasing officer.  Isthmian  Canal  Com- 
mission.   Washington,    D.    C,    until    in 

ii.   December  33,   l!)i:i,  at    Which    time 

they  will  he  opened  in  public  for  pur- 
chasing the  above-mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  SI  1  )  may  he 
obtained  from  this  office  or  tiie  offices 
ri'  in,,  assistant  purchasing  agents,  "i 
State  street.  New  York  city:  fill  Whit- 
.  niral  Building,  New  Orleans, 
La.,  and  Him;  X.  Point  sir.  et.  San  frail- 
ci  .n,  'ii  ,  also  from  the  U.  S.  engineer 
offices  in  the  following  cities:  Seattle. 
Wash  ,  Los  Angeles,  Cal.;  Baltimore 
\l,l  Philadelphia.  Pa.;  Pittsburgh.  Pa.: 
Boston,  Mass.;  Buffalo,  N.  Y.;  Cleveland 
Ohio;  Cincinnati.  Ohio:  Chicago,  111.; 
Si  Louis,  Mo.;  Detroit,  Mich.;  Milwau- 
l.r  Wis  St.  Paul,  Minn  :  Chattanoog  i 
Tenn  Louisville.  Ky.:  Mobile.  Ala.,  and 
Galveston,      Texas;      Commercial       Club 

City,    Mo.:    Chamber     of      C 

incur  Quincy,  111.,  and  Commercial 
Club,    Tacoma,    Wash.        F.    C.     BOGP 

U.   S.   A.,   general    purchas- 
ing   office] 

* 

PROPOSALS    FOR    BRIDGK   WORK. 

BRIDGE    WORK — Department    of    the 

i       U.     S.      Reclamation      Service, 

■  gton,     D.      C. — Sealed      proposals 

i    t  ed    nt     the    office     ol      tl  e 

United      States       Reclamation       Service, 

Great     Palls.     Mont.,     until     1    o'clock     i>. 

m.    December    Tl,    1013,     for     furnishing 

inected    through    Pratt    truss 

i     bridge    of    two    spans,    each    !>" 

feet    6    inches   long,   for   the    Milk    River 

,i, ,,,,,  i ,    Mont,      For   particulars   address 

.     i  nited   States   Reclamation   Sn\  ice 

inn,     1).     C.      or       Great       Falls. 

\i,,i ■■        \     !•    I  '.wis.  chief  engineers. 


PROPOS  M.S. 

i   FFICK    Ol       i 

ol      -i 
o'clock    p.    io.    ami    ::   o'clock    p.     in.     on 


PROPOS  \  LS. 

OFFICE    I  'I''    THE    BOARD    OF    PUP 

,  w  .a  ks  of  the  City  and  County  of 
i  am  >co. 
ed  pi  ipos  tls  « in  be  received  at 
i  i  office  between  the  hours  of  2  o'clock 
p.  in.  niiil  :t  o'clock  p.  m..  on  We€lne»day, 
the  :'.IM  day  of  December,  1013,  for  fur- 
nishing   and    delivi    ing     tl  •      I wing 

al: 
\    quantit;     ol    redwood   cross   ties   ror 

n   •   in  i  ion    of    the    extensions    ol 

r    a  u i ,    Ra  :i  w:i\    s\  stem 

Said lusl    be   in   accord  i  n   • 

iic  .1  tons   Hon  efor   on    file 

in    the    offii  .     of    i  he    Boai  d    of    Publii 
eferi  nee     ii      hei  ebj 

1 1     and   dellverj    must   b i    c o m i : e tl 

.hi  i    .  on  pleted    within    the    time    limits 
,i    fori      in      '  id     ce  irli  1 1  Ions 

T   '     mi t   of  the  bond   for   faithful 

,     ,,i    the    eont  racl    has    hem 

I  i ■ 

All   pro u.  1 1  a     '.ii!   i" 

i     certified     h        i     n 

banl        i  '    able    to    i rder 

i   Ink    of   the  Supervisor-    n 

■  i  in I    ' 

I I     I     i      ; ' 

po  al. 

i   ,,:    Public    w  orks   n    ervi 


PROPOSALS. 

OFFICE  OF  THE  BOARH  OF  PUB- 
1  ii-  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
|l.  in.  anil  3  o'clock  p.  ill.,  on  \Veiliit-»<l:iv 
(he  :;i«t  day  of  December,  Mils,  for  fur- 
nishing and  delivering  the  following 
ni i ferial: 

A  quantity  of  steel  rails,  rail  joints 
and  fastenings  for  the  construction  of 
the  extensions  of  the  Municipal  Rail- 
way   System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Pu ' 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth   in   said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at   $60,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  ..f  si 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of   the   proposal. 

The  Board  of  Public  Works  reserves 
the   right   to   reject   any   and  all    bids. 

Bv  order  of  the  Board  of  Public 
Works. 

F.    J.    CHURCHILL. 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOAIlh  OF  PUB- 
li.  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  -  o'clock 
Ii.  in.  and  3  o'clock  p.  nt.,  on  Wednesday, 
the  Slat  day  of  December,  1013,  for  fur- 
nishing and  delivering  the  following 
material : 

A  quantity  of  air  brake  equipment 
for  the  construction  of  the  extensions 
of   the   Municipal   Railway   System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    in    said    specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed    at    $8000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  sail 
City  and  County  for  an  amount  not  less 
than  ten  pier  centum  of  the  -aggregate 
of   the   proposal. 

The  Board  of  Public  Works  reserves 
I  he   right    to   reject    any   and   all    bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.    CHURCHILL, 

Secretary. 


PROPOSALS. 

i  IFFICE  i  IF  THE  BOARD  I  IF  PUB- 
lic  Works  of  the  Citv  and  County  Of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  -i  o'clock 
i>.  ic.  and  :t  o'clock  p.  in.,  on  Wednesday, 
the  :tlxl  day  of  December,  1013,  for  fur- 
nishing and  delivering  the  following 
in  i  In  inl ; 

A  quantity  of  motor  equipment  fo- 
lio- construction  of  the  extensions  of 
ii  ,■    Municip  il    Railway    System. 

Said   material   must   be   in  accordance 
with    the   specifications   therefor   on    R'e 
in    the    office    of    the     la. aid     of    Puh'< 
Works,    to    which    reference     is     1.1.1.. 

made,  a  rid  delh  .-1  1    must   b nmence  ' 

mi  .  ompleted  within  the  time  limits 
■  ,.|    forth    In   said   specifications. 

The   amount   of  the   bond   for  faithful 

11    forma  nee    of    1  he    1  ont  1  act    has    n 

fixed   at    $65. ( .00. 

All    oroposals  offered   sin, 11   be    m 

1. 1    i.v    a    .1 l<    certified     hv      1     1  ■■ 

le    bank,    payable    to    the    orfle 

,,r  11 ink   of  the  Supen  Isors  ••'' 

1  ;itj   ami  Count  \    for  an  amount   1   1 

man    1.1 ni 1    tin       ■       •      iti 

of   the   1 sal. 

The    Bi  ard   of   Public   u  orks   n    ervi 

,    right    1 led   anj    and  all   bids. 


mibi  : 


of    the     Board     of     Public 


NOTICE  TO   CONTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  F.  MoClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  up  to 
and  including  twelve  o'clock,  noon, 
Monday,  January  .%,  I!lli,  s:iiil  bids  llien 
and  there  to  be  publicly  opened  and 
read  for  furnishing  all  plant,  materials 
and  labor,  and  doing'  the  work  required 
for  the  sand  blunting'  of  the  granite 
work  and  steps  of  the  Capitol  Building, 
at  Sncramento,  California,  in 
dance       with       specifications       therefor, 

copies      o£      which      may      I btained 

on  application  to  the  state  Department 
of  Engineering.  Sacramento,  California. 

Such    bids    will    be    received    i 
Entire   Work. 

Cash,  a  bidder's  bond  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany   each    bid. 

A  deposit  of  Two  ($2.00)  Dollars  will 
be  required  on  the  specifications,  the 
deposit  to  he  returned  immediati  OH 
the  return  of  the  specifications  to  the 
State  Department  of  Engineering  at 
Sacramento.  California,  in  good  condi- 
tion. 

The  State  Department  of  Engineer- 
ing reserves  the  rignt  to  reject  any  an  1 
all  bids  and  to  waive  any  informality 
in  anv  bid  received. 

All  bids    must    he   addn 1    to    W 

McCLURE,  State  Engineer,  Sacramento 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Sand  Blast- 
ing. State  Capitol  Building.  Sacramento. 
California." 

[Signed]  W     F.    McCLURE, 

State   Engineer.    (*) 


INVITATION     TO     CONTRACTORS. 


PANAMA-PACIFIC      COMMISSION      or 
THE   STATE  OF  NEW   YORK. 

SEALED  BIDS  OR  PROPOSALS  for 
the  construction  of  the  New  York  State 
Building  on  the  grounds  of  the  Pana- 
ma-Pacific Exposition,  San  Francisco. 
Cal.,  will  be  received  at  the  offices  of 
the  Commission.  140  West  42nd  Street, 
New  York  City,  until  1-"  o'clock,  Noon, 
on  the  20th  day  of  December,  1913. 
Bids  and  proposals  are  invited  for  fur- 
nishing all  labor  and  materials  re- 
quired for  the  completion  of  the  follow- 
ing works: 

1.  Erecting  a  building  for  the  New 
York  Commission  for  the  I\i  na  m  i  -1  'act- 
fic  International  Exposition  at  San 
Francisco.  . 

The    time    allowed    for    erectiti 
completing  the  building  is  two  hundred 
and  twenty-five   (225)   Calendai    nays 

2.  Installing  the  Plumbing.  Water 
Supply  and  Gas  Fitting  in  the  building 
a'iKiVi    mentioned. 

The  time  allowed  tor  completing  the 
work    is    two    hundred     (2 Calendar 

a3.S'  Installing    the    Steam    Ilea 
the  building  above  mentioned.  

The   time   allowed    for    I 
of    the      work    is    two      hundred 
Calendar  days.  _,„,,     ,_ 

4.  Installing  the  Electric  work  in 
the  above  mentioned.  i„,i„_ 

The    time   allowed    f 

of  the  work  is  sevent-flve   (75)  <  ml' 

daThe    surety    required    for   each 
proposal    is    fifty    (50)  °<    "ie 

b,Co°nrtrScSwlli  I ir. >  al    ■   lu*n 

sum   for  each   contract.  . 

Contractors  must  compl  v 
1  iwa  Of  the  State  of  New  \  ors 
,,,   public   Buildings  and   Structures. 

Forms    ,,f    ,- 
copies   of    the    Contrai  I      and    - 
tions.    may    b< 
Commission,   lie   We 

York    CI1  ,. 

tolned    from     I 
Meyers,    l    Union      Square    We  t.      New 

he    required    10    nepoMi    hi* 
tho  paui   nrlce  of  printing. 

NORMAN  E.  MACK.  Chairman. 

JOHN  R.  YALB,  Vice-Chairman  I 


BUILDING     AND    INDUSTRIAL    NEWS. 

NOTICE  TO    CONTRACTORS. 

TREASURY      DEPARTM    :vi 
vising    An  hltei  t's    i  iffli  i 
1 1    C,    Not  embei     25.    19  ed   pro- 
posals   will    I pened   in    this   ofi 

:t   p.   in.,  Janiiiir,    u.    i :n  i. 
structlon   complete   (including   mi 
cal  equipment,  interior  lig 
and    approaches  I    of    the    United 
post  office  at  Qrand  J 
Story    and    base    building :    groun 
i, ,  oo    squa  re    f<  et;    Hri   i  ool 
tion;    stone   and    brick    facing;    ti 
composit  ion   roof.     I  'ra  «  ing      ind  spec! 

ii  i  i  lions  may  be  obtai  tied  E 

todlan   of     -i'1  at  Grand  Junction 

or  at   this  office,  in  tue  dis tioi 

Supet  v  ising    Architect .      O. 
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NOTICE    TO    CONTH  VCToll*. 


SEALED  PROPOSALS   will   be 
ed   by   the   Buildings  and  Grounds  Com- 
mittee    of    the     Panama-Pa.ith      Inter- 
national   Exposition    Compai 
213     in     the    Service    Building.    Fillmore 
and     Chestnut     Streets.     San     Fi 
California,    at    10:00      A.    M„      Thursday, 
Ueceniber    IKh.     1913,    for    Constructing 
the     Main     Entrance    Tower,     in 
dance   with    the   specifications   oi 
the    office    of    the    Director    of    w 

Separate    proposals    will 
on    sewer    and      water    piping,      electric 
wiring  and   elevators. 

Each    proposal    must    be 
by    a     certified    cheek     payable 
order    of    the     Panama -Paelfle     1 
tional      Exposition      Company       ii 
sum      of    ten       (10)       per    cent      of      the 
amount    bid,   or  the    same    will    not     be 
considered.      When    the    award 
tract    is    made    all    checks    will     I 
turned  to  the  respective  bidders,  except 
that  filed  with  the  accepted  propi 
bid,    which   check  will  be  returned  upon 


ssful    bidder   signing   the   con- 
fllii  o  id.       A 
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Firms  desiring  urns  from  certain  localities  like  Ban  Francisco,  I.os  Angeles, 
Portland,  Seattle,  etc.,  will  find  all  mcli  Items,  commencing  on  this  page,  all 
carefully  classified  as  to  location.  These  name  Items  are  repealed  In  the 
fore  part  of  the  news  department,  under  distinct  headings,  such  as  Banks 
Churches,   Hotels,  etc. 


SAN  FRANCISCO 


RESIDENCE — 2  story  ami   inl- 
and   stone.    $60,000.      San    Francis. 
ehitect,  Houghton  Sawyer    - 
S.    F.      Owner.    E.   Sheldon    Potter.     This 
work   has  been   menu I    ben    a   num- 
ber   of    times    before    when    plan 
being   prepared    and    when    figure 
called.       All     bids     have     been     ri 
and    the    low    man     determined.       Con- 
tracts    will    be    shortly    award.-  l.       The 
dwelling    will  't   the   north- 

west   cot  nei     oi    .in   Us. m     a  nd 

streets    and    will   l.oin    in    the    nelgh- 

lioi  hOOd    of    1  1    room 
sleeping    porchi 

ere.  ted   on   the  lot.     Interior 
house    h  ill   bi 

pine    ami     impoi  ti  d      is  i  d     o  id 
Boo        « ill    be    used    throu 

... 

col       A    ''.''ii  i'. 1 1      -■■  stem      "i 
i,i         ear     ti 

also      pi  o\  i-io      Im        i 

modern     I  ..n     

- 
■  tone. 
MUSEUM      1    and    2    stot 

\     struction,     $6   0 
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The    structure    will    cost    (600,000,     but 
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dwell- 
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ing  will  be  erected  on  Clifford  street  in 
the  Ashbury  Heights  District  and  has 
been  designed  for  a  seven  room  house 
With  bath.  Interim'  finish  will  be  of 
pine  and  redwood  Oak  doors  will  be 
used  in  the  living  room,  dining  room 
and  reception  hall.  There  will  be  fur- 
nace heat  and  open  tire  place.  .Mantel 
will  be  of  brick.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen. 
An  automatic  water  'cater  is  speci- 
fied. Exterior  of  the  dwelling  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete  and 
figures  are  being   taken. 

RESIDENCE  —  2  stor: 
frame.  Cost  not  stated, 
eisco.  Architect.  John  J 
Kearny     street.      S.       F. 
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and  base 
San  Fran- 
Foley 
Owner.  .Mr. 
Brueck.  The  dwelling  will  be  erected 
on  the  San  Bruno  Road  and  will  con- 
tain about  seven  rooms  and  bath.  All 
interior  finish  will  he  of  pine  or  red- 
wood. Oak  floors  will  he  used  in  the 
principal  rooms.  There  will  be  a  large 
open  fire  place  in  t'le  living  room  and 
a  luick  mantel.  Tile  wainscot  will  be 
used  in  the  bath  room  and  kitchen.  Ex- 
terior of  the  dwelling  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
complete  and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Labor. 
RESIDENCE  —  2  story  and  base. 
Sin  Francisco.  Archi- 
tect, Edward  G.  Bolles,  660  Market 
street.  S.  F.  Owners.  S.  A.  Born  Build- 
ing Co.  The  dwelling  will  be  erected 
on  Lot  F  in  the  Sea  Cliff  Addition. 
When  complete  the  dwelling  will  con- 
tain eight  rooms,  three  baths  and  a 
sleeping  porch.  Interior  will  be  fin- 
ished in  pine  and  hardwood  veneer. 
Oak  floors  will  be  u.-ed  in  the  principal 
rooms.  Plans  provide  for  a  central 
heating  system,  probably  furnace  heat, 
open  Are  places  and  a  vacuum  cleaning 
system.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  and 
hot  water  supply  is  also  specified. 
Tile  wainscot  and  doors  will  be  used 
in  the  bath  rooms.  Exterior  of  the 
house  will  be  covered  with  cement 
plaster  on  metal  lath  and  a  brick 
veneer  base.  Plans  are  complete  and 
the  work  will  be  done  by  Day  Labor. 
RESIDENCE  —  2  story  and  base, 
frame,  $6,000.  San  Francisco.  Archi- 
tect. Edward  G.  Bolles,  660  Market 
street,  S.  F.  Owners,  S.  A.  Born  Build- 
ing Co.  The  dwell, ng  has  been  de- 
signed for  a  seven  room  house  and  will 
be  erected  on  22nd  .-.venue  in  the  Sea 
Clin*  Addition.  Interior  finish  will  be 
of  pine  and  white  enamel  with  oak 
Ipal  rooms.  Plans 
ovlde  for  sleeping  porch.  There 
will    be    turns  i      open       lire 

places.       .Manic!       ..,.  ,;i    ],,     ,,,-    brick    and 
tile.      An    automatic    water    heater    and 
a  ill      I,,-      in- 
Tile     wain  1    i  imposi- 
tion   doors    w  ill    be    i,   c,i    in     t  he      bath 
,\ill    be 
ter    on    metal 
lath.      i                                eti      and      the 
work  will   be                              Labor.   Ma- 
s   are   now     •  .  ,i 
STATE    EXHIBIT    BUILDING  —  Con- 
or    (250,000 
i 
Meyers,    1     r>                                ■..-.  w      y,,,k 
■'  ■  ■                e   of   New    fork.   All 

reci  is  b      i 

time  ago    ha  vi 

[figures 

will     be    opened    or.  nib     ],, 

New    York    City    by    the    State    Commis- 


sioners. The  structure  is  one  of  the 
largest  of  the  State  Buildings  which 
will  be  erected  at  the  Panama-Pacific 
Exposition.  Plans  and  specifications 
can  be  secured  from  the  Director  of 
Works  in  the  Service  Bldg.,  San  Fran- 
cisco or  from  the  architect  in  New 
fork,  An  official  proposal  for  this 
work  appears  under  another  heading 
in    this    issue. 

STATE  EXHIBIT  BUILDING — Frame 
Construction,  $25,000.  San  Francisco. 
Architects,  Wayland  and  Fennell,  Boise, 
Idaho.  Owners,  State  of  Idaho.  Ar- 
chitects Wayland  &  Fennell  of  Boise. 
Idaho,  together  with  Major  Reed  of 
the  Idaho  Commission,  are  stopping  at 
the  Palace  Hotel.  They  have  plans  for 
ilc  states'  Exhibit  Palace,  which  is  to 
be  erected  at  the  1915  Exposition  and 
are  taking  figures  from  local  con- 
tractors. These  figures  are  stated  to 
be  about  $10,000  higher  than  bids  re- 
ceived from  Boise  contractors.  Both 
of  these  low  men  have  been  called  to 
San  'Francisco  to  look  over  the  grounds 
and  general  conditions  before  signing 
a  contract.  After  looking  over  the 
grounds,  if  conditions  are  such  as  to 
prevent  them  signing  a  contract  new 
figures    will   be   called. 

CHURCH — I  story  and  base,  frame, 
$10,000.  San  Francisco.  Architect,  W. 
.1.  Wythe,  Central  Bank  Bldg.,  Oakland. 
Owners,  African  M.  E.  Church.  This 
new  building  will  be  erected  at  the 
corner  of  Geary  and  Webster  streets 
and  will  contain  a  main  auditorium 
seating  350  people,  a  pastor's  study  and 
social  rooms.  Interior  finish  will  be 
of  pine  throughout.  A  central  heating 
system  will  be  installed.  Exterior  of 
the  building  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  A  red  clay 
tile  roof  will  be  used.  Plans  are  com- 
plete and  figures  will  be  called  for  at 
once. 

FLATS  AND  STORE— 2  story  and 
base,  frame.  Cost  not  stated.  San 
Francisco.  Architect,  Theo  W.  Lenzen. 
Humboldt  Bank  Bldg.,  S.  F.  Owner, 
R.  C.  Bingley  Jr.,  573  Mission  street. 
The  building  will  be  erected  on  the  east 
side  of  9th  avenue  between  I  and  J 
streets.  There  will  be  one  store  and  a 
living  apartment  on  the  first  floor  and 
a  large  modern  flat  on  the  second  floor. 
Interior  finish   will   be  of  pine  and   red- 

« i    throughout.      Oak    floors    will    be 

used  in  the  living  room.  There  will 
be  an  open  tire  place  and  brick  mantel. 
Bath  room  will  have  tile  wainscot.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
now  being  prepared.  A  general  con- 
tract   Hill    be    let. 

FLAT  AND  STORE— 2  story  and 
base,  frame,  $2,500.  San  Francisco. 
Architect,  none  Owner,  John  F.  Haner, 
3-578  19th  street,  S.  F.  The  building  will 
erected  a1  the  northwest  corner  of 
Geneva    and    Vienna    streets     and     will 

contain  a  stor i  the  first   floor  ami  a 

tl.it  of  live  rooms  aoove.  Interior  will 
be  finished  in  pine  throughout.  Oak 
floors  will  be  used  in  the  living  and 
dining  rooms.  There  will  be  an  open 
Are  place  wiih  lile  mantel.  Tile  wains- 
cot will  be  used  ill  tile  batll  loom  an,] 
I.  it EX  lei  ioi      of     t  lie      I, Nil, ling     will 

be  covered  with  rustic  and  shiplap, 
Plans  are  complete  and  in  the  hands  or 

H  in  i      wmi     will     do     the     w  oik     by 

I     i  I, or 

GARAGE  1  story  ami  base,  brick, 
Cosl  not  staled.  San  Francisco,  Ar- 
chitect, none.  Owner,  P.  T.  Prather. 
care    of    Don    Lee,    California    and    Van 


Ness  avenue,  S.  F.  The  building  will  be 
erected  at  the  northwest  corner  of  Mar- 
ket and  Polk  streets  and  has  been  de- 
signed for  a  station  where  machines 
can  stop  to  fill  gasoline  and  make 
minor  repairs.  Construction  will  be  of 
the  Class  C  type.  There  will  be  a  ce- 
ment floor  and  exterior  faced  with  ce- 
ment plaster.  Plans  are  being  pre- 
pared. 

CITY  HALL  WORK— Crushed  rock 
and  tile  and  brick  work.  Cost  not 
stated.  San  Francisco.  Architects,  Bake- 
well  &  Brown,  251  Kearny  street,  S.  F. 
Owners,  City  and  County  of  San  Fran- 
cisco. Plans  are  complete  and  figures 
are  now  being  called  for  furnishing 
'rushed  rock  for  the  City  Hall.  These 
bids  will  be  opened  by  the  Board  of 
Public  Works  on  December  10th.  Bids 
will  be  opened  on  December  17th  by 
the  same  body  for  brick  and  tile  fac- 
ing for  two  large  courts  in  the  City 
Hall.  Plans  and  full  particulars  can 
be  secured  from  the  Board  of  Public 
Works.  Official  proposals  appear  un- 
der  another   heading   in    this   issue. 

HOTEL — 4  story  and  base,  brick  and 
steel,  $35,000.  San  Francisco.  Archi- 
tect, Joseph  Cahen.  45  Kearny  street,  S. 
F.  Owner,  Harry  Rosenberg.  This 
work  was  mentioned  here  sometime 
ago  when  plans  were  first  started.  The 
building  will  be  erected  on  the  west 
side  of  Hyde  street  near  Sutter  and 
will  have  a  frontage  of  40  feet  by  a 
depth  of  127  feet.  Interior  has  been 
arranged  for  a  total  of  68  guest  rooms, 
nearly  all  of  which  will  have  private 
baths.  There  will  be  steam  heat,  ele- 
vator service,  a  vacuum  cleaning  sys- 
tem and  hot  water  supply.  Interior 
finish  will  be  of  pine  and  redwood. 
Bath  rooms  will  have  tile  floors  and 
wainscot.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  are  being 
taken, 

HOTEL — 3  story  and  base,  frame. 
$25,000.  San  Francisco.  Architect, 
Charles  J.  Rousseau,  46  Kearny  street, 
S.  F.  Owner's  name  withheld.  Archi- 
tect Charles  J.  Rousseau,  46  Kearny 
street,  has  completed  plans  and  speci- 
fications for  a  three-story  and  base- 
ment frame  hotel  building,  covering  an 
area  of  50  by  100  feet,  which  is  to  be 
erected  at  the  southwest  corner  of 
Scott  and  Lombard  street  near  the 
main  entrance  to  the  Panama-Pacific 
Exposition.  Exterior  of  the  building 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  provide  for  a  spa- 
cious lobby,  ladies'  parlor  and  reading 
rooms,  which  will  be  finished  in  hard- 
woods and  imported  tapestries  on  the 
walls.  There  will  be  five  stores  on 
the  first  floor  and  a  total  of  52  guest 
rooms  with  twenty-five  per  cent  baths 
on  the  upper  floors.  Nearly  all  guest 
rooms  will  face  Lombard  street  and 
will  command  a  grand  view  of  the  Ex- 
position Grounds  and  upper  bay.  There 
will  be  steam  heat,  a  hot  water  supply 
vacuum  cleaning  system  and  electric 
curling  irons.  Plans  will  be  put  out  for 
figures  very  shortly. 

HOTEL — 4  story  and  base,  reinforced 
concrete,  $20,000.  San  Francisco.  Ar- 
chitect, L.  Mastropasqua,  580  Washing- 
ton street.  S.  F.  Owner,  N.  Capurro, 
The  building  will  be  erected  at  the 
southeast  corner  of  Broadway  and  Bar- 
kei  Place  and  will  have  street  front- 
ages of  40  by  57  feet.  There  will  be 
one    store    besides    the    hotel    entrance 
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and  lobby  on  the  first  floor.  Upper 
floors  will  be  subdivided  into  60  rooms 
and  a  number  of  private  and  public 
baths.  There  will  be  steam  heat,  ele- 
vator service  and  a  hot  water  supply. 
Interior  finish  will  be  of  pine  through- 
out Patent  store  fronts  are  5] 
Exterior  of  the  building  will  be  faced 
with     tile.       Plans    are    being    prepared. 

MUNICIPAL  RAILROAD  SUPPLIES 
AND  EQUIPMENT— Cost  not  stated. 
San  Francisco.  Engineer.  Cit5  I 
ment  of  Engineering,  Temporary  City 
Hall  Bldg.,  S.  F.  Owners,  City  and 
County  of  San  Francisco.  Plans  are 
complete  and  figures  will  be  opened 
by  the  Board  of  Public  Works  on  De- 
cember 31st  for  furnishing  the  Follow- 
ing quantities  of  materials  and  equip- 
ment for  the  proposed  new  municipal 
roads.  The  amount  of  the  bond  re- 
quired to  be  filed  with  the  bid  for  each 
of  the  various  equipment  is  noted  here. 
Redwood  ties,  bond  $10,000:  steel  rails, 
rail  joints  and  fastenings,  bond  $60.- 
000:  air  brake  equipment,  bond  $6,000: 
steel  ties,  rods  and  nuts,  bond  $1,000; 
car  bodies,  bond  $75,000:  rail  spiles, 
bond  $1,000:  tie  plates  and  rod  braces, 
bond  $4,000:  car  trucks,  bond  | 
and  thack  specials,  bond  $20,000.  Plans 
and  full  particulars  can  be  secured 
from  the  office  of  the  City  Engineer. 
Official  proposals  appear  in  another 
column   of   this  issue. 

SCHOOL, — 3  story  and  base,  frame, 
$16,000.  San  Francisco.  Architects, 
Bliss  and  Faville,  Balboa  Bldg..  S.  F. 
Owner,  Protestant  Episcopal  Bishop  of 
California.  This  building  has  been  de- 
signed for  a  Boys'  Home  and  will  be 
erected  at  the  northwest  corner  of 
Potrero  avenue  and  25th  street.  The 
building  will  cover  an  area  of  56  by 
5S  feet  and  will  be  arranged  for  dor- 
mitories, class  rooms.  dining  hall, 
kitchen  and  manual  training  depart- 
ment. Interior  will  be  finished  in  pine 
and  redwood.  There  will  be  a  modern 
system  of  heating  and  ventilating. 
Hot  water  supply  and  vacuum  cleaning 
are  also  included  in  the  plans.  Exter- 
ior of  the  building  will  be  covered 
with  shingles  and  cement  plaster  on 
metal  lath.  Plans  are  complete  and* 
figures   are   now   being   taken. 

SCHOOL — 2  story  and  base,  rein- 
forced concrete  and  frame.  Cost  not 
stated.  Architects,  City  Department  of 
Architecture.  Temporary  City  Hall.  S. 
F.  Owners.  City  and  County  of  San 
Francisco.  Bids  opened  at  the  meet- 
ing of  the  Board  of  Public  Works  held 
on  December  3rd  for  the  construction 
of  the  Marshall  School  show  R.  Kin- 
grose  low  on  the  general  construc- 
tion as  fojiows:  Prop.  A, 
Prop.  B,  $$4,860:  and  Prop.  C.  $62,150. 
The  Victor  engineering  Co.  are  low  on 
the  heating  and  ventilating  at  $-'.733: 
Alex.  Colejnan.  plumbing.  $>'..' 
the  Decker  Electric  Co.,  electric  work, 
J:  -• ."  No  contracts  have  been  award- 
ed. 

REDRESSINC,  BASALT  BLOCKS— 
Cost  not  stated.  San  Francisco  En- 
gineer. City  Department  of  Engineer- 
ing, Temporary  City  Hall,  S.  F  Own- 
ers, City  and  County  ol  San  Francisco. 
Figures  opened  by  the  Board  of  Pub- 
lic works  at  their  December  3rd  meet- 
ing show  P.  .1.  Gartland  low  al  513.71 
per  thousand  for  redress!] 
approximately  100.000  old  hasal 
A    contract    has    not    been    awarded. 

ALTERATIONS        TO         OVERFLO  •• 
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STRUCTURE —  Cost  not  stated.  San 
Francisco.  Engineer,  Cit>  Department 
of  Engineering.  Temporary  City  Hall. 
S.  F.  owners.  City  and  County  of  San 
Francisco.  Plans  have  been  completed 
and  received  the  approval  of  the  Board 
of  Works  for  alterations  to  the  over- 
flow structure  at  1th  and  Brannan 
streets.  Bids  will  be  opened  by  the 
Board  of  Public  Works  on  December 
10th. 

STORES  AND  LOFTS— 2  story  and 
base,  reinforced  concrete,  $15,000.  San 
Francisco.  Architects.  O'Brien  Bros., 
Clunie  Bldg.,  S.  F.  Owners,  Malcom- 
Jacobs  and  Burritt.  The  owners  have 
secured  additional  property  adjoin- 
ing their  lot  on  the  west  and  will  con- 
struct a  larger  building  than  was  at 
first  intended.  Plans  for  the  building 
show  a  two-story  structure  instead  of 
a  one  story.  First  floor  will  contain 
stores  and  upper  floor  modern  lofts. 
The  structure  will  be  carried  on  a 
scow  foundation.  Interior  will  be  fin- 
ished in  pine  throughout.  A 
floor  will  be  used.  Exterior  will  be 
faced  with  cement  plaster.  Plans  are 
complete  and  figures  will  be  called  for 
shortly. 

WHOLESALE  BUILDING  —  1  story 
and  base,  reinforced  concrete.  Cost 
not  stated.  San  Francisco.  Architect. 
William  H.  Crim  Jr.,  425  Kearny  street, 
S.  F.  Owner.  Alfred  Gonzales.  The 
building  will  be  erected  on  the  north 
line  of  Washington  street  east  of  Davis 
and  has  been  designed  for  a  wholesale 
commission  house.  There  will  be  a 
pile  foundation,  cement  floor  and  pat- 
ent store  fronts.  Interior  will  he  fin- 
ished in  pine  throughout.  Exterior 
will  be  faced  with  cement  plaster. 
Plans  are  complete  and  a  contract  will 
be   let   at   once. 

SUBWAY  —  Between  office  buildings. 
reinforced  concrete,  $2,500.  San  Fran- 
cisco. Architect.  Nathaniel  Blaisdell. 
255  California  street,  S  F.  Owners. 
Insurance  Exchange  and  .Merchants' 
Exchange.  This  work  will  consist  oi 
constructing  a  subway  between  the 
basements  of  these  two  large  office 
buildings.  Hans  have  been  pri 
and  are  now  up  before  the  Building 
Inspector  for  consideration.  Further 
mention    will    be   made    of    the    work 

STORE  AND  OFFICE  ALTERA- 
TIONS— brick  construction.  Cost  not 
stated.       San      Francisco.  Architects. 

Righetti  and  Headman,  Phelan  Bldg., 
S.  F.  Owners.  Montgomery 
Realty  Co.  This  work  wilt  consist  of 
extensive  alterations  to  the  building 
at  the  southeast  corner  of  Montgomery 
and  Washington  streets.  lie  lodcd  in 
the  work  will  he  new  Interior  finish 
plastering,  plumbing,  electric  work 
and  steam.  Elevator  will  also  In- 
overhauled.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  arc  complete  and  figures  are  now 
being    taken. 

APARTMENT     HOUSE      3      story     and 

base,     frame.     $17. San      Pi 

Architects.     Fabre    &      Bearwald,      Mer- 
chants'   National    Bank     Bldg.,      S.      F. 
owner.   A.   Artus.     The   building   will   be 
erected    on    Pacifii      avenue      west      of 
Jones    and    has    been    designed     I 
tain     six     suites    of    three      rooms       and 
,    h.       Interior     finish     will     be    of 
pine    with    some    elm    panels     ai  d 
i.oors.      Plans    provide    for    steam    heat, 
a   hot    water  supply   and    vacu  im 
lng.      All    suites    will    be   equipped    with 
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wall    beds.      Batll    rooms    will   have  eoiu- 
11 s    and    tile    w  aln   i  ot.      Ex- 
terior   of    the    building    will    be 

emenl     plaster     on      metal      lath. 
icing    pi  spared. 
LAUNDRY— 2    story    and    Ikisc.    rein- 

om  ■  ete,    i  I San     Fran- 

Architi  .v     Bearwald, 

is-   National   Bank   Bldg.,   s.    F. 
-    name    withheld.      The   building 
will     be     erected     on     Ellis    street     near 
Jones    covering   a    considerable    ground 
The     entire     first     Boor     will     l.e 
•   I    by    the    laundry.      Upper    floor 
will     lie    arranged    for      flats.        Interior 
finish    will    be    of    pine    and     redwood. 
A     cement     floor     will     be    used     on     toe 
ground    floor.      Special    laundry    machin- 
ery  will   be   installed.     Exterior   of   the 
building    will    be     faced      with      cemenl 
plaster.      Plans   are   being    prepared. 

RESIDENCE— 2   story,  attic  ai 
frame.      $25,1 s.in      FranCiSCO.        Ar- 
chitect.  William  Knowles.   Hearst    Bldg., 
S.   F.      Owner   William  (/.   Murdock.   This 
dwelling   will   be  erected    in    Forest    Hill 
and     »ill    be    designed     in     the    S 
style.      The    house    will    contain    in    the 
orhood    of      1.".      rooms.      several 
ind    sleeping    porches.      A 
and    swimming    pool    will 
structed.       Interior     of    the    house     will 
he    finished    In    pine,     hardwoods      and 
-  n  unci      ( tik  Boors  will   be  used 

in  the  principal   r us.     A  central  heat- 

tem  and  open   fire  places  will   he 

u>ed.       Mantels     will     tie     of    brick     and 

tiie.      There    will    he    a    vacuum    cleaning 

and    automatic    water    heaters 

Bath   rooms  will  be  finished   in   tile     Ex- 

f    the    dwelling    will    be    CO 
with     cement    plaster    on      metal       lath. 
Roof  will  be  .if  red  clay  tile.     Plans  are 
being    piepared. 

Contracts  Awarded. 

FIRE  HOUSE— 2  story  and  base. 
'■ile  and  reinforced  concrete.  | 
San  Francisco.  Architect.  City  De- 
nt of  Architecture,  Temporary 
II,  S  I'  I  >u  tiers,  Cll  md  Coun- 
ty of  San  Francisco.  Contractors, 
New  -.on.    Wold    ^    Kohn.    S      ]'  . 

I  Ion    E:  gii  .    lions,-  No     :  - 


City  Bids  Opened. 


<"ii-l  ruction     of     Marshall     School     Midi 

Hearing,  Electric  Work  nml  I'limili- 

Ing   li:»rr.  Opened. 


Bids  opened  by  the  Board  of  Public 
Works  for  the  general  construction  of 
-  e  Marshall  School  show  I:  1; 
low  on  the  three  propositions  as  fol- 
lows: Prop.  A.  iilL'.lvT;  Prop.  B 
and  Prop.  C,  $62,150.  Bids  were  also 
opened    at     the    same    meeting    i 

.:  and  ventilating,  Victor  En- 
gineering Co.  low  at  $2,733  and  for  the 
plumbing,  Alex.  Coleman   I 

work,    Decker   Kb-      Coi 

low  at  $2,260.     p.  j.  Gartland  submitted 

rig    ap- 

itely    100.000    old    basalt      blocks. 

His     figure    for    this     work     was    $1371 

per   thousand. 

The    following    Is    a    complete 

-.-s     opened. 

General    t  oDnlrurtlun     Marshall     Sel I. 

Ward    A    ■: i»   - 

(<  i    $6!>.S00. 

II     S.    Willi-.,  DM 
601;    (c)    $70,171 


R.    Ringrose    (a)    $62,1S7 :    (b)    $64.S60; 
(c)    $62,150. 

Elmer  peterson    (a)    $71,146;    (b)   $73,- 
0,900. 

Heckenroth    &   Schell   (a)   $07,913;    (b) 
$70,128;    (c)    $67,778, 

T.    W.    McClenahan     (a)    $64,177;     (In 
$66,732;    (ci    $64,427. 

Commary-Peterson     Co.     (a)      $65,893; 
(b)   $68,566;    (c)   St;:., 758. 

C.    C.    Caldwell    (a)    $65,510;    (b)    $68,- 
(C)    $65,375. 

Carnahan   &   Mulford    (a)    $6S,000;    (b) 
$70,400;    (c)    $67,900 

Newsom,     Wold    &    Kolm     (a)    $62,800; 
1 1.)    $65,300;    (e)    $62,650, 

McSheehy    Bros,    i.i  I    $62,997;    (b)   $65,- 
553;    (c)    $62,856. 

Thurston   &  Co.    (a)   $69,915;    (b)   $78,- 
115.    (c)    $69,810. 

son  Bros,   (a)  $73, 90S;  (b)   $76,5S1; 
(C)    $73,573. 

W.    11.    Sjoberg    (a)    $72,091;    (b)    $74,- 
411;    (c)    $71,848. 

Robert  Trost    in)    $69,953;    (b)    $72,900; 

i.-i   $71 

lleiitin;     ami     Ventilating. 

Victor    Engineering    Co $2,733 

Wittman-Lyman    Co 3,130    - 

Kiernan   &   O'Brien 2,865 

Pacific  Fire  Extinguisher  Co.    3,233 

Burnham     Heating    Co 3,111 

Turner  Co 3,150 

John  G.  Sutton  Co 2,990 

Atlas   Heating&Ventilating  Co   3,347 
Pacific  Blower* Ventilating  Co   3,100 

Robert   Dalziel   Jr.   Co 3.339 

J.   E.   O'Mara 2,897 

Plumbing. 

A.    Lettich     $7,030 

Burnham    Plumbing    Co 7,355 

Kiernan   &   O'Brien 6,576 

Wittman-Lyman    Co 6,783 

Alex.    Coleman    6,072  - 

J.    H.    Pinkerton 6,328 

F.   W.   Snook   Co 6,090 

J.    P.    Doherty    9,000 

J.    Looney    Co 6,970 

Turner  Co 6,300 

John   G.    Sutton    Co 6,685 

J.    B.    O'Mara 6,983 

Electric    nock. 

Decker   Elec.   Constr.   Co $2,260 

National    Elec.    Co 2,569 

.-r.-u,, lard    Elec.    Constr.    Co 2,574 

Turner  Co 2,695 

H.    O.    Tittle 2,376 

MfcFell    Elec    Co 2,595 

Pai  Ific    Fire   Extinguisher   Co.    2,443 

Butte  Eng.   &   Elec.   Co 2,467 

Keilrexning  OI<I   ll.-i-ali   UlockH. 

Jol  Dson $16.00   per  M 

J.   II     Belser 19.24  per  M 

State   Improvement   Co.    16.40   per  M 
Hengitt    16.00   per   M 

'   os 22.50   per  M 

V.    J.    Gartland 13.74    per   M 

Flynn    &    Treacy 13.75    per   M 

J.    I\    Dowling 17.50  per   M 

«, 

Building  Contracts  Awarded 
Sun   Francisco. 


i :; :,  7 


Owner  Contractor 

dell     i 

Hamlll 

Toi.in     i n 

■'.  I  0  I      "i, 

i      i  i  n 

Brunswick 

Tlvoli      B 

Montroull     Moi 

Mark  with     Mark  with 

f'.zlnskl     Cozlnski 

on    i 

I  '■       'in  ii 

W'ri    Slates    Ad  v  ...     '  iu ana 

London     Gel 

Harris     Braden 


S3  : 
1870 
2190 
8200 



500 
450 

1250 
450 
inn 

1800 
Sim 
too 

4  00 
1000 
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4366  Lubarsky     Arthur  700 

4367  Cesans     Cesans  500 

4368  Scoble     Scoble  5000 

4639  Sherman     Stockholm  1600 

4370  P   P   I   E Hannah  3426S0 

4371  Metro    Life     Furlong  137300 

4372  Robertson     Coburn  4960 

1373  Sbarbaro     Biller  7800 

4374  White      Parry  1900 

4375  Paulhson     Paulhson  1200 

4376  Sala     Olsen  1200 

t:'.77  Muller      Beha  2S00 

4378  Walker     McCarthy  1500 

4379  Nichols     Fisher  7000 

43S0  Ells      Donovan  1575 

1381  Gardella     Kronnidk     .   _  

#38-2  Nippert      Nippert        7t 

4383  Gafford     Schmidt  3000 

4354  Muehe      Pagendun        12-50 

4385  Grosh      Brueck  1525 

4386  Stein     Grahn  1500' 

4387  Phelan    Am   M   &   M  3550 

4355  Same     Sutton  1275 

43S9     Yates     Yates  Hun 

4390  Ward     Coburn  1100O 

4391  Crocker      Lamson  1800 

4392  Grosh    U    S   Metal  3271 

4393  Same     Brode  1966 

4394  Same     Gilmour  12390 

4395  Haner     Haner  2250 

4396  Markwith     Markwith  400 

4397  Badaracco      Owner  400 

43i9S  Friedman     Friedman  8000 

4399  Pac    Coast    Oyster. .  .Grieb  400 

4400  Selig     Selig  800 

4401  Atlas   Pvg   Brk   Co.. Owner  5000 

4402  Parrell      Ploeger  4800 

4403  Bazzaira     McKenzie  1000 

4404  Hoelscher     Cazzaretto  450 

4405  Born      Born  6000 

4406  Same    Same        8 

4HI7  Haner    Haner  1800 

4408  Galli        Gigli  604 

4409  White     Parry'  2000 

4410  P    P   I   E Newbery  16555 

4411  Same     Lindgren    717014 

4412  Kilpin     Kiplin  1000 

4413  Zirkel     Pearson  1000 

4414  Umbsen     Swenson  700 

4415  Pordon      Pordon  1000 

4416  Vason      Vason  50'0 

4417  Frahm     Klahn  1000 

44  US  Duggan      Duggan  400 

4419  Capurro     Capurro  1000 

4120  Fong   Tai    Davis  400 

4  4-21  Wagner    Ratto  8875 

4422  Ferro    .Stagnaro  2500 

(4351)  ON  POST  &  LEAVENWORTH. 
Ornamental   iron    for   building. 

Owner Schmieden    Est,    300    Front, 

San   Francisco    by   Cameron 
&  Disston,  ISO  Jessie,  S.  F. 
Architect  ...Frederick  H.  Meyer,  Bank- 
ers' Investment  Bldg.,  S.  F. 
Contractor.  .Palatina  Iron  Works,  Inc. 
Filed   Dec.   1,  '13.     Dated  Nov.   26,  "13. 

As    work    progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $3334 
Bond,  in  favor  of  material  men.  Sure- 
ties, A.  Sedlmeier  and  C.  J.  Ernst. 
Limit,  forfeit,  plans  and  specifications, 
none. 

(4352)  S  CLEMENT  58-6  W  24th  Ave 
W  24xS  100.  All  work  except  shades, 
gas  and  electric  fixtures  for  one-story 
frame   store   building. 

Owner 'Mrs.  R.  A.  Paugh. 

Architect  . .  .None. 

Contractor.  .Thos.   Ilamill,   2CS  25th    Ave. 
San   Francisco. 

I-'ik-d   Dec.    I,   '13.      Dated   Dec.   1,  '13. 

Frame   up   and    roof   on $342.50 

Brown    dialed 342.50 

Completed    and    accepted 342.5(1 

Usual    :;.".    days 342.50 

TOTAL  COST,  $1370.00 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.      Plans   and   spe'clfical  inns    Bli  .i 


(4353)   S  JERSEY.   225   B  Noe  S  U4xE  25 

Ml    work    for  one-story  and  has irt-1 

trame   resldem  e 

i  iu  ner las.  &  Agnes  Tohin,  Central 

I  Imi  i  :■  .1CJ       ll.i    i.ilal,     S.      I'\ 

Arch  iM'i   ■    ■  None. 

i  ,,i,i  i  actor.  .  F.  W.  Lurniann,  1834  Hj  de, 

San    Francisco 
Filed   Dec.   1,  '13.     Dated  Dec.  2,  '13. 


Wednesdaj .    Dei  ember  1".  1918. 

Frame   up    $547.50 

Brown     coated     547.50 

Completed    and    accepted 547.50 

Usual    35    days 547.50 

TOTAL  COST,  $2190.00 
Pond,  none.  Limit,  60  days.  Forfeit, 
$2.      Plans  and    specifications   filed. 


(4354)  E  COMMONWEALTH,  Jordan 
Tract.  All  work  for  two-story  frame 
residence. 

Owner Julian  Meyer,  244  Pine,  S.  F 

Architect  ..  .Milton       Liechtenstein,       111 

Ellis,  San   Francisco. 
Contractor.  .Monson    Bros..   1907   Bryant 

San  Francisco. 
Filed   Dec.    1,   '13.      Dated    Dec.    1.   '13. 

Frame  up  and  roof  on $1200 

Brown  coated   1500 

Standing  finish   on 1800 

Completed   and   accepted 1650 

Usual    35    days 2050 

TOTAL  COST,  $8200 
Bond,  $4100.  Surety,  Maryland  Casu- 
alty Co,  Limit,  April  1.  1914.  Forfeit, 
none.      Plans   and    specifications    filed. 


(43-55)  E  MISSISSIPPI  75  S  18th,  Two- 
story  and  basement  frame  residence. 

Owner E.    A.    Janssen,    929    Hearst 

Bldg.,   San  Francisco. 

Architect  ...H.  C.  Baumann,  505  Chroni- 
cle  Bldg.,   San   Francisco. 

Day's  work.  COST,   $2000 


(4356)      NW    JONES   AND    O'FARRELL. 
General  repairs   to  saloon. 


Owner 

Architect  . . 
Contractor. 


.H.  J.  Power,  400  Ellis,  S.  F. 

.None. 

.Brunswick,    Balke,    Collen- 

der  Co.,   20th  and  Harrison, 

San  Francisco. 

COST,    $500 


(4357)     NO.  70  EDDY.     Electric  sign. 

Owner Tlvoli    Theatre   Co.,   Prem. 

Architect  .  .  .None. 

Contractor.  .Brumfield  Elec.  Co.,  18  7th, 
San  Francisco. 

COST,   $450 


(4358)     E    MOULTRIE    175    S    Eugenia. 
One-story   and  basement   frame  dwlg. 
Owner P.   W.  Montrouil,  2-55   Moul- 
trie, San  Francisco. 
Arcnitect  . .  .None. 
Day's   work.  COST,    $1250 


(4359)      W  NAPLES  175  S  Brazil.     One- 
story  and  basement  frame  dwelling. 

Owner Constance     Markwith,       587 

Naples,   San   Francisco. 
.  None. 

D.  A.  Markwith,  587  Naples 
San   Francisco. 

COST,    $4  50 


Architect  . 
Contractor 


(4360)      NO.     5'j    CARVER.  Add     two 

rooms   to  dwelling. 

Owner P.  Cozlnski,  Premises. 

Architect  .  .  .None. 

Day's  work.  COST,   $400 


(1361)  W  EIGHTH  AVE  100  S  Noriega 
One  and  one-half-story  and  basement 
frame    dwelling. 

Owner Gustaf  Johnson,  798A  Eliz- 
abeth, San  Francisco. 

Aicli  Itect  .  ■  .None. 

Hays   work.  COST,  $lS0O 


(4362)      N    EDINBURGH    125    E    Russia. 

Genarl    repairs   to   cottage. 
Owner Rowland    Jones,    573    Edin- 
burgh, San   Francisco. 
Architect  . .  .None. 


MAIN  ELEVATION  NEW  ORPHEUM  THEATRE 
Salt  Lake  City 


0.  Albert  Lansburgh,  Architect 
San  Francisco 
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MAIN  ENTRANCE  NEW  ORPHEUM  THEATRE 
Salt  Lake   City 


G.  Albert  Lansburgh,  Architect 
San  Francisco 
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DETAIL  IN    MAIN  LOBBY  NEW  ORPHEUM  THEATRE 
Salt  Lake  City 


Q.  Albert  Lansburgh,  Architect 
San  Francisco 
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VIEW  OF  INTERIOR  FROM  FXTREME  HEIGHT  OF  BAIX  ONY 
Orphcum  Theatre,  Salt  Lake  City 


G.  Albert  Lansburgh,  Architect 
San  Francisco 
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PLATE  D 


VIEW  OF  THE  BOXES.  NEW  ORPHEl'M  THEATRE 

Salt  Lake  City 


G.  Albert  Lansburgh.  Architect 
San  Francisco 


Building  and  Industrial  News 
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PLATE  E 


VIEW  OF  AUDITORIUM  FROM  UNDER  BALCONY,  ORPHEUM  THEATRE. 

Salt  Lake  City 


(j.  Albert  Lansburgh.  Architect 
San  Francisco 


Building  and  Industrial  News 
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\\  ,  dnesdaj  .     I  >e.  i  Mb. 

Contractor.  .C.      Nyman,      1.09      Madrid, 
San  Francisco. 

COST,   $S00 
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.  1363  i      NO.  966  MARKET      I: 

Owner Western    Stat.        \i        Co., 

3-70   Valencia,   S.   F. 
Architect  . .  .None. 
Day's    work.  COST,    $-100 


(436-1)   S  BUSH    137%   W  Laguna.   Minor 
repairs. 

Owner H.    London.    Sansome      bet. 

Washington  &  Jackson,  S  F 
Architect  . .  .None. 

Contractor.  .General  Bldg  Work  Co.,  Tit 
Sansome,  San   Francisco. 

COST.    $400 


(4366)      No.    383   TWENTY-FIRST    AVE 

Install    (2)    brick    bake  ovens. 

owner John   Harris,   379   21st   Ave., 

San    Francisco. 
Architect  . .  .None. 

Contractor.  .Braden  &  Shore,  r» 7 1 S  Geary 
San  Francisco. 

COST,   $1000 

(4366)      NO.   424   BALBOA   (rear).     One- 
story   frame   store   room. 

Owner P.   Lubarsky,   Premises. 

Architect  .  .  .None. 

Contractor.  .A.     B.     Arthur,     1242A     2nd 
Ave.,   San  Francisco. 

COST,   $700 


(4367)      NO.     1423     MASON.       Minor    re- 
pairs  on    building. 

Owner Angelina   Cesana,    G4S    Val- 

lejo,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $500 


(4368)      N  LAKE   90  E   20th    Ave.      Two- 
story  and  basement  frame  residence. 
Owner Thos.  Scoble,  363  14th  Ave., 

San  Francisco. 
Architect  ..  .E.    E.    Young,    251    Kearny, 

San  Francisco. 
Day's  work.  COST,  $5000 


(4369)      S  UNION   S7-6   E   Fillmore.   One 
story  frame  store. 

Owner Mrs.  L.  E.  Sherman,  Kearny 

and  Sutter,  S.  F. 
Architect  . .  .None. 

Contractor.  .Stockholm      &      Allyn,    676 
Monadnock   Bldg..   S.    F. 

COST,   $1600 


(4370)      EXPOSITION   SITE.      Construc- 
tion  of   Fine   Arts  Building. 

Cw  icr Panama-Pacific         Interna- 

tioi.al    Exposition   Co.,   Ser- 
vice   Bldg.,   S.    F. 
Architect  .    .  B     R.    Maybeck,    35    Mont- 
gomery,   San    Fran 
Contractor.   .!     t  >.    Hannah,    Moi 

Bldg.,    San    Francisco. 
Filed   Dec.    2,   '13.      Dated   Nov.    IS.   '13. 

As   work   progresses 75% 

Fsual    35    days -»% 

TOTAL    COST,     $342,680 

Bond,    $180, i        Surety,    Globe    In.lem- 

nltj    Co.      Limit,  200  days.     Forfeit,   $150 
l  i.i  na  and    sp(    <'<■  ations  filed. 


Contractor.  .Jas.  Furlong,   663   Fillmore 

San    Francisco. 
Filed    Dec.   2.   '13.      Dated    Nov.    29.   '13. 

Within    10    days    of    1st    of    each 

month    as    work    progres 

Usual   35   days,   25% $34,325 

T(  ITAL   I  ■•  1ST,    • 
Blond,     $68,650.       Sureties, 
Morse,  Jno.  -Martin  and   Fred   II.   Beaner 
Limit,    10    months.      Forfeit.    $25. 
and  specifications  tiled. 


(4371)      NE    STOCKTON    AND    PINE    E 
137-6xN    137-6.      All    work    exi 
and     electric     work 
all.  ran. ins   and   additions   to   bldg. 
Owner The    Metropolitan    I.ife    In- 
surance      Co.,        Callaghan 
Bldg;  ,  San  ] 
Architect  ..  .Miller    &    Colmesnil.    Lick 
Bldg.,    San    Francisco. 


.  1372)  E  BAKER  87-6  N  Green  N  25x 
E  87-6.  All  work  for  two-story  and 
basement  frame  residence. 

Owner Alice  V.  Robertson. 

Architect  .  ..T.   P.   Ross,   310  California, 
San  Francisco. 

Contractor.  .  Ira  W.  Col. urn,  Inc.,   Heal 
Bldg.,    San    Francisco. 

Filed    Dec.    2,   '13.     Dated   Dec.    2.   '13. 

Frame    up    $1240 

White    coated     

Completed    and    accepted 121" 

Usual    35    days 1240 

TOTAL    COST.    $4960 

Bond,   $24S0.      Sureties,   T.    I"    S.    Brown 

and   Edw.    H.  Schroder.      Limit.   75   days. 

Forfeit,    $10.      Plans    and    specifications 

tiled. 


(4373)  W  LARKIN  S7-6  S  California. 
One-story  brick  reinforced  concrete 
garage. 

Owner A.      Sbarboro,      460      Mont- 
gomery,  S.   F. 

Architect  ...John  H.  Powers,  460    Mont- 
gomery,   San    Francisco. 

C i...  tor.  .John    Biller,    460   Montgom- 
ery,   San    Francisco. 

COST,   $7800 

(4374)  W  GRANADA  300  S  Ocean  Ave. 
One  and  one-half-story  and  base- 
ment   frame   dwelling. 

Owner Geo.    White,    222    Raymond 

Ave.,  San  Francisco. 

None. 

T.    II     Parry,    222    Raymond 

Ave.,  San  Francisco. 

COST.   $l!tiiii 


Architect  . 

i  '..nil  a.  I. .1 


(4375)      NE    AZTEC    AND    COSO.      One- 
story   and   basement    frame   dwelling 

Owner M.   Paulhson,   232  Lily   Ave., 

San    Francisco. 
Architect  .. . Falch   &  Knoll.   715    Hears) 

Bldg.,    San    Francisco. 
Day's   work.  COST.   $1200 


on. 


(4376)      W   CASTRO    26-6    N    Day. 
atory    and    basement    frame    dwelling. 

Owner A.  G.  Sala,  S39  Capp,  S.  F. 

Architect  .  .  .  None. 

.•..nti...  i..r.  .II.   J.   Olsen,      2S69     Harri- 
son,   San    Francisco. 

COST.   $12(i0 


(  1877)  N  KIRKHAM  7"  E  I  Ith  Ave. 
Two-story  and  basement  frame  resi- 
dence. 

owner T.   Mullen,   2S   Rausch,  S.   F. 

Architect  .  .  .None 

tor.  .('has.  F.   Beha,   682    Ith    Ave 
S.    F.  CoST,    $2800 

i  |S78)      E   PARIS    150    N    i:     i    slor.  One 
and     one-half-story     and       basement 
frame  dwelling. 
Owner Chs         "       leer,    647     Eliza- 
beth, San  Francisco. 
Architect  .  .  .John   J.    Foley,    16    I 

San    Francisco. 
Contractor.. J.  F.  McCarthy,  432   E 
San    Francisco. 

COST,   $!»«*) 


'  1379)      1'.  IREST    HILL   TRACT,    Lol    16 
No.     22.       Two-story     and    base- 
-  i  me    i  •  -i.lence. 
Helen      Ladd    N 
Montgomery,  S    I 
.  i .     . '     ■  '..l.  Irian.    702    Mer- 
chants   National    l!k    Bldg., 
San   Francisco. 
Contractor. -M.  Fisher,  105  Montgomery 
sui   Francisco. 

COST.   $7 


A     EDGEWOOD    lS2"i    X   Farns- 
north.         One-story     and      basement 

frame   dwelling. 

Owner Mrs.    Eells.    Mill    Valley. 

i  .  .  .  None, 
tor.  .T.    J.     Donovan,     l  177     61 

A\  .- ,,     Sa  11     Fr.i  nciS.  0 

COST,    $1.".7". 


(43S1)      W    MASONIC    AVE    57    S   Geary. 
tory    frame   -store   and    flat. 

Owner Rosa   Gardella.    2703 

San    Francisco. 

Architect one. 

Contractor.  .Peter         Kronnick,         :>. .7 
Haight,    San    Francisco. 

COST,   $2500 


(4382)  W  DEVISADERO  25  S  Haight. 
Three-story  and  basement  frame  (6) 
apartments, 

.  iw  nei Paul   M.   Nippert.   Insurance 

Exchange,    San    Fi  i 
ect  ■  ■  .None. 
work.  COST,   $7500 


(4383)      NO.   2733   PIERCE.      Alterations 

i    i    repairs    to   residence. 
Owner H.     S.    Gafford.     254S    Fill- 
more,  San   Francis.  ... 
Architect  ...Rankin  &  Symnes,  6S   Post, 

San  Francisco. 
Contractor.  .Peter      N.      Schmidt,      1011 
Franklin,   Oakland. 

COST,    $3000 

(43S4)      NOS.    408-412    ELEVENTH.    Re- 
pair  iron   works. 

Owner Lillian     Muehe.      1731     La- 

guna,    San    Francisco. 
■   ...Frank    A.    Pagendarm.    1038 
Church,    San    Francisco. 
Contractor .  .John         Pagendarm,  548 

Harrison,    San    Francisco. 

COST.   $1250 


(4385.      S    RIPLEY.    219-3    E   Alabama    E 
30  S    ISO    Ptn   P   V  Lot   197.      All   work 
one-story    and    basement    frame 
cottage. 

owner Edmund  Grosl). 

None. 
Contractor.. Michael   Brueck,    600   Char- 
ter Oak,   San   Fran. 
Dec.    i,  '13.      Dated    Nov.    25,  '13. 

Fra  me    up    $3So 

Brown    coated    

Completed    

Usual    35    days 

TOTAL  COST.   $1525 
none.     Limit,    65    days.      I 
none.     Plans  and  specifications  filed. 

I  1386)      W     FOLSOM    -  -    LOT     184    Glfl 

Map  No.  2.     All  work  for  one  and  one 
half-story    and    basemen  I    frami 
tage. 

.  iwner I    BL  SI 

\\  in      II     .  ;i  aim. 

oi  w,,i  ii  Grabi 
ant,  Sui  Fran 
.:.   '13.      Dated    Noi     28,   '18. 

.."■    up "' 

1st    oat   plaster   on •,'-' 

Completed    and     accepted 375 


26 

Usual    35    days 375 

TOTAL  COST,  $1500 
Eond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   -and    specifications    filed. 

(4387)  W  JESSIE  AND  FOURTH  N'W 
7oxSW  75.  Marble  work,  etc.,  for  8- 
story   Class  l'C"   building. 

Owner .Mary    L.    Phelan. 

Architect  ..  .Wm.    Curlett    &    Son,    Phe- 
lan  Bldg.,  San   Francisco. 
Contractor.  .American    Marble      &      Mo- 
saic Co.,   25     Columbia     Sq., 
San    Francisco. 
Filed    Dec.    4,   '13.      Dated    Nov.    25,    '13. 
On    1st   and    loth    of  each    month      7o« 

Usual   35  days 25% 

TOTAL  COST.  83550 
Bond,  $1775.  Surety.  American  Surety- 
Co.  Limit,  30  days.  Forfeit,  none. 
Plans  and  specifications   filed. 

(43SS)      TILED    FLOOR      AND      WAIN- 

sooting  on  above. 
Contractor.  .John     G.     Sutton     Co.,     243 

Minna.   San   Francisco. 
Filed   Dec.   4,  '13.     Dated  Nov.    25,  '13. 

Payments    same    as    above 

TOTAL  COST,  $4  275 
Bond,  $2137.50.  Surety.  Maryland  Casu- 
alty Co.  Limit,  30  days.  Forfeit,  none. 
Plans  and  specifications  filed. 
(4389)  W  EIGHTH  AVE  150  S  Cabrillo 
S  25x120.  All  work  for  two-story 
frame   residence. 

Owner leanette      Yates,    335      21st 

Ave.,   San   Francisco. 
Architect  ..  .Martin    A.    Schmidlin,    3115 

Jackson,    San    Francisco. 
Contractor.  .Wm.  F.  Yates,  335  21st  Aye. 

San   Francisco. 
Filed    I'ec.    4.    '13.      Dated    Dec.    1,    '13. 

Frame  up  ready  for  roofing- $1100 

Brown    coated    1100 

Completed    1100 

Usual     15   days 1100 

TOTAL  COST.  $4400 
Bond,  none.  Limit,  90  days  after  uec. 
10.  Forfeit,  none.  Plans  and-  specifi- 
cations  filed. 

14390)  ii  TAYLOR  S9-9  S  Clay  S  25x 
E  80.  All  work  except  wall  beds, 
steam  heating,  finish  hardware,  light- 
ing fixtures,  window  shades,  wall 
paper,  fire  escapes  and  gas  ranges  for 
three-story  and  basement  frame 
apartments. 

Owner Jas.    Ward.    Novate    Cal. 

Architect  ...C.  O.  Clausen,  Phelan  Bldg 

San  Francisco. 
Contractor.. Chas.     Coburn.     4030     24th, 

San  Francisco. 
Piled    Dec.    4.    '13.      Dated    Dec.    4,    '13. 

2nd    floor   joists    set $1650 

Frame    up    1650 

Brown    coated     1650 

ling    finish    on 1650 

Completed   and   accepted 1650 

i      '::.     days 2750 

TOTAL  COST,  111,000 
Bond,    85500.  Surety,      Massachusetts 

Bonding    &    Insurance    Co.         Limit,    90 
days.      Forfeit,   none.      Plans  and 
ficatlons   filed. 

(4391)    POWELL    &     GEARY. 

electric    power      control      Pneumatic 
tube  system  for  St.   Fram       Hotel 

Owner Ci  ockei     Hotel     Co 

Architect  . .  .None. 

ior.. The   Lawson   Co.,   Call   Bldg 
i 
Filed  Di        i,  '13       Dated    Nov.   24.   '13. 

On    10th    of   each    month i»v< 

Balanci 

T'll      1.    COST,     $1M10 


BUILDING     VXD    INDUSTRIAL    NEWS 

Bond,    limit,    forfeit,    none.       Plans    and 
specifications,  none. 

NOTE: — In  addition  to  above  price 
contractor  to  receive  all  surplus  ma- 
terial on  hand  and  removed. 


i4:::i.i  N  SUTTER  100  W  Powell, 
sheet  metal  work  for  eight-story 
hotel    building. 

Owner M.    D.    Grosh,    E.    G.    Larze- 

lere  and  Louise  M.  Sage. 
Architect  ..  .N.      W.    Sexton,      Chronicle 

Bldg.,    San    Francisco. 
Contractor .  .United     States    'Metal     Pro- 
ducts Co.,   525   Market,  S.   F. 
Filed    Dec.    4,   '13.      Dated   Dec.    1,   '13. 

On   1st   of  each  month 7.'>  , 

Usual    35    days 25% 

TOTAL  COST,  $3271 
Bond,  $1700,  Surety,  American  Surety- 
Co.  Limit,  April  1,  '14.  Forfeit,  $20. 
Plans    and    specifications    filed. 


(4  393)    MISCELLANEOUS   IRON   WORK 

on    above. 
Contractor.  .Brode      Iron      Works,        31 
Hawthorne,    San    Francisco. 
Filed   Dec.   4,   '13.     Dated  Dec.   2,   '13. 
On    1st  and   15th   of  each   month      76% 

Usual  35  days 25% 

TOTAL  COST.  $1966 
Bond,  $1000.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  April  1. 
1914.  Forfeit,  $10.  Plans  and  specifica- 
tions   filed. 


(4394)      PLASTERING    ON    ABOVE. 
Contractor.  .Wm.  H.  Gilmour,  110  Jessie 

San    Francisco. 
Filed   Dec.    4,   '13.      Dated   Dec.    1,   '13. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $12,390 
Bond,  $6500.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  March 
1.  1914.  Forfeit,  $25.  Plans  and  speci- 
fications   filed. 


(4395)      -N'W      GENEVA  AND     VIENNA. 

Two-Story    frame   store  and    flat. 
Owner John    F.    Haner,    3579    19th. 

San    Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $2250 


(4396)      W   NAPLES  300  S  Brazil.      One- 

S-tory    fiame   shop. 
Owner Ctonstance     Markwith,     587 

Naples,  San  Francisco. 
Architect  .  .  .None. 
Contractor.  .D.  A.  Markwith,  587  Naples 

S.    F.  COST,    $400 


(4397)      NO.    1331    PACIFIC.      Raise   and 
rat   pi'oof  flats. 

Owner G.   Badaraeco,   Premises. 

Architect  .  .  .None. 

Contractor.  .L.    Badaraeco,   Premises. 

COST,     $400 


(4398)  E  DOLORES  40  S  Railway 
Three-Story  and  basement  frame  (13) 
apartments. 

Owner I.  Friedman,  346S  17th.  S.   F 

Architect  .  ..D.     C.    Coleman,    720    Mer- 
chants'      Exchange       Bldg., 
San   Francisco, 
i  ia         work.  COST,  $8000 


(4399)      X".       XX       MARKET.         Replace 

inn  i  ill.     .  oiinter. 
Owner.    ...    Pacific  Coast  Oyster  Co.,  88 

Market,    San    Francisco 
Arch  Itect  .  .  .  None. 

Conti  u  '"'      it.    T,    Orieb,     1020    or. -en 
wi.-li,  San   Francisco 

COST.    $ 


Wednesday,    Dei  ember  10,  1913. 

1  1100)  S  ARTHUR  350  W  Mendell. 
Two-story  frame  stable. 

Owner Isadore    Selig,    333    Kearny, 

San  Francisco. 
Architect  . .  .None. 
Day's   work.  COST,   $800 

14401)  HOLLISTER  AND  GRIFFITH. 
Erect  brick  kiln. 

Owner Atlas     Paving     Brick     Co., 

Royal  Insurance  Bldg.,  S.  F 
Architect  . .  .None. 
Hays    work.  COST,    $5000 

(4 1112 1  N\V  BALBOA  &  FIFTH  AVE. 
Add  one-story    (flats)   to  frame  store. 

Owner J.    Parrel],    Premises. 

Architect  ...E.  N.  Essmann,  2805A  24th, 

San   Francisco. 
Contractor.  .J.    M.     Ploeger,    3265    26th, 

S.  F.  COST,  $4  800 

(4403)  S  LOMBARD  75  E  Scott.  One- 
story  frame  store  and  3  rooms. 

Owner G.    Bazzaira,    3318    Steiner, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .K.    H.    McKenzie,    2783    Mc- 
Allister,   San    Francisco. 

COST,   $1000 

Ul'iti  NO.  2425  GREEN.  Concrete 
walk  and  steps. 

Owner Wm.    Hoelscher,   Premises. 

-\icli  itect  .  .  .None. 

Contractor.  .Cazzaretto       &       Co.,       2503 
Franklin,   San    Francisco. 

COST,   $450 

(4405)  LOT  "A"  Sea  Cliff  22nd  Ave. 
Two-story  basement  and  attic  frame 
residence. 

Owner S.  A.  Born     Bldg.,  Co.,     660 

Market,  San  Francisco. 
Architect  ...Edw.  G.  Bolles,  660  Market 

San  Francisco. 
Hay's    work.  COST,    $6000 

(1406)  LOT  "F"  Sea  Cliff  22nd  Ave. 
Two-story  basement  and  attic  frame 
residence. 

Owner S.    A.    Born    Bldg.    Co.,    660 

Market,   San  Francisco. 
Architect  ..  .Edw.  G.  Bolles,  660  Market 

San   Francisco. 
Day's   work.  COST,   $8000 

(4407)  SW  CORDORA  AND  SEVILLE. 
One-story  frame  dwelling. 

Owner Jno.    F.    Haner,    3579     19th, 

San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST,  $1800 

(4408)  E  POLK  51-4  N  Union  N  24-4 
xE  100.  All  work  for  three-story 
and   basement  frame  flats. 

Owner Guglielmo   Galli,    2414    Polk 

San    Francisco. 
Architect  .  .  .None. 
Contractor.  .A.    Gigli    &    Co.,    2124    Polk, 

San    Francisco. 
Filed    Dec.    5,   '13.      Dated   Dec.   4,   '13. 

Roof     on     $2000 

1st    coat    plaster    on 2000 

Completed     1000 

Usual    35    days 1043 

TOTAL  COST,  $6043 
Bond,  none.  Limit,  April  1,  '14.  For- 
feit, none.  Plans  and  specifications 
tiled. 

(4409)  LOTS  50  AND  51  BLK  10,  Lake- 
view.  All  work  for  one  and  one- 
half-story    frame    building. 

Owner G.    W.    and    Theresa    White 

2  57    Panama,    S.   F. 


Wednesday,    December  10,  i913. 

Architect  . .  .None. 

Contractor.  .T.      H.    Parry,      222      Ray- 
mond,   San    Francisco. 

Filed   Dec.    5,   '13.      Dated   Nov.    17.   '13. 

Frame     up     {500 

Brown     coated     550 

Completed     550 

Usual     35     days 400 

TOTAL    COST,    $2000. 

bond,    none.      Limit.    40   days   after    Nov. 

22       Forfeit,    plans    and    specifications, 

none.  ( 


C4410)      SW    GROVE    AND    LARKIN    W 
412-6xS    275.        Electrical      work      for 
Exposition   Auditorium. 
Owner Panama-Pacific         Interna- 
tional   Exposition    Co.,   Ser- 
vice Bldg.,  S.  F. 
Architect  ...Jno.   G.    Howard,  Fredk.   H. 
Meyer    and    Jno.    Reid,    Jr., 
604   Mission,  S.  F. 
Contractor.  .  Newbery  -  Bendheim       t,a, 

Humboldt    Bank,    S.    F. 
Filed   Dec.   5,   '13.      Dated  Nov.    14,  '13. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST.    $16,555 
Bond,       $9000.         Surety,      Soutli  western 
Surety      Insurance      Co.        Limit,      Nov. 
IS,   '14.      Forfeit,    $35.      Plans   and 
fications  filed. 


(4411)  CONSTRUCTING   THE    Exposi- 
tion   Auditorium. 

Contractor.  .Lindgren     Co.,     Monadnock 

Bldg.,   San   Francisco. 
Filed  Dee.   5,  '13.     Dated  Nov.   29,  '13. 

Payments    same    as    above 

TOTAL  COST,  $717,014 
Bond,  $3SO,000.  Surety,  Royal  Indem- 
nity Co.  Limit,  Dec.  8,  1914.  Forfeit, 
$150.      Plans  and   specifications   filed. 

(4412)  NO.    145    ARKANSAS.   One-story 
and  basement  frame  dwelling. 

Owner Val  Kiplen,   Premises. 

Architect  . .  .None. 

Uay's   work.  COST,   $1000 


(4413)      NE   CLEMENTINA  AND  SIXTH 
Raise  and   underpin  apartments. 

Owner A.    Zirkel,    1211    Broadway, 

Alameda. 
Architect  .  .  .None. 

Contractor.  .E.    K.    Pearson,     2302    Bry- 
ant,  San  Francisco. 

COST,  $1000 


(4414)      NO.     1024       KEARNY.         Repair 

fire    damage. 
Owner G.    H.    Umbsen,      20      Mont- 
gomery,  San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Peter     Swenson.      230     Te- 
hama, San  Francisco. 

COST,  $700 


Union. 


(4415)      W       POWELL    69-4 
One-story  frame  shop. 

owner J.    Pordon    and    G.    Haralla, 

453  Columbus  Ave..  S.  F. 
Architect  .  .  .None. 
Day's  work.  COST,  $1000 


(4416)  NO.    240      BRIGHTON.        Repair 
and  alter  cottage. 

Owner F.   F.   Vason,   Premises. 

Architect  .  .  .None. 

Day's    work.  COST,    $300 

(4417)  NO.    1442    EIGHTH   AVE.      Con- 
crete  floor  and   minor  altera!: 

Owner Car]    Frahm.   Prem 

Architect  .  .  .A.  Klahn,  27  Chenn 
Contractor.  .A.   Klahn  &  Sons,   27  Chen- 
ery,  San  Francisco. 

COST,    $1000 


BUILDING    AND    INDUSTRIAL    NEWS 

(441S)  W  K.MBAKCADERO  45-10  S 
Mission.  Change  window  and  put  in 
stairs. 

Owner Jas.    B.    Duggan    and    \V      I 

Yore,  32  Montgomery,  S.   F. 

Architect  . .  .None. 

Day's   work.  Cost,   $tn« 


(4419)      SE  BRuaDWAY  AND  BARTOL 

Place.     Erect  concrete  retaining  walls 

Owner N.  Capurro.  1351  Grant  Ave 

San  Francisco. 
Architect  ...Louis      Mastropasqua, 

Washington,  S.  F. 
Day'-s   work.  COST.  $100 


(4420)      NO.      7     NOTINGHAM      PLACE, 

New  floor  and  partition. 
Owner Fong     Tal  Co.,     957     Grant 

Ave..  San  Francisco. 
Architect  . .  .None. 

Contractor.  .D.  E.   Davis,   392   3rd,  S.  F. 
COST.    $loe 


I  1421  I  S  HARRISON  AND  HAYWARP 
SW  SOxSE  75.  All  work  for  three- 
story  frame  bottling  house. 

Owner C.    F.    Wagner  Co.,    9th    and 

Mission,    San    Francisco. 
Architect  ..  .Arthur     G.  Scholz,      Pheian 

Bldg.,    San    Francisco. 
Contractor.  .Ratto  &  Giannini.  232  Hart- 
ford, San  Francisco. 
Filed   Dec.    6,    '13.      Dated    Dec.    4,    '13. 
Frame  up  ready  for  roofing. .  $2:  is  75 

1st    coat    plaster    on 

Completed  and   accepted 221  v. 7" 

Usual  35  days 

TOTAL  COST.  $S875.00 
Bond,  $4437.  Sureties,  O.  Giannini  and 
H.  Ratto.  Limit.  45  days.  Forfeit, 
none.     Plans  and  specifications   filed. 


(4422)  SW  VISITATION  &  BRITTON 
37x110.  All  work  except  gas  fixtures, 
window  shades  and  finished  hardware 
for  two-story  and  basement  frame 
flats. 

Owner Carlotta  &  Pietro  Ferro,  136 

Cora,   San   Francisco. 

Architect  . .  .None. 

Contractor.  .Stagnart),         Garibaldi         & 
Giordo,   14  Crane.  S.  F. 

Filed   Dec.   6,  '13.      Dated    Nov.    29,  '13. 

Frame    up    $625 

Brown    mortar    on 

Completed    and   accepted 625 

Usual    35   days 625 

TOTAL    COaT, 

Bond,    $250.      Sureties,    V.    Garibaldi   and 

Gi    Giordo.       Limit,     90     days.       Forfeit. 

none.       Plans    and    specifications    filed. 

♦ ' 

BUILDING  OPERATIONS  FOlt   MONTH 
OF     NOVEMBER. 


Private  building  construction 

throughout  the  city  for  the  month  of 
November,  as  reported  by  the  Building 
inspection  Bureau  of  the  Board  of 
Public  Works,  show  a  total  of  447  per- 
mits at  an  estimate  cost  of  $1,142,986. 
This  does  not  include  Exposition  work 
being  carried  on  in  the  Fair  Gl 
nor  Municipal  improvements.  Complete 
report  as  follows: 

Class  No.    of   Bldgs.        Amount 

Class    "A"    1  $100,000 

Class    "B"    1 

Class    "C"    15  812,115 

Frames     189 

Alterations     24  1 

Total      417  $1,142,986 

HelM.rl    (or    Year,    1912. 
Class  No.    of    Bldgs,        Amount 

Class    "A"    2  $     541,804 

Class    "B"     3  95,000 


>.  27 

C"     22  538,650 

Frames     177 

Alt. -rations    263  115,011 

Total      467  $1,912 

Muni:      OF      NON-RESPONSIBILITY. 

113      SW"    ST.     ROSES  &    MA- 

sonic  Aves   S   540x550.      The   Roman 

olic    Archbishop    of    S    F    as    to 

improvements   on  leased   property.. 


NOTICE      OK      NON-RESPONSIBILITY. 


91S  1..  ITS  1  AND  2  BLK  4: 
Lot  :;:!  Blk  5:  Lot  11  Blk  :. .  W  '_. 
I...1  1  Blk  14;  Lot  7  Blk  15;  Lot  30 
Blk  12;  Lot  12  Blk  26.  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
as  to  improvements  on  leased 
property     


BUILDINGS      ERECTED      SINCE      Till 
FIRE. 


Bu..ding  records   show    that    $233,217,- 

been    invested    in   building   con- 
struction  since   the   fire  of   1906. 

This  amount  does  not  include  the  vast 
expenditures  being  made  by  the  Ex- 
position Company  in  the  Fair  Grounds, 
nor  does  it  include  the  permanent  im- 
provements being  made  by  the  United 
States  Government  in  the  fortifications 
and  administration  buildings  within 
the  city  limits;  neither  does  it  Include 
the  State's  quota  in  harbor  improve- 
ments, docking  facilities,  Armory  and 
Stale  Normal  School  extensions. 

The  following  is  a  tabulated  report 
on  all  building  construction  from  May, 
1906    to    November    29th,    1913: 

Class  No.  of  Bldgs       Amount 

Class    "A"    163.        $   32,212,954 

Class    "B"     195  14,273,586 

Class    "C"    2619  77,896,958 

Frames     23987  91,701,822 

Alterations     ...20944  17.132,447 

Total      4790S  $233,217,767 


CESSATION    OF    LABOR. 


Dec.     4.     1913— N     FRANCISCO     50     E 

Steiner      E   200xN    250;    NW      Pran- 

tnd   Sough    W    200xS   200;   SW 

Tonquin     and     Lyon     S     200xE     150. 

Panama-Pacific  Exposition  Co   with 

.-...Woik   ceased  Nov.   1,    1./13 


NOTICE   OF  NON-LIABILITY. 


191  ■'.— S  E    POLK     AND     SAC 

S  59xE  SO.  Fannie  C  Haber 

Wm   J    Haber.   Jos    Haber,   Jr,   S   B 

Wm    B    Haber    and     Harold 

as     to       improvements       on 

leased     property 


Mlllli:       OK       NON-KESPONSIIIII.ITI. 


.;.:      W    SHOTWELL    135     N 

23rd     N     :"...\\Y     122-6.       Henry     and 
Morris    Windt   as    to    im 

■    '    ed     property     


COMPLETION  NOTICES 


Sun  Francisco. 


1913      N\V    POST    AN'1>   SCOTT 
N    165    W    19  2-6    S    56    E    55    S    110    E 

\ ni  Zion  Hospital  to  City 

i  !o,   .las   B  Clow   &   Sons, 

.\"\    29;  John  G  Sutton  Co,  Not 
lek.  .v.  24;   John 

G   Sutton   Co Nov.   26,   1913 

Dec.     1,    1913— S      SUTTER    137-6       E 


Larkin   E   57-6  S   110-S   E   40   S   26-10 
W  97-6  N  137-0.   Winslow  Anderson 

to  Wm  Schaffer Oct.  SO,  1913 

1913— E  TWENTIETH  AVE 
275  N  Clement  X  25xE  120.  Charles 
A  and  Anna  E  Newcomb   to  Charles 

R    Hawcroft Nov.    24,    1913 

Pec.  1,  1913— X  GREENWICH  137-6 
E  Jones  E  22-lOx  137-6.  Giovanni 
Battista   Torre   to   Norio  Cavaglia.. 

Nov.    26,    1913 

Dec.  1.  1913— N  LOMBARD  S2-6  E 
Jones    E    27xN    1Q0.      E    Boschetti    to 

-appe Nov.   29,   1913 

,  1913 — SW  SECOND  100  NW 
Townsend    NW    SOxSW    160.      Moore 

Inv  Co  to  Butte  Eng  &  Elec.  Co 

Nov.    22,    1913 

1913—  SE     VAN     NESS     AND 

He    Aves    S    102-8%xE    100.      M 

Kmtoszyner  to  T  W  McClenahan  & 

Nov.     28,     1913 

Dec.    1,   1913— S  TWENTY-SECOND   61 

otwell       E     29-3xS    93.         J     P 

Mirassou    to    Gustave    Anderson.... 

Nov.    19,    19"13 

[913— S  POST  162-6  W  Frank- 
lin W  75xS  137-0.  George  W  Frank 
(as   Frank   Printing   Co)    to   Barrett 

&    Hilp Nov.    2S    ,1913 

1913— W  NINETEENTH  AVE 
356  X  Cnrbrlllo  31-6x120.  Jeanette 
Vale?    to    whom    it    may    concern... 

Nov.     29.     1913 

Dec.  2,  1913— E  TWENTY -FIRST  AVE 
79  S  Lake  25x52-6.     Jeanette   Yates 

to    whom    it    may    concern 

Nov.    29,    1913 

2,  1913— S  TWENTY-SECOND 
90  E  Valencia  S  55xE  35.  Howse 
Bros,  Inc  to  J  M  Ploeger.  .Dec.  2,  1913 

1913— LOT  9  BLK  11  St.  Fran- 
cis    Wood.       Westgate    Park    Co    to 

O  C    Holt '. Nov.    19,   1913 

1913— SE  BUSH  &  CHELSEA 
Place  E  39-0xS  S2-6.  T  J  Crowley 
and    H    P   Stoltenberg   to    Geo    Haul) 

Nov.    20.    1913 

1913 — E  THIRTEENTH  AVE 
100  X  Kirkham  X  25xE  120.  Jno 
Bjorkman  and  Oscar  Swanson  to 
whom  it  may  concern. ..  .Dec.  1,  1913 
Dec.  3.  1912— S  SUTTER  161-6  E  Tay- 
lor E  60-9xS  137-6.  Trowbridge  & 
Perkins  to  H  Maundrell,  Nov  26,  '13 

Larsen  &  Larsen Nov.   20.    !  9  1  3 

1913— NW  SCOTT  AND  POST 
N  L65  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to 
Atlas    Heating    &    Ventilating    Co.. 

Nov.    26,    1913 

Dec.    3,    1913— E    POTRERO    AVE    150 

\    25th     X    25xE     100.      Theodore    E 

Steiner  to  Jacob   F  Nielsen. Dec.  1,    i3 

[913      E    HYDE    Si  -9    S    Filbert 

OxE  68-9      Hen       C  Pausmann 

to    Paul    De    Martini Dec.    2.    1913 

1913— S   CALIFORNIA    87-6    W 
i   W   50xS  137-6.     John  A  Glen- 
nan  to  J   H  Hjul  eted  

.     1913— NE     WASHINGTON     & 
ia   W    137-0   N    127-814    W   127-6 
:-$%.      A   B   Spreckels    to    Ver- 
mont  Marble    Co Nov.    28,    1913 

1913— E  MASON   137-6  N  I 

.     W    60 
—  77-6.      Wm   F    Wilson    I  lo    I 

.  1 Nov.    29,    1913 

::      1913— E       MASON     137-0       N 
iO-10% 

>( 
•       1913— NW     JACKSON     AND 
Drumm       X    30x«  T    0        W 

ii    i  indrell 

Dec.    2,    1913 

Dec.    2.    1913— S      SUTTER    1G4-C      E 


BUILDING     AND    INDUSTRIAL    MOWS 

Taylor  E  60-9xS  137-6.  W  F 
l'ci  kins  and  H  O  Trowbridge  to 
John    (1    Sutton Nov.    29,    1913 

De.  I.  1913— N  NINETEENTH  185  W 
Church  W  25xN  114.  Mary  T  Ren- 
-ault   to  Bell  &  Rosslow.  .Nov.  — ,   1913 

1913— W  BUCHANAN  112-6  S 
Waller    25x117.      Mary    J    McLeod    to 

J   J    Heaphy Dec.    1,    1913 

1913—  XW  GEARY  AND  VAX 
Ness  Ave  N  275xW  157-0.  Van  Ness 
Realty  Co  to  Pacific  Floor  Sanding 
Co Nov.    20,    1913 

Dec.     4,     1913— E     STOCKTON      50     S 
Sutter    E    SOxS    40-8%.      Sierra    Inv    . 
Co    to    Gus    N    Daniels Dec.    4,    1913 

Deo.  I.  1913— N  VALLEJO  81-3  W 
Octavia  W  27xX  125.  John  V  Leon- 
ard  and  Celia  S  Leonard  to  whom 
it    may    concern Dec.    4,    1913 

Dec.  4.  1913— XE  E1GHEENTH  AXD 
Guerrero  N  27xE  32.  Eisenbach  Co 
to    A    Dahlberg Dec.    3.    1913 

DeCi  (i  1913— N  HOWARD  375  E  5th 
X  so  W  100  X  SO  E  125  S  160  W  25. 
Boyd  Inv  Co  to  Brandon  &  Law  in 
.  .  ." Dec.    3,    1913 

Dec.  5,  1913— SW  TWENTIETH  AVE 
and    Lake    W      43-6xS    104.        J     W 

Leavitt    to   Thos   Elam    &    Son 

Dec.    5,    1913 

Dec  u,  1913— X  OTSEGO  AVE  200  S 
Santa  Ysabel  Ave  S  25x\V  125.  A 
A  Wesendunk  to  whom  it  may  con- 
cern     Dec.    5,    1913 

D  5,     1913— S     ROSE     AVE     110     E 

Gougb  E  27-6  S  to  XW  Market  SW 
to  a    pt   caused   by   intersection   ot   a 

,'ine  at  ra  to  Rose  Ave  at  pt  of  beg 
with  NW  Market  X  to  S.  Rose 
Bruce  Cornwall  to  Gus  V  Daniels. 
Nov.  28;  Frank  M  Garden  &  Frank 
B    Peake,    co-partners.  .  .Nov.    2S,    1913 

5,  1913— E  COMMONWEALTH 
Ave  200  S  California  S  33-4xE  120. 
William  H  Cobb  to  J  C  Warner  & 
Sons    Dec.    3,    1913 


LIENS  FILED 
Sap  Francisco. 

Dec.  1,  1913— E  FORTY-SEVENTH 
Ave  200  S  Balboa  S  lOOxE  120.  J  H 
Kruse   vs   E   B  Hallett $327.10 

Nov.  29.  1913— S  BRUCE  50  E  Harold 
Ave.  The  Greater  City  Lumber  Co 
vs   Josenb    Brayshaw $1513.05 

Dec.  2,  1913— S  DUNCAN  180  W  Cas- 
tro W  25xS  114.  Spring  Valley 
Lumber  Yard  vs  Theodore  and  Dora 
Werner $lla.26 

Dec.  2.  1913— NO.  131  ROTTECK  X  In 
2S9  E  Boswort'h.  The  Greater  City 
Lumber  Co  vs  August  Hormay  .$648.03 

1913— W  JONES  43  N  O'Far- 
rell  X  27-6  W  80  S  5-6  E  5  S  22  E 
7.",.  Frederick  Rogers,  $56.25; 
Geo  II  standish.  $60.50;  X  Rhine, 
$33.75   vs   S   A   Haas 

Dec.  3.  1913— E  TWENTY-NINTH 
Ave  225  X  An/n  N  25\E  120.  H  O 
Bowen  vs  J  B  Levy  and  Miss  F 
Levy  mol  James  Tarbitt  and  Fred 
Knott      $12i) 

Dec.  3.  1913— N  TWENTY-EIGHTH 
292  W  Noe  W  25xS  114.  William 
Myers    vs   Charles   Anderson $llo 

Dei  3  1913  i;  ll'  u. I. IS  75  S  O'Farrell 
s    25xE    90         David    Gibbs    *s   .1      A 

.,  n, i    Pete]     M  a  risen  .  .  .$248  55 
i.    [913     w   JUNES   43    x   O'Far- 
rell   X    50xW    137-0.      Durable    Paint 
'...     [m      VS    S    A     Ha. i 

i:     W    Rogers $130.90 

Dei      I,   1913— SE  PINE  AND  POWELL 


w  .  dm  Mil  v      I  lecember  10,  1913. 

B  C  Van  Emon  vs  J  Boblig  or  J  H 
Bohlig     $375 

Dec.  5,  1913 — W  JONES  43  N  O'Far- 
rell N  27-6  W  SO  S  5-6  E  5  S  22  E 
75.  Pacific  Hardware  &  Steel  Co 
vs  S  A  Haas.  J  Steur,  W  L  Bury 
and    L   Heipner $S4.45 

Dec.  5,  1913— NE  BUSH  AND  GRANT 
Ave  E  OOxX  77-6.  Pacific  Hard- 
ware &  Steel  Co  vs  Louis  Friedman 
Wm  Van  Herick  and  L  Heipner.. 
$136.60 

Dec.  5,  1913— XW  BALBOA  AXD  LA 
Playa  W  229-1  %  X  along  curve 
line  of  Great  Highway  630  to  ft 
Anza  E  280  S  210  E  168-4  'A  S  381-5. 
A    Savage $91 

Dec.  5,  1913 — E  SAN  BRUNO  AvE 
200  N  22nd  N  25xE  100.  Niels 
Jacobsen  vs  John  Harang  and  W 
P  Montague  Co  vs  Hotaling  Estate 
Co  and  Commercial   Bldg  Co $75 

Dee.  4,  1913— XE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  The  Daniel  O'Day 
in  vs  Louis  Friedman  and  Leopold 
and    C    Mollath $86.10 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base, 
frame,  $'3,500.  Oakland,  Cal.  Archi- 
tects, Hutchinson  Bros.,  470  13th  street. 
Oakland.  Owner,  M.  E.  Vaughn.  The 
dwelling  will  be  erected  on  4th  avenue 
and  has  been  designed  to  contain  six 
■  minis,  bath  and  sleeping  porch.  In- 
terior will  be  finished  in  pine  and  red- 
wood. Hardwood  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Automatic 
water  heater  will  be  installed.  Bath 
room  will  have  a  composition  floor  and 
tile  wainscot.  Exturior  of  the  dwell- 
ing will  be  covered  with  rustic  and  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by    Day    Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $S,000.  Berkeley,  Alameda  Co., 
Cal.  Architect,  Albert  Farr,  Foxcroft 
Bldg..  S.  F.  Owner.  Max  Thelen.  The 
dwelling  will  be  erected  in  the  Clare- 
mont  Tract  and  has  been  designed  for 
an  eight  room  house  with  baths  and 
sleeping  porch.  Interior  will  be  hand- 
somely finished  in  pine,  redwood  and 
hardwood  veneer.  Oak  floors  will  be 
used  in  the  principal  rooms.  There 
will  be  furnace  heat  and  open  fire 
pl. his.  Mantels  will  be  of  tile  and 
brick.  Bath  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  An  au- 
tomatic  water  heater  will  be  installed. 
Vacuum  cleaning  system  will  probably 
be  installed.  Exterior  of  the  dwelling 
will  be  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
figures    are    being    taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $5,000.  Oakland.  Cal.  Archi- 
tect, none.  Owner,  H.  M.  Swalley,  715 
Grand  avenue.  Oakland.  The  dwelling 
will    be  erected   at    the   northeast  corner 

i  Chenej  avenue  and  Walker  street 
and  »  ill  contain  eight  rooms,  two 
baths  and  a  sleeping  porch.  All  inter- 
im finish  will  be  of  pine.  Oak  floors 
will  I  e  used  in  the  living  i -01111),  dining 
room    and    reception    hall.      Plans    pro- 

[di  1 .11  fin  nai  i-  heat  and  open  fire 
places;  Mantels  will  be  of  bib  K  and 
tile.      Tile    wainscot    will   be   used    in    the 

bath   1 us  and  kitchen.     An  automatic 

,  i,  :  ieatei  will  be  installed.  Exter- 
ior  of    the    bouse   will   be   covered   with 
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cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  All  materials  are  how  being 
purchased. 

RESIDENCE  —  -'  storj  and  base, 
frame.  {5,000.  Oakland.  Cal.  A 
none.  Owner,  Wallace  Clark.  1] 
land  avenue.  Oakland.  The  dwelling 
will  be  erected  on  Mather  stree  west 
of  Gilbert  and  will  contain  seven  rooms 
and  bath.  Interior  will  be  Finished  in 
pine  and  hardwood  veneer  Oak  floors 
will  be  used  in  the  principal  rooms' 
There    will    be    furnai  e    hea  d    open 

fire  places,  Mantels  will  be  of  tile  or 
brick.  Tile  wainscot  will  be  used  in 
the  bath  room  and  kitchen.  Interior 
.;  i  ,  dwelling-  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now    being    purchased. 

RESIDENCE  —  -  story  and  base, 
frame.  SI.".. 000.  Berkeley.  Alameda  Co.. 
Cal.  Architect,  William  II.  Ratcliff  Jr.. 
First  National  Bank  Bldg.,  Berkeley. 
Owners.  Alameda  County  Home  Build- 
ers. The  dwelling  will  be  erected  on 
the  south  side  of  Channing  V 
of  College  -avenue  and  has  been  de- 
signed for  a  15  room  house  wil 
eral  baths  and  sleeping  porches.  Inter- 
ior finish  will  be  of  pine  and  redwood 
with  some  hardwood  veneer.  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  te  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
brick  and  tile.  An  automatic  water 
heater,  vacuum  cleaning  and  othe>- 
modern  conveniences  will  be  installed. 
Tile  wainscot  and  compositioi 
will  be  used  in  the  bath  rooms.  Ex- 
terior of  the  house  will  be  covered 
with  iement  plaster  on  metal  lath. 
Plans  Pre  complete  and  the  work  will 
be    done    by    Pay    Labor. 

CHURCH— 1    and    2    story     at 

brick     or     reinforced     conn.;.-      560, I. 

Architects.  Coxhead  and  Knowles. 
Hearst  Bldg..  S.  F.  Owners,  Plymouth 
Congregational  Church.  A  new  site 
en  secured  at  the  corner  of  Pied- 
mont and  Liurel  avenues  and  plans  are 
being  completed  i"i-  the  new 
structure.  Design  is  in  the 
Gothic  style  and  the  building  will  be 
in    the    shape    of    a    Grei  The 

sum  of  $45,000  has  already  been  raised 
and  the  balance  is  promise  1.  Con- 
struction  will  not  he  st  trted   ui 

or  March  and  it   is 
plete    the    building 
year.       Details    of    censtro 

men- 
tion   will    1.-    made    of    the    work. 

Contracts     \«anled. 

CITY      JAIL      EQUIPMENT-    I 
.  aklan  [      ■ -.,  i.rchi  H< 

,v-   Jones,   New    Fork  with   J. 

.1.    Donovan,   Securil 

land.     Owners,   .'it'.    kla 

.    Pauly    Jail     Cons 
•      ,127. 

Building  Contracts  Awarded 
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3473  Armanino     Jone- 

::474  Friedman      Lev;. 

3475  Same     Leiter 

::i7>;  Same   Hadley 

::177  Same     Clinton      13990 

::  i  7  v  Same     Know 

3*79  Same      Sutton 

3480  Same     Snook        9791 

:;iM  Same     Vulcan 

3482  Same    Otis    Elevate: 

3483  Friedman     Haws        137:' 

-  i  me      Petersoi        23  17 

3485  Same    Samuel    Rfg 

3486  Loughery      Laughery        3 

34  -7  Pfrang     Pfi  ang 

348S  Barbagelata     ....Almquisl 

3489  .lung     Metal    Shelter         500 

3490  Damianakes     ....McCarthy  40. 

3491  Granlund      Bolts 

3492  Ilunnewill     Hunnewill 

3494  Granlund     Bolts       2294 

.ilders      Butler 

3'496  lLisrai  e      Silvs 

:;i!.7  Mi  Guin(  sg  McGti     < 

1502  Gregory      Grai  es  It)  ' 

$605  Spangler     Garfield 

3606  Farrell     Wn    I 

3607  King     We    ei 

350S  Baker     Roller  400 

3609  Abra    amsoi      Leiter       

3510  Hindi     Hinch 

3511  Bowman    ..Bay    City    Bldg         1851 

3612  Hatcher     Campbell       1400 

3513  Austin     Anderson 


(3460)      W   SIXTY-NINTH   325    S    Arthur 
.    ikland.     One-story   5-room 

Owner S.  Carleton.  6990  Neld.  Okd. 

Architect  .  .  .Nor,,-. 

Dav's   work.  COST 


(8463)  NE  CHENEY  AVE  &  WALKER 
Ave,  Oakland.  Two-story  S-room 
dwelling. 

Owner H.    M.    Sv    illi 

Ave,  Oakland. 

Architect  .  .  .  None. 

Day's  work.  I  H  is  1      ■ 

(3464)  N  MATHER  30  I  W  Gil  •  it.  Oak- 
land.     Two-story    5-room 

Owner Wallace  Clark.      1131     Oak- 
land Ave..  Oakland 
..rchitect  . .  .None. 
Day's    work.  COST 

(3465)  S  WICKS  LANDING  AYE  for  43 
feet;  X  Wicks  Landing  Ave  for  150 
feet:  S  Esta  irook  St.,  16S  feet:  N 
Sstabrook  St..  160  fee;:  S  Harlan  St. 
20  i   feet;   N   Harlan    150    fi 

200  feet;  N  Castro  312  feet,  San  !.■•- 
andro.  Oil  macadam  sidewalks  and 
curbing. 

Owner Western      Pacific 

Co..  Mills  Bldg.,  S 
ect     .  .  None. 
Contractor.  .John    Driver.    San 
Filed    Dec.    1.   '13.      Date]    Nov. 

i  lompleted  e  nd   a   li  pted 

::<;  days  after 2595 

T   ITAL  CI  1ST,    ; 
Bond,       $380.        Surety.      Massachusetts 

g  &  Insuram  e  Co.     L  ml 
from  date  of  agreement       Forfeit,  none. 
Plans  and  specifications  tiled. 


ilwa;. 


Leandro. 


W   SIXTY-FOURTH    AVE 
inia,     Oakland.        one-story     six- 
room    dwelling. 

Owner K.        M.        Sheridan. 

Broadway,    Oakland. 
tect  .  .  .None. 
1  ay's    work. 


S  TWENTY-FOURTH  In:;  \Y 
Adeline,  Oakland.  One-story  four- 
room   dwelling. 

owner J.  Rubino,   1000  Wool,  okd 

None. 
tor. .Perry   Wahlund,  997   Wood. 
Oakland.  C     $1 

E   TELEGRAPH  AVE  50  S  r.lst 
mi!.      One-story    reinforced    con- 
cki  lodeon   and   stores. 

Owner F.     Armanino,     510  4     Tele- 

ph  Ave.,  .  lakland. 

A      W.    Smith.    Him     B I- 

way.    Oakland, 
or.. Jones  Bios.,  51st  and  Tele- 
Ave.,    Oakland. 

COST.    ? 

(.34741      SW     SIXTEENTH     AND     CI.Ai 
S   GOxW     100,   Oakland.     Electric   work 
■  e    en-s  sement    brick, 

te  and  steel  hotel. 

.  .  .  ,M      Fi-ic  Iman    R'ealtj     '  '.o. 
....  Henry       11.     Meyers,       Koh  i 
Bldg..   San   Francisco. 
:tor..Levy     Elec.     Co..     539     Mar- 
ket. San   Francisco. 

Mated   Nov.    10,    '13 

i      wiring    installed J 

•    i         .ii    I  ..  .1 711'. in. 

:ti;    days    after :.s7  "... 

TOTAL    COST.     (2349.60 

>  11  74.75.       Surety.     Pacific    Coast 

Casualty    Co.       Limit.       30    days       after 

ompieted.         Forfeit.       $30 

i  lans   and    specifications    filed. 


Oakland. 


No.  Owner  Contractor 

3460  Carleton     Carleton 

3463  Swalley     Swalley 

3464  Clai  k     Clark 

3465  Western    Pac    I  "river 

3466  Shi  i  i.l-iti 

lonsumers'     Yeast  M 

3468  Rubino     W 


(3467)      NO        1372     FIFTH        Oakland. 

Addition. 
Owner Consumers'    Yeasl    .\    Vine- 

Architect  .  .  .None. 

tor.  .  Munster   &    Boi         hit.    1530 
Broderii  k,   S.   F 


(3475)      CARPENTER       WORK.       .MILL 
store     fronts,     glazing,     stairs, 
ware,    elevator     fronts,     composi- 
tion Moors,  tile  work,  etc.,  on  above 

'or..E.    T.    Leiter    &    Sons,    3601 
Wesf,    i    ikland. 
Filed    Dec.    2,  '13.      Dated-  Nov.    10,   '13. 

i  hi    10th    of  each   month 7V, 

days j.v. 

TOTAL  COST.    $25,457 

-  i     lemnitv 

Co.      Limit.    40   days    after    plastering    is 

ed       Forfeit.      $30.      Plans      and 

itions    tiled. 


i    RICK  Wl  IRK,  TERRA  o  ITTA 
i   al  ove. 

Charles      B.      Hadley.       1 83 
3 ,  n  Fi  anclsco 
'13.      D  lie  1   Nov.   10.  "13. 
k    work    up    to    under    sidi 

loor   i; 

■A  ok    np   to    tin  let   side   of 

i, 

:•  ted    and     accepted  .  .      '  •. 

:;i;   day*   after i, 

Ti  ITAL  Ci  1ST.    $7830 

Surety.    Aetna    Accident    A- 

Limit.     :'..",     days       after 

floor   joists    in    place.      Forfeit, 

p 

EXCAVATING,    CONC  1:  E  T  E 

work,    reinforcing,      cement      founoa- 

tions,      curtain      walls.      side      walks. 

le    walk    trap    doors. 

■ .    .-.   ,  01 

Mutual    Bank    Bldg..    S     F 
13.     Dated   Nov    10,  '13 

in'  month 

days 25% 

TOTAL 
Suretj .    '  llol  .•    Indemnity 
Limit.  7.".  days  from   date  ol 

ns  and   spo.-i- 


BUILDING    AND    INDUSTRIAL    NEWS. 


Get  It  From  Bacon 


-  $2*  -I 
toOti 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 
FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 

Edward  R.  Bacon  is  positively  not  connected  with  eny  other  firm. 


(3478)      LATHING.    PLASTERING,    la- 
menting,     clamp    proofing:,      imitation 
tiling,  etc.,   on   above. 
Contractor.  .A.    Knowles,    9S5      Folsom, 
San   Francisco. 
-     '13.      Dated  Nov.    10.   -13. 

■  ime   as   above 

TOTAL  COST.  $11,327 
Bond,  $5663.50.  Surety,  Aetna  Accident 
*;  Liability  Co  Limit,  60  days  after 
partitions  ready  for  lath.  Forfeit,  none. 
Plans   and    specifications   filed. 


(3479)  HEATING   AND   VENTILATING 
on  above. 

toi       i.  .  ii    i :     Sutton      Co.,      243 
icisco. 
Filed    Dec;   2,   '13.      Dated   Nov.    10.   '13. 
Roug      piping  installed,  hot  water 
all    sheet 

metal   ducts   in  place $1435 

Completed    a  nd    aci  epti   1 113.". 

36  day*  after 960 

TOTAL    COST,    $3830 
.    National    Suretj 
ai  ding    tin- 
Forfeit,   $30      Pi  ins   and   speci- 
filed, 

(3480)  PLUMBING    ON    ABOVE. 
Contrai  '  ,  Ook,     590 

:       m     co 

fov.   in,  '13, 
Roug  ficate 

ed     $3672 

ileted   and    accepted 3671 

:»l  day*   after 24 4  8 

COST,     $971)1 
Bond,  $4895.50.     Surety,  V 

Limit,     10    days      a  tter 
standing    finish    ere  ted       Forfeit,    $30. 
■  ■  t»i       Bled 


(3481)  IRON  AND  STEEL  WORK  ON 
above. 

1 'mil  rntor.  .Vulcan    Iron    Wks,    Kearny 

and    Francisco,    S.    F. 
Filed    Dee     2,   '13.     Dated   Nov.   10,   '13. 

On    10th    of   each    month 75% 

Usual   33   days 25% 

TOTAL  COST,  $15,851 
Bond,  $7925.50.  Surety,  Equitable 
Surety  Co.  Limit.  63  days  from  date  of 
agreement.  Forfeit,  $30.  Plans  and 
specifications   filed. 

(3482)  ELEVATOR    ON    ABOVE. 
Contractor.  .Otis     Elevator     Co.,     Beach 

and    Stockton,    S.    F. 

Filed    Dec.   2,  '13.     Dated   Nov.   10,  '13. 
Guides  installed  and  elevator  ma- 
chinery   delivered   in    basement ..  $1  1  2.1 

Completed   and    accepted 1125 

36   days  after 750 

TOTAL   COST,    $3000 

Bond,    $1500.      Surety.    National    Surety 

Co  Limit,  30  days  after  standing  fin- 
i ted.       Forfeit     $30.      Plans    and 

speclfli  a  tiniis  filed. 

(3483)  S\V  SIXTEENTH  AND  i'I.W 
S  60xW  100,  Oakland.  Tin,  galvaniz- 
ed iron,  marquise,  awning  box  1  nlng, 
skylights,  ventilator  ducts,  etc.,  for 
seven-story  and  basement  brick,  con- 
crete    a  nd    steel    hotel. 

Ownei M,    Friedman    Realty    Co. 

In     in    i         iii'im       11.      Myers,      Kohl 

HI. Ik..   San    Fri Isco 

Contractor.  .L.     Haws.     2130    University 

Ave.,    Berkeley. 
Filed    Dec.    2,   '13.      Dated  Nov.   10,  '13. 

One-half    completed     *..ii 

Completed    a  nd    accepted 515 

:td    days    after 343 

TOTAL  COST,    $1372 


S|l 


Wednesday,     December  10.  1913. 

md,   $686.     Surety,   Maryland  Casualty 
Limit,    30    days    after    brick    work 
mpleted.       Forfeit,     $20.       Plans     and 
ecifioations  filed. 


(3484)  PAINTING,  STAINING,  FIN- 
ishing,  polishing,  tinting,  white 
washing,    etc.,    on    above. 

Contractor.  .Martin    Peterson,    215    29tli. 

San    Francisco. 
Filed   Dec.    2,   '13.      Dated   Nov.    10,   '13. 

One-half    completed     $880 

Usual     33     days 880 

36    days    after 587 

TOTA  COST,  $234  7 
Bond,  $1173.30.  Surety,  Southwestern 
Surety  Insurance  Co.  Limit,  30  days 
after  standing  finish  erected.  Forfeit, 
$30.       Plans    and     specifications     filed. 

(3485)  COMPOSITION.  ROOFING, 
uverfiows,    etc.,    on   above. 

Contractor.  .  Hubert     D(tvid     Samuel     & 
Thomas     H.     Price,     Monad- 
nock    Bldg.,    S.   F. 
Filed   Dec.    2,   '13.      Dated   Nov.    10,   '13. 

Completed    and     accepted $210 

36    days     after 70 

TOTAL  COST,  $280 
Bond,  $140.  Surety,  Fidelity  &  De- 
posit Co.  Limit.  10  days  after  roof 
construction  in  readiness.  Forfeit.  $211 
Plans    and    specifications    filed. 

(3486)  LOT  119  Snyders  Piedmont 
Terrace-by-the-Lake,  Oakland.  nil 
work    for    two-story    dwelling. 

Owner.  ....  .Elizabeth     Loughery,     Okd. 

Architect  . .  .None. 

Contractor.  .J.    F.      Loughery,    705      31st, 
Oakland. 

Filed   Dec.   2,   '13.      Dated    Dec.    2,   '13. 

Frame    up     'i 

Plastering     completed     V4 

Completed     and     accepted ',4 

Usual     35     days Yt 

TOTAL  COST,    $3000 

Bond,    none.      Limit,    90    days.      Forfeit, 

noee.      Plans   and   specifications   filed. 


(3IS7)  W  SIXTY-SIXTH  AVE  160  S 
Arthur,  Oakland.  One-story  5-room 
dwelling. 

Owner C.  J.   Pfrang.      5487     Clare- 

mont    Ave.,    Oakland. 

Architect  .  .  .None. 

Day's   work.  COST,    $2500 


(3488)  N  FORTY-THIRD  250  W  Tele- 
garph  Ave.,  Oakland.  Two-story  16- 
rooin    flats. 

Owner N.     Barbagelata,     536     43rd, 

Oakland. 
Architect  .  .  .None. 

Contractor.  .A.    M.    Almquist,    464    43rd, 
Oakland.  COST,    $5SO0 

(31S9)  NO.  417  TIIIKTY-EIGHTill. 
Oakland.     Galvanized   iron  garage. 

Owner G.    Jung,    Premises. 

Architect  .  .  .None. 

Contractor.  .Metal       Shelter      Co.,       337 
Golden   Gate  Ave..  S.    F. 

COST,    $500 


(3490)      NO.   620  TWENTIETH,  Oakland 
Alterations. 

Owner N.    , 'ami  makes,   Premises. 

architect  .  .  .None. 

Contractor..  W.      McCarty,    1922      Tele- 
graph  Ave.,   Oakland. 

COST,    $11111 


(3491)      W        FORTY-SEVENTH        AY 
ill  N  Ygnacio,  1  lakland.  1  ine  and  one 
halt-story   6-room   dwelling. 


Wednesday,     December  10.  1913. 

Owner W.    C.    Granlund,    1621     17th 

Ave.,  Oakland. 
Architect  . .  .None. 
Contractor.. M,    C.    Bolts,    3116    Central 

Ave.,    Alameda. 

COST,    $2300 

(3492)  E  STEWART  45  S  Hopkins, 
Oakland.       One-story     5-room    dwlg. 

Owner w.  Hunnewill,  2011   E-16th, 

Oakland. 
Architect  . .  .None. 
Day's  work.  COST.   $1700 

(3494)  W  FORTY-SEVENTH  AVE 
144.30  N  Ygnacio  44.30x115,  Oakland. 
All  work  for  one-story  and  attic 
dwelling. 

Owner W.    C.    Granlund,    1621    47th 

Ave.,  Oakland. 
Architect  . .  .None. 
Contractor.  .M.    C.   Bolts,   Oakland. 
Filed    Dec.    3,    '13.      Dated    Nov.    3.    '13. 

Frame  up    5458.80 

1st  coat  plaster   on 45S.S0 

2nd    coat    plaster   and    exterior 

trim   on    45S.S0 

Completed     i:,s.so 

Usual  35  days 158.80 

TOTAL  COST,  $2294.00 
Bond.  $1147.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  90  days.  Forfeit,  $5. 
Plans  and  specifieatTbns  filed. 

(3495)  LOT  ...  BLK  2.  Oaklawn  Tot. 
All    work   for   residence. 

Owner G.   T.   and   P.   A.   Childers. 

Architect  . .  .None. 

Contractor.  .  H.    S.    Butler,    5319    Manila 
Ave.,  Oakland. 

Filed   Dec.   2,   '13.      Dated  Aug.   IS,   '13. 
Payments,    $400    down    and    $40    a 

month      

TOTAL  COST,    $5500 

Bond,    limit,    forfeit,    none.      Plans    and 

specifications,  none. 

NOTE: — H.    s.    Butler    to    build    said* 

house   and    G.    T.    and    P.    A.    Childers    to 

purchase    said    house    and    lot   for    $5500. 

(3496)  E  MANILA  100  S  51st,  Oak- 
land.     One-story    6-room   dwlg. 

Owner Arthur         Hargrave,        1527 

Broadway,   Oakland. 
Architect  . .  .None. 

Contractor...].    P.    Silva.    1732    7th.    Bkly. 
COST.  $1700 

(3497)  N  E-SIXTEENTH  72  W  57th 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner Jas.     McGuinness,    5615    E- 

16th,   Oakland. 
Architect  . .  .None. 
Day's  work.  COST.  $2000 

(3502)      NO.        1970       THIRTY-EIGHTH 

Ave.,    Oakland.      Alterations. 

Owner Herbert    Gregory,    Prem. 

Architect  .  .  .None. 

Contractor.  .H.   D.   Graves.   342    53rd    Ave 
Oakland. 

COST.    $ 

(3505)  NO.  4  <;  4  FORTY-FIRST.  ",,k- 
land.      Repairs. 

Owner los.     Slangier,     Prem 

Architect  .  .  .None. 
Contractor.  .Chas.  C.  Garfield    2 
Ave.,  Oakland. 

COST.     $500 

(3506)  E  SHEFFIELD  122  S  Hopkins, 
Oakland.  One-story  5-room  dwelling. 
owner Miss       May     Farrell,       1403 

Linden,  Oakland. 
Architect  ...  None. 


BUILDING    AND    INDUSTRIAL    NEWS. 

Contractor.  .Western         Union         Home       Co. 
Bldrs.,    1617    Telegraph    Ave 
Oakland.  COST,    $1600 


(3507)      SW     TENTH    AND       MARKET, 
Oakland.      Alterations    and    repairs. 

Owner I.    H.   King   Estate. 

Architect  . .  .None. 

Contractor.  .  Weber   &    Hazzard,  Prem. 

COST,    $70(1 


(3508)      NO.    726   THIRTY-SIXTH    AVE., 
Oakland.      Alterations   and    additions 

owner T.    A.    Baker,    Premises. 

Architect  . .  .None. 

Contractor.  ,H.    Kol.ler,    2217    69th    Ave., 
Oakland. 

COST,    $400 


(3509)  SE  THIRTEENTH  AND  CLAY 
Oakland.  Remodel  stores  and  base- 
ment in   brick  building. 

Owner lules    and    Hugo    Abraham- 
son,    13th    and    Washington. 
Oakland. 
Architect  ..  .C.    W.    Dickey.    Central    Bk. 

BIdg.,    Oakland. 
Contractor.  .E.    T.    Letter    &    Sons,    3601 

West,   Oakland. 
Filed    Dec.    6.   '13.      Dated    Dec.   6.   '13. 
On    15th    and    1st   of   each    month      7.V 

Usual    35    days 

TOTAL  COST,  $ 

Bond,  none.     Limit,  Jan.  1,  '14.     Forfeit, 
none.     Plans  only  filed. 

(3510)  E        EVERETT        AVE     415 
Hampel,   Oakland.      One-story    5-room 
dwelling. 

Owner Jos.   T.    Hindi,   1542    Broad- 
way, Oakland. 
Architect  .  .  .None. 
1  lay's  work.  COST,  $2500 


(3511)       E     HILLCREST     ROAD    . 

Oakland.      Two-story    12-room    dwlg. 

Owner J.    C.    Bowman. 

Architect  ..  .John    Bauer,    Clunie    BIdg., 

San  Francisco. 
Contractor.  .Bay     City     BIdg.     Co.,     Mo- 
nadnock   BIdg.,  S.   F. 

COST,    $7s: 


(3512)      X    IiAMUTH      250    W      Laguna, 
Oakland.       One-story     4-room    dwlg. 

Owner Mrs.       Ira      Hatcher,       2429 

Hopkins,    Oakland. 
Architect  .  .  .None. 

Contractor.. T.    Campoell,    3141    Pleitner 
Ave.,    Oakland. 

COST.   $l1iin 


(3513)      No.    i  4 u _* - u  4    BROADWAY,   Oak- 
land.     Alterations. 

Owner Get    W.   Austin,    Premises. 

Architect  . .  .None. 

Contractor.  .John     Anderson.     Premises. 
COoT,    $2500 


Building  Contracts  Awarded 
Berkeley. 


No.  Owner                   Contractor  Ami. 

3461  Wwen      Squires  00 

3462  Herman     Meyei  1131 

3469  Bartlett     Bartletl        

::)7"  United     Builders        <  iwner 

::i7i  Wallster     Pearson  3100 

2  172  S   p    Bklj     De\ 

3493  Beckett     Beckett  150 

3498  Ala  Co  Home  Bldrs. Owner  10 

3.-.H3  ISrizanl     Busktrk  (On 

3504  Turner     lordan  1500 

1 3461  i      N'i  i      2019     PARKER,     Berki 
Addition. 

owner I.  .v  i  iwen,   Red    Bluff,  Cal 

Architect  .  .  .None. 


31 

E. 

J.     Sijuires, 

2117    Rose. 

Be? 

ktley. 

COST,    $500 

1162)  W  SEVENTH  150  S  University 
Ave.,  Berkeley.  One-story  lodge 
b  ii  ili  ling. 

Iwner Herrman  Sons. 

Architect  . .  .None. 

tor. .  P.   Meyer  and   Borehard. 

COST.    $1137 


i  I  169  '      \\    BELVEDERE  255  72  s  Cedar 
•  ley.      One-story    4-room    dwlg. 

Owner W.     M.    C.       Bartlett.       131 S 

Talbot    Ave.,    Berkeley. 
Ai  chitect  .  .  .None. 
l-'ay's     work.  COST.     $1100 


(-.470)  W  STAXTox  90  N  Ashl.y,  Ber- 
keley. One  and  one-half-story  five- 
ro    mi    dwelling. 

Owner United     Home     Bldrs.,     1702 

Broadway,    Oakland. 
Architect  .  .  .None. 

work.  COST,    $1800 

(3471)  S  MONTEREi  50  W  Fresno. 
Berkeley.       One-story     6-room    dwlg. 

i  iwner G.    Wallster. 

Architect  .  .  .None. 

Contractor.  .Ben    Pearson.     2403    Grant. 
Berkeley.  Cost,    $3100 


i  2  172  i      SE  SUTTER   AND   DEL  NORTE 
Berkeley.      One-story    3-room    station. 

Owner Southern    Pacific    Co. 

ect  . . .  None. 
Contractor.  .Berkeley   Development  Co.. 
Studio    BIdg.,    Berkeley. 

COST.    $2500 

(3493)      X     CHANNING       WAY     150       it 
Shattuck,    Berkeley.      Install    furnace. 

Owner E.    F.    Beckett.    2035    Chan- 

ning  Way.  Berkeley. 
Architect  .  .  .None. 

Contractor.  .J.    P.     Beckett,     2035    ''i  in- 
ning Wayfi    Berkeley. 

C^ST,    $450 


(3498)  S  ...IAXXI.NG  WAY  135  E  Col- 
lege Ave..  Berkeley.  Two-story  and 
attic    15-room   Sorority    House. 

Alameda        County       Home 

Bldrs.,      Inc.,    1st      National 
Bank    BIdg.,   Berkeley. 
Architect  ...W.    H     Ratcliff   Jr.,    1st   Na- 
tional  Bank   BIdg..   Bkly. 
I  laj  's   b  ii.  '  CoST.  $1ii.i.,mi 


(3503)      NO.    2727    CLAREMONT    COURT 
Be   keley.      Fire    repairs. 

iii:    R.   T.    i'.ri/.ai  .1,    Premises. 

Architect  .  .  .Nunc 

Contractor.  .J.    W.     Buskirk,     U32     Mi  - 
gard    Ave.,    Be.-1'eley. 

COST.    $400 


SPRUCE 

Ri  il 


\\\         VINE        AND 
ley.       Alterations. 

owner \ndrews    &    Turner 

wood   City,   Cal 
\  ri       tect   •  •  ■  Nunc 

tor.  .C.   R.  Jordan,   Hotel  Astei  la 
San    Francisco. 

COST,    $150(1 


Building  Contracts  Awarded 
Alameda. 

No.       Owner  Contractor        Int. 

:;  199     Abraham     Ba 

i  eeman     Fn 

3501      Eaton     Eaton 


134991  X  LIXCOLX  AVE  130  W  Web- 
ster, Alameda.  One-story  S-room 
dwelling. 

Owner C.   B.  Abraham,  i; J  .1  Lincoln 

Ave..  Alameda, 
Architect  .  .  .None. 

Contractor.. D.    E.    Barber,    L619    Market, 
Oakland. 

i  :i  ist.  (i-ieo 


.\...    173a    BUENA    VISTA    AVE., 
Alameda.      One-story    4 -room    dwlg. 

Owner J.    R.    Freeman,    1109    Oak. 

Oakland. 
Architect  . .  .None 
Day's  work.  COST,  $1ihhi 


LINCOLN   AND    FISH,   Alameda, 
one-story   5-room   dwelling. 

owner Paul  Eaton,  2329   13th  Ave., 

Oakland. 
tect  . .  .None. 
Day's   work.  I  '  1ST,   $1500 


s|  innilV     OF     OAKLAND     APPLICA- 
TIONS    FOR     BUILDING     PERMITS 
FOR    THE    MONTH    OF    NOVEM- 
BER,   1913. 


Classifications  No.    of 
of     Bldgs.                  Permits 

Issued  Cost 

1-story    dwellings     ...  44  $72,480.00 

1st    dwlg    with    stores.  1  2,500.00 

ory     dwellings..  5  12,350.00 

2-story     dwellings 10  31,500.00 

1-story     Hats 1  2,400.00 

2-story     flats 1  4,784.00 

3-story     apartments..  1  40,1700.00 

1-story     stores 3  2,380.00 

2-story       brick       hotel 

with     stores     i  1CO0O.O0 

4-story    brick    &    steel 

store     building? 1  78,740.00 

offices 1  100. On 

1-st    brk    cabinet    shop  1  4.S00.00 

Brick     bakery    oven...  1  1,800.00 

Hog    Serum    station...  1  

1-st      concrete      stable 

and   garage    1  i  I 

l-st     concrete     garage  1  53,000.00 

1-st    brick    garage 1  10,000.00 

1-story     frame    garage  1  14.113.00 
Work        shops.        tank 

frames    and    barns. .  7 
Garages,       sheds      and 

20  3,748.00 

Alterations,     additions 

and     repairs     114  54,729.25 

Total      217  J414.226.2-5 

New     construction 103  $339,497.00 

Alterations,     additions 

and    repairs     114  54,729.25 

Total     217  $111 


COMPLETION  NOTICES 


BUILDING     AND    INDUSTRIAL    NEWS 

beg,  Okd.  J  D  Keys  to  whom  it  may 

concern Nov.    28,    L913 

Dec.    1    ,1913— NW    35    LOT    1    BLK    7, 
Map    Boulevard    Park.    okd.      .Mrs    M 
Richardson  to  E  C  Sydes.Nov.  24.  1913 
Dec.    1,    1913— LOT   111   Sbdvn   3o    Map 
R<      idvn    Peralta    Park,    Bkly.      West- 
ern   Union     Home    Bldrs    to    Frank 

C  Nye Nov.  29  ,1913 

Dec.  1,  1913— LOT  21  BLK  2  Map 
Sbdvn  No.  1  Adams  Point  Ppty,  Okd. 
M   E  Hennings  to  John  Lehman.... 

Dec.    1.    1913 

Dec.     2,     1913— X     FIFTEEXTH     60     E 
Clay   E   120  N   93-9  XW   14-1.7   W   110  ' 
S  103-9,  Okd.     Robert  Dalziel  Co  to 
Otto   Kurtz,    Dec    2;    Lewis   A   Hicks 

Co Dec.    2,    1  li  1 3 

Dec.  2,  1913— E  SIXTY-FIRST  AVE 
240  S  Taylor;  No.  1246  61st  Ave., 
Okd.       Loretz     Peterson     to     W      H 

Judson Nov.    26.    1913 

Dec.  2,  1913— SW  FORTY-SIXTH  & 
Melrose  Ave  W  120xS  33,  Okd. 
Jemima    A   Laing    to    whom    it    may 

concern Aug.    IS,    1913 

Dec.  2,  1913— PTN  PLOT  IS  Map  Part 
Rancho  Arroyo  de  la  Alameda, 
Xiles.       Emily    L    Chittenden    to     A 

T    Spence Oct.    22,    1913 

Dec.  3,  1913— XW  TWELFTH  AND 
Grove    50x112,    Okd.      Bruguiere    Co 

to  Judson  Mfg-  Co Dec.  2,   1913 

Dec.  2,  1913 — DOT  2  BLK  6  Wheeler 
Tract,   Bkly.     Dr  C  L  Roadhouse   to 

Alfred    Peterson Nov.    15,    1913 

Dec.  3,  1913 — LOT  S  BLK  5  Berkeley 
Square,  Bkly.  Maria  Callender  and 
Caroline  C  Condit  to   whom  it  may 

concern Dec.     2,     1913 

Dec.  3,  1913— SW  SIXTEEXTH  AND 
Clay  S  60xW  100,  Okd.  M  Fried- 
man   Realty    Co    to    F    M    Maestretti 

and  J   M   Younger Dec.    1,    1913 

Dec.  4,  1913— PTN  LOT  1  Map  Harris 
&  Donahue  Tract,  Pleosanton.  Peter 
Kroeger  to  C  A  Bruce. ..  .Dec.  1,  1913 
Dec.  4,  1913— LOT  6  AND  PTN  LOT  5 
Blk  <*P"  Corrected  Map  Nicol  Tract, 
Okd.      Edith   Dell  Bush   to  whom  it 

may    concern Nov.    29,    1913 

Dec.  4,  1913— W  PERALTA  AVE  Ptn 
Lots  3,  4,  and  5  Blk  "F"  Corrected 
Map  Xicol  Tract,  Okd.  Edith  Dell 
Bush    to   whom   it   may   concern.... 

Nov.    29,    1913 

Dec.    4.   1913— S  EXCIXAL  AVE   175    >> 

i   n    W    44xS   140,    Ala.    A   H  Knox 

to    D   M   Etter Dec.    4,    1913 

Dei  5,  1913— LOT  7  BLK  4  Map 
Havenscourt,  Oakland.  Piedmont 
Heights    Bldg    Co    to    C    F    Lodge.. 

Dec.    5,    1913 

Dec.  5,  1913— S  WARD  302.5  E  Ells- 
worth  37%xl34  H,  Bkly.  F  R  Peake 

Co   to  G  Johanson Dec.   4,    1913 

Di  .  1913— PTN  LOT  S  KLK  "B" 
Revised  Map  Piedmont  Park.  Pied- 
mont. Cora  H  Shores  to  whom  it 
max     concern Dec    1,    1913 


\i.  \iii:i>  v  i  oi  vi  v 


Nov     29   ,1913 — LOT   12   Map    Run       I     I 
okd.      Fred    W    Hatch    to    whom    it 

may    concern Nov.    26,    19*3 

i.ot  io  and  XE   %   Lot 
11    Blk    8    W  i     Heights, 

okd        Fruit  vale    Blvd    Land    Co     to 
whom    it    ».  '■'"'■'     28,    1913 

67    Map   Estudlllo 
Tci.  Sar,  Leandro      James  Dalziel  to 

W    S   Simpson Nov.    15.    191 3 

It,     1913— S     SIXTIETH      100     W 

colhv    W    43-1    S    100    K   39-6   N   to  pt 

I  ikd     I    !'  ><■         to   whom  it  may 

ern 1913 

Nov.     28,     1913 — S    SIXTIETH     100     W 
Colby    W    43-1    S   100    E   39.5   N    to    pt 


LIENS  FILED. 


ALAMEDA    COUNTY. 


1913    -SW     LAVERNE    AVE 

.    NW   55th    Ave  XW    35xSvt 
Okd       Sunset   Lumber  Co    vs   Max     II 
I  oake,   T   M    Drake  and    0  O  Brad 

i  ..n     $381.55 

1913      NW      LAVERNE       WE 

.  ,  \\\    :. mi,  Ave  XW  35xSW  100, 

ok.l      Sunset    Lumber  Co  vs  May   II 

Drake    T  M   Drake  and  C  o   Brad- 

hofl     

Dei      1     1913      S    YON.Vlo    AVE    200    E 
Cole  s  125xE   10,  i  ikd.     John   Peters 
D   Penick $57.60 


Wednesday.    December  10.  1913. 

De?.  3,  1913— XE  CENTRAL  AVE  & 
Fifth  E  40xN  100,  Ala.  Reliance 
-Mill  &  Lumber  Co  vs  Wm  G  Le 
Boyd     $219.07 

Dec.  3,  1913— X  CENTRAL  AVE  40 
E  5th  E  34xN  10J,  Ala.  Reliance 
Mill  &  Lumber  Co  vs  Wh  G  LeBoyd 
$183.33 

Dec.  4,  1913 — LOT  2S  AND  SW  10  LOT 
29  Map  Holway  and  Laine's  Sbdvn 
Lots  31,  32  and  33,  Kingsland  Tract, 
Okd.  Zenith  Mill  &  Lumber  Co  vs 
S  A   Potter  and   H   C   Miller $256 

Dec.  4,  1913— X  CEXTRAL  AVE  40  E 
Fifth  E  34xX  100,  Ala.  Rhodes- 
Jamieson  &  Co  vs  Wr  G  Le  B~yd 
$126.23 

Dec.  4,  1913— XE  FIFTH  &  CEXTRAL 
Ave  E  40xN  100,  Ala.  Rhodes-Jamie- 
son  &  Co  vs  W  G  Le  Boyd,  W 
Ehrenpfort,    A   A  &   C   O'Brien.  $144.70 

Dec.  5,  1913— S  SANTA  CLARA  AVE 
506.25  W  Union  W  27.33xS  137.5, 
Alameda.  H  C  Nelson  vs  W  G  Le 
Boyd    $106 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY 


Contracts    Awarded. 

RESERVOIR — Concrete  construction, 
$14,000.  Burlingame.  San  'Mateo  Co.. 
Cal.  Engineer,  City  Engineer,  Bur- 
lingame. Owners,  City  of  Burlingame. 
Contractor,  Robert  Trost,  San  Fran- 
cisco.     Contract    price.    $14,000. 

Building  Contracts. 

SANTA   CLARA   COUNTY. 


ON  THE  LOS  GATOS-ALAMEDA  ROAD 
about  2  miles  east  of  Los  Gatos.  All 
work  for  one-story  frame  school 
house. 

owner Union         School         District 

Trustees. 

Architect  . .  .C    McKenzie,   Bank    of  San 
Jose    Bldg.,   San   Jose. 

Contractor.  .H.     Heuris,    Saratoga,    Cal. 

Filed  .Nov.   20.    13.      Dated  Nov.  17.  '13. 
Frame     up.     walls     sheathed.  .  $1663.75 

1st    coat    plaster    on 1663.75 

School    completed    1663.73 

Usual     35     days 1663.73 

TOTAL   COST,    $6655.00 

Bond,  $1664.     Sureties,  J.  B.  Kenvin  and 

C.    Caccitti.      Limit,    100    days.      Forfeit, 

none.     Plans  and  specifications  filed. 


LOT  19  BLK  47,  Town  of  Palo  Alto. 
All   work    for   frame  dwelling. 

owner John    Dudfield,    Palo    Alto. 

Architect  .  .    None. 

Contractor.  .J.     H.     Ross,     Palo    Alto. 

Filed  Nov.  20,  '13.     Dated  Nov.  IS.  '13. 

Foundation    completed    $625 

Building    plastered    625 

Building    completed     625 

Usual   35   days 625 

TOTAL  COST.  $2500 
Bond,  $l25ii.  Sureties,  J.  A.  Jury  and 
E.  J.  McArthur.  Limit.  120  days.  For- 
feit, none.  Plans  and  specifications 
Bled. 

NEAR  LOTALO  STATION  4S.  49,  50 
Hale  Sub  near  Mountain  View.  All 
work    for   frame   bungalow. 

Owner M.     Esberg,    SW    California 

and    Drumm.    S,    F. 

Architect 1.    R.      Miller.    Lick      Bldg.. 

San    Francisco. 

Contractor.  .A.   Cooke. 

Filed   Nov,   28,  '13.     Dated  Nov.  26.  '13. 
i',  ime   and    rafters    up $1049.50 


Wedn 


December  IU,  1913. 


BUILDING     AND     INDUSTRIAL    MOWS. 


1st  coat  plaster  and  roof  on.. 

When    accepted    1049.50 

Usual    05    days 1049.50 

TOTAL  COST,   $4198.00 

Bond,    $2099.      Sureties,   D.   O.   Druffel   & 

P.     Valentine    Franz.       Limit.     90    days. 

Forfeit,   none.     Plans   and   specifications 

filed. 


LOT    1    BLK    9    Pioneer    Homestc  \    - 

sociation   Tract,   s.m   .lose.      All    work 
for    Fred    Smith    refuse    incinerator. 

Owner City    of    San    Jose. 

Architect  ...E    L.    Ryder.    City    Eng. 

Contractor.. Z.   O.   Field.   167   S- 1 4th    St.. 
San  Jose. 

Filed    Nov.    12,  '13.     Dated  Oct.   IS,  '13. 

As     work     progresses 75% 

Usual    35    days 

TOTAL  COST,    $ 

Bond,    $13,400.         Surety.    Pacific      Coast 

Casualty   Co.     Limit,   100  working   days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


NE  ELEVENTH  AND  KETBS,  San  Jose 
Five-room   cottage. 

Owner L.  D.  Arata,  Premises. 

Architect  .  .  .None. 

Con  tractor..  A.     Anderson,     906     S-lOth, 
San   Jose. 

COST.    $2S0O 


NO.     144     S-FOURTEENTH,       San    Jose. 
Six-room    cottage. 

Owner F.    O.    Nelson.    Premises. 

Architect  . .  .None. 

Day's    work.  COST.    $2500 


X\V    ELEVENTH   &    SAN   SALVADORE, 
San   Jose.     Six-room   cottage. 

Owner C.     S.    Rhea,     2nd    and    San 

Antonio.  San  Jose. 
Architect  .  .  .None. 
Day's    -,vor;;.  COST.    $2000 


NO.   332   S-ELEVENTH,   San   Jose.     One 
and    c.ne-half-story    residence. 

Owner J.   F.    Clark,    Premises. 

Architect  . .  .None. 

Day's  work.  COST,  $2000 


NO.    S60   E-SANTA      CLARA.    San      Jose. 
Repair   laundry. 

Owner R.     &  W.  Wet     Wash      Co., 

Premises. 
Architect  . .  .None. 
Day's   work.  COST,    ?1     I 


E  TWELFTH,  4th  Lot  N  of  William. 
San  Jose.  One  and  one-half-story 
residence. 

Owner Mrs.  Edith  L.  Elder,  Prem. 

Architect  .  .  .None. 

Contractor.  .A.  M.   Whiteside.   71    S-16B1, 
San  Jose. 

COST,   $2500 


ON   REAR  DOT  S\V  COP..   SECOND   A 
Virginia.  San  .lose.      Repair  cottage. 

i J.  F.  Adams.  Premises. 

Architect  . .  .None. 

Lays    work.  COST,    $500 


COR  PARK   AND  PLEASANT,   San  Jose. 
Four-room  building. 

I )«  ner Frank    Bj  ers,    Prem 

Architect  .  .  .None. 

work.  COST.  $1700 


\.  -  G46  AND  648  S-FIRST  ST.  San  Jose 
Addition    on 

Owner '■•    Levin.  Prem] 

Architect  .  .  .None. 

WOrk.  COST,  $1000 

NO.  115  X -HKVKNTKKXTH  ST.,  Sen 
Jose.  One  and  one-half-story  bunga- 
low. 


Owner C.    Rasmussen,    Premises. 

Architect  .  .  .  N 

Day's    work.  ■  'ST.    $3'i 


COMPLETION  NOTICES. 

SANTA  CLARA   COUNTY. 

RECORDED  ACCEPTED 

NOV.  10,  1913— I.i  ITS  3  AND  4  BLK  3 
Dnlverhity   Grounds,   S   P  land,  San 

Jose.        Associated     Oil     Co      to     .1      ■■ 
Th  orpe    Nov.    10.    1913 

Noi  hi,  1913— ON  SAN  FRANCISCO 
Road  near  Sunnyvale,  lh&  miles 
South.  T  B  and  R  F  Dawson  to 
whom    it    may    concern ..  .Nov.    1,    1913 

Nov.  11,  1913 — NEAR  FIFTH  AND 
San  Fernando,  San  Jose.  (Newman 
Club)  The  Roman  Catholic  Arch- 
bishop  of   S   F    to   J    H    Miller 

Oct.    10,     1913 

Nov.  19,  1913 — BETWEEN  STH  AND 
9th  Sts.  on  St.  John  St.,  San  Jose. 
Mrs  J  Sopher  to  whom  it  may  con- 
cern  .....Sept.     6.     1913 

Nov.  21,  1913— ON  MORSE  near  The 
Alameda,  San  Jose.  A  Bowden  to 
A   A   Church Nov.    20,    1913 

Nov.  25,  1913— S-TENTH  NO.  282,  San 
Jose.  L  W  and  L  E  Pieper  to  whom 
it    may    concern Nov.    1,    1913 

Nov.  25,  1913 — LOT  13  BLK  3  Bar- 
rett and  Mack  Sub,  San  Jose.  W 
F  Gilman  to  whom  it  may  con- 
cern     ov.    22,    1913 

Nov.  25,  1913— LOT  24  Thomas  Sub. 
No.   2,  San  Jose.     A  York   to  whom 

it  may   concern Nov.    17.    1913 

♦ 

COMPLETION  NOTICES. 


SAN    MATEO    COUNTY. 


RECORDED  ACCEPTED 

Nov.  20,  1913— LOT  4  BLK  10  Dingee 
Park,  Redwood.  Rachel  D  Graham 
to    Geo    H    Bentley Nov.    IS.    1913 

Nov.  21,  1913— LOT  6  BLK  11  Sub  No. 
2,  Burlingame  Pk.  Isobel  K  Rixon 
to  Pedersen  &  Overaa. .  .Oct.   31,   1913 

Nov.  2s,  1913— BURLINGAME  AVE  & 
Middlefield  Road.  Ptn  Blk  11.  Bur- 
lingame. J  H  Hatch  to  J  H  Wilson 
Nov.    25,    1913 

Nov.  29,  1913— LAUREL  AVE  AND 
Ninth  Ave,  San  Mateo.  Mary  D 
Ross  and  George  C  Ross  to  Cald- 
well &   Wisnom Nov.    2S.    1913 

Dec.  1,  1913 — LOT  "O"  BLK  2  Bur- 
lingame Terrace.  Lyster  G  Reigh- 
ley    to    Willis   L  Gott Nov.    14,    191:;' 

Dec  1.  1913 — LOT  36  BLK  20  Crocker 
Estate  Tract  Sub  No.  1.  Alvin  it 
&  Emma  A  Cobleigh  to  O  E  Evans 
Nov.    25.    1913 


LIENS  FILED. 


SAN  MATEO  COUNTY. 


RECORDED  AMOUNT 

Nov.    22,    1913— LOT   "B"    BLK    1,    Bur- 
lingame;   No.    1119    Burl   > 
i  Madding,       SfcBeaii      S     Co     \  -      E 
Quagelli      *370 


LIENS  7ILED 

SANTA    CLARA    COUNTY. 


RECORDED                                         AMOUNT 
Nov.    28,    1913— ON    SAN    FRAN 
1M;       miles      South    of 
Sunnyvale    Lumber   Co   vs    M    E    and 
T  B  Dawson   and   M  C  Vanderkamp 
$533.92 


MARIN,   CONTRA  COSTA  AND 
SONOMA    COUNTIES. 


APARTMENT    HOUSE— 3     storj      and 
base,   brick,   $35,000.     Richmond, 

Cal.       Architect,      Lewis      M. 
Garden      Phelan     Bldg.,    s.     F.        Owne 

ed    ;>>     E.    M.     Meye  Rich- 

mond.    The  building  will 

i.i    Elmer     ami      Mai  donald 
avenui  ea  of    50   by    100 

Interior  lias  been  arranged  for 
suites  of  [wo  and  three  rooms  with 
wall     hei  laths.       There 

it,     vacuum    cleaning 
no!     hot     water    supply.       Bath 
rooms   \\  ave   -imposition   Bool 

tile  wainscot.  Interior  finish  will  he 
largely  of  pine  Some  oak  doors  will 
he  used.  Exterior  of  tie  building  will 
be  faced  with  pressed  brick.  Plans 
are  complete  and  figures  will  bi 
for    shortly. 

NURSERY    BUILDING — Concrete    and 
frame    construction.      Cost    not    stated. 
Ige,    Sonoma    Co.,    Cal.      Architect. 
State    Architect,  George      B.    McDougall, 
Sacramento.     Owners.   State   of  Califor- 
nia.     All    figures    received    by    the    State 
Control    for    the    building    at 
the  Eldridge  State  Home   have  been   re- 
jected   and    new    figures    will    he    called. 
The    lowest    figure,    that    submitted     by 
Boxton-Dillon    Co.     of      San      Francisco. 
ompanied   by   a    10   per  cent 
check:    all    other    bids    were    above    the 
amount    available    for    constructii 

LAUNDRY  BUILDING — 1  story  and 
base,  concrete  and  frame.  $16,500. 
Napa,  Napa  Co.,  Cal.  Architect.  State 
Architect  George  B.  McDougall,  Sacra- 
mento. Owners,  State  of  California. 
The  bid  of  Robert  Trost,  lowest  re- 
ceived for  the  construction  of  this 
building,  has  been  rejected,  as  the 
check  accompanying  same  was  not  for 
10  per  cent  of  the  amount.  R.  S.  K. 
MaeMillen,  the  next  lowest  bidder,  is 
within  the  amount  appropriated  and 
may  be  awarded  the  contract.  His  bid 
is  but  $C50  higher  than  that  of  Robert 
Trost.  Saturday  last  a  message  from 
te  Department  of  Engineering 
h  up  to  that  time  no  action 
had  been  taken  except  to  renin  all 
except  that  of  it.  s.  K  Mac- 
Millen.     The    work   may   be    refigured. 


LlENS  FILED. 


MARIN     (  <H  NT1  . 


RECORDED                                            AMOUNT 
|    ;   -SAUSALITi  i.  Marin  Co. 
Duncan's    Mills   Land    &   Lumber   Co 
vs    Rosa    A    Avila    $420.20 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


FLATS— 2     story     and      base,      frame. 
stated.     Fresno.    Fresno    Co.. 

Cal.  Architects.  Smith.  Stewart  & 
Glass.  244  Kearny  street,  S  F  and  Re- 
public  -no,     i  Iwner,  i 

ng,   Fresno.     The  building, 
ft 
residential    llat    building,    will    he    erect- 

ed   at  K  and        i  nislaus 

street-,     [nterjoi  arranged  for 

four  modern  flats  of  six  rooms  aial  bath 
each.      Open    air    slei  es    will 

i.  i  lure  of  the  building.  In- 
terior will  he  finis. .ed  In  pine  with 
hardwood  floors  in  the  principal  rooms. 
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ving    room    will    havi  open 

lire    place.      Baths    will     have     composi- 
tion   floi  Exter- 
ior  of   the    house    w 
rustic.      Plans    are    being    prepared. 

THEATRE    ALTERATION    AND    AD- 
DITION— 4    story 

■  o., 
Cal.       Architect,      Eugene      a'Mthewson 

e    Bldg..    Fresno.      Owner,    L.    L. 
Cory.      This    work    h-as     been      contem- 
plated   for    sometime     but     no    architect 
>    ted    until    recently.      The 
building    to    undergo    alteration     is    lo- 
cated   at    the    corner    of    Fresno    and    .1 
The    work     will    '  e    extensive 
and    will   include   structural    steel,    plas- 
tering,     painting,     plumbing,      elevator 
work,    electric    work    and    interioi     dei  - 
orating.      Upper   floors   will    be    lilted    up 
. ;  t    of   the    fn  -i    Boor 
-    used    for   stores.      Exterior    fac- 
ing   will     I..-     id'    pressed     brick.       Plans 

ng  prepared. 
STORE  FIXTURES— Cost  not  stated, 
Fresno,  Fresno  Co.,  Cal.  An 
Swartz,  Hotchkin  and  Swartz,  Rowel] 
Bldg.,  Fresno.  Owner.  J.  M.  Crawford. 
Plans  are  heing  prepared  for  store  fix- 
tures for  tlie  space  leased  by  Mr    i 

ii  optician,  in  the  Grifflth-Mc- 
Kenzie    Building.       Interior    finish    will 

hardwood,  mahogany  and  tile. 
Some  plate  and  art  glass  will  lie  used. 
Plans    are    heing    prep 

Contracts    Awarded. 

IE     HALL     ALTERATIONS    —    3 

.     - :  i, 

Smith. 
st,  S 
S.,  an  1  Republican  Bldg.,  Fresno  Own- 
ers, Fresno  Odd  Fellows  Hull  \  o 
tion.  Contractor.  H.  A.  Hansen,  Fres- 
no.    Com  i  -.". 

STORES    AND    RESIDENCE- 

and   base,   brick,   $30, no,    Fres- 

i ,  hitect,  Eugene  Mai  lew- 
son.     Forsythe     Bldg.,     Fresno       Owner, 
Christo- 
pher   Sehrt,    Fresno.       Co  irici 
| 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


RESIDENCES    —  2   2-s 
frame.    $2,500    each.  to,     Cal. 

Architect,    none.      Owners,    Wright    -and 

Kimbrough,    ,S17    J    street.    Sacri nto. 

mi    14th 
Ith    streets    respectively    an  1    will 
i  e    arra  ng<  dwi 

ii  s    will    he    finished    in    p'ine      nd 
:a  rdwo< 
the    living    room,    dining   rooms  find    re- 

e  will  lie  larg I 

hie    pi  a   i  Tile 

Li.: 

will   lie 

ent    plas- 

omplete 

and     in 

will   do  '  All 

• 
WAREKl  lUS 
, .,  k      ;  Joaquin 

- 

ground 

.on     will     he 

ii 
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BUILDING     ami    INDUSTRIAL    MOWS. 

iii'i'i  -        Exterior    of    the    building     will 
faced    with    stock    brick.      Plana    are 
complete    and    the    work    will     be    done 
bj    l  '.i>    Labor. 

RESIDENCE  —  2  storj  and  base, 
frame.  $2, Sa<  ramento,  '  !al.  Ar- 
chitect, none.  Owner,  J.  .1.  Jennings. 
321]  ii  street,  Sacramento.  The  house 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  and  redwood  throughout.  Oak 
floors  will  he  used  In  the  principal 
rooms.  There  will  be  a  large  open  Are 
place  in  the  living  room  with  mantel 
of  brick  or  tile.  Tile  wainscot  will  he 
used  in  the  bath  room  and  kitchen, 
ior  of  the  dwelling  will  be  cov- 
ered    with     rustic    and    shiplap.       Plans 

i,      tplete    and    in    the    hands    of    the 

owner    who    will    do    the    work    by     Day 
' ■ 


w  edi 


ida: 


1913. 


Building  Contracts. 

SACRAMENTO    COUNTY. 

PUESCHE     1     acre     Tract,     Sacramento. 
Erect   dwelling. 

Owner V.   Stefani  and   B.   Puesche. 

v  cit...  None. 

Contractor.  .Fred    Funk.    240S    Carnegie 
Aic,    Sacramento. 

COST,   $1£ 

E    14    I.'  iT    :;.    ::n.    31,    C.    D,    Sis..    Saci  a- 

mento.      Erect    dwelling. 
Owner Fritz     Micihel,     2322     Cole- 
man.  Sacramento. 
Arehite    I   .  -  •  None. 
Day's    work.  COST,    $lon 


E  %  LOT  6,  E,  F,  12TH  AD  13TII  STS ., 
Sacramento.      Erect    dwelling. 

Owner Mrs.    Ida    M.    Irvine,    1229    F 

St.,    Sacramento. 

Arcl  Meet  ...  Xone. 

Contractor.. A.  Van  Zee,  207  I  St.,  Sac- 
ramento. COST.    $1400 


E    20   FEET   OF   W    %    OF   LOT    1,    J,   K. 
3rd   and    Ith   Sts.,  Sacramento. 

Owner I.   Greenblatt   &   Co.,   306   J 

St.,   Sacramento. 
■  i   .  .    Xone. 

tor.  .E.    Rose,    241S    M    St.,    Sac- 
ramento. COST.    MOO 


LOT   61!    Homestead   Tract,   Sacramento. 
Erect    dwelling. 

Owner J.   H.  Stapleton,  Folsom. 

eel    ...  Xone. 
Contractor.  .Cippa     iiros.,    314    2.1st    St., 
Sacramento. 

COST,   $177.0 


FEET    LOT    6    AND    W    27    FEET 
Lot     7.    II    J    Goethe    Sbdvn    "F,"    Sac- 
■   ninto.      Erect    dwelling. 
Owi  Fo       Edenhofer,    3011    Cyp- 

ress   A',  e.,   Sot  iniiento. 
Architect .  .  .None. 

work.  COST,    $1500 


\V     in    FEET    LOT    6    H   .1    Goethe    Sbdvn 

•■!••,■■    .-•  ,,  ,  nt. i       Erect    dwelling. 

Edenhofer,      3011 
.  ss     Ave.,     Sacrament.. 
teel  .     None, 
work.  COST,    $u 

i  iii:    Ti:  M'T    s>..l\  ii    No     2, 

i     nto       Erecl     d  h  elllng. 

E      A.     Pier.-c,    22117     1     i 

a.      ■ 'I'  'i 

eel       .  .  None. 

,.„rk.  COST,    $20110 


L.I  T    in   I  l.K    :;    Boxler  Tel   Sbdvn  No.   1, 
Sacramento.      Erect    dwelling. 

Owner E.  A.   Pierce,   2207  1st  Ave., 

Sacramento. 
Architect  . .  .None. 
Day's    work.  COST,    $3000 


W  30  FEET  LOT  2  Allen  Tct  U,  V,  32nd 
and  33rd  Sts.,  Sacramento.  Erect 
dwelling. 

Owner Clark    Realty    Co.,    924    6th, 

Sacramento. 
Architect  . .  .None. 

Contractor.  .W.    B.    Phillips,    Oak    Park, 
Sacramento.        COST,    $1500 

X  32  FEET  S  4S  FEET  E  60  FEET  LOT 
4,  K,  L,  7th  and  8th  Sts.,  Sacramento. 
Remodel    store. 

Owner Hart    Bros.,     Trow     hotel, 

Sacramento. 
Architect  .  .  .None. 

Contractor.  .Siller    Bros.,    1G14    13th    St., 
Sacramento.  COST.    $500 


LOT    16,  EAST  END  ADD'N  U  STREET, 

let.    33rd    and    34th    Sts..    Sacramento. 
Erect  dwelling. 

Owner J.    J.    Jennings,    3211    O   St.. 

Sacramento. 
Architect  .  .  .None. 

Day's  work.  COST,  $1S00 

\V  %  L(iT  7.  J.  K.  20TH  AND  21ST  STs., 
So  ramento.  Repair  fire  damage  and 
build   new  brick   chimney. 

Owner Guadalupe    Arcega.    2009    K 

St.,   Sacramento. 
Arch  ileet  .  .  .  Xone. 
'  'out  i  actor.  .J.  Friche. 

COST,  $S00 

W  V2  LOT  7  R.  S,  14TH  &  15TH  STS., 
Sacramento,      Erect  dwelling. 

Owner Wright   &    Kimbrough,    S17 

J    St.,    Sacramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $2500 


W     Vi    LOT    2,    C,    D,-  24TH    AND    25TH 
Sts..   Sacramento.     Erect   dwelling. 

Owner Wright    &    Kimbrough,    817 

J   St..    Sacramento. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


LOS    ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


APARTMENT  HOUSE  —  2  story  and 
base,  brick.  Cost  not  stated.  Pasa- 
dena, Los  Angeles  Co..  Cal.  Architect. 
Louis  Du  P.  Millar,  St.  Louis  Bldg., 
Pasadena.  Owner's  name  withheld. 
The  building  will  be  erected  on  Fair 
i  ia Us  avenue  covering  a  large  ground 
area,  Plans  provide  for  a  garage  and 
seven    stores    on    the    first    floor.      Upper 

il will    he    arranged    for    two    suites 

of    three    r is    and    2S     single     rooms 

with  eight  baths.  There  will  be  steam 
,.ii  and  a  hoi  water  system.  A  num- 
ber of  the  single  rooms  and  both  suites 
will  be  equipped  with  disappearing 
beds,       Interior    will    he    finished    in    pine 

and    rc.lw I       Patent    store    fronts    will 

.1       Exterloi    of   the   building   will 

be     faced     with     pressed    brick.       Plans 

,.    belr.j     prepa   ed 

LODGE  HALL  AND  STORES— 3  story 
in,  la:  .'  Clasi  \  '.M-1 '  mi  Ion.  Cost 
not  stated  Lo  Angeles.  Cal.  Archi- 
tects,    Mi.i'g  .  ii.      Walls     &     Morg  i  ii.      \'a  ii 

Nuys     Bldg.,    I.     A.      owners,    [ndepen- 
il,  hi    i  ii  .I.-. ■   ..f  i  id. I    Fellows.     The   build 
Ing    will    be   erected    at    the    northwest 
oi  net     of    12th     and      Flower      streets. 
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Basement  will  contain  a  largi  ban- 
quet room,  together  with  store 
and  paraphernalia  rooms  Stores  and 
a  large  assembly  room  will  occupy  the 
first  floor.  Upper  floors  have  been  de- 
signed to  contain  seven  large  lodge 
halls  with  committee  chambers  and  of- 
fices. Construction  will  be  of  rein- 
forced concrete  with  the  exterioi  faced 
with  terra  cotta  and  pressed  brick. 
There  will  be  hollow  tile  partitions, 
metal  window  sash  and  frames,  md 
some  metal  trim.  Plans  provide  tor 
steam  heat,  elevator  service  ami  other 
modern  convenience.  The  structure  is 
to    cover    an    area    of    100    by     150     feet. 

Rids  will  be  called  for  us   s i   as  plans 

can  be  completed. 

LODGE  HALL — 2  story  and  base,  re- 
inforced  concrete.  Cost  not  stated. 
Fillmore.  Ventura  Co.,  Cal.  Architects, 
Train  &  Williams.  Exchange  Bldl  L 
A.  Owners,  Masonic  Hall  Association 
of  Fillmore.  The  building  will  he  oO 
by  90  feet  and  has  been  designed  for 
two  stores  on  the  first  floor.  Upper 
floor  will  contain  the  lodge  room,  ban- 
quet hall  and  three  offices.  Interior 
finish  will  be  of  pine  with  hardwood 
floors  in  the  lodge  hall  and  banquet 
room.  Plans  provide  for  steam  heat. 
Patent  store  fronts  will  lie  used.  Ex- 
terior of  the  building  will  be 
with  cement  plaster.  Plans  are  being 
prepared. 

ASSOCIATION  BUILDING— 3  story 
and  base,  class  C  construction.  Cost 
not  stated.  Los  Angeles,  Cal.  Archi- 
tect. A.  B.  Benton,  114  North  Spring 
street,  L  A.  Owners,  Young  Men's 
Christian  Association  (colored).  The 
building  is  to  be  erected  at  the  corner 
of  9th  and  Tennessee  streets  and  will 
be  arranged  for  stores  on  the  first  floor. 
Upper  floors  will  contain  the  associa- 
tion rooms,  gymnasium  and  dormi- 
tories. There  will  be  steam  heat  and 
a  hot  water  supply.  Interior  finish  will 
be  of  pine  with  some  maple  floors.  Pat- 
ent store  fronts  also  will  be  specified. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick.  Preliminary  plans 
have  been  prepared. 

LODGE     HALL — 2     story      and       base, 
brick   and   steel,   $20,000.     Holtville.   Im- 
perial   Co.,    Cal.       Architects,    Mayberry 
and    Parker.    Pacific    Electric    Bldg.,    L. 
A.      Owners.    Holtville    Masonic    Temple 
Association.       First     floor     will     contain 
four    stores    with    plate    glass    windows 
set   in    copper   fronts.      Upper    Bo 
been    arranged    for    a   lodge    room,    ban- 
quet   hall    and    ante    chambers 
twelve    modern    offices.      There    will    be 
a    central     heating    system     and 
water  supply.     Interior  will   be   finished 
in    pine   with    maple    floors    in    the   lodge 
rooms    and    banquet    hall.      Exterior    of 
the  building  will  he  faced   will)    | 
brick.      Plans    are    being    prepared. 

OLD  PEOPLE'S  HOME— 2  and  H  story 
and  base,  brick  and  steel.  $30,000. 
Hollywood,  Los  Angeles  Co.,  Cal  Ar- 
chitect. George  M.  Easton.  4P,i'.  Wesi 
i  ri  et,  Los  Angeles.  Owner,  Mrs. 
Hi,, i,,,  A.  Baldwin.  The  building  will 
be  erected   on    Franklin    Boulevard   and 

will    contain    st s    on    the    flrsl    Ho  >r 

Upper    floors    will    be    arranged 
tn   a    hotel    and    will    conl  il 

,,r    which     will    have 

,.  i ,   tte  baths      Pla  ns    i     le  I 

hi     I     I  acuum  cleaning  and   a  ho 

plant.      Interior    finish    will    be    of    pine 

and     hardw I         Besides      the      rooms 

above    mentioned    there    will    be 

eral  ward  and  operating  room.     Freight 


ind 


■ 


enger  elevate 
stalled.  Exterior  o£  the  building  will 
i,  faced  with  pressed  brick.  Plans 
are  being   prepared, 

HOSPITAL — :.  story  and  base,  rein- 
fori  ed  concrete.  I  lost  nol  stated.  Los 
Angeles,  Cal.  Architects,  Garrett  ,v 
Farrell,  Currier  Bldg.,  L.  A.  Owners. 
Methodist  Hospital  Association.  The 
building  will  be  erected  mi  South  tiopi 
street  near  Jefferson  and  will 
an  area  of  141  by  4.",  feet.  First  floor 
will  contain  three  operating  i 
Sterilizing  room,  special  surgical  rooms, 
office,  directors'  room,  ward  and  eight 
private  rooms.  Upper  floors  will  be 
arranged  for  eleven  private  rooms  to 
the  floor.  Interior  partitions  will  be 
of  metal  lath  and  plaster  and  hollow 
tile.  Corridors  and  bath  rooms  will 
have  tile  floors.  Plans  provide  for 
steam  heat,  elevator  service,  bot 
freight  and  passenger.  a  vacuum 
cleaning  system  and  hot  and  cold 
water  supply.  Exterior  of  the  building 
will  be  faced  with  cement  plaster. 
Plans  have  been  revised  and  new  fig- 
ures  are    now    being   taken. 

HOTEL — 11  story  and  base.  Class  A 
construction.  $100,000.  Los  Angeles. 
Cal.  Architects,  Barnett-Haynes  & 
Barnett,  Wright  &  Callender  Bldg.,  L 
A.  Owner,  Fred  Glass,  San  Francisco. 
The  building  will  lie  erected  on  the 
west  side  of  Main  street  between  8th 
and  9th  streets.  There  will  be  one 
store  besides  the  main  entrance  and 
lobby  on  the  first  floor.  Upper  floors 
will  be  divided  into  a  total  of  150 
guest  rooms,  a  large  percentage  of 
which  will  have  have  connecting  baths. 
Provision  is  also  made  in  the  pla] 
a  number  of  large  lignt  sample  rooms. 
There  will  be  steam  heat,  two  passen- 
ger and  one  freight  elevators,  vacuum 
cleaning  system  and  hot  water  supply. 
Interior  will  be  finished  in  pine  and 
hardwoods.  Bath  rooms  will  have  tile 
floors  and  wainscot.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  and  terra  cotta.  Working  draw- 
ings are  nearly  complete  and  figures 
will    shortly   be    called. 

RESIDENCE  —  2  story  and  base, 
frame.  Cost  not  stated.  Oak  Knoll 
Los  Angeles  Co.,  Cal.  Architects.  Mon- 
gomery  &  Montgomery,  Trust  and  Sav- 
ings Bldg.,  L.  A.  Owner.  A.  G.  Bohan- 
non.  The  dwelling  has  been  designed 
for  a  ten  room  house  with  baths  and 
sleeping  porch.  A  garage  will  also  be 
erected  on  the  lot.  Interior  of  the 
house  will  be  finished  in  pine  and 
wood.  Oak  floors  will  be  used  through- 
out except  in  the  bath  rooms  which  will 
have  composition  floors  and  tile  wains- 
cot. There  will  be  a  central  beating 
system.  Open  fire  places  will  be  in- 
stalled in  the  principal  rooms  War 
tels  will  be  of  brick  or  tile.  Plans  In- 
clude vacuum  cleaning  and  a  hot  water 
lystem  Exterior  of  both  the  dwelling 
and  garage  will  be  covered  With  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete   and    figures   are    being    taken 

RESIDENCE — 2    story    . -ml    be 
low    tile    construction.     $50,000.       Pasa- 
dena,   Los    Angeles    Co.,     I  !al 
tects,    Hunt    &    Burns,    Laughlin    Bldg.. 
L.    A.      Owner.    Mr.    House       Tin 
ing    will    be    erected    In    Oak    Km 

has    been    designed    for   a    fifte m 

house   will,   several   baths   and   sleeping 

porches.      Interior   finish    v 

of    hardwoods.       There    will     be 

heat,    open    fire    places,    brick    and    tile 


I  li  mini    cleaning    sj  stem,    au- 
tomatic   water   heaters  and   other   mod- 

i  I,  es,      Exterior     will      be 

■    i       cement    piaster.      A    claj 
tile  roof   will   be  used.      Plans    are   com- 
nd    figures    are    being    taken. 

STORES  AND  OFFICE — 3  story  and 
C  construction.  Cost  not 
stated.  I. os  Angeles,  i  !al.  Architei  t. 
Myron  Hunt,  Hibernian  Bldg.,  L.  A. 
Owners,  Standard  Oil  Co.  The  building 
will  be  erected  at  the  corner  of  Auroa 
and  San  Fernando  streets  covering  an 
area  ol  90  by  120  feet.  The  structure 
,  ,,  designed  for  a  branch  offli  e 
and    warehouse.      Interior    finish    will    be 

in      and    hardwood        There     will     be 

metal  window  sash  and  frames.  Some 
tile  and  marble  are  specified.  Plans 
for  steam  heat  and  elevator 
service.  Exterior  of  the  building  will 
be  faced  with  pressed  bi  ick.  Plans 
are  complete  and  figures  are  being- 
taken. 

GARAGE — 1  story  and  base,  brick. 
Cost  not  stated.  Los  Angeles.  Cal.  Ar- 
chitects. Mayberry  &  Parker,  l'.n  ifli 
Electric  Bldg.,  L.  A.  Owners.  Park 
Estate.  The  building  will  be  erected 
on  Gartland  avenue  south  of  Seventh 
street  and  has  been  designed  for  a 
commercial  garage.  The  structure  will 
cover  an  area  of  -'  by  147  feet.  A  ce- 
ment floor  will  be  used.  Interior  fin- 
ish will  be  of  pine  throughout.  Steel 
roof  trusses  and  metal  window  sasli 
and  frames  will  be  used.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  ara  nearly  complete  and 
figures  will  be  called  for  shortly. 
Contracts    Awarded. 

CHURCH —  1  and  2  story,  brick  and 
steel  $11111.000.  Long  Beach,  Los  An- 
geles i'o.  Cal.  Architect.  H.  M.  Pat- 
terson. O.  T.  Johnson  Bldg.,  L.  A.  Own- 
ers,, Congregational  Church  of  Long 
Beach.  Contractor,  C.  T.  McGrew, 
2501  East  14th  street.  Long  Beach, 
general  construction.  Contract  price, 
$100,000. 

HOTEL — 4    story  and   base,   brick   and 

steel,    $30,000.      Los    Angeles,    Cal.      Ar- 

L.     L.    Jones,    I.      W.       Hellman 

Bldg.,     L.     A.       Owner.    Julia    M.    Martin. 

,,,,.     Fred     M.     Siegal,     SHmsor 

Bldg.,    I--    A.      Contract    price,    $30,000 

HOTEL — A    Story    and    base,    brick   and 
steel,    $75. I<"s    Angeles.    Cal.     Ar- 
chitects.  Morgan.   Walls  &   Morgan.  Van 
Bldg.,   L.  A.     owner.   Victor  Ponet. 
Contractors,   F.  O.   Engstrum,   Fifth   and 
Seaton    Sts.,    L.   A.,    general    construction 
li  i    price,   $75,000. 
GARAGE — 1    story    and     base,     brick. 

{15, Los    Angeles,   Cal.      Architects. 

&    Farrell,   Currier    Bldg.,    L     \ 
Mr.     Irving.       Contractor,    .1.     W 
Morrison,     Builders'     Exchange,      l.        \ 
,     price,    $  i  n.000. 
STORES     AND      OFFICES— 13      story 
■lis    A    construction 
,,,,,    stated.      Los    Ar.geles,    Cal.      Archi- 
on    Fii/.hugii.    Pacific    Elei 
,!::  .     L.     A.        Owners.       Building 
i  lontractors,  National  Fire- 
proofing    Co.,   Central    Bldg..    L    A.,  gen- 
,   .   .,    trucl  lor   onlj .     Contract   price, 

, :    i  rein- 

oncrete        i  lost      

\,iz        Architects,      Royal      W 

:  ,  : '  K  IbbJ  .    PI 

|  tlobe     Si  ' I      District 

Contractors.   Mlchaelson    and    Wledmar, 

onsti  uction,      excepl 

plumbing   and   beating.     Contract   price, 
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Veneered  Panels  of 
unexcelled  quility — 
Sold  only  at 


Wybro  Panels  keep 
their  smooth  finish. 

One  feature  of  the  famous  Wybto  Pan- 
els is  that  they  have  a  beautiful  SMOOTH 
finish  -a  finish  which  RETAINS  its  smooth- 
ness. 

Wybro  Panels  are  everlastingly  good 
and  cost  no  more  than  ordinary  ones. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


PORTLAND  AND  OREGON. 

APARTMENT    HOUSE  —  2    story    and 
lick    and      ri  concrete. 

Cost    not   stated.     Marshfield,   Ore       ix- 
i  mlier    of 
Commerce    Bldj  '       Owner,   C. 

A.  Meltin.  The  building  will  be  i 
on  a  corner  site  and  has  been  designed 
of  two  and  three 
room  suites,  all  of  which  will  have  pri- 
vate bath  rooms  and  wall  beds.  Inter- 
ior finish  will  be  of  pine  and  redwood. 
Some  hardwood  floors  will  be  us<  I 
Plans  pro       -  :  earn  heat  ami  a    hoi 

water    system  ns    will    have 

composition     B  ile     wainscot 

Exterior  of  the  building  will  be  faced 
With  cement  plaster  and  pressed  brick. 
Plans     are  ired. 

FACTORY    GROUP— 1     and     3 

Portland     Ore.    Archi- 
tect's name  no 
Furnitu   •     - 

Exchange  Bldg.,  Portland.  A  group 
of  several  buildings  will  I  e  i  rei  ted 
on  property  at  the  intersection  of  27th 
and    Morgan  >uilding 

on  which  work  will  be  started  immedi- 
ately, will  b.  structure 
covering   an    ai  •  a    of   60 

)    tion     will     I  •■      01 
frame  building 

Meted    work    will    b      -;  irted    ■■<> 
nldings.       Plus    are    being    pre- 
nd   all   conl  racts    will    be   lei    bj 
■  ners. 
POSTOPFICE    — 

nd   stone.   $75. Oi  All  ai 

Architect.    Oscar    Wi  -         \\ 

ernment        T    ■ 

for    th  buiiuing 

1\     A       Erix 
I 

,975.      A    con- 
- 
ER    PLANT 

of     an  power 

1 

,  t    will 

railway     Inti 

current   for   I  i  Part  ot 


i  ,  state.  Surveyors  are  now  at  work 
on  two  routes  for  transmission  lines, 
me  down  the  McKenzie  river  toward 
Eugene,  and  the  oti.er  down  the  Sani- 
t i  i  in  toward  Albany.  A  tunnel  through 
the  walls  of  clear  lake  will  carry  the 
«at.o  in  a  m-foot  conduit  -a  mile  and 
a  half  under  a  500-foot  head  to  the 
first  power  plant  The  second  plant 
will  take  the  water  from  the  first  plant, 
carry  it  further  down  the  river  belovi 
.McKenzie  falls  to  a  second  set  oi  gen- 
et itors.  The  second  plant  will  be 
larger  than  the  first.  The  current  will 
be     carried    over     heavy       transmission 

lines    at    110, volts.      The    wires    will 

be   a    third    of   an    inch    in    diameter. 

Contracts    Awarded. 
HOTEL    AND    STORES — 2    story    and 

,,.,       ,,,  ,,  k,     $35,000.        Portland,      Ore. 

V  c  titect,     Robert     F.      Tegen.      Morg  I  n 

Bldg.,    Portland.       Owner,    A.    L.     Park- 

Contractor,    E.    B.    White.    Lum- 

I  er     Exi  hange     Bldg.,     Portland.       Con- 

i     price.    $35,000. 


SEATTLE  AND  WASHINGTON. 


FACTORY     ADDITION — 2     story     and 
base,    reinforced    concrete,    $25,000.      Se- 
attle.   Wash.       Architect,    V.    W.    Voor- 
hees,   Kite!    Bldg.,    Seattle.      Ownei  -       . 
F.  Ghiglione  &  Sons.     The  addition  will 
over  an  area  of  90  by  93  feet  and   will 
re     practically      fireproof      throughout 
There    will    be    metal    window    s  i 
frames       Plans   provide   for   steam   heat, 
eleA  atoi    service   a  nd   a    drying     sj  stem 
.     finish    w  ill    be    of   pine.    Exter- 
,      ,,i        |     building    will    be    faced    with 
,  ni.  el      plaster.       Plans     are     complete 
and    flgu  res    are    being   taken. 

SCHOOL     -     story    and     base,     brick, 
Seattle,      Wash.        An     it< 
\      w.    Voorhees,    Eitel     Bldg.,     Seattle 
Si  hool    District    No.     n 

nentioned   in   these   columns 

the    architect    was    first    corflmis- 

plans.      The   building 

,      at  72  by  lis  feel  and 

ontain    nine   el  iss    neons,    manu  il 

.    ,  .        ,ij.    principal's     ofl     i 

Besidi 

'  id auditorium 

!    [,  ,.,       [ntei   or    finish    will    be 
,:  ipie    flooi  S    in    tl  I 

i     .    i    will   be 

n  !d<  i  n  tern 

me   i  loi  ki     and    i  icuum 

i,    .       ,.■■.  ,,.,  |oi    oi   the  building   will 

wltli     tapestr;     brick.      Plans 

d     Igun         m      i 

ViAl  tUi  "I'     Reinforced     reti     and 

.  o      -I  .,,  om  l,     W  as  h         En 
ineei   ng      Di  partment     of 


E.  H.  Williams 


Chilmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building  , 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Philan  Building,        San  F-ranolsoo 


Oregon-Washington  Railroad  and  Navi- 
gation Co.  Owners,  Oregon-Washing- 
ton Railroad  and  Navigation  Co.  Plans 
have  been  received  by  Attorney  Wal- 
ter Christian  in  Tacoma  for  the  rein- 
forced concrete  viaduct  which  is  to  be 
erected  by  the  above  mentioned  rail- 
road across  the  city  waterway.  Bids 
will  be  called  for  about  January  1st. 
Further  mention  will  be  made  in  these 
columns   at    that    time. 

THEATRE  AND  OFFICES— 4  story 
and  base,  reinforced  concrete.  $125,000. 
Architects.  Warren  H.  Milner  &  Co.. 
Seattle,  Wash.  Architects,  Warren 
H.  Milner  and  Co.,  Arcade  Bldg., 
Seattle.  Owners.       Alaska        Theatre 

Co.  All      figures     received      for      this 

work       have      been       rejected.  Plans 

have  been  revised  and  contractors  wno 
first  figured  the  work  are  preparing 
new  estimates.  The  building  will  be 
of  fireproof  construction  and  is  to  be 
erected  at  the  corner  of  Second  and 
Seneca  avenues.  Bids  are  to  be  in  the 
hands  of  the  architects  by  the  end  of 
this   week. 

SCHOOL  GYMNASIUM— 2  story  and 
base,  reinforced  concrete.  $60,000.  Ta- 
coma, Wash.  Architects,  Heath  & 
Grove,  National  Realty  Bldg.,  Tacoma. 
owners.  City  of  Tacoma.  All  figures 
recently  received  for  the  construction 
of  the  Stadium  High  School  gymnasium 
have  been  rejected  as  being  above  the 
appropriation.  Plans  are  being  revised 
and  new  figures  will  probably  be  called 
for  about  Dec.  15th.  Further  mention 
of  the  work  will  be  made  at  that  time. 
SCHOOL — 2  story  and  base,  brick 
and  steel.  Cost  not  stated.  Auburn, 
Wash.  Architect,  V.  W.  Voorhees. 
Eitel  Bldg..  Seattle.  Owners,  Auburn 
il  District.  Plans  have  just  been 
approved  for  this  building.  The  struc- 
ture will  cover  a  ground  area  of  3S 
by    110    feet    and    has    been    designed    to 

tain    ten    class    rooms,   domestic    sci- 

,nd    manual   training  departments. 

gymnasium,  music  and  literature  study 
halls  and  principal's  office.  Interior 
W1U    be    finished    in    pine     with      maple 

;i Plans    provide    for     a      central 

heating  system  and  modern  ventila- 
tion. There  will  be  programe  clocks 
and  vacuum  cleaning.  Exterior  of  the 
uilding  will  be  faced  with  pressed 
brick.      Plans    will   he   ready   for   figures 

oul    January    1st. 

tout  racts    Awarded. 

WATER     fa  i  STEM — Complete      con- 
struction,      $88,000.  Hillvard,      Wash. 
■in,  ..,      \\  adhams,      Poulson       Bldg  . 
I  !,.  ,,,.,  Si     Ton  n     Of     Hillvard. 
,  ■,,,,!  ractors     James    Kentoe  Ij    Construc- 

, o      Blake-McFall  Bldg.,  Portland 

Contract   price,   $88, 

SCHOOL— 3  story  and  base,  brick  and 
Med    concrete.      Cost    not    stated. 


Wednesday,    December  10.  191". 

eney,  Wash.  Architect's  na 
given.  Owners,  State  Normal  School. 
Contractors,  Bartlett-Roth  \-  Co.,  Lewis 
•Bldg..  Portland,  general  construction. 
Contract  price,  (267,02a  Benjamin  Ol- 
sen.    Tacoma,    heating    and    ventilating. 

$:':'.. P.    .1     Coff,   Spokan.      plumbing1, 

cost    not   stated;   and  J.  J.  Aguttei    &    CO;, 

Seattle,  electric  work,  (I 
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RATTAN    ki  itMi'i  in;    from    honu- 
KONG, 


[Consul    General     George     E.    Ai 
Hongkong.     British     China.] 


The   exports    of    rattan    and    si 
furniture  from  Hongkong  to  the  United 
States  have  increasi  l  fullj 
in  the  past  two  years.     The   incn  il 

recent  months  has  oeen  .almost  alto- 
gether in  rattan,  as  distinct  from  the 
linen   and    sea-grass   goods. 

While  the  latter  goods  have  many  at- 
tractive feature.-,  including  their  low 
cost  of  manufacture,  there  are  many 
ol  .Sections  to  them,  and  now  that  their 
hold  upon  the  consumer  as  a  novelty  is 
becoming  lost  they  are  going  out  of 
demand,  and  the  leading  Hongkong 
manufacturer  gives  it  as  his  opinion 
that  in  another  six  month! 
no  more  sea-grass  goods  will  he  ex- 
ported. 

Sea-grass  furniture  is  made  by  wind- 
ing twine  manufactured  from  a  light 
green  sea  grass  or  bamboo  or  wood 
frames,  both  as  a  cover  or  flu 
the  frame  and  as  body  of  the  chair  or 
other  article.  This  twine  is  manufac- 
tured from  a  marsh  grass  growing  in 
immense  quantities  in  the  swamps  of 
many  South  China  coast  districts,  par- 
ticularly in  the  Pearl  River  delta  and 
along  the  West  River.  Similar  chairs 
are  also  made  from  twine  made  of  a 
so-called  linen  fiber,  the  latter  being 
much  the  better  grade  goo 
ing   much    more. 

The      rattan      article-.      w 
always  been  the  standard  goods  in  such 
Hade  and   which  are  again 
in.  leasing    popularity,    are     made     both 
from    rattan    core    and    rattan    peel,    the 
latter,    as    a    rule,    serving    for    veranda 
chairs,    tables,    and    settees.      All    these 
goods  are  made   in   many   varieties   and 
in  many  grades,  though  it  is  not  always 
easv    to   distinguish    between   thi 
when      new.    hence      classification      and 
valuation  of  such    goods  are   matters   of 
ureal    difficulty.      Most    such    goods    are 
made   in   small  Chinese  shops  under   the 
order    of    a    broker,    who    generally    fur- 
nishes the  workmen   with    the   materials 
and    often   cash    for   labor,  and    I 
is    practically    done    on    a    "sweat-shop" 
shopkeepi  i  -    s    rew   cheap 

employees,   and    mei rs    of   his   family. 

I ; i-  i  us  a'  idi  i  e  -■  nerally  manu- 
factured "ii  '  e  "i>- 
terlals  ofter  in  I  ot  of  first  grade,  the 
various  portions  of  the  frames  often 
are  imperfectly  tin.  I  ed,  and 
the  body  of  the  goods  generally  is 
faultily   constructed. 

There    is    one    large    foreign-.-! 
tory   in    Hongkong,    owned 

i.   ,n     in    u  - l-:   are   mama 

,.  ,     wooden     fi  im<  -        T 
flue  I     with     mori 
3   anl 

Chine-. 
n 

r    ,      tori 
are      generally    flipped 


shellacked       Then  

ference   in    price,   hut    the   higher   priced 
goods  are    more  durable,   and    the   trade 
is     tending    in    direction    of    the    better 
goods. 

The  chief  cost  of  these  goods  in  t Fie 
United  States  is  the  freight.  As  a  rule 
the  freight  on  a  rattan  chair  from 
Hongkong  to  the  United  SI 
reason  of  its  bulk,  will  equal  and  often 
exceed    its    original    cost.      Freights    on 

i  uoods  to  Europe,  particularly  to 
overland  points,  will  exceed  the 
original  cost  conside  a  ly.  The  chief 
1  for  the  goods  at  present  is 
from  ti.e  United  States.  England,  espe- 
cially London,  and  Australia. 

BAR   SILVER. 

Premiums  on  cash  and 
months  in  bar  silver  has  been  a  fea- 
ture for  some  time  of  this  branch  of 
the  metal  trade  in  London.  The  fact 
that  the  Indian  government  had  made 
its  purchases  for  the  time  being  has 
meanwhile  caused  some  selling.  Fi- 
nancial difficulties  which  developed 
later  at  Bombay  caused  some  further 
easing    in    values. 

China  appears  still  to  be  on  the 
selling  rather  than  on  the  buying  side 
of  the  market.  One  factor  to  which 
little  attention  has  been  given  is  the 
issue  of  paper  currency  in  that  country 
for  the  payment  of  troops.  The  revolt 
of  ti.e  South,  which  ended  about  a 
month  ago  in  the  victory  of  the  Peking 
government.  hail  been  financed  by 
liberal  issues  of  paper  currency  by  the 
provisional  government  in  the  revolu- 
tionary district.  One  effect  of  this  was 
to  drive  out  silver  as  a  currency, 
causing  more  or  less  accumulation  at 
banking  centers  and  making  China 
markets  the  lowest  in  the  trade.  More 
recently  this  condition  has  partly  cor- 
rected itself,  without,  however,  going 
far  enough  to  change  the  relative  posi- 
tion   of  China    as   a    seller. 


MOTION      PICTURE      FILMS      IN      FOR- 
EIGN   TRADE   OF   THE    I.    s. 


Twenty-live     thousand     miles    of    mo- 
tion   picture    films,     enough     to 
around    the    globe   at    the    Equator,    will 
be     the     export     record     of     the     United 
States    in    the    calendar    year    191 
United    States  -<  eatest 

Hirer    of    motion     picture    films, 
probably     three-four  entire 

•    the  world   being  manufactured 
-     country.       Large     quantities     of 
films   are  sent   out    of   the 

•  nk    or    unexp  and    as 

il  icon. 
The     rapid 
of    the      exp.  •        United 

resulted     in     (he     establishment 
i  and    I  »omes- 

:  ■       i  lommi  rce,      I  leparl  n  i  i 
merci        ol  which 

..     ■  ■  d  b 

and    the    value    of    a 

mntry;    the   plain    films   a  I 
ready    for    use,    si 
countries   of   destina  tioi 

ch       which     this      dlstribu 

1 1  a  I    e  x  - 
portation     In 

■ 

of    iim\    ■■■    . 

er    parts    of  the    world    In    taking 

motion    pictui  •  •    million    feet 

"f    exposed    or    fiii  i                          'dy    for 

.  ,    in 


i  lillion    feel    during    the 
For     tiie     single     month     of     Septi 

.  the  total  was  14  Vi  iniliion 
I  should  the  remaining  montns 
-    :    make  e    similai     ei  ord,  tne 

is    month    would   he    133    million 

g    tlj    iii^i  e  than  2  1  miles. 

'  -and   the     earth   at     the 
in     1912,     the     first     full     cal- 
endar     year    for      which     figures      are 
the    total    length     of    films    ex- 
was    il-1,     million    feet,    or    less 

ii total   of   1913. 

-luted     value     of     the     films     ex- 
in    the   nine   months   ended    with 
1913,    is    about    2 ':     million 
eing     jl. 811, 000    tor    the    65% 
million     feet     of     unexposed     films     and 
-■::  M:    million    feet    of 
i    a  ms    ready    tor   use  in   the  ste- 
al,   or    an    averagi     ol     i  a     cents 
per    foot    for    the    unexposed    and    of    7 
cents    p  it  for  the    exposed    films. 

I    is    by    far    the    largest    pur- 

of    films   from   the  United    States. 

Is    applies    especially    to    the    un- 

ainis       iif    the    SO    million    feet 

n!    films   of  both    classes  exported   in    the 

fiscal    year    1912.    70    million    feet    went 

to    England,    :•>.■    million    feet    to    Can- 

ittle    over       1.000,000    feet      to 

tl  rei'-qu  liters    of    a    million    to 

•  r    a    half    million    to 

:lf    million    to    Xevv- 

ii   I    and    Labrador,    a    quarter   of 

a   iniliion    to  Australia,  and  slightly  less 

quarter    ol    a    million    to    Japan. 

a      the     films     going     to     Canada, 

N'<  wfoundland    and    the   Philippines   are 

T    e     importation     of    motion     picture 

films    amounts    to    a    little    more    than    a 

million     teei     per    month,    the    total    for 

inths    ended     with     Septem- 

Bing    Hi-4     million    feet    and 

esponding   months   of    1912. 

allion    feet.       Nearly    all    of    the 

Sims     are     in     the       finished 

ad       for    use.    the    import    price 

S    fi  om    5    to    6    ci  in-    pel     fool 

•        ilf  of  the  total  importation 

i'     ii   .-.     u  bich     supplied     ap- 

7    million    feet    out    of    14' • 

Eee     imported   in   t    e   fiscal  year 

Italj    supplied    2%      million    feet. 

I '  ■.     million,    and       Denmark 

!4,000      feet      came 

t   from  India. 


STATISTIC    \I.    IIKI  OKI!    OK   THE   PRO- 

GRESS    OF   THE    UNITED    STATES, 

1800-1013. 

survey    of    the    growth    of 

-    ites    In    population,   com- 

nd    Industry    is    presented    in    a 

I  1      Ri 

•     i  in i ,  d    State 
ist    isui 

Domi 
partmem    of   Commerce       T   e    publica- 
i    statistics   of   t!  e   country 

Id  and 

1  •  ■    which    th <       i  i 

Of    their    imports   and    takes  -of 

00    to    3.021  113,    and 

i   Ion    fron  lo    97,- 

ol    the    Island 

in      Hag. 
M.  ml 

I 
'      a],     from     20     tons     in     181  I. 
to    177    million    In    1912;    pig    iron,    from 


54.000  tons  in  1810  to  30  million  ,n 
1912;    i  oppei  ,    from    1 00    tons   in    1845    to 

558  in     1912;     petroleum,     from     8 1.- 

gallons    In    1859    to    over    9    billion 

-  in  1912;  cotton,  from  73,000 
running  bales  of  500  pounds  each  in 
1800  i"  14  million  in  1912;  wheat,  from 
M  million  bushels  in  1840  to  T.'ln  mil- 
lion in  1912;  and  corn,  from  37S  mil- 
lion bushels  in  1S10  to  over  3  billion 
in  1912;  while  similar  increases  are 
noted  in  other  products  of  agriculture, 
mining  and   manufacture. 

The  tables  of  the  pamphlet  show  a 
corresponding  increase  in  foreign  com- 
merce: Imports,  from  55  million  dol- 
lars in  1821  to  1813  million  in  1913; 
and  domestic  exports,  from  a2  million 
in  1821  to  2429  million  in  1913;  while 
the  share  which  manufactured  prod- 
ucts (including  prepared  foodstuffs  i 
form  of  the  total  exports  increased 
from  less  than  IS  million  dollars  in 
1821    to   1%    billion   dollars   in    1913. 

Other  statistical  data  contained  in 
the  publication  in  question  relate  to 
national  finance,  education,  agricul- 
ture, transportation,  consumption  of 
leading  staples,  prices,  etc.,  comprising 
the  principal  facts,  in  epitomized  form, 
to  be  presented  in  the  forthcoming  1913 
edition  of  the  Statistical  Abstract  of 
the  United  States. 


\EW  JERSEY   AS   A    KIMXfi   STATE. 


Second  LarRfst  Producer    of  Zinc — Turns 
Clay    Banks   into   Wealth. 


New   Jersey    is    the    only   State    of   any 
importance    as    a     mineral    producer    in 
which     the    utilization    of    the    clay    re- 
sources   constitute    the    chief    industry 
and   represents   over   50   per   cent    of   the 
total    output    of    the   State,  according    to 
figures  compiled  by  Edward   W.  Parker, 
of  the  United  States  Geological  Survey, 
in  cooperation   with    the  Geological  Sur- 
vey  of  New  Jersey.     The  clay  products 
of   the   State   have    included   every   vari- 
ety  of   brick  -and   tile  and  every   variety 
of    pottery       produced       in    the     United 
States,    as    classified       by    the       Federal 
Survey.      Tiie    value    of    the    clay    prod- 
ucts  in    1912   reached    the   great   total   of 
553,       of    which       $10,902,633,       or 
an   50   pel    'int.  was  represented 
by  the  value  of  the  brick  and  tile  prod- 
0    by    pottery.        This 
I     total     in- rcase    over     1911     of 
In    the    value    of    clay    prod- 
ucts   in     1912     New    Jersey    ranks    third 
among    the    States,    being    exceeded    by 
■  i    Pennsylvania.        It   is   second 
-i lnt-    "i    pottery    products,   and 
in    tin     value    "i    brick    and    tile 
products        In     1912    it     was    first    in    the 
hi    :iinl    sanitary    ware 
.mmI   ranked  among    the  first   five  States 
in   the   production   of  most  of  the  varie- 
ol  produ 

Includ  overable    zinc    con  - 

II    'I   I    1 1 1    N  •  w     I  i        ' 

:i  the  State  in  1912 
amounted  to  89  1  5  i  short  tons,  va  lued 
al  (9,626,191,  making  the  zinc-mining 
industry  second  in  importance  In  the 
sew  Jersey  second 
of  zinc,  Missouri 
being   !'  ter  of  the  zim  -mill- 

ing   industry    in    New    Jersey   is    the   fa- 
Franklin      Furnace     district,    In 
Sussex   coui  ning   has  been 

...        60 
i 

Third    among     Ni  mineral 

industries    is    the    ma  of    Port- 
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i     cement,     the     production     in     1912 

being  1,490,645  barrels,  valued  at  $3,- 
052,098.  The  value  of  stone  quarried 
was  (1,716,829  and  of  sand  and  gravel 
$1,146,640.  The  only  other  mineral 
product  of  New  Jersey  which  excel  de  I 
$1,000,000  in  L912  is  iron  ore,  of  which 
366,823  long  tons  as  produced,  valued 
at    $1,192,816. 

The  total  value  of  the  mineral  prod- 
ucts of  New  Jersey  in  1912  was  $36,- 
SS1.930. 


■EXPOSITION    PROGRESS. 


The  electric  lighting  and  power  sys- 
tems of  the  Panama-Pacific  Interna- 
tional Exposition  will  include  some  con- 
spicuous features.  Chief  among  these 
will  he  the  system  of  illumination, 
which  will  be  almost  revolutionary  in 
its  character,  containing  at  least  eigh- 
teen details  that  will  be  adopted  at  this 
Exposition  for  the  first  time  in  the 
history  of  decoratn  e  electrical  illumi- 
nation. 

Instead  of  following  the  old  custom 
of  outlining  the  various  palaces  and 
other  architectural  structures  by  means 
of  incandescent  lamps,  the  entire  facade 
of  each  building  and  tower  will  lie 
flooded  by  means  of  screened  luminous 
arcs  .and  hidden  batteries  of  search- 
lights, 1 1 1 e  system  will  present  a  bril- 
liant, but  not  dazzling,  illumination,  in 
all  colors  of  the  solar  spectrum,  the  light 
emanating  not  from  within,  but  from 
without. 

The  various  parts  of  the  towers  will 
be  picked  out  by  means  of  imitation 
"jewels,"  as  they  are  called,  which  are 
cut  glass  gems  of  the  highest  grade,  the 
facets  being  all  tin-polished,  and  the 
"jewels"  being  of  assorted  colors,  to 
secure  this  result.  They  will  be  placed 
in  such  manner  as  to  dangle  easily 
under  the  influence  of  the  breezes, 
which  will  cause  them  to  scintillate  in 
the  sun's  rays  by  day,  and  in  artificial 
beams  by  night.  By  means  of  electric 
searchlights  projected  upon  them,  they 
will  exhibit  all  the  primary  colors  at 
night    ever   scintillating. 


INHISTltlAL    ACCIDENT    ItEPOKTS. 


Letter    From    Board    Culls    Atteutit 
Necessity    of    Annual    Report. 


A  circular  bus  been  sent  out  to  all 
employers  calling  attention  to  the  re- 
quirement of  the  State  law  in  regard  to 
Industrial  accidents.  The  following  is 
the   complete   text: 

Dear  sir:  -Your  attention  is  called 
to  the  fact  that  Chapter  53,  Extra  Ses- 
sion l.ms  of  1911,  made  it  imperative 
for  every  employer  of  labor  In  the  State 
of  California  to  report  to  the  Industrial 
/iccidenl  Board  everj  case  of  personal 
Injurj  to  any  employee  arising  out  of 
or  in  the  course  of  employment  and 
causing  a  disability  of  one  week  or 
re 

Inasmuch  as  it  is  urgent   for  the    In- 

Aci  blent      Hoard     to     1<  now      I  he 

number  ol  I  ndusl  rial  ai  cidents  h  i  ppi 
Ing  -  iiM  e  January  1,  1913,  in  order 
scientifleallj  to  determine  Insurance 
under  the  Boynton  Workmen's 
Compensation,  Insurance  and  Safets 
\,  t  (Chapter  176  of  the  Laws  of  1913) 
effective  Januarj    I,  1914,  your  c ira  - 

tion    is    solicited. 

if  accidents    have  occurred   to  any   of 

imployees  kindly  advise   us  as   to 

thi    name   of   the     It ed    pei   on,     the 


Wednesday,    December  10,  1.1". 

date  of  the  accident  and  the  period  of 
disablement  in  each  case.  If  none  has 
occurred  please  return  a  statement  to 
that   effect. 

Fours  very  truly. 
INDUSTRIAL  ACCIDENT    BOARD, 

T.  N.  Dean,  Statistician. 


LAUNDRY   MACHINERY   IN   THE   EAR 
EAST. 


[Consul    General    George    E.    Anderson, 
Hongkong.] 


The  modern  steam  laundry  is  begin- 
ning to  secure  a  firm  hold  in  the  larger 
centers  of  foreign  population  in  the 
Far  East.  In  this  fact  there  is  con- 
siderable promise  for  the  export  of 
American  laundry  machinery,  for  as  a 
rule  American  equipment  of  this  type 
is   the  most   effective  and  economical. 

Cheap  labor,  especially  that  of 
women  and  children,  has  retarded  the 
introduction  of  modern  laundries  all 
over  Asia  and  the  Far  East.  Even  now 
in  Japan,  the  most  advanced  of  the 
Eastern  nations,  the  hulk  of  laundry 
work  for  the  public  is  done  by  hand. 
In  Asiatic  countries  clothing  is  usually 
washed  by  beating  on  stones,  trampling 
in  vats,  and  other  primitive  machines. 
Not  even  are  modern  washboards,  not 
to  mention  washing  machines,  in  use. 
In  tropical  places  like  Hongkong,  where 
•an  abundance  of  fresh  linen  and  clean 
wash  clothing  is  a  necessity  of  prime 
importance,  most  of  the  work  is  still 
done  by  hand,  the  majority  of  families 
supporting  a  Chinese  "amah,"  or 
woman,  and  sometimes  a  man  for 
laundry       work     only.  The       heavily 

starched  goods,  however,  can  seldom 
be  laundered  satisfactorily  by  these 
employees.  There  are  native  laundries 
of  some  importance  in  nearly  all  cities, 
but  they  do  all  their  work  by  hand, 
though  establishments  will  occasional- 
ly be  found  containing  one  or  two  of 
the  less  expensive  laundry  appliances. 
.Many  of  the  hotels  of  the  Far  East 
have  laundries  of  this  description.  Of 
actual  modern  laundering  establish- 
ments, however,  there  are  none  other 
than    those    mentioned    herein. 

Location   of  Strain   Laundries. 

The  most  advanced  community  in 
the  Far  East  in  this  respect  is  Manila, 
where  an  extensive  laundry  establish- 
ment operated  under  the  most  ad- 
vanced American  methods  has  built  up 
a  large  business.  Even  in  Baguio,  the 
"summer  capital"  of  the  Philippines,  a 
steam  laundry  is  operated  during  the 
season.  Along  the  Chinese  coast,  how- 
ever, Hongkong  is  the  only  city  with 
such  an  establishment.  It  has  been 
i'  ei  -i  ul  during  the  past  two  years 
and  now  seems  to  be  in  a  thriving 
condition.  The  plant  is  almost  entire- 
ly American.  It  consists  of  13  rotary 
washers,  9  shirt  and  collar  machines. 
3  steam  ironing  machines,  collar 
shapers,  and  2  Hofiman  pressing  ma- 
chines of  American  make:  and  a 
starching  machine.  steam  ironers. 
flannel-finishing  machines,  a  flannel 
washer  (Williamson),  and  benzine 
cleaning  machines  of  English  make. 
This  laundry  uses  the  boiled  process  of 
starching,  employing  American  ma- 
terials. 

The  success  of  the  modern  laundries 
already  established  is  likely  to  lead 
to  similar  concerns  in  othed  ports,  but 
In  the  meanwhile  it  is  likely  that  the 
thief       opportunity     for       the    sale       of 
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laundry    machinery    lies    in    fur:  de- 

velopment of  the  larger  native  estab- 
lishments and  the  gradual  adoption  by 
them    of    modern    mi  equips 

ment.  Such  introduction  can  probably 
be  made  only  through  local  import 
houses,  and  will  involve  a  considerable 
effort  in  the  line  of  education.  The 
prospects  of  the  tri.de  generally,  how> 
ever,  merit  the  attention  of  manufac- 
turers  of   such    equipment. 


(HE    illTTEHFLV      HAP. 


Device  of  San   Francisco    Architect   Has 
Won    Intematlonel    Itecng  nil  ion. 


In  March,  1910,  the  •■Chronicle"  pub- 
lished a  full  description  of  a  new  land 
map  of  the  world  on  an  original  pro- 
jection invented  by  B.  J.  s.  Cahill,  and 
ventured  the  prophecy  that  San  Fran- 
cisco was  destined  to  acquire  added 
fame  by  reason  of  the  fact  that  one  of 
her  citizens  had  made  so  important  a 
contribution  to  cartography.  The  pre- 
diction has  been  fulfilled.  Distinguished 
geographers  in  all  parts  of  the  world 
have  expressed  the  convinction  that  the 
"Butterfly  Map,"  as  the  Cahill  device  is 
popularly  known,  is  certain  to  displace 
the  familar  design  of  Mercator. 

It  may  take  a  number  of  years  before 
all  the  maps  now  in  use  are  discarded 
as  erroneous  representations  of  t  e 
earth's  surface.  They  are  woeful  dis- 
tortions, but  the  cost  of  replacing  them 
is  an  important  factor,  as  is  also  the 
prejudice  in  favor  of  their  simplicit.'. 
Mereator's  diagrammatic  representa- 
tion makes  Greenland  far  too  large  and 
Africa  far  too  small,  and  it  is 
impossible  for  calculating  the  shortest 
distances  between  points,  yet  mankind 
having  been  so  long  accustomed  to  this 
faulty  picture  will  not  readily  adapt 
itself  to  the  novelty  of  the  Cahill  out- 
lines. 

Fortunately  the  leading  educational- 
ists are  already  persuaded  that  it  is 
better  to  have  truth,  even  if  a  little 
more  complex,  than  simple  error.  At 
a  first  glance  the  new  map  is  for  all 
the  world  like  a  butterfly,  but  after 
gazing  at  it  for  some  time  one  realizes 
that  it  is  the  only  way  of  correctly- 
picturing  the  earth  as  a  flat  surface. 
Cut  an  orange  into  four  equal  parts, 
remove  the  sections  of  skin,  press  them 
out  flat,  place  them  together  so  that 
the  four  points  are  equi-distant  from 
each  other  and  lie  on  the  rim  of  a  half- 
circle,  and  you  itlines  of  the 
Held  on  which  is  drawn  the  Cahill  map. 
If  your  orange  were  a  rubber  glooe 
correctly  mapped  and  were  cut  in  the 
same  way  you  would  have  the  com- 
pleted  design. 

A  number  of  fanciful  poetic  images 
have  been  drawn  from  the  butterfly 
appearance  of  the  new  projection,  but 
the  most  curious  circumstance  is  that 
it  gives  the  land  three  distinct  points. 
Lape  Town.  Cape  Horn  and  Tasmania, 
thus  calling  to  mind  Shakespeare's  refer 
ence  in  '"King 
ners    of    the    world." 

Though  of  absorbing  interest  to 
students,  the  average  reader  may  ask 
of  what  practical  value  is  the  change. 
To    this  '  rs-    thp 

most    in  which    is.   probably, 

that     supplied    by     Professor      McAdie, 
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who,  in  arguing  for  a  rationel  projec- 
tion of  maps,  points  out  that  the  Mer- 
cator distortion  is  absolutely  valueless 
for  charting  storm  areas. 

As  mankind  from  China  to  Peru  is  in- 
terested in   the  weather,   it   will    - 
interested  in   the  Cahill  map   when  it   is 
shown    that    no    other    is    so    well 
for     meteorological       purposes. — S        F 
Chronicle. 


soi  ill    IMERIC  \\\\  (Mil). 


Wood     Which 
Hard    as    Iron. 


nheart,      the      wood 
Isthmian     Canal     Commission     is 
ous  of  securing  for  use  in  the  construc- 
tion of  docks  and  similar  works  in  the 
Panama    Canal,    because    it    is    said    by 
experts    to    resist    more    than    any    other 

w 1     the     attacks     of     marine     borers 

which  rapidly  destroy  piles  and  other 
submarine  structures,  is  one  of  Me 
most  valuable  of  timbers.  It  is  na- 
tive of  South  America  ai 
Indies,  and  from  its  bark  and  fruits 
is  obtained  bibirine,  which  is  often 
used  as  a  febrifuge  instead  of  quinine. 

The  wood  is  of  a  dark  green  color, 
sap  wood  and  heart  wood  being  so 
much  alike  that  they  can  with  diffi- 
culty he  distinguished  from  each  other. 
T  .  eart  wood  is  one  of  the  most 
le  of  all  timbers,  particularly 
in  the  shipbuilding  industry.  Indis- 
putable recor  Is  s  at  the  best 
grades  surpass  iron  and  steel  in  list- 
ing finalities  in  salt  water,  submerged 
logs  having  remained  intact  for  one 
hundred    years. 

In    the    Kelvingrove      Museum 

ere    are    two    pieces    of    plank- 
ing   which     illustrate    better    than    any- 
thing else  this  durable  quality.       They 
are     both     from     a     wreck 
submerged    eighteen    rears   off   tl  i 
coast    of    Scotland.      The    one    specimen 
— greenheart — is     merely     slightly     pit- 
ted   on     the    surface,    the     body    of    the 
w 1     being    perfectly    sound    and     un- 
touched,   while    the    other — teak 
irely    eaten    away. 

It    is    extensively    used 
ing    for   keelsons,    beams,    engini 
ings  and    planking,    and    it    is   als 
in    the    general    arts,    hut 
weights    unfits    it     for    many     pu 

ich     its    other    pro;.. 
rend'-   it    eminently    suit. 


The  President's   message   is   bi   - 
to    the    point.       It    is   not    taken 

iminous    report    from    the    depart- 
ments.     It    does    not    deal    in    sonorous 

tdministration 

i        It    is    frankly    pi 
And     tor     .ill     these     tl  ii  a 
.1    he    truly     ' 
they  have  a   man  as  chief  of  thi> 

hig  enough    to   take   hold   of   toe 
ns  that  confront  us,  acl  "ii  them 
ml  determination, 
i  duty     for     I  is 
frankly     tell     the     people     why     lie    has 

Thi 

vindi- 
Kveuts    are    rapidlj 
i 

pursue 

admlni:  I  and    will    '  ■ 


militant    when    the    occasion    ue- 
mands. 

In     regard     to     the     development     ot 
the    President    states    that     the 
building    and    administration    of   a    gov- 
ernment   railroad    there    is    one    of    the 
for    unlocking       its     natural       re- 
And   along   with    his    declara- 
tion  for   government  ownership  of  rail- 
roads  there   is   the    -  attitu  .e 
!    to   the  domination  of  the   in- 
resources     and      the     govern- 
mental   f uiic  r :                           great    trusts. 
In   general    t  by    tue 
that    the    Presidi   il    knows 
.     is    ta  Iking    a  boul      that    he    is 
•  -    -it  u  ition:    that    he    will 
not    attempt    to    do    much    at    once;    that 
he    will    not    do    things    hastily    or    un- 
thinkingly   and    will    not    rush    into   any 
i  •  w    problem   blindfolded.     That   lie  can 
-  i   on  at   the   proper   time   to   put 
re   the    people 
clearly    and    unmistakably    and    that    ..e 
will    stand    by    his    guns    when 
is   position   to   i  e   right. 


T   e   Chronicle   is  still   harping  on  the. 
same    old    tl  erne,    the    incompetency    of 
of    Harbor    Commis- 
as    compared    with    the    former 
!  oard  under  the  Herrin  rule      It   will  he 
ing    to    compile    a    comparative 
:"    these    two    hoard-.      Not    tnat 
it    will    in    any    way     :'■■  ize    the 
front   of   M.   II.   .le    Tuung,    for   he   has  a 
hullet   p  ut    it    will    show    t:.. 

show- 
how   much      foundation    there    is    for   the 
■■'  irtions    that    are    daily    made    in 
•nicle. 
The     state     II  gl  n 
source    of    attack    heretofore,     but    in- 
the      Stan  : 

-in   rope. 


T !  ■  e   1 
has    just    i-sued      Water    Supply      Paper 
331,   dealing  with    the  Ohio   Valley    Hood 
of    March. -April,     1913.    In     view     of    the 
widely     divergent     estima 

.     time    of    the 
I    tin 

itedly    greater    than    in    any 
-    visitation    of    the    kind 
same  region,  much   interest  attai 

collected  by 
ircular  letters 
fflcials  of  two  hundred  and 
six   cities  and   towns   in    the 

towns 
idded  ti 
Iways    and     t:  total 

These    figures      i. 
■  ■  .  - .      .".1    lo   nol    im 

More- 

.    parentl;    taki   no        ount  of 

through    and     tied    I  i    witl 

nunity. 

on    preventive  m      the 

urces  of  informal  .■• 

III     fhe 

flood. 


FACTOR f     IttWIM.     II  I.I.    BLAST. 


in  Palnl   &  D 
ecenl  -      ictetl 

ning    on    full    time.      They    report    that 
ver   for 
wall  finishes. 
■ 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Address  ma  by  phona  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  S941 


THE 

Safe  Deposit  Vaults 
BANK  OFITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and    Turk  Streets 


TELEPHONE     MERRITT     1903 

Dow  C. 
Golden 

,     SHEET   METAL  WORK 
Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 


The 
window 

best    and     cheapest     reversible 
r  on  the  market. 

Common  Sense  Window 

Invented       and       manufactured 

I..    II     BIRTH;    19th    and    Carolina 

.i   .Ies--Ie  St. 

by 
Sts.. 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  50  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


'It  Is  Almost  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
arid  Spring 


Still  on   Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air   Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined       \»ni:1 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  shi-  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

278  Natoma  Street,  near  4th  San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  at>-  Beauty  o  the  Skin  so  desired 
by  the  Lad  es  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Diuggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdale 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Franusco 


6AS  WATER  HEATERS 


Automatic-Instantaneous 


me  "Pittsburg" 
me  "Bungalow" 
The  "Lion" 

A  heater  oi  any  size  within  the  purchase 
p  price  of  the  masses.  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  fuly  guaranteed. 


Pittsburg  Water  Heater  Co, 

Phone    Sutter  502b 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Speciaily  Contractors'  Protective  Association. 
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President.    JOSEPH    AHLBACH 

MasterPlumbers    Assn. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers    Ass  n 
Treasurer;      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass  n. 


OFFICERS. 

Secretary 


W.   S.   SCOTT 
Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them.  ' 


JIEM11E11S. 


Office     101     Gough 

John   L.   E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 

Balling,     E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap, 
Bernard, 
Bernstein.     Lour 
Blackman.    M.    - 
Brennan.    J.    F. 
Breslin.     Chas. 
Bornstein      & 

Blanc 
Boscus    Bros. 
Bowen.     J.     L. 

Son 
Brook,      J.       H. 

Son 
Bryan, 


F. 


M.     & 


Co. 


Co. 


J.    & 
W. 


Son 
Bryan. 
Buick.    Wm. 
Burke.    PI 
Burnham, 
Butler,    D.   a. 
Cohen,    M. 
Coleman.    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan.    Jas.    F. 
Cronin,   J. 
Curran,    A 
CurtlB.   Edw. 
Daglow.    L. 
Dallamore,    G.    C. 

Dalziel,    Robt,    Jr. 

Davis,    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag- 
neau 

Dl    Vecchlo,    S.    J. 

Deventhal,    E.    M. 

Dockery,     Wm. 

Doherty. 

Dowlng. 
8H 

Eastman 

Egan.    T.    J. 

Eisner,    P. 

Ernst,   H.   &  Son 

Ertola,   B. 

Fisher   &    Wolfe 
Fltzpatrlck.     J. 
Flood       *       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,    W.    C. 
Franklin.   C.   P. 

Glbbs,     David 
Glbbs,   J.   &   Son 
Gllley-Schmlti    Co. 
Glemser.    F. 
Gomersal.   F. 
Go't.    Wm. 
Grady,    H. 
Grundy.    E. 
Harm,    A.    J. 
Haur>.    Geo. 
Hays.    E.   L. 

Heinz,    C. 

nennessey.    A.     E. 

Hlgglns.    Chas. 

Hlldebrand,    C. 

Hobro.    W.    D. 

Hondet,    J. 

HofTrnan    &    Scha- 
ltel< 

Hooper.    F.    M. 


Houston.    J.   J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kavser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank    J. 
Kiernan    & 

O'Brien 

Knoles.     F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz.    O. 
La   Chapelle,   W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.   W.   Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,    A.  W. 
McEnhill,    Leo 
McLeod.    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller.   W.  D. 
Mollis,     Herbert  L. 
Mollis,   A.   I. 
Morrice,   T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,    J      V 
Murray,    Roy 
Murray     Bros. 
Newmark,   A. 
Noonan.    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara.    J.    E. 


Watson,    Chas. 
Week    &    Co. 
Westphal,    H.   N. 
Wetzel    &    Grass 
Whitley,    H.    T. 
Whitman      -       Ly- 
man  Co. 
Williamson.   H.   Co 
Wilson,    W.    F.    Co. 
Williams.  O.  F. 
Wiesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Sorensen,    R. 
Sovig,   C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Weinmann.     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zellnskl.    R- 


M  A  5  O  N  8'     AND 
BUILDERS)    ASSN 


Per  a* 


H.    J. 


Petersen.    S. 
Plevin    &    Morrice 
Power    &    Pike 
Raische,     Fred 
Rehn.   C. 
Richardson.     J.     * 

Son 
Rohr.    Jos. 
Ryan.    T.    J. 
Sasso,    Frank 
Schalich,    J.    A. 
Schieve.    Theo. 
Schwa  rz,     Chas.  Co 
Shepard     Bros. 
Slngewald.    J. 
Skelly,   Thos. 
Blattery,    M. 
Snook.     W.     S.       & 

Son 
Spencer        Plumb- 
ing Co. 
Stalder   &   Hinkel- 

bein 
Stevens.    Jas.    F. 

mier   &   Koe- 
nig 
8th  nr,    C.   G. 
Sutton    Co. 
Szanlk,    S. 
Taylor    &     Pritch- 

ard 
Tippett,    J.    C. 
.   J.   S. 
Trezlae,    a.    G. 
Turner  Co. 
Von    Tagen  &  Mol- 
ler 
Ward,   Hugh 


W.    T.    Beck,    Sec. 

C.    E.   Gordon,    Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck.   W.   T. 
Bacigalupi.     P. 
Black,    E.    H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P.    J. 
Blum.   L.     """" 
Cooney,   W.  H. 
Cohn,   M. 

Clarke   &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.   J. 
Daniels,    G.    V. 
Domeniconl,    S. 
Qahl,    F.    H. 
Eaton,    W.    R. 
Eckart.    H. 
Foley.    D. 
Fick    Bros. 
Guenzel,    O.    C. 
Goetze,    F.     W. 
Gercke      fc      Fell- 
bach 
Graper,   Harry  G. 
Griffin,    F. 
'lewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 

Hoffman,     Jno. 

Hansen.    P.    H. 
Johnson.    P. 
Jablonskl,    A. 

Kern,    Henry 

Klesel,    Fred 

Kroder,   Gus. 

Koenig,   Otto 

Lorenzen,    Fred 

Lucas,    Ed.    J. 

Manning,    Jno. 

Maundrell,    H. 

Norrls.    Chas. 

Orsl.    G. 

Olney,     E. 

Ostland,  John  L. 

F'vne.    R.    *    Sons 

Pastier,  Robert. 

Quadt,   Jno. 

Quandt,    A. 

Schaefer,    Fred 

Bchaefer,    Adam 

Schaefdr,     Wm. 

Shepherd,    Wm. 

Sohulti.    O.    &    8on 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher.    Thos.  W. 
Brady,    M.    V. 
Butler,   Thos. 
Butler,     W.     A. 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    i. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham.    H.    B. 
Brennan,    J.    E. 
Carr,    J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,    E.    E. 
Downey,    John 
Drake,    H.    E. 
Fennell.    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell.    Geo. 
Gllbertson,    Louis 
Gilson,    J.    E. 
Gale.    M.    F. 
Gardlser,   F. 
Gladding.     McBean 

&    Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibbins,    Geo.         ( 
Hogberg,    Emll 
Koldenstrodt,     F. 
Larsen,    N. 
Larsen,    H.    H. 
Larsen,   L.   C. 
Lawson,   A.   W. 
Lindgren,    C.    J. 
Ludwig,  John 
Mealy.    M.    J. 
McWhlrter.    W.    J. 
McCall,    Wm. 
McCall,    Elvin 
McCowan.     M.     B. 
MJjlej:,   J.   W. 
Mulcahey,  Thos.   F 
Mlllerick.     Philip 
Murray,    W.    C. 
McSherry.     M.     F. 
Mowbray.    M.   V. 
Nagel,    W.    L. 
Nagel.    R.    H. 
O'Connor,    J.    I. 
O'Rourke.    T.    !•' 
Phillips,    Joseph  J. 
Prlngle,    J. 
Rlngrose,    R. 
Rainey,    W.    A. 
Ralney,    E.    S. 


jtradling,    W.    C. 
Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White,    J.    M. 
Walker,   P.  J. 
Wvgant.    3.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 
Office    1S5    Steven- 
son    Street. 
W.   F.    Clute.   Pres. 

MASTER        PLAS- 
TERERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lyden   Sec. 
Bradley  &  O'Reilly 
Bosch.   Herman 
Brennan,    Jas. 
Burt.    Cha  =  . 
Cashman.    M.    J. 
Connell.   J.    E. 
Campbell,    Chas. 
Chalmers,    H.    A. 
Connollv    &    Son 
Dalv.    J.    H. 
Damico,    Tony 
Duthle.    Chas. 
Felt,    R.    D. 
Fraser.    Simon 
Fav.    J. 
Glosser.   Geo. 
Oilmour.     Wm.     G. 
Greenback.   Joe 
.Tacobsen,    N 
Knowles,    A. 
Leaf    &   Kai?er 
Lvden  &  Bickel 
Manning.    Tom.    Jr 
Mawot.    Donald 
MacGruer    &    Co. 
Muriale,    Nic. 
McLeod.    J.    C. 
(TKane,    C.    T. 
nrford,    J.    A. 
Phllbin.    J.    J. 
Sullivan.    D.    F. 
Steere.  J.  E. 
Smith     &    Johnson 
Terranova.  M.  J. 
Wagner,   J.   A. 
W  m.        Raymond. 

Atlantic  Flre- 

prooflng  Co. 

Balzke,  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

T.vnch.    R. 

Lvnch.  J. 

Munson,    C.    &    Co 

McAbee,   E.   T. 

Havden.   Fred 

Potter,    A.   V. 

Peerless  Fire- 

proofing-  Co. 

Raymond.   Wm 

Roehltng  Cnn.    Co. 

finell   &   Dennis 

Ptreeter,    M. 

Sheehan.      Thomas 


EMr.Co 
W.     D. 


Kohlwey, 
Standard  Elec. 

Constr.    Co. 
Sutton.    John    G. 
Turner   Co. 
Elec.      Motor      and 

Machine   Co. 
Wedel    &    Co. 


MASTER  ROOF- 
ERS'  AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln. 

President. 

Bender.  J  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Casfaretto,    John 

Enterprise  Roof- 
ing   Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 
Roofing    Co. 

Gross,    Felix 

John 
Co 


Larkin 

Co. 
Lawson 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.   F.    Dlntrlct    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbrldge. 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Deciter  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.    W.    S. 

Eppsteln    Elec.  Co. 

i.pw    Elec.   Co. 

K  listen.    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.   Co. 

Newberry  -  Bend- 
helm 


Manvllle 
Asphalt 
Roofing 
Roofing 


Magnesia  -  As- 
bestos   Sup.    Co. 

Malott  &  Peter- 
son 

Paraffine    Paint  Co 

Rapheld,  J.  L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Wes'tern  Asbes- 
tos   Magnesia  Co 

Watsonlte    Co. 

Western  Felt  and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Flre- 

prooflng    Co 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    £    Co. 

McAbee.    E.    T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.    V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebling   Con.   Co. 

-Snell    &    Dennis 

Streeter.    M. 

Sheehan.     Thomas 

MASTER     STEAM 
AND     HOT     WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham, 
President. 

Atlas  Heating  & 
Ventilating      Co- 

Burnham  Plumb- 
ing   Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalziel.    Robt.,    Jr. 

Gen.   Eng.   Co. 

Gllley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen    -    James 

Co- 
Simmons     Eng.  Co 
Sutton    Co.,    J.    G. 
Turner    Co.,    The 
Walsh,    F.    P. 
Williamson    Co..  H 
Wlttman,       Lyman 

&    Co. 
Williams.   E.  D. 


BUILDING   AND   INDUSTRIAL   NEWS 


Offical  Roster  of  Stockholders  4  Members 

General  Conti  actors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


..    H.   Bergstrom 

Jolin   Biller 

C.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 

General       Contrac- 
tor* 

(Stockho'.iers> 
Ackerson    &    Son, 


Frank   Lansing 
F.   H.   Masow 
Chas.   Wright 

Clerk 

I.   A.   M, -Callu.il 


President,   Chas.   W.   Gompertz  Treasurer.  Chas.  A.  Day 

Viee-Pres.,    A.    H.    Bergstrom      Secretary.  Wm.    E.    Hague 
Board    of    Directors,    I91--13 

H.   W.  Beach  Ifca^w?  Gompert* 

Grant  Fee 
Ralph  McLfran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 

game 
McLaughlin,      Jas. 

xZ 

McLeran  &    Peter- 

»on 
Monk,    J. 
M-onson 
Munster    ft     Born- 

holdt 
Neal,    Joseph 
Neidick.    Frank 
Nevvsom,    Wm.    A. 
Nielsen,    N.    F. 
O'Brien.   J.   J. 
Olson.    Andrew 
Owsley.   Burt   T. 
Peterson.    W.   O. 
Petterson   &   Pers- 


Hansonv  James 
Johnson.  J.  W. 
Koberling.  Jos. 
Koldenstrodt,  F 
McWhirtner,  w 
Mealey  &  Collins 
Messner, 

Millerick.    Phil.    J. 
>D'U1"1\: 
Otierfeld.    Chas. 
O'Rourk,    T.    F. 
Reed  *  White 
Tingberg.    John 


Ander 


HefEer- 


&      Son. 


Beach 
nan. 
Beck.   John   E. 
Beetham,    A.    t 
Bergren 

Louis   G. 
Biller,   John 
Bletch,   E.   C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd  &  Kerr 
Brandt   &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos     W. 
Caldwell   &   Co. 
Carlson.   Elmer 
Casty.   Johr. 
Cavanagh  &  Vezl- 
na 

Cobby,   J.   ^- 
Cole,   P.   J-,      _„„ 
Collman     &      Coll 
man 

Commary   -   Peter- 
son  Co.    (Inc.) 

Cox    Brothers 

Craemer.    O.    A. 

1  lav's  Sons.  T.   H 

Farquharson,    u.ts. 

Fee.   Grant 

Ferrolite    Co. 

Finlayson.    M.    M. 

Flaherty  &  Ogle 

Fletcher.    Janus  1 

Ginley,  Ed. 

Glaze,    Robert 

Gleeson.   James 

Gomperts,  C.  W. 

Qutleben    Bros. 

Hailing.   B.   R. 

HatnerTon    &    Son. 
Wm.    C. 

Hamilton     Peter 

Hansen.  C.  W. 

Harcom,    J.    •>• 

Healing    George 

!.    al?    -   Tibbitts 

Constr.  Co. 
Heaphy,  J-  ■>■        . 
Heckenroth  «- 

Schell 
Hennings,  Adon 

Henning.    W.    H 

Hill,   J-   A. 

Holt,   O.   C. 

son,    J.    Euc 
in,    Joel 

Kern  &  Son,/.  ^^■ 
Klenck,    F.    J. 
Klyce,    Harvey    A. 
Koenig,  C.  J.  U. 
Koenig.   L.    B.   G. 


•Pratt.  J.  J. 
Quinn.  P.  P. 
Ilansome   Concrete 

Co. 
Rednall.   W.    W. 
Reese  &    Rotirtree 
Relte.    J.    B 

J.  H. 
Rolandi.    F. 
S:nicr.     Vdnm 
Savwel  I,   Sylvi  ster 
Soiiulz.    J.    E. 

■  hers 
'  ers 
P      !•' 
3rockholm     ft     AI- 
lvn 

ft    Peterson. 
Tavlor        G  '         ke 


.    .ill. 
C.    C. 


W.     A. 
Tl    A. 


ston 


&     Co., 


5S,    S.    B 

J       i 


I...  nge 


& 


Lansing.  Fr 
Larsen  &  '■ 
l,|nden.    William 

i:  •    Chas.    M 
,v.    Frank 

"  '    M"lpn'         f'i 
MacDonald    a 

Kahn 

1 1  |  -.,,.'•-  - 

Martin.    William 
«     *     Morrl- 

McClen  i       ■ 
r     W 

M     I   .■  i  n.      N'l%;1    , 

Afc,-,r,  Rid* 

C     P. 
Moore      S       > 


Thui 

F.     T 

ton     Company 
Walker,    G    H.    & 

Seth 
Ward   &    Goodwin 

-T 
Witz-Il-'""  r     ■' 

Henri 

Wold  &   K  il  n 

irary  Mem. 
\r,.|,l«..ctiir::l    Troo 
Works. 

■a  orks 
8 

ft 

C. 

Co.,    C 

1  r  .i  n 
(Ter 
Iron 

\\.';" 

Wks 
Wire 
*    I 
Irch.    Shed    Metnl 
BVt« 

ST     " 

ft     Co 
»  r.h.  Term   '  "<< 

I 


r 


rick     ft 


POttl 

I  }i  iddlnf  Mr- 


Bean   Co. 

I!  r  i  eik 
Sleiger  Ti  rra   Cut  - 

to  Co. 
Vallejo    Brick    and 
Tile   Co. 
Art  CellinBs. 
Bergei-  Mtg.   Co. 

Art   Glaaa. 
Grosslicht    ft    Din- 
nlene 

er    Pate      & 
Window    til-ass   Co. 
Schwarz    &    Gott- 
lieb 
Artletlc         riiiM.-r 

lli'i'tiral  Ions. 

Binner     Thoodore 

Larson.  O.    F 

Lipp  &  Co..  I.   P. 
Co. 

Asbestos  Materials 

Johns    -     Uanvllle 
Co..   H.    W. 

Magnesia      Asbes- 
tos Supply  Co*. 

Western    Asbestos 
Magnesia   Co. 

Western    Builders' 
Supply    Co 

Asphalt   &   Bitum- 
inous   Paving;, 

Nugent.     Robinson 

Attorneys. 

Aitken    ft    Aitken 

Auto    Delivery. 
Holland.    J.    P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers.    Fred    \\ 
Boiler*. 

I  leasi     Utilil 

.  \    i  [  i    i 

Company. 
Holler  A   Pipe  Cov- 
ering. 
Johns     -     Manville 

Co.,  II.    W. 
Lewis,   W.   S. 

Supplj    Co 
'Vestern     Asbestos 

Magnesia    Co 

'! In  A  Insurance 

is    W. 
Agen.  ■.      i  Company 
\.  hi   Lite  1 

Assur.    Corp. 
S  i  muel 
Hayburn,    Jas.    C. 
Illinois  Sun 
Lloyd    &    Sp    ■ 

H.    V. 
A 
Frank     Co. 
Mel  •-tin      ft       Son, 
I    k    M. 

Pacific  Coas 
ualtv    Co. 

..-    sni  el  s    ' '" 

:.-,-         -         All- 
■  o  i  ■  i ' 
Brick    Contractors 

Ml.   ii.     C.     J. 

And:   : 

J.      I". 

lean 

.<;-      Sea- 

Giloertsen    & 
Johns 

ro    n    E. 
.<-    Co. 
Holding     .1     Car- 
man 


Watsor 


Brc 


Whitni 

Briek   Oca:.-r-.. 

Bay  Develop.  Co. 
Cal.  Pottery  Co. 
Carnegie    Brick    ,*i 

Po'tery  Co. 
City    Supply   Co. 
Clark    &    Sons,    N 
Diamond    Brick  Co 

lile    Co. 
Gladding      -       Mc- 

Bean   Co. 
Golden    Gate  Brick 


Co 
McNear 

Agency 
Remillard 


Brick 


Steiger  Terra  Col 

ta&Pottery   Wks 
i       Materials 

Co. 
Vallejo      Brick      & 
Western     D. 

ment      Synd 
Western    Lime       & 

Cement     Co 
Builders 

liistriimeiits. 
Keuffel  &Es 
Building    Journals 

gineer. 

Building     and     In- 
dustrial    N 

Daily  Pa  ■   I  B 

Builder 

BuUdlug  Materials 

Aigeltinger,    E, 

AJsen's       Portland 
Cem. 

Baker     &     Hamil- 
ton 

Bay    Develop.   Co. 

Berger   Mf,^     ' 

Bird  &   Son.   F.    W. 

Cal.     Bldg. 
rial    Co. 

Cal.    Pottery      Co.. 
Inc. 

City    Supplj    Co 


Cal     Lli 


v    'I: 


ite    Cc 


Price  Co. 

w  .  stern    Asbestos 
Magnesia  Co. 

in    Builders 
Supply   Co. 

Western    Develop- 
ment    Syndicate. 

Western     Lime    <t 
Cement  Co. 

Whittier  -  Coburn 


(  arnegle    Brick    it 
Potters    Co 
:  " 

and    Company. 

.      !. 

Cement    Co..    H. 
ond     Brick  Co 
1 1\\  m    Co  ,    J.    E. 
Falls    Mis     Co. 
Fuller    ,<i    Co-.W  P 
ling  Mc 

Bean   Co. 

Guerln   ft  Co     J    S 
E  v  p. 

Manville 
Co      H     W. 
Jorgei 

Lennon   Co     1 
l.ilH-v    ft    Thu 

Pac     Pi 
ment   Co. 

ft    Co. 
Quality      Lime      ft 

C. 


F 


i  ',0 


&       Hud- 


Woods 
dart 
Cement    Dealers. 

Inger,    K. 
Portland 
nt    Co. 
Supply   Co. 
Cowell       Lime       ft 

o 
Dwan  &   Co..  J.   B. 
Guenn  &  Co..  J.  S. 
Holland.   J.    P. 
Quality      Lime      .v 

Cement    Co. 

Co..    J      E 
Lilley   ft    Thurston 
Co 

I'a.itic        Portland 
u  i    Co. 
Lime    pro 
ducts   Co. 
Standard    Portland 

Cement    Co. 
Waternouse 


ii     ' 

Klm- 

Brick 

,  -.. 

Stelg. 
•a   .v 

i  i     W. 

ck     ft 
Co, 


,-,, 


Western     Lime     .*; 

nt   Co. 
Chimneys,     Patent 

son  Co.,  L.   E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevv    &    Gettle 
Hughes.    11     J. 
Concrete    Contrac- 


ts 

Comyns  ft    Xygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal     W  .'rks. 
Heipner       Sheet 

.Meta'    Works 
Hii.ernia    Sheet 

Metal    Works 
Hughes.    H.    J. 
Hurabeille     Bros. 
Ideal     Cornice     Co. 
Korell    &Co.,   J.    A. 
Modern  Sheet 

Metal     Works 
Morrison    ft    Co. 
Olive  ft 
United        Metal 

Products    Co. 
Western     Furnace 

&   Cornice  Co. 
S     p.    Metal    Stamp 

ft    Corr.    Co. 
Crude   Oil    Burner* 
Bill     ft     Jacobsen 
Sherman,     Kimball 

ft    Co. 

Crushed      Itoek. 
Bay    Devel.    Co. 
Cal.    Building    Ma- 
terial    Co. 
Cassarretto.     John 
City    Supply   Co. 
Holland.   J.    P. 
McMullIn,    A.    L. 
Simon-Foul     Brick 

Star       Contracting 

Standard     Crushed 
Rock   Co 

E.   B.   ft 


\  ...  T 
Blip 


Ai 

Camp    ft    Carrlllon 
Chalmers.      II.       A 
i  inc.) 

S.     \ 
mci 
Co. 

Dillon.     H. 
Cass    Bros.    Co. 
M     II. 
i      ii.  .  man 
Hansen     ft      lohn- 

son. 
Ha, in,    C.     C.     W. 
Hurley.     P. 
Leonard.   J.    P. 

be    ft     Brown 
on,    J. 
Mission      Conci  i  I 
S     Mosaic     Wks. 
,      \    ra- 
New     Era      M 

rete   Co. 
Xueent.     Robinson 
3     ■ 

ft      Co.. 
T 
issen     A 

S  a  n  Francisco 

■  mci  etc    Co. 
isser,    Max 
Idt    ft   Son.   J 
John 
Szoke.    Francis 
Thomas    &    Sands 
A'esterlund.    .1.    V. 
Zimmerman.    L.    M 
Concrete       Mnchj 
Co.,    E.  l: 

Hachy.  Co 

I. ill.  v   A   Thin  iton 

Liivermore       Co., 

Norman    B. 
Contractors" 

|.'.inil|imen». 

\      L.     Vouni;     Ma- 

.'..  .    R.    R 
I '. 


i 


\r 


thui 
c  nrnlce      W  orks. 

.  lornlce 

MlaR 

Wks 

Conlli 

■   n     Cornice 

Works 

Wks. 


A.    L. 


Dai 


i  ie 


?lop- 


Svndlcate 
Prnnnnic. 


Brlckley,    P.   J. 

Fox,    John    L 
Imperial        Water- 
proofing  Co. 
Reigle    .^     Jamel 

son 

Tai-lor.    L.    ! 
Whittier   -   Coburn 
Company. 

Door     Opeuer     usn 


Rischmulier.    Geo. 
Rlretrle     Fixtures. 

Calif.  Gas  &  Elec- 
tric  Fixture   Co. 

i>  a  c  i  fl  .-    <;  i      a 

Electric    Co. 

Flee  trie    l.lBhl    Co. 

Citv    Electric   Co. 

S.  F.  Gas  ft  Elec- 
tric   Co. 

Electric  Wlrlnit  « 
Equipment. 


can 
Co. 


Co. 


v.\. 


Fleet. 
Constr. 


Central    Flee.   Co. 

City  Protective 
Electric    Co 

Decker  Electrical 
Construction  Co 
iworth  Elec- 
trical    Works 

General  Electric 
Constr    Co. 

Globe  Electric 
Works 

Hanbrldee     W     S 

Hi.  ks    Elect.    Co 

Kirsten, 


Le 


Co 


M.,i:       i     I 

t  '  Ic    Co. 
McFell   Flee.  Co. 
National      i: 

Co. 
Newberry 

heim    Elec     Co 
P 


gnlsh. 


tt 


Rldle 

Standa-I     Klcc.  Co 

Turn---    C"       The 

I 
\ 


It. 


.1. 


w,  l   i    F-leetrlrCo 

Kl.vnior     Itiilldcr. 

H     ,-     Elevator  Pn 


1  -II 

mnlor. 

&     East- 

H, 
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Ferguson,    W.    H 
Horwege   It    J. 
Howell,    II.    J. 
Morser,    E.    J. 
Priddle.,    Milton 
Walker.        J. 
Church 


M. 


Artolith     Mfg.    Co. 

BenUer    R.&P.    Co., 
J.    W. 

Dwan    Co.,    J.    E. 

Fibrestone     & 
Roofing    Co. 

Flaherty    R,   &.   P. 
Co..    K.    H. 

Goodmanson.    A.  K 

Malott.       Peterson 
&    Adams. 

Watsonite   Co. 

Floors.    Hardwood 

Hardwood    I, it.    Co 

Inlaid    Floor   Co. 

Pac.     Floor     Sand- 
ing Co. 

Galvanised       Iron. 

Baker     &     Hamil- 
ton 

Berger    Mfg.    Co. 
Gas   Fixture. 

Cal.    Gas    &    Elec- 
tric   Co. 

Day     Co..     Thomas 

Gas    Heating    Sys- 
tems. 

P  e  c  t  o  r    System 
Gas     Heating  Co 

Gasoline    Tanks    & 
Fa  nips. 

Deming.    E.    R. 

Glass     &      Glazing. 

Cal.   Plate  &-   Win- 
dow Glass  Co. 

Cohen.    I. 

Fuller    Co..    W.    P. 

Grosslicht    &    Dln- 
niene 

Habenicht  & 

Howlett 

Mission      Plate      & 
Window       Glass 

Co- 
Pioneer    Plate      & 
Window       Glass 
Co. 
Schwarz    &     Gott- 
lieb 
United     Glass 
Works     line.) 
Grading. 
Branlck,    J.    P. 
Button.    I.    V. 
Cassaretto.     John 
Devincenzi    &    Co., 

T- 
Dillon        Teaming 

Co. 
Gallen    &    Carlin 

_  i     Co.,    G. 
Hartnett    J.    D. 
Holland.   J.    P. 
Lennon   Co.,    J.    E. 
heftier.     Fred 
Luggen.    Ernest 
MJcGHnebey  & 

Monohan 

,'iie    Co..    P. 

O'Dav    Co.,    Danl 

nell,     Philip 

Power 

Rablman    &Woods 
A. 

I    ng     & 

n.  Co. 
Wright    '•'        l     " 
Granite      Curbing. 

Graham        Granite 

Co 
I.f.f.,1    Granite    Co.. 

W. 
Paelfl 
Placer   GranlteCo 

Gravel. 
Bay    DeveL    Co. 

K-rlal    I 

■       I. 
Hardwood       Deal- 

rr>. 
Inlaid     Floor    Co. 

rlor    Co. 


Hd'ware,    Dealers. 

B&ker     iv     Hamil- 
ton 

Bennett    Bros. 

Brtttain    &    Co. 

Kruse,    J.     H. 

Joost    Bros. 

Marshall   -   Newell 
Supply   Co. 

Meyer,    Adoph 

Norman     &     Sons, 
F.    G. 

Palace   Hd'wareCo 

S.    F.    Hd'ware    Co 

Smith    Co.,    P.    A. 
Hay    A    Grain 

Aigeltinger.     E. 

Heating    &    Venti- 
lating. 

Ahlbach    &    Mayer 
Atlas     Heating     & 

Ventilating   Co. 
General     Eng.     Co. 
Kiernan   &  O'Brien 
Hurley     Co..    J.    C. 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum    &   Otter 
Snook       &       Co., 

Fred    W. 
Turner  Co.,   The 

Houses    Movers    A 
Raisers. 

Hatch,   H.   L. 
Pearson,    N.    H. 
Stratton,  C.  C. 
Sullivan,   D.    J.&T. 

Inlaid    Floors. 

Calif.       Parquet 
Floor    Co. 

Hardwood        Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pae.     Floor     Sand- 
ing   Co. 
Iron    Foundry. 

Enterprise    Foun- 
dry   Co. 

Steiger      &      Kerr, 
Stove     &     Foun- 
dry   Co. 
Iron     &     Steel. 

Baker     &     Hamil- 
ton 

Dawson    &    Noyes 

ludson    Mfg.    Co. 
I  oast  Steel 
Company. 

■  1  Concrete 
Steel     Coxnpan-yc 

W  ooda  &   Huddart 
Iron    Works. 
Iron    Wks. 

liver    Bros. 

Bun  ka     Wire       & 
Iron    Wks. 

Folsom     St.,      Iron 
Works. 

Glasser    &  Kloeres 

Golden    Gate    Iron 
Works 

Hillard   Co.,   C.  J. 

Michel    &    Pfeffer 

Monarch         Iron 
Works 

Kalston  Iron 

Works 

9     F.    Iron   Works 

Sartorlus    Co. 

•  ler's  Iron 
Works 

Wire    Works. 

i  &  Kerr 
Stove  &  Foun- 
dry  Co. 

Iron     Wks. 

Coast  Wire 
&   Iron  Works 

tern      Iron 
Works 
Zenith    Iron   Wks. 
Jolsi      Hangers     A 
Post      flips. 

k      -      Falls 

*      Thurs- 
Co. 

Waterhouse  & 

Co. 

>    n         Bldrs. 

i  v    Co. 

Lathers,    Wood    A 

Metnl. 

H. 

Fred 

Richard 

E.  T. 


l.lme  A  Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  l.lme  & 
Cement  Co. 

Guerin  &  Co.,  J.  S. 

Holland,    J.    P. 

Lennon  Co.,  J.  E. 

iPacific  Portland 
Cement  Co. 

Quality  Lime  pro- 
ducts Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme    Lumber    Co. 

Christenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank   P. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Iliggins  Lumber 
Co..  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson,   E.   T. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

Ryan,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.  Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Sunset  Lumber  Co. 

Tierman&  Beronio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson     Brns.&  Co. 

Wall.    Jos.    P. 

Wood  Lumber  Co., 
E.   K. 

Yates.   Wm.   F. 

Magneslte  Floor- 
ing. 

Artolith     Mfg.    Co. 

Bender    R.tP.    Co. 

Owan   &   Co..   J.  E. 

Flbrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H.' 

Goodmanson.    A.  K 

Mallott  &  Peter- 
son 

Watsonite    Co. 

Mantels,  Tiles  & 
Grates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Klrwan  &  Dono- 
van 

Mangrum    &    Otter 

Peel  Is"  Agencies 
Co. 

Watson  Mantel  & 
Tile   Co. 

Marble  nnd  Mosaic 
Work. 

Gnecco.    M.    H. 

Grassl    &   Co..   P. 

Mission  Concrete 
»■     Mosaic    Wk« 

Mission         Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New      Era      Marble 

^Concrete   Co 
Vermont       Marble 

Co 
M-tnl     l,n«h. 
Atlantic        Fl  re- 
proofing   Co. 
r   Mfg    <""n 

M«ta] 

Latl 
I.illcv   &   Thurston 

Co 
H'-fbllng      Constr 

Co. 
Waterhouse  * 

Pi  li  e 

n    Rudders' 

Supplj   Co 


Metal     Stamping 

S.  F.  Metal  Stamp- 
ing   &    Corr.    Co. 
Oils    and    Greases. 
Hatch,    J.     G. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 
Blnner,   Theodore 
Brock   &  James 
Connor,    E     J. 
Copnik,    T.    W. 
Larson,   O.   F. 
Lipp  &  Co..  J.  P. 

Paluters  aud  Dec- 
orators. 

Baker   Co.,    W.    T. 

Bernstein,    Wm. 

Blum,    Louis 

Burns   Bros. 

Clark    &    Dickson 

Cooksey,    Al. 

Cramer    Bros. 

Da  hi,  T.   H. 

Donovan,   V.   J. 

Ericksen,  W  n. 

Flynn  &  Mikkel- 
sen. 

Hansen,     Elblng  A 

Jourdaln,    Al. 

Lewis,  S. 

Miller,    L. 

Miller,   J.   A. 

McCubbin,    James 

Manning,    John 

Neal,  L.  J. 

Ouandt  &   Son 

Ruderman.   I. 

Schafer,  Wm. 

Smith,  J.  S. 

Sovlg.   C.   B. 

Spark  &  Sons, 
John   H. 

Swanson.    Peter 

Walker,    Mayer 

Wagner,  Fred 

Wagner   Bros. 

Zelinsky,   R. 

Paints,  Oils  Varn- 
ishes, Etc. 

Clark   &   Dickson 

Cohn  &  Co..  Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller  Co.,   W.   P. 

O'Brien,  J.   S. 

Paraffine  Paint  Co 

Pratt    &   Lambert 

WThittier  -  Coburn 
Co. 

Patent      Chimneys 

Clawson  Co..  L.   E 

Dresser    -    McDon- 

Hug.hes,   H.    .1. 

Dunlevy  &  Gettle 
Pile      Driving. 

Lamburth.    C.    E. 

Planing   Mills. 

Anderson  Bros. 
Birth  Co.,  L.  H. 
Builders'       Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mill 
Emanuel.    A.    &    E 

(Inc.) 
Empire         Planing 

Mill 
Hermann,    A. 
Herring's   Mill 
Holden    -    Deuprev 

Co. 
Lorden     Mill     Co.. 

J.  P. 
Main    St.     Planing 
Moore    Mill  Sl.uni- 

ber  Co. 
Pac.   Coast   Mill   & 

Lumber  Co. 
Premus        Planing 

Mill 
Reinhart      Lumber 

&   Planing   Mill 
R 

San     Mateo     Plan- 
ing Mill 
Santa    Clara     Val 

ley  Mill  &  Lnm- 

her    Co 
Spencer    <5t.    Plan- 
ing Mill 
Taylor  A   Co. 
TJsona   Mfg.   Co 
Western       Planing 

Mill 
Vevlile     &     Collins 
Yates.    Wm.    F. 

Plasterers 
I  to  I  ler-man 

Bradley  &  O'Relllj 
Rrennan,    Jam' 
Burt,   Chas.   .1 
Campbell,    .   1,  , 

nan.   W.  J, 


Chalmers.  H.  A. 
(Inc.) 

Fay,    John 

Greenback,  Joe. 

Connel  Co.,   J.   E. 

Daly,   J.   H. 

Duthie,    Chas. 

Fraser,    Simon 

Fry,   A. 

Gilmour,    W.   G. 

Jacobson.   N. 

Knowles,    A. 

Leaf    &    Kaiser 

Luden    &    Bickel 

MacGruer    &    Co. 

Moiwat    Donald 

Orford,  J.  A. 

Philbin,    J.    J. 

Sexton,    T.    D. 

Terranova,    M.    J. 

Th«  Peeiflc  Plas- 
tering Co. 

Wagner,   James  A. 


Ahlbach    &    Mayer 
Alton,    Thorn.    W. 
Boscus   Bros. 
Bernard,  Geo.  F. 
Condon   &   Band 
Dunn,   Neil   H. 
Empire    Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara,  F.   E. 
Kiernan  &  O'Brien 
Klrschbaum,     W.  F 
Lacey   Bros. 
Lawson,    Herman 
Lettich  Bros. 
Levy  Plumbing 

Co.,   M. 
Looney   Co.,    M. 
May,    Gus 
MeEnhill, 
McLeod.    J.    J. 
Penkerton,    J.    H. 
Perazzl,  H.  J. 
Skelly,   Thomos 
Shears,    John 
Snook      &      Co., 

Fred    W. 
Stewart,  James    E. 
Tlppett,    J.    C. 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson   &  Co.  Win 

Plumbers   supplies 

Mark-Lally    Co. 
Nelson   MIg.    Co. 

Railroad        Agent. 
Freight    *    Pas- 
senger. 

Kent,  James   B. 

Railway  Materials 

Langford,  Felts  & 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Rigging. 

Lamhurth,    C.    E. 

Markley.     James  E 

Roofing,  Gravel  A 
Composition.) 

Andes  Roofing  Co., 

B.    F. 
Bender   Roofing    & 

Paving   Co. 
Cal.  Roofing  Co. 
Cantley  &   Co..   J. 
Enterprise      Roof- 
ing Co. 
Fibresotae     & 

Roofing    Co. 
Flaherty.    R.   H. 
Goodmanson,    A.  K 
La rk  i n         As-pl  all 

Co 
Lawson        Roofing 

Co 
Lovett  Bros 
Malott,       Peterson 

&   Adam 
Parry    &    Co.,H    M 
Rapheld       Ro 

Co. 


Co. 

te   Co 
Western     Asbestos 
Magnesia   Co 

era    I'Vii    and 
Refining    Co. 

Hoofing     (Simp     ,V 

Tile,  l 
Graham.    R     Q 

v,  i.it,  .     Ed      A 


■tooting    Materials. 

Bird   &  Son,  F.    W 
Johns     -    Manville 

Co.,  H.    W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttier  -  Coburn 

Co. 

sand,   Gravel,    Etc. 

Bay    Develop.   Co. 

Cal.  Building  Ma- 
iMatenal     (Jo. 

Holland,   J.    P. 

McMullln   Bros. 

SlUlie  Co.,  E.  B.  & 
A.    L. 

Western  Building 
lenal  Co. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 

I    lill.es. 

Bill   &:   Jacobsen 


Sheet    Metal    Wks. 

Appman        Cornice 

Works 
Atlas    Heating    & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  &  Nygren 
Crown       Cornice 

W  orks 
Forderer      Cornice 

W  orks 
G.     &    M.    Sheet 

Metal    Works. 
Gullfoy         Cornice 
Hlbernla      Sheet 

Metal    Works 
Heipn.er      Sheet 

Metal   Works 
Hughes.    H.   J. 
HurabeUle   Bros. 
Ideal  Cornice  Wkb 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &   Co. 
S.    F.    Metal   Stain- 
ing   &    Corr.    Co. 
C  n  i  t  e  d        Metal 

Products    Co 
Western     Furnace 

&    Cornice   Co. 
Sidewalk       Lights. 
Berger  Mfg.   Co. 
Dwan  &  Co..  J.   E. 
McGuigan     &     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peraino 
Boiler,  John 
Jacobs!  a.   J. 
Johnson.    C.    ft  m. 
Porter.   W.  F. 
Stewart.  J.   K. 

Stationery. 

ter   &  Short 
Wrlg-ht,   J.   H. 

Steel     liars. 
Baker     *     Hamil- 
ton 
I  la  i\  -nil    &   Noyes 

W  "'His         Ar         Hud- 

steel    Erector. 

Pred    i' 
Con.    Co. 
Williams         Con- 
tion    Co. 

Street      f  onlr*. 

Connlngham      and 
Elliot. 

store    Fronts 

Kawneer  Mfg.  Co. 

Structural         Steel 
Contractors. 

1     Ison    Mfg.    Co. 
Schraeder's       Iron 

W  01  |. 

'     tern    Iron  Sup- 
ply Co. 
Woods    ,v-    Huddart 
Stoves. 

Mangrum     Ki  Otter 
Steiger   &    Kerr 


. 
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Structural        Steel 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San        F  ranclsco 

Iron     Works 

Ralston     Iron  Wks 

Vulcan    Iron    Wks. 

Zenith    Iron    Wks. 

Surveyors. 


Mc 


E.    J. 


Teaming    dt    Grad- 


Devencenzl   &   Co.. 

L. 
Dillon    Teaming 

Co. 
Gallen   &  Carlin 
Hartnett,   J.   D. 
Holland.   J.    P. 
Lennon  Co..   J.   E. 
Leffler.    Fred 
Lusjen,    Ernest 
McGlinchey  & 

Monohan 
Montague    Co.    P. 
O'Dav  Co.,   r> 
Pico    Edw.,   P. 
Powers.  Chas.  J. 
Sibley   Teaming   & 

Grading    Co. 
Schmid.    A. 
Star      Contracting 

Co. 


Wright  Co..  J.  H 

Tiling. 

Ginsberg  &  Co..  S. 

Hulse  Tile  Co. 

Kirwan     &     Don- 
van 

Mangrum    &    Ottf 

Peerless    Agencie 
Co. 

Eg.    Co. 

Watson    Mai  I 

Vneuliii'       '    ■ 

Bill    &    Jacob"" 
Sherman,    Kimball 
Co. 

Wall     lief)*. 
Marshall  -  Steams 
Co. 


Water        fompnnv. 

Spring  Valley 

Wate-   Works 

Whitewashing 

Brlckley,    P.    J. 
Relgle  &  Jameison 
Taylor.    L.    A 

Window    Cleaning. 

American    Window 

Cleaning    Co. 


Windows.    Patent. 

Birth    Co..    L.    H. 
Simplex      Window 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANGE 


OF    SAN 

180-188  JESSIE  STREET 


FRANCISCO 


PHONE  KEARNY  X700 


OFFICEP.S    AND    DIRECTORS. 


President,  James  A.  Wilson 
Vice-President.   Richard   Herring. 
Treasurer.   C.    TV.    W  itnington 
Secretary.   R.  J.   H.   Forbes 


Financial  Secretary.  S.   A   D.  Schenck 
Ass't  Secretary,   W.   J.   Carberry 
Doorkeeper.    B.    R.    Wolcott 


DIRECTORS 
James   A.    Wilson  Robt.    Dewar 
Alexander  Mennie  H.    Maundrell 
C.   W.   Witnmgion  M.    F.   Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 

MEMBERS. 


R.   A.  Chlsholm 
O.   E.   Brady 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron   Works 
Central   Iron  Wks. 
Dyer  Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W'.tfc.*. 
Hillard,    C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson        Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'•■"hoenix    Iron  Wk* 
"talston  Iron   Wks 
«hrader  rr- 

Works. 
St.     Francis     Orn. 

Iron    Works 
Iteiger      &       <<err 

Stove     »      foun- 
dry   f). 
,'nlran    Iron    Wks 
Western   Iron  Wks 
Wlthlngton.  C.    W. 

Art    t;lass. 
Cal.    Art  Glass  Co 
Ingerson  &  Glaser 

Co. 

Blacksmith. 

Paul    Klelber 
Bonds. 

American        Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Lire  Ins.  Co 

Boole.  F.   W. 

Empire   State   Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of   Marvlan'i 

'Mic.    M.    A. 

Hillman    *  Son.J.R 

Lawton.   A.  F. 

Lloyd    *    Spengler 

MecMeans.    H.    V. 

Kational        Surety 
Co. 

Pacific    Coas- 
ualtv    Co. 

Pacific    Surety    Co 

United       State* 
]     Products 
Co. 

Fidelity         and 
Guaranty    Co. 
Brick  nnit  Pottery. 

Bav      Development 
Co 

Carey.  J.   E. 

CarneS 

Potter 
Carqulnez  Bl 

Potterv   I  ■•■ 


McNear  Brick   Co.. 

E.    E. 
Peterson   -   Karts- 

cboke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.  Co. 
San   Fran.  Bk.  Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Potterv  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California 

lng    Material 
City    Supplv   Co. 
Fernald  Co..  The 
Kortick  -  Falls 

Mfg  Co. 

J.    P. 
J.   E.   Lennon. 
Johns-Manville  Co 
>evv   &   Co..   Robt. 
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Lillev   &   Thurston 

Co.' 
Pacific    Refining   & 

Roofing  Co. 
I'arrott  &  Co. 
t'araftine   Paint   Co 

Material    Co. 
Qualitv    Lime    and 
rement   Co 

:    MaterlaICo 
Waterhouse  * 

Pri 
Western  Bldr?' 

Supply  Co. 

Western     Building 
Material   Co. 

Building  Pmicr 

Bovd   &   Moore 
Lllley   &  Thurston 


Cement     Deaiem 

Balfour.       Guthrie 
i  ;o. 

ment  Co. 
Holmes    Lime    Co 
Holland.   J.    P. 
Leonard.    J.    J 
Maynard,  Jr..  J    I. 

A. 
Pacific        Portia  nil 
Cement  Co. 

v    Lime    and 

nt    Co. 
in     Buihlinc 
Matei  lals 
Standard    Pol 
•it   Co. 


Concrete. 

Chase.    Silas   A. 

Camp  &   Carillon. 

Duncanson,      Har- 
relson  Co. 

Foster   &   Vogt. 

Goodman        Artifi- 
cial   Stone   Co. 

Haun.   C.   C.   W. 

Keatinge    &Sons.R 

Leonard.  J.  J. 

Leonard.   J.   P. 

Lynch.  A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanquist    & 

Forbes 

Zimmerman.   L.   M 
Concrete      Rein- 
forcement. 

Lilley  &  Tliurston 
Co. 

Contractor*  & 
Builders. 

Allen.    a>.;     M 
Andetson.    W.    W. 
Arthur.   L. 
Bateman.  J.  C. 
Boring.    F.    H. 
Born  &  Son.  S.  A 
Brady.   C.    A. 
Braunton   Bros. 
Burdlck.    V7m.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve 

zina. 
Chisholm.     R.     A. 
Cobby,   .1.    W 
.Concannon.    W.    N 
Conrad.    H. 
Creghino     &     Son. 

Lewis 
Days'  Sons.  T.  H. 
Dewar.  R.  &  Son. 
Elam.  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.    R. 
Fischer.    Fred. 
Franz.   Val. 
Frost.    T.    P. 
Gillespie.   G.   G. 
Gallagher.     Frank 
Gardiser.     Florent 
Grelg.   Robt. 
Hanshrough    Bros 
•     -     Tibbit? 

Con   Co. 
Illnson.    1.      S 
Hill.    .! 
Holm   K-    Son 
Howklns.    A. 
Hovt    Bros. 
inger-i.n     C,     v 
racks,  II 
Tones.    W     I ; 
Kent.   S    II 


Knowles  .*    Reicll- 
ley. 

Lang  &  Bergstrori' 

Leiter,      E.      T.      & 
Sons. 

Lynch.  M.  C. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathies.   H.   C. 

McBain,  J. 

McKilllcan.    R   and 
Wm. 

McLachlan.   Thos. 

Miller.  Adam. 

Moller.    R.    W 

Morev.   H.    B.&  Son 

Owsley.   B.  T. 

Penny.   Isaac. 

McLeran   &    Peter- 
son. 

Robinson     &     Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith.  J.  W 

Spen.--.    A     r 

olm    &       \1- 
Ivn. 

Terrlll,    G.    C. 

Walker  Bros 

Warwick.   H.  C. 
Thos. 
Bros,    (car- 
penters) 

totnoc  Works. 
Amsler,  C.  S. 

" 

•    Htl. 

Works. 
Comyns    &     I 

Conlln.    J. 
Cronan,    Wm. 
Forderer      Cornice 

Works. 
Gullfov         Cornice 

Appm 
Works. 

Morri 

*   Cornice    Wks 


'  oiKr 


i-Hug 


lather. 

Lynch,   Richard 
Schno 

t  ra  n      •     ! 

grift 
Raymond.  W.   H 

Cnrblng,      GranIK 
McL<  ; 
Damp    Proi 


Door    Openers. 
Rischmuller,  Geo. 

Electrical. 

California  Electrl- 
"I'ks. 

Klectrlc 

City    Electric   Co. 
-   KleetricCo 
Klec.   Co. 
Ha nl> ridge.   W.   S. 
Levy    Elec.    Co. 

al    Elec.   Co. 
Elevators. 
Elevator    Co. 
Van    Kmon    Eleva 
tor    Co. 

Kill  re. 

S.  F.  Fit. re   &  Cord- 
age   Co. 

Fireproof   Doors. 
Gervais,   Henry. 
Morris.    L    A. 

S  o  n  s  . 
John   A. 

Floor   Sanding 

Inlaid    Floor    Co. 
P  a  c  1  fi  c     Floor 
s   Co. 

•  ■rill     Work. 
Cal.    Art    Metal    & 

Wire   Works. 
Merle  Co..   A. 
Sartorius   Co. 
Withington,   fj.    \V 
tien.      Contractors. 
Andrus,    R.    C. 
Brigham.    H.    B. 
Caldwell    &    Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharson.    D.  B 

Si  ant. 
Fluth   &   Morton 
m,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
Hannah    ,t    f*o.  J.S. 

w.  w. 

Jackson.    A. 
Kuykendall,    J.    O. 
Malley,    Edward. 
lerrry 

John 
Van     Sant-Hough- 
ton    Co. 

Glass   and   Glaxfnc. 
Cal.   Plate   &    Win- 
dow   Gass   Co. 
Cohen.    I. 
Cobbled!  ok 

nan     Bros. 
Fuller.      W.      P       & 

Habenl 

Howlett 
l     P. 

Grading    A.    Team. 
lug. 

'..    Co. 

oiling 

H     N" 
A.   H. 

Wilkie   ' 

Lming 

I..    B. 

I: 
Granite. 

Brad! 

Ii  mite   Co. 
mo   &   Sons, 
C     L. 
Hunt. 
P.avmond     Granite 

lliirdwnrr. 

.v    Co. 

V 

H    rdware 

Hdw.    Co. 

I 

Meal        nn.l       I  l-lil 

; ! s     and 
i       Co. 
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Heating  A  Venli 
latlng. 

Burnham  Plumb- 
ing &  Heating. 
Inc. 

Cronan.    Wm. 

Mangrum    &    Otter 

Montague.  W  W 
&    Co. 

House  Moving  A 
Rnlslng. 

Blume  Cont'g  Co. 

Pearson.    E    K 

Sullivan.  D  l.*T 
Inlaid    Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding   Co. 

Iron   Works. 

Lorenz.       Schffaer 

&   Co. 
Michaels    <fe    Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works. 

Interior  neeorn 
tors.      Lathers. 

Snell  &   Dennis. 

Lynch.    Richard 

Joist      Hangers     <S 
Post   Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lilley  &  Thurston 
Co. 

Kawneer  System 
Store     Fronts. 

Falls    Mfg.    Co. 

Lilley  &  Thurston 
Co. 

Light     mid     Power 

City    Electric   Co. 

Pac.  Gas  &  Elec- 
tric Co. 

lime.     Cement,  F.lc 

Acme  Cement 
Plaster    Co. 

Arden    Plaster    Co. 

California  Lime  & 
Hydrate     Co. 

Cowell  Lime  & 
Cement    Co. 

Holland.   J.    P. 

Holmes     Lim?    CO. 

Lennon.    Jas.    E. 

Lucas,   w.   E. 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime    Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  Building 
Material    C( 

Western  Lin  ft 
Cement    Co. 

Lumber. 

Acme    Lumber    < '". 

Christenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt    Lumber 

Huuptman       Lum- 
ber   Co. 
Hooper        Lumber 
Co. 

Kruse.  .1     II 

Loop  Lumber  Co. 
nald      Lum- 
ber   Co. 

Moore,     R.     ! 
&    Lumbei 

Olsen     -     Mi 
Lumber    Co. 

Pope   &   Talb.o 

Santa  Fe  Lumh-r 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nio 

Van    A ' 
ris   Lumbi 

Doe   Co..    F.    P. 
Lumber  I  llnr.l- 

" I   > 

Dleckmann 
Howard.     E.     V      » 

Niehaus.    Ed     K     v 

Co. 
White     l 
S.    F.    Lumbi 

Haealaerr. 

Harron.       Rlckard 

•   Cone. 


4S 

Mason*    S  Bnlldem 
Alexander,    R. 
Allen.    C.    J. 
Anderson     &     Ral 

nev. 
Ar'ett.     \. 

R..,-k        A 
Bra.1v.    M.    V. 
Brady.    O.     E.&Son 
Brandon,    E    J 
Brennan.    J.    E. 
Brigham.    H.    B. 
Buteher.    Thomas 

Butcher     &  Hadley 
Byron,    D.    J.&Soa 

Campbell     Bros. 

Parr      -T      W. 

Drake.    Harry    E. 
Downey,    J. 

Fa  Tell    &    Reed 

Fennell,   Jas. 

Gale.    M.    F.    &  Son 

Gllson.    J.    E. 

Harrison.    A. 

Hibbins   &   BaV->i 

Hork.    Chas. 

Hoffman.   V. 

Hog-berg    &    Lud 
wig 

Larsen,    H.    H. 

T*awson,    A.    W. 

MrGowan.    M. 

Miller.    J.    W. 

Murray      &      Mow 
bray. 

Mulrahv    Bros. 

Nagel,    W.   L. 

O'Connor      &     Col- 
lins 

O'Rourke.    T.    F. 

Rainev     &     Phhil- 
lips. 

Ringrose.     R.&Son 

Hcntt,    W.    S. 

Walker.    P.    J. 

Watson.    Sage 

Watson.    Sidney 

White.    .1.    M. 

Whitney   &  Davles 

Wilson.    James     ,\. 

Wygant,    J.    H. 

Mnrlile. 

American      Marble 

&   Mosaic   Co. 
Columbia      Marble 
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Grassi,    Peter,    Co. 

Hunt,    Andrew   T. 

Ma  inn.   F.  L.   &  Co. 

Musto   &   Sons.  Jos 

Keen  an  Co. 

Vermont  Marble 
Co. 

Mantels,    Tiles 
Grates. 

Kirwin  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless    A— encies 

Metal     Furring     * 
Lathing. 

H  o  1  1  o  w  a  v  Ex- 
panded    Mtl     Co. 

Lynch,    H.    T. 

National  Lathing 
fnd    Furring 

Northwestern  Ex- 
panded Metal 
Co 


Metal  Window 
Works. 

Dwan.  J.  E. 
Mosaic. 

Amer.      Marble      A 

Mosaic   Co. 
Gervais,    H. 
Maino.    F.    L.  &  Co. 

Office   Fixtures. 
Bateman,    Wm. 
Forbes   &   Son, A.J. 
Fink    &    Schindler 

Co. 
Simmen,   John 
ralnters. 
Daniels.    Gus   V. 
Donovan,   V.   J. 
Fraser.   J.    P. 
Kuss.    P.    N. 
Lewellyn,    J. 
Maundrell.    H. 
Spark,    J.    H.    , 
Tucker,   W.   W.  Co. 
Neal,  L  J 

Paint     llurner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.   E. 


Paints,     Oils,     Kite. 

Bass     -     He  ii  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell.    H. 
Pacific     Refining  & 

Roofing 
Paraffine    Paint  Co 
Whittier  -  Coburn 

Pn 

Patent      Chimneys. 

Clawson   &  Co.,   L. 

Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell   Co. 
Cal.   Pottery  Co. 

Plnulng   Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham  -  Stan- 
ford  Co. 

Ca..    Door    Co. 

Cal.   Milling   Co. 

Cen'ral  Lumber  & 
Milling  Co. 

Dlkington  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacific   Mfg.    Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  Clara  Mill 
&  Lumber   Co. 

San  Matto  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &  Co. 
Plasterers. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 


Clark,  D.   Ross. 

Crichton,   J.   L. 

Coghlan,    Frank 

Connolly,    J.    .1. 

Connell,   J.    10. 

Fay,    John 

Felt,    R.    L-. 

Floodberg  &  Mc- 
Caffery. 

Fraser,   Simon 

Gregg   &    Clute 

Jacobsen.    N. 

Knowles    A. 

Leaf   &    Kaiser 

Lyden   &   Bicke'l 

MacGruer    &    Co. 

Mennie.    Alex. 

McCleod.   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    CO..C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith    &    Johnson 


Plumbing     «     Gns 
Fitting. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Sutton,    John    G.Co 

Turner  Co.,   The 

Real  Estate. 

Williamson    Co.,H. 
Wlttman   -    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

Riggers. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crushed  nocK. 
Holland.   J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 
Kooflbs     Composi- 
tion. 

Artollth     Mfg.    Co. 

Bender,  J.  W. 
Roof  Co. 

Fibrestone  Roof- 
ing Co. 

Larkln  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
W.    Johns 

Meuer   Bros.    Co. 

Pacific  Refining  4. 
Roofing  Co. 

Paraffine    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag1.   Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto,    John 
Holland,   J.    P. 

Keystone   Sand   Co 
Sanitary  FToorfug. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
McGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 
Stewart,   J.  K. 

Roof   Repairing   A 

Paint. 

Street    Work. 


December  10.  1913. 
Stone   Contractors. 

De    Lano    &    Sons, 

I.    U 
Blanuhard,   W.   w. 
Hunt,   Andrew    T. 
McGilvray       Store 

Co. 


Stone     Quarries. 

Bradbury,   Thos. 
Keystone    Sand  Co 
Raymond    Granite 
Co. 

Teaming. 

Dillon,   D. 
Eureka       Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.    N. 
Monarch    Teamip 

Co. 
McLenegan,   S.   I 

Terra  Cottn. 


Clark   &    Sons.   N. 
Gladding,    McBean 

&   Co. 
S  t  e  ige  r        Terra 

Cotta  Co. 


Whltewashcrs. 

Reigle    &    Jamison 
Brickley,    P.    J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring       Valley 


Tt  n  TT    17=3 

ii fa    i 

LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepho  le  Kearny  720 


Wtiite  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  ihe  HOTEL  ROiSi.YN,  S  F. 

.  E.  Krafft  O  Son,  Architecti.  O.  C.  Holt,  Bldr 


Issued  Weekly,  $3.00  Per  Year 


Thirteenth  Year,  No.  50 


BUILDING  AND 
INDUSTRIAL  NEWS 


A  Weekly  Publication  Devoted  to  the  Architectural,  Building  and 
Industrial  Activities  of  the  Pacific  CoaSt 


Successor  to: 

California  Architect. 

Industrial  News  of  Alameda  Co. 
Builder  and  Contractor. 

Western  Builder. 


THIS  WEEK'S  ILLUSTRATIONS: 


Proposed  Fourteen  Story  Office  Structure  To 
be  Erected  by  Sweeney  Estate  on  Montgomery 
Between  Sutter  and  Bush  Sts.,  San  Francisco. 
Prespective  Shows  Building  As  It  Would  Ap- 
pear If  Entire  Block  Was  Occupied.  J.-Mar- 
tyn  Haenke,  Architect,  Los  Angeles. 

New  Hobart  Building,  San  Francisco,  Con- 
tracts For  Which  Have  Been  Let.  Designed 
By  Architects  Willis  Polk  &  Co.,  San  Francisco 
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SAN   FRANCISCO  AND  OAKLAND,  CALIFORNIA 
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Combination 
Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hoi  Water 
Problem, 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ol  America 

Successors  lo  JOHN  WOOD  WlrC.  CO. 
218-21   Pacific  Bldg.    447-49  E.  3rd  St.    33  1 -33  9  Cypress  St. 
SAN  rRANCISCO  LOS  ANGELES  OAKLAND 


DR.  ALVIN  PLUMMEE 

HOME  TEST  AND  INSTALLMENT 

IOPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE   MARKET  5184 

SAN  FRANCISCO,  CALIFORNIA 


JAMES  CAHILL  &  CO. 

Incorporated 

DEALERS  IN 

Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 

372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.                           Tel.  Oakland  1113 

Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 
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NILES  SANB  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  Eliver  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulders      l  z  inch  to  1  inch 
"  1  inch  to  1  '  j  inch 

1}<  inch  to  2%  inch 


a  a  << 


Roofing  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows. 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

.  good  as  its  service 

And  its    service  can   be  only   as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good  as  its  elevators — which   is 
one  good  reason   why    hostel  lies 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  Olis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbaucr 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  all  build- 

Otis equipped--- 

ings  of  all  classes    in  accordance 

The  Ritz-Carlton, 

with  their  needs. 

New  York 

The  Ritz-Carlton, 

Give    a    building    unsatisfactory 

Montreal 

elevator  service,  and  its  other  ex- 

The Plaza,  Buenos  Airts 
Grand  Hotel  et  de  la  Plage 

cellence    can    not    overcome    the 

Guaruja,   near  Santos, 

handicap.     Our  offices  in  ninety- 

Brazil 

one   cities   in    the    United  States 

The  Carlton,  London 
The  Ritz,  London 

are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications    100    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  < 

5f  the  World. 

\\  ,  .1 1  ■     i  i       i  »ecemoer  1 7.   191 ; 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walla  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALF    HOTEL,    Geary    nr    Taylor. 
Righetti   &    Headman,    Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walli  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


Benj.    G.    McDougall,    Architect. 
ST.     LUKE'S     CHURCH,    S.     F. 

South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY   HALL,   San   Franclsc* 

Wright,    Rushford    &    Cahlll,    Architects 

ExterUr  wat«rpro»fed  with  Imperial  and  color  effects  with  Imperial 
pigment!. 


■I; 


*>. 


KAHN    BROS.    DEPARTMENT    STORE.OAKI^AND 
C.     \V.     Dickey.     Architect- 


GERMAN     HOUSE,    San    Francsco 
Frederick   II    Meyer,  Architect 

Stone  and  terra  cotta  work   treated  with  Imperial  Water  Proofing  f#r 
preserving  and  to  prevent  discoloration 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING    Products   are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1TS8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    Andirons, 
Fender   Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE,  Manteer 
Reiideac*  Phone,  Oakland  4861 


CRCUNNlNGHAM.Mc, 

-V|:     IS  jJfSfS 

-4'  r.  r,  ]?«&■!  r,  ]\  ;n- 
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MarJcit  2BS 
Harht287 
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38  EIGHTH    ST. 
San  Francisco,  Cal.. 
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JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1 139  Kansas  St. 

San  Francisco 
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ORBIN 


Means  Convenience. 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  other 
patterns. 


PALACE  HARDWAEE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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JUST 
OUT 


A  Single  Rolling  Door  Placed  on  exterior  face  of 
wall,  bearing  the  "Underwriters  Label"  and  ap- 
proved as  Doors  for  Exterior  Wall  Openings.  They 
all  have  Combined  Manual  and  Automatic  Control. 
We  Quote  Prices  Eredled  in  Central  and  Northern 
California  on  any  Number. 


"KINNEAR" 

STEEL  ROLLING  DOORS  &  SHUTTERS 


The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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560    Mission    Street. 
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In  the  Scientific  American  of  De- 
'i.  a  considerable  space  is  de- 
voted to  the  Panama-Pacific  Exposi- 
tion and  a  description  of  the  grounds 
and  tht  proposed  buildings  is  given  by 
Mr.  Hamilton  M.  Wright.  It  is  inter- 
esting at  least  to  read  wha  an  out- 
sider's point  of  view  is  and  to  get  an 
opinion  from  a  man  who  understands 
the  situation  from  an  artistic,  archi- 
tectural and  technical  standpoint.  The 
number  also  contains  a  double  page 
collection  of  photographs  of  the  site 
and  the  principal  buildings  and  places 
of  interest  taken  from  architectural 
drawings,  and  the  manner  in  which 
they  are  assembled  gives  one  an  idea  of 
the  marvelous  beauty  of  the  city  that 
e  erected  on  the  site  that  looks 
out  upon  the  Golden  Gate. 

This  is  a  good  advertisement  for  the 
fair.  For  it  presents  in  a  comprehen- 
sive manner  the  idea  to  be  conveyed 
by  the  exposition.  The  photographs 
show  the  wonderful  setting  that  the 
city  will  have.  The  different  groups 
illustrate  the  composite  gathering  of 
world's  ideas  in  religion,  in  the  arts. 
the  sciences  and  the  entire  progress  of 
the  world.  And  added  to  all  this  is  the 
color  and  the  romantic  charm  of  Cali- 
fornia skies  and  California  scenes.  Dis- 
tribute such  a  circular  broadcast  and 
every  hody  who  has  any  romanticism 
in  his  nature  or  to  whom  the  progress 
of  the  great  world  appeals  will  save 
every  penny  from  now  on  till  1915  and 
walk  .ill  the  way  to  San  Francisco  to 
great  exposition.  It  will  be 
itiful  and  interesting  ex- 
:.  that  has  ever  been  held  in  the 
history  of  the  world. 


The    Sunday    papers    have    printed    a 
picture    of      a    casket      containing      tie 

■•:'  Columbus,  which  the  Panama- 
-ition  expects  to  exhibit 
in  1915.  These  are  now  reposing  under 
the  Cathedral  at  Santa  Domingo  in  the 
Island  ,,f  Hayti.  Tiie  Spanian 
Clare  at  the  same  time  that  the  bones 
of   the   real   Columbus   repose    ui 

Cathedral    at   Seville    in    Spain. 
It  does  not  much   matter  whether  tie 
bones    are    the    ones    that    can   ■ 

I'    Columbus    during    his    lifetime. 

er  value   they  ha\ . 
Ciatlon    or    suggestion     the 
as  to  what  the  man  accomplished 
although    a    dozen    cii  ilm    his 

:    is    not    of   much    importance    to 

''olumbus     or     the     person     wno 
emains   where   these 
remains       may    rest.         T 

to  remind  us  that  Colum 
in    chains    an  etimes    a    man 

be  dead   four  hund  red 
the    world    to    appreciate    his    si 


^even    cities    warred    for    Homer    being 
dead, 
Through      which    the     living      Homer 
hegged  his  bread. 


iirst    payment      made      on      the 

io    and    Union    Street    line    taken 

'■     the    city    has    been    made    from 

rrowed    from    the    earnings     of 

iry  Street  Railroad.     Not  so  bad 

ring    the    great    hullabaloo    fhat 

lised   about    the    city    going    into 

eet  car  business.     And   when  the 

new    line    is    equipped   and    running    in 

conjunction   with    the   Geary   street   line 

there   will   perhaps   be   money   earned   to 

complete  the  other  proposed  lines. 


A  single  fire  insurance  policy  for  100 
million  dollars  has  been  taken  out  by 
the  Canadian  Pacific.  From  what  the 
gloomy  railway  presidents  have  been 
raying  it  was  thought  the  roads  are 
more  in  need  of  life  insurance. 


WORSHIPPERS    OF    THE    PAST. 

In  his  "Cavour"  William  Roscoe 
makes   this   wise  observation: 

When  an  individual  ceases  to  react  to 
the  facts  of  life,  we  adjudge  him  in° 
sane.      So    when    political    parties    and 

'^nTn    o'nStead    °f      faCi"S       t"' 
Present  and  finding  a  way  to  cope  with 

,,„,   rSe  Ih   turn   their  backs   on    it    and 

implore    the    past    to    return,    the?    are 

«    near    to    their   extinction'  pro- 

.lways   that   there  exists  in   their 

in  the?r  Cans"16"  Wh°  have  tne  fut™ 

It  never  has  been  worth   while  to  get 

in   the  way  of  progress.     The  man   who 

to    butt    a    steam    roller    off    the 

track  with  his  head  is  bound  to  get  the 

0*   it.— Kansas   City  Star. 

A    society    for   the   prevention    of   u*e- 

fts  at  Chirstmas  and  other  times 

has    been    organized    with    the    idea    of 

doing    away    with    a    custom    that    be- 

urdensome  to  many  people.  The 

-    good,   but   there   is   much   doubt 

whether    it    will    work.      It    may 

some    agitation     in     the    matter 

and   thus  do  some  good  in   the  direction 

i  ted. 

T.re    is    no    question    that      a      great 

many,  perhaps  a  great   majority,   of  the 

'    Christmas    time   are   use- 

rhis    includes   the  cigars   a    man's 

wife    usually    gives    him.    a    lot    of    the 

stuff   gotten    out    for    the    holiday    trade 

and    a    good    many    other    thing 

|  -'     il  ntions. 

spirit  la  the  thing 

ts     or    should     prompt     I    i     giver 

ami    the    expenditure    of    large    sums    on 

friends  is  not  only  a   burden  on 

er,  but   on  the  recipient  as  well 

-  ime  token  of  rememberance 

igh    to      invoke    t!  e      C    ristmas 

At     least    at     the    present    time 

■•ill   be   many   people   inclined    to 

e    idea   of   not    making  at   least 

expensive   gifts. 


p  Clark  a,l\  i  -.   |  md  girl 

cowers    whom  ed    the 


10 

other    day    to    "stick    to    the    farm    and 
keep   out    of   politics." 

Evidently  Speaker  Clark  appreciates 
that  politics  in  a  poor  business,  grow- 
ing poorer  right  along,  and  about. to  go 
out   altogether. 


An  Eastern  Kansas  editor  suggests 
that  if  Colonel  Roosevelt  is  ever  Presi- 
dent again  he  will  go  Mr.  Wilson  one 
better  and  make  Congress  go  to  the 
White  House  and  listen  while  he  reads 
the   message   from  the   front   steps. 


The  Hetch-Hetchy  measure  has 
passed  the  Senate  by  a  vote  of  43  to  25. 
It  is  a  foregone  conclusion  that  the 
President  will  sign  the  bill  as  a  man 
of  his  intelligence  could  not  very  well 
do    otherwise. 

So  now  it  would  seem  that  the  last 
legal  stumbling  block  in  the  way  of  a 
pure  water  supply  for  the  bay  district 
had  been  removed  and  that  now  it  be- 
comes a  question  of  finance  and  con- 
struction   detail. 

Some  farmers  of  the  San  Joaquin 
Valley  may  have  thought  that  they 
were  being  deprived  of  water  for  ir- 
rigation purposes.  But  in  reality  tney 
will  be  benefitted  by  San  Francisco 
using  the  Hetch-Hetchy.  For  the 
damming  of  the  head  waters  of  Tuol- 
umne will  impound  the  flood  streams 
when  the  snow  melts  and  allow  the 
water  to  be  distributed  at  an  even  rate 
throughout  the  year.  And  this  dam 
is  in  a  government  park  it  is  highly 
improbable  that  the  United  States 
Government  would  ever  have  con- 
structed and  irrigation  project  there 
or  allowed  any  private  corporation  to 
impound  the  water  for  private  pur- 
poses. 

Altogether  the  granting  of  the 
Hetch-Hetchy  permit  has  been  the 
greatest  thing  that  has  happened  to 
San  Francisco  and  the  entire  Pacific 
for  many  a  day.  And  in  view  of 
the  vital  importance  of  this  grea,t 
measure  it  is  almost  unthinkable  that 
private  greed  could  obstruct  the  con- 
summation  of   so   worthy    an   object. 

Among    other    things    will    be    the   de- 

velopment  of  electric  power  which   wil' 

.      ,i    service   to   the   people   of  the   Sin 

n    Valley.      And    the    development 

is    water    supply    will    he    a    lasting 

i    it   to   the  people  of  the  state. 


In    an    extended    speech    at    the    Pro- 
gressive    meeting,     held     last     Saturday 
.r    Johnson    outlined 
irinclples   of      Progressivism      and 
road     ground    upon    which 
the    parly    is    founded.      In    his    charac- 
and     forceful     manner    he 
Progressive  party   was   the 
irty    in    the    country    today 
and    i  tat    it    was    time    for    the    progres- 
o  get    together  un- 
.    banner,   the   flag  of  progressive 

principles.        in      bi  •  I     I    ■       G 

i 

In     California      and 

!■■''      path      for   the 

future.      T    •  ,     tracts    give    a 

hi  |ef  outline  of  I  he  main   points: 

"We    are  '  '  nsolidate. 

.,,     amalgamate     foi     what?      The    onl> 

.     |        to  Bui     w  e    w.ii,.i 

real     with     our 

il    I  hem, 

l„    ,  fnisHttion 

i     .  Itli    the   old 
irn  nd<      ol     t  lie    polJHi  al 


BUILDING    AXD    INDUSTRIAL    NEWS. 

The  first  duty  of  Government  is  to 
its  men  and  its  women  and  its  children, 
and  its  first  concern  and  its  primal 
purpose  should  be  the  health,  and  wel- 
fare and  happiness  of  its  humanity. 
When  this  lesson  is  understood,  Gov- 
ernment  by   tradition   is   past. 

We  found  a  State  forgetful  of  its 
duty  to  its  citizens  and  cringing  to- 
ward a  political  master.  Today  there 
is  no  political  master,  and  the  first  con- 
cern of  the  State  is  the  happiness  and 
welfare    of    its    People. 

The  decisions  of  the  Railroad  Com- 
mission have  saved  to  The  People  of 
California  many  m.llions  of  dollars 
and  Progressivism  could  rest  upon  its 
•accomplishments  alone,  in  presenting 
the  record  to  The  People  of  the  State. 

The  saving  that  has  been  made  by 
the  Board  of  Control  totals  millions: 
hut  beyond  that  saving,  every  man  to- 
day is  free  to  do  business  with  the 
State  .of  California,  to  present  his 
claims,  and  his  bids,  and  to  have  them 
fairly   and   justly   considered. 

No  employe  of  the  State  in  the 
future  need  worry  concerning  his  posi- 
tion because  of  politics.  He  is  now 
judged  by  merit,  and  the  Civil  Service 
Commission,  as  at  present  constituted, 
will  insist  upon  merit  and  efficiency  as 
the   sole   tests. 

The  Government  of  the  State  of  Cal! 
fornia  now  Insists  that  there  shall  be 
computed  in  the  cost  of  business  as 
well  the  human  deterioration  and 
breakage,  and  that  the  maimed  body 
of  the  worker  shall  receive  the  same 
attention  and  the  same  care  that  the 
maimed   machinery   receives. 

The  health  of  women  who  are  com- 
pelled to  toil,  the  future  citizenship  of 
the  State,  demand  that  the  hours  of 
labor  of  women  should  be  limited  and 
Progressives  have  limited  those  hours 
to  eight  and  have  enforced  the  ad- 
ministration of  the  law  thus  limiting. 

More  in  two  sessions  of  the  Legisla- 
ture has  been  done  for  humanity  in  tins 
State  than  in  all  other  preceding  ses- 
sions of  the  Legislature  taken  together 
Progressivism  gave  to  California  the 
Initiative,  the  Referendum,  the  Recall. 
Progressivism  recognized  the  right 
of  suffrage  in  women  and  gave  it  to 
the  women  of  the  State. 

Progressivism,  by  amendment  of  tne 
Constitution,  put  into  the  hands  of  Tne 
People  the  power  of  preserving  their 
liberties,  the  power  of  writing  tneir 
own  laws,  the  power  of  repealing  laws 
that  might  be  inimical  to  their  in- 
terests. 

The  Progressives  of  California  — 
mindful  of  the  dignity  of  California; 
firm  In  the  right  of  the  State  to  legis- 
late within  its  jurisdiction  as  it  de- 
sired; undersatndlng  the  tremendous 
problem  presented — had  the  courage  to 
acl  in  the  face  of  tremendous  opposi- 
tion nationally:  gave  to  the  Stale  the 
Anti-Alien  band  Bill  and  passed  it; 
and  with  the  bill  laid  for  all  time  the 
that  had  frightened  so  many  in 
the    past." 


Wednesday,   December  17.  1913. 

building  codes  of  the  cities  so  as  to 
provide  light  and  air  for  the  occupants 
of  the  crowded  districts  in  the  cities' 
slums. 

California  has  been  progressive  in 
this  matter  for  its  Tenement  House  Act 
and  the  regulations  of  the  building 
codes  of  the  several  cities  are  sucli 
that  no  such  tenements  as  exist  in  the 
Eastern  cities  could  be  built  here.  And 
the  cities  here  are  not  large  as  com- 
pared to  the  great  centers  of  popula- 
tion   in    the   Eastern   states. 

Sunlight  and  oir  are  the  necessary 
elements  to  man's  existence.  These 
simple  primary  truths  must  be  taught 
and  enforced  by  laws  in  the  crowded 
centers  of  population.  Otherwise  the 
weak  and  ill  fed  will  be  compelled  to 
live  in  unsanitary  places  and  disease 
will  germinate  and  spread  and  per- 
petuate itself.  Especially  is  this  true 
of  tuberculosis,  which  depends  for  its 
existence  on  such  conditions.  People 
.mst  be  taught  how  to  live  by  the 
rule  and  enforcement  of  law. 


The  Hearst  newspapers  are  a  strange 
combination.  They  remind  one  of  a 
vaudeville  show.  The  cartoonists  and 
the  special  writers  are  the  headliners 
and  they  are  the  real  talent  that  causes 
people  to  read  the  dailies  owned  and 
controlled  by  William  Randolph.  But 
the  big  editorials  of  Willian  Randolpn 
on  the  big  subjects  of  the  country  arc- 
enough  to  make  a  cub  wolf  climb  a 
tree.  They  are  an  insult  to  the  in- 
telligence   of   an    owl. 

But  like  the  cheap  vaudeville  Hearst 
gets  the  audience.  His  headliners 
draw  the  crowd.  And  whatever  he  has 
to  say  has  a  wide  circulation  so  he 
continues  to  claim  the  credit  for  the 
rains  and  the  sunshine,  prosperity  and 
progress  and  all  the  good  in  the  world. 
The  request  of  Secretary  of  the  Navy 
Daniels  to  construct  at  Hunter's  Point 
a  dry  dock  capable  of  receiving  tne 
largest  ships  of  the  navy  is  a  necessity 
on  this  coast  and  a  good  thing  to  San 
Francisco.  Here  is  the  key  to  the 
Pacific  and  here  is  the  deep  water  in  a 
land  locked  bay  that  is  capable  of 
taking  ships  of  any  draught.  When 
the  Panama  canal  opens  the  need  of 
such  a  dock  will  be  more  and  more  a 
necessity  and  with  guaranty  of  the 
United  States  Government  the  Union 
iron   Works  can   well  afford  to  build  it. 


Tl  e     National       Housing       Ass lor 

met    iii  Cincinnati  last   week.     The  pur- 

....  i    ol    l    i    oi  ga  nization   is   to   i  Ide 

,  ing  foi  the  people  and 
,  p,  ,  allj  the  tenants  of  large  cities. 
It  agltatei  the  passage  of  tenement 
acl      and    the    regulation    of    the 


The  Chronicle  presents  a  unique 
argument  against  direct  legislation. 
From  the  fact  that  there  have  been 
forgeries  committed  on  the  referendum 
petition  on  the  Red  Light  Abatement 
Bill  the  conclusion  is  that  it  is  im- 
possible to  have  direct  legislation  with- 
out  corruption.  That  conclusion  is 
certainly  worthy  of  a  muttonhead.  In 
other  words  if  reform  legislation  does 
not  immediately  reform  every  boay 
s.nd  transform  a  sinner  into  a  saint  it 
is    therefore   a    failure. 

The  crimes  here  complained  of  were 
committed  by  the  henchmen  of  the 
Old    regime.      Certainly    no    person    who 

favore e    Red    Light    Abatement    Act 

forged  a  name  to  the  Referendum  peti- 
tion. And  as  this  was  one  of  the 
measures     that     the     Chronicle    ascribed 

t0  t irazj    legislature  these  forgeries 

muS(  have  been  perpetrated  in  the  in- 
terest of  the  people  that  the  Chronicle 
i  ep resents. 


Wednesday,   Decemr 
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Reinforced  Concrete  In  Bridge  Building. 


orae    Opinions   of   the    Value   anil    Limi- 
tations of  This  material  As  Opposed 
to    Steel    Construction. 


The  question  of  the  relative  merits  of 
reinforced  concrete  and  steel,  which 
has  been  touched  on  recently  in  the 
editorial  columns  of  this  journal,  is 
one  of  very  considerable  interest  not 
only  to  engineers  and  to  contractors, 
hut  also  to  municipal  authorities  and 
others  who  are  contemplating  the  con- 
struction of  bridges.  It  is  one  of  the 
many  debatable  matters  upon  which 
the  best  authorities  disagree,  and  upon 
which  it  is  extremely  difficult  to  arrive 
at  a  definite  and  unbiased  decision. 
Concrete  construction  has  many 
enemies,  who  refuse  to  countenance  its 
adoption  under  any  circumstances,  and 
it  has  also  a  large  and  growing  army 
of  friends,  many  of  whom,  in  their  en- 
thusiasm, see  only  its  manifold  ad- 
vantages without  recognizing  it 
mercially  economic  limitations.  Un- 
reasoning condemnation  of  concrete  by 
its  opponents  is  a  mistake  as  fatal  to 
the  selection'  of  the  best  available 
method  of  construction  as  is  its  uni- 
versal adoption  by  its  advocates.  Both 
are  to  be  avoided  as  far  as  possible  by 
the  engineers  who  desire  to  obtain  the 
best   and   most   economical    results. 

The  Western  Canada  Contractor  has 
been  successful  in  obtaining  the  opin- 
ions of  a  number  of  influential  engi- 
neers on  the  question  at  issue.  Below 
we  publish  some  of  these,  and  in  our 
next  issue  others  will  be  given.  i.e 
feel  that  the  matter  is  of  sufficient 
general  interest  to  justify  the  space 
devoted  to  it,  and  while  we  do  not  an- 
ticipate that  anything  we  publish  will 
change  the  opinions  of  either  the  rein- 
forced concrete  or  the  steel  construc- 
tion partisans,  it  is  possible  that  the 
publication  ot  the  views  of  recognized 
authorities  will  be  of  interest  to  our 
leaders,  and  will  enable  them  to  form 
their  own  ideas  with  regard  to  the 
merits  and  limitations  of  both  methods 
of  construction. 

A    Railway   Engineer's   Views. 
C.     Ft.    Cartlidge,    bridge    engineer    to 
the  Chicago,  Burlington  &  Quiw 
road  Company,  says,  in  connection  with 
his    experience    of    reinforced    concrete 
bridges: 

The    Chicago.    Burlington      ,<t      Quincy 
Railroad  Company  has.  si' 
engaged    in    replacing  all    its    temporary 
still,  tares   in   permanent   form   w 
possible  and  whenever  conditions  would 
permit.     It   lias  been  its  pi 
reinforced     concrete     in     one     form     or 
another.-    The  statements  up  to  thi 
of    the    last    calendar   year   have    not    -ill 
,     i       om  ill  tec        but    previous      state- 
ments show  that  on  tne  lines  east  of  the 
.Missouri  river  we  have  constructed  and 
now    maintain    trai  K 

reinforced    concrete    bridges,    exclusive 
of     culverts     and     arcfies 
pipes,    and    in    none    of    these    has    there 
bei  11  an  -    sign   ol   failure  or  any 
lion   which    would   w  issump- 

tlon  that  the  material  is  not  perfectly 
suited  to  the  purposes  for  which  it  was 
designed      Sii  Installed 

undi  i    i    •    ro  idbed  aboul    I  SO, lin.   ft. 

,,r    reinforced    concrete    pipe     I 
in     and    1    iii.    iii    thicknes 


single  failure  has  occurred  from  any 
cause.  1  have  not  at  present  a  figure 
for  the  amount  of  concrete  bridging  in 
m  the  lines  west  of  the  Missouri 
river,  hut  I  believe  that  it  is  somewhat 
more  than  the  figure  for  the  lines  east. 
Besides  the  foregoing  we  have,  on 
steel  bridges,  placed  a  number  of  con- 
crete slab  decks  supporting  the  ballast 
and  ties,  and  of  these  we  had  ll 
about  11,000  ft.  at  the  last  report,  or 
something  over  two  miles.  Then 
been  one  or  two  failures  of  these  decks, 
caused  by  their  having  been  built  in 
very  cold  weather,  but  no  damage  or 
accident  to  trains  has  resulted  in  any 
case,  as  there  has  been  ample  warning 
of  the  damage.  It  has  l)een  my  ex- 
perience in  numerous  tests  of  reinforc- 
ed concrete  that  warning  of  failure  is 
given  long  before  actual  failure  takes 
place,  and  this  is  true  to  a  far  greater 
extent  than  is  the  case  with  timber  or 
steel. 

As  an  instance  of  what  has  occurred 
in  my  experience  as  showing  the  de- 
pendability of  reinforced  concrete,  I 
will  cite  the  instance  of  an  arch  of  a 
75-ft.  span  carrying  a  railroad  track. 
The  arch  was  founded  upon  piling 
driven  in  sand,  the  wing  walls  of  this 
arch  were  parallel  to  it.  extending 
upon  the  abutment  and  not  connected 
to  the  spandrel  walls,  so  that  when  a 
very  heavy  scour  occurred,  washing  the 
sand  from  beneath  the  foundations  of 
its  wing  walls,  a  settlement  of  about  2 
inches  took  place  in  one  foundation,  re- 
sulting in  the  flattening  of  the  arch. 
It  is  interesting  to  know  that  no  cracks 
appeared  in  the  arch  ring  proper.  The 
only  crack  discernable  was  between  the 
spandrel  wall  on  the  extrados  of  the 
arch 

It  has  been   my  duty   for  the  last   few 
months   to   prepare  and   report   upon  re- 
inforced   concrete    on    the    railr 
the    United    States    for    presentation    to 
the    International      Railway      Col 
and  among  the  questions  propounded   is 
this:     *'ls  your  opinion  of  concrete  as  a 
material    of   construction      for      railroad 
structures    generally    favorable?"      The 
answer   to   this     ias   been 
"Yes,"    although     i     nave     replies    from 
only    about    half    of    those    addressed    so 
far.      Another   question    is:      "Havi 
had    experiem  e   on   tin  of   re- 

Pea  ted  sti  ess,  especlallj    wit  h   1 1  gard  to 

1 1  ad        ioi    o)    •    i  eti    to  the  re- 

informement?"        Every    correspondent 
has  i  •  ported  to  me  that  t    i 

.         ...  i  !  i ,  i  1 1      I  ;  .  . :  i .      t      r      I  . .  I  i      . 

repeated     stress       or     vibration.         This 
agrees  with   my  own  of  ten 

..  .  .1    con- 

crete   construction     under     heavy     rail- 
road    traffic,     > 

Impacts  from 
i    .     ery  freight   train. 
I  urn    i.l.l  i  ird  con- 

trui  tlon    for      ira  i  1, 
still,  tines     in     cities     to     build     of     rein- 

I i     .  oncrete        M 

with     good       foundation       assured,       the 

of    first    cost    and 
are    the    ones    which    should    dei 

of    the 


structure,   and    I    have    no   hesitation   in 
asserting  from  my  own  experience  tn.it 
.     ance  cost  of  reinforced  con- 
in    either    flat    slabs    or    arches    is 
than   that   required   for  steel. 
.     .      ought     to     be     used 
.  r   its   first   cost  is  equal   to   that 
I   or  less,  and   this,  of  course 
be    the    case    in       the    majority       of    in- 
of  ordinary  loadings. 
Cost     of     Maintenance     Emphasised. 

i:  Caut,  of  Gaut  &  Chase. 
Chicago,  is  in  favor  of  concrete  struc- 
tures, and   expresses  his  opinion  as  fol- 

Ainong  the  largest  single  users  of  re- 
i    concrete    for   general   purposes 
loads    and    municipalities,   and    I 
am   referring  to  these   two   users  as  be- 
ing   typical    of   the   general   use   of   rein- 
forced      concrete       construction.  For 
many    years     reinforced     concrete      has 
been  in  general  use  by  the  great 
ity    of    American    railroads    for    all    pur- 
poses   for    which    concrete    or    masonry 
construction    could    be    used.      On    most 
of    the    railroads    today    such    construc- 
tie   standard. 
Concrete   is   universally   used   for  sub- 
structure   work    and    in    practically    all 
where  arched   structures  are  pos- 
The   extent    to   which   concrete   is 
used    on    American    railroads    is    shown 
very    large    annual    orders    for 
cement    which    are    placed    by    railroads, 
[mounting    to    over    500,000    bar- 
The   writer  has  in    mind 
many    large    arched    structures    in    rail- 
road use.  and  does  not  know  of  a  single 
failure    where   such    work    was    properly 
designed  and  constructed. 

A    most    excellent  and    modern    exam- 
ple   of    the    use    of    reinforced    concrete 
Iroad    purposes    is    to    be    seen    in 
in    connection     with      the     Soo 
Line    (Canadian    Pacific)      freight       ter- 
minal.     This    work    is    now    in    process 
truction   and   consists   of   a   two- 
deck     structure    of    reinforced    concrete 
throughout,    the    track    level    being    the 
upper    deck.      Over    100,000    cubii 

reed   .  te  material   is 

this  structure.  The  writer 
might  add  that  other  and  much  larger 
deveh" 

i    inned  in  C     cago 

id  thai  . 

to    be  ructed      if    reinforced    con- 

: ;  1 1  all  American  cit  les  ore 
using  reinforced  concrete  arohed  struc- 
tures wherever  a  nxi 

sible.       Many    very      notable       examples 

might    be    mentioned,    in      which       wide 

.  .1.-    are    employed. 

il 

faculties    have    been    experienced 

-  i  I  ucl  ures,    and     .       i 
i  state  the 

to    the 
...    n     built. 
An    item    of    maintenance    in    a    steel 
viaduct    Is    an    important    item.      In    the 
ease   of    the   reinforced  struc- 

•   I  with  the  exception,  of 


1? 

that  the  roadway  surface  would  have 
to  be  maintained  in  the  aime  way  in 
either    case. 

An    Opinion   From    I  ■'.im  liuul. 
J.     Partington,    a      well-known      Eng- 
lish consulting  engineer  and  bridge  de- 
signer,   deals    with    the    subject    in    the 
following   manner: 

The  question  of  the  relative  merits 
of  steel  and  reinforced  concrete  as  ma- 
terials for  bridge  construction  is  a  big 
one,  and  one  which  cannot  be  dealt 
with  off-band.  It  is  my  opinion  thai 
the  adage"  Circumstances  alter  cases" 
is  particularly  applicable  to  the  prob- 
lem under  consideration.  There  are  in- 
stances where  the  employment  of  re- 
inforced concrete  is  feasible,  and  there 
are  others  where  steel  is  to  be  pre- 
ferred. It  is  only  by  a  consideration 
of  the  exigencies  of  a  particular  case 
that  a  decision  can  be  arrived  at  one 
way  or  the  other.  Broadly  speaking, 
the  writer  considers  that  steel  is  gen- 
erally a  better  material  to  employ  for 
structures  on  account  of  its  greater 
reliability. 

In  tli is  country  we  do  not  employ  re- 
inforced concrete  to  anything  like  the 
same  extent  as  it  is  employed  on  the 
American  continent,  and  our  experience 
of  its  behavior  is.  therefore,  to  a  cer- 
tain extent,  limited.  1  think  I  am  right, 
however,  in  stating  that  of  recorded 
structural  failures  or  partial  failures, 
a  larger  percentage  have  occurred  in 
concrete  than  in  steel,  when  one  con- 
siders the  relative  extent  of  the  em- 
ployment of  each.  For  this  reason  I 
am  of  the  opinion  that  steel  is  the 
more  dependable  material,  and  there- 
fore the  more  advisable  for  bridge  con- 
struction, in  which  dependability  is  the 
chief   requisite. 

In     order,    however,     to    comply     with 
your  request  for  as  unbiased  an  opinion 
as    possible,    I    should    like    to    point    out 
.inforced  concrete  construction  is 
still   in   its   infancy,  and  that  it  is  prob- 
able    that    a    great    many    failures    have 
been  due  to  the  fact  that  we  do  not  yet 
fully  understand   the  nature  of  the  ma- 
teria]   with    which    we   are   working.      In 
words,   it   is   probably   our  lack   of 
knowledge,    with    its    inevitable    eonse- 
.      of     faulty     design,     which      has 
caused        the       failures.       rather       than 
any       inherent      defects      in      the       ma- 
terial     itself.          Should      this      be      the 
the     passage     of      time     and     the 
ing      out      of      investigation      will 
,1,,       mil:  h       t<>      remove       the      existing 
disabilits    under    which    reinforced   con- 
Lai  urs.       We    have     much    yet     to 
such     matters    as      variations     "I 
rature     within     the    body    "1     the 
,  |f    and    the    stresses    occa- 
•  ff<    '-  "f  tempera- 
•  ic    humidity    at    the 
Ing  on   the  strength   of   die 
,    ...  and   many  other  p. .hits  having 
I 1      investigated 

As  thing  are  I  i  onsider  steel  to  he 
decidedl]  preferable  to  reinforced  con- 
crete  In  "'   '  :i "'       ""' 

tot     other    RtrUC- 

loaded.    ^  I 

Is     a     ured,     and 
.       ,     conven 

rete    bi  Idgi       i  ■ 

.I-,  antage,    and     are 

i     coram:  nded   ot     aci  ounl    of   their 

I     maintenance.        otherwise 

g  pel  ■        ou\6    le  in    to 

steel. 
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Erosion    of    Steel    by    Atmosphere. 

The  following  is  a  reproduction  of  a 
part  of  an  article  written  for  the  Con- 
crete-Cement Age  by  F.  P.  McKibben, 
professor  of  civil  engineering,  Lehigh 
University,  Pa.,  and  touches  on  an  im- 
portant  aspect   of   the   question: 

The  adaptability  of  concrete  to 
bridge  construction  is  due  primarily  to 
its  permanency.  It  does  not  rust.  It 
requires  no  paint.  In  short,  mainte- 
nance charges  are  reduced  to  a  mini- 
mum when  a  well-built  concrete  bridge 
is  in  place.  This  quality  appeals 
strongly  to  engineers,  but  more  so  to 
taxpayers. 

Highway  bridges  are  notoriously  neg- 
lected and  these  structures,  when  made 
of  steel,  are  frequently  very  short- 
lived. The  examination  of  nearly  700 
highway  bridges,  many  of  which  are 
of  steel,  has  convinced  the  writer  of 
the  truth  of  this  statement.  Some 
structures  receive  no  attention  from 
the  time  the  contractor  leaves  them  un- 
til conditions  are  so  bad  as  to  force 
action,  for  steel  cannot  resist  corrosion 
when  in  contact  with  damp  earth,  or 
over  railroads  where  locomotive  gases 
are  active,  and  even  where  neither  of 
these  agencies  is  at  work,  but  where 
dirt  and  acids  pass  through  the  floor- 
ings to  the  steel  below.  Cases  are  on 
tecord  in  which  parts  of  steel  bridges 
have  been  completely  eliminated  by 
corrosion  in  less  than  fifteen  years,  and 
in  extreme  instances  10  years  have 
been  the  term  of  service  of  some  steel 
parts  exposed  to  undue  corrosive  in- 
fluences. The  average  life  of  steel 
highway  bridges  is,  of  course,  longer 
than  the  periods  given,  but  continuous 
maintenance  is  the  price  paid  to  insure 


AN     ARCHITECT'S    FEES. 

In  view  of  the  many  published  state- 
ments about  the  large  fee  to  be  re- 
ceived by  Guy  Lowell,  the  architect  of 
far  new  court  bouse  for  New  York,  it 
is  ii  teresting  to  observe  the  element  of 
uncertainty  which  attaches  to  the  profit 
to  be  derived  from  an  undertaking  of 
this    magnitude. 

The  cost  to  an  architect  of  preparing 
his  drawings  and  specifications  and 
seeing  that  they  are  properly  carried 
out,  in  offices  run  on  the  best  business 
basis,  is  at  least  one-half  of  his  com- 
mission, says  the  Philadelphia  Ledger. 
This,  however,  applies  only  to  the  gen- 
eral class  of  buildings  and  not  to  resi- 
dential or  public  and  monumental  work. 
The  cost  is  then  as  high  as  75  per  cent 
of    the   architect's    commission. 

The  United  States  government  pie- 
pared  a  statement  which  was  submitted 
in  congress  (senate  document  No.  916, 
62nd  congress,  second  session)  which 
gave  the  average  cost  of  preparing 
drawings  and  specifications  alone,  ex- 
clusive of  superintendence  or  any 
other  field  expenses,  for  the  years  1905 
to  1911,  inclusive,  to  be  6.2  per  cent. 
This  was  for  preparing  the  drawings 
for  the  buildings  erected  by  the  United 
States  governmenl  and  done  by  the 
supervising  architect  of  the  treasury, 
a  man  known  for  his  meal  executive 
ability,  and,  therefore,  done  with  the 
g  , .  atesl    i  conomy    possible. 

Reports    have    I  eer   submitted    by   the 

i  hiteel     of    New     York    showing 

that  the  cos he  stac  for  preparing 

lie      plan-       and        SI IflCatlOnS       made         il, 

the    state    architect's    offices    exceeds    6 

t    to    the    .New     York 


Central  railroad  for  preparing  the 
plans  for  their  new  station  has  ex- 
ceeded 6  per  cent.  Therefore,  an  archi- 
tect who  is  able  to  prepare  the  plans 
for  a  $10,000,000  building  at  a  cost  to 
him  of  less  than  6  per  cent  of  the  total 
cost  of  the  building,  must  run  his  office 
in  the  most  economic  manner  possible 
and  take  his  chance  that  the  work  may 
cost   him    more    than    his   entire    fee. 

It  seems  to  be  the  general  impression 
in  many  uninformed  places  that  an  ar- 
chitect makes  a  few  sketches  taking 
a  few  days  of  his  time  and  for  this 
work  receives  an  enormous  fee.  The 
fact  of  the  matter  is  that  to  prepare 
the  plans  for  a  $10,000,000  court  house, 
will  require  the  services  of  from  20  to 
30  high-priced  draughtsmen,  as  well  as 
a  number  of  engineers  and  specialists 
on  structural  work,  heating  and  ven- 
tilation, sanitation,  mechanical  equip- 
ment, etc..  working  for  a  period  of  at 
least  five  years;  will  require  a  large 
office  at  a  high  rental,  and  with  the 
most  economic  administration,  his  work 
will  cost  about  $450,000.  This  will 
leave  him  about  $150,000  profit,  or  about 
$30,000    a    year. 

What  business  man  is  there  who  is 
willing  to  head  a  $10,000,000  corpora- 
tion with  a  salary  of  $30,000  a  year? 
What  corporation  is  there  of  this  size 
that  pays  its  counsel  less  than  tnis 
amount?  Such  men,  however,  receive 
these  salaries  without  investing  any  of 
their  own  money  to  obtain  it.  The  ar- 
chitect must  invest  about  $450,000  in 
actual  cash  paid  out  to  receive  his 
profit    of    $150,000. 

All  of  the  above  has  nothing  to  do 
with  the  professional  training  and  skill 
of  the  architect  and  for  which  he  re- 
ceives bis  compensation.  He  must, 
therefore,  not  only  invest  his  own 
money  and  run  a  large  business  office 
with  a  chance  of  running  it  at  a  loss, 
but  he  must  give  his  skill  to  the  de- 
signing ,  his  knowledge  of  engineering 
and  construction,  and  his  training  in 
sculpture  ad  mural  decoration  in  order 
that   he   may   obtain    his   fee. 

Of  course,  it  would  be  possible  for 
an  architect  to  have  his  work  cost  him 
less  than  one-half  of  his  commission, 
and  the  result  would  be  poorly  pre- 
pared plans  and  specifications  and  in- 
adequate superintendence  of  the  erec- 
tion of  the  building,  which  would  re- 
sult in  a  greater  cost  of  the  building, 
a  far  greater  cost  than  any  saving  in 
the  commission  paid  to  the  architect. 
In  carrying  out  the  work  of  the  new 
court  house,  the  architect  will  have  to 
give  almost  his  entire  time  and  atten- 
l-oii  to  this  one  piece  of  work  and  in 
comparison  to  the  fees  or  salaries  paid 
to  the  best  men  in  other  professions, 
his  compensation   will   be   very   small. 


NOTICE       OF       NON'-KESFOXSIHILITV. 


Dec.  12,  1913— E  FOURTH  &  STEV- 
enson  SE  155  NE  275  NW  5  NE  30 
NW  SO  SW  70  NW  70  SW  235.  In- 
vestors Realty  Co  as  to  improve- 
ments   on    leased    property 

Dec.  10,  1913— NW  JONES  &  O'FAR- 
ieii  \v  137-6  N  65  E  62-6  S  22  E  75 
S  4  3.  Mary  E  Pease  as  to  improve- 
ments   on    leased    property 

in  e  8,  1913— LOTS  10,  11  BLK  IS; 
Lot  I  Klk  25;  Lot  1  Blk  17.  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
as  to  Improvements  on  leased  prop- 
erty      
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Firms  desiring;  Mm  <>B  special  classes  of  building*,  inch  as  Ranks, 
Churches,  Schools,  Hatels,  etc.,  will  find  such  Items  all  classified  and 
Krauped  under  proper  headings,  commencing  on  this  page.  These  same 
Items  are  again  repented  under  "LOCALATIES"  In  the  last  part 
news    department. 
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APARTMENT  HOUSES. 

SAX  FRANCISCO— Apartment  house, 
3  story  and  base,  frame.  Cost  not 
stated.  Architect,  Sidney  B.  Newsom 
Nevada  Bank  Bldg.,  S.  F.  Owner,  J.  V 
De  Ryana.  The  building  will  be  erect- 
ed on  California  street  between  5th  and 
6th  avenues.  There  will  be  three  stores 
on  the  first  floor  and  seven  suites  of 
two    and    three     rooms     on     the     upper 

11 s      Interior  will  be  finished  in  pine 

with  some  elm  panels.  Oak  floors  will 
be  used  in  the  living  rooms.  All  apart- 
ments will  have  wall  beds  and  private 
bath  rooms.  Plans  provide  for  steam 
heat,  a  hot  water  system  and  vacuum 
cleaning.  Bath  rooms  will  have  com- 
position floors  and  tile  wainscot.  Mar- 
ble entrance  and  base  will  be  used.  Ex- 
terior of  the  building  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are   being  prepared. 

SAN  FRANCISCO— Apartment  house, 
4  story  and  base.  Class  C  construction, 
$25,000.  Architect,  Joseph  Cahen.  45 
Kearny  street,  S.  F.  Owner.  I  Rosen- 
berg. The  building  will  be  erected  on 
the  west  side  of  Hyde  street  north  of 
Sutter  and  has  been  designed  to  con- 
tain a  number  of  two  and  three  room 
suites  with  baths.  Interior  finish  will 
be  of  pine  and  hardwood.  There  will 
lie  steam  heat,  a  hot  water  system  and 
vacuum  cleaning  plant.  Bath  rooms 
will  have  cement  floors  and  tile  wains? 
crt.  There  will  be  one  automatic  ele- 
vator. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  now  being 
taken. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
Apartment  house,  5  story  and  base, 
Class  C  construction.  $S0,000.  Archi- 
tect, William  H.  RatclifT  Jr..  First  Na- 
tional Bank  Bldg..  Berkeley.  Owner,  J. 
A.  Elston.  The  building,  which  will  be 
one  of  the  largest  apartment  houses  yet 
erected  in  Berkeley,  will  occupy  a  site 
on  Telegraph  avenue  at  the  intersec- 
tion of  Durant  avenue  There  nil]  lie 
several  stores  on  the  first  floor  besides 
i>  e  main  entrance  and  lobby.  Upper 
floors  will  contain  a  large  number  of 
two  and  three  room  suites  equipped 
with  .ill  modern  conveniences.  Interior 
in  iEh  will  be  of  pine  throughout..  uk 
floors  will  be  used  in  the  living  roooig 
ant  corridors,  llans  provide  for  I  earn 
hi-at.  elevator  -ervice,  a  vacuum  c!  fin- 
ing system  and  .,ot  water  supply.  There 
will  bo  patent  store  fronts.  Exterior 
of  ;he  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are   :.c.ing   pre]  ared. 

RICHMOND,  CONTRA  COSTA  CO., 
CAL. — Apartment  house,  3  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tect, Lewis  M.  Gardiner,  Phelan  Bldg.. 
S.  F.  Owner.  Mrs.  E.  Hubbard.  The 
building  will  bo  erected  at  the  corner 
■>1  Elmer  and  MacDonald  avenues  cov- 
ering an  area  of  50  by  100  feet.  T'le.e 
will  be  stores  01,  Hie  first  floor  i  id  a 
lumber  of  two  and  three  room 
on  the  upper  floors.  Interior  tinisli  will' 
be  of  pine  throughout.  There  will  be 
s'eam  heat  and  a  hot  water  supply.  Ali 
apartments    w'll    have    wall     beds  id 

pilvate   baths.      Composition    floors   a, id 


t;!e  wainscot  will  be  used  in  the  bat'i 
tooms.  Ext.?r  or  of  the  building  will 
be  faced  with  pressed  brick.  Plans  are 
complete  and  figures  are  being  taken 
SAN  FRANCISCO  — Apartment  house, 
3  story  and  base,  frame.  Cost  not 
stated.  Architect.  O.  E.  Evans,  2367 
-\rission  street,  S.  F.  Owner,  S.  Long. 
The  building  will  be  erected  at  the 
corner  of  19th  and  Church  streets  and 
has  been  designed  to  contain  a  number 
of  two  and  three  room  suites  with 
baths.  Interior  finish  will  he  of  pine 
with  some  elm  panels  and  oak  floors. 
Plans  provide  for  steam  heat,  a  vacuum 
cleaning  system  and  wall  beds.  All 
suites  will  have  wall  beds.  Bath  rooms 
vill  have  tile  wainscot  and  composition 
fcors.  Exterior  of  the  building  will  be 
c  vered  with  cement  plaster  on  metal 
'ith.  Plans  are  complete  and  ready  for 
figures. 

Contracts    Awarded. 

SAN  FRANCISCO— Apartment  house, 
3  story  and  base,  brick.  $13,000.  Archi- 
tect, Charles  J.  Rousseau,  16  Kearny 
street,  S.  F.  Owner.  Mrs.  Lilly  Bur- 
bank.  Contractor.  J.  Eric  Johanson, 
2726  20th  street,  S.  F.  Contract  price 
$13,000. 


BANKS. 

SANTA  ANA,  ORANGE  CO.,  CAL.— 
Bank  and  offices,  5  story  and  base. 
Class  A  construction.  Cost  not  stated. 
Architects.  T.  Beverley  Keim  Jr.,  and 
Co.,  Los  Angeles  Investment  Bldg.,  L 
A  Owners,  Farmers'  and  Merchants' 
Eank  of  Santa  Ana.  This  work  has 
been  mentioned  here  before  when  plans 
ivero  first  started.  Working  drawings 
:>n\e  been  approved  and  figures  will  he 
called  for  she  ■  y.  The  structure  will 
be  erected  at  the  corner  of  Fourth  and 
-Main  sireets  enl  will  cover  an  area  of 
5i  ty  100.  The  bank  will  occupy  the 
entire  first  and  mezzanine  floors.  Each 
of  the  upper  floors  w^ill  be  subdivided 
into  11  modern  offices.  Interior  finish 
will  be  of  pine,  hardwood,  marble  and 
tile.  There  will  be  a  complete  steel 
frame  and  exterior  walls  of  brick, 
faced  with  pressed  brick  and  terra 
cotta.  Plans  provide  for  steam  heat, 
elevator  service,  a  vacuum  i  h 
system    and    fireproof    vaults. 

Contracts  Awarded. 

LOS  ANGELES.  CAL— Bank  orna- 
mental iron  work,  $32,500.  Architects, 
William  Curlett  &  Son,  Phelan  Bldg 
S.  F.  Owners.  Merchants'  National 
Bank.  Contractors.  Rudgear-Merel  Co., 
S.  F.  Contract  price.  $32,500.  Thi 
Wesselne  Marble  and  Tile  Co.,  11  u 
Hellman  Bldg..  L.  A.,  has  been  awarded 
a  contract  for  the  marble  and  tile  work 
on  the  saie  building  at  approximatelj 
$'i  0.000. 
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11  lie  opened  by  the  County 
Supervisors  on  December  29th.  Plans 
i  an  be  secured  from  the  County  Sur- 
veyor, Redwood  City.  An  official  pro- 
posal appears  in  another  column  of  this 

Contracts    Awarded. 

TILLAMOOK  BAY,  ORE.  —  Jetty 
work,  crushed  rock  and  concrete,  $629,- 
624.  Engineer,  General  Kingham. 
Owners,  United  States  Government. 
Contractors,  Giebiseh  &  Joplin,  Port- 
land.     Contract    price,    $629,621. 


CHURCHES. 

TUCSON,  ARIZ.— Church.  2  story  and 
base,  brick.  Cost  not  stated.  Archi- 
tei  ts.  Frohamn  &  Martin,  Slavin  Bldg., 
Pasadena,  al.  Owners  Grace  Episco- 
pal Church,  The  building  will  be  erect- 
ed at  the  corner  of  Stone  and  University 
avenues  and  will  be  designed  in  the 
Gothic  style.  There  will  be  a  large 
main  auditorium  seating  500  people. 
Sunday  School  rooms,  pastor's  study 
ami  social  rooms.  A  rectory  will  be 
erected  later.  Interior  finish  will  be 
"I  pine  and  hardwood.  A  maple  floor 
will  be  used.  Exterior  of  the  building 
will  be  faced  with  press..  1  brick.  Plans 
are  now  being  prepared.  Further  men- 
tion will  be  made  of  the  work  as  plans 
progress. 


COURT  HOUSES. 


BRIDGES  AND  DAMS. 


SAN    MATEO,    SAX    \l  U'la  '   CO.,    CAL 
—  Bridge,    wood    construction.    Co 
stated.        Engineer.      County      Surveyor 
Neuman.     Redwood    City.       Owners.    S.m 
Mateo    Count]        Plans    hai  •     been     ip 

proved  for  the  construction  of  a  « ten 

highway    bridge  In    the   First    Road    Dis- 
trict.     Plans    are    now    out    for    figures. 


ALTURAS.    MODOC    CO.,    CAL— Court 
house,  2  story  and  base,  reinforced  con- 
{''0,000.     Architect.  F.  J.  De  Long- 
>-.    Reno,   Nevada.      Owners,   Modoc 
1  ounty.      Plans   presented    by   Archi'ect 
De    Longchamps    in     competition      with 
some     fifteen      other      architects      were 
-""led    first    place   and    he     has      been 
commissioned  to  proceed  with  the  work- 
ing   drawings.      The    building    is    a    fine 
example    of   the   classic   design   and    will 
be  faced   with   granite  and  cement  plas- 
ter       i  '.instruction    will    be    as    fireproof 
lands  available  will  allow.  Plans 
•    for  spacious  offices  for  the  vari- 
ous   county    officials,    two     large     court 
rooms    with    ante    chambers,   a    meeting 
">"in  tor  the  supervisors  and  large  pub- 
lic   space.      Several    fireproof   vaults   are 
'  luded  in  the  plans.     Interior  wnl 
be    finished    in     pine      and      hardwoods 
Metal    window    sash     and      frames      and 
metal    furniture    will    be     used.        There 
will    be  a   central    heating  system,   prob- 
ably  steam   heat.      Plans  are   to    b< 
pleted    and    ready    for    figures     by       the 
Januarj    meeting  of  the  supervise 

oped  to  let  contracts  for  i  he  i  on- 
ion   not    later   than    Februai  j 
FRESNO,    PRHSNO     CO.,     CAL.— Hall 
ol    Records,  2  storj   and   base,  reii 

■      $liin.  inin.      Architect, 
Uathewson,     Forsythe      Bldg  . 
Owners,    Fresno    County.      The    bu 
«  I'    be    fireproof    throughout 

Igned   in  the  classic  style  with 

lone   columns   and   a    marble   and 

tile    entrance.      The    flrsi     flooi     will    be 

I  I ■ mo  da  te       i     iffices  of 

II  V   Clerk   and   County   Assessor. 
i  i"  i     floor    «  in    be    I  h  en    over 

to  the  County  Recorder.     Floors  and  ln- 

l>artltions    will    he  conci     i 

Ci  i a  in.  is    will    be    finished     in     n 

■'■'■'    ■     A   large  art   glass   dom< 

he  one  of  the   features 

ill    for     steam       heat,       vacuum 
oil  burning  furnaces  and  met- 
al   window   sash   and   frames.     Fireproof 
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vaults  will  |.e  [.rovided  for  each  of  the 
county  officials  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster 
and    terra    culta.      Plans   have   been   ap- 


pi'.a  ed. 


FACTORIES  &  WAREHOUSES. 


BREWERY  GROUP— 1  and  2  story, 
Class  A  construction,  $500,000  to  $1,- 
San  Francisco,  Architect,  V. 
Wyss  Thallium,  David  Hewes  Bldg.,  S. 
F.  Owners,  United  Brewers  Consum- 
ers' Association.  The  association  has 
secured  a  lease  on  a  large  tract  of  land 
in  the  southern  part  of  the  city  with 
available  spur  track  facilities  and  are 
■  Ming  stock  in  the  company. 
Original  plans  for  the  buildings  have 
been  revised  and  it  is  reported  that 
the  stock  is  finding  a  ready  market. 
Construction  will  probably  be  started 
early    in    the    new    year. 

[CE  STORAGE  PLANT— 1  story  and 
base,  brick,  $20,000.  Fresno,  Fresno 
Co.,  Cal.  Architect.  R.  F.  Felchin,  Fres- 
Owners,  Consumers'  Ice  Co.  This 
work  is  in  the  nature  of  an  addition  to 
the  company's  present  plant.  The 
building  will  cover  a  considerable 
ground  area  and  has  been  designed  with 
exterior  walls  of  extra  thickness. 
There  will  be  a  concrete  foundation 
and  cement  floor.  Metal  window  frames 
and  sash  and  wire  glass  are  also  speci- 
fied. Interior  finish  will  be  of  pine  and 
spruce.  Modern  refrigerating  machin- 
ery and  equipment  are  called  for  in 
the  general  construction.  Exterior  of 
the  building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  figures 
are    now    being    taken. 

SAN  FRANCISCO — Brewery  group,  1 
and  2  story.  Class  A  construction,  $500,- 
000  to  $1,000,000.  Architect,  V.  Wyss 
Thalman,  David  Hewes  Bldg.,  S.  F. 
Owners,  United  Brewers  Consumers'  As- 
sociation. The  association  has  secured 
a  lease  on  a  large  tract  of  land  in  the 
southern  part  of  the  city  with  available 
spur  track  facilities  and  are  now  sell- 
ing stock  in  the  company.  Original 
tor  tbe  buildings  have  been  re- 
vised and  it  is  reported  that  the  stock 
is  finding  a  ready  market.  Construction 
will  probably  be  started  early  in  the 
new   year. 

FRESNO,      FRESNO      CO.,      CAL.— Ice 
storage   plant,    1    story   and    base,    brick, 
itect,  R.  F.   Felchin,  Fres- 
Co.      This 
work  is  in  the  i  m  addition  to 

the  company's  present  plant.  This  build- 
ing   will    cover   a     cons  derable     ground 
i   exter- 
ior wall  There  will 
i     foundation     and     cement 
M<-tal    window    frames    and    sash 
and   wlri  ed.      In- 
inisb    will    be  of   pine  and 

aery      and 

equipmi  nt  an  i    general 

building 

will  be  fated  with  pressed  brick,    Plans 

ow  being 

t:ik>-[j. 

Contracts    Awarded. 

SACRAMENI  I 

story   and    ba    ■ 

t  given 

cto 
i.       I  !on- 

\V  A  I! K 1  I '  >  I       '  ■       n 

.....  Po 

■  chi tec t,    P  i:i  owne, 

i:    Bldg.,    Portland,  Owner,     W. 
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P.  Crawford.  Contractor,  James  P. 
Taylor,  Couch  Bldg.,  Portland.  Con^ 
tract    price,    $40,000. 

PORTLAND,  ORE.  —  Warehouse,  2 
story  and  base.  reinforced  concrete, 
(40,000.  Architect,  1'.  Chappell  Browne. 
Mohawk  Bldg.,  Portland.  Owner,  W.  P. 
Crawford.  Contractor,  James  P.  Tay- 
lor, Couch  Bldg.,  Portland.  Contra.': 
price,   $40,000. 


FIRE  HOUSES  AND  JAILS. 


BERKELEY.  ALAMEDA  CO.,  CAL.— 
Fire  house,  2  sory  and  base,  reinforced 
concrete,  $25,000.  Architect  William, 
H.  Ratcliff  Jr.,  First  National  Bank 
Bldg  ,  Berkeley.  Owners,  City  of  Berke- 
ley. Plans  have  been  completed  for  a 
modern  tire  house  which  is  to  be  erect- 
ed on  Durarit  avenue  east  of  Shattuck. 
The  building  will  contain  apparatus 
rooms,  office  and  store  rooms  on  the 
first  floor.  Upper  floor  will  be  arranged 
for  living  quarters  for  the  men,  a  gen- 
eral assembly  room  and  reading  and 
card  room.  Plans  provide  for  steam 
heat,  an  oil  burning  system,  special 
plumbing,  vacuum  cleaning  and  a  hot 
water  supply.  Interior  finish  will  be 
of  pine  and  hardwoods.  Wall  beds  will 
he  used.  Exterior  of  the  building  will 
be  faced  with  cement  plaster.  Plans 
are  complete  and  figures  will  be  opened 
on    December    23rd. 


FLATS. 


SAN  FRANCISCO — Flats,  2  story  and 
base  .frame.  Cost  _not  stated.  Archi- 
tects, H.  Geilfuss  &  Son,  45  Kearny 
street,  S.  F.  Owner's  name  withheld. 
The  building  has  been  designed  to  con- 
tain a  store  on  the  first  floor  and  two 
modern  flats  on  tbe  upper  floor.  Interior 
finish  will  be  of  pine  throughout.  Each 
of  the  living  rooms  will  have  an  open 
fire  place  with  tile  or  brick  mantel. 
Bath  rooms  will  have  tile  wainscot. 
Patent  store  fronts  will  be  used  in  the 
first  floor.  Exterior  of  the  building  will 
Ije  covered  with  rustic  and  ship  lap. 
Plans  are  complete  and  a  contract  for 
the  grading  has  been  awarded  to  John 
Kilso  for  approximately  $1,000.  Bids 
are  being  called  for  on  the  balance  of 
tbe    work. 

SAN  FRANCISCO— Flats,  3  3-story 
and  base,  frame,  $6,000  each.  Architect, 
none.  Owner,  Adrienne  E.  Thompson, 
U876  L5th  street,  S.  F.  These  three 
buildings  will  be  erected  on  the  east 
side  of  Dolores  street  north  of  15th. 
Each  has  been  designed  to  contain  live 
small  apartment  flats.  Interior  run sh 
will  be  of  pine  with  some  elm  panels 
and  oak  floors.  Each  flat  will  have  a 
private  bath  with  composition  floor  and 
ii.  wainscot.  There  will  be  open  lire 
and  tile  mantels.  Wall  beds  will 
be  used.  Exterior  of  the  buildings  will 
.  i  ...  .1 .  .i  wil  h  rust  Ic  s  nd  cemenl  plas- 
ter on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owner  who  will 
do  the  work  by  Day  Labor.  All  mate- 
ria       ii.     inn.,    being  purchasew. 

SAN    FRANCISCO— Flats,    2   story   and 

b     .  ,     ti    in.       $5,000.        irchitect,      I 

Own        i    Harold n  on,  752  9th    1 1  < 

r      The  building  will  be  erected 

i   91  .    l ve n u e     o u  th  of 

[g     in    area    of   - 1    by    59 

feet.      Ti will    be    two    modern    flats 

.     aid   six   i  no nr-       ini  erlor    finish 

.    .i    pme    with     ..I...    elm    nan. -is. 

Oak  lb.,  r     v  .11   '.•    i    .  .'  in   i'  .    in  iin    i.  1 1 

room.       Tli "!'.■    will    be   open    fire   places 


w  ednesdas .   I  lecembei   it.   i  a  i  .; 

and  tile  man  I, -.Is.  Tile  wainscot  will 
te  used  in  the  bath  re  cms  and  kitchens. 
Exterior  cf  the  building  will  be  cov- 
ered Bill,  cfjrem  plaster,  rustic  and 
shipl  p  rians  arc  ci  mplete  and  in  the 
bonds  of  th«  owne.  who  will  or.  the 
work  by  Day  Labor.  All  materials  are 
now   being   purchased. 


GARAGES. 


OAKLAND,  CAL. — Garage  and  sales 
rooms,  4  story  and  base,  reinforced  con- 
crete. $35,000.  Architects.  Willis  Polk 
&  Co.,  Merchants'  Exchange  Bldg.,  S.  F. 
Owner,  Cuyler  Lee.  This  building, 
which  has  been  mentioned  here  before, 
has  been  increased  in  size  since  the 
original  plans  were  prepared.  These 
drawings  provided  for  but  one  story, 
and  since  new  plans  have  been  prepared 
for  a  four-story  structure.  Construction 
will  be  practically  fireproof.  The  de- 
sign is  in  the  calssic  style.  Exterior 
will  be  faced  with  cement  plaster.  In- 
terior of  tbe  front  portion  of  the  build- 
ing will  be  finished  in  hardwoods,  tile 
and  marble.  There  will  be  patent  store 
fronts  and  plate  glass  windows.  The 
building  is  to  be  erected  at  the  corner 
of  24th  and  Broadway.  Bids  are  now- 
being  taken. 

LOS  ANGELES,  CAL— Garage,  2' 
story  and  base,  brick.  Cost  not  stated. 
ArchitM  I  Reginald  D.  Johnson,  Staats 
Bldg.,  L.  A  Owne..  Mrs.  N.  Rose.  The 
I  ulldirg  will  be  erected  on  Figueroa 
street  lcrr  Washington  covering  an 
area  of  50  by  150  feet.  The  structure 
has  beer  designed  for  a  commercial 
garage  and  besides  the  storage  space, 
will  con'ain  a  completely  equipped 
machine  shop,  paint  shop  and.  body 
works.  Interior  will  be  finished  in 
pine.  There  wil]  be  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick  Plans  are  complete  and  figures 
are    being    taken. 

Contracts  Awarded. 

LOS  A'CILES,  CAL. — Garage,  1 
story  and  tase,  brick,  $15,000.  Archi- 
tects, Garrett  and  Farrell,  Currier 
Bldg..  L.  A.  Owner,  James  Irving.  Con- 
tract m.  I.  W.  Morrison,  Builders'  Ex- 
'h.ii'.ge,    L.    A       Contract    price.    $15,000. 


GOVERNMENT   WORK   AND 
SUPPLIES. 


The  acting  secretary  of  war  has 
transmitted  to  Congress  plans  and  de- 
tailed estimates  for  the  construction  of 
barracks  and  quarters  for  the  garri- 
sons of  the  mobile  army  and  coast  ar- 
tillery in  the  Island  of  Oahu  and  in  the 
Panam  i  Canal  Zone,  in  accordance  with 
provisions  of  the  act  of  Congress  ap- 
proved June  23,  1913.  The  letter  is  as 
follows: 

Estimates    for    Barracks    mid    Qunrters. 
War    Department, 
Washington,    Nov.    6,    1913. 

Sir:  I  have  the  honor  to  submit  here- 
with complete  plans  and  detailed  esti- 
mates r.n  the  construction  of  barracks 
and    quarters   for   the    garrisons   of  tlie 

' lie    army   and    the    coast    artillery    in 

the  Island  ..r  Oahu  and  In  the  Panama 
Canal  Zone,  prepared  in  accordance 
with  the  provisions  of  the  acf  of  Con- 
gress approved  June  23,  1913,  making 
appropriations  tor  sundry  civil  ex- 
penses Of  the  government  for  1  lie  fiscal 
year  ending  June  30,  1914  (Public,  No. 
3)    page   79,   viz: 


wv.iii.  -.1.1  y,   Decembi 

"Tlie   secretary    nf    war    Is   authorized 
ami    directed    to    cause    to    be    prepared 
and    submit    to    Congress    on    01 
Dec.    15,    1913,    complete    plans    fi 
detailed    estimates    of,      barracks      and 
quarters   for    the    mobile   army   ai 
coast   artillery    on    the   Canal   Zone   and 
in    the   Hawaiian    Islands." 

These  estimates  are  submitted,  tirst. 
for  organizations  at  full  statutory 
strength  and,  second,  with  regiments 
of  the  infantry  army  increased  to  a  pos- 
sible   maximum    of    3,000    men. 

It  will  be  noted  that,  although  these 
estimates  for  the  construction  in  the 
Canal  Zone  include  estimates  for  the 
construction  of  buildings  with  steel 
frames  and  stucco,  tile  and  stucco,  and 
buildings  composed  of  concrete  block, 
detailed  plans  for  buildings  of  concrete 
block  only  are  forwarded  for  construc- 
tion on  the  Canal  Zone.  This  type  has 
been  accepted  as  most  suitable  in  view 
of  the  statement  of  Colonel  Goethals 
at  the  hearing  before  the  House  com- 
mittee on  appropriations  concerning 
•ivstimates  for  the  construction  of  and 
the  fortification  of  the  Panama  Canal 
for  the  fiscal  year  1914"  that,  in  his 
opinion,  concrete-block  construction  in 
the  Canal  Zone  is  superior  to  cement- 
gun  or  the  hollow  tile  and  stucco  meth- 
ods. 

The  estimates,  representing  the  total 
cost  of  the  project,  are  based  upon  the 
following  strength  of  garrison,  which 
has  been  determined,  after  full  and 
careful  study  by  the  general  staff,  as 
necessary  for  the  Hawaiian  Islands  and 
the  Panama  Canal  Zone,  in  order  that 
these  possessions,  which  are  of  vita! 
importance  to  the  United  States,  may 
be    securely   held  at   all    times: 

Scofield  aBrracks,  H.  T. — Two  regi- 
ments of  infantry  (statutory  strength): 
one  regiment  of  cavalry;  one  regiment 
of  field  artillery:  one  battalion  of 
heavy  field  artillery,  one  field  signal 
company:  one  telegraph  company,  sig- 
nal corps:  one  aeronautical  detachment, 
signal  corps,  and  two  field  ambulance 
companies. 

Fort  Shatter,  H.  T. — Four  regiments 
of  infantry  (statutory  strength)  and 
one    battalion    of    engineers. 

Fort  Ruger.  H  T. — Two  companies 
of  coast  artillery  for  seacoast  defenses 
proper  and  one  company  of  coast  ar- 
tillery to  man  the  heavy  siege  batteries 
for    the   land    defenses. 

Fort  Kamehameha.  H.  T. — Five  com- 
panies of  coast  artillery  for  the  sea- 
coast  defenses  proper,  one  company  of 
ntillery  for  the  mine  defenses  -.it 
Harbor  and  Fort  Armstrong,  and 
two  companies  of  coast  artillery  for 
manning  the  heavy  guns  for  the  land 
defenses. 

Fort  Ue  Hussy,  H.  T—  Two  companies 
1st    artillery    for   the   sea-coast   de- 
fenses  proper. 

Fort  Armstrong.  H.  T. — Caretaker's 
detachment. 

Canal  Zone. — Three  regiments  of  in- 
fantry (statutory  strength):  one  squad- 
ron of  C  <••  all  .  01  "f  "eld 
artillery  (mouptaln);  12  compaii 
coast  artillery;  one  companj  of  en- 
gineers;   one    telegraph     company,    sig- 

orps;     one     aeronautical 
ment.   signal  me    ambulance 

company. 

K,,r    -,,    mui    i    Of    ii  •     general    scheme 

as,  in   the  opinion  of  the  department,  is 

absolutely    necessary    and    can    be    eco- 

llv    undertaken    at    this   time   the 

following  estimates,  based  on  statutory 
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strength  only,  were  included  in  the 
regular  annual  estimates  of  appropria- 
tions required  for  the  service  of  the 
iis.il  year  ending  June  30,  1915 
warded  to  the  secretary  of  the  treasury 
for  inclusion  in  the  annual  book  of  es- 
timates,  fiscal   year  1915: 

Under    the    heading    "Military    1 

Schofield   Barracks,  Hawaii — Barracks 
for   one   regiment    of   infantry   an 
age-disiposal    plant,    $113,000. 

Fort  Shafter,  Haaii — Barracks  and 
quarters  for  headquarters  and  two  bat- 
talions   of    infantry.    $479,000. 

Under  the  heading  "Cavalry  post, 
Hawaii:" 

Schofield  Barracks.  Hawaii — Complet- 
ing accommodations  for  one  regiment 
of    cavalry.    $154,000. 

Under  the  heading  "Sea-coast  de- 
fenses, Philippine  Islands  and  Hawaii:' 

Fort  Kamehameha,  Hawaii  —  Bar- 
racks and  quarters  for  four  companies 
of  coast   artillery,    $531,200. 

Fort  De  Russy,  Hawaii — Barracks  and 
quarters  for  one  company  of  coast  ar- 
tillery.   $176,400. 

Total  for  Hawaiian  Islands,  $1,753,- 
000. 

Under  the  heading  "Army  quarters. 
storehouse,    etc.,    Canal    Zone:" 

Repairs    to    canal    buildings,    $100,000. 

Construction  of  necessary  stables 
and  gun  sheds,   $193,780. 

Barracks,  etc..  for  eight  companies 
of  coast  artillery  at  Balboa  dump, 
$684,000. 

Barracks,  etc.,  for  two  companies  of 
coast  artillery,  at  Margarita  Island, 
$225,800. 

Repairs  to  canal  buildings  at  Toro 
Point,    $5,000. 

Water  and  sewer  system,  roads, 
walks  and  lighting  system  at  Toro 
Point,   $60,000. 

Total    for    Canal    Zone.    $1,268,580. 

Total  for  Hawaiian  Islands  and  Canal 
•<one.    $3. ii22, is». 

The  estimates  for  the  Hawaiian  Is- 
lands provide  for  barracks  for  one  reg- 
iment of  infantry,  officers'  quarters  for 
which  have  already  been  provided: 
completing  barracks  and  quarters  for 
one  regiment  of  cavalry  and  a  sewage- 
disposal  plant,  all  of  these  at  Schofield 
Barracks;  barracks  and  quarters  for 
headquarters  and  two  battalions  of  in- 
fantry at  Fort  Shafter;  barracks  and 
quarters  for  four  companies  of  coast  ar- 
tillery at  Fort  Kamehameha.  and  bar- 
racks and  quarters  for  one  company  of 
coast  artillery  at  Fort  Du  Russy.  These 
funds,  if  appropriated,  will  permit  the 
completion  of  the  permanent  barracks 
for  two  regiments  of  infantry  (at  full 
statutory  strength),  one  regiment  of 
seven  companies  of  coast  ar- 
tillery, and  will  leave  temporary  bar- 
racks for  two  regiments  of  infantry 
(at  full  statutory  strength  I 
ment  of  field  artillery,  technical 
and  five  companies  of  coast  artillery, 
if  the  infantry  regiment  at  full  Statu- 
tory strength  (1.S36  enlisted)  is  adopt- 
ed for  the  garrison,  barracks  and  quar- 
ters, either  temporary  or  pert. 
will  have  to  be  provided  for  two  more 
regiments  of  this  arm.  On  the  other 
•  and,    if    the    larger    regiment    is   adopt- 

.     existing    barracks    for    l 
both    temporary     and      permanent,      at 

■   ickS     and     at     FOl  ' 
ter,    will    have    to   be   increased,   but    no 
additional   officers'   quarters   will   be   re- 
quired.    This   will   result   in   a   ?:< 
$602,231.96,    as    there    will    be    awul    10" 
less  sets  of  officers'  quarters   to  lie  pro- 
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vided    with     the    four    large    regiments 

il)    the   six    regiments   el    statu- 

ory   strength.     The  number  of  men   will 

ally    the   same   in   either   case. 

Temporary    barracks   should    he   a 

Me,  as  it  is  uneconomical  at  sta- 
tions where  troops  are  to  be  maintained 
pei  manently. 

nate    estimates     are     also      sub- 
mitted   herewith   for  the  construction  of 
infantry    barracks   at   Fort   Shafter   and 
i     Barracks,     Hawaiian     Islands, 
..ii.  first,  full  statutory  strength 
listed)    and,    second,    maximum 
strength    of    3,000. 

nl. I  be  understood  that  the  es- 
..r  appropriations  as  submitted 
.  ...  retary  of  the  treasury  for  in- 
clusion in  the  annual  book  of  estimates, 
fiscal  year  1915,  are  based  on  the 
statutory  strength  of  infantry  regi- 
ments. 

The  estimates  for  construction  in  the 
Canal  Zone  are  based  upon  the  assump- 
tion that  sufficient  canal  buildings  will 
be  available  for  the  shelter  of  the  great 
bulk  of  the  personnel  of  the  mobile 
army  and  for  the  enlisted  and  com- 
missioned personnel  of  that  portion  of 
the  coast  artillery  forming  the  garri- 
son of  the  artillery  defenses  at  Toro 
Point.  Certain  funds  are  also  esti- 
mated for  as  necessary  for  the  modifi- 
cation of  these  buildings  to  make  them 
Panama  the  sanitary  conditions  are 
such  that  it  would  be  most  unwise  to 
suitable  for  quarters  for  officers  and 
enlisted  men  and  for  the  construction 
of  the  necessary  shelter  for  animals, 
I  consider  that  the  amounts  requested 
are  absolutely  necessary  in  order 
properly  to  shelter  the  troops.  At 
send  troops  until  proper  shelter  is 
provided.  The  coast-defense  works  are 
heing  completed,  and  it  is  of 
the  greatest  importance  that  the  esti- 
mates for  barracks  and  quarters  for 
the  coast  artillery  be  granted,  as  the 
guns  will  be  in  position  before  the  bar- 
i.u  ks  can  be  completed,  and  artillery 
troops  should  be  on  hand  as  soon  as 
ins  are  ready  for  service. 
Very    respectfully, 

Henry    Breckenridge, 

Acting  Secretary    .<f  War. 
To    the   Speaker.    House    of    Representa- 
tives. 


\ew    Army    "Work. 

The     quartermaster     general     has     di- 
rected  that  the  following  work  be   per- 
il   various    Army    posts: 
Letterman    General     Hospital,     Cal. — 
Extension   to  hot  and   cold   mains,   elec- 
?    luits.    water  and    sewer   mains, 
etc..    lo    nurses'    corps    building,    deten- 
tion   ward,   hydrotherapeutic   ward.   etc. 
by    the  constructing 
quartermaster   at    Fort    Mason     Cal. 


Vrmy    Work. 
The    quartermaster    general     of      the 
army     has     authorized      the       following 
work    at    Army    posts: 

Port     Mason.      Cal. — Kxtending      elec- 
tri.'-li-  -    .  ■:.        oi 

do.k.  bids  to  he  opened  by  the  quarter- 
master  al    Fort   Mason. 

Huachuea,     Ariz. — Cons' 
'■    .ii pta i n's    quartet         nd    one 
double    blacksmith's    shop,    bids 
opened     by    the    quartermaster     of     the 

Barracks  — Con- 

structing six  frame  mess  shelters.  In- 
cluding electric  wiring  and  plumbing, 
bids   to   be   opened   by     the    department 


M 


quartermaster,   -San   Francisco,   Cal. 

Fort  Mason,  Cal. — Constructing  sewer 
line,  bids  to  be  opened  by  the  post 
quartermaster. 


BUILDING     AND    INDUSTRIAL    NEWS. 


\\  i  dne  da;  .     I u '  I",  I91i 


Pearl   Harbor,  H.  T.,  Generator   Set. 

The  chief  of  the  bureau  of  yards  and 
docks.  Navy  Department,  Washington, 
D,  C,  has  accepted  the  bid  of  the  Ridge- 
way  Dynamo  &  Engine  Co.,  Ridgeway, 
Pa.,  $2,749  in  amount,  for  furnishing  a 
motor  generator  set  at  the  U.  S.  naval 
station,   Pearl    Harbor.   T.    H. 


ReKiiliHiiig   Valves. 

Abstract  of  bids  for  needle  regulat- 
ing valves  tor  Minitare  dam.  North 
Platte  project,  Neb.,  received  under  ad- 
vertisement No.  248  (Washington  num- 
ber),   opened    at    Los    Angeles,    Cal.: 

Pittsburgh  Valve  Foundry  &  Con- 
struction Co..  Pittsburgh,  Pa.,  $4,52S; 
at  Pittsburgh,  Pa.,  105  days;  eight  61,- 
000    lbs. 

Coffin  Valve  Co.,  Boston.  Mass,  $4,- 
755:  at  Neponset,  Mass.,  162  days; 
weight    55,700    lbs. 

Hinman  Hydraulic  Mfg.  Co.,  Denver, 
Colo.,  $5,173;  at  Denver,  Colo.,  50  days, 
weight    57,800    lbs. 

Beat  Mfg.  Co..  Pittsburgh,  Pa..  $.".,- 
240:  at  Verona,  Pa.,  2  in  75  days  and  2 
in    95    days:    eight    74,000    lbs. 

Poer  &  Mining  Machinery  Co.,  Cud- 
ahy,  Wis.,  $5,261;  at  Cudahy,  Wis.,  IOC 
days:    -weight    57,000   lbs. 

Rosedale  Foundry  &  Machine  Co.. 
Pittsburgh.  Pa.,  $5,420:  at  Pittsburgh, 
Pa.,    120    days:    weight    62,000    lbs. 

Minneapolis  Steel  &  Machinery  Co., 
Minneapolis,  Minn.,  $5,610.71;  at  Minne- 
apolis. 65  working  days;  weight  62,000 
lbs. 

Advance  Machine  Co.,  Dos  Angeles, 
Cal.,  J5.7S2.42 ;  at  Los  Angeles,  Cal.,  90 
days;    weight    62,000    lbs. 

Pelton  Water  Wheel  Co.,  San  Fran- 
cisco, Cal.,  $6,675;  at  Harrisburg,  Pa.. 
1'  in  SO  days  and  2  in  110  days;  weight 
66,200    lbs. 

Providence  Engine  Works,  Provi- 
dence. R.  I..  $6,990;  at  Providence,  R. 
I..    150    days;    weight    65,000   lbs. 

Fulton  Engine  Works,  Los  Angeles, 
Cal..  $S,195;  at  Los  Angeles,  Cal.,  120 
days:   weight  68,000  lbs. 


Alr-Drenk    Switches. 

Abstract  of  bids  for  33,000-volt  air- 
break  switches,  adv.  251,  for  Minidoka 
project,  Idaho,  bids  opened  at  Dos  An- 
geles,  Cal.: 

(Charles  Farnham)  Pacific  Electric 
Mfg  Co  San  Francisco.  Cal.,  $342.  2 
,.  r  •  - n t  In  10  days;  at  San  Francisco. 
Cal,  10  days;  shipping  weight,  each  S75 
lbs. 

Railway  &  Industrial  Engineering 
Co.,  Pittsburgh,  Fa.,  $460,  2  per  cent  in 
10    aaj  ,  Pa.,    20     days; 

... 

Co        San      Fran- 
ent  in  10  daj  s; 

...      !    .  weight    3.1(10 

lbs. 


roiiinlrl.  -    at     Susy    Vnr«ls. 

The   bureau   of   steam   engineering   of 

il,, ■   Navj    Department   will   take   up   the 

the     various 

ich   is  regard- 

entitled   to  can  fu  leral  lor 

pei    il  attenl  Ion 

,„,!,!    to    the    probability    that    a    great 

n    of    the    future     largi      casting 

need*    of    the    Navy    may   be   most    effl- 

i    lisliment    of   a 

M  ,lry    at    a    navy    yard    pos- 


sessing the  greatest  natural  advan- 
tages. It  may,  in  fact,  be  found  desir- 
able to  have  more  than  one  central 
foundry;  one  navy  yard  may  be  sel- 
ected for  the  central  steel  foundry,  an- 
other for  the  central  brass  foundry,  and 
another  for  the  central  iron  fondry.  It 
is  held  thai  every  navy  yard,  however 
shold  have  foundry  facilities  of  suffi- 
cient capacity  for  the  general  work 
and  to  provide  a  certain  reserve  ca 
pacity  for  emergency  wartime  condi- 
tions. 

Albany,    Oreg.,    Construction. 

The  following  bids  were  received  bj 
the  supervising  architect.  Treasury  De- 
partment, Washington,  D.  C,  for  the 
consitruction,  including  plumbing,  gas 
piping,  heating  apparatus,  electric  con- 
duits and  wiring,  interior  lighting  nx- 
tures,  and  approaches,  of  the  U.  S.  post 
office,    Albany,    Oreg.: 

Bid    1.    Fred    A.    Erixson,  Salem,    Oreg. 

2.  Palmberg  &  Mattson,  Astoria,  Oreg. 

3.  Sound  Construction  &  Engineering 
Co.,    Seattle,    Wash. 

J.  .1.  H.  Wiese. 

5.  J.    H,    Tillman,    Portland,    Oreg. 

6.  George    Isackson,    Portland,    Oreg. 

7.  Arthur  W.  Kutsche,  Portland,  Oreg 

8.  Campbell  Building  Co.,  Salt  Lake 
City,   Utah. 

For  using  light  colored  limestone  for 
all  stonework,  except  where  granite  is 
required— Bid  1,  $58,975;  2,  $62,390;  3. 
$63,869;  4.  $64,770;  5,  $74,400;  6,  $75,000; 
7.   $76, );   8,   no  bid. 

For  using  light-colored  sandstone  for 
all  stonework,  except  where  granite  is 
required— Bid  1,  $57,650;  2,  $62,390;  3, 
$61,869;  4,  $63,180;  5,  $74,400;  6,  no  bid; 
7,    $76.0(10;    S,    $57,776. 

For  alternate  A  (substituting  brick 
driveway  for  macadam  etc.,  as  speci- 
fied),  add— Bid    1,   $321;    2,   $800;   3,   $266; 

4,  $200;   5,  $500;   6.   $200;   7,   $150;   8,  $464. 
For  alternate  B   (substituting  Keene's 

cement  for  plastering,  as  specified). 
add— Bid  1,  $199;  2,  $7S0;  3,  $S16;  4, 
$600;  5,  $660;  6,  $-800;  7,  $1,500;  8,  $316. 
For  alternate  C  (substituting  metal 
frames  for  wood,  etc.,  in  connection 
with  window  screens,  as  specified  I,  add 
— Bid    1,    $375;    2,    $3S0;    3,    $356;    4,    $350; 

5,  $200;    6,    $500;    7,   $350;    8,    $180. 

For  alternate  D  (fiinshing  unassigned 
offices,  as  specified),  add — Bid  1,  $311; 
2,  $660;  3,  $S74;  4,  $650;  5,  $775;  6,  $642; 
7.    $650;    S,   $468. 

Amount  included  in  alternate  D  for 
radiators  and  connections — Bid  1,  no 
bid;  2,  $60;  3.  $289;  4.  $65;  5,  $100;  6, 
$100;    7.   $1 s,   $7ii. 

Amount  included  in  alternate  D  for 
all  work  specified  under  conduit  and 
wiring  — Hi. 1  1,  no  bid;  2.  $80;  3.  $13;  4, 
$25;    5,    $150;    6,    $50;    7.    $50;    S,   $10. 

Amount  Included  in  alternate  D  for 
all  work  specified  under  lighting  fix- 
tures- Bid  l.  no  bid;  2,  $35;  3,  $75;  4. 
$50;   5,   $100;   6,   $42;   7,   $10;  8,   $45. 

Utei  nat  e   E   (  substituting  terra   col  ts 

i irtain  stone  on  front,  as  specifti   I) 

dedu,  i  Bid  1,  $357;  2,  $i:i)0;  3,  $1,172; 
I,  $1,000;  5,  none;  6,  $400;  7.  $400;  8, 
$250. 

Alternate  F  (for  simplified  treatment 
.,1      .  i  I     In    portl f  exterior   of   l.uild- 

-  peel 1 1.    deduct     Bid    1,    $L- 

937;   2.   $2, Mm.   3,   $5,500;    l,  $5. ;   .",.  $4,- 

,. $1,800;    7.   $2,500;    8,    $25". 

Alternate    G    (substituting    w i     tot 

marble   In   connection   with    wainscot    In 

public  lobby  and  omitting  plaster  coves 

p   ,  ifli  a  I      di  duct— Bid    1,     $399;     2, 


$1,000; 


$SO0;   3,   $512;   4,   $100;   5,    $Mii, 
7.    $300;    S,    $5,185. 

Amount  included  in  the  proposal  for 
all  work  specified  under  ''Lighting  fix- 
tures"— Bid  1,  $596;  2,  $475;  3,  $498;  4, 
$1,200;  5,  $1,100;  6,  $500;  7,  $550;  8,  $65(1. 

HOSPITALS 

SAN        FRANCISCO  Refrigerating 

plant,  Isolation  Hospital.  Cost  not 
stated.  Architect,  City  Department  of 
Architecture,  Temporary  City  Hall  Bldg. 
S.  F.  Owners,  City  and  County  of  San 
Francisco.  Plans  have  been  completed 
and  are  now  in  the  hands  of  the  Board 
of  Public  Health  for  the  construction  of 
a  refrigerating  plant  at  the  Isolation 
Hospital.  Bids  will  be  opened  on  De- 
cember 30th.  Plans  and  specifications 
can  he  secured  from  the  Board  of 
Health,  10S5  Mission  street.  An  Official 
prooosal  appears  in  another  column  of 
this   issue. 

SAN  FRANCISCO  —  Hospital  work, 
plumbing,  heating  and  electrical  con- 
struction. Cost  not  stated.  Architect, 
Constructing  Quartermaster's  Office, 
Fort  Mason.  Owners,  United  States 
Government.  Plans  have  been  com- 
pleted and  figures  are  now  being  taken 
for  the  installation  of  heating  plant, 
electric  work  and  plumbing  at  the  Let- 
terman  General  Hospital.  Plans  can  be 
secured  from  the  Constructing  Quarter- 
master's Office  at  Fort  Mason.  Bids  will 
he  opened  on  December  -'3rd.  ^.n  opcial 
proposal  appears  in  another  column  of 
tit  is  issue. 


HOTELS. 


SAN  FRANCISCO — Hotel,  2  story  and 
base,  frame.  Cost  not  stated.  Architect. 
Sillies  B.  Newsom.  Nevada  Bank  Bldg., 
S.  F.  Owner,  Splvain  Levy.  The  build- 
ing has  been  designed  to  contain  stores 
on  the  first  floor  and  a  number  of  hotel 
rooms  on  the  second  floor.  The  struc- 
ture will  be  erected  on  Third  street  near 
Harrison  and  will  have  a  frontage  of 
25  feet  by  a  depth  of  SO  feet.  Only  the 
first  floor  containing  stores  will  be 
erected  at  this  time.  Interior  finish  will 
lie  of  pine  throughout.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  being 
prepared. 

SAN  FRANCISCO — Hotel,  3  story  and 
base,  frame,  $25,000.  Architect.  Charles 
J.  Rousseau,  46  Kearny  street,  S.  I'". 
The  building,  which  has  been  mentioned 
In  these  columns  before,  will  be  erected 
at  the  southwest  corner  of  Lombard  and 
Scott  streets,  overlooking  the  Exposi- 
tion grounds.  There  will  be  live  stores 
on  the  first  floor  and  in  the  neighbor- 
hood of  50  guest  rooms  in  the  two  upper 
il -s.  There  will  be  steam  heat,  port- 
able vacuum  cleaners  and  a  hot  water 
supply,  interior  will  be  finished  in  pine, 
and  hardwood,  stores  will  have  large 
plate  glass  windows  and  paten!  store 
fronts.  Exterior  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  figures  -are  being 
taken. 

I. us  ANGELES,  CAL  Hold.  I  story 
and    base,    brick    and    steel.         Cos!      not 

:l  i,  ,i       Architect,  Charli      I  loi  don,    Los 

Ulgeles    Invesliiionl    Bldg.,    LA.      I  Hvner, 

\  ,.  ne   ii    Cartel       The   building    t  ;' 

,  i  ecti  'i    or    Norl  h    Ma  in    street    ••   H  i 

i  he   Plaza,  and   will  cover  an  area  of  90 
,,     M,    feet.      The    first    Boor    has    been 

,,  panged    tor    in   i  toi  ei    be:  Ides    tne 

hotel  entrance  and  lobby      Upper  H 's 


Wednesday.  December  IT,    lil3. 

will  contain  150  guest  rooms  and  ge 

number  of   baths.      There   will   be 

heat,  elevator  service,   vacuum   'leaning: 

and  hot   water  supply.     I 
finish    will    be   of   pine     ami     hardwoods. 
Tile    Hour-    and    wainscot    will 
in  the  bath  rooms.     Metal  ish, 

frames  and  patent  store  fronts  are 
specified.  Exterior  of  the  building  will 
be  faced  with   pressed  k.     Plans  are 

complete  and    now   oat    for   figures. 

PENDLETON,  ORE.— Hotel  addition 
ami  alteration.  3  story  and  base,  brick, 
$35,000.  Architects,  Tourtellotti  &  Hum- 
in, 1,  Northwest  Bldg.,  Portland  Own- 
ers, Pendleton  Hotel  Co.  The  present 
building,  covering  an  area  of  100  by 
120  feet  on  the  first  floor  and  100  by  60 
l.  et  "ii  the  upper  floors  will  be  altered 
so  as  to  make  the  upper  floors  uniform. 
ScagHola  columns.  Oaen  stone  i 
hie  finish  will  be  installed  on  t 
floor.  A  new  passenger  elevator  and 
plumbing  is  also  to  be  provided.  I'pper 
floors  in  the  new  portion  of  the 
will  contain  21  rooms  to  tiie  floor.  In- 
terior finish  will  be  of  pine  and  hard- 
wood. Bath  rooms  will  have  composi- 
tion floors  «nd  tile  wainscot.  Exterior 
of  He  building  will  be  faced  with 
pressed  brick.  Plans  are  compli 
figures  are  being  taken. 


BUILDING    AND    INDUSTRIAL    NEWS. 
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LIBRARIES 


COALTNGA,  FRESNO  CO..  CAL  Li- 
brary. 1  story  and  base,  brick.  $10,000. 
Architects,  Swartz,  Hotchkin  *  Swartz, 
Rowell  Bldg.,  Fresno.  Owners,  City  of 
Coalinga.  The  building  las  been  de- 
signed in  the  classic  style  and  will  be 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Plans  provide  for  a  large 
reading  room,  children's  room.  stack 
room,  librarian's  office -and  toilets  There 
will  be  a  central  healing  system  and 
modern  plumbing.  Interior  will  be  fin- 
in  pine  and  hardwood.  Maple 
Boor  will  be  used.  Plans  are  complete 
and   figures  are  being  taken. 

MARSHFIELD.      ORE.   —    Library,      1 
story   and   base,   brick.    $12,500.      Archi- 
tect,  W.  S.  Turpen,  Marshfield.      i 
City  of  Marshfield.     Drawii 
in  competition  with  several  other  archi- 
tects   for    the    new   buildii  een 
approved  and  will  be  forv.       led  to  New 
York,      The  structure   will  contain   read- 
in,    room,   children's     room,     librarian's 
office   and    stark    room.       Plans 
for  a   central      ea                              irobablj 
steam      There   will   1"'   pine   and   oak    in- 
terior finish  and  maple  floor  in  ; 
ing  m      kletal                            i  '"1  met- 
al   window    sa-!:    a  ii  I    frami 
Bed.      Exterior   of    the    building    will    be 
fai  ed  w  it     pi  •    sed  brick. 
iny;    prepared. 

Contracts    Awarded. 

WATTS,    LOS    ANGELES    CO.,    CAL— 
Libra  r;  .     I     storj     and      »s  rick    and 

:..       (7,100  \  R-     Jef- 

Cilizens'    National    Bank    B  L 

\  Oi.ners,  Town  of  Watts.  Con- 
:  .,,  11  E.  La  Rue,  Watts.  Contract 
price,    ST, Km. 

PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


the  Panama-Pacific  Exposition  cover- 
ing an  area  of  U50  bj  250  feet.  A  gen- 
eral contract,  excluding  the  interior 
partitions,  plumbing,  heating  and  elec- 
tric work  will  be  let  at  this  time. 
Plans  are  now  out  for  figures.  Bids 
will  be  called  for  later  on  the  parts  of 
the  work  not  included  in  this  contract. 
Plans  can  be  secured  from  the  archi- 
tects' offices  in  either  this  city  or  Port- 
land. 

SAN  FRANCISCO  —  Sanitary  and 
storm  water  sewers.  Cost  not  stated. 
Engineer,  Director  of  Works.  Service 
Bldg.,  S.  E.  Owners,  Panama-Pacific 
International  Exposition  Co.  Plans 
have  been  completed  for  the  construc- 
tion of  sanitary  and  storm  wati 
ers,  the  Western  States  and  Live  Stock 
sections  of  the  Exposition  Grounds. 
Plans  are  now  out  for  figures  and  bids 
will  be  opened  on  December  26th.  Plans 
can  be  secured  from  the  office  of  the 
Director  of  Works,  Service  Bldg.  An 
official  proposal  appears  in  another  col- 
umn   of    this   issue. 

SAX  FRANCISCO  —  Main  entrance 
tower,  steel  and  frame  construction. 
Cost  not  stated.  Architect,  Director  of 
Works.  Service  Bldg..  S.  F.  Owners, 
Panama-Pacific  International  Exposi- 
tion Co.  Bids  opened  by  the  Buildings 
and  Grounds  Committee  for  the  gen- 
eral construction  of  the  Main  Entrance 
Tower   show   Commary-Peterson   Co..    46 

Kearny    street,    low    at    about    $225, 

The  next  lowest  figure  was  submitted 
by  Neil  A.  McLean,  Chronicle  Bldg.  No 
contract  has  been   awarded. 

Contracts    Awarded. 

SAN  FRANCISCO — Structural  steel, 
main  entrance  tower.  Cost  not  stated. 
Architect,  Director  of  Works.  Service 
Bldg.,  S.  F.  Owners.  Panama-Pacific 
International  Exposition  Co.  Contract- 
ors, Dyers  Bros..  S.  F.  Contract  price 
not    stated. 


SAN       FRANCISCO   --    3 
rig,     1    and    2    St 
tion.     est    not    stated        *.rc       eel       Ed- 
ward T    Foulkes,   associated   h  It        Ax- 
:  Port- 

!;,T    Bldg  .   S     r.      i 

i  will    be 

lion   of 


RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

SAN  FRANCISCO  —  Round  house 
equipment.  Cost  not  stated.  Engineer. 
City  Department  of  Engineering,  Tem- 
porary City  Hall.  S.  F.  Owners,  Citj 
and  County  of  San  Francisi  0.  Bids  are 
now  being  called  for  by  the  Board  of 
Public  Works  for  furnishing  n 
shop  equipment  for  the  Geary  Street 
Municipal  Car  Barns.  Plans  and  full 
particulars  can  he  secured  from  the 
Board  of  Public  Works.  Bids  will  be 
opened    on    January    7th.        An 

1 1   apj i   another  column   of 

this    issue. 


RESIDENCES. 

SAN    FRANCISCO— Residence, 

and     iiase.      frame.       $3,000.  Architect. 

M.    Geary,     23rd      and      I 
s    F.     Owners,    Parkside    Home 
■  _     i  ■,,       The    dwelling     will      be 
erected  on  thi  •      27th  ai  enui 

near  Ulloa  street  and  i  a  -  been  di 
fo  seven  room  house  with  hath.  In- 
terior finish  will  he  largely  of  pine 
with  elm  panels  in  three  of  the  rooms. 
Oak  floors  will  be  used  in  the  living 
room,   dining    room    and   l  ion    hall. 

There  will  be  t  w  o  Is  rge  open   Bi  i 
with      tile     and     brick     mantels.        P 

,  nd  kiti  hen  will  have  tile  wains- 
cot        \n    automatic    water    heater    will 
dwelling 
will    he    covered    with    shingles     and     a 


rick   \eneer  base.     Plans  are  complete 
and    work    will   be    done    by    Day   Labor. 

SAN  FRANCISCO— Bungalows,  2  1  >i 
story  and  base,  frame,  $2,000  each.  Ar- 
chitect, none.  Owner.  Emil  Nelson.  ,",sn 
Jersey  Street,  S.  F.  These  houses  will 
led  on  13th  avenue  near  Judah 
and  on  Edinburgh  street.  Each  house 
will  contain  six  rooms  and  bath.  In- 
terior finish  will  be  largely  of  pine. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  he  a  large  open  tire 
place  in  each  living  room.  Mantels  will 
be  of  tile  and  brick.  Tile  wainscot  will 
he  used  in  the  bath  rooms  and  kitchens. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by 
Day  Labor. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame.  $20,000.  Architect, 
Charles  Edward  Hodges,  Bankers'  In- 
vestment Bldg.,  S.  F.  Owner.  H.  J. 
Jones,  Southern  Pacific  Co.  This  dwell- 
ing will  be  erected  in  St.  Francis 
Wood  and  will  be  designed  in  the  Mis- 
sion style.  Interior  has  been  arranged 
for  14  rooms,  several  baths  and  sleep- 
ing porches.  Interior  finish  will  be 
largely  of  hardwood  and  white  enamel. 
Oak  floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  a  central 
heating  system,  hot  water  supply  and 
a  vacuum  cleaning  system.  Bath  rooms 
will  have  tile  floors  and  wainscot.  There 
will  be  a  number  of  open  fire  places 
with  tile  and  brick  mantels.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Roof  will 
be  of  red  clay  tile.  A  frame  garage 
will  also   be  erected  on   the  property. 

SAN  FRANCISCO — Residence,  3  story 
and  base,  frame.  $10,000.  Architects, 
Bliss  and  Faville,  Balboa  Bldg.,  S.  F. 
Onwer,  Edith  P.  Bliss.  The  dwelling 
will  be  erected  at  the  northeast  cor- 
ner of  Lyon  and  Vallejo  streets  and  has 
been  designed  to  contain  eight  rooms, 
nd  sleeping  porch.  Interior  will 
be  finished  in  pine,  hardwood  and  white 
enamel.  Oak  floors  will  be  used  in  the 
il  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places. 
Mantels  will  be  of  tile.  Tile  wainscot 
and  composition  floors  will  be  used  in 
the  bath  rooms.  An  automatic  water 
heater  will  he  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
co  :plete  and  a  contract  for  the  gen- 
,i.il  work  will  be  let  at  once,  other 
parts  of  the  work   will  be  done   by    Daj 

SAN    FRANCISCO  —  Residences,    2    2- 
story,  attic  and  base.     Class  A  construc- 
tion,   $75,000.      Architects,   MacDonald   ft 
MacDonald,  Holbrook  Bldg.,  S   F     own- 
er.    L.     Soroni.       These     buildings    have 
,,n   mentioned  here  before.     A  general 
j  as    awarded    some    I 
to     M  icl  lonald     ft     Kahn.     Rialto 
but   the   work  has  been   delayed.      Plans 
i    ng    revise. I    in    or, hi     to    Include 
tnoi  '•      rooms       and       additional 
res    which    will     considerably      In- 
.    .  ost   of   the   work. 
PIEDMONT,     ALAMEDA     CO      CAL 

■  me,  $•".- 
v,     itect,      Sidney      B.       Newsom, 
Bank    Bldg  .  s     r    Own. 
Densmoi  e      The  dm  ell  ing 
Piedmont   and   has 
for  an   eight  room  bouse  with    b 

i  will    be 

.     ind   hardy* i      <  iak   Boors  will 

i    in    the    i p       rooms.    There 
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will  be  furnace  heat  and  open  fire 
.Mantels  will  he  of  tile  ami 
brick.  An  automatic  water  heater  will 
be  installed.  Bath  room  will  have  tile 
lloor  and  wainscot.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete  and    figures   are  being   taken. 

OAKLAND.  CAL — Residence,  2  story 
and  base,  frame.  $6,000.  Architects. 
Milwaln  Bros,,  Delger  Bldg..  Oakland. 
Owner.  Frederick  A.  Allardt.  The  dwell- 
ing will  be  erected  in  the  Crocker  High- 
lands Tract  and  has  been  designed  for 
an  eight  room  house  it li  baths  and 
sleeping  porch.  Interior  finish  will  be 
largely  of  pine  with  some  hardwood 
veneer  in  the  living  and  dining  rooms. 
Oak  floors  will  be  used  throughout. 
Plans  provide  for  furnace  heat  and 
open  fire  places.  Mantels  will  be  of 
tile.  An  automatic  water  heater  will 
be  Installed.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
A  garage  will  be  erected  on  the  lot.  Ex- 
terior of  both  house  and  garage  will  lie 
covered  with  cement  plaster  on  metal 
lath.     Plans  are  now  being  prepared. 

ALAMEDA,  ALAMEDA  CO.,  CAL.— 
Residence,  2  story  and  base,  frame,  $6,- 
000.  Architect.  Leonard  H.  Ford,  2136 
Center  street,  Berkeley.  Owner,  W.  P. 
Edwards.  The  dwelling  will  be  erected 
on  Waterside  Terrace  and  will  contain 
eight  rooms,  oath  and  sleeping  porch. 
Interior  finish  will  be  of  pine,  white 
enamel  and  hardwood.  Oak  floors  will 
be  used  in  the  principal  rooms.  There 
will  lie  furnace  heat  and  open  fire 
places.  Mantels  will  be  of  brick  and 
tile.  An  automatic  water  heater  will  be 
installed.  Bath  room  will  have  com- 
position floor  and  tile  wainscot.  Tile 
wainscot  will  also  be  used  in  the 
kitchen.  Exterior  of  the  house  will  be 
1  with  cement  plaster  on  metal 
lath.  Plans  are  complete  and  figures 
are  being   taken. 

OAKLAND,  CAL. — Residence.  2  story 
and  base,  frame.  $1,000.  Architect, 
none.  Owners.  Barry  Building  Co., 
2521  Market  street.  Oakland.  The 
dwelling  has  been  designed  for  a  seven 
room  house  and  will  be  erected  on 
Linden  avenue  south  of  Ashby  street. 
Interim-  finish  will  he  of  pme  and 
hardwood.  Plans  provide  for  furnace 
leal  and  open  fire  places.  Mantels  will 
brick.  Oak  floors  will  be 
principal      rooms.  Batli 

rooms  will  have  tile  floor  and  wainscot. 
An  automatic  water  heater  wi'l  be  in- 
stalled. Exterior  of  the  house  will  lie 
eovei  ,,i  « ith  i  emenl  piaster  with  a 
r.rick  has.-  Plans  are  complete  and 
in  the  hands  of  the  owners  who  will  •  i 
rork  b>    Daj    La 

I  IKI'M'  INT,    ALA  M  El    \     CO..    CAL.— 

.it  ame  $■">.- 

,   m       vi  '  'U.  Cen- 

,,k   Bldg  ■  Oaklan  I      i  '  .*  ner,  Mrs. 

ml    Maker.      The     dv/i  ''  mi      has 

i  ,  en   designed    for  a     •    ei      oom   house 

una    bath   and  sleeping  pnr.-h.      Interior 

hnlsh  will  be  largely  of  pine  .viih  some 

hardwood    veneer.      Oak    floors    will   be 

pal     rooms.        Plans 

,    for   furnai  •      eat  and   open   fire 

Mantel    » il  '       Be  !> 

|  i ,    I      I    I  I    n 

il    the  dwelling 

ered  emen!   pla«  =r  ■  !i 

no  tal    lath.      i  i  ompletc     and 

i  iken. 

OAKLAND,   CAL  story 

and    basi  '    '      ' 

W.   Smith,     1010      Broadway,      Oakland. 

Oarer,    !■•     i;      Jo    Jan,     Security      Bank 
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Blag.,  Oakland.  The  dwelling  \vill  be 
erected  at  the  sout'iwest  corner  of  Cit- 

tag<   and  Warfield  avenues  and  h is  I n 

designed  for  a  -^vfn  room  hoose.  In- 
terior finish  will  be  of  pine  and  red- 
wood with  some  hardwood  veneer, 
'there  will  be  furiace  heat  anl  open 
lii  '  places.  Mantels  will  be  of  tile  An 
automatic  water  heater  will  be  !r- 
si. tiled.  Oak  floors  will  be  used  in  the 
living  room,  dining  room  and  recep- 
tion hall.  Bath  "oom  and  kitchen  will 
have  tile  wainscot  Exterior  ■.  f  t"c 
dwelling  will  he  covered  with  cement 
Iilaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
vh  .,•  will  do  t li e   vrrk  by   Day  Labor, 

riEDMONT,  ALAMEDA  CO.,  CAL.— 
Ihigalows,  2  l-.<toiy  and  base,  frame, 
12,500  each.  Architect,  none.  Owner, 
.Joseph  T.  Collin,  825  57th  street,  Oak- 
land. These  houses  have  been  designed 
for  six  room  bungalows  and  will  be 
erected  on  Ricardo  avenue.  Interior 
finish  will  be  of  pine  throughout.  Oak 
floors  will  he  used  in  the  principal 
rooms.  There  will  be  large  open  fire 
places  in  the  living  rooms  and  brick  or 
tile  mantels.  Bath  rooms  and  kitchens 
will  have  tile  wainscot.  Exteriors  will 
be  covered  with  rustic  and  cement  plas- 
ter on  metal  lath.  Plans  are  in  the 
Lands  of  the  owner  and  the  work  will 
be  done  by  Day  Labor.  All  materials 
are    now    being    purchased. 

RICHMOND.  CONTRA  COSTA  CO.. 
CAL. — Bungalows,  3  1-story  and  base, 
frame.  $1,500  each.  Architect,  C.  O. 
Clausen.  Phelan  Bldg.,  S.  F.  Owner,  C. 
O.  Clausen.  These  houses  will  be  ar- 
ranged for  Ave  rooms  each  and  will  be 
erected  in  the  West  Richmond'  Tract. 
All  interior  finish  will  he  of  pine  or 
redwood.  Oak  floors  will  be  used  in 
the  principal  rooms.  There  will  he 
open  fire  places  and  tile  mantels.  Bath 
rooms  and  kitchens  will  have  tile 
wainscot.  Exterior  will  be  covered 
with  rustic  and  cement  plaster  on  metal 
lath.  Plans  are  complete  and  the  work 
will    te  done   by   Day    Labor. 

SACRAMENTO,  CAL.  —  Residences,  1 
and  -  story  and  base,  frame.  Cost  not 
stated.  Architect,  none.  The  following 
Daj  Labor  jobs  are  reported  as  about 
to  be  started  in  Sacramento.  E.  E. 
Sydenstricker,  2318  I  street,  2  story 
frame  dwelling,  $2,700;  Joseph  Eden- 
liofer,  ::  0 1 1  Cypress  ave.,  2  1-story 
frame    dwellings,    $1,500    and    $1,000    re- 

I lively,   and   E.    A.    Pierce,    2207    First 

avenue,  2  2-story  frame  dwellings,  $3.- 
000  each.  Materials  on  all  of  these 
jobs    are    now    being   purchased. 

SAN  JOSE,  SANTA  CLARA  CO.,  CAL. 
— Bungalow,  I  '/a  story  and  base,  frame, 
$3,000  Architect,  none.  Owner  C 
Rasmussen,  415  17th  street.  The  house 
will  contain  Six  rooms,  hath  an.l  sleep- 
ing porch.  Interior  finish  will  he  of 
o  ,  and  redwood  with  some  hardwood 
veneer.  Oak  floors  will  he  used  in  the 
living  room,  dining  room  and  recep- 
tion Lin  There  will  be  furnace  heat 
,, ,  (|  ,I]M  n  i,, ,.  place,  M  intel  will  be  of 
in,.       Bath    room    will    have    tile    wains- 

ml    composition    floor.       An     a - 

i  m  water  heater  will  he  Installed 
Exterioi  of  il.-  house  will  be  covered 
with  cement  piaster  on  metal  lath. 
Plans  are  complete  and  the  work  will 
p..  done   Lv    Day   Labor. 

SAN  JUAN  CAPISTRANO,  ORANG1 
,  a  i  .  CAL      Residence,  2  story  and  base, 

relnforci  d   concrete,   $25, ,     Architect, 

A  B  Benton,  I  I  i  North  Spring  street, 
i,    a      Onwer,   John    Forster.     The  de- 
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sign  is  in  the  -Mission  style  and  tin- 
dwelling  has  been  arranged  for  ten 
rooms,  two  baths  and  sleeping  porch. 
A  garage  will  also  be  erected  on  the 
property.  Interior  finish  will  be  of 
pine  and  hardwood.  There  will  be  a 
central  heating  system,  probably  hot 
water,  vacuum  cleaning  plant  and  other 
modern  conveniences.  Bath  rooms  will 
have  tile  floors  and  wainscot.  There 
will  be  open  Are  places  and  brick  or 
tile  mantels.  Exterior  of  the  house 
will  be  faced  with  cement  plaster.  A 
clay  tile  roof  will  be  used.  Plans  are 
being    prepared. 

LOS  ANGELES,  CAL— Residence,  2 
story  and  base,  brick.  Cost  not  stated. 
Architect,  Frank  M.  Tyler,  Black  Bldg., 
L.  A.  Owner.  William  M.  Humphreys. 
The  dwelling  wnl  be  erected  on  Rock- 
wood  avenue  near  Union  avenue  and 
has  been  designed  for  a  ten  room  house 
with  a  number  of  baths.  A  two  story 
brick  garage  will  also  be  erected  on 
the  property.  Interior  of  the  house  will 
be  finished  in  oak  and  white  enamel. 
Hardwood  Aoors  will  be  used  through- 
out. Plans  provide  for  steam  heat,  a 
hot  water  system,  vacuum  cleaning  and 
open  Are  places.  Mantels  will  be  of 
brick  and  tile.  Bath  rooms  will  have 
composition  Aoors  and  tile  wainscot. 
All  baths  will  be  equipped  with  show- 
ers. Exterior  of  the  dwelling  and  ga- 
rage will  be  faced  with  ruffled  brick. 
Plans    are    being    prepared. 

ASHLAND,  ORE. — Residence,  2  story 
ami  base,  frame,  $10,000.  Architect,  J. 
N.  MteNeil,  Northwest  Bldg.,  Portland, 
he  designed  for  a  large  country  home 
nal  will  contain  nine  rooms,  baths  and 
sleeping  porches.  Interior  Anish  will 
be  of  pine  and  hardwocd.  Oak  floors 
will  be  used  in  the  principal  rooms. 
There  will  be  furnace  heat  and  open 
fire  places.  Mantels  will  be  of  brick 
and  tile.  Tile  wainscot  will  be  used  in 
the  bath  rooms.  Exterior  of  the  house 
will  be  covered  with  cement  plaster. 
Plans  are  complete  and  figures  will  be 
taken  at  once. 

PORTLAND,  ORE. — Residence.  2  story 
and  base,  reinforced  concrete.  $50,000. 
Architect,  Eliza  F.  Lawrence,  Chamber 
o  Commerce  Bldg.,  Portland,  Owner, 
.1.  L.  Bowman.  The  dwelling  will  be 
erected  on  Knott  street  between  17th 
and  18th  streets  and  will  be  designed 
for  a  handsome  city  home.  Construc- 
tion will  be  flreproof.  Details  of  the 
building  have  not  been  fully  decided 
upon  and  a  description  can  not  be 
printed  at  this  time.  Further  mention 
will  be  made  of  the  work  as  plans 
progress. 

Contracts    Awarded. 

SAN  FRANCISCO — Residence,  2  storj 
anil  base,  brick  and  stone.  $60,000.  Ar- 
chitect. Houghton  Sawyer.  Shreve 
Bldg.,  S.  F.  Owner,  E.  Sheldon  Potter 
Contractor,  Isaac  Penny,  Phelan  Bldg.. 
S.   F.     Contract  price  not  stated. 

P  \SA!>KNA.  LOS  ANOF  ,ES  CO., 
<  AL. — Residence,  2  story  and  base, 
frame,  $33,000.  Architects.  Hunt  and 
Burns,  l^augihlin  Bldg.,  L,  A.  Owner, 
Mr, ii*  House.  Contractor,  C.  J.  Nord- 
quist,  532  Patterson  street,  L.  A.  Con- 
ii.ui    price,    $33,000. 

BEVERLEY  HILLS,  LOS  ANGELES 
CO.,  1 1AL.    -Residence    2  si  orj    and  Las,.. 

frame     $80, Architects     .Milwaukee 

Building  Co.,  Wright  ami  Callender 
Bldg.,  L.  A.  <  Iwner,  E.  I.  I  lohenj  I  lon- 
i  ractors,  Mil «  aukee  Building  Co., 
w  i  |ghl  ami  Callender  Bldg.,  L.  A,  Con. 
trad    ion  e,  $11  ,000. 
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SEWERS,  STREET  WORK  AND 
WATER  SYSTEMS. 


SAX  FRANCISCO— Furnishing  cruslH 
ed  rock  and  repairs  to  overflow  struc- 
ture, cost  not  stated.  Bng  neer,  En- 
gineering Department,  Temporarj  City 
Hall.  Owners,  City  and  Count;  oi  San 
Pram  isco.  Bids  opened  03  the  Board 
of  Public  Works  for  furnishing 
rock  for  the  new  Citj  Hall  show 
Enrico  Biggio  low  at  $1.12  for  rock 
from  the  old  city  hall  site  and  tin-  ('Un- 
ion Fireproofin'g  Co.  low  on  r-ods  from 
other  sources  at  $1.90.  Robert  Storrie 
Co.  submitted  Hie  Iowesl  Hg 
pairs  to  the  overflow  structun  it 
Fourth  and  Brannan  streets  at  $750  A 
complete  list  of  the  bills  submit;. 
pears  under  the  heading  of  San  Fran- 
cisco   in    this    issue. 

Contract!-    A  varied. 

CEXTRAUA,    WASH,     -Watei 

$1  35,907.    Engineer,    Stanlej      \l er. 

Ciyi   Engineer,  Centralia      Owm 

of  Centralia.  Contractor,  W.  II.   Mitchell, 

Alaska    BIdg.,    Seattle.      Contrac , 

$135,907. 


SCHOOLS. 


SAX  .lost-:,  SANTA  CLARA  CO.,  CM. 
School  gymnasium  and  manual  train- 
ing building,  frame  construction.  Cost 
not  stated.  Architect,  State  Architect 
George  B.  McDougall,  Sacrameno.  Own- 
ers, State  of  California.  Bids  opened 
by  the  State  Board  of  Control  1 
gymnasium  building  at  the  San  Jose 
•State  Normal  School  show  Morrison 
Bros,  of  Santa  Clara  low  at  $3,364  and 
R  O.  Summers  of  San  Jose  low  on  tne 
manual  training  building'  at  $2, NT.  I.  A 
complete  list  of  the  figures  received  tor 
tli  is  work  will  be  found  under  the  head- 
ing of  San  Jose  and  the  Santa  Clara 
Valley. 

INGLEWOOD,  LOS  ANGELES  CO., 
CAL. — School.  5  1-.  2-  ami  3-story, 
brick,  $150.11110.  Architect.  Norman  F. 
.Marsh.  Broadway  Centra!  BIdg.,  P.  A. 
Owners,  Inglewood  Union  liiu 
District.  Tiie  group  will  consist  of  a 
two-story  science  hall  1  1 11  by  7:1  feet, 
r  3-story  household  economv  building 
110  by  60  feet,  a  part  one  and  pari  two 
story  manual  arts  building  182  bj  9 1 
feel    and  a   one  story  gymnasium    13S   by 

its    feet    witli    out-door    swimming     ( 

and  a  building  housing  a  centra]  heat- 
ing plant.  Interior  finish  will  be  of 
pine  with  maple  Moors.  Plans  provide 
fur  a  vacuum  cleaning  s\stem  and  pro-: 
grame  clocks.  Exteriors  will  be  fuel 
with  pressed  brick.  Working  draw- 
ings are  being  prepared  and  figuri 
he  called  for  about  January  1st.  Fur- 
ther mention  will  be   made   of   the   work 

TACOMA,       W  \SII        Si    I 

ium,  2  and  3  story  and   base,   reinf 1 

concrete,    $kl',iioo.      Ai  eh  Itects     1  te  tin    & 
drove.    National    Realty    BIdg.,    T 
Owners.  Stadium    High   School       R< 

plans  for   this  building  have    beei m- 

pleted  and  fmures  an 
The    building    will    1 

ground   area    anil    will    be   pra  'In  :ill\     fire- 
proof.     Interior   will    he    finished    in   pine 
ami    maple       There    will    bi 
and    special    gymnasium    fi 

..\  indow    sash    a  ml    ti  1  n - 

Plumbing    will     include      showers     and 
tub  baths.     Exterior  of  the  build  li 

1,,,  faced  with   ci  mi I :  ci      ire 

now  being  1  ilh 

FRESNi  >     FRESNi  I    CO        C  \L  —  Nor- 
,up,   1    1 11. 1    ' 


Clai       A    construction,    $370,000.      Archi- 
tect,   State    Architect     George      B.       Mc 

Dougall,  Sai  n 11  to.     1  iw ,  state  of 

California.      State    Architecl    Gi 
..bi  ougall    states    thai    working    draw- 
ings  are    nearly   complete   for    1    ■ 
Mate   Normal   buildings   co   b<    erected  in 

Fresno.     These   buildings  will   t 

ed    in    three    wings,    covering    a    ground 
area    of  approximated    250    by    10 
Details    of    the    construction     have     nol 
been   made  public  as  yet.     Architect  Mc- 
1  lougal]   states   tliat   pla  ns   will   be  com 
plete  and   out    For   figures   by   Mai 
Further    mention    wili    be    made    of    this 
work. 

ALHAMBRA,       LOS      ANGELES      CO 
CAL.     School    group    (1     building! 
creie    construction.      Cost     not     stated 
Architect,   Norman   F.    -Marsh,    Broadway 
Central    BIdg.,    1-.    A.      owners,    City    of 
Alhambra.      There   will   be   probably   six 
new    buildings.      The     present     building 
will    be    remodeled    and    will    form    the 
administration    building    of    the 
As     soon     as    Mr.     .Marsh     completes     the 
preliminary    work    and    submits    hi 
port   on   cost.    ,1    special    election    will    lie 
called  to  vote  a  bond  issue  for  tin    en 
tion    of    all    or    a    part    of    the    proposed 
buildings. 

Contracts    Awarded. 

LONG  BEACH,  LOS  ANGELES  CO 
C.\]j. — Schools,  3  2-story  brick  and  con- 
crete. Cost  not  stated.  Architect,  A 
Burnside  Sturges,  Story  Bids..  L.  A. 
Owners.  Long  Beach  School  District. 
Contractor  .1.  \V.  Davison,  325  Walnut 
street.  Long  Beach,  general  construc- 
tion three  buildings.  Contract  price. 
$76,71S.S6. 


STORES. 


SAX  FRANCISCO— Stores,  1  story  and 
base,  reinforced  concrete,  $5,000.  Ar- 
chitect, Marcus  Jr.  Meherin,  Jr.,  307 
Scott  street.  S.  F.  Owner,  A.  Bianchi. 
::i7  Washington  street.  The  building- 
will  be  erected  in  the  wholesale  dis- 
trict on  the  south  side  of  Washington 
street  west  of  Front  and  will  cover 
an  area  of  30  by  120  feet.  The  building 
will    he    carried    on    a    scow    foundation 

and   will   have   reinforced  1 .ret,,   walls 

and  a  concrete  Hour.  Interior  finish 
will  be  of  pine  throughout.  There  will 
he  patent  store  fronts  and  metal  win- 
.h'W  -ash  and  frames.  Exterior  of  the 
building  will  be  faced  with  cemen 
ter  Plans  a  re  complete  and  tin 
will    he   done    by    Day    Labor. 

SAX  FRANCISCO— Markel  ami  hall,  2 
story  and  base,  frame.  $111.111111.  Archi- 
tecl none  Owners,  Sam  and  M.  E. 
Spire.  309  Market  street,  S.  F.  The 
building  will  be  erected  on  Mission 
street  ea  I  ol  12nd  and  will  eoi  er  a  n 
iic 1   ni    1.,  ■  _.    !,.,  1    ',..     L16  feet       T 

fl w  ill     contain     a      hi        .       :,.     1  !,,   I     ..  ml 

Store  and  upper  floor  has  been  arranged 
for  a  lodge  hall,  interior  Bnish  will  be 
oi  pine  1  ghoul      3 1 

ble      W   ill     lie     US,,]      ,,l      lie      ,,]    ,-   hi    I 

.     of  t    ii,    ■    .  .      c       ed  with 

rustic    ami    si   Iplap        PI  in 

.1  n,i    in    the    h  1 1  id     of   the    ownei 
will  do  the   work  b:     Da:    L, 
: 
FRESNI  »,     FRESNI  1    CO.,    CA1 

1, ,11s.    1    story    and     base,      brick, 
Vrchiteci      1 
lid        Fresm 

p ,,11         T  ,  1      v,  ,11  k    will    includi 

flxl  11.  •■       finish,  plumhiir  ,  pla 
work       X' 
11  r    and     wit 


U   1  minus     Will     be     Ml  !  1 1 1  1  id.        Plans 

us   prepared  ami   figures  will  be 
illed    Cor  shortly. 

FRESNO,    FRESNO    CO.,    CAL.— Store, 
I        torj     and     base,     ii.nl ,1     ,  r.-te, 

Architect,  R.   F.  Felchln,   Fres- 

I.!     \h  -    i '.    p.     sim  \  er.       Tiie 
g    will   be   erected    at    the     south- 
ii      ni   .1   and  Mei  .ed  si  reets  and 
...     .'     ii    S'      1 1  e.i       i  'onstruction 
.    fireproof  throughout  wuh  exter- 
ior   walls   of  reinforced   concrete   and   in- 
iirtitions    of   hollow    tile.      Inter- 
im'   finish    will    be    of    pine     and     hard- 

« I       There   will  be  a   central   heating 

vacuum     cleaning     ami      metal 

«    sash  and   frames.     Patent  store 

fronts    will    he    specified.        Exterior     of 

the   building    will    be  faced    with   cement 

Plans   .ni-    being    prepared. 

PORTLAND,  ORE.— Stores  and   loft,   2 

nd    base,    brick    and    steel.    $_'u,- 

Architects,  Camp  and   I)e   Puy,   12i; 

liasl  Abler  street,  Portland.  Owner,  U. 
i.  Gilean.  The  building  will  lie  erected 
i  the  corner  of  5th  ami  Couch  streets 
covering  an  area  of  100  feet  square. 
lire  building  has  been  leased  to 
■  me  iii  ni  who  will  install  a  large  amount 

ecial    fixtures.     Interior   finish   will 

be   ni    pine  with   some   hardwood  veneer. 

irn\    hi       lot       elevator      equipment 

and  steam  heat.  Metal  window  sash 
and  frames  will  be  specified.  Exterior 
of  the  building  will  be  faced  with 
brick.  Plans  are  being  pre- 
pared  and  when  complete  the  work  will 
led   to  completion   by   the  archi- 

SAN    FRANCISCO — Store  and  nickelo- 
deon.  Class   C   construction,   $12,000.   Ar- 
ii      i,   William  Knowles,  Hearst  BIdg., 
S    i       Owners,  Hind  Estate.     The  build- 
l    be  erected  on  the  east  side  of 
t.arkin    street    north    of    O'Farrell    and 
will    ic  arranged  for  a  nickelodeon  and 
Interior    finish    will    be    of    pine 
throughout.      There    will    be     i    modern 
system    of    ventilation.       Patent      store 
fronts    are    specified.      Exterior    will    be 
In     il     with     pressed     brick.       Plans    are 
c    and    the    work    will    be    done 
ij     1 1  .%     Labor. 

Contracts    Awarded. 

I,i  is    ANGELES,   CAL. — Telephone   ex- 

6   story  and  base,  Class   A   eon- 

I    n    i  on,    $230,000.       Architect,      T.      W. 

Bui  keii.  :•.:;:;  Grant  ave.,  s,   P.     I  iwners, 

Telephone    and     Telegraph      Co 

Contrai  tors,    w  lllai  d    Slati  r     Co         1314 

Santa   Fe  avenue,  Los  Angeles    Contract 

price,    $230,000.       Not, — The      structural 

steel    work   has   been    awarded     to      the 

Baker     iron    Works    for    $25. sua. 


THEATRES. 


SAX    I   it  iNCISCi  I      T  i.   i'" 

.'ii        \     construction       Cost 
ed.      Archl  I  ei  I        Woollen     and 

u it  i      New  hall    BIdg.,    s.    P.      i  >w  li- 
ne    w  ithhehl.        Arch  ile    I         \\  no!  - 

lett    .v    W  M.iiloti      i::i\ ,.      ben      commis- 
si  I     in    preps  re    plan 

ml     hotel    Imi 

ed    on    property     adjacent      in 

street    In    the    nelghborh I     ol      Mason 

i  reel       The   new   si  i  ucl  ure    win   ad  join 
■  "  \    hotel    building     now 

eatn      enl  being 

•     hotel    structure       A    large 

in.  ,i    by    the   1  i      two 

rill    be    usi  ■     main 

..... 



and  dri       ..... 

trill    b.  Con- 


to 


struction  will  be  of  the  fireproof  type. 
Names  of  the  owners  and  the  exact  lo- 
eatlon  of  the  building  will  be  made 
known    in   a    few   days. 

WATSONVILLE,  SANTA  CRUZ  CO., 
C.\L. — Theare  and  stores,  :'  story  and 
base,  reinforced  concrete,  $50,000.  Ar- 
chitect. W.  H.  Weeks.  7.~,  Post  street. 
S.  F,  Owners,  Appleton  Co.  The  build- 
ing will  be  erected  on  a  corner  lot  cov- 
ering an  area  of  60  by  W0  feet.  The 
first  door  will  contain  a  number  of 
stores  besides  the  theatre  entrance  and 
main  auditorium  and  stage.  Front  por- 
tion of  the  second  floor  will  be  ar- 
ranged for  offices.  Construction  will  be 
fireproof.  There  will  be  a  central  'heat- 
ing system,  modern  ventilation  and  a 
vacuum  cleaning  system.  Interior  fin- 
ish will  be  of  pine.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Flans  are  being  prepared  and 
figures  will  be  called  for  shortly. 


SEALED   PROPOSALS. 


PHOPOSALS     KOH     CANAL     SUPPLIES. 

CANAL  CIRCULAR  si  2  —  Proposals 
for  Shell  Tables  for  Rifle  and  Mortar 
Batteries,  Wire  Cable,  Steel  and  Iron 
Pipe.  Pipe  Fittings.  Tire  Steel,  Poultry 
Netting,  Rivets,  Bolts,  Screws,  Tacks, 
Chain  Links.  Files.  Blacksmiths' 
Puncnes,  Wheelbarrows.  .Machetes. 
Pliers,  .Monkey  Wrenches,  Tinners' 
Shears.  Oarlocks.  Oars.  Paint  Brushes. 
File  Handles.  Water  Closets,  Lavatories, 
Valves.  Manila  Hope.  Hose.  Packing. 
Tarpaulins.  Leather.  Vitrified  Sewer 
Pipe.  Magnesia  Pipe  Covering,  Beeswax, 
Candles,  Rock  Salt.  Belt  Dressing,  Lard 
Oil.  Paints.  Putty.  Rules,  Paper  Clips, 
Rubber  Bands.  Level  Books.  Scratch 
Puis.  Tagboard  and  Spud  Timbers. — 
Sealed  proposals  will  be  received  at  the 
office  of  the  general  purchasing  officer, 
Isthmian  Canal  Commission,  Washing- 
ton, D.  C.  until  10:3O  a.  in.  December 
S6,  1913,  at  which  time  they  will  be 
opened  in  public,  for  furnishing  the 
ab-ol  e-mentioned  articles  Blanks  and 
general  information  relating  to  this 
circular  (No.  812)  may  be  obtained  from 
this  office  or  the  offices  of  the  assistani 
purchasing  agents.  1086  North  Point 
street.  San  Franeisco,  Cal. ;  also  from 
the  F.  S.  engineer  offices  in  the  fol- 
lowing cities:  Seattle,  Wash.;  Los  An- 
geles, Cal.  F.  C.  BOGGS,  major,  corps 
of  engineers.  F.  S.  army,  general  pur- 
chasing  officer. 


PROPOSALS   FOR   BUILDING. 

"BUILDING— Office  of  the  quartermas- 
ter, Vancouver  Barracks,  Wash. — Sealed 
proposals,  in  triplicate,  will  lie  received 
at    this    ..Hire    until    II    a.    in.   January    2. 

1814,  and  then  opened  for  ..instructing 
six  frame  mess  buildings  at  this  post. 
Further  information  may  be  obtained 
hv  applying  t..  this  office  SAMUEL  V 
HAM.    captain,    quartermaster   corps. 


PROPOSALS  FOR   BUILDING. 

BUILDING,    ETC        Treasury    Depart- 
ment,   Office    of    the    Supervising    Archi- 
tect,     Washington.      D.     C,      Sealed      pro- 
...  ;  M    be   opened    in    th  Is   office  ■  1 1 

:t    |>.    mi..    January    6,    MM  I.    for     the     I  011- 

i  Including  mechani- 
cal   equipment.     Interior     lighting      Bx- 

.       I  'ti  ili-.i 

states    post    office    at     Grand     Junction, 
Colo.      On.  rid     base     building. 

■    area   5, squa  re   feet,  flreprool 

i  nd     brick      fai  Ing 

ion     roof.       Drawings 

.    .   .tained  from 

i  Junction, 

oi    at   thif   ..ib.  e,  i  ii   the  discretion 
of  the  eel      0.   WEN- 

DEROTH,   supert  ising     1 1 1     Itect 


PROPOSALS    for    METAL    SHELVING. 

METAL    VAULT    SHELVING     Tri  a 
.  partment  <  ifflce  ol   the  Supi 

Washington,      l>       C 
Sealed     prop.  n  •  •  I  i  ed    at 

this    office    m1       Decei -r   SB,    1018,    fur 

tl    vault 

g   in   the  tl    S    public  build 

Alameda,  Cal.     For  furl  her  Info i 

ip.    w  rcNDERi  >TH     Bupert  i  sin ■■ 
tect. 


BUILDING    AND    INDUSTRIAL,    NEWS. 

PROPOSALS    FOR    METAL    SHELVING. 

METAL  VAULT  SHELVING  —  Treas- 
ury Department.  Office  of  the  Supervis- 
ing Architect,  Washington,  D.  C. — 
Sealed  proposals  will  be  received  at  this 
office  until  December  10,  1918,  for  fur- 
furnishing  and  installing  metal  vault 
shelving  in  the  U.  S.  public  building  at 
Riverside.  Cal.  For  further  information 
address  O.  WENDEROTH,  supervising 
■architect. 


Wednesday,   December  17,   1913. 


PROPOSALS. 

OFFICIO  OF  THE  BOARD  OF 
HEALTH  of  the  City  and  County  ot 
San    Francisco.    Ins.".    Mission    street. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  4  o'clock 
p.  in.  anil  5  o'clock  |i.  in.  nn  Tuesday, 
the  30th  day  i.i  December,  1013,  for  the 
following: 

''For  furnishing,  installing  and  erect- 
ing at  the  Isolation  Hospital,  He  Kto.ro 
and  Army  streets,  in  accordance  with 
tlie  requirements  of  the  specifications 
and  to  the  satisfaction  of  the  Board  of 
Health,  a  refrigerating  plant,  consist- 
ing of  an  electric,  belt-driven,  auto- 
matic refrigerating  machine  of  tee 
Audiffren-Singrun  type  complete,  with 
brine  tank  containing  ice-making  cans, 
brine  pump  and  refrigerating  box  witl 
storage    tanks." 

Said  refrigerating  plant  must  be  in 
accordance  with  the  specifications 
therefor  on  file  in  the  office  of  the 
Board  of  Public  Health,  to  which  ref- 
erence is  hereby  made,  and  delivery 
must  be  commenced  and  completed 
within  the  time  limits  set  forth  in  said 
specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at    $1000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors  of  said 
City  and  County,  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the  proposal,  and  no  proposal  slir  " 
be  considered  unless  accompanied  hv 
such   check. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  apon  application  a' 
the  office  of  the  Board  of  Health,  and 
all  proposals  must  be  made  upon  such 
forms. 

The  Board  of  Health  reserves  the 
right  to  reject  any  and  all  bids. 

Bv    order    of   the    Board    of   Health. 
E.    M.    COFFET,    Chief   Clerk. 


the 


on    tile 
Public 

i  .Tel.  v 


PROPOSALS. 

OFFICE    OF    THE    BOARD    OF    PUB- 

lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  '1  o'clock 
li.  in.  and  3  o'clock  p.  in.,  on  Wednesday, 
(lie  7th  day  of  January,  1014,  for  fur- 
nishing and  delivering  the  following 
material: 

The   machine    shop   equipment 
Geary    Street    Municipal   Railway. 

Said  material  must  be  in  ace. 
with  the  specifications  therefor 
in  the  office  of  the  Board  of 
Works,  to  which  reference 
made,  and  delivery  must  be  commence  i 
and  completed  within  the  time  limits 
set    forth    in    said    specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  litis  been 
fixed    at    $5,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  respon- 
sible bank,  pavable  to  the  order  of  ''■'•■ 
Clerk  of  the  Supervisors  of  said  Citv 
and  County,  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate  of 
the  proposal,  and  no  proposal  will  be 
ci  n -i  lered   unless  accompanied  by   such 

Printed  proposal  forms  will  be  fur- 
nished   gratuitously    upon    application    at 

i  he  office  of  the  City  Engineer,  and  all 
proposals  must  be  made  upon  such 
forms. 

The     hoard     of     Public     Works     reserves 

the  righl    to  reject   any  -and  all   bids. 

Bj  ..i.ier  of  the  hoard  of  Public 
Works. 


PROPOSALS    FOR    REPAIRS. 

PAINTING    AND    REPAIRS— Office    of 
the    Custodian,    U.    S.    Public     Building 

Wyo      Seal.-.]    proposals   will 

h,     received   al    this   office   until    Decem- 
ber  •!-,    101.3,   for    repairs   and    painting 
to    the    I'     S.    post    office    at     Cheyenne 
Furl  her  Informa  t  Ion  urn    be  had 


PROPOSALS    FOR    UltllM.I      WORK. 

Notice  is  hereby  given  that  sealed 
bids  will  he  received  by  the  Board  of 
Supervisors  of  the  County  of  San  Mateo. 
State  of  California,  up  to  the  hour  of 
10  o'clock  a.  in.,  on  Monday,  December 
29,  1013,  for  constructing  a  wooden 
bridge  to  be  used  as  an  overhead  cross- 
ing at  Thornton,  in  the  First  Road  Dis- 
trict, as  per  plans  and  specifications 
prepared  by  the  county  surveyor  and 
adopted  by  the  Board  of  Supervisors  on 
Monday.  December  1,  1913,  which  saiu" 
plans  and  specifications  are  now  on  file 
in  the  office  of  the  clerk  of  said  Board 
where  same   may  be   inspected. 

All  bids  may  he  addressed  to  the 
clerk  of  said  Board  of  Supervisors  at 
Redwood  City,  an  each  bid  must  be 
accompanied  by  a  certified  check  on 
some  reliable  bank  in  a  sum  equal  to 
at  least  10  per  cent,  of  bid,  made  pay- 
able to  the  undersigned  clerk  of  said 
Board  of  Supervisors,  same  to  he  for- 
feited to  the  county  of  San  Mateo  as 
liquidated  damages  in  ease  the  party 
to  whom  the  contract  shall  be  awa'd 
shall  fail,  neglect  or  refuse  to  execute 
and  file,  wtihin  ten  days  after  the 
award  of  said  contract,  a  bond  to  he 
approved  by  the  chairman  of  the  Board 
of  Supervisors  of  said  county  in  an 
amount  not  exceeding  the  contract 
price,  or  to  enter  into  a  written  con- 
tract with  said  county  in  accordance 
with  said  plans  and  specifications,  and 
the    bid    thereon. 

All  bids  from  contractors  must 
specify  the  time  for  the  completion  of 
said  work,  also  the  cost  of  concrete  in 
place,  per  cubic  yard  to  be  used  in  es- 
timating the  value  of  extra  work,  if  re- 
quired. 

The  right  is  reserved  to  reject  any 
and    all   bids. 

JOS.   H.   NASH,  County   Clerk. 


NOTICE    TO    CONTRACTORS. 

PANAMA-PACIFIC        INTERNATIONAL 

EXPOSITION. 

Sealed  proposals  will  be  received  by 
the  Buildings  and  Grounds  Committee 
of  the  Panama-Pacific  International 
Exposition  Company  at  Room  213  in  the 
Service  Building.  Fillmore  and  Chest- 
nut Streets,  San  Francisco,  California, 
at  10:(IO  a.  in.,  Friday,  December  ^<>. 
1013.  for  Construction  and  Installation, 
Sanitary  and  Storm  Sewers  Western 
States  Sites  and  Live  Stock  Section,  in 
accordance  with  plans  and  specifications 
nn  file  in  the  office  of  the  Director  of 
Works. 

Eacli  proposal  must  he  accompanied 
by  a  certified  check  payable  to  the  order 
of  the  Panama-Pacific  International  Ex- 
position Company  in  the  sum  of  ten  (10) 
per  cent  of  tlte  amount  bid,  or  the  same 
will  not  he  considered.  When  the 
award  of  contract  is  made  all  checks 
will  he  returned  to  the  respective  bid- 
ders, except  that  filed  with  the  accept 
ed  proposal  or  bid.  which  check  will 
he  returned  upon  the  successful  bidder 
signing  the  contract  and  filing  the  re- 
unite! bond,  A  bond  in  the  sum  of 
Hfty  (50)  per  cent  of  the  contract  price 
will  he  required  for  tlte  faithful  per- 
formance of  the  contract:  the  sureties 
thereon  must  he  satisfactory  to  the 
Buildings  and  Grounds  Committee  Of 
the  Panama-Pacific  International  Ex- 
position   Company. 

Progressive    payments    will    be    made. 

The  righl  is  reserved  to  reject  a"' 
and  all  hids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposition 
Company. 

Plans  and  specifications  for  the  work 
mav  be  obtained  from  tlte  Director  of 
Works,  Room  20?  Service  Building.  Fill- 
more and  Chestnut  Streets,  San  Fran- 
cis.... by  depositing  $10.00.  which  will 
he  refunded  upon  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

By      order      of      the      Buildings      and 

('.rounds    i ' mmi  tee. 

WILLIAM    H    CROCKER. 

Chairman.       (•) 


NOTICE  TO   CONTRACTORS. 


i  mi.  e  Constructing  Quartermaster 
I-',  hi  Mason  Cal  I  '■■'  •  mber  8.  1913 — 
SEALED  PROPOSALS,  In  trlolicite 
for   electrii  al      work    at    Armv      Snppli 

I  iep.,1      |.'..i  I     Mason,  and    pi  u  in! .  i  n  nr.  he  il- 
|ng     and     .  1.  .1  t'ie.al     work     at     T.ettcrnrin 

i;, mi  al    Ho  I'Hal   will  be  i  e  elved   here 


Wednesday,  December  17,  1913. 

until  11  A.  M.,  December  23,  iin:t,  and 
then  opened.  Plans,  specifications, 
blank  forms  and  necessary  informa- 
tion can  be  obtained  nere.  Deposit  of 
$10.00  required  to  Insure  return  of 
plans,  etc.  Proposals  to  be  enclosed  in 
sealed  envelopes  and  addressed  to  LT. 
COL.  GEO.  McK.  WILLIAMSON,  CJ  M 
C.  C) 


BUILDING    AND    INDUSTRIAL    MOWS. 
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NOTICE   TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  raceiv- 
ed  by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
California,  at  10:00  A.  M.,  Friday, 
December  2(1,  1913,  for  Construction  and 
Installation.  Sanitary  and  Storm  Sewers, 
Western  States  Sites  and  Live  Stock 
Section  in  accordance  with  plans  and 
specifications  on  file  in  the  office  of  the 
Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bid  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  the  contract  price  will  be  required 
for  the  faithful  performance  of  the 
contract;  the  sureties  thereon  must  be 
satisfactory  to  the  Buildings  and 
Grounds  Committee  of  the  Panama- 
Pacific  International  Exposition  Com- 
pany. 

Progressive  payments   will  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company.  ■ 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$10.00.  which  will  be  refunded  upon  the 
return  of  the  plans  and  specifications 
in   good   condition. 

By      order      of      the      Buildings      and 

Grounds  Committee.  _™,-™ 

WILLIAM  H.   CROCKER 

Chairman.    (•) 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  -  «  clock 
p.  in.  and  3  o'clock  p.  m..  on  Wednesda 
the  31st  d»v  of  December,  1013,  for  fur- 
nishing and  delivering  the  following 
material:  ,  , 

A  quantity  of  steel  tie  rods  and  nuts 
for  the  construction  of  the  extensions 
of    the    Municipal    Railway    System 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works  :o  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  lime  limits 
set    forth    in    said    specifications 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at    $1000.00.  

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible" bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  or  sav 
City  and  County  for  nn  am. unit  not  less 
than  ten  per  centum  of  th(  aggregate 
nf   the   uroposal. 

The  Board  of  Public  Works  reserves 
the  right   to  reject  any  and  all   »>'«. 

By     oider     of     the     Board     of     Public 

Works-  f    J    CHURCHILL. 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
||C  Works  of  the  City  and  CountJ  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  -  »  clock 
p  in  and  3  o'clock  p.  m.,  on  Wednesda-* 
the  SIM  day  of  December,  1913.  for  J ur- 
nlshing  and  delivering  the  following 
material: 


A  quantity  of  car  bodies  fur  the  Mu- 
nicipal Railway  System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Pu 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    in   said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  lias  been 
fixed   at   $75,000.00. 

All  proposals  offered  shall   be  ac i- 

panied  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  or, in 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County  for  an  amount  not  less 
tha"n  ten  per  centum  of  the  aggregate 
of   the   proposal. 

The  Board  of  Public  Works  reserves 
the   right   to   reject   any   and  all    hi. Is. 

By  order  of  the  Board  of  Public- 
Works. 

F.    J.   CHURCHILL, 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUR- 
lie  Works  of  the  City  and  County  of 
San  Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  in.  and  3  o'clock  p.  m.,  on  Wednesda  v. 
the  31st  day  of  December,  1013,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  rail  spikes  for  the  con- 
struction of  the  extensions  of  the  -Mu- 
nicipal   Railway    System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Pub'i 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set  forth   in   said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed  at   $1000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of- the  Supervisors  of  said 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the   proposal. 

The  Board  of  Public  Works  reserves 
the  right   to  reject  any  and  all  bids. 

By     order     of     the     Board     of     Public 

F.   J.   CHURCHILL, 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  m.  and  3  o'clock  p.  in.,  on  WedneJM1 
the  31st  dav  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material:  _  , 

A  quantity  of  tie  plates  and  rod 
braces,  for  the  construction  of  the  ex- 
tensions of  the  Municipal  Railway  Sys- 
tem. , 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  tile 
in  the  office  of  the  Board  of  Pu '  ' 
Works,  to  which  reference  !s 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set    forth    in    said   specifications. 

The  amount  of  the  bond  for  faith  n '' 
performance  of  the  contract  has  been 
fixed    at    $4000.00. 

All   proposals  offered    shall    be   ac I 

panie.l    by    a    check    certified     by    a     re- 
sponsible   bank,    payable    to    the    order 
of  the  Clerk   of   the   Supervisors   oi    said 
Citv  and  County  for  an  amounl   nol   le 
than    ten    per   centum    of    the  agg 
of   the   proposal. 

The  Board  of  Public  Works  reserves 
the   right    to   reject  any  and  all  bids. 

By     order    of    the     Board     of     1  ublh 

U'"ks  F    J.   CHURCHILL, 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUP 
lie  Works  ,,r  the  City  and  Countj  ol 
San    Francisco. 

Sealed  proposals  will  he  receive^  a 
this  office  between  the  hours  of  -  o  clock 
p.  in.  and  3  o'clock  p.  m..  on  \\  ednesdn  ■ 
the  3lst  da,  of  December,  1013,  for  fui 
nlshlng  and  delivering  the  following 
material:  ,  ,.       ,.,, 

A  quantity  of  car  trucks  for  the  .Mu- 
nicipal   Railway   System. 


Said   material   must  he  in  accordance 

With  the  specifications  therefor  on  tile 
in  the  office  of  the  Board  of  Public 
\\,,rk.  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set    forth    in   said   specifications. 

The   amount   of   the   bond    for   faith  I 
performance    of    the    contract    has    been 
fixed    at     $20,000.00. 

All  proposals  offered  shall  be  accom- 
panied  by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  sai.l 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of   the   proposal. 

The    Board   of   Public   Works    reservi 
the   right    to   reject  any   and  all    bids. 

By     order     of    the     Board     of     Public 

F.    J.   CHURCHILL, 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  he  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  m.  and  3  o'clock  p.  in.,  on  Wednesday. 
the  3lst  day  of  December,  ISM3,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  track  special  work  for 
the  construction  of  the  extensions  of 
the  Municipal   Railway  System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  tile 
in  the  office  of  the  Board  of  Pu 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    in    said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed    at    $20,000.00. 

All  proposals  offered  shall  he  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  sal 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the  proposal. 

The  Board  of  Public  Works  reserves 
the   right   to   reject  any  and  all    bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.    CHURCHILL, 

Secretary. 


PROPOSALS  FOR  CANAL  SALE. 

CANAL  CIRCULAR  Sll — Proposals 
the  Purchase  of  Iron  and  Steel  Scrap. 
Couplers  and  Knuckles,  and  Brass 
Scrap. — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  general  pur- 
chasing officer.  Isthmian  Canal  Com- 
mission, Washington,  I).  C.  until  10 
n.  in.,  December  23,  IIII3,  at  which  time 
Hi.  \  will  be  opened  in  public  for  pur- 
ine;- the  above-mentioned  articles. 
Blanks  and  general  information  relat- 
ing to  this  circular  (No.  Sll)  may  be 
obtained  from  this  office  or  the  offices 
of  the  assistant  purchasing  agents.  :■  I 
sine  street.  New  York  city:  611  Whit- 
ney-Central Building.  New  Orleans, 
La.,  and  1086  N.  Point  street.  San  Fran- 
cisco, i  !al.:  also  from  the  I',  s  engineer 
offices  in  the  following  cities:  Seattle, 
Wash.:  Los  Angeles.  Cal.:  Baltimore. 
M.I.:  Philadelphia.  Pa.:  Pittsburgh,  Pa.! 
Boston,  Mass.;  Buffalo.  N.  v.;  Cleveland, 
Ohio;  Cincinnati.  Ohio;  Chicago,  III,: 
St  Louis,  Mo.:  Detroit.  Mich.:  Milwau- 
kee    Wis.;  St.  Paul.   Minn.:  Chattanooga 

T.-n  1 1    ;    Louisville.    K\  .;    Mobile,     \la  .    .111.1 
i;.ih  eston,      Texas;      Collini.  i  cial        Club, 

City,    Mo.:    Chamber     of     Com- 
merce,   Quincv.    111.,     and      Commercial 

Club.     Taeoma.     Wash.  V      C.      ItnclCS 

orps  engrs.,  U.  S.   A  .  general   purchas- 
offlcer. 


Ing 


PROPOSALS  FOR   BRIDGE  WORK. 

r.ltl  DGE  W<  IRK  I  lep  i .  I  men  il  the 
Interior,  U,  S  Reclamation  Service, 
Washington,  l>.  C,  -Sealed  proposals 
will    be    received    at    the    office     ol      the 

United     states      Reclai n 

Great     Falls,    Mont,     until    3    o'clock    p. 
in.    December    22,    IIH3.      for      furnishing 

,,,,e   pin   connected   through    Pi  itl    truss 

bi  Idge   of   two 
feet   6   Inches   long,    for   the    Milk    Rlvei 
project,   Mont.     For   pal  ticulai 
Ihe   United   states   Reclamation      i 
Washington,    D.    C     01       G      i        Fails 
\i,,nt      A    P.   DAVIS,  .  hiel   ■  ngineers. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
LIC ™  orks  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  -1  o'clock 
l>.  m.  and  3  o'clock  p.  in.,  on  Wednesday, 
the  31st  day  of  December,  1!>13,  for  fur- 
nishing- and  delivering  the  following 
material: 

A  quantity  of  redwood  cross  ties  for 
the  construction  of  the  extensions  of 
the    Municipal    Railway    System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set  forth   in   said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at    $10,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
«'ity  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the  proposal. 

The  Board  of  Public  Works  reserves 
the  right  to  reject  anv  and  all   bids. 

By  order  of  the  Board  of  '  Public 
Works. 

F.   J.   CHURCHILL, 

Secretary. 


PROPOs  \i,s. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  m.  and  3  o'clock  p.  m.,  on  Wednesday 
(lie  31st  day  of  December,  1013,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  steel  rails,  rail  joints 
and  fastenings  for  the  construction  of 
the  extensions  of  the  Municipal  Rail- 
way   System. 

Said  material  must  he  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  l'n'l: 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set  forth   in   said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at   $60,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  >•■••' 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of   the   proposal. 

The  Board  of  Public  Works  reserves 
the   right   to   reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.    CHURCHILL. 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUR- 
lie  Works  of  the  City  and  County  of 
San   Francis.o. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  -±  o'clock 
p.  m.  and  3  o'clock  p.  m..  on  Wednesday, 
(he  Slut  day  of  December,  1013,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  air  brake  equipment 
iction  of  the  extensions 
•  -   Municipal   Railway  Systi  m 

Said   matei  lal    mi        ordance 

with  the  specifications  therefor  on  file 
in    the    offli  i  ,ard    of    Public 

Lord,.. 

'i    '■       <  •            ie  ci  mmenci  a 

and  completed  h  11  .,.  limits 
set   forth    in 

The  amount  faith  nil 

perfoi  mai  .  .,.     been 

All  propi 
panied   by   a  a     re- 
sponsible   bank,    pa: the    order 

of  the  Clerk   of  the  Supi  -       oi     of  said 

.,.,i    i. 
than   ten   per  centum   of   l 
of  the  propo 

The   i:  illc   Works   n    ervi 

the  rig  bid 

Works. 

P     '     CHURCHILL,, 

1 i larv. 

« 

PROPOS  \  LS. 
OFFICE    I  IF    THE    BOARD    OF    PUB- 
11c  Works   of   the   City   an  I     Countj      01 
San   Francisco. 


BUILDING    AND    INDUSTRIAL    MOWS 

Sealed  proposals  will  be  received  al 
tills  office  between  the  hours  of  2  o'clock 

p.  in.  and  3  o'clock  i on   Holin-.,l:o. 

-'tint  day  of  December,  1013,  for  fur- 
nishing and  delivering  tiie  following 
ma  terial : 

A  quantity  of  motor  equipment  for 
the  construction  of  the  extensions  of 
the    Municipal    Uaiiwa\     System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  I'm  Mi 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set  forth   in   said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed    at   $65,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  sai  ' 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of   the   proposal. 

The  Board  of  Public  Works  reserves 
the   right    to   reject   anv  and  all   bids. 

By  order  of  the  Board  of  Public- 
Works. 

F.    J.   CHURCHILL 

Secretary. 


NOTICE    TO    CONTRACTORS. 

SEALED  BIDS  will  be  received  bv 
W,  p.  M,  i 'lure.  State  Engineer,  Capito'l 
Building,  Sacramento,  California,  up  to 
and  including  twelve  o'clock,  noon, 
Monday,  January  5,  11)14,  Maid  bids  then 
and  there  to  he  publicly  opened  and 
rend  for  furnishing  all  plant,  materials 
and  lahor,  and  doings:  the  work  required 
for  the  sand  blasting  of  the  eranlte 
work  and  steps  of  the  Capitol  Building:, 
at  Sacramento,  California,  in  accor- 
dance with  specifications  therefor, 
copies  of  which  may  be  obtained 
on  application  to  the  State  Department 
of  Engineering.  Sacramento,  California. 

Such  bids  Will  be  received  for  the 
Entire   Work. 

Cash,  a  bidder's  bond  or  a  certified 
check  in  the  sum  of  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accompany    each    bid. 

A  deposit  of  Two  ($2.00)  Dollars  will 
be  required  on  the  specifications,  the 
deposit  to  be  returned  immediately  on 
the  return  of  the  specifications  to  the 
State  Department  of  Engineering  at 
Sacramento,  California,  in  good  condi- 
tion. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  an  I 
all  bids  and  to  waive  any  informality 
in   any  hid   received. 

All  bids  must  be  addressed  to  W.  * 
McCLURE,  State  Engineer,  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Sand  Blast- 
ing. State  Capitol  Building,  Sacramento. 
California." 

[Signed]  W.    F.    McCLURE. 

State   Engineer.    (*) 


INVITATION     TO     CONTRACTORS. 


SEALED  BIDS  OR  PROPOSALS  for 
the  construction  of  the  New  York  State 
Building  on  the  grounds  of  the  Pana- 
ma-Pacific Exposition,  San  Francisco, 
Cal.,  will  be  received  at  the  offices  of 
the  Commission,  140  West  42nd  Street. 
New  York  City,  until  12  o'clock.  Noon, 
on  the  20tb  day  of  December,  1013. 
Bids  and  proposals  are  invited  for  fur- 
nishing all  labor  and  materials  re- 
quired for  the  completion  of  the  follow- 
ing works: 

1.  Erecting  a  building  for  the  New 
York  Commission  for  the  Panama-Paci- 
fic    International       Exposition    at      San 

I     :       ■        [SCO 

The  time  allowed  tor  erecting  and 
completing  the  building  Is  two  hundred 

Ive  I  225  i  '  'a  lendar  days, 

2.  in  •  Plumbing,  Water 
Supply  and  (las  Pitting  in  the  building 
a  civ.    mentioned. 

The  time  allowed  tor  completing  the 
work  is  two  hundred  (200)  Calendar 
days. 

3.  Installing    the    Steam    Heating    in 

oientioned. 
The  time  a  I  lowi  3   Coi    I  he   complel  Ion 
of    the      work    Is    two      hundred       (2001 
Calendar   days. 

4.  Installing  the  Electric  Work  in 
the  above  mentioned. 

The   time  allowed   for   the  completion 


Wednesdaj .   December  17,   l!ii:i. 
of  the  work  is  sevent-five  (75)  Calendar 

The  surety  required  for  each  bid  or 
proposal  is  fifty  (50)  per  cent  of  the 
bid    or    proposal. 

Contracts'  will  be  awarded  at  a  lump 
sum  for  each   contract. 

Contractors  must  comply  with  the 
laws  of  the  State  of  New  York  relating 
to   Public  Buildings  and  Structures. 

Forms  of  proposals,  together  with 
copies  of  the  Contracts  and  Specifica- 
tions, may  be  had  at  the  office  of  the 
Commission,  140  West  42nd  Street,  New 
York  City,  and  drawings  may  be  ob- 
tained from  the  Architect,  Charles  B 
Meyers,  1  Union  Square  West,  New 
York  City,  and  at  the  office  of  the  Di- 
rector of  Works,  Service  Building,  San 
Francisco. 

Contractors  desiring  blue  prints  will 
be  required  to  deposit  six  (6)  dollars, 
the  cost  price  of  printing. 

NORMAN   E.   MACK,  Chairman. 
JOHN  R.  YALE,  Vice-Chairman.  ( «  i 
NOTICE  TO    CONTRACTORS. 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office.  Washington, 
D.  C,  November  25,  1913. — Sealed  pro- 
posals will  be  opened  in  this  office  at 
3  p.  in.,  January'  C  1014.  for  the  con- 
struction complete  (including  mechani- 
cal equipment,  interior  lighting  fixtures 
and  approaches)  of  the  United  States 
post  office  at  Grand  Junction,  Colo.  One 
story  and  base  building;  ground  area, 
5,700  square  feet;  fireproof  construc- 
tion; stone  and  brick  facing;  tile  and 
composition  roof.  Drawings  and  speci- 
fications may  be  obtained  from  the  cus- 
todian of  site  at  Grand  Junction,  Colo., 
or  at  this  office,  in  tile  discretion  of  the 
Supervising  Architect.  O.  Wenderoth, 
Supervising    Architect.  (»i 

« 

PROPOSAL     FOR     BUILDING. 

BUILDING,  ETC.— Treasury  Depart- 
ment, Supervising  Architect's  Office. 
Washington,  D.  C. — 'Sealed  proposals 
will  be  opened  in  this  office  at  3  p.  in., 
December  18,  1013.  for  the  construc- 
tion, complete  (including  mechanical 
equipment,  interior  lighting  fixtures, 
and  approaches),  of  the  United  States 
post  office  at  La  Junta,  Colo.  The 
building  is  two  stories  and  base,  with 
a  ground  area  of  approximately  5,240 
square  feet;  stone,  stucco,  and  terra- 
cotta facing;  tile  roof:  first  floor  only 
of  fireproof  construction.  Drawings 
and  specifications  may  be  obtained 
from  the  custodian  of  site  at  La  Junta. 
Colo.,  or  at  this  office,  in  the  discretion 
of  the  supervsing  architect.  O.  WEN- 
DEROTH, supervising  architect. 
* 

PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2 
o'clock  p.  m,  and  3  o'clock  p.  in.  on 
Wednesday,  the  17th  day  of  December, 
1013,  for  doing  the  following  work,  in- 
cluding the  furnishing  of  the  neces- 
sary labor  and  materials  therefor,  to- 
wit : 

The  brick  and  terra  cotta  facing 
work  on  two  large  courts  of  the  City 
Hall. 

Progressive    payments    will    be    made. 

Said  work  must  be  done  in  accord- 
ance with  the  specifications  on  file  In 
the  office  of  the  Board  of  Public  Works. 
to  which  reference  is  hereby  made, 
and  must  be  commenced  within  five  (5) 
calendar  days  from  the  receipt  of  writ- 
ten notice  from  the  Board  of  Public 
Works  and  completed  within  one  hun- 
dred and  eighty  (180)  calendar  days 
thereafter. 

The  amount  of  bond  for  faithful  per- 
formance of  contract  has  been  fixed  at 
*v oo 

All  proposals  offered  must  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order  of 
the  Clerk  of  the  Supervisors,  for  an 
amount  not  less  than  ten  per  cent,  of 
the   aggregate   of   the   proposal. 

The  Board  of  Public  Works  reserves 
the    right    to    reject  any   and    all    bids. 

By  order  of  the  Board  of  Public 
Works.  F.    J.    CHURCHILL, 

Secretary. 


REMOVAL     NOTICE. 


BILL  &  JACOBSON,  formerly  of  524- 
526  Pine  street,  are  now  located  at  334 
Rlalto  Bldg.  Phone  Kearny  1601. 
Bradshaw    Sanitary      Garbage      Chutes, 
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SAN  FRANCISCO. 


STATE    EXHIBIT    BUILDING— 1    and 

2  Story,  log  construction.  Cost  not 
stated.  San  Francisco.  Archlti  ts,  f3&? 
ard   T.   Foulk. -      iss  Archi- 

tect Hogue.  Oregonian  Bl,lg..  Portland, 
and  Crocker  Bldg..  S.  F.  owners.  State 
of  Oregon.  The  building  will  be  erect- 
ed in  the  State  Exhibit  Section  of  the 
Panama-Pacific  Exposition  covering  an 
area  of  150  by  25"  feet.  A  general  con- 
tract, excluding  the  interior  partitions, 
plumbing,  heating  and  electric  work 
will  be  let  at  this  time.  Plans  are  now 
out  for  figures.  Bids  will  he  called  for 
later  on  the  parts  of  the  work  not  in- 
cluded in  this  contract.  Plans  can  be 
secured  from  the  architects'  offices  in 
either  this  city   or  Portland. 

SANITARY  AND  STORM  WATER 
SEWERS — Cost  not  stated.  San  Fran- 
cisco. Engineer.  Director  of  Works, 
e  Bldg.,  S  F.  Owners,  Panama- 
Pacific  International  Erposition  Co. 
Plans  have  been  completed  for  I 
sruclion  of  sanitary  and  storm  water 
sewers  for  tht  Western  States  and  Live 
Stock  sections  of  the  Exposition 
Grounds.  Plans  are  now  out  for  figures 
and  bids  will  be  opened  on  De 
26th.  Plans  can  be  secured  from  the 
office  of  the  Director  .if  Works.  Service 
Bldg.  An  official  proposal  appears  in 
another  column  of  this  issue. 

MAIN  ENTRANCE  TOWER  —  Steel 
and  frame  construction.  Cost  not 
stated.  San  Francisco.  Architect,  Di- 
rector of  Works.  Service  Bids.,  S  F. 
Owners.  Panama-Pacific  International 
Exposition  Co.  Bids  opened  by  the 
Buildings  and  Grounds  Committee  for 
general  construction  of  the  Main  En- 
trance Tower  show  Commary-Peterson 
Co..  46  Kearny  street,  low  at  about 
J22  Tse    next    lowest    figure    was 

submitted  by  Neil  A.  McLean.  Chronicle 
Bldg.  No  contract  has  been  awarded. 
RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  San  Francisco.  Arcni- 
tect.  Joseph  M.  Geary,  23rd  and  Folsom 
streets,  S.  F.  Owners,  Parkside  Home 
Building  Co.  The  dwelling  will  be 
erected  on  the  west  side  of  27th  avenue 
near  Ulloa  street  and  has  been  ■■■ 
for  a  seven  room  house  with  bath.  In- 
terior finish  will  be  largely  of  pine  with 
elm  panels  in  three  of  the  rooms.  Oak 
floors  will  be  used  in  the  living  room. 
riining  room  and  reception  hall  There 
will  be  two  large  open  fire  plai 
tile  and   brick    mantels.      Path    ro  lid 

kitchen    will    have    tile     wains.  In 

automatic    water    heater     will 
stalled.      Exterior   of   the   dwelling    will 
be    covered    with    shingles    and    a    brick 
complete   and 
work  will  be  done  by   Day  Labor. 

BUNGAU  >v.  - 
frame.    $2,000   each.      Sin    Fran 

no*.       owner.      Emil       Nelson, 
treet,    S     F      These   houses 
.-    erected    on    13th     avenue      near 
and   on   Edinburgh    street 
will   contain   six   rooms   ..  • 
Interior    finish    will 

Oak  floors  will  he  used  in  the  principal 
rooms.  There  will  be  large  open  Are 
place  in  each  living  room  Mantels  will 
be  of  tile  and  brick.     Tile  wain 


be  used  in  the  batli  rooms  and  kitchens. 
Exteriors  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work 
Labor. 

RESIDENCE  —  2  story  and  base, 
frame,  $20,000.  San  Francisco. 
tect,  Charles  Edward  Hodges.  Bankers 
Investment  Bldg..  S.  F.  Owner.  H.  .1 
Jones,  Southern  Pacific  Co.  This  dwell- 
ing will  be  erected  in  St.  Francis  Wood 
and  will  be  designed  in  the  U 
style.  Interior  has  been  arranged  for 
14  rooms,  several  baths  and  sleeping 
porches.  Interior  finish  will  be  largely 
of  hardwood  and  white  enamel.  Oak 
floors  will  be  used  in  the  principal 
rooms.  Plans  provide  for  a  central 
heating  system,  hot  water  supply  and 
a  vacuum  cleaning  system.  Batli  rooms 
will  have  tile  floors  and  wainscot.  There 
will  he  a  number  of  open  fire  places 
witn  tile  and  brick  mantels.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Roof 
will  be  of  red  clay  tile.  A  frame  garage 
will  also  be  erected  on  the  property. 
RESIDENCE  —  3  story  and  base, 
frame.  $10,000.  San  Francisco.  Archi- 
tects. Bliss  &  Faville.  Balboa  Bldg.,  S. 
r  owner,  Edith  P.  Bliss.  The  dwelling 
i  erected  at  the  northeast  corner 
of  Lyon  and  Vallejo  streets  and  lias 
been  designed  to  contain  eight  rooms, 
baths  and  sleeping  porch.  Intel  i 
be  finished  in  pine,  hardwood  and  white 
enamel.  Oak  floors  will  be  used  in  the 
principal  rooms.  Plans  provide  for 
furnace  heat  and  open  fire  places  Man- 
tels will  be  of  tile.  Tile  wains, 
composition  floors  will  be  used  in  the 
ooms.  An  automatic  water  heater 
will  he  installed.  Exterior  of  the  dwell- 
ing will  be  covered  with  cement  plas- 
ter on  metal  lath.  Plans  are  complete 
and  a  contract  for  the  general  work  will 
be  let  at  once.  Other  parts  of  the  work 
will   be  done   by   Day   Labor. 

RESIDENCE  —   2     2-story,    attic    and 
base,  Class   A  construction.   $75." 
Francisco.       Architects.     MacDonald      & 
Mai  Donald,  Holbrook  Bldg..  S.  F.  Own- 
er.   L.    Saroni.      These     building- 
been  mentioned  here  before.     A  general 
contract  was  awarded  some  time  ago  to 
MacDonald    .si    Kalin.    Rialto    Bldg..    but 
the   work    has   been   delayed.      Plans  are 
being  revised    in    order    to    inclu 
eral  more  rooms  and  additional 
will    considerably    increase    the 
the    work. 

APARTMENT  HOUSE  -     3    story    and 
I  ase.       Class     C      construction.      ! 
-  Francisco.  Architect.       Joseph 

Cahen.45    Kearny    street.    S.    F       Owner. 
1      Rosenberg.       The    building     will      be 

e  west   side  of  H\  > 
north    of  Sutter   and    has   been    di 
in    contain    a    number    of    two   and    three 
room    suites    with    bath.      Interior    finish 
will    be    of   pine    and    hail 
will  be  steam  heat,  a   hot   watei 
and      vacuum      cleaning      plant.        Bath 
rooms   will   have   cement    floors    and    tile 
There      will     be    one    auto- 
matic  elevator.      Exterior   of    the   build- 
ing   will    be    faced    with    pressed    brick 
Plans  are  complete  and  figures  are  now 
being   taken. 


FLATS — 2    story      and       base,       frame. 
ol    stated.      San    Francisco.      Ar- 
chitects,  H.  Geilfuss  &   Son,   i",   Kearny 
street,    S.    F.      owner's    name    withheld. 
ding       is     ieen  designed  to  con- 
lain    a    store   on    the    first   floor   and    two 
tlits    on    the    upper    floor.      In- 
Rnish   will  be  of  pine  throughout. 
,.f   the   living   rooms   will    have  an 
open   fire  place  with    the   ,o    brick   man- 
lath    rooms    will    have    tile    wains- 
i :  enl     -i  01  •■    fronts    will    be    used 
in   the   first   floor.      Bxerior  of  the  build- 
ing   will  1    with     rustii 

Plans    are    complete     and      a 
LCt     for    the      grading       has       been 
awarded  to  John  Kilso  for  approximate- 
ly   $1,000.      Bids  are   being  called   for  on 
m,  e  of  the  work. 
FLATS — 3    3-Story    and     base,     frame. 
■  ach.      San    Francisco.      Architect, 
none.      Owner,    Adrienne    E.    Thompson. 
IS76     15th    street,    S.    F.       These      three 
buildings    wiil    be    erected    on    the    east 
Dolores    street    north    of     loth. 
Each   has  been  designed   to  contain    five 
small    r.partment    flats.      Interior    finish 
will    be    of    pine    with    some    elm    panels 
and     oak     floors.       Each     flat    will    have 
a    private    bath    with    composition    floor 
and    tile    wainscot.      There    will    be   open 
fire  places  and   tile  mantels.      Wall   beds 
will   be  used.      Exterior  of  the  buildings 
will   be  covered   with    rustic  and  cement 
plaster   on   metal   lath.     Plans  are   com- 
plete   and    in    the    hands    of    the    owner 
n      ,    will    do    the    work    by    Day    Labor. 
All  materials  are  now  being  purchased. 
REFRIGERATING    PLANT— Isolation 
Hospital.       Cost    not    stated.     San    Fran- 
cisco.      Architect.    City     Department     of 
Architecture,       Temporary      City      Hall 
3    F.    owners.  City  and  County  of 
San    Francisco.      Plans    have    been    com- 
pleted and  are  now   in  the  hands  of  the 
Board    of    Public    Health    for    the    con- 
struction   of    a     refrigerating    plant    at 
the    Isolation     Hospital.       Bids     will     be 
opened    on    December    30th.      Plans    and 
alions  can    be   secured    from    the 
Board    of    Health,    10S5    Mission    street. 
An   official   proposal   appears   in   another 
in    of    this    issue. 
HOSPITAL    WORK  —  Plumbing,    heat- 
electrieal    construction       Cos) 
not    stated.      San    Francisco.      Architect. 
Constructing       Quartermaster's       Office, 
Mason.       Owners.      L'nited      States 
Government.       Plans    have      been      com- 
ma  figures  are  now  being   taken 
for    the    installation    of     heating     plant. 
electric  work  and  plumbing  at  the   Let- 
terman  General   Hospital.      Plans 
!    li.uii   the  Constructing  '.' 
master's    Office    at    Fort      Mason.        Pi. Is 
,    opened   on   December    23rd.      An 
official   proposal  appears  in  another  col- 
umn   of    tiiis    i-suo 

HOTEL      .'    Storj     and      base,       frame. 
t  stated      S  in  Ftam  Archi- 

in.  \    B     Newsom,   Ni  > 
Bldg,  S.   F.     owner.  Sylvain   Levy.    The 
building    has    been    designed    to 

on    the    tirst    floor    and    a    number 

of    hot,  ;    in-    on    t  !•■     set      'l      floor. 

Tl  e   structure  will  •  >n   Third 

street    near    Harrison    and    will    have    a 
frontage    of    25    feet    by    a    deptl 

Only    the    first     floor     containing 
will  be  erected  ne.     In- 

finish    will    be    of    pil  .     through- 
out.     Exterior    of    thi  Will    be 
■   i    with    cement    plaster    or.    metal 
lath.      Plans   a: 

HOTEL — 3    story    and       iase       frame. 
$25,000.         San      Francisco.         Al 
Charles   J.   Rousseau,    46    Kearny   street. 


S.  F.  Owner's  name  withheld.  The 
Building-,  which  has  been  mentioned  in 
these  columns  before,  will  be  erected 
at  the  southwest  corner  of  Lombard 
and  Scott  streets,  overlooking  the  Ex- 
position grounds.  There  will  be  five 
sores  on  the  first  floor  and  in  the  neigh- 
borhood of  30  guest  rooms  in  the  two 
upper  floors.  There  will  be  steam  heat, 
portable  vacuum  cleaners  and  a  hot 
water  supply.  Interior  will  be  finished 
in  pine  and  hardwood.  Stores  will  have 
large  plate  glass  windows  and  patent 
store  fronts.  Exterior  will  be  covered 
with  cement  plaster  on  metal  lath. 
l'lans  are  complete  and  figures  are  be- 
ing  taken. 

ROUND  HOUSE  EQUIPMENT  —  Cost 
not  stated.  San  Francisco.  Engineer. 
City  Department  of  Engineering,  Tem- 
porary "Mty  Hall,  S.  F.  Owners,  City 
and  County  of  San  Francisco.  Bids  are 
now  being  called  for  by  the  Board  of 
Public  Work-  for  furnishing  machine 
shop  equipmen*  for  the  Geary  Street 
Municipal  Car  Barns.  Plans  and  full 
particulars  can  be  secured  from  the 
Board  of  Public  Works.  Bids  will  be 
opened  on  January  7th.  An  official 
proposal  appears  in  another  column  of 
this   issue. 

FURNISHING  CRUSHED  ROCK  AND 
REPAIRS  TO  OVERFLOW  STRUC- 
TURE— Cost  not  stated.  San  Fran- 
cisco. Engineer,  Engineering  Depart- 
ment, Temporary  City  Hall,  S.  F.  Own- 
ers, City  and  County  of  San  Francisco. 
Bids  opened  by  the  Board  of  Public 
Works  for  furnishing  crushed  rock  for 
the  new  City  Hall  show  Enrico  Biggio 
low  at  $1.12  for  rock  from  the  old  city 
hall  site  and  the  Clinton  Fireproofing 
Co.  low  on  rock  from  other  sources  at 
$1.00.  Robert  Storrie  Co.  submitted  the 
lowest  figure  for  repairs  to  the  over- 
flow structure  at  Fourth  and  Brannan 
streets  at  $750.  A  complete  list  of  the 
bids  submitted  appears  under  the  head- 
ing of  San  Francisco   in   this   issue. 

STORES — 1  story  and  base,  rein- 
forced concrete.  $5,000.  San  Francisco. 
Architect.  Marcus  M.  Meherin,  Jr.,  307 
Scott  street,  S.  F.  Owner,  A.  Bianchi. 
317  Washington  street.  The  builidng 
will  be  erected  in  the  wholesale  dis- 
trict on  the  soutli  side  of  Washington 
street  west  of  Front  and  will  cover  an 
area  of  30  by  120  feet.  The  building 
will  be  carried  on  a  scow  foundation 
and  will  have  reinforced  concrete  walls 
and  a  concrete  floor.  Interior  finish  will 
be  of  pine  throughout.  There  will  be 
patent  store  fronts  and  metal  window 
sash  and  frames.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plana  are  complete  and  the 
work    will    be    done    by    Day    Labor. 

MARKET  AND  HALL—  2  story  and 
base,  frame,  $10,000.  San  Francisco. 
tect,  none.  Owners,  Sam  and  M. 
E.  Spire.  309  Market  street,  S.  F.  The 
building  will  '  erected  on  Mission 
street  east  of  22nd  and  will  cover  an 
area  of  4-5%  feet  bj  I  16  feet.  The  first 
floor  will  contain  a  large  market  and 
store  an. I  up  been  arranged 

for  a  lodge  hall.  Interior  finish  will 
i„.  „f  pine  throughout  Some  tile  and 
marble  will  he  used  in  the  market.  Ex- 
terior of  the  building  will  be  covered 
with     rustic  ilap  Plans       are 

complete  and 

the   work  by  Day    La- 
Materials    are    now     being      pur- 
chased. 

THEATRE— 6  story  and  base,  Class  A 

,n,       Cost    not     stated.         San 

Francisco.       Architects,     Woollett     and 
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Woollet,  Newhall  Bldg\,  S.  F.  owners 
name  withheld.  Architects  Woollett  & 
Woollett  have  been  commissioned  to 
prepare  plans  for  a  large  theatre  and 
hotel  building  to  be  erected  on  property 
adjacent  to  .Market  street  in  the  neigh- 
borhood of  Mason  sreet.  The  new  struc- 
ture will  adjoin  a  six-story  hotel  build- 
ing now  completed,  the  theatre  entrance 
being  through  the  hotel  structure.  A 
large  area,  formed  by  the  L  of  these  two 
buildings,  will  be  used  for  the  main 
auditorium  of  the  theatre,  while  the 
rear  portion  of  the  lot  will  contain  the 
stage  and  dressing  rooms.  The  street 
frontage  will  be  used  for  stores.  Con- 
struction will  be  of  the  fireproof  type.' 
Names  of  the  owners  and  exact  location 
of  the  building  will  be  made  known  in 
a  few  days. 

APARTMENT  HOUSE — 3  story  and 
base,  frame.  Cost  not  stated.  San  Fran- 
cisco. Architect.  O.  E.  Evans,  2307  Mis- 
sion street,  S.  F.  Owner,  S.  Long.  The 
building  will  be  erected  at  the  corner 
of  19th  and  Church  streets  and  has  been 
designed  to  contain  a  number  of  two 
and  three  room  suites  with  baths.  In- 
terior finish  will  be  of  pine  with  some 
elm  panels  and  oak  floors.  Plans  pro- 
vide for  steam  heat,  a  vacuum  cleaning 
system  and  wall  beds.  All  suites  will 
have  wall  beds.  Bath  rooms  will  have 
tile  wainscot  and  composition  floors. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  ready  for  fig- 
ures. 

FLATS — 2  story  and  base,  frame.  $5,- 
000.  San  Francisco.  Architect,  none. 
Owner,  J.  Harold  Johnson,  752  9th  ave- 
nue, S.  F.  The  building  will  be  erect- 
ed on  the  east  side  of  9th  avenue  south 
of  Cabrillo  covering  an  area  of  24  by 
59  feet.  There  will  be  two  modern  flats 
of  five  and  six  rooms.  Interior  finish 
will  be  of  pine  with  some  elm  panels. 
Oak  floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Tile  wainscot  will 
be  used  in  the  bath  rooms  and  kitchens. 
Exterior  of  the  building  will  be  cov- 
ered with  cement  plaster,  rustic  and 
shiplap.  Plans  are  complete  and  in  the 
hands  of  the  owner  who  will  do  the 
work  by  Day  Labor.  All  materials  are 
now    being    purchased. 

STORE  AND  NICKELODEON— 1  story 
and  base,  Class  C  construction,  $12,000. 
San  Francisco.  Architect,  William 
Knowles,  Hearst  Bldg.,  S.  F.  Owners. 
Hind  Estate.  The  building  will  be 
erected  on  the  east  side  of  Larkin  street 
north  of  O'Farrell  and  will  be  arranged 
for  a  nickelodeon  and  stores.  Interior 
finish  will  be  of  pine  throughout.  There 
will  be  a  modern  system  of  ventilation. 
Patent  store  fronts  are  specified.  Ex- 
terior will  be  faced  with  pressed  brick 
Plans  are  complete  and  the  work  will 
be  done   by   Day  Labor. 

Contracts  Awarded. 

STRUCTURAL  STEEL  —  Main  en- 
erance  town-.  Cost  not  stated.  San 
Francisco.  Architect,  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  International  Expo 
tion  Co.  Contractors,  Dyers  Bros,.  S.  F 
Contract    price    not    stated. 

RESIDENCE  --  -  s'ory  and  has.-. 
brick  and  stone,  $60, 0-00.  San  Frai 
Cisco.  Architect.  Houghton  Sawyer, 
SI  reve  Bldg.,  S.  F.  owner,  E.  Sheldon 
Potter.  Contractor,  Isaac  Penny.  Phe- 
lan  Bldg.,  S.  F.  Contract  price  not 
stated. 

APARTMENT    HOUSE  —  3    story    and 
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base,  brick,  $13,000.  Architect,  Charles 
J.  Rousseau,  46  Kearny  street,  S.  F. 
Owner.  Mrs.  Lilly  Burbank.  Contractor 
.1  Eric  Johansson,  2726  2»tli  street.  S.  F. 
Contract    price,    $13,000. 


City  Bids  Opened. 

Hoard  of  Public  Works  opens    iiids  For 

Overflow        Structure       and       For 

Cleaning   Brick   at    City  Hall. 


Bids  were  opened  by  the  Board  of 
Public  Works  on  December  10th  f  ,r 
furnishing  brick  and  crushed  rock  for 
the  new  City  Hall.  Bids  were  asked 
for  as  follows:  Prop.  A,  bricks  taken 
from  old  City  Hall  foundations  and 
Prop.  B  brick  from  other  sources. 
Briek  For  City  Hall. 
Robert  C.  Storrie  &  Co.,  Prop.  A,  $1.45 
Prop  B,   $2.50   per  yard. 

Preston  Wright,  Prop.  A,  $2.25;  Prop. 
B   $3.50   per   yard. 

Clinton  Fireproofing  Co.,  Prop.  A, 
$1.40;    Prop.   B,   $1.90. 

Emrico  Biggio,  Prop.  A  $1.12;  Prop. 
B    $4.00. 

Id-pairs    to    Overflow    Structure,    Fourth 
And    Brannan. 

Robert   C.   Storrie   &  Co $   750 

Irwin  Scott   1540 

Contra  Costa  Constr.  Co 1200 

Contracts  have  been  let  by  the  Board 
of  Public  Works  for  the  general  con- 
struction of  the  Marshall  School  to  ±*. 
Ringrose  on  Proposition  A  for  $62,1S7: 
electric  work  to  Decker  Elec.  Co.  $2,260 
and  plumbing  to  Alex  Coleman,  $6,072. 


Building  Contracts  Awarded 


San  Francisco. 


No. 

4423 

4424 

4425 

•1426 

4427 

4428 

4429 

4430 

4431 

4132 

4433 

v434 

4435 

4436 

44'37 

4438 

4439 

4440 

4441 

4442 

4443 

4444 

4445 

4446 

1  1  17 

444S 

4449 

4450 

4451 

4  4  52 

4453 

4454 

4455 

4456 

4457 

4458 

I  159 

I  160 

4461 

4462 

4463 

4464 

4465 

4466 

1407 

1468 

1  (69 

I  170 

4471 

4472 

4473 

4474 

4475 


Owner         Contractor 

Bergerot  Metter 

Johnson  Johnson 

Houle  Houle 

Hiermunus     Herzog 

Un    Iron     Dieselkamp 

Potter     Penny 

Crocker     Hock 

Houle     Mohler 

Howard     Nelson 

Joyce    Rednall 

Grosh    Norris 

Meinert     Pelltier 

Knudsen      Knudsen 

Bush      Fulton 

Soracco      Cavaglia 

Ernst     Ernst 

Bianchi     Bianchi 

Emhof     Koenig 

Main      Brumfield 

Exley    De    Chaine 

■Meares    .  ...W'n    Un    Bldrs 

Fitzhugh     Fitzhugh 

Haner     Reynolds 

ONeil     Pearson 

Show     Gilbertson 

Demar     Moore 

Shanghai    Low     ....Owner 

Van    Porstel    Meek 

Selig     Brunswick 

Beck     Collin 

Johnson      lohnson 

Fassman      Novelty 

Barn      Barn 

Arkwright      Johnson 

p   p  i   b Dyer 

Ducker     Yates 

Bernard     Conlan 

Harrison      Wetzel 

O'Connell      Bergfeld 

p    p    I   E Pringle 


Julien    Ge 

Burbank      Karsten 

Lawson     Goodman 

Chris     Brumfield 

Canton    Mer..City    Cornice 

Gordon     Gilmore 

Bliss     Bliss 

Spiro     ^i""1 

Brown     Brown 

Nelson      Nelson 

National    Ice     Owner 

Nelson     Nelson 


Amt. 

400 

1000 

3000 

500 

8000 

33968 

839i 

3000 

7400 

4550 

11500 

500 

1500 

r, 

38715 

J  2500 

3750 

4600 

400 

1900 

3000 

2000 

111  5  0 

11  OH 

5400 

1  6  5 

400 

400 

400 


600 

4900 

13S59S 

3000 

17475 

1013 

221111 

2975 

6000 

Inn 

400 

son 

Inn 
4IIH 
500 

I ' 

9 

100  0 
1000 
15011 
2000 
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NEW  HOBAIt  I    OFFICE  BUILDING 
San  Francisco  » 


Willis  Polk  <£  Co.,  Architect 
San  Francisco 
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PROPOSED  OFFICE  STRICTURE  FOR  SWEENEY  ESTATE  DESIGNED  TO 

San  Francisco 


OCC  UPY  ENTIRE 


Ml  I 


J.  Marlyn  Haenke,  Architect 

Los  An 
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PLATE  B 


4476 
«477 
447* 
4479 
(480 

4m 

4*82 

44  >3 
44M 
4  4^" 
4  4^; 
44^7 
44N-. 

4  4  9" 
4491 

4493 
4494 
4495 
4496 


tesday,  December  i . 

Parkside    Bldg    ....Owner 

Ferari     Chiappe 

Crocker     Morehouse 

Oldis     Lansing 

Same     Same 

Ohlandt      Wallace 

Thompson     ....Thompson 

Same     Same 

Same     Same 

Heller     Heller 

Armistral     Owner 

Barre     Pedeupe 

Ellis   Golden  Rule  S  M 

Johnson     Johnson 

Anderson     Anderson 

McLane      Parker 

Hewett     Jarvis 

Rea     Rea 

Arjo    Wn  l'n    Bidrs 

National    Ice    Vulcan 

Crocker     Vulcan 


auoo 
.•j  ii" 

3S000 
5000 
5000 
2500 
6000 
6000 
bOOO 
1000 
1400 
1000 
400 
4  villi 
2700 
2700 
2700 

3000 
20660 
13110 
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(4129)      SE  JESSIE  AND  ECKER  E   105  Contractor .  .L.     A.    Xorris    Co..     Monad- 

S  50  W  1-6  S  26  W  103-6  X  76.     Altera-  nock  Bldg..  S.  F. 

tions  and  additions   to   warehouse.  Filed  Dec.  S.  '13.     Dated  Sept.  2:'..    in. 

Owner Wm.    H.    Crocker.    Crocker  On    10th   of  each   month 

Bank,   San   Francisco.  Usual   35  days 25% 

Architect  ...Philip       Overman.       Shreve  TOTAL  COST.    $11,500 

Bldg.,   San  Francisco.  Bond,   none.     Limit,   Dec.    11,   '13.     For- 

Contractor..Chas.    H.    Hock,    1788    Fell.  feit.  $25.     Plans  and  specifications  filed. 

San    Francisco.  

Filer    Dec.   S.   '13.      Dated   Dec.   1.   '13.  .44341    NOS.    2520-24    TWENTY-FIFTH. 

Brick     work     completed $2S00  Lower    cottages. 

Completed    and    accepted 2S00       Owner H.   D.   Meinert.   157   Tomaso, 

—    after    acceptance San  Francisco. 

TOTAL  COST.  IS39'  Architect  ...None. 

Bond,    none.      Limit,    90    days.      Forfeit.  <-  on  tract  or.  .H.   Pelltier. 

$5.     Plans  and   specifications   filed.  COST,    $500 


14423)      NO.   23S  EDDY.     Remodel   front 

Owner J.    A.    Bergerot,    Washing- 
ton  and   Presidio.    S.   F. 

Architect  ..  .Oliver    Everett.    1940    Web- 
ster. San  Francisco. 

Contractor.  .L.   Metter,   157    Albion   Ave., 
San   Francisco. 

COST.    $400 


(4424.      E       BANKS       150    N"       Eugenia. 

One  and  one-half-story  and  basement 

frame   dwelling. 

Owner Matt    Johnson.     377     Bank, 

San   Francisco. 

Architect one. 

Day's    work.  COST,    $1000 


(4425  1      W    TWENTY-FIFTH    AVE     175 
S  Lincoln  Way.     Two-story  and  base- 
ment  frame   residence. 
Owner Marion     Houle,     3142     Cali- 
fornia,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .D.  Houle,  660  Market.  S.  F. 
COST,   $3000 


(4426)      NO.    S32    MARKET.      Erect    two 
metal   signs. 

Owner J.   A.    Hiernumus,   Prem. 

Architect  .  .  .None. 

Contractor.  .Schroeder     &     Herzog.     418 
14th,   San  Francisco. 

COST.    $500 

i  44-7i      E    MICHIGAN    210    S   20th.      In- 
stall   lavatories,      wash     rooms      and 
locker  rooms   for  shop   under   sidewalk. 

Owner Union    Iron    Works.    20th    & 

Michigan.     San    Francisco. 
Architect  .  .    None. 

Contractor.  .E.     Dieselkamp,     S74     Ful- 
ton,  San   Francisco. 

COST.  $S000 


i442Sl  NW  JACKSON  AND  CHERRi 
W  7:i-:i  N  93  NE  S0-0%  m  or  I  S  100 
m  or  1  to  beg.  Excavation,  grad- 
ing, concrete,  steel,  iron,  brick,  terra 
cotta,  damp  proofing,  roofing,  sheet 
metal,  carpentry,  plaster  tile,  deaf- 
ening, flooring,  stairs,  sash,  screens, 
doors,  interior  finish,  glass,  granite, 
plumbing  and  electrical  work  for  2- 
story   attic  and   basement   brick   dwlg. 

Owner J.    Sheldon    Potter,    Phelan 

Bldg.,    San    Francisco. 

Architect  .  ..Houghton    Sawyer.    Shreve 
Bldg.,  San  Francisco. 

Contractor.  .Isaac   Penny,   Phelan    Bldg., 
San    Francisco. 

Filed   Dec.   8,   '13.      Dated   Dec.   5.   '13. 

On   1st  of  each  month 75% 

Usual    35    days ->>7<; 

TOTAL  COST.   $32,96S.50 

Bond,   $16,484.25.     Surety,  U.  S.   Fidelity 

&    Guaranty    Co.        Limit,    Aug.      5.    '14. 

Forfeit,    $20.      Plans    and    specifications 

filed. 


(4430)  W  TWENTY-FIFTH  AVE  17". 
S  Lincoln  Way  S  25xW  120.  All  work 
for  two-story  frame  residence. 

Owner David    Houle,    660    Market, 

San   Francisco. 
Architect  . .  .None. 
Contractor.  .T.  E.   Mohler.   257A  8th  Ave 

San  Francisco. 
Filed   Dec.   S,   '13.     Dated   Dec.   4.  '13. 

Frame    up    $7"." 

Brown  coated    

Completed     750 

Usual   35   days 750 

TOTAL  COST.  $3000 
Bond,  none.  Limit.  90  days  after  Dec. 
8.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

(4431)  S  PINE  109  W  Van  Ness  Ave 
W  45xS  120.  Excavation,  fire  proofing 
and  concrete  work,  except  side  walk 
lights  and  reinforcing  material  for 
one-story  and  basement  and  sub- 
basement  garage. 

Owner C.  S.  Howard  by  H  jward  S 

Williams,       Hearst       Bldg.. 
San   Francisco. 
Architect  ...Frederick  H.  Meyer    Bank- 
ers'  In  i,- -it.   Bldg.,   S    F. 
Contractor.  .Nilson  &  Arras. 
Filed  Dec.  8,  '13.     Dated  Dec.   4    '13. 
Concrete  poured  to  sub  basement 

floor   level H000 

Sub  basement  and  1st  floor  slabs 

poured    and    finished 2200 

Concrete  poured  to  nndreneath  of 

roof  rafters    ••    --   -1 

Completed    150 

30  days  after 1850 

TOTAL  COST,  $74C0 
Bond,  limit,  forfeit,  ncne.  Plans  anl 
specifications,   none. 

(4432)  E  BAKER  76  S  Vallejo  E  48-5% 
m  or  1  SE  to  pt  53-1114  E  Baker  and 
23  S  from  pt  of  beg  W  53-11 tt  N  - 3 
All  work  for  three-story  frame  dwlg. 

Owner Maud    L.    Joyce. 

Architect  . .  .None. 

Contractor.. W.    W.    Rednall,    2500    Fil- 
bert,   San    Francisco. 
Filed  Dec.   8.  '13.     Dated  Dec.   8,   '13. 

Frame    up    *113 

Brown    coated    li 

Completed   and   accepted H3o 

Usual   35  days m° 

TOTAL  COST.  $455" 
Bond.  $2275.  Sureties.  O.  F.  Sites  and 
Frank  H.  Ellis.  Limit.  120  days.  For- 
feit,  $2.     Plans  and  specifications   (fled. 

(4433)  N  SUTTER  100  W  Powell  37-6 
X137-6.  Reinforcing  steel  and  Clin- 
ton electrically  welded  fabric  for  S- 
storv   hotel   building. 

Owner M.    D.    Grosh,    E.    G.    Larze- 

lere  and  Louise  M.  Sage.  809 
Mills  Bldg.,  S.  F. 

Architect  ...N.  W.  Sexton,  Chronicle 
Bldg.,    San    Francisco. 


i  14351      E   NAPLES  50  N  Munich.     One- 
story   and   basement   frame   dwelling. 

Owner J.    Knudsen.    157    Bon    View 

Ave..   San   Francisco. 
Architect  . .  .None. 
Day's  work.  COST.  $1500 


(4436)      NO.    743    MARKET.      Cut    open- 
ings  in    wall   and   construct   gallery. 

Owner Charles    Bush,    Premises. 

Architect  . .  .None. 

Contractor.. G.  M.  Fulton  Co.,  301  Front 
San  Francisco. 

COST,  $5000 


De- 

and 


i4  437i      N   GREENWICH      37-6   W 
visadero       (rear).         Two-story 
basement  frame  flats. 
Owner Cesare    Soracco,2434  Green- 
wich,   San    Francisco. 
Architect  . .  .None. 

Contractor.  .N.      Cavaglia,    946      Green- 
wich,  San   Francisco. 

COST.    $3S75 


(443S)  W  TWENTIETH  AVE  175  S 
Luwton.  One-story  and  basement 
frame   dwelling. 

Owner Mrs.      Camilla    Ernst.      1777 

Page,  San  Francisco. 
Architect  ...J.  A.  Porporato,  619  Wash- 
ington,   San    Francisco. 
Day's  work.  COST,  $2500 


(4439)      S    WASHINGTON    6S    W    Front. 

One-story   concrete   stores. 
Owner A.    Bianchi,    317     Washing- 
ton, San  Francisco. 
Architect  ..  .Marcus      M.    Meherin.      3o7 

Scott,   San  Francisco. 
Days   work.  COST.    $375" 


,444"i  W  EIGHTEENTH  AVE  175,  150 
and  200  S  California.  Three  two-story 
and  basement  frame  flats. 

Owner Mrs.   Katherine  Emhof. 

Architect  ..-G.   L.   Pfloeger.    1017   Guer- 
rero,   San    Francisco. 
tor..Chas.      J    U.      Koenig.      520 
Church,    San    Francisco. 

COST.    $4600 


144411      NO.  900  GRANT  AVE.     Electric- 
sign. 

Owner John    Main,   Premises. 

Architect  .  .  .None. 

Contractor. .  Brumfield     Elec.    Sign    ^o.. 
18    7th,    San    Fran 

COST,  $400 

1 4 14  2 1      S      QUESADA      206  U    E      Lane. 
One-story   and  basement   frame   dwlg. 

Owner J.    G.    Exley.     1540    Thomas 

Ave.,  San  Franc. 
Architect  . .  .None. 

Contractor.   L.   A.  De  Chaine,   98  Gates, 
3  m   Francisco. 

COST,  $1900 


i6 


(4443)      E    CULEBRA    TERRACE    75    N 

Lombard.       Two-story     and    basement 
frame  residence. 

Owner James    Meares,    2311    Polk, 

San  Francisco. 
Architect  . .  .None. 

Contractor..  Western  Union  Home 
Bldrs.,  Inc.,  1617  Telegraph 
Ave.,   Oakland. 

COST,    $3000 


(4444)  NO.  2350  BROADWAY.  Alter 
roof  and  general   repairs. 

Owner W.  M.  Fitzhugh,  2S27  Ban- 
croft   Way,    Berkeley. 

Architect  ...Reid  Bros.,  Cali-Pacific 
Bldg.,    San    Francisco. 

I 'ay's  work.  COST,  $2000 

•  HI."  i  E  DOUGLASS  122  S  19th.  One 
and  one-lialf-story  and  basement 
frame   residence. 

Owner Jobn    F.    Haner,    3579    19th, 

San    Francisco. 
Architect  .  .  .None. 

Contractor.  .E.  A.  Reynolds,  2  De  Wolf, 
San   Francisco. 

COST,    $19-50 


(4446)  NOS  2722-27Z6-2730-2740  POLK 
Raise  building,  cuncrete  foundation 
and   underpin. 

Owner D,      J.    O'Neil,    2740      Polk. 

.San  Francisco. 
Architect  ..  .Paul      F.    De    .Martini,      451 

Columbus  Ave.,  S.  F. 
Contractor .  .X.    A.    Pearson,    2737    22nd, 

San    Francisco. 

COST,    $110(1 

(4447)  X  BUSH  171-1014  W  Hyde  W 
34-4%xN  137-6.  Brick  work  for  a 
three-story  and  basement  Class  "C" 
apartment    building. 

Owner Martin    S.    Show,    1235    Pine, 

San    Francisco. 
Architect  ..  .  C.       O.       Clausen,       Phelan 

Bldg.,    Sun    Francisco. 
Contractor.  .L.     Gilbertsen     and     F.     A. 

John,    2154    Hayes,    S.    F. 
Filed    Dec.    9,     13.      Dated    Dec.    6,    '13. 
Brick  work  up  to  1st  floor  joists.$1350 
Brick  work   up  to  3d   floor  joists   1350 

Completed    and    accepted 1350 

Usual     35    days 13.. 

TOTAL    COST,    $5400 
Bond,    none.  Limit,    without       delay. 

Forfeit,   none.     Plans  and   specifications 
filed. 


(4449;      XO.     2121       FILLMORE.         Car- 
penter   work    for    store. 

Owner Peter    Demar. 

.'•. :  chitect  . .  .None. 

Contractor.  .Wm.     Howard     Moore,     112 
Eureka.    San    Francisco. 

Filed    Dec.    9,   '13.      Dated   Dec.    9,   '13. 
When     carpenter    labor     amounts 

to    $25    M 

When    carpenter    work    completed    ■'■ 

:M»   (toy*    after 4-0 

I.     COST,     $165 

:i.       Forfeit,     i.  and    specifi- 

i at  ions     I 

Bond.   none.      Limit,   12   da  Dei 


ini'ii      X''    532   GRANT   AVE.     Electric 

sign. 
Owner Shanghai    Low    Restaurant 

ect  ..  ..None. 
Contractor.  .Brumfleid     Elec.    Sign    Co.. 

1ST 

COST,   $4  00 


BUILDING     AND     [NBUSTRIAL    NEWS. 

Owner F.     Von     Borstel,     4th     and 

Townsend,    San    Francisco. 

Architect  . .  .None. 

Contractor..!.    H.    Meek   Co.,    1157    .Mis- 
sion,  San   Francisco. 

COST,   $400 


\\  .  dnesda 


i  lei  •  Miiu-i  17,   191: 


(4451)      XO.    29    MONTGOMERY.      Erect 
mezzanine  floor  ana  minor  repairs. 

Owner M.   Selig. 

Architect  . .  .None. 

Contractor.  .Brunswick,    Balke,    Collen- 

der    Co..    765    Mission,    S.    F. 

COST,   $400 


(4452)  W  STEINER  50  S  Ellis.  Exeat 
vate,  concrete  floors  and  brick  un- 
derpinning. 

Owner S.   Beck  &  Co.,   130S  Steiner 

San   Francisco. 
Architect  . .  .None. 

Contractor.. J.  Collins,  581  Waller,  S.  F. 
COST,   $500 


(4453)      E    NOE    89    N    2Sth.      One-story 

;unl    basement    frame    dwelling. 
Owner Peter    Johnsen,    202    Ander- 
son,   San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,    $500 


(4454  1      NO.    29    STOCKTON.         Electric 
sign. 

Owner E.    F.    Fassman,   Premises. 

Architect  . .  .None. 

Contractor.  .Novelty   Elec.   Sign  Co.,  165 
Eddy,   San   Francisco. 

COST,    $400 


(4455)      W   BERLIN   197   S  Wilde.     One- 
story    and    basement   frame   dwelling. 
Owner Kathryn    Barn.      564      Mis- 
sissippi,   San    Francisco. 
Architect  .  .  .None. 

Contractor.  .S.  V.   Barn,   564  Mississippi. 
San   Francisco. 

COST,    $600 


(4456)  E  ARGUELLO  BLVD  7S4-1  N 
Geary  S  26-6  E  120  N  21.35  X\\ 
120-114  W  A  647.  All  work  for  two- 
story  frame  flats. 

Owner Isaiah    B.    Arkwright,    3931 

California,    San    Francisco. 

Architect M.       A.       Schmidlin,        3115 

Jackson,    San   Francisco. 
Contract    i-.  .J.    Johnson,      488    9th    Ave., 

San   Francisco. 
Filed  Dec.  10,  '13.     Dated  Dec.   10,  '13. 

Rough    frame    up $1225 

Brown    coated    122.1 

Accepted     1225 

Usual    35    days 1225 

TOTAL  COST,  $4900 
Bond,  $245ii.  Surety.  Pacific  Coast 
casualty  Co.  Limit.  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 


(4450)      NK     FOURTH       AND       JESSIE. 

Install    entrance    partition. 


(1157)      EXPOSITION    SITE.       Furnish- 
ing,   fabricating   and    erecting    struc- 
tural   steel    and    cast    iron    work    for 
main   Entrance  Tower. 
Owner 1 'an  a  ma -Pacific         Interna- 
tional   Exposition    Co.,    Ser- 
vice    Bldg.,    San    Francisco. 
Architect  ...Thomas  Hastings. 

tor. .Dyer    Bros.      Golden       West 
Iron  Works,  17th   &   Kansas 
San  Francisco. 
Filed   Dec.   10,   '13.      Dated   Dec.   fi.  '13. 

As     work     progresses '.'■ 

Usual    33    days 2 

TOTAL  COST.    $13 
Bond,   $75,000.     Surety,  Globe  Indemn  > 
Co.      Limit,    200      days.      Forfeit,      $100. 
Plans  and  specifications  filed. 


(4458)  E  TWENTY-FIRST  AVE  250  S 
Geary  25x120.  All  work  for  two-story 
and   basement   frame   residence. 

Owner George  A.  Ducker,  334   27th 

Arc,    Eon    Frarcisco. 

Architect.  ..Mai  Lin     A.   Schmidlin,    3115 
Jackson,   San   Francisco. 

Contractor.  .Wm.  F.  Yates,  335   21st  Ave 
San   Francisco. 

Filed  Dec.  10,  '13.     Dated  Nov.  12,  '13. 
1  >,  t  d  to  E  27th  Ave  208  S  Califor- 
nia 25x120  to  be  delivered  to  con- 
tractor      when     building       brown 
coated  together  with  $800  in  cash 

When    completed     $1100 

Usual    35    days 1100 

TOTAL  COST,  above  deed  and  $3000 

Bond,   none.     Limit,   90   days   after   Nov. 

24.      Forfeit,    1  one.      Plans    and    specifi- 
cations  filed. 


(4459)  NE  PAGE  AND  GOUGH  N  120x 
E  27-6.  Grading,  brick,  concrete, 
structural  steel,  carpenter,  plaster, 
painting,  electrical,  glazing,  roofing, 
sheet  metal,  marbie,  tile  and  mill 
work  for  three-story  and  basement 
frame   apartments. 

Owner George      F.    Bernard,      33S4 

16ih,   San   Francisco. 

Architect  ...O'Brien  &  Werner,  6S  Post, 
£ai,    Francisco. 

Contractor.  .Jas.    F.    Conlan.    S42    Guer- 
rero,   San    Francisco. 

Filed  Dec.  10.  '13.     Dated  Dec.  8,  '13. 

2nd   floor  joists   in   place $2600 

Frame  up  and  roof  on 2600 

Brown    coated    2600 

Inside   standing    finish    on 2600 

Completed   and   accepted 2600 

Usual    35    days 4475 

TOTAL   COST,    $17,4  7  5 

Bond,    $S740.      Sureties,    Jas.    G.    Lennon 

and     Wm.   Tegeler.        Limit,   120     days. 

Forfeit,    $10.       Plans    and    specifications 

filed. 


(4460)  LOTS  13  AND  14  BLK  9  St. 
Francis  Wood:  beg  at  pt  of  intr  of 
dividing  line  bet  Lots  14  and  15  Blk 
9  and  E  line  San  Fernando  Way  X 
75  deg  19  min  59  sec  E  100  S  33.93  S 
80  deg  26  min  55  sec  W  100  N  25,  be- 
ing ptn  Lot  15  Blk  9  St.  Francis  Wood 
Plumbing  for  two-story  and  base- 
ment  residence    and   garage. 

Owner H.    O.    Harrison,    Van    Ness 

and   Post,   San   Francisco. 
Architect  ...Ward   &    Blohme,      Alaska- 
Commercial   Bldg.,   S.   F. 
Contractor .  .Theodore      Wetzel   Jr.,      IIS 

Jessie,    San    Francisco. 
Filed  Dec.    11,   '13.     Dated  Dec.   2,   '13. 

Roughing    in    completed $379. S7 

Completed    and    accepted 379. SS 

86    days    after 253.25 

TOTAL  COST,  $1013.00 
Bond.  $507.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  as  soon 
as  possible.  Forfeit,  none.  Plans  and 
specifications   filed. 


(4461)  N  CLIPPER  SO  E  Castro.  Alter- 
ations and  additions  to  make  a  two- 
sicny    frame    flats. 

Owner J.     J.    and     Hannah     O'Con- 

nell,    386    Clipper,    S.    F. 
Architect  ...H.    H.    Bergfeld. 
Contractor.  .Herman     H.     Bergfeld,     496 

[Jtah,    San    Francisco. 
Filed    Dec.    11.  '13.     Dated  Nov.  28,  '13. 

When    up    $   400 

When    completed     1800 

TOTAL  COST,  $2200 
Bond,  none.  Limit.  60  days.  Forfeit. 
none.      Plans   and   specifications   filed. 


Wednesday,  December  17.  1913. 

(4462)      EXPOSITION   SITE.      Construc- 
tion  and   installation   of   storm    water 
box  drain  westerly  end  of  Race  Tract 
and    Drill    Ground. 
Owner Panama-Pacific        Interna- 
tional  Exposition    Co.,    Ser- 
vice Bldg.,  S.  F. 
None  . 

Pringle-Dunn      &    Co.,      33S 
Pine,   San   Francisco. 
Filed  Dec.   11,  '13.     Dated  Dec.   6,  '13. 

As  work   progresses 75% 

Usual    35    days 25% 

TOTAL,  COST.  $2975 
Bond,  $2000.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60 
days.  Forfeit,  $10.  Plans  and  specifi- 
cations filed. 


BUILDING    AND    INDUSTRIAL    NEWS 

2nd.      Two- 


Architect  . 
Contractor 


i  147  1  )      S    MISSION    12 

story    frame   market    store. 

Owner Sam    and    M.    E.    Spiro,    309 

Market,  San   Francisco. 
Architect  . .  .None. 
Day's    work.  COST,    $9000 

(4472)  N  LISBON  175  S  Excelsior 
One  and  one-half-story  and  basement 
frame  dwelling. 

Owner Ward  C.  Brown.  294.",  Har- 
rison,  San   Francisco. 

Architect  .  .  .None. 

Day's  work.  COST.  $1600 


(4463)  SW  FRANCIS  AND  MISSION. 
Two-story  and  basement  frame  store 
and    flat. 

Owner G.   Ivani,    6    Marshall,   S.   F. 

Architect  ..  .Welsh    &    Carey,    712    Mer- 
chants National   Bank,   S.  F 
Contractor.  .L.    Cereghino      &      Son,      6 
Marshall,  San  Francisco. 

COST.    $6000 


(4464)      NO.       1624       TAYLOR       (rear). 
Erect   concrete   wall. 

Owner Mrs.    Julien. 

Architect  ..  .Mr.    Fabre,    San    Francisco 
Contractor.  .The     General     Bldg     Work 
Co.,    712    Sansome.    S.    F. 

COST.   $400 


(4465)      BEALE   AND  MARKET.      Erect 
four    board    signs. 

Owner Burbank       Co.,     16       Beale, 

San    Francisco. 
Architect. .  .None. 

Contractor.  .Karsten       &     Thomas,       1(5 
Beale,   San   Francisco. 

COST,    $400 


(4466)      NO.        15     ARGUELLO        BL.  ■  *j. 
Cement    yard    and    bulkhead. 

Owner John   Lawson,    15    1st   Ave., 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Geo.     Goodman     &     Co.,     62 
Post.    San    Francisco. 

COST,    $500 


(4467)      NO.    219   O'FARRELL.      Electric 
sign. 

Owner Chris's   Restaurant,    Prem. 

Architect  .  .  .None. 

Contractor.  .Brumfield   Elec.  Co.,   18   7th 
San    Francisco. 

COST.    $400 


,4468)      NO.   S39   CLAY.      Erect   marquise 

Owner Canton    Mercantile   Co. 

Architect  .  ■  .None. 

Contractor.  .City     Cornice    Works.     3020 
Broadway,    San    Francisco. 
COST,    $400 


(4473)  E  EDINBURGH  225  N  Excel- 
sior. One-story  and  basement  frame 
dwelling. 

Owner Emil     Nelson,     5S0     Jersey. 

San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,   $1000 


(4469)      NO.    20S    POWELL.      Erect    bal- 
cony  and   cases. 

Owner Al.    Gordon,    4    Mason,   S.    F. 

Architect  ..  .A.    P.    Herde.    46      Kearny, 

San   Francisco. 
Contractor.  .T.       D.      Gilmore,      Federal 
Hotel,  San  Francisco. 

COST,    $500 


(4474)  W  SIXTEENTH  250  N  Guerrero 
Concrete  floor  and  walls,  install 
ventilation   and  repair   roof. 

Owner Nati-omal     Ice    Cream     Co., 

366    Guerrero,    S.    F. 

Architect  . .  .None. 

Day's  work.  COST,   $1500 


(4475  1  W  THIRTEENTH  AVE  175  S 
Judah.  One  and  one-half-story  and 
basement   frame   residence. 

owner Emil     Nelson,     5S0     Jersey. 

San   Francisco. 

Architect  . .  .None. 

Day's  work.  COST,  $2000 

(4476)  W  TWENTY-SEVENTH  AVE 
130  N  Ulloa.  Two-story  and  base- 
ment frame  dwelling. 

Owner Parkside    Home    Bldg.    Co., 

408   Crocker   Bldg.,   S.   F. 
Architect  ..  .Jos.     M.     Geary,     23rd    and 

Folsom,   San   Francisco. 
Day's  work.  COST,  $3000 


(4470)      NE       LYON     AND       VALLEJO. 
Three-story   frame   residence. 

Owner Edith    P.   Bliss,   2758  Green, 

San   Francisco. 
Architect  ..  .Bliss      &    Faville,      Balboa 

Bldg.,   San   Francisco. 
Day's   work.  COST,   $10,000 


illT'.i)  W  SECOND  AVE  173-1  l7s  S 
Cabrillo.  Two-story  and  basement 
frame   Bats. 

iiwner F.   E.  Oldis  and  E.  F.   Dam- 

mick,    27    Parsons,    s     1' 
■    i  . . .  E.   E.    Young,    2d    Kearny, 
San   Francisco. 
tor. -Prank       P.      Lansing,      11" 
Jesie,   San   Francisco 

COST.    $.",111111 


(4477)  N  VALPARAISO  183  E  Taylor 
E  23xN  40.  All  work  except  shades, 
gas  fixtures  and  finish  hardware  for 
two-story  frame  flats. 

Owner G.    Ferari,   Premises. 

Architect  ..  .L    Traverso,      854      Union, 
San    Francisco. 

Contractor.  .G.  Chiappe,   28  Vincent   PI., 
San   Francisco. 

Filed  Dec.  12,  '13.     Dated  Dec.  9,  '13. 

Enclosed  and   roof  on $525 

Brown    coated    525 

Completed    and    accepted 523 

Usual     35     days 525 

TOTAL  COST,   $2100 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications,    filed. 


AVE     144-11%     S 
y     and     basement 


W  SECOND 
Cabrillo.  Two-stor 
frame   flats. 

Owner F.   E.  Oldls  and   E.   1".   Iiam- 

mick,    27    Parsons,    S.    F. 
Architect  ...E.    E.    Young,    251    Kearny, 
San    Francisco. 
tni-. .Frank       P.       Lansing,       110 
Jesie,   San   Francisco. 

COST,    $5000 


Alameda. 


Ice 


(4481)      E      KANSAS    150    N 
Two-story   frame   office. 

Owner N.     Ohiandt     (National 

Cold  Storage   Co). 
.  .None. 

. .  Chas.       Wallace,       National 
Ice   &   Cold   Storage   Co. 

COST,  $2500 


Architect 

Engineer 


(44-82)  E  DOLORES  55-9  N  15th.  Three 
story  and  basement  frame  apart- 
ment  flats. 

Owner Adrienne      E.      and      Nellie 

Thompson,    1S76    15th,    S.    F. 
ect  . .  .None. 
Day's  work.  COST,   $6000 

(44S3)  E  DOLORES  165-9  N  15th.  Three 
story  and  basement  frame  apart- 
ment flats. 

Owner Adrienne      E.      and      Nellie 

Thompson,    1876    15th,    S.    F. 

Architect  . .  .None. 

Day's  work.  COST,  $6000 


(4484)  E  DOLORES  100-9  N  15th.  Three 
story  and  basement  frame  apart- 
ment  flats. 

Owner Adrienne      E.      and      Nellie 

Thompson,    1S76    15th,    S.   F. 
Architect  . .  .None. 
Day's    work.  COST,   $6000 

(4485)  NO.  10  KEARNY.  Alter  and 
enlarge    window. 

Owner E.   C.   Heller   &   Co.,    Prem. 

Architect  .  .  .None. 

iur..The     Fink    Schindler     Co., 
226    13th,    San    Francisco. 

Cost,   $1000 


(4486) 


(4478)  SW  POST  AND  POWELL  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-11  th 
—  57  to  beg.  Metal  furring,  lathing, 
plastering  and  all  work  in  old  build- 
ing where  changes  are  made  for  ad- 
dition  to  St.   Francis   Hotel. 

Owner Crocker  Hotel  Company. 

Architect  ..  .Bliss      &      Faville,    Balboa 

Bldg.,    San    Francisco. 
Contractor.  .C.     C.     Morehouse.     Sharon 

Bldg.,    San    Francisco. 
Filed  Dec.   12,  '13.     Dated  Dec.  10,  '13. 

On   1st  of  each   month 

Usual    35    days 25% 

TOTAL  COST,  $38,000 
Bond,  $19,000.  Surety.  Equitable  Surety- 
Co.  Limit,  65  days.  Forfeit,  $25.  Plans 
and  specifications  filed. 


FORTY-THIRD    AVE    100    S 
Way.       One-story    and    base- 
ment  frame  dwelling. 

Owner H.      McL    Armistral,       1373 

Clay,  San   Francisco. 
i     .  .None. 
K  ork  .  COST,   $1400 

(4487)      i:    VIENNA   200   N   Italy.     One- 
and    basement    frame    dwelling. 
.  L.       Barre,     30       Washburn, 
San   Francisco. 
Architect  . .  .None  . 

..tor.. John     Pedeupe,     606     Wal- 
bridge,    San    Francisco. 

COST.   $1000 


(4488)      NO.   34   ELLIS.   Galvanized   iron 
qulse. 

Owner The    Ellis,    Inc..    Premises. 

eel        None. 

i  ior.  .Golden     Rule    Sheet     Mi  tal 
Works,   255  Jersey.         I' 

COST,    $40n 


28 

(4489)      E   NINTH   AVE    225    S   Cabrillo. 

Two-story    and    basement    frame    (2) 

flats. 

Owner J.   Harold  Johnson,   732   9tn 

Ave.,  San   Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $1800 

.11 E     TWENTY-FIFTH     AVE     12:, 

N    Judah.       Two-story    anil    basement 
frame    residence, 

Owner Charles   Anderson,   702   Cole 

San  Francisco, 
-architect  ..  .A.    H.    Peterson.   Mills    Bldg 

Francisco. 
May's  work.  COST,   $2700 


BUILDING    ami    INDUSTRIAL    MOWS. 


Wednesday,  December  17,   1913 


(4491)      W      SIXTEENTH    AVE    100       > 
Fulton.        Two-story      and      basement 
frame  residence. 
Owner Helen   E.   McLane,   141    Sut- 
ter,   San    Francisco. 
Architect  .  .  .None. 

Contractor.  .Geo.     Parker,     111     Sutter, 
San   Francisco. 

COST,    $27 


(44H2 1  NO,  3026  PIERCE.  Raise,  add 
to    and   alter    frame    building. 

Owner Mrs.   Freda   Hewett,   Prem 

Architect  . .  .None. 

Contractor.  .J.    Mc    I.    Jarvis,    3641    24th, 
San   Francisco. 

COST,   $2700 

(4493)  N  MISSION  325  E  Seventh. 
Two-story  and  basement  brick  art 
srlass    works. 

Owner Mrs.    Carrie    Rea,    79    Post, 

Francisco. 
Architect  ...  Wm.   Knowles,   1301   Hearst 

Bldg..   San    Francisco. 
Day's    work.  COST,    $8500 

NOTE: — Job  is  started. 


i  I  I'M  i  NO.  5515  CALIFORNIA.  Two- 
story  and  basement  frame  store  and 
flat. 

Owner Mrs.  Henrietta  Arjo,   Prem. 

Architect  .  .  .None. 

Contractor.  .Western  Union  Home 
Bldrs.,  Inc.,  1017  Telegraph 
Ave.,    Oakland. 

COST,    $300H 


(4495)      SW      UNION    AND      BATTERi'. 
Structural    steel    and    cast    iron    work 
for   four-story  Class    "C"    building. 
Owner National    Ice    &    Cold    Stor- 
age  Company. 
Engineer  ..  .Chas.    Wallace. 

lor. .Vulcan    Iron    Works,    Fran- 
cisco &  Kearny.  S.  F. 
Filed    Dec.   13,  '13.      Dated    Dec.   11,  '13. 
On    arrival    of    each    shipment    of 
material  in  San  Francisco.  $34  per 

net   ton    

On  1st  and  15th  of  each  month  $17 
per  net  ton  of  all  material  erected 
i>n  completion  and  acceptance, 
balance    of    what    may    remain    of 

75%  of  contract    price 

Usual    35    days.    25% $5165 

TOTAL  COST,  $20,660 
Bond,  $10,330.  Surety,  Equitable  Sure- 
ty Co.  Limit,  as  fast  as  required.  For- 
feit, $20.      Plans  and  specifications   filed. 

(44'J6i  SW  POST  AND  POWELL  W 
137-6  S  63-6  E  69-7  N  6-6  E  67-11  r  a 
57  to  beg  Refi  -•  i  a  ting  and  h  e 
in  iking  p)  I  r.incis   Hotel. 

Owner Ci  e]    Company. 

.     t   ...Bliss       &       Faville,    Balboa 
Bldg.    S  ii    Fi  am     i  o 
Contractor.  .Vuli  in    Iron    Works.   Fran- 
cisco &  Kearny,  S.  v. 
Filed    Dec.   13,  '13.     Dated  Dec.   11,  '13. 


On    1st    and    15th    of    each    month 

as    work    progresses 75% 

Usual    35    days,    25% $3277.50 

TOTAL  COST,  $13,110 
Bond.  $6555.  Surety,  Equitable  Surety 
Co.  Limit,  90  days.  Forfeit.  $25.  Plans 
and   specifications  filed. 

COiYLPLETloV  NOTICES 


San   Francisco. 


Dec.  1,  1913— NW  POS1  AND  SCOTT 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to  City  . 
Street  Imp  Co,  Jas  B  Clow  &  Sons, 
Nov.  29;  John  G  Sutton  Co,  Nov.  26; 
Ickelheimer  Bros  Co,  Nov.  24;  John 
G  Sutton    Co Nov.    26,   1913 

Dec.  1,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-6  N  137-6.  Winslow  Anderson 
to  Wm  Schaffer Oct.  30,  1913 

Dec.  1,  1913— E  TWENTIETH  AVE 
275  N  Clement  N  25xE  120.  Charles 
A  and  Anna  E  Newcomb  to  Charles 
R    Hawcroft Nov.    24,    1913 

Dec.  1,  1913— N  GREENWICH  137-6 
E  Jones  E  22-10x  137-6.  Giovanni 
Battista  Torre  to  Norio  Cavaglia.. 
Nov.    26,    1913 

Dec.  1,  1913— N  LOMBARD  82-6  E 
Jones  E  27xN  100.  E  Boschetti  to 
G   Chiappe Nov.   29,   1913 

Dec.  1,  1913— SW  SECOND  100  NW 
Townsend    NW    50xSW    160.      Moore 

Inv  Co  to  Butte  Eng  &  Elec.  Co 

Nov.    22,    1913 

Dec.  1,  1913— SE  VAN  NESS  AND 
Pacific  Aves  S  102-S%xE  100.  M 
Krotoszyner  to  T  W  McClenahan  & 
Co Nov.     28,    1913 

Dec.  1,  1913— S  TWENTY-SECOND  67 
E  Shotwell  E  29-3xS  95.  J  P 
Mirassou  to  Gustave  Anderson.... 
Nov.    19,    19~T3 

Dec.  2,  1913 — S  POST  162-6  W  Frank- 
lin W  75xS  137-6.  George  W  Frank 
(as  Frank  Printing  Co)  to  Barrett 
&    Hilp Nov.    2S    ,1913 

Dec.  2,  1913— W  NINETEENTH  AVE 
356  N  Cnrbrillo  31-6x120.  Jeanette 
Yates  to  whom  it  may  concern... 
Nov.     29,     1913 

Dec.  2,  1913— E  TWENTY-FIRST  AVE 
79   S  Lake   25x82-6.     Jeanette  Yates 

to    whom    it    may    concern 

Nov.    29,    1913 

Dec.  2,  1913 — S  TWENTY-SECOND 
90  E  Valencia  S  55xE  35.  Howse 
Bros,  Inc  to  J  M  Ploeger.  .Dec.  2,  1913 

Dec.  2,  1913— LOT  9  BLK  11  St.  Fran- 
cis Wood.  Westgate  Park  Co  to 
O  C  Holt Nov.   19,   1913 

Dec.  2,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  82-6.  T  J  Crowley 
and  H  P  Stoltenberg  to  Geo  Haub 
Nov.    20.    1913 

Dec.  2,  1913— E  THIRTEENTH  AVE 
100  N  Kirkham  N  25xE  120.  Jno 
Bjorkman  and  Oscar  Swanson  to 
whom   it  may  concern Dec.   1.   1913 

Dec.  3,  1913— S  SUTTER  164-6  E  Tay- 
lor E  60-9xS  137-6.  Trowbridge  & 
Perkins  to  H  Maundrell,  Nov  26,  '13 
Larsen  &   Larsen Nov.   26,    1913 

Dec.  3,  1913— NW  SCOTT  AND  POST 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to 
Atlas  Heating  &  Ventilating  Co.. 
Nov.    26,    1913 

Dec.  3,  1913— E  POTRERO  AVE  150 
N  25th  N  25xE  100.  Theodore  E 
Steiner  to  Jacob  F  Nielsen. Dec.   1,    13 

Dec.  3,  1913 — E  HYDE  68-9  S  Filbert 
S  25-10xE  68-9.  Henry  C  Pausmann 
to  Paul   De   Martini Dec.    2,   1913 


Dec.  3,  1913— S  CALIFORNIA  87-6  W 
Davis  W  50xS  137-6.  John  A  Gren- 
nan  to  J  H  Hjul Completed  

Dec.  3,  1913— NE  WASHINGTON  & 
Octavia  W  137-6  N  127-8%  W  127-6 
S  127-8%.  A  B  Spreckels  to  Ver- 
mont  Marble   Co Nov.   28,   1913 

Dec.  3,  1913— E  MASON  137-6  N  O'Far- 
rell  N  32-6  E  17-6  S  50-10%  W  60 
—  77-6.  Wm  F  Wilson  Estate  to  I 
Kissel Nov.    29,    1913 

Dec.  3,  1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to    Central    Elec   Co Dec.    3,    1913 

Dec.  3,  1913— NW  JACKSON  AND 
Drumm       N    ?0.\W    60.  Thos       W 

Butcher    to    Harry    Maundrell 

Dec.    2,    1913 

Dec.  3,  1913— S  SUTTER  164-6  E 
Taylor  E  60-9xS  137-6.  W  F 
Perkins  and  H  O  Trowbridge  to 
John   G   Sutton Nov.   29,    1913 

Dec.  4,  1913 — N  NINETEENTH  185  W 
Church  W  25xN  114.  Mary  T  Ren- 
ault to  Bell  &  Rosslow.  .Nov.  — ,   1913 

Dec.  4,  1913— W  BUCHANAN  112-6  S 
Waller  25x117.  Mary  J  McLeod  to 
J   J    Heaphy Dec.    1,    1913 

Dec.  4,  1913 — NW  GEARY  AND  VAN 
Ness  Ave  N  275xW  157-6.  Van  Ness 
Realty  Co  to  Pacific  Floor  Sanding 
Co Nov.   20,    1913 

Dec.  4,  1913— E  STOCKTON  50  S 
Sutter  E  80xS  40-8%.  Sierra  Inv 
Co    to   Gus   N   Daniels Dec.   4,   1913 

Dec.  4.  1913— N  VALLEJO  81-3  W 
Octavia  W  27xN  125.  John  V  Leon- 
ard and  Celia  S  Leonard  to  whom 
it   may   concern Dec.   4,    1913 

Dee.  4,  1913— NE  EIGHEENTH  AND 
Guerrero  N  27xE  32.  Eisenbach  Co 
to    A   Dahlberg Dec.    3,    1913 

Dec.  4,  1913 — N  HOWARD  375  E  5th 
N  80  W  100  N  80  E  125  S  160  W  25. 
Bovd  Inv  Co  to  Brandon  &  Lawson 
. . ." Dec.    3,    1913 

Dec.  5,  1913— SW  TWENTIETH  AVE 
and    Lake    W       43-6xS    104.         J    W 

Leavitt   to   Thos  Elam   &   Son 

Dec.    5,    1913 

Dec.  o,  1913— N  OTSEGO  AVE  200  S 
Santa  Ysabel  Ave  S  25xW  125.  A 
A  Wesendunk  to  whom  it  may  con- 
cern     Dec.    5,    1913 

Dec.  5.  1913— ri  ROSE  AVE  110  E 
Gough  E  27-6  S  to  NW  Market  SW 
to  a   pt  caused  by  intersection   of  a 

,';ne  at  ra  to  Rose  Ave  at  pt  of  beg 
with  NW  Market  N  to  S.  Rose 
Bruce  Cornwall  to  Gus  V  Daniels, 
Nov.  28;  Frank  M  Garden  &  Frank 
B   Peake,   co-partners. .  .Nov.   28,   1913 

Dec.  5,  1913 — E  COMMONWEALTH 
Ave  200  S  California  S  33-4xE  120. 
William  H  Cobb  to  J  C  Warner  & 
Sons    Dec.   3,   1913 

Dec.  6,  1913— W  NINTH  AVE  150  S 
Cabrillo  S  50xW  120.  Chas  A  Rush- 
ton   tc    whom   it   may   concern 

Dec.    4,    1913 

Dee.  6,  1913— E*  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Est 
to  C  J  Hillard   Co Dec.   6,   1913 

Dec.  6.  1913— N  WASHINGTON  148-9 
W  Presidio  Ave  W  32xN  127-8%. 
Mrs  Andrew  A  Jacobs  to  H  W 
Arnold Dec.   6,   1913 

Dec.  6,  1913— SE  MINNA  66  SW  Russ 
SV  25x75.  Norman  A  Eisner  to 
John    Hayes Dec.    5.    1913 

Dec.    6.    1913— E       MASON      137-6      N 

Dec.  -S.  1913— W  TWENTY-SIXTH 
Ave  100  N  J. in,  Ave  N  25  W  120  S  25 
E  120.  Jacob  H  Thorup  to  whom  It 
may   concern Dee.   6,   1913 


Wednesday,   December  1 7.    1913 

Dec.  8,  1913— SW  EIGHTEENTH  AND 
Lexington  Ave  W  30xS  So.  E 
Prat  to  Louis  Metter Dee.  6,  1913 

Dee.  8,  1913— NW  CEDAR  AVE  AND 
Octavia  N  22xW  77-6.  Luigi  Solari 
to   R  Fahy Dec.    6.    1913 

Dec.  8,  1913 — E  JORDAN  AVE  132-3% 
S  California  S  33-4xE  120.  Rearden 
T  Lyons  to  L  C  WooldridgeDec.  3.  '13 
De=.  8,  191— SE  HOWARD  100  SW 
Sth  SE  parallel  with  Stli  160-11  NW 
50  SW  34  NW  25  SW  55  NW  85 
—  100.  Richard  I  Whelan  to  Henry 
Jacks Dec.    6.    191.3 

Dec.  8,  1913 — NW  TEHAMA  111  SW 
"Sth  NW  50xSW  34.  Richard  I 
Whelan   to   Henry   Jacks.. Dec.   6,    1913 

Dec.  8,  1913— W  STOCKTON  75  .n 
Washington  N  67-6xW  105.  The  A 
P  Giannini  Co  to  Frank  Rolandi.. 
Dec.    6,    1913 

Dec.  8,  1913— N  ELLIS  137-6  E  Lea- 
venworth E  40  N  120  W  20  S  60  W 
20  S  60.  Frank  J  Klimm  to  N  P 
Anderson Dec.    5,    1913 

Dec.  8  ,1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to   Kiernan   &   O'Brien.  ..  .Dec.    5.    1913 

Dec.  8,  1913— E  PATTON  150  N  High- 
land (Plymouth)  Ave  E  100  N  19  m 
or  1  W  108-3  S  26  ptn  Lots  5-43 
Blk  2.  Holly  Park.  Mercy  J  &  Chas 
E  Hills  to  Jacob  Witzelsberger.  .  .  . 
Dec.    8,     1913 

Dec.  8,  1913 — FILLMORE  NO.  537,  bet 
Oak  and  Fell.  Margaret  Hannon 
Thorne    to    Ellingson    &    Holt 

Dec.    8,    1913 

Dec.  8,  1913 — LOT  14  BLK  4.  Crocker 
Amazon  Tract.  Arthur  G  Duncan 
to   L   L   Allen Dec.    S,    1913 

Dec.  8,  1913— SW  OAK  AND  DEVbA- 
dero  S  50xW  90.  Richey  Riddell  to 
W   H  Bagge Dec.   S.    1913 

Dec.  9,  1913— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  Florentine 
and  Wm  Wankowski  to  Mutual 
Constr  Co Dec.   1,   1913 

Dec.  9,  1913— W  TWENTY-SINTH 
Ave  100  N  California  N  25xW  120. 
Jacob  H  Thorup  to  whom  it  may 
concern Dec.     C,    1913 

Dec.  9,  1913— S  IRVING  95  E  9th  Ave 
E  25xS  100.  Henri  Leste  to  Jac- 
ques    Narbebury Dec.     S.     1913 

Dec.  9,  .1913 — SE  BATTERY  AND 
Halleek       S    34-6xE       77-6.         Isaak 

Kohn   to  J   J  Connolly   &   Son 

Dec.    S,    191  * 

Ded.  9,  1913— NE  GOLDEN  GATE 
Ave  and  Hyde  N  92-9  E  82-6  S  24 
W  4S  S  69-9  W  34-6.  James  H 
Garrett    to    F   L  Hansen.. Dec.    4,    1913 

Dec.  9,  1913— E  POWELL  37-6  N 
Jackson  N  40xE  57-6.  J  A  Mac- 
kenzie   to    H   J    Perazzi.  .  .Dec     6.    1913 

Dec.  10,  1913— S  UNION  55  E  Taylor 
E    27-«xS    100.       Matteo    Brocato    & 

Bros   to   Frank    C    Amoroso 

Dec.    D.    1913 

Dec.  10,  1913— SE  BATTERY  AND 
Halleek  S  34-6xE  7716.  Isaack 
Kohn  to  H  L  Petersen  (as  The  S  F 
Artificial  Stone  Paving  Co). Dec.  9.  '13 

Dec.  10.  1913— SWT  EAST  &  OREGON 
(if  extended)  W  74  m  or  1  N  30  m 
or  1  E  53-4  it.  or  1  SE  37  m  or  1  ptn 
Blk    "E"    of    50    vara.       Waterfront 

Realty    Co    to    Z    Narberbury 

Dec.    1 

Dec.    10.    1913— LOT    12    BLK   "A"   Mis- 
sion Terrace.     Raymond  H  Banning 
and    Ernest    Leo   Garcia    and    James 
E  Stewart  to  whom  II   mnv  concern 
I  iec.    5.    1913 

Dec.    10,     1913— E    NINTH    AVE    25    S 


BUILDING    AND    [.NDUSTHIAL    NE 

Ortega   S   75xE   95.   Guerrero   Realty 
Co   to   Emil   Nelson Dec.   10,   1913 

Dec.  10,  1913— E  CASTRO  35  S  19th 
S  25xE  S3.  Benedict  &  Theresia 
Steinauer  to  John  Carlson  &  Edwin 
Anderson Dec.    9,    1913 

Dec.  11,  1913— E  FIFTH  AVE  300  N 
Geary    N    25xE    120.      Manuel    C   and 

Clara   E   Garcia   to   W   E   Grant 

Dec.    11.     ■:)•  3 

Dec.  II.  .'913— PINE  NO.  1617.  M  A 
MoUlenhauer  to  Chas  Wright.... 
Dec.     11,     1913 

Dec.  11,  1913 — W  SCOTT  97-S',  S 
Sacramento  S  30xW112-6.  Henry 
A  Jacobs  to  Peterson-James  Co, 
Dee    10;    J    W    Cobby ....  Dec.    11,    1913 

Dec.  12,  1913— W  UTAH  91-6  N  15th 
N  46.\W  100.  Tarara  &  Nolan  Co 
to  Stanquist  &  Forbes.  ..  .Dc.  9,  1913 

Dec.  12,  1913 — EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tibbitts  Constr 
Co,  Oct  6;  The  Turner  Co  Dec.  11,  1913 

Dec.  12,  1913 — S  ROSE  AVE  11  E 
Gough  E  27-6  S  to  NW  Market  SW 
to  a  pt  caused  by  intersection  of  a 
line  drawn  at  r  a  to  Rose  Ave  at  a 
pt  of  beg  with  NW  Market  N  to  S 
Rose  Ave  and  pt  of  beg.  Bruce 
Cornwall  to  H  A  Chalmers,  Dec  11; 
Otis   Elevator   Co Dec.    10.   1913 

Dec.  12,  1913— COM  165  W  TAYLOR 
and  60  S  Pacific  S  77-6  W  110  N  30 
W  5-6  N  47-6  E  115-6.  Theodore 
Gibson  to  whom  it  may  concern.... 
Dec.    11,    1913 

Dec.  12.  1913— LOT  10  BLK  "X"  of 
Park  Lane  Tract  No.  3.  David  and 
Lucy  Caen  to  Jacob  F  Nielsen.... 
Dec.    4.    1913 

Dec.  12,  1913— W  KEARNY  97-6  N 
Union  N  37-6xW  60.  Paolo  and 
Giuseppe  Tufo  to  F  C  Amoroso.. 
Dec.    11.    1913 

Dec.  12,  1913— SE  MARKET  43  SW 
Noe  SW  62-2%  S  SS-4%  E  SO  N 
42-9%    W    32-S    N    86-0%.      Wm    and 

Elias  Nasser  to  Higginson  Co 

Dec.   10.  19!:; 

♦ 

LIENS  FILED 

San   Francisco. 

Dec.  1,  1913— E  FORTY-SEVENTH 
Ave  260  S  Balboa  S  100XE  120.  J  H 
Kruse   vs   E    B  Hallett $327. M 

Nov.  29,  1913 — S  BRUCE  50  E  Harold 
Ave.  The  Greater  City  Lumber  Co 
vs    Joseph    Brayshaw $1513.05 

Dec.  2,  1913— S  DUNCAN  ISO  W  Cas- 
tro W  25xS  114.  Spring  Valley 
Lumber  Yard  vs  Theodore  and  Dora 
Werner $116.26 

Dec,  2,  1913 — NO.  131  ROTTECK  N  In 
2S9  E  Bosworth.  The  Greater  City 
Lumber  Co  vs  August  Hormaj    ■ 

Dec.  2,  1913— W  JONES  43  N  O'Far- 
rell N  27-6  W  80  S  5-6  E  5  S  22  E 
75.  Frederick  Rogers.  $56.25: 
Geo  H  Standish.  $60.50;  N  Rhine, 
$33.75   vs   S  A   Haas 

Dec.  3.  1913— E  TWENTY-NINTH 
Ave  225  N  Anza  N  25xE  120.  H  O 
Bowen  vs  J  B  Levy  and  Miss  F 
Levy  -and  James  Tarbitt  and  Fred 
Knott      

Dec.  3.  1913— N  TWENTY-EiGHTH 
292  W  Noe  W  2".\S  114.  William 
Myers   vs   Charles   Anderson $110 

Dec.  3,  1913— E  HOLLIS  75  S  O'Farrell 

5  25xE    90         David    Gibbs    vs    i      A 
Bergerol    and    Peter   Hansen. .  .$248.55 

I,  1913— W  JONES  I"  N  O'Far- 
rell   N   50xW    137-6.      Durable    I'air.t 

6  r. ,i.ir  Co,    Inc   vs  s   A    Haas   an ". 


R     W     Rogers $130.9(1 

I,  1913 — SE  PINE  AND  POWELL 
B  C  Van   Emon  vs  J    Bohlig  or  J   H 

Uohlig     $375 

5,    1913— W    JONES    43    N    O'Far- 
rell N    27-6   W   SO  S  5-6   E   5  S   22  E 
75       Pacific    Hardware    &    Steel    Co 
S     \    Haas,   .1    Steur;    W    L   Bury 

and    L   Heipner $S4.45 

5,  1913— NE  BUSH  AND  GRANT 
Ave  E  60xN  77-6.  Pacific  Hard- 
ware &  Steel  Co  vs  Louis  Friedman 
Win    Van    Herick    and    L    Heipner.  . 

$136.60 

5,  1913— NW  BALBOA  AND  LA 
Playa  W  -229-1%  N  along  curve 
line  of  Great  Highway  630  to  s 
Anza  E  2S0  S  210  E  168-4%  S  3S1-5. 

A     Savage $95 

Dec.  5,  1913— E  SAN  BRUNO  A.E 
200  N  22nd  N  25xE  100.  Niels 
Jacobsen  vs  John  Harang  and  W 
P  Montague  Co  vs  Hotaling  Estate 

Co  and   Commercial   Bldg  Co $75 

Dec.  4.  1913— NE  BUSH  &  GRANT 
\\>  E  60xN  77-6.  The  Daniel  O'Day 
Co    vs   Louis  Friedman   and   Leopold 

and    C    Mollath    $S6.10 

Dec.  6,  1913— W  FILLMORE  40  S 
Chestnut  S  50xW  80.  Pacific  Port- 
land Cement  Co  Conso'idated  vs 
Johanna      Hession    and      California 

Sheet    Monoli'hie    Co $194.9  1 

a  13  —  NW    VAN   NESS  AVE   & 
Post   N    120xW    159-9.      Lindgren    Co 

vs  Hecht  Invst  Co $1047. 26 

Dec.  S.  1913— W  JONES  43  N  O'Far- 
rell  N  27-6  W  SO  S  5-6  E  5  S  22  E  75. 
J  H  Kruse  vs  S  A  Haas.  J  Steur 
and  W  L  Bury,  $291.12:  J  S  Guerin 
s  ime  and  R  De  Luca.  Same.  ...$''  I 
1913— E  TWENTY-NINTH 
Ave  225  N  Anza  N  25xE  120.  Eureka 
Sash,  Door  &  Moulding  Mills  vs  J 
B  Levy,  Fannie  Levy  and  James 
Tarbett  and  Fred  Knott   (Tarbett  & 

Knott)      $345.  ii « 

1913— NE  BUSH  AND  GRANT 
Ave  E  60xN  77-6.  Frank  Ingigueri 
vs     Louis     Friedman     and     Leopold 

Mollath    and    C    Mollath $165 

Dec  9  1913— SE  POWELL  &-  PINE 
i:  69-6.\S  60.  L  A  Hufschmidt  Mfg 
Co    vs    John    H    Bohlig    and    Geo    H 

Stoffels     $-»:'  50 

Dee     in.    1913— W    LELAND    AVE    400 

W     San    Bruno    Road     W    25xN     100. 

n,l    Mfgs    Co    vs    Eli    Radmon- 

ovich     $141.21 

Dec.  1».  1913— E  TWENTY-NINTH 
Ave  225  N  Anza  N  25xE  120.  F  G 
Norman  &  Sons  vs  J  B  and  Fannie 
Levy.    Jas   Tarbet  l&Fred    Knott.  $50. 53 

I,  1913— SE  PINE  &  Pi 'WELL 
i:  6S-6xS  60.  Ideal  Cornice  Co  vs 
Jo    :.    II   Bohlig  and   G   H   Stoffels.  .  $2 1 


OAKLAND  AND  ALAMEDA 
COUNTY. 

RESIDENCE   —   2      story      and      base. 

;  i   Piedmont,    Alarm 

Cal.      Architect,   Sidnej    B.   Newsom,   Ne- 
.  ad  -    Bank    Bids.,    s     F.      i  Iwner.    P.    A. 
The  <iw>'n in.;  will  be  erei  I 
I    in    Piedmont   and    has    been   designed 

lor  an   elffh m      ..use   with     > 

porch       Interioi    finish    will   be 

ind   hardw I      i  ■  ik   floors  «  ii  I 

•  in  the  principal  rooms.  There 
will  in'  furnace  hea  i  ind  open  lire 
places       Mantels    will    be    of     li 

i        -,  1 1    iu toma  ..--will 

i,,.   instill,  d.     Bath   n  n  .■   tile 

■  i  .1    walnscol        Exterio       "f     t    •• 
e  coven 
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Get  It  From  Bacon 


roOtiT 


Foote  Mixer  on  building  work. 
Lang  &  Bergstrom,  Contractors. 

The  Concrete  Mixer  of  Quality 

Carried  in  Stock  by 

EDWARD  R.  BACON  CO. 

CONTRACTORS  EQUIPMENT. 

Successors  to 

FOOTE  CONCRETE  MACHINERY  CO. 

Telephone  Sutter  1675  38-40  NATOMA  ST ,  S.  F. 

Edward  R.  Bacon  ij  positively  not  connected  with  any  other  firm. 


plaster   on    metal   latli.      Plans   are   com- 
plete   and    figures    are   being    taken. 

RESIDENCE  —  2  story  and  base, 
frame.  $6,000.  Oakland.  Cal.  Archi- 
tects, Milwtin  Bros.,  Delger  Bldg..  Oak- 
land.  Owner,  Frederick  A.  Allardt. 
The  dwelling  will  be  erected  in  the 
Crocker  Highlands  Tract  and  has  been 
designed  for  an  eight  room  house  with 
baths  and  sleeping  porch.  Interior  fin- 
ish will  be  largely  of  pine  witli  some 
hardwood  veneer  in  the  living  and  din- 
ing rooms.  Oak  floors  will  be  used 
throughout.  Plans  provide  for  furnace 
heat  and  open  tire  places.  .Mantels  will 
be  of  tile.  An  automatic  water  heater 
will  be  install*         B  ioms  will  have 

ositlon  iloors  and  tile  wainscot.     A 
garage   will    be  erected   on   the   lot.    Ex- 
terior    of    both    house    and    garage    will 
i  tit  i .  aster  on  metal 
lath.      Plans     iic    now     being    prepared. 
RESIDENCE    -  -    2    story      and      base. 

$<;.. Alameda,    Alameda    Co., 

Cal.      An     ;!  •  !.•  onard    H.    Foi  .i.    21 36 

!-.>-ir\        i  iwner,     W 
p.  i-Mv.  I  veiling  will  be  erect- 

ed  ""    Waterside   Terrace  and   will   con- 
tain    eighl     rooms,     bath     and    sleeping 
Interior    finish    will    be   of   pine, 
and      hard  w  ""'1         '  >ak 
■    .       principal 
rooms.     Tl  ere   will  be  fun       i       eat  and 
Mantels    will    be    of 
brick     and     tile.       An    automatic     water 
heater    will    be     Installed.       Bath     room 
will     have    composition     floor    and       tile 
ot.      Tib-    wainscot    will    also    bi 
of    the 
:,  ■  i '  nt  plas- 

metal   lath.      PI  i nplete 

i  ken. 
I  >EN<  'I.  2 


frame.  $1,000.  Oakland,  Cal.  Architect, 
none.  Owners,  Barry  Building  Co. ,2527 
Market  street.  Oakland.  The  dwelling 
has  been  designed  for  a  seven  room 
house  and  will  be  erected  on  Linden 
avenue  south  of  Ashby.  Interior  fin- 
ish will  be  of  pine  and  hardwood.  Plans 
provide  for  furnace  heat  and  open  fire 
places.  -Mantels  will  be  of  tile  or 
brick.  Oak  floors  will  be  used  in  the 
principal  rooms.  Bath  room  will  have 
tile  floor  and  wainscot.  An  automatic 
water  heater  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  with  a  brick  base. 
Plans  are  complete  and  in  the  hands 
of  the  owners  who  will  do  the  work 
by    Day    Labor. 

RESIDENCE  —  2  story  and  base. 
frame.  $5,000.  Piedmont,  Alameda  Co., 
Cal  Architect.  Charles  W.  McCall, 
Central  Bank  Bldg.,  Oakland.  Owner, 
.Mrs.  Cleveland  Baker.  The  dwelling 
has    been    designed    for    a     seven     room 

se     with     bath    and    sleeping    porch. 

Interior    finish    will    be    largely    of    pine 

with  some  hardw 1  veneer.     Oak  floors 

will  be  used  In  the  principal  rooms. 
Plans  provide  for  furnace  heat  and 
open    tif     place       .Mantel    will     be      of 

brick.      Hath    i'ii will   have  tile  walns- 

col  and  ''imposition  floor.  Exterior  of 
i  ,  dwelling  will  be  covered  with  ce- 
menl  plaster  on  metal  lath.  Plans  are 
complete  ami  figures  are  being  taken. 
RESIDENCE  —  2  story  and  base, 
h  .in.  $3,900.  Oakland,  Cal.  Archi- 
tect, A.  W  Smith,  1010  Broadwaj  .  I  >ak- 
land.  Owner.  F.  R.  Jordan,  Security 
Bank  Bldg.,  Oakland.  The  dwelling 
will  be  erected  al  the  southwest  corner 

a    ...nil.     ,i  ii, i    Warneld    a  veil  m 

g ...  i     oi    a      ■    .'n    


Wednesday,  December  17.  1913. 

house;  Interior  finish  will  be  of  pine 
and  redwood  with  some  hardwood 
veneer.  There  will  be  furnace  heat  and 
open  fire  places.  .Mantels  will  be  of 
tile.  An  automatic  water  beater  will 
be  installed.  Oak  limit's  will  be  used 
in  the  living  room,  dining  room  and 
reception  ball.  Bath  room  and  kitchen 
will  have  tile  wainscot.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  in  the  bands  of  the  owner 
who   will   do   the   work   by   Day   Labor. 

BUNGALOWS — 2  1-story  and  base, 
frame,  $2. .".mi  each.  Piedmont,  Alameda 
Co.,  Cal.  Architect.  none.  Owner, 
Joseph  T.  Collin.  825  57th  street.  Oak- 
land. These  houses  have  been  de- 
signed for  six  room  bungalows  and  will 
be  erected  on  Ricardo  avenue.  Interior 
finish  will  be  of  pine  throughout.  Oak 
Iloors  will  be  used  in  the  principal 
rooms.  There  will  be  large  open  lire 
places  in  the  living  rooms  and  brick 
or  tile  mantels.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Ex- 
teriors will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  in  the  hands  of  the  owner  and  the 
work  will  be  done  by  Day  Labor.  All 
materials   are   now    being  purchased. 

APARTMENT  HOUSE  —  5  story  and 
base,  Class  C  construction,  $80,000: 
Berkeley,  Alameda  Co.,  Cal.  Architect. 
William  H.  Ratcliff  Jr..  First  National 
Bank  Bldg..  Berkeley.  Owner,  J.  A. 
Elston.  The  building,  which  will  be 
one  of  the  largest  apartment  houses 
yet  erected  in  Berkeley,  will  occupy  a 
site  on  Telegraph  avenue  at  the  inter- 
section of  Durant  avenue.  There  will 
be  several  stores  on  the  first  floor  be- 
sides the  main  entrance  and  lobby.  .Up- 
per floors  will  contain  a  large  number 
of  two  and  three  room  suites  equipped 
with  all  modern  conveniences.  Inter- 
ior finish  will  be  of  pine  throughout. 
Oak  floors  will  be  used  in  the  living 
rooms  and  corridors.  Plans  provide  for 
steam  heat,  elevator  service,  a  vacuum 
cleaning  system  and  hot  water  supply. 
There  will  be  patent  store  fronts.  Ex- 
terior of  the  building  will  be  faced  with 
pressed  brick  and  terra  cotta.  Plans 
are  being  prepared. 

FIRE  HOUSE — 2  story  and  base, 
reinforced  concrete,  $25,000.  Berke- 
ley. Alameda  Co.,  Cal.  Architect.  \.  il- 
liam  H.  Ratcliff.  Jr.,  First  National 
Bank  Bldg.,  Berkeley.  Owners.  City  of 
Berkeley.  Plans  have  been  completed 
for  a  modern  fire  house  which  is  to  be 
erected  on  Durant  avenue  east  of  STiat- 
tuck.  The  building  will  contain  ap- 
paratus rooms,  office  and  store  rooms 
mi  the  first  floor.  Upper  floor  will  be 
arranged  for  living  quarters  for  the 
men.  a  general  assembly  room  and 
reading  and  card  room.  Plans  provide 
for  steam  heat,  an  oil  burning  system, 
special  plumbing,  vacuum  cleaning  and 
a  hot  water  supply.  Interior  finis'a 
will  he  of  pine  and  hardwoods.  Wall 
beds  will  be  used.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  are  complete  and  figures 
w  ill    he    opened    on    December    23rd. 

GARAGE  AND  SALES  ROOMS— 4 
story  and  base,  reinforced  concrete. 
$35,000.  Oakland.  Cal.  Architects. 
Willis  Polk  and  Co.,  Merchants'  Ex- 
change Bldg..  S  F.  iiwner,  Cuyler  Lee. 
This  building,  which  has  been  men- 
i  ..ma  here  before,  has  been  increased 
in  size  since  tile  original  plans  were 
prepared.  These  drawings  provided 
tor   hot    one   story   and   since   new    plans 


Wednesday.   December  17,    1313. 

have  been  prepared  for  a  fou 
structure.  Constiuction  will  be  prac- 
tically fireproof.  The  design  is  in  the 
classic  style.  Exterior  will  be  faced 
with  cement  plaster.  Interior  of  the 
front  portion  of  the  building-  will  be 
finished  in  hardwoods,  tile  and  marble. 
There  will  be  patent  store  fronts  and 
plate  glass  windows.  The  building 
is  to  be  erected  at  the  corner  of  24th 
and  Broadway.  Bids  arc  now  being 
taken. 
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Building  Contracts  Awarded 
Oakland. 


No.        (inner                      Contractor  Amt. 

35  J  7      Monroe      Monro. 

351S     Rountree    Rountree  2000 

3519     Reanley      Wells  8000 

Spratly      Spratlv  1500 

3521  Bull     Carson  7500 

3522  Fish     Sheridan  500 

3523  Mayer     Brasch  2500 

3524  Reavley    Wells  8000 

3525  Ericson     Rose  500 

3526  Bell     Stewart 

-7      Settles     Settles  2000 

352!      McDonald     Coolev  500 

3529      Robenson     Rogers  7500 

3531  Bruguiere     Franze  3118 

3532  W'n     Pacific      Lavne       

3533  Ldchtig     Burritt  3960 

-      Benzzine     . .  .Componenosi  500 

3542      Hargrave      Silva  4000 

3546  Pague     Anderson  400 

3547  Mallev      Malley  1800 

354S      Pfrang     Pfrang  2500 

3549      Pfrang     Pfrang  2500 

3551  Kroeger Bay     Bldg  2750 

3552  Beamer     Wieben  2600 

3554  Collin     Collin  2500 

3555  Collin      Collin  2500 

3556  P.osseter     Thornallv  4650 

3558  Whalen     Whalen  2500 

3559  Svdes     Svdes  1000 

3560  Alison     Minner  2475 

3561  Laing     Laing  1600 

3562  McArthur     McArthur  2000 

(3517)      X    ROSE    175    E     Howell.  Oak- 
land.     One-story   5-room    dwelling. 

Owner J.       W.    Monroe,       690  61st. 

Oakland. 
Architeca  .  .  .  N 

Da;    -  work.                                    COST,  $2000 


(351S)      N  TGNACIO   SO   W   Trask.  Oak- 
land.      One-story    5-room    dwlg. 

Owner Jas.    Rountree.    Premises. 

Architect  . .  .None. 

Day's    work.  COST 


(3519)    NO.   422    E-FOURTEENTH,   Oak- 
land.    Two-story  16-room  apartments 

owner G.     S.     Reanley,     Premises. 

Architect  . .  .None. 

Contractor.. W.     B.     Wells.     2751     Tele- 
graph   Ave.,    Oakland. 


S    K I  •< ;  1 : 1 : 1 . V    200    W    57th    Ave.. 
Oakland.      One-story   5-room   dwlg. 

Owner J.    R.   Suratly,   5631   Edgerly 

Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $1500 


W    FILBERT    115    S    12th.    Oak- 
land      Two-story    17-room    flats. 

owner A.      C.    Bull.      1320      Union. 

Oakland. 
Architect  .  .  .None. 

Contractor.  .John      Carson.      40      Bacon 
Bids..  Oakland. 

COST,    $7". i" 


(3522)      E     THIRTY-FIFTH     200     N     B- 
14th.    Oakland.      Addition. 

owner W.    F.    Fish,    111!    35th    Ave.. 

i  lakland. 

tor..K.       M.       Sheridajj.         1020 

rid. 


(3523)      SE   MANILA  AVE   &   CLIFTON, 
Oakland.      One-story   5-room  dwlg. 

Owner Philip     Mayer,     5S36     Ocean 

View  Drive.  Oakland. 
.*;cl  itcct  . .  .None. 

Contractor.  .M.    P.    Brasch,    5S36    Ocean 
View    Drive.    Oakland. 
COST 


(3524)    REAR  NO.  422  E-FOURTEEXTH 
NE    E-14th    100   SE   4th   Ave   SE    40    NE 
Oakland.        Add     two-story      i .;  i 
apartments. 

Owner John    S.    and      Mary      Belle 

Reavley,    Oakland. 

Architect  . .  .None. 

Contractor.  .W.    B.    Wells,    Oakland. 

Filed    Dec.    S,    '13.      Dated    Dec.    5.    '13. 

Frame    up    i, 

Brown  coated   14 

Completed    and    accepted 1, 

Usual    35    .lays ', 

TOTAL  Ci  'ST.   {v 

Bond,    none.      Limit,    75    days.      Forfeit. 

none.      Plans    and   specifications,   none. 

13525)      NO.    526    FIFTT-SECOND.    Oak- 
land.     Additions. 

Owner Edwin    J.    Ericson,    Okd. 

Architect  . .  .None. 

Contractor.  .A.    H.    Rose   &    Co.    .".;."•    17tl 
Oakland. 

COST 


(35 


41st, 


V  THIRTY-NINTH  53 
Market,  Oakland.  One-story  5 
dwelling. 

Owner Glenn    R.      Bell,    616 

Oakland. 
Architect  .  .  .None. 

Contractor.  .B.     A.     Stewart.     616     41st. 
Oakland.  COST,    $2200 


(3527)      N     WALNUT     S"     E     Rerawick. 
Oakland.       One-story     6-room     dwlg. 

Owner J.    E.    Settles.    1544    Broau- 

way,    Oakland. 
Architect  . .  .None. 
Day's    work.  COST.    $. 


E     BROWN     245     N     Wis 
Oakland.       Two       one-story       3-room 
dwellings. 

Owner L.   McDonald. 

Architect  . .  -None. 
Contractor.  .O.   C.   Coolev. 

COST 

SW  COTTAGE  &  WAEFIEl.o 
Ave..  Oaklami.  Two-story  7-room 
dwelling. 

Owner F.    R.    Jordan.   Security    Bk. 

Bldg.,    Oakland. 
Architect  ..  .A.    W.    Smith,    1010    Broad- 
way,   Oakland. 
Day's    work.  Cl  1ST 


(3531  1      NW     TWELFTH     AND     I 

.""\112.  Oakland.  Heating  for  six- 
story  &  basement  steel  frame  apart- 
ment House. 

...The  Bruguiere  Co..   133  Geary 
San    Francisco. 
Architect  ..  .Chas.    W.    McCall,    ■ 

Bank    Bldg..    Oakland. 
Contractor.  .L    D.    Fi 

land    Ave      Oakland. 
Filed   Dec.   9    '13.      Dated    Dec.    I.   '13 

-    ed    in     J779 

Completed     and    accepted 1559 

Usual    35    days 

TOTAL    Cost.    !3n- 
Fond.    $1559.       -  lomllng 

and  Insurance  Co.  Limit,  noni 
feit.  none.  Plans  and  sped!! 
filed. 


OAKLAND     SITi;     PROPERTY, 
Oakland.     All  work  for  boring   well. 

Owner Western    Pacific     Railwaj 

Co.,   Mills   Bldg.,   S.    F. 
Architect  . .  .None. 

Contractor.  .The   Layne    &    Bowler    Cor- 
poration. Los  Angeles. 
i  'ec.    9,     13.      Dated    Dec.    4,   '13. 

Completed  and  accepted 7.".', 

30    days    after 

5 3 ..ii(    per    hour    for    drilling    through 

(1    a    day    board    for    each    man; 

i    pump  and  pit;  $1  ft.  for  Layne 

s   reen    used    oved    estimate;    $3    per    ft. 

-  per    lin,    ft. 

Bond,     $2500.       Surety.     Aetna     Accident 
&   Liability   Co.      Limit,    none.      Forfeit. 
Plans    ana    specifications,    none. 


■   RAMuNA   AVE   165   SW   Bonita 
-   '      30    SE    47. SO    SE    58.555    NW 
15,    Piedmont.      All    work   for   two- 
story  and  basement  dwelling. 

Owner Mrs.    Bess    L.    Lichtig.    OK7J. 

...  None. 
Co ltractor. -Oscar   L.    Burritt,   427    63rd, 
Oakland. 
ec.    9.    '13.      Dated    Dec.    9,    '13. 

Frame    up i4 

■:t    coat    plaster    on >: 

eted   and    accepted 14 

Usual    35    days '4 

TOTAL  COST.  $3960 
Bond.  none.  Limit,  80  days.  Forfeit, 
none.      Plans   and   specifications    filed. 


E    UNION    200    S    30th.    Oakland 
Two-story    2-room  barn. 

owner G.    Benzzine. 

ect  . .  .None. 
Contractor.  .E.    Camponenosi. 

COST.    $ 


IHI 


S  FORTIETH  127  \\"  Howe, 
Oakland.  Two-story  10-room  apart- 
ments. 

Owner Arthur       Hargrave,         1527 

Broadway,    (lakland. 
None. 
Contract         .J.  P.   Sill        1732   7tl      Bkly. 
CI  'ST.    $1 


(35461      NO.  389  ADAM.  Oakland.     Alter 

and  repair. 

Owner Dr.    F.    C.    Hague.    Premises. 

.  None. 
Contract    '.   Jno.  Anderson.   1422  Broad- 
way, Oakland. 

COST.    MOO 


(3547)      E    WEST    56    N    41st.    Oakland. 
One-story   5-room  dwelling. 

F.    T.    Mallev 

Oakland. 
Architect  . .  .None. 
Contractor.  .  H.     Malley. 

Oakland.  r    Jisim 


i     DOVER     12    N    Aileen,    oak- 
land.      One-story    5-room    dwlg. 

owner C.    J.     Pfrang.     5487 

mont  Ave..  Oakland. 
Architect  .  .  .None. 
1  sj   s   work.  COST,   12500 


E  Di  IVB3  2  N  Aileen,  <  lakland 
One-story   ."-room  dwelling. 

Owner C.    J.    Pfrang,    :>F<7    Clare- 

mont  Ave.,  1  lakland. 
None. 
.   .rk.  1 '1 1ST,  $25"» 


W     'LAKE  MONT      AVE      10      S 
i-    ind,       All     wo,  k     1 

1  .  .-room   dwelling. 

Owner Henry    and    Mary    K 

361    60th.    Oakland 


Architect  ..  .Al.    J.      Mazurette.      Bacon 
Bldg.,    Oakland. 
tor.  .Bay.  Cities    Bldg    &    Realty 
Company.    Oakland. 
Filed  Dec.   11.  '13.      Dated  Sept.  29,  '13. 

Frame    up    $1600 

Rough    plaster    on 385 

Completed     '• 

Usual     35    days 380 

TOTAL  COST.    $2750 
Bond,   none.     Limit,    60   days  after  Sept. 
tions,    none. 
29.     Forfeit,  none.     Plans  and  specifica- 

(3552)  NW  ALCATRAZ  AVE  &  DANA 
Oakland.     Two-story   5-room  dwlg. 

Owner J.    H.    Beamer,    2414    Prince, 

Oakland. 
Architect  . .  .None. 

Contractor.  .Alex    C.    Wieben,    2010    3Sth 
Ave  .  Oakland. 

COST,  $2600 

(3554)  RICARDO  AVE  72  E  El  Cerrito, 
Piedmont.      Six-room    dwelling. 

Owner Joe  T.  Collin,  825  57th,  Okd. 

Architect  .  .  .None. 

Day's    work.  COST,    $2500 

(3555)  RICARDO  AVE  —  E  El  Cerrito 
Piedmont.      Six-room   dwelling. 

Owner Joe  T.  Collin,  825  57th,  Okd 

Architect  .  .  .None. 

Day's  work.  COST,  $2500 

(3556)  NW  TWENTY-EIGHTH  AVF, 
98  NE  E-16th  NE  50  NW  173.27  SW 
50  Si:  173.27,  Oakland.  All  work  for 
two-story    frame   building. 

Owner F.  S.  &  Minerva  C.  Rosseter 

1619    28th    Ave.,    Oakland. 
Architect  .  .  .None 

Contractor.  .W.    G.    Thornally,    Oakland. 
Filed  Dec.   12,  '13.     Dated  Dec.  10,  '13. 

Frame    up    $1162 

Rough    plaster    on 1162 

Completed    and    accepted 1162 

1    35    days 1164 

TOTAL  COST.    • 
Bond,    none.      Limit.   90   days   after   Dec. 
12.     Forfeit,  none.     Plans  and  specifica- 
tion-,   none. 

(3558)      S    NINETEENTH    100    E    Union, 
Oakland.     One-story  5-room  dwelling, 
owner I.    F.    Whalen,    1542    Broad- 
way, Oakland. 
None. 
Daj  -    work.  COST,   $2-500 

X  BOULEVARD  AVE  130  E 
Rosedale  Ave.,  Oakland.  One-story  4- 
i  ■  m ,ui   dwelling. 

Owner E.    C     Sydes,    1X07    Rosedale 

Ave.,  Oakland. 
Itect  .  .  .None. 

vork.  COST,  $100Q 

E  TELEGRAPH  AVE  60  N  66th 
6-1  oom   dwelling. 

c  Iwnei C.    ii.   Ali  -on,   ;;  i    Brookslde, 

Berkeley. 
Architect     . .  None. 
Contractor.. J.  W.  Minner,   198  50th,  Okd 

COST,    $2  175 

,      BE    FORTY-FIFTH    AM'    MKL- 
,  .    Ave.,  Oakland.     One-story  5-roem 

dwelling. 

Owner i.    a.    l^ing.    4506    Melrose 

Oakland. 
Architect  . .  .None. 

work.  COST,    $1600 

(3562)      SE    FIFTIETH      <t      SHAFTEH 
Oakland.      One-story    live-room 
dwelling. 


BUILDING    AND    INDUSTRIAL    NEW 

Owner Margaret      McArthur,      392 

51st.  Oakland. 
Architect  . .  .None. 
Contractor.  .Chas"     McArthur,     392     51st, 

Oakland.  COST,    $2 


Building  Contracts  Awarded 
Berkeley. 

3514  Barry      Barry  4000 

3515  Davis     Davis  .450 

3516  Whiting      Whiting  2f00 

3530     Jordan     Jordan  3900 

3537      Younger     Buskirk  400 

3539  Guerreiro     Cardaze  1800 

3540  Fleming     Kennedy  450 

3541  Boothhy      Weitzel  18M0 

3543  Spitler'    Spitler  1800 

3544  Same      Same  1800 

3545  Lea     Lea  400 

3550     Cony     Livingston  4500 

3553     Wilson     Wilson  100" 

3557     Lyons     Kollmer  2500 


(Correction    In   Location) 

(3511)  E  HILLCREST  ROAD  120  N 
Eucalyptus,  Berkeley.  Two-story  12 
room   dwelling. 

Owner J.   C.   Bowman. 

Architect  ..  .John    Bauer,    Clunie    Bldg., 

San  Francisco. 
Contractor.  .Bay     City     Bldg.    Co.,     Mo- 
nadnock   Bldg.,  S.  F. 

COST,    $7880 


(3514)  W  LINDEN  AVE  87M>  S  Ashby 
Ave.,  Berkeley.  Two-story  6-room 
dwelling. 

Owner Barry  Bldg.  Co.,  2527  Mar- 
ket, Berkeley. 

Architect  . .  .None. 

Dey's  work.  COST,  $4000 


(3515)     W    GROVE    50    S    Alston,    Ber- 
keley.     Addition. 

Owner Mrs.      F.    E.      Davis       2206 

Grove,    Berkeley. 
Architect  .  .  .None. 

Contractor.  .F.   E.   Davis,      2206     Grove, 
Berkeley. 

COST,    $450 


(3516)  W  JEFFERSON  32  S  Alston 
Way,  Berkeley.  One  and  one-half- 
story  5-room  dwelling. 

Oiwner Homer         Whiting.         30c:i 

Bateman,   Berkeley. 

Architect  . .  .None. 

Day's  work.  COST,    $2000 


(3529)      N      HASKELL      170    W  Mahle, 

Berkeley.       One-story     5-room  dwlg. 

Owner A.        R.        Robenson,  1145 

Haskell,    Berkeley. 
Architect  .  .  .None. 

Contractor.. Chas.      Rogers,    330  49th, 

Oakland.              COST,  $1500 


i:::,:;7)     E    ETNA    1*0    S    Dwight    Way, 

Berkeley.      Alterations. 
own.  r.  .-.  .  .  .Mrs.     Y/ounger,     2519     Etna, 

Berkeley. 
Architect  . .  .None. 

Contractor.  .J.    W.    Buskirk,    2432    Hil- 
gard   Ave.,    Berkeley. 

COST.    $loii 

(3539)  SW  EIGHTY-THIRD  AVE  £ 
Olive  Ave.  Berkeley.  One-story  six- 
room    dwelling. 

Owner A.  Gerrelro,   2001   S3rd   Ave., 

Berkeley. 
Arch  iteel  .  .  .None. 

Contractor.  .J.    S.    Cardazo.      2001       83rd 
Ave.,    Berkeley. 

COST,    $  1  son 


(3540)     No.    423    THIRTEENTH,     Ber- 
keley.    Alterations. 


S.  Wednesday,  December  17,  1913. 

Owner Ed    Fleming,    Premises. 

Architect  .  .  .None. 

Contractor.  .F.     T.     Kennedy,     951     Rose 
Ave.,   Berkeley. 

COST,    1450 

(3541)  E  EDITH  60  N  Silicon,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner Sarah      E.      Boothby,      2109 

Carlton,  Berkeley. 
Architect  . .  .None. 

Contractor .  .Jno.   Weitzel,    1730   Virginia 
Berkeley. 

.COST,    $1500 

(3513  1  ;E  BAKER  200  S  Ward,  Ber- 
keley.     One-story    5-room    dwelling. 

Owner E.    B.    Spitler,    2154    Ashby, 

Berkeley. 
Architect  . .  .None. 
Day's  work.  COST,   $1S00 

(3544)  N  GARRISON  240  W  Mabel, 
Berkeley.      One-story   5-room   dwlg. 

Owner E.    B.    Spitler,    2154    Ashby, 

Berkeley. 
Architect  . .  .None. 
Day's  work  .  COST,  $1X00 

(3545)  S  PARKER  90  W  Waring,  Ber- 
keley.    Addition. 

Owner E.     J.     Lea,     2840     Parker1, 

Berkeley. 
Architect  . .  .None. 
Day's   work.  COST,    $100 

(3550)  PIEDMONT  PLACE,  Berkeley. 
Two-story    S-room   dwelling. 

Owner C.     L.     Cony,     2227    College 

Ave.,    Berkeley. 
Ar-jhltect  . .  .None. 

Contractor.  .W.    Livingston,    2918    Ellis, 
Berkeley. 

COST,    $4500 

(3o53)  'N  OREGON  1S5  E  Telegraph 
Ave.,  Berkeley.  One-story  5-room 
dwelling. 

Owner Mrs.      C.    M.      Wilson,      2815 

Telegraph    Ave.,    Berkeley. 
Architect  ..  .0.    M.    Wilson,    2815    Tele- 
graph Ave.,  Berkeley. 
Contractor.  .C.  M.  Wilson. 

COST,   $1000 

(3557)  S  PRINCE  376.2  E  Dana  E  41. S 
xS  7S,  Berkeley.  All  work  for  two- 
story  dwelling. 

Owner William      M.    Lyons.      2311 

Telegraph    Ave.,    Berkeley. 

Architect  . .  .None. 

Contractor.  .Jacob  Kollmer,    2S11   Stuart 
Berkeley. 

Filed  Dec.  12,  '13.     Dated  Dec.  11,  '13. 
Frame    up   and   roof  sheathing   on      % 

1st   coat   plaster   en Vi 

Completed     % 

Usual    35    days Vt 

TOTAL  COST,  $2500 

Bond,    none.      Limit,    75    days.      Forfeit. 

none.      Plans  and   specifications   81ed. 

♦ 

Building  Contracts  Awarded 
Alameda. 

No.  Owner                      Contractor  Anit. 

3534  Petaluma     Rlty Noble  1800 

:;:,:•,:,  Cole      Cole        2 

3536  Strang     Strang  1S00 

(3534)  NO.  1508  WALNUT,  Alameda. 
One-story    5-room    dwelling. 

Owner Petaluma  Really  Co.,  Peta- 

liiuia,    California. 
Architect  . .  .None. 


Wednesday,    Decemibei    IT.    l:ir: 

Contractor.  .G.    H.    Noble,    2220    Centra) 

Ave.,   Alameda. 

COST,   $  1800 


BUILDING    AND    INDUSTRIAL    MOWS. 


(3535)      NO.      3216      FAIRVIEW      AVE., 

Alameda.      One-story    6-room    dwlg. 
Owner Mark    T.    Cole,    703    Syndi- 
cate  Bldg.,   Oakland. 
Architect  ...Leonard  H.   Ford,   1704   Ox- 
ford,  Berkeley. 
Day's    work.  COST.    $200(1 

(3336)      NO.    1611    PACIFIC    AVE..    Ala- 
meda.     One-story    5-room    dwlg. 

1  'wmi V.   N.  Strang,   1319   Burbank 

Alameda. 
Architect  . .  .None. 
Day's  work.  COST,  $isoo 


COMPLETION  NOTICES 


ALAMEDA  rOIVIV 


Nov.  29  ,1913— LOT  12  Map  Ruffs  Tct 
Okd.  Fred  W  Hatch  to  whom  It 
may    concern Nov.    26.    19*3 

Nov.  29,  1913— LOT  10  and  NE  %  Lot 
11  Blk  S  Map  Key  Route  Heights, 
Okd.  Fruitvale  Blvd  Land  Co  to 
whom    it    may    concern .  .Nov.    28,    1913 

Nov.  29,  1913 — BLK  67  Map  Estudillo 
Tct.  San  Leandro.  James  Dalziel  to 
W    S   Simpson Nov.    15.    1913 

Nov.  28,  1913 — S  SIXTIETH  100  W 
Colby  W  43-1  S  100  E  39-5  N  to  pt 
beg,  Okd.  J  D  Keys  to  whom  it  may 
"oncern Nov.   28,   1913 

Nov.  28,  1913 — S  SIXTIETH  100  W 
Colby  W  43-1  S  100  E  39.5  N  to  pt 
beg,  Okd.  J  D  Keys  to  whom  it  may 
concern Nov.   28,   1913 

Dec.  1  ,1913— NW  35  LOT  1  BLK  7, 
Map  Boulevard  Park,  Okd.  Mrs  M 
Richardson  to  E  C  Sydes.Nov.  24.  1913 

Dec.    1,    1913— LOT    111   Sbdvn    30   Map 

Resbdvn  Peralta  Park,  Bkly.  West- 
ern Union  Home  Bldrs  to  Frank 
C  Nye Nov.  29  ,1913 

Dec.  1,  1913— LOT  21  BLK  2  Map 
Sbdvn  No.  1  Adams  Point  Ppty,  Okd. 
M  E  Hennings  to  John  Lehman.... 
Dec.    1.    1913 

Dec.  2,  1913— N  FIFTEENTH  60  E 
E  120  N  93-9  NW  14-1.7  W  110 

5  103-9,  Okd.  Robert  Dalziel  Co  to 
Otto  Kurtz,  Dec  2;  Lewis  A  Hicks 
Co Dec.    2,    1913 

Dec.  2,  1913— E  SIXTY-FIRST  AVE 
240  S  Taylor;  No.  1246  61st  Ave., 
Okd.  Loretz  Peterson  to  W  H 
Judson Nov.    26.    1913 

Dec.  2,  1913— SW  FORTY-SIXTH  & 
Melrose  Ave  W  120xS  33,  Okd. 
Jemima  A  Laing  to  whom  it  may 
concern Aug.    IS,    1913 

Dec.  2.  1913— PTN  PLOT  18  Map  Part 
Rancho  Arroyo  de  la  Alameda, 
Niles.  Emily  L  Chittenden  to  A 
T    Spence Oct.    22,    1913 

Dec.  3,  1913— NW  TWELFTH  AND 
Grove  50x112,  Okd.  Bruguiere  Co 
to   Judson   Mfg  Co Dec.   2,   1913 

Dec.  2.  1913 — LOT  2  BLK  6  Wheeler 
Tract,  Bkly.  Dr  C  L  Roadhouse  to 
Alfred    Peterson Nov.    15,    1913 

Dec.  3,  1913 — LOT  S  BLK  5  Berkeley 
Square  Bkly.  Maria  Callender  and 
Caroline  C  Condit  to  whom  it  may 
concern Dec.     2.     1913 

Dec.  3.  1913— SW  SIXTEENTH  AND 
Clay  S  60xW  100.  Okd.  M  Fried- 
man Realty  Co  to  F  M  Maestrettl 
and   J   M   Younger Dec.    1.    1913 

Dec.    4,    1913 — PTN  LOT    1    Map    Harris 

6  Donahue  Tract.  Pleasanton.  Peter 
Kroeger  to  C  A  Bruce.  ..  .Dec.   1.   1913 

Dec.  4,  1913— LOT  6  AND  PTN  LOT  5 
Blk  ''F"  Corrected  Map  Nicol  Tract, 


ukd.  Edith  Dell  Bush  to  whom  it 
may    concern Nov.    29,    1913 

Dec.  4,  1913— W  PERALTA  AVE  Ptn 
Lots  3,  4,  and  5  Blk  "F"  Corrected 
Map  Nicol  Tract,  Okd.  Edith  Dell 
Bush  to  whom  it  may  concern.... 
Nov.    29,    1913 

Dec.  4,  1913— S  ENCINAL  AVE  175  >i 
Union  W  44xS  140,  Ala.  A  H  Knox 
to   D   M  Etter Dec.    4,    1913 

Dec.  5,  1913— LOT  7  BLK  4  Map 
Havenscourt,  Oakland.  Piedmont 
Heights  Bldg  Co  to  C  F  Lodge.. 
Dec.    5,    1913 

Dee.  5,  1913— S  WARD  302.5  E  Ells- 
worth 37%xl34%,  Bkly.  F  R  Peake 
Co   to  G  Johanson Dec.   4,    1913 

Dec.  5,  1913— PTN  LOT  8  BLK  "B" 
Revised  Map  Piedmont  Park.  Pied- 
mont. Cora  H  Shores  to  whom  it 
may    concern Dec.    1,    1913 

Dec.  6,  1913— E  SAN  PABLO  AVE 
75.62  N  Addison  N  30.12  E  109.52  S 
35  W  106.35,  Bkly.  Z  G  Hadjopoules 
to  E  J  Aalto Dec.   4,   1913 

Dec.  6.  1913— LOT  9  BLK  "B"  Map 
Waterside  Terrace,  Ala.  F  N 
Strang  to  whom  it  may  concern.. 
Nov.    24,    1913 

Dec.  6,  1913— E  BOULEVARD  175  N 
12th  E  136  N  50  W  148  S  50,  Okd. 
Robert  Irvine  to  O  M  Bullock.... 
Dec.    5,    1913 

Dec.  6,  1913— N  FIFTEENTH  60  E 
Clay  E  120  N  93-9  NW  14-1.7  W  110 
S  103-9,  Okd.  Robert  Dalziel  Co  to 
whom  it  may  concern. ..  .Dec.  2,  1913 

Dee.  8,  1913— E  BENVENUE  AVE 
147-5  S  Russell  S  45xE  148.53,  Bkly. 
W  J  Bell  to  John  Weitzel.  .Dec.  4,  '13 

Dec.  S,  1913— DOT  3  BLK  "B"  North- 
brae  Business  Ppty,  Bkly.  F  R 
Peake  Co  to  whom  it  may  concern 
Dec.  6,   1913 

Dec.  10,  1913— S  TAFT  AVE  125  E 
College  Ave  being  Lot  S4  Wood- 
lawn  Park,  Okd.  C  A  Covalt  to 
Fred   Hambleton Nov.   15,   1913 

Dec.  10,  1913 — LOT  6  BLK  4  Map 
Claremont,  Bkly.  Caroline  Wol- 
bold  to  Jacob  Kollmer.  . .  .Dec.  9,   1913 

Dee.  10,  1913 — LOT  2  BLK  17  Regents 
Park  No.  4,  Albany.  Carl  Ericsson 
to  whom  it  may  concern.  .Dec.  S.  1913 

Dec.  10,  1913 — DOT  19  BLK  16  Map 
No.  4  Regents  Park,  Albany.  Carl 
Ericsson  to  whom  it  may  concern 
Dec.    8,    1913 

Dec.  11.  1913— LOT  24  Map  Ford  Tct, 
Okd.  A  M  Odgers  to  Joseph  St.  Mary 
Dec.    11.    1913 

Dec.  11,  1913— SE  FIFTH  AVE  100 
NE  E-15th,  Okd.  Ellen  M  Humphrey 
to  J  W  Baughman Dec.  8,  1913 

Dec.  11,  1913— S  TWENTY-EIGHTH 
6-8  E  Chestnut  being  No.  1072  28th, 
Okd.  E  V  Christensen  to  E  J  Cole- 
man &  James  Grimmins.  .Dec.   11.   '13 


LIENS  FILED. 


ALAMEDA    COUNTY. 


Nov.  28,  1913— SW  DAVERNE  AVE 
387.05  NW  55th  Ave  NW  33xSW  100, 
Okd.  Sunset  Lumber  Co  vs  May  H 
Drake,  T  M  Drake  and  C  O  Brad- 
hoff    $381.55 

Nov.  28,  1913— NW  DAVERNE  AVE 
387.05  NW  55th  Ave  NW  33xSW  100. 
Okd.  Sunset  Lumber  Co  vs  May  TI 
Drake,  T  M  Drake  and  C  O  Brad- 
hoff     $381.35 

Dec.  1,  1913— S  YGNACIO  AVE  200  E 
Cole  S  125xE  40,  Okd.  John  Peters 
vs  C  D  Penlck $57.60 

Dec.    3,    1913— NE    CENTRAL   AVE    & 


E    40xN    loo,    Ala.       Reliance 
Mill    &    Lumber    Co    vs    Wm    G    Le 

Boyd    $219. "7 

Dec.  ::,  1913— N  CENTRAL  AVE  40 
E  5th  E  34xN  10J,  Ala.  Reliance 
Mill  &  Lumber  Co  vs  Wh  G  LeBoyd 

$183  :::: 

1913— LOT  2S  AND  SW   10  LOT 

29    Map    Holway    and    Laine's   Sbdvn 

31,  32  and  33,  Kingsland  Tract, 

Okd.      Zenith    Mill   &   Lumber  Co   vs 

5  A   Potter  and  H   C  Miller $256 

Dec.   4,    1913 — N  CENTRAL  AVE   40   E 

Fifth  E  34xN  100,  Ala.  Rhodes- 
Jamieson  &  Co  vs  W  G  Le  B"yd 
$126.25 

Dec.  4,  1913— NE  FIFTH  &  CENTRAL 
Ave  E  40xN  100,  Ala.  Rhodes-Jamie- 
s">i  &  Co  vs  W  G  Le  Boyd,  W 
Ehrenpfort,   A  A  &   C  O'Brien. $144. 70 

Dec.  5,  1913— S  SANTA  CLARA  AVE 
506.25  W  Union  W  27.33xS  137.5, 
Alameda.  H  C  Nelson  vs  W  G  Le 
Boyd    $106 

Dec.  6,  1913— N  TWENTY-SIXTH  & 
W  Broadway  NE  1S9  N  52.66  W 
109  11-12  S  232%  E  153%,  Okd.  D 
Scaglia,  $70.50;  Geo  Chiantaretto, 
$126  vs  First  Presbyterian  Church 
of  Oakland  and  Atlas  Stone  Co.... 

Dec.  6,  1913— SUBDVN  C.  D.  AND  E 
i.u  7  Blk  792  Map  No.  2  Watts  Tct, 
Okd.  Zenith  Mill  &  Lumber  Co  vs 
Rose  Marcou  and  L  S  Barnett .  $233. SI 

Dec.  6,  1913 — DOT  23  BLK  6  Map  4th 
Ave  Heights,  Okd.  Berkeley  Lum- 
ber Co  vs  E  O  and  Elizabeth  G 
Pendleton   and   O   M   Bullock.  .  .$422.40 

Dec.  8.  1913 — N  TWENTY-SIXTH  & 
W  Broadway  W  153.63  N  233.20  E 
199.94  S  52.13  SW  187,  Okd.  Royal 
Heating  Co  vs  First  Presbyterian 
Church  of  Oakland  and  General  Eng 
Co $120.93 

Dec.  8.  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  E  199.94  S 
52.13  th  187  to  pt  beg.  Oakland. 
Joseph  Triboli,  $56;  Americo  Cris- 
tianl,  $56;  Angiolo  Perl,  $61  vs 
Atlas  Stone  Co  and  1st  Presbyterian 
Church     of     Oakland 

Dec.  9.  1913 — NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  E  199.94  S 
52.13  th  S  1S7  to  pt  beg.  Oakland. 
Virgilio  Raiteri.  $168.25;  Daniel 
McFee,  $12S.75;  Thomas  Hill.  $200 
vs  Atlas  Stone  Co  and  1st  Presby- 
terian Church  of  Oakland 

Dec.  9.  1913— LOT  4  BLK  18  Map 
Northbrae,  Bkly.  Otto  Bechtle  vs 
II  H  Gastman  and  Sequoia  Constr 
Co $33 

Dec.  9.  1913— PTN  LOT  13-A  Map 
Lands  Teutonia  Park  and  Home- 
stead   Ass'n,  Ala.     Rhodes-Jamieson 

6  Co  vs  W  G  Le  Boyd $11S05 

Dec.  9,  1913 — N  CENTRAL  AVE  176  E 

5th    N   135-2   to  find  pt  of  beg  W   76 

N  34,   Ala.     Rhodes-Jamieson   &   Co 

vs    W    G   Le    Boyd $37.35 

,1913— LOT    11,    Robinson    Tct 

being    No.     1329    Palm,     Ala,       R    B 

Stuart  vs  J  B  Randell $270 

Dec.     10,     1913— N    TWENTY.    SIXTH    & 

w     Broadway    NE     189    X    52.66     *■ 

109    11-12  S  232',-j   E    153%,   Oakland. 

Frank    Poletto   vs    1st    Presbyterian 
of  ( lakland  and   Atlas  Stone 

Co $42.25 

Dec     II.    1913 — SBDVN   NO.    1    LO 

Map    Nn.    3,    Glen    Echo    Tct,    Pied- 

mont.      J    Catuccl    vs    Gei  > 

v.    E    Huddleson $3S.lO 

l.    1913— NW   BROADWAY    A  X I  > 

N  26th  W  153.63  N  233.20  E  199.94 

s  52.13  W  187  to  pt  of  beg.  Okd. 

Frank    Puccinelll,    $1S0;    A.    Purinl. 

$lv    Phillip    Zappettini,    $124.75;    G 


S4 

Paroni.  $43;  Joe  Lunardl,  $193  vs 
First  Presbyterian  Church  of  Oak- 
land  unci    Atlas    Stone    Co 

11,  1913— OLD  .MAY  RANCH, 
bled  onN  County  Road  No.  SIS.  E 
land   of   Murphy.   S   land    Fasset,   W 

i  nd  Tender  et  al,  Murray  Tp. 
J  G  Hart  vs  Herman  D  Murphy  and 

L   A    Myers $12 

Dec.    11.    1913— N   TWENTY-SIXTH    i- 
W  Broadway  N  187  N  52.13  \Y  199.91 
:  JO    E    153.63.   Okd.      S   M   Pher- 
son  vs  First  Presbyterian  Church  of 
Oakland  and  Atlas  Stone  Co.  .$1  31  T. 00 
Her.     11.     1913— SW     TWENTY-FIFTH 
Telegraph  Ave  50x100.  Oakland 
M  irshall  &  Stearns,   jr.ns;  E  Rosen- 
berg     cWedel    Elec    Co),    $385.50    v? 
Wilhelmina    Street     and     Christian- 
sen   &    Smith 

I  i.e.  12  ,1913— SW  TELEGRAPH  AVE 
and  2:.tl,  S  50xW  100,  Okd.  George 
H    Tay    vs    Wilhelmina    Street    and 

W.ira   Bros    $1431.91 

Dec.  12.  1913— NE  E-FOURTEENTH 
-and  NW  9th  Ave  NW  :,0xNE  100, 
Okd.       George    H    Tay    Co    vs    J    B 

na  and   Wara   Bros $433  81 

1913— S  SANTA   CLARA   AVE 

W     27.33xS     137. 6, 

Ala.     Sunset  Lumber  Co  vs  W  G  Le 

i    and    N    J    Pickle $558.76 

Dec.  12  ,1913— S  CENTRAL  AYE  S7-6 
W  Elm  W  32-6xS  S".  Ala.  Sunset 
Lumber  Co  vs   W  G  Le  Boyd  and   A 

P    Pollard    $266.71 

1913— E  FIFTH  100  N  Central 
Ave  N  31-9xE  100,  Alameda.  Sunset 
Lumber   Co    vs    W    G    Le    Boyd   and 

W    F   Kroll $330.76 

Dec.  12  ,1913— N  CENTRAL  AVE  243.2 
E  Fifth  E  34xN  100,  Ala.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd,  (1  W 
and    W    Ehrenpfort    $487.28 

12,  lai3— SW  TWENTY-FIFTH 
and    Telegraph      Ave    50x100,      Okd. 

!es  Rutherford  vs  Christiansen 
&    Smith    and    Wilhelmina    Street.. 

$90.75 

Dec.  12,  1913— S  NINETY-NINTH  AVE 
127  W  E-14th  S  94.185x'W  S5,  Okd. 
Sunset  Lumber  Co  vs  Lou  and 
Justus    Noiii-     $200 

Dec.  1.2  ,1913— S  TWENTY-FIFTH 
100  W  Telegraph  Ave  E  lOOx'S  50. 
okd.  L  J  Neal  vs  Christiansen  & 
Smith    and   Wilhelmina    Street. $768.75 

Dec.  12  .1913— W  PALM  215  S  Central 
Ave  W  lOOxS  35,  Ala.  Sunset 
Lumber    Co    .  ■     Edw   n    B    Robinson 

and   J    B   Randell S P7 

I  .1913— \Y  PALM  215  S  Central 
Ave  W  100x9  35,  Ala.  H  C  Bigge 
and  C  W   Lannon   vs   C    B    Robinson 

and    J    B    Randell $1"" 

\\\  !:l:<  i  \I>\\  AY  AND 
X  26th  W  153  6  I  N  233  20  E  199.94 
9  52.12   th  eg,   Oakland. 

Giovanni    Gotelll,    $78.25;    Joe    Zan- 
aria,    $144.2  i;  on    Co, 

- 

Atlas    stone    Co    and    Fi    •'     Pi 
terlan   Ch  urc  tnd 
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Open  II'.  <■  place.  Mantel  will  be  of  tile 
Bath   room   will  have   tile   wainscot   and 

tion    II '.      An   automatic   water 

heater  will  be  installed.  Exterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  the  work  will  be  done  hj  Daj 
Labor. 

BRIDGE — Wood  construction.  Cost 
not  stated.  San  .Mateo.  San  Mateo  Co.. 
Cal.  Engineer,  County  Surveyor  Neu- 
man,  Redwood  City.  Owners,  San 
Mateo  County.  Plans  have  been  ap- 
proved for  the  construction  of  a  wooden 
highway  bridge  in  the  First  Road  Dis- 
trict. Plans  are  now  out  for  figures. 
Bids  will  be  opened  by  the  County  ou-  • 
pervisors  on  December  29th.  Plans  can 
be  secured  from  the  County  Surveyor. 
Redwood  City.  An  official  proposal  ap- 
pears   in   another   column   of   this   issue. 

Si 'Hi  mil  GYMNASIUM  AND  MANUAL 
TRAINING  BUILDING— Frame  con- 
struction. Cost  not  stated.  San  Jose, 
Santa  Clara  Co.,  Cal.  Architect.  State 
Architect   George   B.   McDougall,   Sai  ra- 

to.      Owners,     State      of      California. 

Bids  opened  by  the  State  Board  of  Con- 
trol for  the  gymnasium  building  at  the 
San  Jose  State  Normal  School  show 
Morrison  Bros,  of  Santa  Clara  low  at 
$3,364  and  R.  O.  Summers  of  San  Jose 
Low  on  the  manual  training  building 
at  J2.S54.  A  complete  list  of  the  fig- 
ures received  for  this  work  will  be 
found  under  the  heading  of  San  Jose 
and   the   Santa    Clara    Valley. 

THEATRE  AND  STORES — 2  story 
and  base,  reinforced  concrete.  $50,000 
Watsonviile,  Santa  Cruz  Co.,  Cal.  Ar- 
chitect, W.  H.  Week-.  75  Post  street. 
S.  F  i  rwners,  Appleton  Co.  The  build- 
ing will  be  erected  on  a  comer  lot  cov- 
ering an  area  of  60  by  100  feet.  The 
first    floor    will    contain    a     number     of 

o  .  iieside  the  theatre  entrance  and 
main  auditorium  and  stage.  Front  por- 
tion of  the  second  floor  will  be  ar- 
ranged for  offices.  Construction  will  be 
fireproof.  There  will  be  a  central  heat- 
ing system,  modern  ventilation  and  a 
vacuum  cleaning  system.  Interior  fin- 
ish will  be  of  pine.  Exterior  of  the 
building  will  lie  laced  witli  cement  plas- 
ter. Plans  are  being  prepared  ami  fig- 
ures   will   be   called   for   shortly. 


SAN   JOSE   AND    THE    SANTA 
CLARA  VALLEY 

BUNGAL ''.'  i     basi 

(3.1  '     •     ii 

Co..   Cal.      An 

i 
i 

.ii 
edwoo 

1 
living  i 
hall.      There    will    be    furnace    hi 


Bids  For  San  Jose  St  ate 
Normal  Opened. 

Morrison    Hr<>«.     Will    tiet      Gymnasium 
Joli     and     Manual     Training     Build- 
ing Will  go  to  R.  (>.  Sun 


(By    Special   Wire). 


SACRAMENTO,  CAL.  Dec.  9.  1913— 
ii.i  were  opened  by  State  Board  of 
Control  mi  Monday,  December  8th,  for 
two  buildings  to  bi  erected  at  the 
State  Normal  School  at  San  Jose. 
R.  O.  Summers  of  San  Jose  submitted 
o  a  est  bid  at  $2S5  l  I'm'  the  woi  k 
on    the   Manual  Training   Building. 

Morrison     Bros,     of    Santa     Clara     sub- 
mitted   the    lo  i    tor    the      gym- 
n    building    at    $3364.      Other    bids 
pc    eived    as    follows: 
Hannnl    Training     Building. 

R,    c  c.    Summers $285 ' 

i  .     i:      \.  ket  m  in    Son    Co 2933 

Mm  rise  3040 

The    Acme    Co 3096 


W'ednesdas .   December  17     1913 

Boxton-Dillon     Co 3344 

Fred   L.    Hansen 3640 

Gymnasium    llulldlng. 

Morrison    Bros $3364 

O.    B.   Ackerman    Son  Co 3598 

R.    O.    Summers 3657 

Boxton-Dillion     Co     3744 

The   Acme   Co 3930 

L.    A.    Rose 4700 

^-ed    L.     Hansen 5530 

♦ 

Building  Contracts. 

CONTRA    COSTA    COUNTY. 

LOTS  18  AND  19  BLK  1.",,  City  of  Rich- 
mond. All  excavating,  concrete  and 
cement  work,  plumbing,  plastering, 
painting,  carpenter  and  tile  work  for 
two-Story    brick    fire    house    building. 

Owner City    of    Richmond. 

Architect  ..  .James     T.     Narbett,     Rich- 
mond,  Cal. 
Contractor .  .Paul  Glaser,  Richmond,  Cal 
Filed  Dec.   11,  '13.     Dated  Dec.  8,  '13. 

Brick    walls    completed $2221.20 

All    walls    completed    and    roof 

finished     2221.20 

Floors    are    finished 2221.20 

When    completed    2221.20 

Usual  35  days 2961.60 

TOTAL  COST.  $11,846.40 
Bond,  none.  Limit,  90  working  day.. 
Forfeit. $10  per  day.  Plans  and  speci- 
fications   filed. 

COMPLETION  NOTICES. 


SAN    MATEO    COUNTY. 

RECORDED  ACCEPTED 

Dec  3,  1913 — BLK  3  Map  of  Resbdvn 
of  Farallone  City  Except  Blks  6. 
13,  14.  19.  20,  23,  24.  27  and  28 
thereof.  Robert  F  Gallagher  to 
whom    it    may    concern.  .Nov.    27.    1913 

Dec.  4.  1913— PTN  SEC  T,  4-4  West 
of  WeRorie-McLaren  Nursery.  A 
S  Barron  to  John  Wilson.. Oct,  — .  '13 

5,     1913— LOT    NO.     21     BLK     IS. 

Crocker  Estate  Tract.  W  F  Dreyer 
to   whom   it   may  concern. Dec.   3,    1913 


SAN    MATEO    COUNTY. 


Building  Contracts. 

LOT  10  BLK  26,  Second  Addition  to 
Easton.  All  work  for  one-story 
house. 

Owner D.     A.     Reade,     1224     Hyde, 

San   Francisco. 

Architect  . .  .None. 

C.  ntractor.  .S.    McCldre. 

Filed    Dec.    3,   '13.      Dated   Oct.    27,   '13. 

Rafters    on    $500 

When    completed     920 

TOTAL  COST,   $1420 

Bond,  none.     Limit,   60   days  from  date. 

Forfeit,   none.      Specifications  only    filed. 

LOT  NO.  24  BLK  29  Western  Add'n  to 
Town  of  San  Mateo.  All  work  for 
one-story   bungalow. 

Owner W.    O.    Booth. 

Architect  .  .  .None. 

Contractor.. William  S,   Leadlej 

Filed    Dec.    4,   '13.      Dated   Dec.    3,   '13. 

Frame    up    and    roof    on $.170 

1st    .oat    plaster    on 574) 

i  lomplc  '•  ii      "ii     accepted 290 

Usual      3.",      days 860 

TOTAL  COST,    $22Scc 

Bond.    none.       Limit,    CO    days    from    date. 

Forfeit,    none-.      Clans   and   specifications 

filed. 


Wednesday,   December  17,   1913. 

NOTE: — Covered  by  deed  to  Contrac- 
tor of  Southerly  M  of  Lot  7  in  block  42 
Borne  Estate,  Eastern  Add'n  to  San 
.Mateo. 
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COMPLETION      NOTICES. 


MARIN,  CONTRA  COSTA  AND 
SONOMA   COUNTIES. 


BUNGALOWS  —  3  1-story  and  base, 
frame.  (1,500  each.  Richmond. 
Costa  Co.,  Cal.  Architect,  C.  O.  Clausen. 
Phelan  Bldg..  S.  F.  Owner,  C.  O.  Clausen." 
These  houses  will  be  arranged  for  five 
rooms  each  and  will  be  erected  in  the 
West  Richmond  Tract.  All  interior 
finish  will  be  of  pine  or  redwood  Oak 
floors  will  be  used  in  the  principal 
rooms.  There  will  be  open  fire  places 
and  tile  mantels.  Bath  rooms  and 
kitchens  will  have  tile  wainscot.  Ex- 
terior will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  he 
done  by  Day   Labor. 

APARTMENT  HOUSE— 3  story  and 
base,  brick.  Cost  not  stated.  Rich- 
mond, Contra  Costa  Co..  Cal.  Archi- 
tect Lewis  M.  Gardiner,  Phelan  Bldg., 
S.  F.  Owner.  Mrs.  E.  Hubbard.  The 
building  will  be  erected  at  the  corner 
of  Elmar  and  MacDonald  avenues  cov- 
ering an  area  of  50  by  100  feet.  There 
will  be  stores  on  the  first  floor  and  a 
number  of  two  and  three  room  suites 
on  the  upper  floors.  Interior  finish 
will  be  of  pine  throughout.  There  will 
be  steam  heat  and  a  hot  water  supply. 
All  apartments  will  have  wall  beds  and 
private  baths.  Composition  floors  and 
tile  wainscot  will  be  used  in  the  batli 
rooms.  Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  are 
complete    and    figures   are   being    taken. 


Building  Contracts. 


MARIN    COIXTY. 


LOT  6  BLK  S  Winship  Tract.  Marin  Co. 
All   work  for  five-room  dwelling. 

Owner Hortense       Gardner,       Mills 

Bldg.,  San  Francisco. 

Arcihtect  ...Albert  J.  Mazurette,  Bacon 
Bldg.,    Oakland. 

Contractor.  .Fred  H.  Field,  Ross. 

Fi.eo   Dec.   10,  -13.     Dated  Dec.  9,  '13. 

Frame    up     $625 

Brown    coated 625 

Finished      625" 

Usual    35    days..... 638 

TOTAL  COST,    $2513 

Bond,    none.      Limit,    90    days.      Forfeit, 

none.      Plans  and  specifications   filed. 


Completion  Nrx.ces. 


MAHIN    COUNTY. 


RECORDED  ACCEPTED 

5,  1913— LOT  17  KOHN  TRACT 
San  Anselmo.  O  A  Farnkopf  to  Wm 
Yoe    Nov.    15,   1913 

Nov.  25,  1913 — LOT  9  BLK  3  Tamal- 
pais  Valley.  Marin  Co.  A  De  Mold- 
erup  to  H  J  Kolbe Nov.    19,  1913 

Nov.  ■::..  1913-  -RANCHO  CANADA  de 
Herrera,  San  Anselmo.  The  Pres- 
byterian Orphanage  to  T  J  Mosley. 
Nov.    16.;   Fred   H   Fields.   Nov.   16.  1913 

Dec.  8,  1913 — N  LAUREL  185  E  Peta- 
luma  N  HOxE  50,  San  Rafael.  Mar- 
tina Marelll  to  whom  It  may  con- 
cern    Dec.  6,  1913 


CONTRA     COSTA     COUNTY. 


RECORDED  ACCEPTED 

Dec.  3,  1913— LOT  16  BLK  115,  City  of 
Richmond.     Hoyt   &  Greene,   Inc   to 

C  D  Knolty Dec.   2,   1913 

Dec.  4,  1913— LOT  15  BLK  115,  City  of 
Richmond.  Hoyt  &  Greene,  Inc  to 
C   D   Knolty Dec.   3i    1913 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


LIBRARY — 1  story  and  base,  brick. 
$10,000.  Coalinga,  Fresno  Co..  Cal.  Ar- 
chitects. Swartz,  Hotchkin  and  Swartz, 
Rowell  Bldg.,  Fresno.  Owners,  City  of 
Coalinga.  The  building  has  been  de- 
signed in  the  classic  style  and  will  be 
faced  with  pressed  brick  trimmed  with 
terra  cotta.  Plans  provide  for  a  large 
reading  room,  children's  room,  stack 
room,  librarian's  office  and  tonets. 
There  will  be  a  central  heating  system 
and  modern  plumbing.  Interior  will  be 
finished  in  pine  and  hardwood.  Maple 
floor  will  be  used.  Plans  are  complete 
and  figures  are  being  taken. 

STORE  ALTERATIONS— 1  story  and 
base,  brick,  $5,000.  Fresno.  Fresno  Co., 
Cal.  Architect.  Eugene  Mathewson! 
Forsythe  Bldg.,  Fresno.  Owner.  James 
Horteous.  This  work  will  include  new 
interior  fixtures,  finish,  plumbing,  plas- 
tering and  electric  work.  New  store 
fronts  set  in  copper  and  with  plate 
glass  windows  will  be  installed.  Plans 
are  being  prepared  and  figures  will  be 
called    for    shortly. 

STORE — 1  story  and  base,  reinforced 
concrete,  $15,000.  Fresno.  Fresno  Co.. 
Cal.  Architect,  R.  F.  Felchin,  Fresno. 
Owner.  Mrs.  C.  B.  Shaver.  The  build- 
ing will  be  erected  at  the  southeast 
corner  of  J  and  Merced  streets  and  will 
cover  a  large  area.  Construction  will 
be  fireproof  throughout  with  exterior 
walls  of  reinforced  concrete  and  inter- 
ior partitions  of  hollow  tile.  Interior 
finish  will  be  of  pine  and  hardwood. 
There  will  be  a  central  heating  system. 
vacuum  cleaning  and  metal  window 
sash  and  frames.  Patent  store  fronts 
will  be  specified.  Exterior  of  the  build- 
ing will  be  faced  with  cement  plaster. 
Plans   are   being   prepared. 

HALL  OF  RECORDS— 2  story  and 
base,  reinforced  concrete.  $100,000. 
Fresno,  Fresno  Co.,  Cal.  Architect,  Eu- 
gene Mathewson..  Forsythe  Bldg.,  Fres- 
no. Owners.  Fresno  County.  The 
building  will  be  fireproof  throughout 
and  has  been  designed  in  the  classic 
style  with  eight  stone  columns  and  a 
marble  and  tile  entrance.  The  first  floor 
will  be  arranged  to  accommodate  the 
Offices  of  the  County  Clerk  and  County 
Assessor.  Entire  upper  floor  will  be 
given  over  to  the  County  Recorder. 
Floors  and  interior  partitions  will  be 
of  concrete.  Corridors  will  be  finished 
in  marble  and  tile.  A  large  ar( 
dome  will  be  one  of  the  features  of  the 
building.  Plans  call  for  steam  heat. 
vacuum  cleaning,  oil  burning  tui 
and  metal  window  sash  and  frames. 
Fireproof  vaults  will  be  provided  for 
each  of  the  county  officials.  Exterior 
of  (be  building  will  be  faced  with  ce- 
ment plaster  and  i  Plans 
have    been    app 

NORMAL   SCHOOL   GROUP— 1 
story    and    base,    Class    A    Construction, 


00.      Fresno,   Fresno   Co.,   Cal.      A,-. 
Stati      \i       [tecl    .  (eorge    B.    Mc- 
I    Sacramento.      Owners,  State  of 
State    Architect    George    I: 
McDougall    states    that    working    draw- 
re    nearly   complete    tor   the   new 
Normal  buildings   to  be  erected  in 
Fresno.      These  buildings  will    In 
ed    in    three    wings,    covering    a    ground 
i    aproximately    850    by    400    feet. 
of    the    construction    have    not 
been  made  public  as  yet.     Architect   Mc- 

States    thai    plans    will    be   - 

nd   -hi    for  figures  by   Mar. 
Further    mention    will    be   made   of    this 
work. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 

RESIDENCES  —  1  and  2  story  and 
base,  frame.  Cost  not  stated.  Sacra- 
mento, Cal.  Architect,  none.  The  fol- 
lowing    Day     Labor    jobs    are     reported 

il  to  be  started  in  Sacramento: 
E  i:  Sydenstricker,  231S  I  street.  2 
story  frame  dwelling.  $2,700:  Joseph 
Edenhofer,   3011   Cypress   ave.,    2    1-story 

dwellings,  $1,500  and  $1,000  re- 
spectively, and  E.  A.  Pierce.  2207  First 
avenue,  i  2-story  frame  dwellings,  $/..- 
000  each.  Materials  on  all  of  these 
ire  now  being  purchased. 
COURT  HOUSE— 2  story  and  has?; 
reinforced  concrete.  $90,000.  Alturas, 
Modoc  Co.,  Cal.  Architect.  F.  J.  De 
Longchamps.  Reno,  Nevada.  Owners. 
Modoc  County.  Plans  presented  by  Ar- 
chitect lie  Longchamps  in  competition 
with  some  fifteen  other  architects  were 
awarded  first  place  and  be  has  been 
commissioned  to  proceed  with  the 
working  drawings.  The  building  is  a 
fine  example  of  the  classic  design  and 
will  be  faced  with  granite  and  cement 
plaster.  Construction  will  be  as  fire- 
proof as  the  funds  availabl  will  allow. 
Plans  provide  for  spacious  offices  for 
tie  various  county  officials,  two  large 
court  rooms  with  ante  chambers,  a 
meeting  room  for  the  supervisors  and 
large  public  space.  Several  fireproof 
vaults  are  also  included  in  the  plans. 
Interior  will  be  finished  in  pine  and 
hardwoods.  Metal  window  -ash  and 
flames  and  metal  furniture  will  be 
used.      There    will    be   a    central      - 

lably  steam  heat.  Plans 
are  to  be  completed  and  ready  for  fig- 
ures   by    the    January    meeting     of     the 

-ors  and  it  is  hoped  to  let  con- 
tracts  for  the  construction  not  later 
than   February. 


Contracts    Awarded. 

WAREHOUSE  — 3      story      and      base. 
brick.     Cos)    not     stated.       Saci 
Cal.     Architect's  name  not  given.    Own- 

thern   Electric  Co.     Conn  i 
Mm.  eli-Haley    Co..     Sacramento.       Con- 
tract   price    not  stated. 


Building  Contracts. 

*\<   It  \ME\TO    COUNTY. 

N  I"  IT  OF  S  80  FT  OF  W  160  OF 
Tract  "A"  \V  J  Landers  Add'n  Oak 
Park,  Sacramento.  Finish  oft  In- 
terior  of   dwelling. 

.    .  .Lee  S.  Osborne.  29:'.,  Stock - 
Ave.,   Sacramento. 
None. 
'.  "fk.  COST,   $  inn 


CENTRAL  PACIFIC  STATION  ci;  M.- 
Sacramento.    Addition  to  depot. 
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I  lei  e r  17.   lui: 


Veneered  Panels  that 
ARE  good-— order 
today  from 


For  all  purposes  use 
Wybro  Panels 

No  matter  what  "kind"  of  a  panel  you 
require,  you  will  find  it  among  the  WYBRO 
family  of  168  varieties. 

"A  Panel  for  every  purpose"---that's 
the  WYBRO  advantage.  And  they  are  all 
UNIFORM  in  quality--always  the  best  ob- 
tainable. 


Wtiite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


Owner Central      Pacific       Railway 

Co.,  San  Francisco. 

Architect  ...Engineering     Detriment. 

Contractor..  Bridge     &     Bldg.     Depart- 
ment. 

COST,    $4000 


\V  t«  FT.  LOT  :,  L,  M,  8TH  AND  9TH 
Sts.,  Sacramento.  Erect  public  gar- 
age. 

Owner Frank     G.     Snook,     100G     K 

St.,    Sacramento. 
Architect  ..  .Geo.   C.   Sellon,    1005    K    St.. 

Sacramento. 
Contractor.. R.  W.   Smith. 

COST,  $14,600 

W  SO  FT.  LOT  9  AND  E  20  FT.  LOT  10 
X,  ii,  12th  and  13th  Sts.,  Sacramento. 
Alter   dwelling. 

Owner Charles    Calquhoun    Mills. 

Architect  ..  .None. 

Contractor.. Fred      Engberg,    1113%       L 
St     Sacramento. 

COST.    $l»n 


S  110  FEET  OF  F  A  MILLER  TCT. 
lying  between  Sacramento  ri\er  and 
railroad  right  o£  way  and  abutting 
Y  street  in  N  line,  440  feet  E  of  Sac- 
ramento Harbor  line.  Erect  oil 
storage   and   distributing  plant. 

Owner Associated    Oil    Co.,    Sharon 

Bldg.,    San    Francisco. 

Architect  .  .  .None. 

Hay's    work.  COST,    $24. 


LOCATION   NOT  GIVEN.      Add    to   dwlg. 
Owner Dr.    James    Harris,    County 

Hospital,    Sacramento. 
Architect  .  .  .None. 
Contractor.. Morrie  &  Clark  B.  &  C.  Co. 

1011   Y  St.,  Sacramento. 

COST,    $4 on 

N    u   OP   LOT    8,    H.    I,    11TH   AND   12TH 
Sts      Sacramento.      Alter   church. 

.., Central    Al.   E.   Church. 

Architect  .    .None. 

tor..O.    M.    Ktlborn,    1421    L   St., 
tneuto. 

COST.    $liin 


E   M   OF  N   Vz  LOT  1,  O,  P,  25th   &    26th, 
Sacramento.       Erect    dwelling. 

Owner E.   E.   Sydenstricker,   2318   1 

St.,   Sacramento. 
Architect  . .  .None. 
Oay's    work.  COST,    $,2700" 


Building  Contracts. 

sAN    JOAQUIN    COUNTY. 


LOT   1   BLK   116  S  AI  C,   Stockton.   Erect 
frame    building. 

Owner G.   T.   Storey,    136   E-.Teffer- 

son   St.,  Stockton. 
Architect  .  .  .None. 
Day's    work.  COST,    $2000 


LOT    1    BLK    1    E,    Stockton.      Remodel 

brick    building. 

Owner El      Dorado       Improvement 

Co.,    126     S-El    Dorado    St., 

Stockton. 
Architect  .  .  .None. 
Day's   work.  COST,  $3000 


1XIT    3     LOCK  •   OOD     TRACT,     Sacra- 
mento.      Bi 

Owner George    W\    Locke    &    Sons, 

318  -i   Si     S  tcramento. 

tor. .A.    D.    Stafford,    1408   T   St., 

Sacra  n 

COST,   $1500 

j    Wright   &    Klmbrough,   Add'n., 
mento.     Alt< 

right    &    Kimbroug 

J    St.,    Sacramento. 
Architect  .  .  .None. 

work  '•"-'      ' 

AND   W    ',i  ii:i 

13th     B  Two-story 

k    laundry. 

folia  I      Tlllic 

Alback,         !0    S    St 
mento. 
Architei  I     .  .None. 

.....     i.    ii.        loi      91  i   T  SI  . 

1 .    $6560 


COMPLETION  NOTICES. 


SACRAMENTO    COUNTY. 


RECORDED  ACCEPTED 

I '...  1,  1913— W  60  FT.  OF  N  90  FT. 
and  S  30  ft.  of  N  120  ft.  Lots  7,  8, 
32nd  and  33rd,  V  W  Allen  and 
Leitch  Tct,  Sacramento.  Geo  Wise- 
mann  and  Ancil  Hoffman  to  John 
William   Foey Dec.   4,   1913 

Dec,  1".  1913— S  %  LOT  5  S  %  LOT  6 
I",  v,  21it  and  22d  Sts.,  Sacramento 

A  A   Merkeley  to  '',  s  Hayes 

Dec.    1,    1913 


LIENS  FILED 

s  M   It  \  MKNTO    COUNTY. 


E.  H.  Williams 


Chilmer  Mtmdij 


Monday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building  „ 
Law  and  Bankruptcy  Cases 

Telephone  Kearny  2622 

615  Phtlan  Building,        San  rnnolio* 


LIENS  RELEASED. 


SACRAMENTO    COUNTY. 


RECORDED  AMOUNT 
Dec.  4,  1913— W  ^  OF  LOT  25  Oak 
Grove  Tct,  Sacramento.  Campbell 
&  Boutwell  to  O  E  Horton.  ..  .$35.80 
Dec.  4,  1913— FARM  NO.  669  AND  663, 
Central  California  Traction  Unit 
No.  10.  W  P  Fuller  &  Co  to  Hamil- 
ton   Invst.    Co $59. IS 


IRDED  AMOUNT 

Dec.  10,  1913— LOT  45  Urban  Court, 
Sacramento  Henry  Cowell  Lime  & 
Cement  Co   vs  Thomas  Johnson  .  $21  50 


-+■—■ 


LOS 


ANGELES    AND    SOUTH- 
ERN CALIFORNIA. 


RESIDENCE  —  2  story  and  base, 
reinforced  ronrrete,  $25,000.  San  Juan 
Capistrano,  Orange  Co.,  Cal.  Architect. 
A.  B.  Benton,  114  North  Spring  street. 
L.  A.  Owner.  John  Forster.  The  de- 
sign is  in  the  Mission  style  and  the 
dwelling  has  been  arranged  for  ten 
rooms,  two  baths  and  sleeping  porch. 
A  garage  will  also  be  erected  on  the 
property.  Interior  finish  will  be  of  pine 
and  hardwood.  There  will  be  a  central 
heating  system,  probably  hot  water, 
vacuum  cleaning  plant  and  other  mod- 
ern conveniences.  Bath  rooms  will 
have  tile  floors  and  wainscot.  There 
will  be  open  fire  places  and  brick  or 
tile  mantels.  Exterior  of  the  house 
will  he  faced  with  cement  plaster.  A 
clay  tile  roof  will  he  used.  Plans  are 
being   prepared. 

RESIDENCE  —  2  story  and  base, 
brick.  Cost  not  stated.  Los  Angeles. 
Cal.  Architect,  Frank  M.  Tyler,  Black 
Bldg.,  L.  A.  Owner,  William  Al. 
Humphreys.  The  dwelling  will  be 
erected  on  Rock  wood  avenue  neat- 
Union  avenue  and  lias  been  designed 
for  a  ten  room  house  with  a  number  of 
baths.  A  two  story  brick  garage  will 
also  be  erected  on  the  property.  In- 
terior of  the  house  will  be  finished  in 
,,ak  and  white  enamel.  Hardwood 
floors  will  be  used  throughout.  Plans 
provide  for  steam  heat,  a  hot  water 
system,  vacuum  cleaning  and  open  fire- 
places. Mantels  will  he  of  brick  and 
til,.  Hath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  All  baths 
will  be  equipped  with  showers.  Ex- 
terior "f  the  dwelling  and  garage  will 
be  taxied  with  ruffled  brick.  Plans  are 
being   prepared. 

CHURCH— 2  Story  and  base,  brick. 
Cost  nut  stated.  Tucson,  Ariz.  Archl- 
t,.,  is.  BYohamn  &  Martin,  Slavin  Bldg.. 
Pasadena,  Cal.  Owners,  Grace  Episco- 
pal Church.  The  building  will  be 
erected  al  the  corner  of  Stone  and  Uni- 
versity avenues  and  will  be  designed 
In  the  Gothic  style  There  will  be  a 
large  main  auditorium  seating  500  peo- 
ple,    Sunday      School       loor" 


pastor's 


Wednesday,  December 

study  and  social  rooms.     A   recto        will 

lie  erected  later.  Interior  finish  will  be 
"f  pine  and  hardwood.  A  maple  floor 
will  be  used.  Bxtei  loi  of  I  .  lullding 
Will  In-  faced  with  pressed  brick.  Plans 
are  now  being  prepared.  Further  men- 
tion will  he  made  ol  ;  .  work  as  the 
plans   progress. 

HOT  I-  L — 1  story  and  base,  brick  and 
steel.  Cost  not  stated.  Los  Ang-eles, 
Cal.  Architect,  Charles 
Angeles  Investment  Bldg..  1-  A.  owner. 
Verne  H.  Carter.  The  building  will  be 
cro.ted  on  North  .Main  street  opposite 
the  Plaza  and  will  rover  an  area  of  90 
by  1  IT  feet.  The  first  tloo 
arranged  for  fifteen  stores  besides  the 
hotel  entrance  and    la  i    floors 

will  contain  150  guest  rooms  and  a 
large  number  of  baths.  Then-  will  be 
steam  heat,  elevator  service  vacuum 
cleaning  system  and  hot  water  supply. 
Interior  finish  will  he  of  pine  and  hard- 
woods. Tile  floors  and  wainscot  will 
be  used  in  the  bath  rooms  Metal  win- 
dow sash,  frames  and  patent  store 
fronts  are  specified.  Exterior  of  the 
building  will  be  faced  with  pressed 
brick.  Plans  are  complete  and  now  out 
for   figures. 

SCHOOL— a    1-.    -'-    and    3-stoi 
$130,000.      Inglewood,    Los    Angeles     Co., 
Cal.        Architect.       Norman       F.       Marsh. 
Broadway  Central   Bldg..    I..   .>       Owners. 
Inglewood    Union    High    Scnool    I1 
The    group  will    consist    of   a    :w 
science    hall    110    by    7::    feet,    a 
household   economy    building    110   by    Si? 
feet,    a    part   one   and    part     two      story 
manual  arts  building  Is:*  bj    91   feci   and 
a   one  story    gymnasium    I 
with     out    door    swimming    pool    and    a 
building    housing     a       central 
plant       Interior    finish    will    he    of   pine 
with   maple  floors.      Plans   provide 
vacuum   cleaning  system   and    programe 
clocks.      Exteriors    will    be    faced    with 
pressed   brick.      Working   drawings   are 
being    prepared    and      figures     will      be 
i  ailed    for   about    January     1st       Further 
mention   will  be  made  of  the   work. 

BANK    AND   OFFICES— 5     stoi 

S  itruction       Cost    not 

Stated.     Santa  Ana.  orange  Co.  i 

-     T.    Beverly    Keim    Jr.,    .v     Co 
Los    Angeles    Investment    Bldg.      i.      A 
rid  Met  -Pink 

of  Santa  Ana.  This  work  has  been 
mentioned  here  before  when  plans  were 
Brst   started.      Working  drawing 

i  figures  will  he 
called  for  shortly.  The  structure  will 
be  erected  at  fie  corner  of  Fourl  and 
Main  Stl  eetS  ani  «  ill  cover  all  in  a  of 
50    by    100    feet.      The    hank    will 

Ire    first    and    mezzanine      floors. 
Each    of   the    upper    floors    will 

Into    1  1    modern   offl 
..nish    will    be    of   i '     mar- 

ble and   tile      T   el  e  will    ■■     ii  omplete 
steel  frame  end  exterior  walls  ol 
brick      and 

i     heat, 
elevator    servh  e,    a     vacuum 

s'j  stem    md    Bi  ei f   vaults, 

GARAGE  i        brick, 

stated.     Los  Angeli  s,  i  ral      Ar- 
r  Johnson, 

Bldg.,  I.  \  Owner.  Mrs  N  Ros<  T  ■  ■ 
building    will      ■ 

area   of 

i     will 
equipped    n 
mil    I  inly    works.      In 
. 

metal  wlndo 
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lor   of   the   building   will    bi 
with    pressed    brli  k.      Plans 
plete   and    figures    are    being    taken. 
SCHOOL   GROUP     6     buildings 
onstruction.       Cos)     nol 

ira,      LOS     Angeles     Co..     Cal.  At- 

Noi  in  i  n     1"       Marsh.      Pi  i 
Central    Bldg.,    l..    A.      Owners,    i 
Alhambra.      There    will    probably    be    six 
new   building  ■        ! 
will  he  remodeled  and  w  ii  i  form  I 
ministration    building  lup.      As 

ii      ii  prelim- 

inary   work    and    submits    his    r. 
cost,  a   special   election    will    he 

id  Issue  for  the  i  rei  Hon  ol   a 

irt  of  tjhe  proposed  build 
Contracts    Annrdod. 
TELEPHONE     EXCHANGE  —  6    story 
and  base,  class  a  construction,  J 

1 1  gel<  s,    Cal         Vn     Itect,     T.      w. 
Burkett,   333  Grant   a\  .■     S.   1"      ■ 
Pacific    Telephone    and     Telegrap 
Conl  i  ..tors     Willard    Slatei     Co  .      231 1 
Santa    Fe   avenue,    Los   Angeles        C 
tract    pi  ii  c.    1230, Noti       T    e    struc- 
tural   steel    work    has    been    awa 
the    Baker    Iron    Works    for    S25.SO0 

BANK  ORNAMENTAL  [RON  WORK  - 
Los    Angeles.    Cal.      An 
\\  illiam    Curlett    &    Son.    Phelan 
S.     F.       Owners'      Merchants'       S 
Bank.     Com  ractoi  s,    Rudgi  ir-Mi  n 
S.    F       Contract      price,      (3  '.,    00         T    i 
Wesselne  Marble  &  Till    Co.    II    W.  Hell- 
man    Plug..    1..    A.,    has    been    awarded    a 

■    for   the   marble   and   tilt 
on   t    '    same  building   al   approximately 
• 

GARAGE — 1    story  and  base,  brick.  $15.- 
iiii. i      Los  Angeles,  Cal       li 
rett    and  Bldg.,     l.     A 

i  Iwner,  James  Irving  ir,  J.  Y> 

Mom  ison.     Builders'     Exi  ' 

Contract    price.    $15,060. 

LIBRARY — 1    story    and     base,     brick 
and  concrete,  JT.i"" 

c.,1.      Archltecl     I 
Citizens'    National     P.. ink     Bldg.,      1.        A 
.'Wi,,  rs,   Town   of   Walts.      Contra.  lor.    11 

I-:,    i.a    Rue,     Watts.        Contract      price. 
$7,100. 

RESII  lENCE   -      1      -lor-. 

frame     $33, Pasadena.     I. o-     \ 

Co.,   Cal       Architects,    Hunt    and    Burns, 
,    Bldg  .    1..    A        Owm  Henry 

I 

;■■,,. 

RESIDENCE    —    -     story      and 

frame.   $:: Bi  \  erlej    Hills.  Los   An- 

Archltects,     Milwaukee 
Building    Co  .     Wright      aii  ! 

A      i  iwner.  I-:.  I,    iii   enj    Con- 
Milwaukee       Building 
&  Callendi 
t'  lcI    price,    5 

S  'IP  H  ILS      '•    2-story,    buck    and 
ete.     Co 
l.os    Angi  '  '•      A 

Burnsldi  Udg.,      L      A 

Owners, 
Contractor,   ■'     W      Davison,    325    Walnut 

■ 


PORTLAND  AND  OREGON. 

RESIDENCE  2     storj      and 

Ashland      On 

\     a 

M      Jennlng: 

,■   deslgne  i    I 

,  ountrj      1  nine     and      Will 

rooms,  ball  s  and  sli 


w I.     oak    Boors   will    be    used    In   the 

us.      There    will    be    fur- 

eal  i  in!  oi •  i. ^  Man- 
ill  be  of  brick  and  tile.  Tile 
will  e  used  In  the  bath 
rooms.  Exterior  of  the  house  will  be 
I  w  ith  cement  plaster.  Plans 
implete  and  figui  es  will   be  t  iken 

RESIDENCE  tnd   base,    iv- 

■   i    .  oncrete,     $50,000         Porl  land. 
Architect,     Eliza      F        La  I 

1      '  I      Bldg.,    Portland. 

i  'w  ner,    .1     I..    Bowman.      T  le    dwelling 
ed  on  Knott  street  bel  »  een 
ind     I  Mil    streets    and    will    lie    de- 
an, 1-oinc   elt)     home.    Con- 
struction   will  Details  of 
the  building  have  not  been  fullj 

description    can     not      be 
printed   at    this   time.       Further    mention 
le          i    '     work     as      plans 
r  e  s  s 
HOTEL     ADDITION     AND     ALTERA- 
TION—3    story   and    base,    brick,    $35, 

ton,     i  ire         Vi        •      ■        Tou  i  I  el 

■    &    Hummel,  Northwest  Bldg.,  Poi  I 

land.       owner-        Pendleton      Hotel       c 

T   ■■  present  building,  covering  an  area 

of   i y  i  I'D  feet   on  the  first   floor  and 

■   feel   on   i    e   upper  floors,  wiT. 

be    altered    so    as    to    make     the     upper 

uniform.        Scagliola      columns 

i  in!     marble     finlsl       will     he 

ed  on  the  first  il ',  A  new  pas- 
tor and  plumbing  is  also 
to  he  provided.  Upper  thiols  in  the 
i  ,  building  will  con- 
tain 24  rooms  to  the  floor.  Interior  fin- 
ish will  be  ii  pine  and  hardwood  Bath 
rooms  will  have  composition  1 1 ...  - 
tile  wainscot.  Exterior  of  the  building 
will  be  faced   with  pn  Pl.i  n  • 

.mpleti       -Hi  being 

take,. 

LIBRARY      1    storj      tnd    basi      brick 
Marsh  field    On  W 

i        en,  Mai  Owm 

ibmitted       In 

competition    wi  arehl- 

.     new    building 

I  and    .■  i    forw  arded  to  New 

Vork.      The  structure   will   contain    rcnl- 

10m,    children's    room     libra 

>;i   k    room 
■  ntral   heating 
There   will   be   pine  and   oak    in- 
and    maple    Boor     in      the 
es  and 
metal     w        lov 

III  i  g  w  i  1 1 
Plans  are 

STORES     AND     LOFT 

Ick    and    stei         ; 

land,    On        \i .   .  i  .is.   Camp     and 

•    Alder  street,   I'n'  Hand      Own- 
er, R.  L  GUean      Thi  «  ill  be 

•  ■  :ng     an     area     of 
square.      T.  e    entire    buildh 

to  in     w     o    will     install    a 
mount    of   sp  s.      In- 

st ill  be  ol 
hi  rdn  a  Plans     pi  oi   ■ 

■ 

and   frames 
of  the  building   w  , 
i      p  , 

be  carrli  i  del  Ion 

n      I    ■ 

(  ninrticts     \ unfiled. 
JETTY     WORK      Ci  us    •   i      roi  k      and 

■  :•  own- 

ienl       Con- 
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&    Joplin,     Portland. 
i    price,    $629,624. 

SEATTLEAND  WASHINGTON. 

SCHOOL  GYMNASIUM      2  and  3   storj 
and    base,    reinforced    concrete,    (62,000. 
\\   i-  Ai  Heath    and 

Grove,  National  Realty  Bids-,  Tacoma. 
Owners,  Stadium  High  Scl  ool  Revised 
plans  for   this   buiidii  i  n    com- 

pleted and  figures  are  now  being  called, 
riding  will  cover  a  considerable 
ground  area  and  will  he  practically 
fireproof.  Interim  will  be  finished  in 
pine  and  maple.  There  will  be  steam 
heat  and  special  gymnasium  fittings. 
Metal  window  sash  and  frames  are 
specified.  Plumbing  will  include  show- 
ers and  tub  baths.  Exterior  of  the 
ng  will  be  faced  with  cement 
plaster.      Bids  are   now   being  called. 

Contracts    Awarded. 

WATER  SYSTEM  — $135,907.  Cen- 
,  i  ilia.  Wash.  Engineer.  Stanley  Macom- 
ber.  City  Engineer.  Centralia.  Owners. 
City  of  Centralia.  Contractor,  W.  H. 
Mitchell,  Alaska  Bldg..  Seattle.  Con- 
tract  price,   (135,907. 


each.  Directors — V.  Hart,  ,1.  C.  Quin- 
lan,  li.  K.  McKevitt.  1  share  each.  Place 
of    business,   San    Francisco. 

.Mission     Realty     Co.       Capital     Stock, 

$10, subscribe*,       $30;     shares,       $in 

each.  Directors—  V.  Hart,  J.  C.  Qllin- 
lan.  11.  K.  McKevitt,  l  share  each.  Place 
of   business.   .San   Francisco. 

F.  R.  Heinich  &  Co.  Capital  Stock, 
$5000;  subscribed,  $50;  shares,  $10  each. 
Directors — C.  C.  Haub,  F.  R.  Heinick, 
M.  T.  Bischof,  M.  A.  Woodward.  A.  B. 
Weiler,  1  share  each.  Place  of  busi- 
ness,   San    Francisco. 


INCORPORATIONS. 


San   Francisco. 


Mcdcllin  and  has  authorized  emission 
"f  $74,100  in  6  per  cent  Government 
bonds,  protected  by  customs  duties,  in 
conformance  with  law  No.  61  of  189*, 
the  amount  of  the  national  subven- 
tion to  this  corporation. 

ARGENTINA. 


Toyland  G.  U.  Capital  Stock,  $50,0n0; 
subscribed,  $50;  shares  $10  each.  Di- 
rectors— G.  T.  Dunlap.  W.  Holcombe,  F. 
J.  Fisher,  S.  Carr,  L.  F.  Muller.  1  share 
each.      Place  of  business,  San   Francisco 

Manufacturers  Novelty  Co.  Capital 
Stock,  $10,000;  subscribed,  $9900;  shares 
$100  each.  Directors — G.  F.  Lucas,  J.  T. 
Hayward,  E.  M.  MacConnell.  33  shares 
each.     Place  of  business,  San  Francisco 

Pacific  Coast  Quarry  Co.  Capital 
Stock.  $20,000:  subscribed,  $15;  shares, 
$1  each.  Directors — F.  D.  Mitchell,  A. 
Whearty,  C.  Searle,  5  shares  each. 
Place   of  business,  San   Francisco. 

T.  Mori  &  Company.  Capital  Stock, 
$30,000:  subscribed.  $150;  shares.  $50 
each.  Directors — T.  Mori,  J.  P.  O'Brien 
and  L.  G.  Meyer,  1  share  each.  Place 
<>f   business,   San    Francisco. 

American  Concrete  Co.     Capital  Stock 

subscribed.    $300;    shares$    $1imi 

each.      Directors — It.    Glaze.    E.    Herger. 

R,    D.   Connolly,   1    share  each.     Place   of 

business,    San    Francisco. 

Steamer   Solano     Co.     Capital     Stock, 

i    $3900;  shares  $1300 

each.       Directors — R.    A.    Hiscox,    N.    H. 

O.  T.   Barber,  1   share  each.   Place 

of    business,    San    Francisco. 

Star  Cloak  and  Suil  Mfg  i  !o.  Capital 
stuck.  $25,000;  subscribed,  $30;  shares, 
(10  each.  Directors — J.  Rosen  baum, 
M.  Rosenberg,  R.  Kalisch,  1  share  each 
Place     of     business,    San     Francisco. 

El  i  endoi  f      Hal    '  '•>.        Capital 

Stock,    $15,000;    subscribed,    $3:        an 

$1     each.       Directors      F.     E.     Khnendorf, 

A    I.    Enendorf,   P    W.   Ruppert,   1   share 

Plai  e  of  busine   -    San   F 

Pacific    Vegatol    Co       Capital    stock, 

crlbed,     $500;    shares.    $100 

W.     Hinckley,     P 

D.   Stringham,    W.    Holcombe.S  Carr,    I 

P.    Miller,    1    share  each.      Place   of   l.usi- 

T    ■      Louis      C     -Muller      Co. 

$10. Mini:    subscribed,    $210;   shares, 
$10    each.      Directors — L.    I  E 

Klttelberger  each:    E.    Fi  Itz 

. e.     Place   of  i  n    Fran- 

Hugh   McKevitt   A: 

res,     $io 


CONSTRUCTION    WORK     ABROAD. 


CANADA. 


Vancouver     Improvements — (rns     Plant. 

Vancouver  contemplates  spending  $.">- 
000,000  in  the  near  future  for  city  im- 
provements, which  includes  $1,000,000 
worth  of  paving,  several  bridges,  cause 
ways,   viaducts,    etc. 

The  Vancouver  ccuncil  has  passed  a 
resolution  farvoring  the  establish- 
ment of  a  municipal  gas  plant.  The 
city  engineer's  estimate  is  that  a  plant 
could  be  established  at  an  initial  cost 
of  $250,000,  enabling  gas  to  be  sold  at 
$1.16  per  1,000,  while  the  minimum 
price  for  gas  quoted  by  applicants  for 
a    franchise    was    $1.40, 


COLUMBIA. 


Public    Works. 

The  Government  has  appropriated 
through  the  Department  of  Public 
Works  $10,000  gold  for  constructing 
a  customhouse  at  the  port  of  Guapi. 
midway  between  Buenaventura  and 
Tumaco  on  the  Pacific  coast;  and  $15,- 
000,  for  the  defense  of  the  port  against 
Gaupi  River  and  for  sanitation.  The  en- 
gineers are  also  instructed  to  make 
a  through  preliminary  survey  of  a 
communicating  route  between  Gaupi 
and  the  central  and  sou  t  h  e  r  n 
provinces  of  Cauca,  and  if  a  feasible 
route  be  discovered  the  Government 
will  at  once  authorize  the  develop- 
ment thereof.  The  Department  of 
Fomento  is  authorized  to  expend  $5,000 
additional  for  general  development  of 
the  town  of  Guapi. 
Railway    {'(instruction. 

The  Government  authorizes  recon- 
struction and  repair  of  the  Toll  ma 
Railway  between  a  point  opposite 
Girardot  on  the  Magdalena  River  and 
Espinal  in  Tolima  Department.  This 
road  was  taken  over  by  the  Govern- 
ment in  August  last,  and  the  improve- 
ments proposed  will  include  general 
reconstruction  of  track,  roadbed,  build- 
ing, etc..  so  the  line  may  be  opened 
to  service  as  early  as  possible.  Mr. 
Justlno  Monro  lias  been  appointed 
,i,i  engineer  In  charge,  and  he  may 
be  addressed  cither  at  Girardot  or  Es- 
pinal.  Columbia. 

The  Government  has  approved  con- 
struction of  an  additional  Smiles  of  the 
Amaga  Railay  and  has  authorized  the 
,  ompany  to  Issue  $75,000  of  Go'  •  i  n 
ment-guaranteed  bonds  thereon  Oil 
amount  "f  subvention  provided  for  in 
Fin?  contra. -I.  The  company  al  0  ' 
cure:;  3,700  acres  of  public  lands  as  a 
further  subvention..  This  road  Is  be- 
ing buill  between  Medellln  and  Amaga 
and    is    said    to   be    paying    already. 

The  Government  also  approves  con- 
trucl  Ion  ol  I  6  miles  of  the  Antioqula 
Rallwaj     bei  ween    Puerto    Berr!  i      and 


Waterworks    and    Electric    Plnnts. 

The  City  Council  of  Bolivar,  Province 
of  Buenos  Aires,  has  approved  the  speci- 
fications for  the  tenders  that  are  to  be 
invited  for  construction  of  waterworks 
in    that    town. 

The  Coundil  of  Bolivar  has  also  ap- 
proved the  specification  for  the  elec- 
tric lighting  of  that  town  and  tenders 
will   shortly   be  called  for. 

The  mayor  of  the  city  of  Buenos 
Aires  will  shortly  submit  to  the  City 
Council  the  ad  referendum  concession 
authorizing  the  Lacroze  Company  to 
undertake  public  and  private  electric 
lighting.  The  terms  of  the  concession 
are  the  same  as  those  enjoyed  by  the 
Companla  Alemana  Transatlantica  de 
Electricidad. 
New  Telephone  Lines — Tramway. 

The  public  works  of  the  Rosario  Mun 
icipality  has  reported  favorably  on  the 
petition  of  Sr.  A.  Rechedei  for  a  40 
year  concession  for  a  telephone  system. 
At  the  expiration  of  the  concession  the 
property  is  to  revert  to  the  munici- 
pality. 

The  United  Kiver  l'late  Telephone 
Co.  has  purchased  the  telephone  bus- 
iness in  Rio  Cuarto  and  Bell  Ville.  and 
it  is  probable  that  these  two  towns 
will  be  connected  with  the  city  of 
Cordoba,  where  the  company  is  erect- 
ing suitable  premises  for  installing  an 
automatic  telephone  exchange,  the  first 
to  he  erected  in  Argentina.  The  re- 
sult of  the  working  of  this  exchange 
will  be  watched  with  considerable  in- 
terest, for  if  it  is  a  success  it  will 
mean  that  this  system  will  be  estab- 
lished in  several  other  cities  in  which 
the   company    is   interested. 

J.  Basante  has  applied  to  the  Muni- 
cipality of  Villa  Rica  for  a  concession 
to  establish  a  telephonic  service  be- 
tween the  town  and  the  railway- 
station,  also  for  a  tramway  concession 
as   we!'   as   one   for  electric   lighting. 


EAST   AFRICA. 


OPENING     OP     THE     HAIFA-ACCA 
RAILWAY. 

The  Hedjaz  Railway  inaugurated  the 
branch  line  from  Haifa  to  Acca  on 
October  14  by  sending  a  free  train  to 
Acca  with  Haifa  people.  After  the  in- 
aguration  celebration  at  the  Acca 
station,  the  train  left  with  Acca  people 
for  Haifa.  In  the  evening  a  train  took 
the  Acca  people  home  and  in  return 
brought  the  Haifa  people  back  from 
Acca. 

For  the  beginning  two  trains  a  day 
are  running  to  Acca.  The  custom- 
house and  the  landing  place  in  Haifa 
have  been  ouite  in  adequate  to  cope 
with  the  traffic;  but  the  Hedjaz  Kail- 
way  has  made  a  new  warehouse  on 
their  own  Jetty,  and  this  warehouse 
has  been  rented  by  the  customhouse, 
gratis,  for  storage  of  Imported  goods. 
The  German  Steamship  Stambul  was 
the  first  Bteamer  to  have  Its  cargo 
stored    in    this   new  custom    warehouse 

This  Improvement  will  enable  Haifa 
and    the    Hedjaz    Railway    to     compete 
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more  briskly  with  Beirut  for  handling 
goods  for  Damascus,  as  there  is  no 
longer  the  lack  of  warehouse  facili- 
ties which  formerly  caused  the 
expenses  from  the  landing  place  to  the 
customhouse,  and  from  there  to  the 
railway  freight  station.  Now  a  truck 
of  the  railway  is  just  behind  the  new 
customhouse,  and  therefore  the  landing 
and  forwarding  expenses  for  Damas- 
cus goods  will  be  very  little  in  com- 
parison  with   what   they  former] 


BUILDING     AND    INDUSTRIAL    NEWS. 


A  large  steam  sawmill  has  heen  built 
at  Troitsky  Posad,  on  the  Volga  River, 
Russia,  by  Mr.  Smirnoff,  o  Moscow  tim- 
ber merchant,  who  is  organizing  a 
stock  company  with  a  capital  of  $3,090,- 
000.  The  output  of  the  mill  will  be 
sold    on    the    foreign    market. 


OIL    BURNERS    INSTALLED    FOR    THE 

l.MTED      STATES      GOVERNMENT 

AT    FORT    BAKER,    CAL. 


By    O.    W.    Degen,    Civil    Engineer.    War 
Department. 

A  modern  installation  of  oil  burners 
using  crude  fuel  oil  and  low  pressure 
air   at    Fort   Baker,   California. 

T  •■  War  Department  has  just  install- 
ed an  oil  burning  plant  for  Barracks 
and  Quarters  at  Fort  Baker,  Cal.  The 
plans  is  divided  into  Xo.  1 — Oil  Supply 
I'ipe  Lines:  Xo.  2 — Oil  Storage  a: 
tributing  Reservoirs;  Xo.  3 — Oil  Pump 
and  Motors;  Xo.  4 — Air  Pipe  Lin. 
pressors,  Motors  and  Oil   Burners. 

The  oil  is  delivered  by  tank  steamer 
and  is  pumped  through  a  6  inch  pipe  to 
a  storage  reservoir  of  a  capacity  of 
100,000  gallons  at  an  elevation  of  100 
feet.  (This  being  the  limit  oil  steamers 
care  to  pump).  The  reservoir  is  con- 
structed in  red  rock,  lined  with  5  inch 
ol  concrete  on  sides  using  Clinton  wire 
fabric  as  reinforcing,  the  interior  was 
I  with  cement  gun.  reservoir  is 
covered.  From  this  reservoir  the  oil  is 
pumped  into  the  small  distributing 
reservoir  of  10,000  gallons;  also  of  re- 
inforced concrete  at  an  elevation  of 
by  a  5-H.  P.  motor  and  Gould 
Triplex  pump  belt  driven,  from  here 
it  is  distributed  through  4  inch 
wrought  steel  pipes  through  entire 
ion,  except  branches  to  houses, 
which    are   2    inch. 

had    to    be    taken    in    get- 
ting   the    oil    pipe    tight    and    providing 
for    expansion    and    contraction 
serting    I  ry   300   feet 

in  sand.  The  oil  pipe  lines  are  con- 
trolled by  gate  valves  so  any  part  can 
be  shut  out  without  interferons'  witn 
the  rest. 

i  .  ipparatus  for  supplying  air  was 
installed     in     the     Sub-station,     II 

..f    two    General     Electric    Cen- 
trifugal   air    compressors,    each    with    a 
capacity    of    750    cubic    feet    of   free   air 
per  minute  under  about  2   pounds  pres- 
■  r    is    driven    by    an 
alternating      current    General       Electric 
of    10-H.    P.    and    3400   revolutions 
per    minute.      The    air    pipe    starts    with 
an   8   Inch    size   and   branches   each    way 
witli    >'.    Inch    and    reduced    to    5    inch.    4 
inch    and    2V4    inch.      Air    and    oil 
• 

aildinirs.       '1' 
and     oil     pipes     arc     extended     into     the 
each    building    wil 

T    ,     . . i ]    Mipi.lv    to    each    building    is 
d    with    a    p 

ire    Is    kepi 

.ii.]   an   automatic  cut    off   valve 


building  is  provided  with  a 
Crane  oil  meter  of  disc  type  with 
strainer   and    by-pass. 

T  i  burners  were  of  the  S.  T.  John- 
Company  type,  and  the  com- 
irs,  air  line  and  burners  were  in- 
stalled by  this  firm.  Oil  burners  were 
installed  for  all  the  boilers,  hol 
heaters,  bake  ovens  and  ranges  in  the 
Post,    thirty-seven    burners    in    all. 

The     total     amount     of    oil    consumed 
during  the  month   of  October  wa 
gallons  at   a   cost   of  $107.50  and    2 

9  at   3  cents   were  used  01 
for     electric     power,     a     total     cost     of 
{1S6.10;     this     will     show     a     saving    of 
about  76  per  cent  ove  ilifornia 

crude   fuel   oil    is   used    with    heat    value 

"   B.  T.   U.   specific  gravit 
and  one  gallon  of  this  oil  requires   1875 
.  ubic   feet  of  air  for  combustion. 

Tiiis  installation  being  the  Hist  on 
a  large  scale  completed  by  the  Govern- 
ment opens  up  an  entire  new  field  rt 
application  in  the  use  of  fuel  oil,  no 
doubt  future  installations  will  be  made 
to  provide  large  cities  with  oil  for  fuel 
collected  into  reservoirs  same  as  water 
and  piped  through  the  city  streets  in 
the  same  manner  as  water  mains  with 
with  taps  to  buildings,  that  is  being 
done  now  at  Fort  Baker,  this  and  the 
installation  also  about  completed  at 
Presidio  of  San  Francisco  are  the  first 
of   its   kind    in    the    world. 

T  t-  work  was  done  and  designed  un- 
der tie  directions  of  the  Construcfing 
Quartermaster's  office.  Fort  Mason. 
California,  Col.  George  McK.  William- 
son and  Capt.  E.  S.  Walton,  Quarter- 
master.   O.    W.   Degen.   Civil    Engineer. 

The  oil  tanks  .pump  and  meter  were 
constructed  by  the  Contra  Costa  Con- 
struction Co..  the  oil  pipe  by  Fringle. 
Dunn  Co.,  and  the  air  lines,  compres- 
sors and  burners  by  the  S.  T.  Johnson 
Company.  of  1334  Mission  Si 
Francisco.  The  cost  of  the  two  oil 
tanks  and  pumping  machinery  was 
$135ii;  for  the  oil  pipe  lines.  $4295.  and 
air  lines.  compressors  and  burners. 
$63S0,  or  a  total  of  $15,025  for  the 
entire  installation. 

The  installation  has  been  a  complete 
and  is  much  preferred  by  the 
soldiers  to  the  coal  burning,  this  re- 
quires no  labor  to  speak  of  in  opera- 
tion, extreme  cleanliness,  no  ashes  or 
smoke. 

The  cost  per  hour  for  an  army  range 
illons    "f    oil    per    hour    is 
a'  nut     3     cents     including     t    e     cost     of 
ent. 


Winrif  MS  AM  T?wn 


Geary:       brick        underpinning: 
\"    Gi  i\     .<-•    Co.,    Premises;    con- 
P.  J.  Cole.   110  Jessie;  cost.  $19" 
Lake:    add    two    rooms    and    con- 
crete foundation:  owner.  G.   Poli.  Prem.: 
contractor,  John  C.  Grant,  553   London; 
(250. 
SW     Di  ti<l     Fell:     oni 

frame    garage:    owner.    D.    1  ladder.     155 
tor,    A.    C.    Madden. 
■ 

dwelling  and 
mcrete   found  itlon; 

t,    $150. 
XE    Brj  int     i  hi    '.to   alter  from 
V.  V.   Si  I 

.i       \      vfacDonald      Pn 

S  Grumbell 

nd      underpin:     owi 


Coffin,     2528     Mission:    contractor.    John 
B.   Woolfrey,  316S  21st;  cost,  $100. 

W      Congdon    100    X      Ney      concrete 
f.'iin  lation     and     underpin:     owner,     D. 
Mission;     contractor,    John 
B.    Woolfrey,  316S  21st:  cost.  $100. 

X    Vallejo    55      W    Baker:      one-story 

garage;    owner.   J.   J.    Baumgart- 

ner,     711     Humboldt     Bank     Bldg.;    con- 

w     W.    Rednall,    2700    Filbert: 

$250. 

Polk;    install    (3)    patent 
owner.    Dresser    McDonnell    Co., 
St,   $170. 
S2    Ellis;    lower   floor;   owner,   John   T. 
Clark,    Premises;    architect.    O'Brien    & 
Werner 

Fillmore;     alter     front;     owner. 
M      Eisner,       Russ       Bldg.       contractor. 
&    Sons,    2407    California;    cost, 
$250. 

K    PI;,  mouth     100    X    Sagamore:    alter 
front,     plaster     and     remove     counters: 
owner.   J.   Rodgers,   2926  San  Jose   Ave.: 
$250. 
XW    Shotwell    and     Aztec    add     porch 
and    two  rooms;   owner.  A.   Del   Tredice; 
5Ji.ii. 
802   22nd;   add  one  room:   owner.    Mrs. 
er,     Premises;     contractor.     Ber- 
wi   k   &  McKinley,  41S  Texas;  cos:     ; 
115    Church;    one-story    and    basement 
dwelling;    owner,    J.    C.    Dennis. 
Premises;   cost.  $125. 

i   I    door    and    rat    proof- 
ing;   owner,    G.    A.    .Mrumiller.    11     -'vti 
i  ost,   $250. 

!vs  Francisco;  minor  changes  on  iu- 
wner,  <;  Delucchi,  Premises: 
■ .    B.    Massoletti,    2328    Tayloi  . 

762  Valencia;  wire  mesh   floor;  owner, 
11.     1 1.     Schmacher,     Premises:     contra.  - 
I-. u     .v     Lee.     434     Grove:     cost. 
5145. 

29    .McAllister   erect    marquise:    owner. 
Mitchell,    Premises:      contractor. 
Federal    Eiec.    Sign    Co..    257    Sth;    cost. 
' 

E   Po'.k    170  S  Green:  new  front:  own- 
er.    Bothin    Real    Estate    Co.    604     Mis- 
itect,    J.    II.    Ettler.    604    Mis- 
sion:   cost.    $250. 

711    Hayes;    enclose    porch;    owner.    A. 
<;.   Fisk  'i 

26     .Mint     Ave.;     erect     metal 

.wner,    G.    G.    Compressed    Yeast 
■-.  contractor,   H.   F.  Taylor 

5100. 
i    Guerrero    rep-air    rets 
wall:  owner.  F.  Klevesahl,  19  28th;  cost 

XW    North    Point    and    Leavenworth; 

minor    alterations;      owner.    F.      Palma, 

contractor,    v.    Filippis, 

•  .St.    $150. 
A  add    porch:    owner. 

II      Weldin.  ntrae- 

H.-inz,       173    Josiah       Ave: 
• 
N   Page   ;"."  W  Masonic  Ave.:  concrete 
...  ner,       -  130 

onl  ractor,    .1      Salanave,    931 
• 
SW     Ellis    and    Mason:    minor    altera- 
tions   in     cafe:     owner.    Jones    &     Kern 
:.   $100. 
XE    Bu    tianan    and    Ellis:    alter    wln- 
P     Beck      Premi  ses;    con- 
-    Kl  agen,    743   GOUgl 

E   Kearnj    fO  X  Union;   repair   restau- 

iniall.    1  108   Kearny: 

F     Amor —      1246    Kearny: 

i!  es,    Premise- 
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Novelty   Elec.   Sign   Co.,    165   Eddy;   cost, 
$200. 

N\v   Sacramento   and   Leidesdorff;   in- 
stall   side    walk    lights;    owner,    Califor- 
nia  Insurance  Co.,  55"  Sacramento;  con- 
Berger   Mfg.    Co.,    1120   -Mission; 
cost.    $131. 

1659  Post;  add  one  room;  owner.  M. 
Inuzka,   Premises,  cost,   $150. 

3205  Mission;  alter  front;  owner. 
Bates   &    Sharp.    Premises;    cost,    $100. 

735  Post;  electric  sign;  owner,  C.  A. 
Lyons,  Premises  contractor,  Federal 
Sign  System  Elec,  257  Sth;  cost,  $145. 

3239  Mission;  concrete  floors;  owner. 
Mrs.  Clecak,  Premises;  contractor, 
Carl  Frank,  305  Bocana;  cost,  $110. 
1569  Haight;  underpin  store;  owner, 
l.ouis  Colin.  3341  Jackson;  contractor, 
.V    M     Barnes,    1536    Haight;    cost,    $110. 


BUILDING    AND    INDUSTRIAL    NEWS. 

stories  in  height.  The  estimated  cost 
of  the  structure  is  $520,000,  although 
it  is  safe  to  assume  that  the  cost  w 
reach  $600  000  by  the  time  it  is  ready 
for  occupancy.  The  fee  for  the  build- 
ing  permit    was   $240. 


».    ROMAN    COMPANY   OCCUPIES   NEW 

ftlARTERS, 


"Nothing  succeeds  like  success."  This 
statement  Ins  I  ten  often  times  used  in 
reference  to  a  successful  business  man, 
and  to  .Mr.  C.  Roman  it  can  be  amply 
applied. 

Mr.  Roman  moved  to  his  new  quar- 
ters, located  at  173  Jessie  street,  from 
507  Mission  street  the  first  of  this 
month.  Here  he  is  in  close  touch  witli 
the  numerous  contractors  and  builders, 
being  less  than  a  stone's  throw  from 
the  General  Contractors'  Association 
and  just  across  the  street  from  the 
Builders'    Exchange. 

.Mr.  Roman  is  a  dealer  in  building 
materials  and  is  able  to  quote  the 
lowest   market    prices   on   his   goods. 

One  of  the  fixtures  in  his  office  is  a 
l  ox  of  good  cigars,  which  he  always 
keeps  on  hand  for  the  contractors, 
patrons  and  friends  who  call  to  see  him. 


NEW    WAREHOUSE    FOR    SACRA- 
MENTO. 


A   permit    for  the  erection  of  a  three- 
story  brick   warehouse  at   the  southeast 
of    Front    and    M    streets,    Sacra- 
mento    .-it    a    cost    of    $23,000    has    been 

The     application     was     made     by     the 

ii  Electric  Companj  and  Murcell 

and    Haley    have    been   awarded   the   COn- 

The    lot    has    a    frontage    ol     v, 

feet  on  M  street  and  a  depth  of  150  feet. 

A   one-story    brick    warehouse,    known 

as    the  and    Lester    build- 

in  of  it.  Two  stories 

will  be  added   to  this  structure  and  the 

remainder    of    the    lot    will    be    covered 

building,    fifty 

feel  in  height.     Hall,  Luhrs  &  Companj 

will    occupy    tic   new    addition    to    lower 


111  II. mini;     PERMITS       ISSUED       FOR 
HOHART     ESTATE     III  II. KING. 

Structure    to    be    Hlgrheat    oilier    Bulld- 
ta     the    City. 

T    e   I  uildlng  permll    as  issued  yester- 
day  fo;  ,i    the    llobart    Est. 
irth    line   of   Markel 
i  reet,  The 
plans    having    been      ubmitted     to    the 
Ic  Works  and  approved  by 
John   l'.   Hor- 

This  >i I 

fire   loir-  ind 

luai  e     feel   on     the 

i    gli  Ing    .i  n    a  n  a    of   7400    square 

floor.       It     Is     to     be     20 


HUMANIZING    HOUSES. 

Houses  are  curious  things.  We  take 
a  morsel  of  illimitable  space  and  wall 
it  in  and  roof  it  over.  Suddenly  it 
ceases  to  be  part  of  God's  out  of  doors 
and  becomes  an  entity  with  an  atmos- 
phere of  its  own.  We  warm  it  with 
our  fires,  we  animate  it  with  our  af- 
fections, we  furnish  it  with  such  things 
as  seem  good  in  our  eyes'.  We  do 
this  to  get  shelter  for  our  bodies,  but 
we  acquire  as  well  an  instrument  for 
our  spirits  that  reacts  on  us  in  its 
turn. 

In  other  words,  as  we  live  our  way 
into  a  house,  adapting  it  to  our  need, 
the  bricks  and  mortar,  the  paint  and 
plaster,  cease  to  be  inert  matter  and 
become  alive.  Superficial  sociologists 
have  taunted  women  with  being  "more 
anabolic  or  plantlike"  than  man,  hut  I 
count  it  her  second  glory.  The  plant 
is  an  organism  that  "slowly  turns  life- 
less into  living  matter,"  and  this  is  the 
thing  that  woman  has  done  from  the 
beginning  with  her  shelter.  In  our 
houses  we  achieve  almost  an  organic 
extension  of  our  very  selves. — Cornelia 
A.  P.  Comer  in  Atlantic. 


USE    OF    SLIDE    RULE. 


It  is  rather  strange  that  in  a  country 
such  as  Canada,  where  both  in  the  of- 
fice and  in  the  field  time  and  labor 
saving  devices  and  systems  are  em- 
ployed to  such  an  extent,  an  instru- 
ment of  such  universal  utility  as  the 
slide  rule  should  be  so  little  used.  It  is 
an  instrument  that  should  be  in  con- 
stant employment  by  every  engineer, 
contractor  and  builder  in  the  country, 
and  yet  we  find  that  there  are  quite  a 
number  of  the  first  named  who  do  not 
use  it,  while  among  the  builders  and 
contractors  its  service  is  largely  limit- 
ed to  the  estimating  departments  of  a 
few  of  the  bigger  concerns.  One  can 
only  presume  that  its  value  as  a  time 
and  trouble  saver  is  not  known  to  the 
bulk  oi  those  who  might  benefit  by  its 
use,  and  that  the  many  contractors,  en- 
gineers and  builders  who  continue  to 
work  out  their  calculations  by  the  old 
arithmetical  processes  do  so  because 
they  do  not  know  of  the  much  simpler 
method   offered   by   tne  slide  rule. 

There  are  many  who  look  upon  the 
slide  rule  as  a  mathematical  Instru- 
ment which  requires  mathematical 
knowledge  of  a  high  order  to  operate, 
The;  are,  perhaps,  told  that  it  is  ,i  me- 
chanical device  for  adding  logarithms. 
So  it  is.  but  its  use  does  not  necessitate 
a  knowledge  of  the  rules  governing 
logarithms.  Any  man  of  average  In- 
telligence can  learn  to  use  the  slide 
rule  In  a  few  hours  of  tuition.  After  a 
week's  practice  he  will  be  able  to 
opera  te  with  sufflcien  I  confidence  a  nd 
speed  t"  realize  a  saving  of  time  on  all 
calculations  as  compared  with  the 
arithmetical  process,  and  In  a  month  he 
will  be  .in  expert  with  the  Instrument, 
and  able  I  o  ca  rrj  ou(  any  ordinary  ca  I- 
i tula  t  Ion  wii  ii  a  speed,  accural  y  a  nd 
-  ei  .H  in  v  which  he  could  ne\  er  a  p- 
i i'  :     b     t sua i   methods. 

if,    ca  rrylng   oul    quantlt  let    the    slide 

oi   Inei  i  Imable  service.  This  will 

be   realized    when   it   is  stated   that   by 
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its  use  any  simple  or  decimal  quantity 
can  be  multiplied  by  any  other  simple 
or  decimal  quantity  by  means  of  a 
single  setting  of  the  rule,  and  in  a  fen 
seconds,  without  putting  a  figure  on 
paper.  Any  division  can  be  accomplish- 
ed with  equal  facility.  Fractions  can  be 
converted  into  decimals  with  similar 
ease,  while  the  square  or  square  root 
of  any  number  can  be  obtained  with  the 
utmost  simplicity — a  marked  contrast 
to  the  arithmetical  process  of  the  latter 
operations.  Similarly  the  cube  or  cube 
root  of  any  quantity  can  be  obtained  in 
a  few  seconds,  with  one  setting  of  the 
rule.  If  it  is  required,  the  logarithm  of 
any  number  can  be  read  direct  from  a 
single  operation  of  the  slide,  and  the 
same  holds  good  of  tangents  and  sines 
of  any  angle,  natural  logarithms,  and 
many  other  calculations  used  in  the 
science  of  mathematics. 

The  slide  rule  has  several  other  ad- 
vantages in  addition  to  the  speed  it 
renders  possible  in  all  calculation. 
With  ordinary  care  it  is  impossible  to 
make  any  of  those  big  slips  which  are 
so  easily  made  in  figuring  a  calculation, 
and  for  this  reason  checking  is  re- 
dundant. A  degree  of  accuracy  of  about 
1  per  cent  can  be  obtained  without  dif- 
ficulty in  most  cases,  and  this  is  quite 
near  enough  for  practical  purposes.  The 
instrument  can,  moreover,  be  bought 
for  a  few  dollars,  and  can  be  carried  in 
the  pocket  without  any  inconvenience. 
It  should  be  part  of  the  equipment  of 
every  engineer  and  contractor  who  ever 
has  any  calculation  to  perform,  and  its 
usefulness  is  by  no  means  limited  to 
those  engaged  in  these  industries. 
Where  the  processes  of  multiplication, 
division,  involution,  evolution,  or  other 
simple  arithmetical  computations  have 
to  be  performed,  the  slide  rule  will  be 
found  of  incalculable  benefit  to  its 
users. 


REMARKABLE      GROWTH     IN      WORK 
OF    GEOLOGICAL    SURVEY. 


tary  Lane.  Nothwiinscanding  th  (act 
that  within  this  period  the  former 
technologic    branch    of    the    .Survey    has 

bee in     independent     organization, 

the  Bureau  of  Mines,  the  older  bureau 
is  larger  now  than  it  was  six  years 
ago. 

in  personnel  the  net  growth  of  tne 
Survej  since  1907  has  been  37  per 
cent;  in  general  correspondence  the 
Increase  has  been  43  per  cent;  the 
total  distribution  of  reports  and  maps 
has  increased  23  per  cent;  the  Increase 
in  maps  sold.  25  per  rent:  and  the  total 
cash  receipts  from  sales  of  publica- 
tions are  larger  bj  60  per  cent  than 
in  1907. 

The  activities  Imposed  by  Congress 
upon  the  Geological  Survey  have  been 
Increasing  faster  than  the  appropria- 
tions   provided    hereror,    until      noil     II 

Is   all    too  apparenl    thai    tl -ganlza 

tion  is  undermanned  and  under- 
equipped.  The  demand  upon  the  Sur 
*»ey  for  more  work  can  not  be  checked 
ton  the  means  to  meet  the  demand  can 
i  e  provided. 


Positions  Wantoil 


A  STOUNG  MAX  oi  26  with  three 
years'  office  experience  and  two  years' 
of  special  training  at  Cornel]  Univer- 
sity desires  a  position  n  an  architect's 
office  Local  Ion,  i  'allfornla  Salai  i 
$2ii    a    week.      Address   T     P.    .1  .    Cai  e    ol 

Building    and    holn    1 1  i.i  I    New       Ml 

sinn  St.,  San  Francisco, 


BUILDING   AND   INDUSTRIAL  NEW! 


Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Address  me  by  phono  at  San  Francisco,      Franklin  2907 

Oakland,  Oakland  5941 


TELEPHONE    MtRRITT    1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 
Warm  Air  Furnaces 

1515  14th  Avenue 

East  Oakland,  Cal. 


A  Perfect  Ironing'  Board 

"Disappears  in  the   Wall** 

The  price  of  the   regular   sized  Ironing   Board     including  cabinet, 
large  and  small  ironing  boards  and  doors  with  hardware  is 
$7.50 


PEERLESS  IRONING BOARD 
SHOWING  CABINET 
SET  I//  PAR  Tt  T/O/V 
CASED  i/A* 


□  arvel  of  compact 
j  t  of  sight 


THE  PEERLESS  IRONING  BOARD  is 
convenience  for  apartments,  flats  and  res'de 

aud  out  of  the  way  when  not  in  use.  The  cabinet  is  built  in  the 
wall  and  the  ironing'  board  is  rigid  and  firm.  It  cannot  be  knocked 
over  or  upset. 

The  Peerless  Combination  Ire  ning  Board  and  Kitchenette  Table 
combines  the  ironing  board  with  a  disappearing  table  in  the  most 
compact  and  convenient  form.  They  are  so  inexpensive  and  un- 
usually convenient  that  no  new  appartment,  flat  or  residence  can 
afford  to  omit  them.      Write  for  circulars  giving'  full  description. 

Peerless  Ironing  Board 
861  Rhelan  Hlclo.,  San  "Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and    Turk  Streets 


Tlie     best    and     cheapest     reversible 
window   on   the  market. 

Common  Sense  Window 

Invented       and       mam 
U     II      BIRTH,     19th    and 
10  Jessie  St. 

lfaetured       by 
Carolina    Sts., 

BflLDING    AND    INDUSTRIAL  NEWS 


Catarrh  canjfe  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  things  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you.  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


"It  Is  Almost  Human" 


Phone  Kearny    740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability   combined      A»pli:i 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door,  also  projection  of  Casing  (if  any) 
over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 


278  Natoma  Street,  near  4th 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  10  the  Skin  so  desired 
by  the  Lad:es  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Cloverdale 


California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


The  "Pittsburg' 
The  "Bungalow' 


The 


III  inn" 


A  heater  of  any  size  within  the  purchase 
price  of  the  masses.  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  fuliy  guaranteed. 


Pittsburg  Water  Heater  Co. 

Phone    Sutter  5025 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 

"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  F. 
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Specialty  Contractors'  Protective  Assoctation. 

OFFICIAL  LIST   OF  MEMBERS  OF      SAN    FRANCISCO i    LOCAL    NO     S !    OF 
EXCHANGE. 


President,    JOSEPH   AHLBACH 

MasterPlumbers'  Ass  n. 
Vice-President.  W.  F.   CLUTE 

Contracting  Plasterers    Ass  n 
Treasurer;      JAMES  R.    WILLIAMSON 
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OFFICERS. 

Secretary.      W.    S.    SCOTT 

Masons'    and    Builders'    Ass'n 
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Attorneys, 
615    Phelan    Building. 


•This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them.' 
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Brennan,    J.    F. 
Breslin,     Chas 
Bornstein      ft 

Blanc 
Boscus    Bros. 
Bowen.      J-      L 


Le 


Son 
Brook, 

Son 
Bryan. 

Son 
Bryan. 
Buick. 


H.    & 


S.    D. 


Wm. 
^.    PI.    Co. 

Burnham,    PI.    Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,    J.    A. 
Coughlan.    Jas.    * . 
Cronin,   J. 
Curran.    A 
Curtis.  Edw. 

Daglow,    L. 

Dallamore,    U.    lj. 

Dalziel,    Robt.    Jr. 

Davis,    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag- 
neau  „     , 

Dl    Vecchlo,    S.    J. 

Deventhal,    E.    M. 

Dockery,     Wm. 

Doherty,    J.    P. 

Dowlne,    W.    J.    & 
Son 

Eastman.   T.    W. 

Egan.    T.    J. 

Eisner.    P. 

Ernst.    H.   &   Son 

Ertola,    B. 

Fisher    &    Wolfe 
FItzpatrlck.    J. 
Flood       *       l'"M 

mond 
Ford.    Thos.    J. 
Forsyth,    W.   C. 
Franklin.    C.    P. 

Glbbs,     David 
Olbbs.   J.    ft    Son 
Gllley-Schmld    Co 
Glemser.    F. 
Gomeraal,    F. 
Goss.     Wm. 
Grady.     H. 
Grundy.     E. 

Hahn.    A.    J. 

Haub,    Geo. 

Hays,    E.   L. 

Heinz.    C. 

nennessey.     A.     E 

Hlgglns.    Chas. 

Hlld.hrand.    C. 

Hot.ro.     W.    D. 

II..ndet.    J. 

Hoffman    &    Scha 
itpb 

Hooper.    F.    M. 


Houston.   J.   J. 
Kane,    Jas.    I. 
Kara.    F.    E. 
Kayser,     Chas. 
Klein,     A.     E. 
Klimm,     Frank    J. 
Kiernan    & 

O'Brien 

Knoles,     F.     T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapelle,   W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson,     Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.   W.  Co 

Mackie,    R.    W. 
McCarthy.     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod.    J.    J. 
Meehan,    P. 
Mens  or,     G.     W.  Co 
Meyer,     S. 
Mitchell,    M.    A. 
Moenning    &    Co. 

Moller.    W.   D. 

Mollis,     Herbert  L. 

Mollis,    A.    I. 
Morrice.   T.    B. 

Morrison    &    Bevl- 
lockway 

Mulholland.     J       V 

Murray.    Roy 

Murray     Bros. 

Newmark,    A. 

Noonan,    John 

Orchiedt      ft      Van 
Cromburggne 

O'Mara,    J.    E. 

Peiazzi,    H.    J. 
Petersen,    S. 
Plevin    &    Morrice 
Power    k    Pike 
Raische.     Fred 
Rehn.    C. 
Richardson.     J      * 

.Sutl 
Rohr.    Jos. 
Ryan.    T.    J. 
Sasso,    Frank 
Schallch,    J.    A. 
Schleve.    Theo. 
Schwarz.     Chas.  Co 
Shepard     Bros. 
SLngewald,    J. 
Skells.    Thos. 
Slattcry.     M. 
Snook.     W.    S.      & 

Son 
Spencer 

mg   Co. 
Stalder   &    Hlnkel- 

Stevens.    Jas.    F. 
Strohmler   &   Koe- 

Sthur.    C.   G. 

in  Co. 
Szanik,  S. 
Taylor     ft 

ard 
Tlppett.    J.    C. 
Trezlse,   J.   S. 

/ne.     A.    G. 
Turner  Co. 
Von    Tagen  &  Mol- 


Watson,    Chas. 
Week    &    Co. 
Westphal,    H.    N. 
Wetzel   &    Grass 
Whitley,    H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.   Co 
Wilson,    W.    F.   Co. 
Williams.   O.  F. 
Wiesendung,    P. 


MASTER  FAINT- 
ERS'  AND  DEC- 
ORATORS'    ASSN. 


Office     236     Pacific 

Building 
W.    T.    Beck, 


Sorensen,    R. 
Sovig,   C.   B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,   Fred 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,    M.    B. 
Zelinskl.    R- 

MAsONS'     AND 
BUILDERS'     ASSN 

Office    185    Steven- 
son   Street. 


Plumt.- 


ler 


Ward,   Hueh 


Sec. 

C.   E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson    Bros. 
Beck,   W.   T. 
Bacigalupl,     P. 
Black,    E.    H. 
Burns,     Joseph 
Beeher,    H. 
Bernstein.    Wm. 
Byrne.    J.    F. 
Brickley,    P^_J. 
Blum,   L.     *™" 
Cooney,    W.    H, 
Conn,   M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan.    V.    J. 
Daniels,    G.    V. 
Domeniconl.    S. 
Oahl,    F.    H. 
Eaton,    W.    R. 
Eckart.    H. 
Foley,    D. 
Kick    Bros. 
Guenzel,    O.    C. 
Uoetze,    F.     W. 
Gercke      &       Fell- 
bach 
Graper,    Harry   G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 
Gordon,    C.    E. 
Hoffman.     Jno. 
Hansen,    P.    H. 
Johnson,    P. 
Jablonskl,    A. 
Kern,   Henry 
Kiesel,    Fred 
Kroder,   Gus. 
Koenig,    Otto 
Lorenzen,     Fred 
Lucas,    Ed.    J. 
Manning.     Jno. 
Maundrell.    H. 
Morris,     Chas. 
Orsl,    G. 
Olney.    E. 
Ostland,  John  L. 
Pyne,    R.    <*■    Sons 
Pastier,  Robert. 
Quadt,    Jno. 
Quandt,    A. 
iefer,    Fred 
Lefer,     Vdam 
Schaefer,     Wm. 
Shepherd,     Wm. 
Schultx.    O.    &    Son 


M.    J.    Mealey, 
President 
Allen,   C.    J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,    Thos.  W. 
Brady,   M.   V. 
Butler.   Thos. 
Butler,     W.     A. 
Brady,    O.    E. 
Beck.   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan.    J.    E. 
Carr,   J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,   Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,   H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,   Chas. 
Farrell,    Geo. 
Gllbertson,    Louis 
Gllson,    J.    E. 
Gale.    M.    F. 
Gardlser,    F. 
Gladding,     McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 
Hibbins,    Geo.         c 
Hogberg,    Emil 
Koldenstrodt.     F. 
Larsen,    N. 
Larsen,    H.    H. 

Larsen,   L.   C. 

Lawson,    A.    W. 

Llndgren,   C.    J. 

Ludwlg.  John 

Mealy,    M.    J. 

McWhlrter,    W.    J. 

McCall,     Wm. 

McCall,    Elvln 

McCowan,     M.     B. 

Miliar,   J-    w- 

Mult-ah ey,  Thos.  F 

Mlllerlck.     Philip 

Murray,    W.    C. 

McSherry,     M.     F. 

Mowbrav.    M.    V. 

Nagel,    W.    L. 

Nagel.    R.    H. 

O'Connor,    J.    J. 

O'Rourke.    T.    F. 

Phillips.    Joseph  .! 

Prlngle,     J. 

Rlngrose     R. 

Ralney,   W.   A. 

Ralney.    E.    S. 


Reed,    Waller 
Stradllng,    W.    C. 
Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White.    J.    M. 
Walker.   P.  J. 
Wvgant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.   Wks. 


CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER        PLAS- 
TERERS'       ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lyden   Sec. 
Bradlev  &  O'Reilly 
Bosch,   Herman 
Brennan.    Jas. 
Burt.    Chas. 
Cashman,    M.    J. 
Connell.    J.    E. 
Campbell,    Chas. 
Chalmers.    H.    A. 
Connolly    &    Son 
Dalv.    J.    H. 
Damlco,   Tony 
Duthie.    Chas. 
Felt.    R.    D. 
Fraser,    Simon 
Fay.    J. 
Glosser,  Geo. 
Gilmour.     "Wm.     G. 
Greenback,   Joe 
.Tacob.sen,    N 
Knowles,    A. 
Leaf    &    Kaiser 
Lvden  *  Bickel 
Manning.    Tom,    Jr 
Mawot,   Donald 
MacGruer   &    Co. 
Muriale.    Nic. 
McLeod.    J.    C. 
O'Kane,    C.    T. 
Orford.    J.    A. 
Philbin,    J.    J. 
Sullivan.    D.    F. 
Steere.   J.   E. 
Smith    &    Johnson 
Terranova,  M.  J. 
Wagner,   J.    A. 
W  m.         Raymond, 

Atlantic  '  Fire- 
proofing  Co 

Balzke,   A.   F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lvnch.    R. 

Lvnch,   J. 

Munson,    C.    &    Co. 

McAbee.   E.   T. 

Hayden.   Fred 

Potter.   A.  V. 

Peerless  Fire- 

proofing  Co. 

Ravmond.   Wm. 

Roehltnsr  Con.    Co. 

Snell    ft    Dennis 

Ptreeter.    M. 

Sheehnn.      Thomas 


i  u< .  Fire  Ei.ir.Co 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.    Co. 
Sutton,   John   G. 
Turner   Co. 
Elec.      Motor      and 

Machine    Co. 
Wedel    &   Co. 


MASTER  ROOF- 
ERS* AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry    Larkln, 

President. 

Bender.  J  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 
Roofing    Co. 

Gross,    Felix 

Johns 


Manvllle 
Asphalt 
Roofing 
Roofing 


Co. 

Larkin 
Co. 

Lawson 
Co. 

Mission 
Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 

Malott      &     Peter- 
son 

Parafflne    Paint  Co 

Rapheld,        J.        L. 
Roofing     Co. 

Samuels,    H.    D.  Co 

Wes'tern        Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western    Felt   and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,  C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C. 

McAbee,    E.    T. 

McLelland.    R. 

Hayden.  Fred 

Potter,   A   V. 

Peerless  Flre- 

prooflng   Co. 

Raymond.     Wm. 

Roebling    Con.    Co. 

Snell    ft    Dennis 

Streeter.    M. 

Sheehan,    Thomas 


Co. 


THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.   F.    District    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.     Hanbrldge. 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decner  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbrldge.     W.    S. 

Eppstein     Elec.  Co. 

Levy    Elec.    Co. 

Klrsten.    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


MASTER      STEAM 
AND     HOT     WAT- 
ER FITTERS' 
ASSOCIATION. 

Office      1220     Web- 
ster   Street. 
W.     E.     Burnham, 

President. 
Atlas     Heating     & 
Ventilating     Co. 
Burnham      Plumb- 
ing  Co. 
Collins,    T.    M. 
Central   Elec.    Co. 
Dalzlel,    Robt.,    Jr. 
Gen.   Eng.   Co. 
Gilley-Schmid     Co. 

Inc. 
Levy,    M. 
O'Mara,    J.    E. 
Pac.    Fire    Ext.  Co. 
Petersen    -    James 

Co. 
Simmons     Eng.  Co 
Sutton    Co..    J.    G. 
Turner    Co.,    The 
Walsh,    F.    P. 
Williamson    Co..  H 
Wlttman,      Lyman 

&   Co. 
Williams.  H.  D. 


i c  17,  1913. 


BUILDING   AND    INDUSTRIAL   NEWS 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


110  JESSIE  ST. 


President,    Chas.    W.    Gompertz  Treasurer.  Chas.  A.  Day 

Vice-Pres.,   A.    H.    Bergstrom      Secretary.    Wm.    B.    Hague 
Board    or    Directors,    1912-13. 


H.   W.   Beach 

A.   H.   Bergstrom 

John   Biller 

G.  A.  Day 
Floor   Manager 
Geo.    A.    Maas 

(General       Contrno- 


&     Son, 


O.    B. 


_   nveg,    Fred   S. 
Anderson      &     Co.. 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck.   John   E. 
Beetham.    A.    H. 
Bergren      &      Son, 

Louis  G. 
Biller,   John 
Bletch.    E.   C. 
Bluxome   &   Co. 
Born,    F.    H. 
Boyd  &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co. 
Carlson,   Elmer 
Tasty,    John 
Cavanagh  &  Vezi- 

na 
Cobby.   J.   W. 
Cole,    P.   J.       „   ,, 
Collman     &      Coll 

man 
Commary   -   Peter- 
son  Co.    (Inc.) 
Cox    Brothers 
Craemer.    O.    A. 
Day's  Sons.  T.   H 
Farquharson.    D.B. 
Fee,   Grant 
Ferrolite    Co. 
Finlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher,    James  P. 
Ginley,   Ed. 
Glaze.    Robert 
Gleeson.   James 
Gompertz,  C.  W. 
Gutleben    Bros. 
Hailing.   B. 
Hamerton 

Wm.    C. 
Hamilton.    Peter 
Hansen.  C.  W. 
Harcom,    J.    J. 
Healing,   George 
H  e  a  1  v   -  Tibbitts 

Constr.  Co. 
Heaphy,  J.  J- 
Heckenroth  & 

Schell  a    ,. 

Hennings.    Adolf 
Henning.    W.   H. 
Hill.   J.   A. 
Holt.   O.   C. 
Johanson.    J.    Eric 
Johnson.    Joel 
Tones.   Fred  C. 
Kern  .<■  Son,  F.  W. 
Klenck.    F.    J. 
Klvoe.     I  nil- 


Son, 


nir 


e.  j.  f* 


Koenlg.    L    B.    G. 

S.    B. 
Kuykendall,    J.    " 

i.  ,,,_...       A       l'.erg 

Lansing',   Frank   P. 
i   u  ...,,      A    i.arsen 
i  inden,    William 
r.indgren   Co. 
r.lndsay,    Chas. 
Lindsay.    Frank 
r.viirti.     I'      ' 


M 


MacMIll' 

M  a  c  D  o  n  a  1  d     i 
Kahn 

Martin.    William 
Masow     *     Morrl 

MeClen  I 

T     W. 

Neil 


C.    P 

Moore 


Ed.    Ginley 
Chas.    W.  Gompertz 
Grant   Fee 
Ralph   McLeran 
Bookkeeper 
Geo.  A.  Watson 
MEMBBRS. 
game 
Mi  Laughlin,       Jas. 

u 

Mcl.eran   A    Peter- 

eon 
Monk,    J. 
Monson    Bros. 
Minister    &     Born- 

holdt 
Neal,    Joseph 
Neldiek.    Frank 
.\'i  ivsmn,     Wm.     A. 
Nielsen.    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley,    Burt   T. 
Peterson.    W.   O. 
Petterson   &   Pers- 

son 
•Pratt,   J.  J. 
Quinn.   P.   P. 
Uansome   Concrete 

Co. 
Rodnall.  W.    W. 
Reese   &   Rourtree 
Relte.    J.    B. 
Rickon.  Fred,  .T.  H. 
Rolandl,    F. 
Saner.    Adam 
Ray  well,    Sylvester 
Schulz.    J.    R. 
Sjogren    Brothers 
Siller    Brothers 
Speidel.    P.    F. 
■Stockholm     *     A1- 

lyn 

ow,      Freese 

&    Peterson. 
Taylor  *  Goerlcke 
Terrill.     W.     A.     ft 

C.    C. 
Tessmer.   11    A. 
Thurston      A 


& 


E.    T. 
Trost.     Robert 

-  int-HoUj 

ton     * 
Walker.     G     H 

Seth 

Ward    &    GOOdW 

Wondering.   J. 
Witzelbi 

s    Bros. 

11.  ,  rtersnn 
Wold   & 
Wright,   Chas 
•Honorary   Mem. 
I  reMtootiintl    Trim 

n»rk«. 
Acme      Iron       and 

Wire    '■' 

I     01 
Works. 

Iron    Works 
Eureka      Wlr 


W.i'kS 


Farrenkopf  & 

Sons.    C. 

I      ft  Kloeres 
ii        rd    ft    Co.,    C. 


ft     Bronze 
Works. 

li     &i  ■■>  .  M 
Monarch  Iron 

Works 

ffer 
Sartorius   Co. 
Ralston  Iron 

Wo-k- 

[ron    Wks 
Wks 
West    Coast 

ft     Iron    W"'V. 
srrh.    Sheet    Mrtnl 

Work*. 
S    P     Mel  ll     -' 
Injr    *    <"""' 
»rcb.    Term    I   .Mi 

Calif      P 

k    A 

Clark    ft    S 

k  Co 


Frank  Lansing 
F.   H.   Masow 
Chas.  Wright 

Clerk 
E.   A.   McCallum 

Bean   Co. 
McNear       Brie  ik) 
Steiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 
Tile   Co. 
Art  Celling*. 
Berger  Mfg.   Co. 

Art  Glass. 
Grosslicht  it  Din- 
Pioneer  Pate  & 
W  indow  Glass  Co. 
Schwarz  &  Gott- 
lieb 
Artistic         Plaster 

Decorations. 
Binner     Thuudore 
Larson,   o.    F 
Lipp  &  Co..  I.  P. 

Co. 
Asbestos  Materials 
Johns     -     Manville 

Co..   H.    W. 
Magnesia      Asbes- 
tos Supply  Co'. 

i  n     Asbestos 
Magnesia  Co. 
Western    Builders' 

Supply    Co 
Asphalt    &    Bitum- 
inous   Piiviuu. 
Nugent,     Robinson 

Attorneys. 

Aitken    A    Aitken 

Auto   Delivery. 

Holland.  J.  P. 
Star  Con.  Co. 
Automobile 

Supplies. 

Burgers.    Fred    W. 

Boilers. 
Deasy    t  tiiities  Co 
Peerless     a  _ 

Company. 
Holler  *  Pipe  Cov- 
ering. 
Johns     -     Manville 

Co.,  H.  w. 
Lewis,  W.  S. 
Magms 

Supply  Co 
•V.stern     Asbestos 

Magnesia    Co. 

'lomls  ,v  Insurance 

as    W. 
Agency       Company 
Ael  na   Life  Ins.  Co 

Assur.  Corp. 
Samuel 
Hayburn,  Jas.  C. 
Illinois  Surety  I  :o 
Lloyd  A  Spongier 
M  n  Means,  H.  v. 
Mars  h  a  I  l,        A. 

k     Co. 
Meherin      A      Son 
Mark    M. 

Coast   Cas- 
ual i  j 

Surety   <'■> 
Webstei        -       AI1- 
p    Co. 

Rrlck    Contractors 

Alexander,     Robt. 

Alien,     i 

Anderson    A     Ral- 


hnlm 


&      Sea- 


Gilnertsen     & 

Johns 
Gllson,    John    E. 
1 
Holding      ,<. 
man 


Hansoiii    James 
Johnson,   J.    W. 
Koberling,   Jos. 
Koldenstrodt.    F. 
M    Wiiirtner.    W.  J. 
Mealey   &   Collins 
Messner.    Paul 
Millerick.    Phil.    J. 

•sojh 
Oberfeld.    Chas. 
i:k,    T.    F. 
Reed  A  White 
Tingberg.    John 
Watson     Bros. 
Whitney   A    I  i 

Brick   Dealers. 
Bay  Develop.   Co. 
Cal.    Pottery   Co. 
Carnegie    Brick    & 

Po'tery  Co. 
City    Supply   Co. 
Clark     &    Sons.     N. 
Diamond    Brick  Co 

Tile   Co. 
Gladding      -       Mo- 
Bean   Co. 
Golden    Gate  Brick 

McNear        Brick 

Agency 
Remillard       Brick 

Co. 
Steiger  Terra  Cot- 

ta&Pottery  Wks 
United       Materials 


Co 


Vallejo      Brick      & 

Western     Develop 
ment     Syn 

Western    Lime      ft 
Cement    Co. 

Builders 

Inst  ruiiieiits. 

Keuffel  A  E 

Htiildii  tg     Jourunls 

Are    itei        ft     En- 
gineer. 

Building     and     In- 
dustrial    News. 

Daily  Pacific 

Builder 

BnUdlus   Materials 

Aigeitinger,    E. 

Alsen's       Portland 
Cement   Co. 

Baker     &     Hamil- 
ton 

Bay    Develop.    Co. 

Berger   Mfg.    Co. 

Bird  ft   Son.   F.   W. 

Cal.      Bldg.      Mate- 
rial   Co. 

Cal.    Pottery      Co.. 
Inc. 

City    Snpplv    Co. 

Cat     Lime     v     Fly 
drate    Co. 

■  sie    Brick    ,*i 
Pottery    Co 

Cornell.       M 
and    Company. 

Cow    .'1     I  ,i 

Cement    Co..    H. 

Diamond    Brick  Co 

Dwan    Co  .    J.    B. 

Falls    Mfg     Co. 

Fuller    A    CO..W.P 

Gladding      -       Mo- 
Bean    i 

Guerin  A  Co..    I    S. 
Ho    tway       E  n  p. 

Ml   ' 

.1      P. 

Johns     .     Manville 

Co.,    n     W. 
Jorger 

Lennon   Co     .1 
Lllley   A    Thu 

Co, 

Vlnlph 

Pae     Portland   Ce- 

menr    I 
Palme: 
Paraffin e   Paint  Co 

I'arrott    A    Co. 

Qualitj      i  li 

.  ,  i   c-. 

Roman    I 


S      F 


inon.    M.    T. 


Simon 

Co 
Standard    Portland 

Pofrv  Wks 

w 

k      A 
Tib 

house  & 


Price  Co. 

in    Asbestos 
Magnesia   Co. 

n     Builders' 

I  y   Co. 

Western    Develop 

i    Syndicate. 

in     Lime     A 

at  Co. 

vVhittier   -  Coburn 


Hud- 


Woods 
dart 
<  iniiiii    Dealers. 
Aigeitinger,    E. 

Cortland 
nt    Co. 

Citj    Supply    Co. 

Cowell  Lime  & 
nt  Co. 

I'uan   A    Co..   J.   E. 

Guerin  &  Co..  J.  S. 

a,  j.  p. 

Quality      Lime      A 
nt   Co. 
Co.,    J.     E 
Lllley   &   Thurston 
Co. 

Vlolph 
Pacific         Portland 
nt  Co. 
Lime    pro 
ducts    Co 

nil    Portland 
Cement    Co. 
Waiernouse  A 

Co. 
rn     Lime     ,v. 
Cement   Co. 
Chimneys,     Pnteiil 
Clawson  Co..  L.   E. 
r    -    McDon- 
nell   Co. 
Hunlevv    A    Gettle 
Hughes.    H.    J. 
Concrete    Contrae- 

Amorsen     Co.A&T 
ett  &   Hilp 

'  i  i lion 
rrs.      H.      A. 

S       \ 
nt    Concrete 
Co. 
Dillon     IT. 
Gass    Bros.    Co. 
Gnecco.    M.    H- 
Grussel,     Herman 
Hansen     &     'ohn- 

son. 
I  in  11  m.    C.    C.    W. 
Hurley,    P. 

I .   J.   P. 
.-    A     Brown 

Malison.     J. 

in     Concrete 
A     Mosaic     Wks. 

Alias 

New      Era     Marble 

'  e  Co. 

I      Robinson 

■ 

T 

in.     A. 

S   i  n  Francisco 

•  te    Co. 
Schlossi  ' 

Son.    J. 
John 

A    Sands 

'     I,     .!.      V 

Zimmerman,   1.    M 

Concrete       llnei,, 

E.  R 

- 
Machy.   Co 
Lllley   A   Thurston 


Li 


re        Co. 
Norman    B. 
infractors' 

r.<iiii|iui«>n» 

I..     Vonng    Ma- 
Co. 
uon   &   Co..    M.    I! 


v  - 
llnir    KOPI 
i  untie,.      Works. 
■    on  Ice 

\llas      IPaling      .<■ 

Rnrth    Cor.    Wks. 

Works 


45 

is   ft    Nygren 
Forderer      Cornice 

Works 
G.      &      M.      Sheet 

Metal    Works. 
Heipner        Sheet 

-Mela1     Works 

JHJbernia  Sheet 
Metal     Works 

Hug!  is.    II.    J. 

Hurabeille     Bros. 

Ideal     Cornice    Co. 

Korell    ACo.,   J.    A. 

Modern  Sheet 

Metal     Works 

Morrison    &    Co. 

Olive  &    I.e 

Unite  i.l  .Metal 

Products    Co. 

Western     F 
&   Cornice  Co. 

S.  F.  Metal  Stamp 
A    Corr.    Co. 

Crude   Oil    Burners 

Bill     A     Jacobsen 

Sherman,    Kimball 
&   Co. 
Crushed     Hock. 

Bay     Devel.    Co. 

Cal.  Building  Ma- 
terial    Co. 

Cassarretto.     John 

City    Supply    Co. 

Holland,    J.    P. 

McMullin,    A.    L. 

Simon-Font    Brick 

Contracting 
Com : 

St  a  tola  rd  Crushed 
Rock   Co 

Stone  Co..  E.  B.  A 
A.    L. 

Western  Develop- 
ment Syndicate 
Damp      Proofing. 

Briekley,    P.    J. 

Fox.   John   L 

Imperial  Water- 
proofing  Co. 

Reagle     ft     Jamei 

Taylor.    L.    > 

Whittier  -  Coburn 
Compe 

Door     iinen,-,.     ,,,,,i 

Closer. 
Kischmulier.     Geo. 
Rleetrlr     Fixtures. 

Calif.    Gas   &  Elec- 
tric   Fixture    Co. 
P  a  c  i  ft  c     Gas     & 

Electric    Co. 

Ilectrlc     Light     CO. 

City    Electric    Co. 
s     V    Gas   A    Elec- 
tric  Co. 
Electric   wiring  .* 
Equipment. 

American  Elect. 
Em 

Cal.     Klec.    Constr. 

I'... 

il    Elec.    Co. 
City         Protective 

Electric   Co. 
Decker     Electrical 

Construction    Co 
Farnsworth     Elec- 
trical    Works. 
General       Electric 

Constr    Co 

Klectrlc 

Works 
Ilanhri.l:  .-.     W      S 
Hicks    Elect.    Co 
Kirsten,    W.    II 
i.ovv     Bi,  ,.     Co 
Manhattan 

Co 
Mi  !"■  ' 
National      i" 

Co. 

i  ry    -    Ibnd 

helm     Flee.     Co. 
Pac      v  ■        Rxtln 

glllslo 
Ridley        \       R      B 
Rochdale      i.-ler.Cn 
Schimetschek      >< 
Rtandar!    Flee  Co 
Turner     Co       The 
Vitl     Eii 
Weidenthal   -  tins- 


Hi 


i-i. 


Wo  let     Fie.  trio  Co. 
Elevator    milloVrs 

Otis    Kiev  iior    Co 

S.    F.    Elevator    Co 
Van    I 

Rstlmntnr. 


Gullfoy  Cor.   Wks.       union,    H. 
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Ferguson,    W.    H 
Horwege  H.  J. 
Howell.    H.    J. 
Morser,    E.    J. 
Priddle..    .Milton 
Walker,        J. 
Church 

Floors,      lomposl- 
tlon. 

Artollth    Mfg.    Co. 

Bender  RAP.  Co.. 
J.    VV. 

Dwan    Co.,    J.    E. 

Fibrestone  A 
Rooflng    Co. 

Flaherty  R.  A.  P. 
Co.,    R.    H. 

Goodmanson,    A.  K 

Malott.  Peterson 
&    Adams. 

Watsonite    Co. 

Floors,     Hnnlvrood 

Hardwood    Int.    Co 

Inlaid    Floor  Co. 

Pac.  Floor  Sand- 
ing Co. 

Galvanized        Iron. 

Baker  &  Hamil- 
ton 

Berger  Mfg.  Co. 
Gas  Fixture. 

Cal.  Gas  &  Elec- 
tric   Co. 

Dav    Co.,    Thomas 

Gas    Heating    Sys- 
tems. 

pector  System 
Gas     Heating  Co 

Gasoline   Tanks    & 
Pumps. 

Deming,    E.    R. 

Glass     A     Glazing. 

Cal.  Plate  A  Win- 
dow Glass  Co. 

Cohen,    I.       _ 

Fuller    Co..    W.    P. 

Grosslicht  &  Din- 
niene 

Habenicht  A 

Howlett 

Mission  Plate  A 
Window  Glass 
Co. 

Pioneer  Plate  A 
Window  Glass 
Co. 

Scr.warz  &  Gott- 
lieb 

United     Glass 

Works     (Inc.) 

Grading. 

Branick.    J.    P. 

Button,    I.    V. 

Cassaretto.     John 

Devincenzl  &  Co., 
L. 

Dillon  Teaming 
Co. 

Gallen   &   Carlln 

Giorgi     Co.,    G. 

Hartnett    J.    D. 

Holland.   J.    P. 

Lennon    Co..    J.    L. 

Leffler,    Fred 

Luggen.    Ernest 

McGlinchey  & 

Monohan 

Montague    Co.,    P. 

O'Day    Co..    Danl 

O'Donnell.     Philip 
Bdw      F. 

Powers.    Chas.    J. 

Rahlman    AWoods 

Sehmid.     A. 

Sibley  Grading  .v 
T.^imlng    Co. 

Star  Con.  Co. 

Wright    r>       I.    H 

Granite      Curbing. 

Graham       Granite 

''" 
I.eed    Granite    Co.. 

W. 

Pacific  Granite  Co. 

Placer    Granite  Co 
Gravel. 

Bay     Devel.    Co. 

cal  Building  Ma- 
terial   Co. 

cassaretto,       John 
-  ipply  Co. 

Etandard  Crushed 
Rock  Co. 

Star       font' 
Company. 

Stone  Co..  E.  B.  & 
A.    L. 

Hardwood       Deal- 
ers. 

Inlaid     Floor    Co. 

Hardwood  Inte- 
rior  Co. 


Wood  Lumber  Co., 

E.  K.  

Hd'ware,     Dealers 

baker  &  Hamil- 
ton 

Bennett    Bros. 

Brlttaln    &    Co. 

Kruse,    J.     H. 

J  oast    Bros. 

Marshall  -  Newell 
Supply   Co. 

Meyer.    Adoph 

Norman      &     Sons, 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Hay    &     Grain 
Aigeltlnger,     E. 

Heating    &    Venti- 
lating. 

Ahlbach  A  Mayer 
Atlas     Heating     & 

Ventilating  Co. 
General    Eng.    Co. 
Klernan   &  O'Brien 
Hurley     Co.,    J.    C. 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook    .  A      Co., 

Fred   W. 
Turner  Co..   The 

Houses    Movers    A 
Raisers, 

Hatch.    H.    L. 

Pearson,  N.  H. 
Stratton,  C.  C. 
Sullivan,    D.    J.AT. 

Inlaid     Floors. 

Calif.  Parquet 
Floor    Co. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.    Floor    Sand- 
ing  Co. 
Iron   Foundry. 

Enterprise  Foun- 
dry   Co. 

Steiger      A      Kerr, 
Stove    &     Foun- 
dry   Co. 
Iron    .V     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

ludson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrete 
Steel     Company, 

Woods  &  Huddart 
Iron   Works. 

Brode    Iron    Wks. 

Dyer    Bros. 

Eureka  Wire  & 
Iron    Wks. 

Folsom  St.,  Iron 
Works. 

Glasser    &  Kloeres 

Golden  Gate  Iron 
Works 

Hillard   Co.,   C.   J. 

Michel    A    Pfeffer 

Monarch  Iron 
Works 

Ralston  Iron 

Works 

S.    F.    Iron   Works 

Sartorius   Co. 

SXJhraeder's  Iron 
Works 

Security      Iron 
Wire    Works. 

Steiger  &  Kerr 
Stove  &  Foun- 
dry  Co. 

Vuloan    Iron    Wks. 

West  Coast  Wire 
&   Iron  Works 

W  e  si  t  e  r  n  Iron 
Works 

Zenith   Iron   Wks. 

■Inlst       Hunger*      ,V 

Pawl     Caps. 

Korttek      -      Falls 
Co. 

LUley  A  Thurs- 
ton   Co. 

Roman   Co..   C. 

Waterhouse  A 

Price    Co. 

Western  'BldTS. 
Supply    Co. 

Lathers,     Wood     A 
Metal. 

Balzke,    Robt. 

Edwards,    C.    H. 

Hayden,    Fred 

Lynch,  Richard 
1     VB(  e,    E.   T. 


I, hue      A      Plaster 
Dealers. 

Arden    Plaster   Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co.,  J.  E. 

pacific  Portland 
Cement  Co. 

Quality  Lime  pro- 
ducts Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank   P. 

Hardy   Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Illggina  LunVber 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber   Co. 

Peterson,    E.   T. 

Pope  &  Talbot 

Reinhart  Mill  A 
Lumber  Co. 

Ryan,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.  Lumber  Co. 

Schouten  A  Co.,  J. 
W. 

Sunset  Lumber  Co. 

TiermanA  Beronio 

Van  Arsdale-Har- 
ris  Lumber  Co. 

Wilson     Bros.A  Co. 

Wall.    Jos.    P. 

Wood  Lumber  Co., 
E.   K. 

Yates.  Wm.   F. 

Magneslte     Floor- 
ing. 

Artollth     Mfg.    Co. 

Bender    R.AP.    Co. 

Dwan   A   Co..   J.  B. 

Flbrestone  A 
Roofing    Co. 

Flaherty  R.AP.Co 
R.    H. 

Goodmanson.    A.  K 

Maltott  A  Peter- 
son 

Watsonite    Co. 

Mantels,     Tiles     A 
Grates 

Ginsberg    Bros. 

Hulse  Tile  Co. 

Kirwan  A  Dono- 
van 

Mangrum   A   Otter 

Peerless  Agencies 
Co. 

Watson  Mantel  A 
Tile   Co. 

Marble  and  Mosaic 
Work. 

Gnecco.    M.    H 

Grassl    A   Co..   P. 

Mission  Concrete 
«.    Mosaic   Wk« 

Mission  Marble 

Works. 

Musto  Snns-Kee- 
nan    Co. 

Era      Marble 


AC 


Vermont        Marble 
Co 
Metal    Lath. 

Atlantic         Fl  r  *  - 

proofing   Co. 
Rersrer   Mfg.    Co 
HoDoway       MJetel 

T.atli     Company, 
l.lllev    A    Thurston 

Co. 
Roebllng      Constr. 

Co. 
Waterhouse  * 

Price 
Western     Builders' 

Supply  Co 


Metal     Stamping 

S.  F.  Metal  Stamp- 
ing  A   Corn   Co. 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 
Binner,   Theodore 
Brock   A  James 
Connor,    E     J. 
Copnik,    T.    W. 
Larson,   O.   F. 
Llpp  A  Co..  J.  P. 

Painters  aud  Dec- 
orators. 

Baker   Co.,    W.    T. 

Bernstein,    Wm. 

Blum.    Louis 

Burns   Bros. 

Clark   A   Dickson 

Cooksey,    Al. 

Cramer    Bros. 

Dahl,  T.  H. 

Donovan,   V.   J. 

Erlcksen,  W'xi. 

Flynn  A  Mlkkel- 
sen. 

Hansen,     Elblng  A 

Jourdaln,   Al. 

Lewis,   S. 

Miller,    L. 

Miller,   J.   A. 

McCubbin,    James 

Manning,    John 

Neal,  L.  J. 

Quandt  A   Son 

Ruderman,   I. 

Schafer,  Wm. 

Smith,  J.  S. 

Sovig.   C.    B. 

Spark  A  Sons. 
John   H. 

S'wanson,    Peter 

Walker,    Mayer 

Wagner,  Fred 

Wagner    Bros. 

Zelinsky,   R. 

Paints,  Oils  Varn- 
ishes, Bite. 

Clark   A   Dickson 

Cohn  A  Co.,  Mar- 
ion   D. 

Detroit  Graphite 
Co. 

Fuller  Co.,   W.   P. 

O'Brien,  J.   S. 

Parafflne  Paint  Co 

Pratt   A   Lambert 

Wlhittler  -  Coburn 
Co. 

Patent     Chimneys. 

Clawson  Co..  L.   E 

Dresser   -   McDon- 

Hughes,   H.   J. 

Dunlevy  A  Gettle 
Pile      Driving. 

Lamburth,    C.    E. 

Planing   Mills. 

Anderson  Bros. 

Birth    Co.,    L.   H. 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing    Mil; 

Emanuel.  A.  A  E. 
(Inc.) 

Empire  Planing 
Mill 

Hermann,   A. 

Herring's  Mill 

Holden  -  Deuprev 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main     St.     Planing 

Moore  Mill  ALum- 
ber  Co. 

Pac.  Coast  Mill  A 
Lumber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
A   Planing   Mill 

Ryan,    George 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val 
ley  Mill  A  Lum- 
ber   Co 

Spencer  St.  Plan- 
ing Mill 

Taylor  A  Co. 

Usona   Mfg.  Co 

Western  Planing 
Mill 

Vevhle    A     Collins 

Yates.    Wm.    F. 
Plnsterrr* 

Bosch,     Herman 

Bradley  A  O'Reilly 

Brennan,   James 

Burt.   Chas.   J. 

Campbell,   Chas 

Cashman,  M.  J, 


Chalmers,  H.  A. 
(Inc.) 

Fay,    John 

Greenback,  Joe. 

Connel  Co.,   J.   E. 

Daly,  J.  H. 

Duthie,    Chas. 

Fraser,    Simon 

Fry,  A. 

Gilmour,    W.  G. 

Jacobson.   N. 

Knowles,    A. 

Leaf   A    Kaiser 

Luden    A    Bickel 

MacGruer    A    Co. 

Mowat    Donald 

Orford,  J.  A. 

Philbin,    J.    J. 

Sexton,    T.    D. 

Terranova,    M.    J. 

Tin  Pacific  Plas- 
tering Co. 

Wagner,  James  A. 

Plumbing  aud  Gas 
Fitting. 

Ahlbach    A    Mayer 
Alton,    Thorn.    W. 
Boscus   Bros. 
Bernard,  Geo.  F. 
Condon    A    Band 
Dunn,   Neil    H. 
Empire    Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara,  F.  E. 
Klernan  A  O'Brien 
Klrschbaum,    W.  F 
Lacey   Bros. 
Lawson,    Herman 
Lettich   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney   Co.,    M. 
May,   Gus 
McEnhill, 
McLeod.    J.    J. 
Penkerton.    J.    H. 
Perazzl,  H.  J. 
Skelly,   Thomos 
Shears,   John 
Snook       A      Co., 

Fred    W. 
Stewart,  James  E. 
Tippett,    J.    C. 
Turner  Co.,   The 
Wetzel.    Theo. 
Wilson   A   Co.  Wm. 

Plumbers    Supplies 

Mark-Lally    Co. 
Nelson   Mfg.   Co. 

Railroad        A  sent. 
Freight    A    Pas- 
senger. 

Kent,  James  B. 

Hallway    Materials 

Langford,  Felts  A 
Myers. 

Orenstein  -  Ar- 
thur Koppel  Co. 
Rigging. 

Lamburth,   C.   E. 

Markley,    James  E 

Rooflng,  Gravel  A 
Composition.) 

Andes  Roofing  Co., 

B.    F. 
Bender   Roofing   & 

Paving   Co. 
Cal.   Rooflng  Co. 
Cantley   A  Co.,   J. 
Enterprise      Roof- 
ing Co. 
Fibresotae     A 

Roofing    Co. 
Flaherty,   R.   H. 
Goodmanson,    A.  K 
Lai<kin         Asphalt 

Co. 
Lawson        Roofing 

Co. 
Lovett  Bros. 
Malott,       Peterson 

A    Adams 
Parry    A    Co..H.  M. 
Rapheld       Roofing 

Co. 
Samuel   Co..   H.   D 
Tibbetts       RooHng 

Co. 
Watsonite    Co. 
Western     Asbestos 

Magnesia  Co 
Western    Felt    and 

Refining    Co. 

II. ...flint     (Slnte     A 
Tlle.» 

Graham.   R.   G. 
White.     Ed.     A. 


Hoofing    Materials. 

Bird  A  Son,  F.   W. 
Johns    -    Manvllle 

Co.,  H.   W. 
Parafflne  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whlttier  -  Coburn 

Co. 

sand,   Gravel,   Etc. 

Bay    Oeveiop.    Co. 

Cal.  Building  Ma- 
Material    Co. 

Holland,   J.    P. 

McMullln    Bros. 

Stone  Co.,  E.  B.  A 
A.   L. 

Western  Building 
terial  Co. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 

I  tin ve*. 
Bill   &   Jacobsen 
saud  Blasting. 

MclJermott,    W. 

Sheet    Metal    Wks. 

Appman       Cornice 

Works 
Atlas     Heating     & 

Ventilating  Wks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal   Works 
Comyns  A  Nygren 
Crown      Cornice 

Works 
Forderer      Cornice 

Works 
G.     &    M.    Sheet 

Metal    Works. 
Gullfoy        Cornice 
Hlbernla      Sheet 

Metal    Works 
Heipner      Sheet 

Metal   Works 
Hughes,    H.    J. 
Hurabeille  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison  A  Co. 
S.   F.   Metal   Stam- 

lng   &    Corr.   Co. 
United        Metal 

Products    Co 
Wertern.  Furnace 

A   Cornice   Co. 
Sidewalk       Lights. 
Berger  Mfg.   Co. 
Dwan  A  Co..  J.   E. 
McGuigan     A     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  A 

Price 

Stair  Builders. 

Bishop    &    Peralno 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    Wm. 
Porter,  W.  F. 
Stewart.  J.   K. 
Stationery. 
Foster   A   Short 
Wright.    J.    H. 

Steel     Bars. 
Baker     A     Hamil- 
ton 
Daw-son   A   Noyes 
Woods       &       Hud- 

sieel    Erector. 

Schauer,    Fred    C. 
Pioneer    Con.    Co. 
Williams        Con- 
struction   Co 

Street     Contrs. 

Conningham       and 
Elliot. 
Store  Fronts 
Kawneer  Mfg.  Co. 

Structural  Steel 
Contractors. 

Judson    Mfg.    Co. 

Sciiraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  A  Huddart 
Stoves. 

Mangrum     A  Otter 

Steiger    A    Kerr 
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Structural        St*«I 
Contractors. 

P.rode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 

Ralston    Iron  Wks 

Vulcan    Iron    Wks. 

Zenith     Iron    Wks. 

Surveyors. 

Morser,    E.    J. 
Sanborn   &    Corln- 
son 

Teaming;    a    Grad- 
ing;. 

Branlck,    J.    P. 
Button,   L   V. 


Devencenzl   &   Co.,       Wright  Co.,  J.  H. 


Dillon    Teaming 

Co. 
Gallen    &    Carltn 
Hartnett,   J.   D. 
Holland,   J.    P. 
Lennon  Co..  J.  E. 
Leffler,   Fred 
LiUEgen.    Ernest 
MeGllnchey  & 

Monohan 
Montague    Co.,    P. 
O'Day  Co..  D. 
Pico    Edw.,   F. 
Powers.  Chas.  J. 
Sibley    Teaming   & 

Grading     Co. 
Schmid,    A. 
Star      Contracting 

Co. 


Tiling;. 

Ginsberg  &  Co.,  S. 
Hulse  Tile  Co. 
Klrwan     &     Don< 

van 
Mangrum    &    Otte- 
Peerless     Agencl* 

Co. 
Tile    .Mfg.    Co. 
Watson    Mani^i    ,-. 

Vneuuie     r-i    • 

Bill    &    Jaonbwr 
Sherman,    Kimball 
Co. 

Wall     Deris. 
Marshall  -  Steams 
Co. 


Water       Company. 

Spring  Valley 

Water  Vvrorks. 

Wlihenanhlni: 

Brlckley,    P.    J. 
Reigle  &  Jameison 
Taylor.    L.    A. 

Window    <  'Irniilnu. 

American    Window 

Cleaning    Co. 


Windows,     Patent. 

Birth    Co.,    L.    H. 
Simplex      Window 


OFFICIAL     LIST    OF     MEMBERS 

BUILDERS'     EXCHANGE 

OF    SAN  FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS  AND    DIRECTORS. 

President.  James  A.  Wilson  Financial  Secretary,  S.  A.  D.  Schenck 

Vice-President,    Richard   Herring.  Ass't   Secretary,    W.    J.   Carberry 

Treasurer,   c.   W.   Wltnington  Doorkeeper.   B.    R.    Wolcott 
Secretary,  R.  J.  H.   Forbes 


DIRECTORS 
James   A.    Wilson  Robt.   Dewar 
Alexander  Mennie  H.   Maundrell 
C.   W.   Wltnington  M.    F.    Gale 
R.  J.  H.  Forbes       J.   J.   Phillips 

MEMBERS. 


R.   A.   Chlsholm 
O.   E.   Brady 
Richard  Herring 


Architectural    Iron 
Works 

Acme  Iron  Works. 
Bay       City        Iron 

Works. 
Brode  Iron   Works 
Central  Iron  Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    With* 
Hillard,   C.   J.  Co. 
Judson   Mfg.   Co. 
Mortenson       Cons. 

Co. 
Michaels    &    Pfef- 

fer 
'^hoenlx    Iron  Wks 
'talston  Iron  Wks 
Ichrader  rr<' 

Works. 
fit.     Francis     Orn. 

Iron    Works 
ttelger      &       Kerr 

Stove    »     r'oun- 

dxy    f1. 
/ulcan   Iron   Wks. 
Western   Iron  Wks 
Wltnington.  C.  W. 

Art  Glass. 
Cal.    Art  Glass  Co 
tngerson  &  Glaser 

Co. 

Blacksmith. 

Paul    Klelber 
Bonds. 

American  Bond- 
ing   Co. 

Costello    &    Cutler 

Aetna  Idfe   Ins.  Co 

Boole,  F.  W. 

Empire  State  Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.  of  Maryland 

ijaie,   M.   A. 

Hlllman   *  Son.J.R 

Lawton,   A.   F. 

Llovd    &    Spengler 

M-aeMeans,    H.    V. 

National         Surety 

Co- 
Pacific    Coast    Sas- 

ualty    Co. 
Pacific    Surety   Co. 
UnVi'ted       States 

Metal     Products 

Co. 
United       States 

Fidelity         and 

Guaranty    Co. 
Brick  anil  Pottery. 
Bav     Development 

Co 
Carev.   J.   K. 
Carnegie    Rrlc-k    « 

Pottery   Co 
Carqulnez  Brick  * 

Pottery   '•" 


McNear   Brick   Co., 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.  Co. 
San    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California  Build- 
ing   Material 

City    Supply    Co. 

Fernald  Co..  The 

Kortick  -  Falls 
Mfg  Co. 

Holland.   J.    P. 

J.  E.  Lennon. 

Johns-Manville  Co 

>.evy   &   Co.,   Robt. 

Lilley  &   Thurston 

Co. 
Pacific   Refining  & 

Roofing    Co. 
Parrott    &    Co. 
Paraffine   Paint   Co 
Pratt    Building    & 

Material  Co. 
Quality    Lime    and 

Cement   Co 
United    MaterialCo 
Waterhouse  ^ 

Price  Co. 
Western  Bldr?' 

Supply    Co. 
Western     Building 

Material   Co. 

Bnlldlne  I r 

Boyd  &  Moore 
Lilley   &   Thurston 
Co. 

Cement     Dealers 

Balfour.  Guthrie 
Co. 

Cowell  Lime  &  Ce- 
ment Co. 

Holmes    Lime   Co 

Holland,   J.    P. 

Leonard.    J.    J 

Maynard.  Jr..  J.   I. 

Meyer,    A. 

Pa.iflc  Portland 
Cement  Co. 

Quality  Lime  and 
i  U  ment    Co. 

Western  Rulldinc 
Materials    Co. 

Standard    Portland 

Cement  Co. 


Concrete. 

Chase,    Silas    A. 

Camp  &   Carillon. 

Duncanson,       Har- 
relson  Co. 

Foster  &  Vogt. 

Goodman        Artifi- 
cial  Stone   Co. 

Haun,  C.  C.  W. 

Keatinge    &Sons.R 

Leonard,  J.  J. 

Leonard,   J.   P. 

Lynch.  A. 

Pasqualetti,  J. 

Stanquist    &    Tay- 
lor. 

Stanqulst    & 

Forbes 

Zimmerman,   L.   M. 
Concrete       Rein- 
force meut. 

Lilley  &  Tnurston 
Co. 

Contractors  & 
Builders. 

Allen,   .vl»^.    M. 
Anderson,    W.   W. 
Arthur,   L. 
Bateman,  J.  C. 
Boring,    F.    H. 
Born  &  Son,  S.  A. 
Brady,  C.   A.     . 
Braunton   Bros. 
Burdick,    Wm.    A. 
Caldwell   &  Co. 
Cameron    &    Diss- 

ton. 
Cavanaugh    &    Ve- 

zina. 
Chishoim,     R.     A. 
Cobby,  J.   W. 
Concannon,    W.    N. 
Conrad.   H. 
Creghino     &     Son. 

Lewis 
Days'  Sons.  T.   H. 
Dewar,  R.  &  Son. 
Elam,  Thos.  &  Son 
Elliott.    E.    W. 
Fahy.    R. 
Fischer,    Fred. 
Franz.  Val. 
Frost.   T.    P. 
Gillespie.    G.    G. 
Gallagher.     Frank. 
Gardlser,     Florent. 
Greig,   Robt. 
Itansbrough    Bros. 
Healey     -     Tlbblts 

Con   Co. 
ITlnson.   L.   A. 
Hill,    J.    A. 
Hnlm    *    Son. 
Howklns.   A. 
Ilovt    Bros. 
Ingerson.   C.    A 
Jacks,  H. 
Jones.   W.    Q. 
Kent.   S.   H. 


Knowles  &  Reich- 
ley. 

Lang  &  Bergstrom 

Lelter,  E.  T.  & 
Sons. 

Lynch,  M.  C. 

Masow  &  Morrison 

Mathews    Con.    Co. 

Mathles.   H.   C. 

McBaln,  J. 

McKllllcan,  R  and 
Wm. 

McLachlan,   Thos. 

Miller,   Adam. 

Moller,    R.    W. 

Morey,   H.    B.&  Son 

Owsley.  B.  T. 

Penny,   Isaac. 

McLeran  &  Peter- 
son. 

Robinson  &  Gil- 
lespie. 

Savage,    M.    J. 

Simmen,    John. 

Smith,  J.  W.  &  Son 

Spence,    A.   T. 

Stockholm  &  K\- 
lyn. 

Terrill,   G.   C. 

Walker   Bros.   Co. 

Warwick.  H.  C. 

Buller,    Thos. 

White  Bros,  (car- 
penters) 

(<.»..■(•,.  Works. 
Amsler,   C.   S. 
Berger    Mfg    Co 
Capitol   Sheet   Mtl. 

Works. 
Comyns    &    Child- 

ers 
Conlin,    J. 
Cronan,   Wm. 
Forderer      Cornice 

Works. 
Gullfoy         Cornice 

Works. 
Appmann     Cornice 

Works. 
Heldt.    Wesley. 
Morrison   &   Clark. 
S.    P.    Cornl 
Western     Furnace 

R     Corn  ire    Wks, 


Lynch,    Richard 
Schnebly,       H  o  s- 

trawser    &    Ped- 

grlft 
Raymond,  w.  H. 

<  'urlilne.      tiriinltr 

McLenegan.    s.    n 
n  ,n, i,    Pronfers, 
ley,    P     J. 
Reigle  &  Jamison 


Door   Openers. 

Rlschmuller,  Geo. 

Electrical. 

California  Electri- 
cal  Works. 

Centra]  Electric 
Co. 

City    I-.lectric   Co. 

l  '•  eker   ElectrlcCo 

Globe  Elec.   Co. 

Hanliridge.    W.   S. 

Levy    Elec.   Co. 

National  Elec.  Co. 
Elevntors. 

Otis    Elevator    Co 

Van  Kmon  Eleva 
tor    Co. 

Fibre. 

S.  F.  Fibre  &Cord- 
a  ge    Co. 

Fireproof  Doors. 
Gervais,  Henry. 
Norrls.    L.    A.  ' 

ing    Sons. 
John   A. 

Floor  Sanding 

Inlaid    Floor    Co. 
Pacific     Floor 

Sanding    Co. 
Grill    Work. 
Cal.    Art    Metal    & 

Wire   Works. 
Merle   Co.,   A. 
Sartorius  Co. 
Withington,  C.  W. 
Gen.      Contractors. 
Andrus,    R.   C. 
Brigham,    H.    B. 
Caldwell   &   Co. 
Cereghino    &    Son, 

Louis 
Dempniak    Bros. 
Farquharson.    D.  B 
Fee,    Grant. 
Fluth   &  Morton 
Graham,    D.    E. 
Griffith.     Wm. 
Hannah,    J.    D. 
Hannah    ,<-    Co.  J.S. 
ii  iyes     W.   W. 
Jackson.    A. 
Kuykendail,    J.    0. 
Malley,    Edward. 
Matthies,     Henry 
Peacock.    John 
Van     Sant-Hough- 

ton    Co. 

Glass  and   Glaalas 

Cal.  Plate  &  Win- 
dow   Gass   Co. 

Cohen.    I. 

Cobbledick  Glass 
Co..    L     N 

man     Bros. 

FUlll  i.  w.  P.  & 
Co. 

Habenicht    & 

How  l.-t  i 

Holland.    J.    P. 

Schwarz  &  Gott- 
leib    (Inc.) 

Grading    A    Team- 
ing;, 

h,    D.   O.,    Co. 
union,   D. 
Eureka      Teaming 

Oo. 
Fay,   S.    J. 
MoCluro.    H.    N. 
Wilhelm,   A.   H. 
Wilkie  Co.,   A. 
Williams.   F.  A. 
Wright,    Chas. 
Monarch    Teaming 

Sibley,    L.    B. 

Mi  I  •  negan.    S.     B. 

Granite. 
Bradbury.    Thos. 
Cal.    Granite   Co. 
De   Lano   &   Sons, 

C.    L. 
Hunt.  A.  T. 
Raymond     Granite 

Co 

Hardware. 

In    &    Co. 
J.  H. 

a    Co; 
r,    A. 

Hardware 
x    Toi 
Palace    11. iw.    Co. 
Wrluhl     Hdw.    CO 
Hem      and     Light. 
Gas     and 
Ic    Co. 
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Heating;    A     Vent! 
■atlas;. 

Burnham  Plumb- 
ing &  Heating. 
Inc. 

Cronan,    Wm. 

Mangrum    ,V:    Otter 

Montague,  W.  W 
&    Co. 

House  Moving  A 
Raising. 

Blume   Cont'g  Co. 

Pearson.    E.    K. 

Sullivan.  Pi  L*T 
Inlaid    Floors. 

Hardwood  Inte- 
rior   Co 

Inlaid    Floor    Co. 

Pacific  Floor 
Sanding   Co. 

Iron    Work*. 

Lorenz,       Sohffaer 

&   Co. 
Michaels    £     Pfef- 

fer 
Monarch      Iron 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

Interior  Decurn 
tors.      I.nthers. 

Snell  &   Dennis. 

Lynch,    Richard 

Joist      Hangers     * 
Post   Caps. 

Kortick  -  Falls 
Mfg  Co. 

Lilley  &  Thurston 
Co. 

Kanneer  System 
Store    Fronts. 

Falls    Mfg.    Co. 

Llllev  &  Thurston 
Co. 

Light    anil     Power 

City    Electric    Co. 

Pac.  Gas  &  Elec- 
tric   Co. 

lime,    Cement,  Etc 

Acme  Cement 
Plaster    Co. 

Arden    Plaster    Co 

California  Lime  * 
Hydrate     Co. 

Cowell  Lime  & 
Cement    Co. 

Holland.   J.   P. 

Holmes    Lime    Co. 

Lennon.    Jas.    E 

Lucas.    W.    E 

Pac  Lime  &  Plas- 
ter   Co 

S.    F.    Lime   Co. 

Shasta  Lime  Pro- 
ducts   Co. 

Western  BulldinK 
Material     c, 

Western  Lin.'.  * 
Cement    Co. 

Lumber. 

Acme    Lumber    Co, 

Chrlstenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber   Co. 

Humboldt  Lumber 
Co. 

Hauptman  Lum- 
ber   Co. 

Hooper  Lumber 
Co. 

Kriise.   J.   H. 

Loop  Lumber  Co, 

Macdonald  Lum- 
ber   Co. 

Moore.  R.  B.  Mill 
&    Lumber    Co. 

Olsen  -  Mahoney 
Lumber    Co. 

Pope  &   Talbot. 

Santa  Fe  Lumber 
Co. 

Schouten  Lumber 
Co. 

Tiernan  &  Bero- 
nlo 

Van  Arsdale-Har- 
ris   Lumber   Co 

Wilson    Bros. A  Co 

Hoe    Co..    F.    P. 

Lumber  lllnrri- 

HIHIll.  I 

Dleckmann    A     Co 
Howard,    B.     \     * 

Medians,   Ed.    K    * 

Co 
White 
p.    F.    Lumber    Co 

Machinery 
Harron,       Rlckard 

&   MeCone. 
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Haaona   ABulMera 

Alexander,    R. 

Allen.    C.     1 
Anderson     &     Hal 

n. -v. 
AlVlt.      V 
Ii.>rlc       A 

Brady.    M.    V. 
Brady.    O.    B.&Son 
Brandon,    E   J 

Rrennan.    J.    E. 
Rrigham,    H.     B. 
Butcher.    Thcnas 
Butcher    &  Hadley 
Byron,    D.   J.  .<i  Soi 
Campbell     Bros. 

Parr       .T       W. 

Drake.     Hairy     E. 

Downey,    J. 

Fa  Tell    ft    Reed 

Fennell.    Jas. 

Hale.    M.    F.    &  Son 

Gilson.    J.    E. 

Harrison.    A. 

Hihhins   &    Bak-i 

Hock.    Chas. 

Hoffman.    V. 

Hog-berg     &     Lud 
wig 

t.arsen.    H.    H. 

T.awson.    A.    W. 

McGowan,    M. 

Miller,   J.    W. 

Murray      X-      Mow 
hrav. 

Mulcahy    Bros,. 

Nagel.    W.   1* 

O'Connor      &     Col- 
lins 

O'Rourke,    T.    F. 

Rainey     &      Phhtl 
lips. 

Ringrose,     R.&Son 

Scott,    W.    S. 

Walker,    P.    J. 

Watson.    Sage 

Watson.    Sidney 

White.    .1.    M. 

Whitney   &  Davles 

Wilson,    .'ames    a. 

Wygant,    J.    H. 

Mnrble. 

American      Marble 

&    Mosaic   Co. 
Columbia      Marble 
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Grassi.    Peter,    Co. 

Hunt.    Andrew   T. 

Maino.   F.  L.   &   Co. 

Musto   ft    Sons,  Jos 

Keena  n  Co. 

Vermont  Marble 
Co. 

Mantels,    Tiles 
Grates. 

Klrwln  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &  Co.,W 

Peerless     Agencies 

Metal      Furring      & 
Lntblne:. 

II  o  1  1  .i  w  a  y  Ex- 
panded     Mtl     Co. 

Lynch,    H.    T. 

National  Lathing 
etui    Furring 

Northwestern  Ex- 
panded Metal 
Co 


Metnl  Window 
Works. 

Dwan.  J.  E. 
Mosale. 

Amer.      Marble      ft 

Mosaic    Co. 
Gervnis.    H. 
Ma  I  no.    F.    L.  &  Co 

Office  Fixtures. 
Bateman,    Wm. 
Forbes    &    Son, A. J. 
Fink    &    Schindler 

Co. 
Simmen,    John 
Painters. 
Dajiiels,    Gus    V. 
Donovan,   V.   J. 
Fraser.    J.    P. 
Kuss.    P.    N. 
Lewellvn,    J. 
Maundrell.    H. 
Spark.    J.    H.    , 
Tucker.   W.   W.  Co. 
Neal.   I.  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 


Paints,     Oils,     F.tc. 

Bass     -      Kente  r 
Fuller  &   Co..  W.P. 
Kuss.    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Parafflne    Paint  Co 
Whittier   -  Cobnrn 

Co 
Patent      Chlmuej-s. 
Clawson   &  Co.,  L. 

Dunlevy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.   Pottery  Co. 

Plaulnc   Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham  -  Stan- 
ford Co. 

Ca..   Door   Co. 

Cal.    Milling   Co. 

Cen'ral  Lumber  & 
Milling  Co. 

E  1  ki  n  g»  t  o  n  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co..  J. 
P. 

R.B.Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacific  Mfg.   Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.  F. 

Santa  Clara  Mill 
&   Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor   &  Co. 

Plasterers. 

Binner,    Theo. 
Carrick,   M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,  D.   Ross. 

Crichton.    J.    L. 

Coghlan.    Frank 

Connolly.    J.    J. 

Connell,   J.    EL 

Fay,    John 

Felt,    R.    D. 

Floodberg  ft  Mc- 
Caffery. 

Fraser,    Simon 

Gregg   ft   Clute 

Jacobsen,    N. 

Knowles    A. 

Leaf   &    Kaiser 

Lyden    &    Bickel 

MacGruer     ft     Co. 

Mennie.    Alex. 

McCleod,   J.    C. 

Morehouse.   C.   C. 

O'Kane    ft    CO..C.T. 

O'Sullivan  ft  Bow- 
ler. 

Smith    ft    Johnson 

Paris. 


Plumbing     A      Gas 

Fitting. 

Alulbach    ft    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  ft  Co.. 
Frederick    W. 

Sutton,   John    G.Co 

Turner  Co.,  The 

Real  Estate. 

Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

Riggers. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.  Co. 


Crushed  wont. 

Holland.   J.    P. 
S.  F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
RuuflBK     Composi- 
tion. 

Artollth     Mfg.    Co. 

Bender,  J.  W., 
Roof  Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    ft  Peterson 

Manville  Co.,  H. 
W.    Johns 

Meuer  Bros.   Co. 

Pacific  Refining  &. 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,   Etc. 

Cassaretto.     John 

Holland,   J.    P. 

Keystone  Sand  Co 
Sanitary   Flooring. 

Stone,  E.  B.  &  A. 
L.,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sidewalk       Lights. 

Jackson,    P.  H.&Co 
MoGuigan,    John 
Stair  Builders. 

Bishop,    Wm.    T. 
Stewart,   J.   K. 

Roof  Repairing    ,v 

Paint. 

Street    Work. 


Stone   Contractors. 

De    Lano    &    Sons, 

I.    V. 
Blan   hard,   W.   w. 
Hunt,    Andrew   T. 
McGilvray       Store 

Co. 


Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     <3ranlte 
Co. 

Teaming. 

Dillon,    D. 
Eureka      Teaming 

Co. 
Holland,   J.    P. 
McClure,    H.   N. 
Monarch    Teamip 

Co. 
McLenegan,  S.  I 

Terra   Cotta. 

Clark    ft   Sons.   N. 
Gladding.    McBean 

ft    Co. 
S  t  e  ig  e  r        Terra 

Cotta   Co. 


AVhltewnslicrs. 


Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  ft 
Iron    Works. 

Water  Co. 

SiP  r  i  n  g       Valley 
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LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepro    e  Kearny  720 


White  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369    14th  Ave. 


This  is  ihe  HOTEL  R0>S  YN.  S  F. 

.E.Krafft£)Son,  Architects.  O.  C.  Holt.  Bldr 
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THIS  WEEK'S  ILLUSTRATIONS: 


New  Grammar  School  at  Piedmont,  Cal- 
ifornia. Designed  by  Architect  Irwin 
Schaefer,  Oakland. 

Modern  Apartment  House  For  Samuel 
Henry  Eredted  at  Stockton.  Designed  by 
Architect  Glenn  Allan,  San  Francisco. 
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Combination 
Boiler  and  Gas 
Wafer  Heater 

The 

SOLUTION 

To  Your  Hoi  Water 
Problem, 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  oi  America 

Successors  to  JOHN  WOOD  IVI.-G.  CO. 
218-21   Pacific  Bldg.    447-49  E.  3rd  St.    33  1 -339  Cypress  SI. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


DR.  ALVIN  PLUMMER 

HOME  TEST  AND  INSTALLMENT 

(OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    MARKET  5184 

SAN  FRANCISCO,  CALIFORNIA 


JAMES  CAHILL  &  CO. 


Incorporated 

DEALERS  IN 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  ■ 
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NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -  -  to    %  inch 

Gravel  and  Crushed  Boulders      y2  inch  to  1  inch 

"         "  "  "  1  inch  to  \yz  inch 

1%  inch  to  2^  inch 


Roofing'  Gravel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its    service  can    he  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good   as  its  elevators which    is 

one  good  reason    why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  Otis  E'.evator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 
machines,  the  Architects  can  pro- 
vide hotels   with   elevators  of  the 
type  called   for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and   insure   per- 

Carlton chain   which  are 

fect  service— can  equip  all   build- 

Otis equipped — 

ings  of  all  classes    in   accordance 

The  Ritz-Cailton, 

with  their  needs. 

New  York 

The  Ritz-Carlton, 

(Jive    a    building    unsatisfactory 

Montreal 

elevator  service,  and  its  other  ex- 

The Plaza,  Buenos  Ains 
Grand  Hotel  et  de  la  Plage 

cellence    can    not    overcome    the 

Guaruja,   near  Santos, 

handicap.     Our  offices  in  ninety- 

Brazil 

one    citie3    in    the    United  States 

The  Carlton,  London 
The  R  (z.  London 

;irc  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist  you  in  making  your 

The  Ritz,  Paris 

elevator     specifications     loo    per 

cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  wall!  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


.MKTCALF    HOTEL,    Geary    nr    Taylor. 
Rigiiettl   &  Headman.   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.  Color  effects  with  Imperial 
Pigments. 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY   CITY    HALL,   San   Franclsce 

Wright.    Rushford    &    Cahlll,    Architects 

Exterior  wat«rpro»fed  with  Imperial  and  color  effects  with  Irr 
pigments. 


J"iNi 

•ft 

\       .*.,..,  ..<.*, 

KAI1X    BROS.    DEPARTMENT    STORE.OAKLAND 
w      Dickey,    Architect 


GERMAN     HOUSE,    San    Francsco 
1 1    Meyer,  Architect 


Serenty-fi 


nd  sq.  ft.  basement  floor  and  walls  waterproofed  ' 
Imperial 


A   Few  of  the  Buildings  on   which   IMPERIAL   WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

IMPERIAL  COMPANY  ,83  STES?„T^^REET 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669A  Howard  St.,  Bet.  22  nd  and  23rd 

San  Francisco 
As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  ail  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISC  HMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    17S8 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND  TILES= 

Fire    Sets,    Andirons, 
Fender  Portable    Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street,  Cor.  Brush 


G.R  CUNNINGHAM,  MgK 

vaaj 

■-«•  >L  ,'(„;,   ;  '       MOULOINCS  J* 
5EF«»'"    Gil   jP>'* 


'  TelejileiiBB 

Market  2BB 

TMtst2B7 


■/ 


^iliI'IM:i.mk'i^;Vl.|l|;tH-J^r-H4'iii> 


38  EIGHTH    ST. 
San  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 

CONTRACTOR 


110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


rt"i      uida:     l><  i    ' 


"•II-LHXG   AND    INDUSTRIAL   NEWS 


The 

Corbin 

Unit 
Lockset 

Means  Convenience.  * 

Easy  Action  and 

SAFETY 

This  is  the  "ATLAS"  design 
School  Colonial. 

There  are  several  hundred  oiher 
patterns. 


PALACE  HARDWARE  COMPANY 

CORBIN  Agents  for  30  Years. 

.581  Market  Street,  Sax  Francisco 


BUILDING  AND   INDUSTRIAL  NEWS  Wednesday    December  24 


JUST 
OUT 


A  Single  Rolling  Door  Placed  on  exterior  face  of 
wall,  bearing  the  "Underwriters  Label"  and  ap- 
proved as  Doors  for  Exterior  Wall  Openings.  They 
all  have  Combined  Manual  and  Automatic  Control. 
We  Quote  Prices  Erected  in  Central  and  Northern 
California  on  any  Number. 


"KINNEAR" 

STEEL  ROLLING  DOORS  &  SHUTTERS 


The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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Building  operations  for  the  month   of 
November    outside    of    California    cities 
have    Shown    -a    marked    decline, 
a     list     of    63     cities       throughout       the 
country,    representing   building    i 
reports    of    permits     issued    during    the 
month    made    to   the   American    Co 
sh  on     a    loss      :  i 
e    of   2S    per      cei 
with    the    same    month    list    year.      And 
'■line   is   noticeable     particularly 
in    the    larger    cities.      Crop    failu 
the    middle    west    may    have    had    some- 
thing   to    do    with    it.    but    the    genera 
business    depression    aceompanyii 

i  i  ed   change   in   the   tariff  schedule 
and  a   sort   of  uncertainty   in   tin 
mil!. ei    has  had  as  much   to  do  with   the 
result    as    anything    else.       The    follow 
Ing  arc  the  figures  for  the  month  a     n 
ported: 


Nov.. 

\.n   . 

City. 

1913 

Akron      

.  .$     17:;.!:::. 

Albany     

27. 

1  13,828 

Atlanta      

27s. :ui| 

1,238,281 

Ball  [more     .  .  .  . 

66S  871 

i 

"SO, 000 

Cedai    Rapids    . 

197,000 

Chattanooga    .  . 

38,610 

us  ix;, 

ro    

.  .      6,490,' 

its 

157,050 

Clevi    and 

.-11.640 

1,230,81  ' 

.  .        39S. 77H 

Ins. 990 

136.915 

.  .    1.769, 

1,548,085 

Duluth     

204 

395,3  I  5 

Bast    Orange 

117,303 

Fort    Waj  io 

1" 

Grand    Rapids 

275.384 

240,240 

Harrisburg     .  . 

84 

Hartford 

.  .    1,070,84  i 

POIJS           .    , 

179.711 

' 

934 



1  i :.  ■ 

184,9 

Maiieli. 

i 

its      

2  1 

Milw  .ink.  .■ 

.  .    1.71  1,300 

1.643.60". 

%1  line  ipolls 

820 

707,645 

1    e        

7 



.'.10.371 

\e«         1  I 

117'. 

321.328 

New       I 

139 

IH7.  mm. 

\.    «      1  ol'k 

Manhattan 

1 

9.354.655 

Bronx     

lie 

2,013.243 

T-i  ii     

id     

hi 



a     

81.030 



Philadelphia     .. 

Pittsburgh      69S.61 7  694,329 

md     158,044 

l:"    -ester     i,  968,503 

i   eph 132,515  92,122 

s<-    Louis    1,073,643  1,079,423 

San    Antonio 102,800  261,813 

Seranton     156,625  fo4,260 

3S7.7HH  403.310 

t      S9.350 

ty    lis. 127  108,835 

'■nd    IS  62,350 

Springfield    11,425  215,150 

Sj  racuse    182,330  396,8  In 

Toledo     283,555  272.27m 

74.2  1m 

-ion     ....       644,033  ~M.sr,7 

12.: 

Barre     ...      212.42S  10-1,396 

•  1      299,688 

Total      838,066,523        152,768,054 

■     above    Lis!    contains   no   reports 

fr ilifornia   cities   no   compal 

is    the    totals    for    the   month 

foi      -  in     Francisco     have    already     been 

d  l.a.k     ..f      uniformity       in 

ai .  1     i.i.i  Ions    in    the 

1  1 1  les    has    prevented    a     fair 

of  building  statistics.     Thus 

in    sonic    .   ises    the    record    for    pi 

issued     contains     the    amount     for    city 

ol  hers  not.     GeneralH 

ing  San    Francisco  has  suffered  bj    

Hut    beginning    with    the    new 
■    ;  comparison  of  the  build- 
can  be  made  here  as  a  com- 
plete   record    of    all    work    done    within 

limits    has     been    kept     fi 
years  past. 


said  that  William  Randolph 
owns  one  million  acres  of  land 
..  land  which  he  bought  for 
ii'  the  t  imber  upon  wli  Ich 
■    .ii.      worth    $2,000,000.       1'er- 

lint   in   some  degree 

lltanl    jingoism    in   regard    to 
Hexican    sit  nation    aside    from    t  he 
Bryan    blocked   him   in 
tempt    to    put    over    his    little    ,1,.  ,1    wil 
Wall    street    (it    the    Baltimore 


I'osi  Qenera       I  in    is    in 

'■  eminent  ownership  of  the 
|  .1  telegraph.  II.-  estimates 
icqulsltion      of    these      lines 

-   millions 

1 1    they   would 
■  -     in     less     11 
I 
the  prod 

1     their   Infl  1   1 

public   utilltii 

ed    b j    1    •■   go vern m ei 

ern    bu 

rau 

And    .:  .■    until 

mmunication. 
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'  The  manufacture  of  Incombustible 
linoleum,  or,  to  speak  more  accurately, 
of  linoleum  that  burns  with  difficulty 
lias  been  a  goal  long  aimed  at  by  lino- 
leum factories.  The  attempts  previous- 
ly made  have  been  based  on  the  plan 
of  adding  incombustible  matter,  such 
estos  or  -ammonium  salts,  to  the 
mass  during  the  process  of  fabrication. 
Far  more  promising  is  a  new  scheme, 
described  in  Technische  Monatshefte, 
in  which  magnesium  carbonate  is  add- 
ed  to  the  mass.  All  the  carbonate-' 
have  the  property  of  giving  off  carbon 
dioxide  when  heated  at  high  tempera- 
tures.    This,  as  is  well  known,  is  a  very 

gas,  which  does  not  rise,  but 
creeps  along  the  floor.  For  this  reason 
in  case  of  a  fire  it  would  tend  to  cut 
off  the  supply  of  air  from  the  linoleum. 
Magnesium  carbonate  is  chosen  because 
it  breaks  up  at  lower  temperatures 
than  any  other  carbonate.  The  prin- 
ciple involved  is,  of  course,  one  com- 
monly used  in  the  manufacture  of 
chemical    fire-extinguishers. 

A  bill  has  been  introducted  in  Con- 
gress seeking  to  create  a  bureau  of 
Labor  Safety  in  the  Department  of 
Labor    with    a    special    reference    to    in- 

tion  and  examination  of  labor 
safety  plans  and  devices.  Such  a 
bureau,  if  instituted,  should  give  an 
impetus  to  the  production  and  develop- 
ment of  improvements  in  such  devices 
for  factory  and  railroad  use,  in  fact 
wherever  labor  is  employed.  With 
more  than  six  million  factory  employees 
and  one  million  six  hundred  thousand 
railroad  employees  in  the  country,  the 
demand  for  labor  safety  devices  should 
be  earnestly  developed  and  their  in- 
troduction and  maintenance  strictly 
enforced.  Xo  one  is  more  interested  in 
the  provision  of  safety  devices  than 
the  laborers  in  the  particular  industry 
to  which  the  special  devices  relate  and 
sought  to  be  created  by 
legislation  should  receive  attention 
from  the  workers  themselves. — Scienti- 
fic  American. 
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T    •    antiquity   of  man   is  a   subject   of 
unfailing    interest    to    the    human    race. 
For  since   the   first  dawn  of  intelligence 
and  in  in  began  to  try  to  account  for  the 
which   he   was  surround- 
ed,  the  question  as  to  whence  came  all 
nee    came    man 
'.us    which    each    succeed- 
on    bis    propounded    to    the 
world.      Every   race  lias   some   theory   of 
I,    enbodied    in   its   religion.      And 
only    within    the    past    half   century    lias 
I    .    Darwinian   theory  of  evolution  been 
I     by     the     scientific     thought    of 
the   world. 

gation    has    demon- 
the     history     of     the     world     a 
written    in   the   rocks  and    soils.      In    this 
1  m.k    of    nature    the    record    goes    bach 
for    millions  \ml     In     these 

rocky    strata    are    imbedded    the    fossil 
n.i    Bora    thai 
the    world    in     the    Ulltoli 
that  SO    that      the 

rucl    from 
nlghed    :.    fairly    accurate 
mote    times. 
A    skull    i.f  IS    been 

lov 
England,      in    ■<    fiinl      bearing      gravel 
i .,      ■    remain     ol 
-covered.   This 

I  n 

■     ii.  i         ielli 

of    man    much    fur- 

•  i  .: .     been 


supposed.  Dr.  J.  Leon  Williams,  an 
eminent  British  scientist  who  has  speaat 
his  life  upon  this  branch  of  scientific 
research,  has  lately  come  to  the  United 
States  and  will  deliver  some  lectures  at 
the  principal  universities.  His  in- 
vestigations from  these  fossil  remains 
places  man's  antiquity  back  at  least 
rive  hundred  thousand  years.  This 
places  a  long  period  of  time  for  pre- 
historic man,  long  untold  centuries  be- 
fore he  learned  the  art  of  speech.  And 
the  long  centuries  that  it  took  to 
evolve  him  into  an  intelligent  bemg 
such  as  was  capable  of  constructing 
the  pyramids  and  the  great  ruins  of 
Western   Asia. 

These  investigations  into  geological 
history  are  certainly  interesting.  They 
represent  the  small  record  that  we 
have  from  the  incomprehensible  abyss 
of   time. 


The  Pilgrimage  to  Mecca  is  still  a 
standing  menace  to  the  health  of  the 
world,  in  spite  of  the  sanitary  precau- 
tions adopted  by  the  various  countries 
concerned,  including  the  Ottoman  Em- 
pire. The  American  consul  general  at 
Constantinople  quotes  statistics  col- 
lected by  the  Turkish  Sanitary  Admin- 
istration concerning  the  number  of 
pilgrims  who  traveled  to  Mecca  via 
ports  of  the  Red  Sea  during  1912.  There 
were  S3, 995  of  these,  most  of  whom 
came  by  way  of  Jeddah,  and  of  this 
number  4I.B71  had  to  be  subjected  to 
quarantine  or  other  sanitary  measures. 
Statistics  of  those  arriving  by  the  Hed- 
jaz  Railway  and  other  overland  routes 
are  not  given,  but  it  is  known  that  the 
annual  number  of  pilgrims  often  ex- 
ceed 100,000.  In  1912,  198  vessels  were 
engaged  in  carrying  pilgrims,  of  which 
13-1  were  British,  22  Russian,  13  Dutch, 
and  29  Ottoman.  As  to  the  origin  of 
the  pilgrims,  the  largest  number  came 
from  the  Far  and  Middle  East,  includ- 
ing 15.000  from  Bombay,  9,500  from 
Singapore,  and  12,000  from  Batavia. 
From  the  Indian  Ocean,  Gulf  of  Oman, 
and  Persian  Gulf  regions  came  4.S23; 
from  the  Arabian  and  African  coasts  of 
the  Red  Sea,  22.108;  and  from  ports  on 
the  Mediterranean,  6.741.  Finally  three 
Russian  ports  contributed  10,473.  or 
whom  7,692  came  from  Sebastopol. — 
Scientific  American. 


The  parcel  post  is  fast  doing  away 
with  the  middleman  in  many  respects. 
Farm  products,  for  instance,  can  he 
shipped  direct  to  the  city  consumer.  In 
this  it  has  a  big  advantage  of  I  be 
ordinary  delivery  methods.  It  uoes 
away  with  tie  multiplication  of  ue- 
livery  routes.  Instead  of  ten  or  twelve 
separate  equipments  I'm-  conveying 
or    butter   or    other    form    products 

i .  onsumers  the  United  States  Post 

Office  has   one   systematized   delivery. 

What  with  mail  order  houses  in  tne 
city  and  a  chance  for  the  farmer  to  deal 
direct  with  the  consumer  the  time  will 
soon   come   when    the   producer  and   the 

i.r    e  ill    h;n  e    a    chance    to    fight 

-  i n  mi  n'  '  orner  on  pro- 
ducts   eft.',  lively. 


The    Evolution    of    the    Ele'  itoi     ... 

not      -■  '  '         e.l     -  ..     Tin      III      Dlll'iil.e    as     in 

this    county,    partly,    perhaps,    because 

i '  -    ol    Bui  opean  cities  is  nol 

wt   ruined   with   the  skyscraper,  so  thai 

e  eli       tor  Ii     tardly  an:  n  hi  i  •■  an  a  o- 

oluti    nei  •-     'i  l       I"  American  consular 

oul I    thai    in    the 

i  n.i   World   the  ii    '  "iii  rlvanci  -   at  e  still 


regarded  chiefly  as  means  of  carrying 
passengers  up,  not  down,  an  idea  ex- 
pressed in  the  names  "elevator,"  "lift. " 
and  "ascenseur,"  used,  respectively,  in 
America,  Great  Britain,  and  France. 
The  commonest  type  of  elevator  met 
with  in  medium-priced  hotels  in  France 
and  Germany  is  controlled  by  a  series 
of  push-buttons  on  the  outside  at  tne 
bottom  of  the  shaft.  A  person  wishing 
to  go  to  he  third  floor  enters  the  car, 
and  an  attendant  who  remains  at  the 
bottom  pushes  button  number  three, 
tlie  ear  stops  at  that  floor,  and  the 
passenger,  on  leaving  the  car,  calls 
down  the  shaft  that  the  car  is  free. 
There  is  no  corresponding  provision 
for  coming  down — stairs  are  for  that 
purpose. 


Gaby  of  the  Lilies  is  to  appear  at  the 
Cort  Theatre.  No  doubt  there  will  be 
a  crowded  attendance.  About  all  there 
is  to  recommend  her  is  the  fact  that 
she  kicked  over  a  throne.  So  far  as 
known  she  has  neither  brains  nor 
beauty  to  speak  of  and  is  a  public 
character  only  from  the  fact  that  a 
boneheaded  prince  went  crazy  about 
her  and  as  a  consequence  got  kicked 
out  of  his  own  country. 

-     ♦ 


WITH      SOCIETY     POWERLESS. 

Concerning  the  garment  workers' 
strike  in  St.  Louis  the  St.  Louis  Re- 
public   says: 

'•In  this  instance,  thanks  to  the  un- 
prejudiced and  painstaking  investiga- 
tion of  a  citizens'  committee,  the  pub- 
lic is  familiar  with  conditions  for  which 
the  'agitator  and  unscrupulous  labor 
leader'   cannot   be  blamed." 

The  citizens'  committee  reported  tnat 
the  labor  leaders  "were  willing  to  efface 
themselves  if  by  so  doing  negotiations 
with  the  manufacturers  could  be  are- 
ranged."  The  state  board  of  arbitra- 
tion, through  its  chairman,  Phil  R.  Toll 
of  Kansas  City,  tried  to  arrange  a  set- 
tlement of  the  strike  on  the  plan  that 
Louis  R.  Brandeis,  supported  by  Theo- 
dore Roosevelt  and  others,  had  used  in 
the  betterment  of  the  New  York  condi- 
tions. The  strikers  signified  their  ac- 
ceptance  and  so  did  ten  of  the  thirty 
manufacturers.  The  other  twenty  re- 
fused the  arbitration — and  with  the 
weak  Missouri  statute  the  arbitration 
board  was  helpless. 

Of  the  conditions  that  induced  the 
trouble  the  St.  Louis  Republic's  edi- 
tnrial    said: 

•■Fin-  the  practice  of  hiring  out  the 
work  to  foremen  under  contract  the 
manufacturers  alone  are  to  blame.  For 
the  wretched  want  of  ventilation  and 
the  insanitary  and  crowded  conditions 
the  manufacturers  alone  are  to  blame. 
For  the  custom  of  working  employees 
overtime  the  manufacturers  alone  are 
tu  blame.  For  the  meager  wages  in 
many  Instances  tne  manufacturers 
alone  are  to  blame.  Out  of  these  con- 
ditions   came   the   strike." 

Certainlj  something  better  than 
greediness    and    carelessness    of   human 

lit the    one   side  and    violence   and 

a.  truetion  of  business  mi  the  other 
side  oughl  to  be  in  the  ha  nds  of  soi  lei  ■ 
adjustment  of  labor  conditions 
and   labor  strikes. 

Aiier  a  Triangle  shirtwaist  lire  so- 
i  i,i  j  is  "appe  lied"  a  I  condil  Ions  sur- 
rounding the  v.  inkers,  BUI  «  •  n 
workers  try  tu  remedy  those  conditions 

for  tl I  power- 

i i| 
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INTERNAL  WATERWAYS. 

Foreign  Experience  and  California's  Needs. 

Report  to  the  Commonwealth  Club  of  San  Francisco  by  Jacob  M.  Blake. 


The  history  of  canal  bulldii  9  in  mod- 
ern times  shows  two  periods  of  con- 
structive activity  widely  separated  in 
point    of    time  and   prompted    by    «  idelj 

[different  motives  with  respect  to  the 
character  and  extent  of  the  economic 
effect    sought. 

The    greatest    activity    manifested    in 
the   United  States   in  canal   construction 
was    before    the    construction 
eration  of  the  first  railroai 
tically    all    the    early   canals    of   any    im- 
portance   were    built    and    operated     in 
part,    at    least,    before    the    construction 
of  railroads  within   the  zone   influenced 
by    the    canal    system.       Obviously     the 
building    of    these    canals    was    inspired. 
during  the  first  quarter  of  the   I 
uiry,    by    the    great    need    for    enlarged 
transportation  facilities  over  tl  1 
tive    means    then    at    hand.      The 
that    were  completed   between   thi  - 

1823  and  1  s  4 '  >  had  alreadj  passed 
through  periods  of  construct!' .  • 
ity,  varying  from  ten  to  thirty-five 
years,  prior  to  their  completion.  They 
could  not,  therefore,  have  been  planned 
with  respect  either  to  type  of  construc- 
tion or  method  of  operation, 
view  to  meeting  the  railroad  competi- 
tion   which    they    early    had    to 

It    soon    developed    that    canals    could 
not    meet    the    unrestricted    competition 
Of     the     railroads,    due     to      the      limited 
service    both    in    quantity     and 
furnished     by     the     former     in 
with    ti  e    tatter   and    its   e^  er-ii 
system  of  lateral   feeders.     The  inevita- 
ble   result    of    tiiis    unequal    competition 
was    an    entire    cessation    from    further 
canal  construction,  and  a 
in    the    operation    of    canals    through    a 
period    of    something    like    seventy-five 
years.  The      census     report     of     1890 

showed  that  out  of   1,468  miles  0 
costing    approxim  itely    »21  l.,0  1 
215  miles  or  about  one-half  of  I 

gi     originally    constructe 
si  nting    S    !  .711,016,    or    twentj 
cent    of    the    whole    capital    invi       nfenl 
in    canals    up    to    that    time,     had     been 
aband id      Since  thi  n  ol    ei    I  mportant 

canals     arid      sections       of       canals        have 

fallen  into  disuse,  so  thai  In  19i 
estimated  that  the  total  mill 
unused    canals    in    the      United       states 

m inti  d    to    2,444    mill 

sented    an    expenditure    of    $81,1 
The    end    of    this    long    period 
pression    in    canal   construction 
eration    in    the    United    States    seems    to 
be   in    sight,    for   the   history    of    the   op- 
eration of  the  Erie  canal  system  in  New 
York,  in  competition  with   the 
shows   that   the   movement   of   traffic   by 
artificial    waterways    is    not    In 
under    conditions    involving    great    den- 
sity  oi    traffic   and   a   superabur, 
commodities     of     large     bulk      and      low 
freight    values       The   gn 
Impoi  ta  ":l1    ,las 

surfaced  Ison  with  the  periods 

Of      1       largest    usefulness,    is    d 
physical    Inadi  1  ■    ' 

to    the    present   size   of   thi 
the     number    and     size    of    its 
meet    modem     requirements.        In      the 
]    states    today    the    onlj 


in  conni  1  tlon   with  thi 

operation    of    canals    is    confined    to    the 
Plans   for  the  enlargement  of  this 
immodation  "• 
and   more  modi  rn     ioa1 

Canals  in   Other   Lands. 
You    have    already    learned    that    it    is 
not     to    the    United    States    or    t.. 
Britain  that   we  can   turn   for   info 

in  rega  rd   1 lent  canal  const  ruction 

and     operation.      The     most       el  1 

and    efficient     modern    canal     -.stem    in 

rid  todaj    is  1    .■  inla  n  1  v. 
system    of    Belgium,    and    you    ha 
graphically    illustrated    tic    type    of    the 
sui    •  ssful  modern  European  canal,  both 

dan   of   construction    anil    method 
of    operation.       For    thi  i   of    this 

paper    it    is    only    necessary     to      sum- 
marize   the    canal    situation    there. 

Belgium    has   an    area    of    only    12. 1 

squ  1  re    miles.      It    has    thri 
miles    of    ordinary    railroads     and      two 
thousand  miles  of  so-i  alii  l  "light"  rail- 
ways,   or    about   a    mile    of    ralln 
every   two  and  one-half  square  m 
Lrea        In    addition    to    this,    in     1906    its 
- 1.  m  aggrega  ti  d   about   sixteen 
■    :    miles,    giving    that    country    al- 
.1    one  mile  ol 
evi  ■  w  o  miles  of  area.      'I' 

been    considerably     increased      by      the 
completion    of    other    waterway    pi 

»'.■:•■    then   in   the   course   of  con- 

on.       Both    tie    railroads    and    the 
waterways  are  owned  by  the  state,  the 
waterways    being     financed     -and      built 
.   i    tiie    co-operation    of    the    state 
and   local   authorities 
provided    b j    the    cen 
nient.    while    the    terminals,    wil 
w harves,    docks    and 

iities.  are   provided   by   the 
municipalities.      The    light    raili 
Europe 
and    are 

and    do 

i   1        1      1         extei 

other  road 

1 ..  ers, 
i  anala    >!nk»-    Intwerp. 
The  city   "f   Antwerp,    the    third   larg- 
■ 
emlnem  e  entrj    a  nd    dis- 

npristng  navl- 

canalized      rive 

.    Hol- 
land.    Fran,  e     a  nd 

lis    miles   awaj .    r  1  oug    out    1    ■ 

from  Apt  ilt.  on  the  river 

Rhine. 

The    m  mblned 

Vntwerp,    and 

their  in   thi         mmercc 

own   by   the  immense 

irs    1882    an  I 

total      tol 

■ 

which    was    Increased    in 
nearly   10,301  ,01 


would     give    an    estimated      ton- 
1913    of  over   20.000.000. 
Preventing       Cut-Throat       Compel  III 

In   Belgium      the   railroads   and    water- 

ordinately  operated   by  the 

iment.  Through         government 

id  control  of  both  railroads 

and  canals,  the  competition  on   the  part 

I  tilroads  has  been  entirely  elimi- 
with    the    result    that    the 

are    given   preferential    rates    for    carry- 

those    classes    of    freight    which 

experience  has  shown  cannot  be  handled 

omicallj    bj    the  railroads.    Prior 

■     co-ordination    in     operation     of 

■  mi  ans    "f     transportation,     it 
was  found  that  the  railroads  would  un- 

tae    canals    upon    all    ela 
making   up    their   losses   in   cur- 
freight     too    cheaply    between    a 
number    of     competitive     points 
irges    upon    goods    - 
letween    the   unlimited   num.,,    ,,<   non- 
competitive    points;    and     this    in     spite 
1     fact    that    the    use    of    the    watcr- 
■   a.  tie-ally    toll-free.       It    was 
determined,     however,     by     actual 

■  nee   that    this    discrimination    op- 
equally    to    the    disadvantage    of 

"d  of  the  railroads.  When 
it  was  found  that  the  canal  could  offer 
no  rate  so  low  but  that  the  railroad 
could  still  afford  the  loss  incurred  by 
carrying  the  goods  at  a  still   lowi 

-een    that    two    effects    were    in- 
First,    that    no    one    could    af- 
50   t   to  the  use  of  the   water- 
01    prepare   to   handle   large   ship- 
ments at    a    moving    rate    by    water;   and 
second,   that  the  railroads  could  not  af- 
ford   to    move  all    the   low-priced,    bulky 
1     that    the    country    was    able    to 
offer  -at    a    rate   involving  an   actual   loss 
upon    the   cost   of   moving    it    from 

The    railroads   in    fact   did    not 
prepare    to    handle    tin-    aggregated    ton- 
such    a    rate    produced,    but 
ort-slghtedness    were    satis- 

■  1  ely    with    throttling    1:  ■■    me  1  n 

rai    portal  ion. 

the  law,  however,  thai   bol  h 

lie     and     amount     of      traffic      in- 

ln    a  direct   ratio   with    the  mul- 

ans      of      economical 

II  tal  cm.    it     was    so 

the  canals  and  inkind   waterways 

'•  1   upon   such  a  basis  as  to 

-  •     I    1  li     greatest    possible    use 

ransportlng       bulky       low-priced 

both    the   gross    and    net    earn- 

the  railroads  would  be  improved 

1 ases    in    the    higher 

OdUCtiVe    traffic        T     • 

titles   which  constitute  tl 

'     .    and    which   are    - 

a]     transportation      by      water. 

■  •  Ither    tio-    raw 

Ishe  i  ;c  iducts  (the  low  trans- 
m     osl    of  wi  tch    i-  •  --■  ntial   to 
perlty    of    t    • 

•  f    the    soil, 
ling    In    the    ti-ans 

« 
mand    for    the    more    big 
dii.ti\e    transportation    n 

:    the  communal   pi 


L2 


direct    proportion    to    the    free. 
economy    with      which      this       cla 
freight   can   be   moved;    while   the   rail- 
road is  released  from  the  burden  which 
the   in.  ement   of  sufj    traffic 

would  throw  upon  it  ;u  an  unrei 
tive  rate,    in    t lie  way   ot  haying   to  pro- 
vide  for  additional   equipn 
a  special  nature,  and  of  increased  main- 
tenance    charges      and      operati' 
penses. 

Co-ordinating     Canals     ami     Railroads. 
In    Belgium,   as    well    as    elsewhere   on 
the    continent,    this    class    of    freight    is 
moved 

waterw  illy    toll-free.     What 

nominal  charges  are  made  are  not   more 
than   sufficient    to    mei 
of   maintenan 

no  purpose  to  make  the  wal 
earn  any  returns  whatever  up 
capital  invested,  the  fixed  interes 
charges  upon  this  account  ben 
by  the  state  and  local  authorities 
idea   of 

"f    moving    traffic    amounts    to    may    be 
gathered    from     the     fact 
| 

-and  canals  in  Belgi  .  iring  the 

past      twenty-five     years         Tl  ■ 
amount   of  this    traffic  and 
with    which    it    can    be     handled      under 
these    favorable     circumstances 
lute    facts    which    in     themselves      ehal- 
1ms    on 
rt    of    railroads    that     thej       can 
profitably  compete  in  earr; 
of   freight.      The   control    that    the    gov- 
ernment   exer 

of    rat.  - 

and  by  the  railroads  makes  the  co-i 
nation  if   these    two    dis- 

tinct    transportation    agencies 

.      sta  te 

and     of 

Krench    Experience. 

Next  to  Belgium 
proportion    of    the    entire    traffic    of    the 
country   is   moved   by    inland    wati 
in    France    than    in    any    other    country. 
and   the   amou 
reach  twenty-five  per  cenl 
1  n    Fra  nee 
owned  by  prli   i 
the    ent. 
tempted  f  busi- 

not     the     government      inti 

through    an    el  stem     of     rate 

regular 

enjoyment    of 

The 
Inland    " 

- 

lively     fi  take 

■ 
I 
■ 

■  .    like 

■ 
■ 

■ 

I  lie 
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en   that  a  system   of 
inland   waterways    may   be   developed    to 
■     of     economic      effi- 
ind    to   the   equal    benefit   of   the 
state  a  i  lilroads,   whether   the 

■     iu  I  lie  ovi  i  ei  ship  or 
regulation   of    rates. 
r  ,ll:  i  d   sur\  e\    of  the  con- 

trol   am  of    the    typical    sys- 

tem of  waterways  in  Belgium,  w 

Influence    is    stamped     not    al 

Of   that    country,    but    upon 
o  nmercial   .nth  ities   of   the    n     o 
wi  foi    Antwerp  is  the  third  largest 

on  of  the  indus- 
trial supremacj  of  Belgium,  made  pos- 
-■'  ■•  this    .anal    system,    as    by    the 

fact    that   it    is   the  center 
lines    mi    commerce — we 
turn  to  the  inviting  prospect  offered   for 
:lopment    of   a    like    system     of 
waterways   in   California. 

T    •     problem     involved      in      bringing 
about   a  n   equitable  adjustment   of  i 
and    .i    fair,    though    arbitrary,    distribu- 
e  na  system  of  free 
analized    rivers    and 
.■    rail- 
will   undoubtedly  be 
difficult     of     solution      her. 
bul    the  questio  nraised   I    ■ 
unental,    and    it    is    idle    to    ta  Ik 
-     sful     operation      of      a 
or   other   Inland 
in   npetition   with    rail- 
taking   ii   Into  considera- 
tion. 

(  iiliforuin'.s    Needs. 
Othi  unite    in    C  ilifornia 

ii i    In!  m.i 

waterways  system  a  matter  of  absorb- 
ing interest  Where,  as  here,  the  de- 
mand for  water  for  various  industrial 
immercial  uses  greatly  exceeds 
■iii%     po  ailable     future     supply. 

both    a    just    consideration    of    the    value 
different    uses   and    the   ne   • 
■     at i v e  effort  on 
require   that  attenti 
given   to   the  development   of  a  ci 

orage  and  dis- 
water  that   is  eco- 
lable  for  all  uses.     In  this 
.  onnection    it    is    necessa  i  j     to 

d i     •     ip men t  of  su eh 

o  ordinate 

relating    to 

I  the  .list  ribul  Ion  of  tl 1   waters 

i       irrigation     and     d 

u  t  i  1  iza  t  io  i  nciden  tallj 

- 
i '  :    tornia  Is 

oi    flood 
i] idei     the 

1 1  f      the 
tin 

i   m  bi 
oi  ige.     Again, 

wholly 

i 

■ 
u 
Developing  Stornge. 

Hen  ■  e   prob- 

lem mo 

• 


YYe.l'  i 

ever    then    will    be    insufficient    for     all 

purposes,    it    is    essential    i 

titular   use   si  ould    be    led    to   i  xpect   to 

or  the  service  of  n 
Proportion  of  the  v-.ilue  of  storage,  and 
then  the  inevitable  result  will  he  that 
"  mo*  expens  .,  storagi  which  is 
economically  available  will  be  level, 
oped  by  the  higher-valued  uses,  and 
the  relatively  cheaper  storage  will  be 
left  to  be  utilized  by  the  lower-valued 
uses. 

Storage       for       navigation       purposes 

would  seem  to  be  the  lowest-valued  use 
of  the  three— irrigation,  navigation  and 
domestic  supply;  hence,  if  any  plan  for 
an  inland  waterway  system  is  to  be  de- 
veloped all  other  uses  must  be  co-ordi- 
nated with  it.  or  there  will  be  great 
danger  that  its  necessary  supply  of 
storage  water   will   he  ent: 

'.  storage  projects  for  irrigation  and 
domestic  uses  The  necessity  for  taking 
this  comprehensive  view  of  water  stor- 
:'~''  in  California  is  graphically  illus- 
trated     ■  ■  facl    that  a   movement    to 

obtain  congressional  aid  In  behalf  of 
tl  e  improvement  and  extension  of  navi- 
gation on  the  San  Joaquin  river  was 
temporarily  halted  by  the  report  of  the 
I  states  engineers  to  the  effect 
that  the  present  water  supply  from  trie 
entire   San    Joaquin    water-shed    seemed 

o  i  Insufficient  f..r  the  combined  uses 
of  irrigation  and  navigation,  and  that 
in  view  of  the  present  state  of  com- 
merce, the  former  constituted  the  high- 
er  use  and  its  water  needs  should  te 
preferred.  A  survey,  however,  has  been 
ordered  for  the  purpose  of  determining 
the  feasibility  of  making  the  river 
navigable  a-  fai  as  Herndon,  of  inves- 
tigating the  storage  capacity  of  Tulare 
lake,  and  other  cognate  features  ..f 
such  a  project,  including  that  of  deter- 
mining the  amount  of  the  entire  avail- 
able economic  storage  for  the  Hood 
waters  ..t'  this  iter-shed.  The  work 
upon    this    survey,    which    is    being    un- 

l.i  taken    at    the    joint    expense    of    the 
United   States    and    I    i     State   of  Califor- 
nia,   will  commence   in   November  of  his 
and     it     will     take    two    years     to 
complete   the    report.      Until    this   report 
s    available,    it    will    be    impossi- 
to     aj    «    at  place  in  the  water  econ- 

in      ,,t    the  State  any  particular  storage 

project       bears      to      a       comprehensive 

scheme    for    a    co-ordinate    use     of     all 

available  wa  tei     f  n     irrigation. 

i    domestic     supply     pur- 

i  . 

Storage   and   Costs. 
Any    pi  i     includes '  a     plan 

for  the  extension  ..f  navigation  in  the 
San    Joaquin    \  a  lie.     is    of     such 

i    the   state  .it    large 
and    in    i  ne    port    of    Sa  n    Fi  ancisco    thai 

:     '.'I     milSt     he 

pin. I    t.,    ti..-    effei  t     » iii.ii    any    di 
the  citj    in  '  -.    maki    upon    -      ra   Nevada 
i       domestic  sup- 
ply    will  diminishing     the 
orage    th at    is 
availabh  The 
o  w-cosl    stor- 
obvious,   and    if 
isequi  ni   ln\  est  mat  Ion,  II  should 
I),     found    'ii.i  i    i    ■     Heti   i    Hetch]    stor- 
.                 .            to 
o  .  i                                   i     nltely    appro- 
pi  i.n.i.i 

puri 

Df    "i    ei       toragi     ■    onomlcally 

,i     pin  pose,     a      do 
i, rust   int..  the  \  in    bowel  - 
,  omprehi  »  .iter    .-.in- 
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servation   for  ave   been 

Slveu;    f  ion   will    inv..i\e   an 

ssary   utilization   of 
storage   for   I  le   highest-^  ilued   use  and 
the  consequent   waste  of  the  whole  eco- 
nomical   value    of    the    more    expensive 
storage. 

vVhai     as  respect 

merest    in   developing   an 

•  1    supply    of 

tion   uses,   api  to   us 

interest    in    ti.e    storag  water 

for  irrigation  purposes:  and  it   v 

vital 
question    whether    the    annual 
tion  from   150,000  to    - 

lands  in  the  San  Joaquin  valley 
is    not    worth    more    to     San      F: 
than   the  annual  interest  on   $20 
In  an  the  highest   • 

tive  developn  •  alleys 

of  the  Sacramento  and  San  Joaquin 
rivers  may  he  brought,  it  may 
always  to  remember  that  the  lug 
Of  railroad  terminals  in  San  Francisco 
will  operate  in  the  future  as  an  effec- 
tive harrier  to  the  building  of  short 
valley   lines    in   competition    wit 

roads  The  imp.- 
these  rivers  and  the  building  of  an  ade- 
quate canal  system  in  connection  there- 
with, presents  the  only  ultimate  solu- 
tion of  the  problem  involve]  in  the 
movement  of  the  products 
terior  to   tide   water 

tioi 
Public  ami    Private   Construction. 

-    recognized    that    tins    is    neither 
the  time  nor  the  place  for  putt, 
ward    any   specific    plan    for    the    organ- 
ization   ami    construction    of    thi 
project  but  when  that  time  arrives  con- 
sideration   should    be    given    to    certain 

•licit   past  experience  in   I 
struction    and    operation    of    canals   has 
developed      \v  in    the 

experience    of     continental      Eui 
system    of    inland    waterw 
effective,     if     not     practical,     onl; 
publicly    owned    and    operated    toll-free, 
or  substantially   so;   and   it    may   be  here 
said    that    tolls   on    the    Erie   canal    were 
•  has  not  been  pos- 
sible   for    me    to   determir.. 
stances    under    which     the      canal      and 
river    improvements    in     Belgium     were 
made,  but  we  may  assume  that  the  con- 
struction   work    was   done 
supervision    and    control.      It    is    ..    well- 
known     fact     that      European       - 
meats  are  compete! 
in    these   large   construction    ent( 
with    the    confident    expectation    of    ob- 
taining results  I'nfor- 
tunately.    outside    of    work 

under    the    supervision    ->f    I'nited 
army    engine, 
been    true    here,   end  Dtorlous 

fact    that     public      work       is       ul 
poor  in  quality  and  done  at  an  • 
cost.     Canals  particularly  are  m 
ed    lo   construction    through    the   agency 
Of   municipal   corporations,   for   the   rea- 
son   that    the    latter  ore    unable    to    pro- 
ceed  with   the  plans  for  the  system  and 
with     the    pioneer    work 

and      terminal       : 
free   from    the   Intel  I 

ompetitive    li 
and    without    having    to    p 
tional  values  which  the  very  fact  of  the 
improvement  confers  upon 
that  mi  k  Pr°- 

• 
by   its   nature   requl 

ful    organization    and    development    of  a 
competitive  railroad  project.     The   fall- 
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■ 
an    explanation    for    the    g 

■ 
and    the  cost  of   the  completed   work    in 
the     construction     of     the     V 
canals,  where,  in  nearly  every   instance, 
the  cost  of  the  can  i 
timates    by    one    hundred 
more.      No   plan    for   the  construe 
a  California  canal  pi 
anticipal 

preliminary    physical    and    financial    en- 
gineering   and    organizatioi 
camera  can  hope  to  be  immi 
cessful    or    reasonably     economical. 
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l  I'KM    SIDE-LIGHTS  u\   i  OS"!    Ki   I  P- 

I  M. 


T   e  development 

iccounting  will   bring  out   many 
points    in    the    distribution     of     • 
never    thought    of   before   by    the   manu- 
facturer.     Also,    will    be    I         i   • 
fixing     responsibility       wit 
where  it  has 

Let    us    take    that    particular    c 

properly   place   it    in   the  sc    . 
and  of  profit 

proposition    that    mistakes    are    not    al- 
ways  a    loss,    but    that    they    are    in    the 
main.      For    instance,    it    frequent 
curs    that    in   a   job    of    mill    work 
items  are   included   than   n 
to  furnish.     In  case  of  blanket 
buyer    has    no    means    .if    kn<n\:! 
and   the  amount  saved   in 
stitutes  an   abnormal  profit  on   t! 
in    which    it    occurs.      Perhaps    we   figure 
a    lot    of    IWel 

and    later    find    that    five    of     them     are 
metal    doors    and     not     included 
regular  mill   work.      Now. 

■  s    figured    on 

the    fifteen    doors      actually     made,      we 
have  no  check   on   the   legitimati 
on  the  work   >  n  mind 

the  circumstance  of  the  extra   pi 
■ 
Let   us   now    look    :•    t    ■•   othei 
md     see     what      1 
when    we   figure    lit   — 
that  we  must  furnish   twenty   ut 
blanket   bid.      If  we   put   .1 
of    fifteen    doors,    and 

:'    making    twenty, 
an  abnormal   loss  and   will 
the   truth    than    we    •■- 
case. 

It    is  contended   by   a    feu    • 
accountants  that  all  losses  due 
should  be  charged  to  ovei 
After    careful    consideration      I 
■ 

gains  from  the 
should  be  credited   I 
head,   thus   offsetting  ire   the 

■   >m    error. 
The    only    reason    for    si 
error  profit  or  loss  from  the  ana 
the  job    is   to   preserve   a    reliable  check 
on    the    cost    of    tin 

• 
due    to   error   is    in  allow- 

ance  added    to   all    work,    then    e 
will    b.  of    the    yea; 

den.      But    if   the   ei 

■ 
occur.    «  ier    unit 

will    be    ell  e   or   below 

arse,  it   is  a   great 

mating   and    listing  n    it    is 

aft. a    the    work       is    been    put    into   the 
mill    ,,,  der     number. 

And    for    several    reasons    it    is 


i    mate- 
in   the  handling  of  errors 
■  rise    from    faults    of    the    work- 
men. 

It  is  a  pra.  I  -  -ystem 

•    .  same  as 

ted  per  unit,  and  multiply  by  the 

■  if    units    required    on    trie    job. 

imated 

sheets  "B 

item  and  the  profit  or  loss. 

,    and    in     a      shape 

i   value  in   making  future 

If  the  profit  or  loss  due  to  error 

job,  it  will  be  taken 

in    the    final    or   summary    sheet. 

n   into  the  overhead 

monthly    or 

many 

msldered  sim- 

h    become   obscured 

•  v  :.en   we  attempt   to 

arbors  and  put  them 
,     themselves.      And     it     is 
ought  we   it; 

tr-pres- 

e i  -fascinating,    never- understood 

•    of   error. 

We    not    only    do    not    know    why    we 

11.   but    we   are   not 

cr  many  of  our  acts 

-lakes    or    not.         We    have     the 

impression    that    mistakes    are 

But 

:akes    are    not  e    man 

k    -    •    em.  as   in   the  case   where 

we    figure    more    than    we    have    to    fur- 

And  it  is  in  reg  -  latter 

* 

Not  long  a| 

for   the   mill   work    tor 

ng.    to  i     quar- 

■  k.      Int..-  ima  te   that 

price 

.1     figuring.      ll-.n. 

..      up    to    rt-iri 

thousand  less  thai 
-   ■■■.  is  not  all  of  i 

full    in    width    that 

•  whole    lot     made     moldings 
gs  the  si     eduli 

-     eliminating 

rse     •    •    ■     was 
■  a'    the   management    in 
at    the   price 

- 
■ 
iug    t  as  figured  In 

.    !  have  said  that  the    uiiount 
■iting    the    omitted    work    should 
•  n    ao- 
erro         \:   - 

- 

the  future,  when  we    ire  sure  of 

,..  ,:■ .,..,  -timate 

mark. 
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are.    we    naturally    get     the     impression 
below    the    danger    mark. 

It  has  been  suggested  that  a  separate 
account  be  carried  to  determine  the 
cost  of  errors,  but  it  would  be  almost 
certain  to  add  to  the  expense  of  the 
business  instead  of  making  it  less.  Be- 
sides this,  the  owners  of  the  busiess 
would  feel  better  if  they  did  not  know 
the  full  extent  of  this  loss,  for,  like  the 
men.  they  forget  the  gains  of  error  and 
dwell    upon    the    losses. 
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COMPANIONSHIP    OF   A.N    OPEN    FIRE. 


It  is  at  night  that  the  camp  truly 
invites,  and  this  by  reason  of  the  open 
fire,  which  is  possessed  of  so  com- 
panionable a  quality  that  one  would 
light  it  merely  for  the  society  it  af- 
fords. When  by  chance  the  fire  in 
the  Temple  of  Vesta  was  extinguished, 
all  business  had  to  stop;  the  connection 
between  heaven  and  earth  was  broken 
and  must  be  restored.  Something  has 
gone  out  of  the  room  when  the  hearth 
is  bare,  a  genial  presence  indeed,  but 
one  that  can  be  recalled — and  so  many 
have  gone  out  that  can  never  be  recalled 
to  an  earthly  campfire.  A  fire  sings  and 
talks  and  has  solaced  me  on  how  many 
Western  mountains  and  in  how  many 
Eastern  woods!  I  summon  the  spirit 
of  fire,  wherever  it  may  be,  on  the 
desert  or  by  the  lake;  the  companiona- 
ble spirit  obeys,  and  from  the  moment 
of  its  appearance  I  am  no  longer  alone. 
It  is  perhaps  not  strange,  then,  that  the 
campfire  should  seem  a  veritable  being, 
seeing  that  this  spirit  has  been  friendly 
from  my  earliest  years  and  has  never 
failed  to  appear,  wearing  always  the 
same  genial  face.  Other  friends  die  or 
change,  but  this  one  dies  only  to  be 
born  again  and  is  ever  the  same,  wheth- 
er a  hearth  or  a  camp  kettle  invites  his 
presence. — From  "North  and  South." 
Stanton  Davis  Kirkham,  published  by 
Putmans. 


THE  BUSIEST  RAII.HOU)  TERMINAL. 


To  the  Editor  of  the  Scientific  American: 

A  paragraph  in  Engineering  Notes  in 
the  October  18th  number,  gives  the  im- 
pression that  the  busiest  railroad  ter- 
minal in  America  is  the  South  Station 
at  Bostoi  111,507  passengers  in 

and  out. 

It  will  probably  surprise  most  of 
your  readers  to  learn  that  the  "Busiest 
Terminal   in   A:  not  in  Boston, 

nor  in  New  York,  nor  yet  in  Ciiicago, 
but  is  in  fact  on  the  other  side  of  the 
continent  em. 

The   b  !       on    Ferry    De- 

pot at  San  Francisco  surpasses  even 
that  of  the  South  Station  at  Boston  by 
over  a  million  and  a  half  a  year. 

San  Francisco  Is  so  situated  that 
nearly  all   pa  Ing  the  city 

are  compelled  to  do  so  over  the  ferry 
lines  of  the  various  railroads,  all  land- 
ing at 

For   '  "    ending  June  30th, 

H   lal    figures    give 
number   of  pi  .   i 

't~,~,,:,i  ■  ows: 

n.:;i<M'2T 

mlnai     Railway* 1  > 

Iway 

Smla    Fe     

Northwestern    Paell 

Mm,,!         •-....      .-:• 

Total     

Oakland,   Cal.  EUW.    Q.    MBRWIN. 


Firms    desiring    Mm    oi    special    classes    of    buildings,       suck       as       Basks, 
Churches,    Schools,      Hotels,   etc,      will  find    such       Items      all    cl  as  a  I  fled       and 
grouped     under     proper     headings,     commencing    on    this    page.         These    same 
Kerns    are    again    repented    under    "L.OCAL.AT1ES"    In      the      last    part    at    anr 
news     department. 


APARTMENT  HOUSES. 


sax    FRANCISCO— Apartment    house, 

3  story  and  base,  frame.  $15,000.  Ar- 
chitects, Righetti  &  Headman.  Phelan 
Bldg.,  S.  F.  Owner,  G.  Podesto.  The, 
building  will  be  erected  on  the  east 
side  of  Polk  street  near  Clay  and  has 
been  designed  to  contain  a  number  of 
two  i  nrl  three  room  suites  with  private 
baths  ami  wail  beds.  Interior  finish 
will    be    of   pine    with    some   elm   panels 

and      i.inliv 1    floors.      There     will      be 

steam  heat  and  a  hot  water  system. 
All  bath  rooms  will  have  compostiion 
floors  and  tile  wainscot.  Entrance  will 
be  finished  in  marble  and  tile.  Exter- 
ior of  tlie  building  will  be  covered  with 
cement  plaster  on  metal  lath  and  a 
brick  i/eneer  base.  Plans  are  complete 
and    figures  are   being  taken. 

SAN  FRANCISCO — Apartment  house. 
3  story  and  base,  frame,  $17,000.  Ar- 
chitects. Fabre  and  liearwald,  .Mer- 
chants' National  Bank  Bldg.,  S.  F. 
Owner.  A.  Artru.  The  building  has 
been  designed  to  contain  a  number  of 
two  and  three  room  suites  and  will  be 
erected  on  Pacific  avenue  near  Jones. 
All  suites  will  have  connecting  baths 
and  wall  beds.  Interior  finish  will  lo- 
ot pine  with  elm  panels  and  oak  floors 
in  the  living  and  dining  rooms.  Plans 
provide  for  steam  heat,  a  hot  water 
system  and  vacuum  cleaning.  An  au- 
tomatic elevator  will  be  installed.  Bath 
rooms  will  be  finished  in  tile  with  com- 
position floors.  Marble  and  tile  will  be 
used  in  the  entrance.  Exterior  of  the 
building  will  be  covered  with  cement 
plaster  on  metal  lath  and  rustic.  Plans 
are    now   being    figured. 

SAX  FRANCISCO— Apartment  house, 
3  story  and  base,  frame,  $35,000.  Ar- 
chitects. O'Brien  Bros.,  Clunie  Bldg.. 
S.  F.  Owner's  name  withheld.  The 
building  will  be  erected  in  the  Fifty 
Vara  Distri,  t  and  has  been  designed  to 
contain  a  number  of  large  suites  rang- 
ing from  five  to  seven  rooms.  Inter- 
iors will  be  handsomely  finished  in  pine 
and  hardwood.  Oak  floors  will  be  used 
in  the  principal  rooms.  Plans  provide 
for  steam  heat,  hot  water  system  and 
vacuum      cleaning.        Bath     rooms     will 

[position  floors  and  tile  wains- 
cot. All  apartments  will  be  equipped 
with  wall  beds.  Entrance  will  be  fin- 
ished In  marble  and  tile.  Exterior  oi 
the  building  will  have  a  brick  veneer 
base  and  will  be  covered  with  rustic 
and  cement  plaster  on  metal  lath.  Plans 
■   prepared. 

SAX    FRANCISCO— Apartmenl    I • 

3    story    and    base,    brick    and    steel,    $3.".,- 

A,         i I'.i  ien      ,v       Wet  ni  I  . 

Bid  3      F       Owners.    Talbol 

nenl    Co.      This    building,    which 

beer    mem  loni  'i    here    befoi  e,    v..  Ill 

ted    he    north    side   of   Mission 

1 1  r  ,  i     between    Sei  enl  b     and      Elghl  h 
i  ,ii  ontage  of  3714 

- iii  i,  nf  i  _'ii  feet.    Tin  i 

..I:  thi    flrsl   Hooi 
■.-.  ill   be  arranged    toi 
ap    i      i  enl       ol     I  wo    ,i  ml      Hi  roe       rooms 
rivate     bath     :i  ml     w.i  II    beds.        In- 
terior   finish    will    be    largely     of     pine. 
.  ,i  m   heal  a  nd    i   hol 
.■.,i,i      .    tern.     Stores   win   have   large 


plate    glass    windows   and    patent    store 
fronts       Exterior     will     be     faced     with 
I    brick.     Plans  are  complete  and 
figures  are  being  taken. 

PORTLAND,  ORE.— Apartment  house, 
2  story  and  base,  frame  and  concrete, 
$32,000.  Architect,  none.  Owner,  E.  M. 
Rasmussen.  277  Peerless  Place,  Port- 
land. The  building  will  be  erected  on 
23rd  street  near  Sandy  and  will  have  a 
street  frontage  of  56  feet  by  a  depth  of 
96  feet.  Interior  will  be  arranged  for 
suites  of  two  and  three  rooms  with 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  redwood.  Oak 
floors  will  be  used  in  the  living  rooms. 
There  will  be  steam  heat  and  a  hot 
water  system.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  shiplap.  Plans 
are  complete  and  subcontracts  are  now 
being  let  by   the  owner. 


BRIDGES  AND  DAMS. 


SEATTLE.  WASH.— Tunnel  and  shaft 
construction,  $300,000.  Engineer,  City 
Engineer,  Seattle.  Owners,  City  of  Se- 
attle. Bids  will  soon  be  called  for  the 
construction  of  a  1200  ft.  tunnel  12  ft. 
in  diameter  under  Lake  Union  from 
Northlake  to  Southlake  at  a  cost  of 
$300,000  which  includes  the  cost  of  con- 
struction of  two  150  ft.  shafts  16  ft.  in 
diameter.  Bids  for  the  shafts  which 
were  opened  recently  have  been  re- 
jected and  new  bids  will  be  figured  on 
«  basis  of  construction  to  two  different 
levels  and  price  for  both  shafts  and 
tunnel. 

SHELDON,  WASH. — Dam,  earth  and 
concrete.  Cost  not  stated.  Engineer, 
City  Engineer,  Sheldon.  Owners,  City 
of  Sheldon,  rlans  have  been  completed 
and  figures  are  now  being  taken  for  a 
dam  for  the  municipal  water  system 
.it  Sheldon.  Bids  will  be  opened  by  the 
City  Council  on  January  15th.  Plans 
and  specifications  can  be  secured  from 
the    city    Clerk,    P.    D.    Fairch,    Sheldon. 


CHURCHES. 


SAX  FRANCISCO — Church,  2  story 
and  base,  frame,  $15,000.  Architect. 
W.  J.  Wythe,  Central  Bank  Bldg.,  Oak- 
land. Owners.  African  M.  E.  Church. 
This  work  lias  been  mentioned  here  be- 
fore when  the  architect  was  first  com- 
missioned to  prepare  the  plans  The 
building  has  been  designed  in  the  Mis- 
sion si  vie  and  will  contain,  besides  the 
main  auditorium,  a  Sunday  School 
room,  pastor's  sludy  and  social  rooms. 
Interior  finish  will  be  of  pine  and  n-,1- 
v I  There  will  be  a  central  heat- 
ing system.  A  clay  tile  roof  will  be 
ii  ,  ,1  Exterior  of  the  building  will  be 
covered    with    cement    plaster   on   metal 

lath,       Plans    are    c plete    and    figures 

i ,     being    taken. 

FRESNO,  FRESNO  cm.  CAL.  — 
Church,     I     story    and     base,    frame.    $5.- 

\i  i  II  tS,    Swarlz.     I  l.itih  kill    and 

Swart/,  Howell  Bldg.,  Fresno.  Owners, 
i  •:,  thollc  i  fhurch  of  Lanara,  The  build- 
ing will  contain  a  main  auditorium  and 

i  -'.  1 1    i , Minis.      Interior   will    lie 

finished    In    pine    am>"    redwood.       Plans 
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provide  Cor  furnace  heat.  Exterior  ol 
the  building  will  be  faced  with  resawed 
rustic.  Plans  are  being  prepared  and 
figures    will   be   called   for   shortly. 

Contracts  Awarded. 

SEATTLE,  WASH.  —  Synago 
Story  and  l.a^c.  brick  and  steel.  $32,000. 
Architect,  B.  Marcus  Pretica,  Empire 
Bldg.,  Seal  lie.  Owners,  Chevra  Bekur 
Cholum.  Contractors.  Western  En- 
gineering CO.,  503  Railroad  avenue. 
Seattle.     Contract    price,   $32,000. 


COURT  HOUSES. 

FRESNO.FRESNO  CO.,  CAL — Hall   of 

Records,  2  story  and  base,  Class  A 
const '  u.  i  Ion,  $100,000.  Architect,  Kn- 
gene  Mathewson,  Forsythe  Bldg., 
Fresno.  Owners,  Fresno  County.  The 
Grand  Jury  has  recommended  that  the 
plans  of  Architect  Mathewson  be 
adopted  tor  the  new  Hall  of  Records. 
His  design  shows  a  classic  building 
with  eight  large  stone  columns  across 
the  front.  Entrance  will  be  finished  In 
marble  and  tile.  The  tirst  floor  wil.' 
contain  offices  of  the  County  Auditor 
and  Assessor  while  the  entire  see,, ml 
floor  has  been  given  oyer  to  the  County 
Recorder.  Construction  will  be  fire- 
proof, with  exterior  walls  and  floors 
uf  reinforced  <  .mcrete  and  interior 
partitions  of  inline  tile  and  metal  lath 
and  plaster.  Interior  finish  will  he  of 
pine,  hardw 1  and  metal.  Metal  fur- 
niture and  metal  window  sash  and 
frames  are  specified.  There  will  be 
Steam  heat,  oil  burning  system  and 
vacuum  cleaning  plant.  An  additional 
$30,000  is  to  he  spent  in  furnishings. 
Plans  are  being  prepared 


FACTORIES  &  WAREHOUSES. 


SAN       FRANCISCO    —    Ice        storage 
plant,     -1      story     and      base.       Iniek        and 
steel.       Cost      not       stated.         Engineer. 
Charles       Wallace,      Postal       T<  li 
Bldg..   S.    F.     Owners,   National   Ice  and 
Cold   Storage   Co      The   building   will  be 
erectmed    at     the    southwest      orm       ol 
Union   and    Batter]     streets      and      will 
,  . ,  \  it  an  area   of   90   bj    i  20   fei  I       i  Con- 
struction   will    be    of    the    exti 
i  j  |,e      No   intei  lot    finish   will   be 
tied.      Plans   provide   for   elevatoi 
Ice,    special    Ice    and    cold    storagi 
chlnei  s ,       metal      u  Indow      sash      and 

1 1. ■-       Exterior    will    be    faced    with 

stock   brick.     A   contract    for   ti  i 
turai    sieei    Las    been    awarded     to     the 
Vulcan    Iron    Works    at     i 10        Fig- 
ures  are    now    being    taken    mi    i     I 
.,n  -    parts    of    the    work. 

SEATTLE,     WASH     -Grain      i 
i  em  [oi  eed    concrete    const  rui  tloi 
not    stated        Engineer,    Po 
Commission     Seat  tie       t  "-•■  i 
Seatl  b-       At    a    spei  ial    mi  el  li  i    of    the 
Port    ol    Seattli     i  lommission    a 
to, i,    wa     pa     ■   i   directing   the  engineer 
to    prepare    plans    to 
to   i  ,.   erected    In    the     East     w  aterway. 
The   -i  i  net  ure 
500,000 

\i.    ,-  tlmati     ol        

del  n'     can  be  gh  en   at   this  timi 
tin-:-   mention   win   be    mad 
as   plans   progress. 

Contracts    Awarded. 

SAN    FRANCISCO 

md     i.ase.      relnfot 
$118, 156     An 

i  iflli  •  Own- 
United           -             i  ;.,-..  I  I  :  l  - 

led    the    genet 


n.i.-i  at  $118,456.  The  deductions  were 
made  from  Mr.  Fisher's  bid  as  follows: 
Cement  gun  finish,  $1404;  shed  $11,02'3; 
■and  flat  slab,  $2,700.  F.  Scotl  was 
awarded  the  plumbing  at  $5-565.  The 
Globe  Electric  Co.  was  awarded 
wiring  at  $4200  and  the  Haslett  Ware- 
house Co.  the  spiral  chute  at  $1-575, 
All  bids  received  for  the  elevator  work 
have  been  rejected  and  new  figures 
will   he   called. 

FRESNO,  FRESNO  CO..  CAL.— Laun- 
dry, 1  story  and  base,  brick,  $20,000 
Architect.  R.  L  Felchin,  Fresno.  Own- 
ers, Fresno  Steam  Laundry.  Con- 
tractor. Emmett  Rigglns,  Fresno.  Con- 
tract   price.   $20,0011. 


FIRE  HOUSES. 


BERKELEY,  ALAMEDA  CO..  CAL.— 
Fire  house,  2  story  and  base,  reinforced 
concrete.  $25,000.  Architect.  William 
H.  Ratcliff  Jr..  First  National  Bank 
Bltfg  .  Berkeley.  Owners.  Cits  of 
Berkeley.  The  building  will  be  erected 
on  the  north  side  of  Durant  street  neai 
Shattuck  avenue.  Construction  will 
he  of  reinforced  concrete  throughout. 
The  first  Moor  will  contain  apparatus 
room,  office  and  repair  shop.  Upper 
Moor  has  been  arranged  for  the  men's 
sleeping  rooms,  reading  room  and  card 
room.  Interior  finish  will  be  of  pine 
and  hardwood,  Special  electric  and 
plumbing  goods  will  be  called  for. 
Plans  provide  for  ste-am  heat.  Exter- 
ior of  the  building  will  be  faced  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  out  for  figures.  Bids 
will  be   opened   on    December    23rd, 


FLATS. 

SAN  FRANCISCO — Flats.  2  story 
adn  base,  frame,  $3,000.  Architect,  I. 
Mastropasqua,  580  Washington  street, 
S,  F.  Owner,  G.  Roscelli.  The  build- 
ing has  been  designed  to  contain  four 
small  Hats  of  four  and  Ave  rooms.  In- 
teriors will  be  finished  in  pine  through- 
out Oak  Hoots  will  be  used  in  the 
principal  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Bath 
rooms  will  have  tile  wainscot.  Ex- 
terior of  the  building  will  be  covered 
with  rustic  and  shlplap.  Plans  are 
complete    and    figures    are    being    taken, 

san  FRANCISCO— Flats,  3  storj  and 
base,  frame.  $7,000.  Architect,  Charle 
Fantoni,  916  Kearny  street,  S.  I-'.  Own- 
er, Angelina  t  tesa  na.  The  building  will 
be  erected  on  the  west  side  of  Mason 
street  north  of  Pacific  covering  an 
area  of  23  by  7.",  feet  There  will  be 
three  flat  -  el  tout  a  nd  five  I IS.  In- 
terior  will    he   finished   in   pine  and   red- 

w l    with    siuiie   elm    panels    ami     oak 

floors.      Each   living   i  oom    win 
up. -a    in  .-   plai  e  a  ml    1 1  le   m. i  ni.i.      Bath 
rooms  will   have  composition   floors  and 
i  lie    wa  ins,  ,ii        \ni  .mi  lie     watet     hea  I 

els       W|11       In-       InStl I  Tile        will  he 

used    hi    t  he    enl  ra  m  e    \  est  Ibule         I 

i.  - f    the    bul  lid  ng     -.  >;i 

with     rustic     and      si  Ipla  p  \       brick 

i  en,.,  i     in,  - ,-    will    l i       Plans   in  e 

complete   and    flgut ill  8    taken 

SAN   FRANCISCO      Flats,   2   story   and 

-  i    ,       i i,     $::, \i  chltei  I      none 

i  e,-  lie,        I-:       II.      Is  unlmaii.      1  ins 

treel     S.    F      Thi     building     ho        k  ■  i 
ii    two    flats 

i     i  ..  i, mils     and     will     1m-     •  i  • 

But  eka   - 1 1 '  el     ■■■■•■    ■■<      '<• 

will    he    finished    in     pitie     thro 

i  i.ik    floors    will    la;    used    In    the    living 


ml  dining  rooms.  There  will  lie  open 
tire     places     and     tile      mantels.  Bath 

i' s    will     have     composition       floors 

and  tile  wainscot.  Exterior  of  the 
building  will  be  covered  with  rustic 
a  inl  ,  .  tin-lit  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands 
uf  the  owner  who  will  do  the  work  by 
I  lay    Labor. 

FRESNO,  FRESNO  CO.,  CAL  Flats, 
.'  storj  and  base,  frame.  $7, nun.  Archi- 
tects, smith.  Stewart  and  Glass,  Re- 
publican Bldg.,  Fresno,  and  211  Kearny 
street,  S.  F,  Owner,  George  Shorllng. 
The  building  will  be  erected  at  the 
1  mi  i,e,  ,,f  ||  and  Stanislaus  si  reels  ami 
Will  contain  four  modern  residential 
Hats.  Interior  finish  will  be  of  pine 
and  redwood  with  hardwood  doors  in 
the  principal  rooms.  Each  hat  will 
'ii'  in  open  air  sleeping  porch.  There 
will  he  open  lire  places  and  tile  man- 
tels- Bath  rooms  will  have  composi- 
tion floors  and  tile  wainscot.  Exter- 
ior will  he  covered  with  rustic.  Plans 
are  ■  omplete  and  figures  arc  being 
taken. 


GARAGES. 


SEATTLE,  WASH.— Oarage.  saucer 
tia.k  and  grand  stand,  concrete  and 
frame  construction,  $75,000.  Architect. 
Julian  Everett,  Walker  Bldg.,  Seattle 
Owners,  Seattle  Motor  Speedwaj  \-  0 
ciation  These  buildings  will  tie  erect- 
ed at  the  Kenton  Junction  Track  and 
will  consist  of  a  large  fireproof  g 
machine    shop    anil    repair     department. 

^   si track  and   large  grand  stands 

are  also  contemplated.  Preliminarj 
plans  have  been  approved  but  money  is 
tint  yet  available  for  construction.  Fur- 
ther mention  will  be  made  of  the  work 
as    the    plans   progress. 

GOVERNMENT   WORK    AND 
SUPPLIES. 


Dry    Hock   at    Hunters    I'olnt. 

Tti.  secretary  of  the  navy  has  rec- 
ommended that  there  be  included  in 
the  naval  appropriation  act  for  the  next 
fiscal    Mar   a    provision   authorizing  him 

:    miii   a   contract   for  the   use   by 

the  government  of  the  dry  docks  at 
Hunters  Polnl  and  San  Francisco,  Cal 
It  is  to  be  stipulated  that  one  of  the 
docks  shall  be  capable  of  docking  the 
largest    vessel     that      can      be      passed 

Hie  locks  of  the  Panama  Canal, 
11  nd    t  in-   contract   to   be   em  ,  1  ,-,i    into  is 

t n     for    a    period    not     to    exi  I  1    I       ' 

the    completion    of    such    a 

iroi 1  that  I  lo  ,-, instruc- 
tion of  the  large  dock  shall  be 
taken  Immediately  upon  entering  into 
the  con  ract  and  1  hat  it  will  bi 
pleted  within  24  months.  The  annual 
rental  Is  place, 1  at  $50,000.  The  g..\  - 
enl    would    of  cou  -    prior 

and    pari 1 1     ,    1 

B  11  .      [t  Is 
m      ■     Inserted     in      ,1  ng    tor 
,  ,      inn   in  excess  ol   1 
clal  rates  and  for  such  other  con 
be   prescribed   by  thi 

prloi    in  entering    I 
,       The   fai  1    that    thi      irgi 
of  the  Navj    ire  una     ■    to  make 
the    facllltli  1 

'  ''     ■     f  ,, 

0  make  some  tempoi 
1.  ing    and    rep  - 
It     present     It     1 

to  P  ,  hi    I'm  I 

overhauling. 
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Service    Gates.    Elephant     llutte. 

The  secretary  of  the  interior  i 
thorizeil  the  i  clamatioi  •  vice  to  exe- 
cute contract  with  the  Coffin  Valve 
Company,  of  Neponset.  .Mass.,  for  fur- 
nishing- service  gates  for  the  Elephant 
Butte  dam,  Rio  Grande  irrigation  proj- 
ect, New  AK-xico.  The  contract  price  is 
$23,248.  The  elephant  Butte  dam  is  one 
of  the  largest  structures  of  the  rec- 
lamation service,  having  a  heigh 
feet  anil  a  length  on  top  of  1,500  feet 
The  reservoir  created  by  this  dam  will 
cover  '.:■;  square  miles,  and  will  eon- 
tain  sou. 000, 000. 000  gallons  of  water 
when  full.  It  will  be  the  largest  stor- 
servoir  in  the  world,  with  a  stor- 
age capacity  nearly  a  third  g  :  i  n.i 
than  that  of  the  Assuan  dam,  in  Egypt 
ructure  will  cost  nearly  $5,000,- 
000  and  will  provide  water  for  180.000 
acres  of  land  in  the  Rio  Grande  Valley. 
A  considerable  portion  of  this  land  has 
been  under  irrigation  for  several  hun- 
dred years,  and  some  of  the  old  ditches 
of  the  Pueblo  Indians  are  still  in  use. 
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Wednesday    December  24,    mis 


Kuahua,    H.    T..    Naval    Magaslne. 

The  following  bid  was  received  by 
tiie  chief  of  the  bureau  of  yards  and 
docks,  Navy  Department,  Washington. 
D  i'  .  December  6,  for  the  marine  guard 
it  the  I*  S.  naval  magazine.  Kuahua. 
H.   T: 

Item  1.  work,  complete;  2.  do,  reduc- 
ing building  by  6  ft  and  reducing  length 
of    porch;    3.    deduct    from    items    1    and 

2    for    omitting   interior    stain    and    II 

finish;    1,   deduct   from    1   and    2   toi    am 
ting    copper    ventilators. 

T    .       I.i.iil-Yiiuns      Engineering      Co.. 
I.U  .    Honolulu.   H.    T..    item    1.    $4,400 
I 



prospective;  bidders. 

supervising    Ajrchltect. 

inations  for  work   under   the   of- 
ipervisiog    architect     have 
been    furnished    to    the    following    firms 
llrtghtiiii    ( ity,    I  tali.  Construction,  Jan- 
uary   2. 
■■■.ell  Building  Co.,  Salt  Lake  City, 
Ctah. 

The     George     Hinehiff    Co  .     Sec'urit 
Builait  III. 

King   Lumbi  ille.  Va. 

W    «'.   Hover.   D.  1 1    Box   in.  Grand    rum  - 
I  inn.    C 

I,  II  WI<  ••-.  i  'it  National  Bank 
Building,   Omaha.   Neb. 

Parrott      Broi       Co        305      Newhouse 
Building,    Sail    Dike   City,    Utah. 
l>ii(iiiuiii.  111..  Construction,  December  i!i 
W.    M.    Allen    Son     <*i       Co.,       Wbolner 
Building,    Peoria.    Ill 

N  II.  Shields  7  '  Baum  Building, 
Danville.    III. 

isippl    Vali.  ruction    Co., 

I..-    Mer.il    Building     51     Lou!        *o 
George    W.    Stiles     Construction     '••■ 

Building,   Chicago,    111. 
King  Lumber  Co.,  Charlottesville,  Va. 
A-  Kaiser,  People's  Gas  Bulld- 
!hlcago,  111. 
V    B.  T.i    lor.  Marshall,  Mo. 

nas   W.   Clssel,  Woo  0     o 

Jami  in-     Wis. 

I;    8.    Mo..,  .      End. 

instruction     Co       Pi  abod 

Callahan-Mandl    I  -      Salle 

III. 
Northern    Construction    Co.,     1-1    Mi! - 

Wis. 
The   1 

I'- 
ll    Co.      Free- 
port,    111. 


Woi    man    Construction    Co.,    543    Cen- 
tury   Building,   St     Louis,   Mo. 
Grand     Junction,      Colo.,     Construction, 

January    0. 

.1.     II,     Wiese.     City     National       Bank 

ng,    '  'mm  ha,    Neb. 
King   Lumber  Co.,  Charlottesville,    V  i 
l-Iilo,   Hnnali,  Construction,  January    15. 

Sound  I'onsti  notion  and  Engineering 
Co.,  1007  Lowman  Building.  Seattle 
Wash. 

.1  B  &  I-.  A.  I'ennock,  Land  Title 
Building.    Philadelphia.    Pa. 

Henry  D.  Whittiield,  160  Firth  ave- 
nue,  -\"<-w    York  City. 

W  N.  Concannon,  Monadnork  Build- 
ing.   San    Francisco.   Cal. 

Southwestern  Construction  Co.,  Cen- 
till    Building.    Los   Angeles,    Cal. 

Gran!  Fee,  2440  i  6th  street,  San  Fran- 
clsi  ".    '  '.i  1. 

Spalding  Construction  Co.,  Gran! 
avenue  and  Hush  street.  San  Francisco, 
Cal, 

Campbell  Building  Co.,  Salt  Lake 
City,    Utah. 

A.  L.  Young  Machinery  Co..  San  Fran- 
cisco,   Cal. 

George  Marshall,  Hotel  Sutter.  San 
Francisco,   Cal. 

Lord- Young  Engineering  Co.,  Ltd., 
Honolulu,    H.    T. 

American  Building  Co.,  1510  Penn 
Building.   Philadelphia,  Pa. 


ii, 


.hii. 


11.    T.,     Vlte 


Itll 


The  following  bids  were  received  re- 
cently by  the  custodian.  U.  S.  post  of- 
in  e,  Honolulu,  for  making  miscellan- 
eous alterations  at  the  U.  S.  post  office. 
Honolulu,    H.    T.: 

Honolulu  Planing  Mill.  Ltd.,  Hono- 
lulu,   H.    T.,    $1,140. 

Lord-Young  Engineering  Co.,  Ltd., 
Honolulu.    $7M(l. 

Needle    It  eg  u  la  I  in  ;    Valves. 

Ti  i  6ecretarj  of  the  interior  lias  au- 
thorized the  reclamation  service  to  ex- 
ecute contract  with  the  Pittsburgh 
Valve  Foundry  and  Construction  Com- 
pany, of  Pittsburgh,  Pa.  for  furnishing 
needle  regulating  valves  for  the  Mini- 
iii.  North  Platte  irrigation  proj- 
ect, Nel  raska.  The  contract  price  is 
$4,528. 

Toe     ii  ligation     plan     of      the      North 

Platti     project    provides   for   the    ston 

■     .1 i    St   in  i  -   of   North    Plat  le   riv- 
er  by    the    Pathfinder   dam,  about   three 

ilow    the   junction    of    the    North 

I' and    Sweetwater   rivers,    in    Wyo- 

iiid  in  smaller  reservoirs  along 
'i  canal  lines.  Mlnitare  dam.  which 
impounds  the  waters  in  one  of  these 
small  reservoirs,  Is  a  structure  65  feel 
high.  3,370  feet  long  along  Its  crest, 
and   will   have  a   volume  of  570,000  cubic 

The     North     Platte      project      In    ludi 

if      irrigable      land.       the 

pa  i  .    mi    it  hlch    is    in    Nebraska. 


san   Francisco,   CaL,  Subtreasury. 

The   Amerii         1 1    I  rlct   Telegraph   Co. 

1 approved   as    tel  urer  of 

ii  ;  i   protection    33  stem    to   be   In   tailed 
in    the    San    Francisco   subtreasury,    for 
Gi  ant    f.-e     s  in    Francl  ico    Cal 

■    1  'mi  ract. 


K.    .1.1.    In-        KllMMV. 

1     1     Following    bids   were   opened    ur 
-.-.,    253,   .,t    11  .    office 

■  -    lama!    ■ Lo 

t m     reducing    elbo v. 

Salt  riv  1   pi ojecl 

Union    Machine    Co.,     San     Ft 


Cal.,    $6U;     10    days;    at    San     Francisco; 
S10    His. 

Fulton    Engine    Works.    Los    Angeles, 
Cal.,  $72;   20  days;  Los  Angeles:   S50  lbs. 
11I  \  nice    Machine    Co.,    Los     Angeles, 
Cal.,    $S5;    15   days;    at   Los   Angel. 
lhs. 

Llewellyn  Iron  Works,  Los  Angeles. 
Cal.,  $110;  10  days;  at  Los  Angeles  750 
lbs. 

Byron  Jackson  Iron  Works.  Los  An- 
geles, Cal.,  $120;  II  days;  at  Weal 
I  e  k.  lev,  Cal.;    1,320  lbs. 

Baker  Iron   Works.  Los  Angeles.  Cal.. 
$12.".;   at    Los   Angeles;   no  time;    800   lbs. 
Gasoline-Motor    Outfit. 

The  following  bids  were  opened  at 
tiie  V.  S.  reclamation  service,  Los  An- 
geles, Cal.,  under  advertisement  No. 
252,  for  furnishing  gasoline-motor  au- 
tomobile-type outfit  for  gate  operation: 

Wisconsin  Motor  Mfg.  Co.,  Milwau- 
kee.   Wis.,   $269;    15   days;   at  Milwaukee. 

Light  Inspection  Car  Co.,  Hagers- 
town,    Ind.,    $300;    15    days. 

Beaver  Mfg.  Co..  -Milwaukee,  Wis. 
$417;   at    Milwaukee;    no    time. 


Standardizing     Public     ItiiiliUiiK". 

Congress  shortly  will  have  an  op- 
portunity to  digest  some  suggestions, 
made  in  accordance  with  its  own  com- 
mand, for  a  reduction  in  government 
expenses  by  the  adoption  of  a  standard 
system  for  public  buildings.  Treasury 
officials  have  been  at  work  for  several 
months  on  a  preliminary  report  to  the 
public  building  commission,  authorized 
by  Congress  and  composed  of  the  sec- 
ret try  of  tli e  treasury,  the  postmaster 
general  and  the  attorney  general  and 
two  members  of  the  Senate  and  House 
committees  in  charge  of  public  build- 
ings. 

The  commission  was  created  to  work 
out  and  approve  some  system  by  which 
a  standard  could  be  formed  for  public 
buildings,  so  that  cities  of  a  certain 
size  should  get  a  prescribed  size  of 
buildings.  By  its  adoption,  it  was  ar- 
gued, the  necessity  for  drawing  plans 
1  Hi  every  new  building  would  be  elimi- 
nated, the  expense  of  the  upkeep  and 
the  supervising  architect's  office  would 
11  lessened,  and  the  actual  time  con- 
niiii-  1  between  the  authorization  of  a 
building  and  its  completion  would  be 
greatly   diminished. 

At  present  the  supervising  architect's 
office  is  six  years  behind  in  its  work. 
This  is  due,  it  is  claimed,  largely  to 
the  fact  that  Congress  lopped  off  about 
SO  positions  in  that  office  several  years 
ago 

A  suggestion  which  may  ultimately 
be  made  to  Congress,  which  probablj 
will  meet  with  less  favor  than  stan- 
dardization, would  put  public  building 
bills  on  somewhat  the  same  plane  as 
bills  for  the  improvement  of  rivers  and 
harbors.  It  would  mean  that  while 
would  authorize  a  public 
building  at  a  certain  place  a  report 
on  the  amount  that  should  he  expended 
there  would  be  forthcoming  from  the 
public    buildings    commission. 

Congress  is  now  appropriating  be- 
tween    $2.",. lion     and     $10. 1    each 

vi-ii     for    public    buildings. 


Pearl    Harbor,    11.   T„    Structural    Steel. 

Tin  contract  for  furnishing  struc- 
tural steel  for  the  coaling  plant  at  the 
U  s  naval  station,  Pearl  Harbor,  H.  T. 
1, ids  fo!  which  wei.  opened  November 
I,  has  In  en  awarded  to  the  IT.  S  steel 
Product  ''-  New  York  CltJ  at  $156,- 
785. 


Wednesday    December  24,   1913. 

1'earl    Hitriior,    Tank    mill    Tower. 

The    contract    for    furnishing    a      .■",.- 

-gal.    tank    anil    tower    Cor    the    IT.    S. 

naval  station,  Pearl  Harbor,  11  T.  bids 
for  which  were  opened  December  16) 
has  been  awarded  to  the  l>es  .Moines 
Bridge  &  Iron  Co.,  Pittsburgh,  Pa.,  at 
$13,850. 


Suit    Lake   City,   Utah,   Kile*.    Etc. 

The  contract  for  furnishing  fili 
and  book  cases,  U.  S.  post  office,  S- 
Lake  City,  I'tah.  has  been  awarded 
'  lloU  -Wernicke    Co.    at    $881.35 

North    Yakima,    Wash.,    Painting. 

The   contract    for   painting   piaster] 
in    tlie   U.   S.   post  office   building,    N'oi 
Yakima.    Wash.,    has    been    awarded 
.1.    V     Whitelmir,   North    Yakima,    Was 
at   $-',670;    time    120   days. 


-HALLS  &  SOCIETY  BLDGS— 


SAX  FRANCISCO — Club  lions,,  addi- 
tion, 3  story  and  base.  Class  B  con- 
struction. (75,000.  Architect,  G  \  le  I 
Uins-burgh,  709  Mission  street.  S.  V. 
Owners,  Concordia  Club.  The  new  por- 
tion of  the  building  will  be  erected  or 
property  at  the  southeast  corner  nf 
Post  and  Vim  Ness  avenue  adjoining 
the  present  building  Design  and  con- 
struction will  be  similar  to  the  old 
building.  The  new  portion  will  be  ar- 
ranged for  social  rooms,  dining  room 
and  living  apartments.  There  will  he 
a  steel  frame  with  exterior  wall  faced 
with  Colusa  sandstone,  interior  parti- 
Liens  of  metal  lath  and  plaster  and 
metal  window  sash  and  frames.  In- 
terior finish  will  be  of  pine  and  h  ird- 
woods.  The  present  steam  heating 
system  will  be  extended  to  tlie  new 
portion  of  the  building  and  a  vacuum 
cleaning  system  will  he  installed. 
Plans   are   being   prepared. 

SAX  FRANCISCO— City  Hill  work. 
brick  and  terra  cotta  facing.  Cost 
not  stated  Architects.  Bakewell  and 
Brown,  -'•",!  Kearny  street.  S.  F.  Own 
ers,  Citj    and  '  !ounl  y  of  Sa  n    Frai 

lii<l>   ope I   at    the  last    meeting  of  the 

Board  of  Public  Works  for  brick  and 
terra  cotta  Facing  tor  I  wo  la  i  gc  court  9 
in  the  new  City  Hall  show  Boyd,  Keer 
&  McLean  low  on  both  proposotlons  as 
follow:  Prop.  A.  $29,965,  and  Crop  B, 
$I2.iiiii  A  complete  list  of  the  bids 
recei  ved  will  be  round  under  the  head  - 
Ing  of  Sa  ii    i  'ii  ncisi  o  in   this   issue. 

SAX  FRANCISCO  Lodge  looms.  3 
story   and    base,    brick    and    steel,    $7."..- 

,       Architects,    O'Brien     &       Wei  nei 

Koxrroft     Bldg.,    s.    F.       Owners,      San 
FYancisco    Labor   Council    Hall    A 
tion.  This  building  ha  a  bi  en   mi  i 
■  i.      i    number    of    times    before    when 
hitecl  -     w  •  i  e      prepai  inn'     plans. 
Working    drawings    are    now    complete 

and    figures    arc    being    taken.    Toe    huilil- 

Ing    will   be   erected   on   property   at    the 
i    co   io'      oi      Ca  pp      and      ltitli 
streets,   coverii  of  84    by    100 

feet,      The   entire   building 
\  ,,:,.  i   to  the  use  ol  I      Plans 

show    metal    window    sash 
rhere  wl         e 

ii 
renienci  Entrance    will     be 

Exterio 
be    faced 

and    tern tta. 

i  OK!. AX!..    CAL        '     ■  ■  clOCl 

tern.      Cos!     not 

,  ,i  l    1  I-  mIii  k.   as- 

ted    wiiii    .1     J.    Dono\  in,    - 

B    ok    Bldg      '  lakland       Owni 

Oakland.       Hids    are    now  •  d 


BUILDING    AND    INDUSTRIAL,    NEWS. 

I  oi  i  lie  installation  of  an  eleel  i  I 
system  in  the  new  City,  Hall.  Plans 
,nn  he  secured  from  the  Cits  Clerk 
Bids  will  be  opened  on  January  Bth. 
An  ,  tibial  ],•  oposa  I  appears  under  a  n  ■ 
other   heading    in    this    issue. 

Contracts   Awarded. 

PORTERVILLE,  TULARE  CO.,  CAL 
Lodge  hall,  3  story  and  base,  brick. 
Cost  not  stated.  Architect,  fo  i  p  i 
Roberts,  Monache  Bldg..  Porterville. 
Owners,  Porterville  Odd  Fellows'  Hall 
Association.  Contractor,  A.  L  Laidlon 
Porten  1 1 1 .-.     Contract    pi  ice   not    sta  ted 

BAKERSFIELD,  KERN  CO.,  CAL 
City  hall  -alterations,  2  storj  and  i  i 
brick,  $26,050.  Architect,  Thom  a  i 
Wiseman,  Producers'  National  Bank 
Bldg.,  BakersAeld.  I  iwiuo  s,  Citj  of  Ba  k 
cisiiild.  Contractors.  Yancey  ,y-  Rod 
gers,  1933  Chester  avenue.  Bakersfleld 
Contract   price,    $26,050. 


HOSPITALS 


NAPA,  NAPA  CO.,  CAL.— Hospital 
cottage,  1  story  and  base,  frame.  Cosl 
not  stated.  Architect,  State  An 
George  B.  WcDougall,  Sacramento 
Owners,  State  of  California.  Plans  for 
female  cottages.  Dozier,  are  complete 
and  figures  are  now  being  called  Bids 
will  be  opened  on  January  14th.  Plans 
and  specifications  can  be  secured  from 
the  office  of  the  State  Engineer  al  Sac- 
ramento. An  official  proposal  app, 
under  another    heading   in    this    issue 


HOTELS. 

SAX  FRANCISCO— Hotel,  8  or  ten 
storj  and  base,  Class  A  construction. 
Cost  not  stated.  Architect.  Washing- 
ton .).  .Miller,  fa  Kearny  street,  S.  F. 
'  <\\  nil  s  name  withheld.  A  rep 
current  in  real  estate  circles  thai 
large  eastern  hotel  capital  is  intei 
ested  in  the  northeast  corner  of  Ellis 
and  Mason  streets,  the  old  Y.  M.  C.  A 
site.        Architect      Washington     J.     Miller 

is    preparing    preliminary    plans    toi 
large  Class   A  hotel  building.     A  repre- 
sentative  of  the  eastern   capital 
in    the    city    and    thi    i  will     be 

submitted    lo    him    for     roval. 

SAX  FRANCISCO  Hotel,  3  storj 
and  base,  reinforced  concrete,  $25,000, 
Architect,    August    Nordln,    Mills    Bldg., 

5  l\       Owner's     nun.-     withheld.       This 
building     will     be     erected      on       M 

si  reel    near   18th   a  ml   ha  -   boon  di 

with    sioies    on    the    first    floor     and     a 

In!     of    iiu,  si     rooms    above.       Inter- 
ior   finish     will'   be    of    pine    and    riilii I 

A   number  of   the   rooms   will    ha 
e   fo 
•  i :     i  nil    .,    ho!     w atei     sj  -Mom        Ba  i  h 
rooms   will    have  composition    Boo 
HI,      wainscot.      The    stores    will 

i  i ii«'  i    mi  h    pa  i,  hi     fronts     and      plate 
-  la  ~s   w  in, low  s       Exterio     h  11      - 
with    ,  etio -Hi    plastei        Plans    are 
pliete    i  ",i    figure:        -       -  aken. 

SAX    FRANCISCi  I      Hotel    con 

6  storj    and   base,   brick  .,  ml   steel 

Ion       Cosl    nol 

B     Si  on      Humboldl     Bank     Bldg  . 
s.    F.      Owne         Dowi  Ri 

The   upper   Boo 

nleted     B'll 

room         T    •     work    will    in, 

dumb!] 

oi  H 

■ 
imountlng     to    nearl       -  :    i    0 
paid       Plane 

SAN      PR  VNCISCO        Hot<  I       .:      or      I 
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mi    base,    fireproof   construction 
ol    stated.      Architect,   Edward   T 

''looker   in, is..   s.   F.     Owners 

11  "     Co  .     Ilollirook     Bldg  .      S.      F 

the  ,1,-signs   of    Vi  - 
1  dward    T.    Foulkes    hat  - 

thi     fnslde   Inn.     The   buihl- 
onl  ,in    a    total   of   l'.Mh 
'I'll,-  building  surmounts  a    tei  - 
eneath    which    is   to    be   a    b  n  d 

The    building    will    be     in     the 
'    Pacific     Exposition     grounds 
1    VIRFIELD,    SOLANO     CO.,      CAL. — 
1  ''"'<      and     base,      reinforced 

1      V5, Architect,    Henry    C 

Humboldt     Hank     Bldg        s       K 
Fail  in  Id   Hotel  Co.     The  build- 
ing   will    be   arranged    for   stores    on    the 
first    lb,,,,-    besides   the    hotel    lobby     din- 
mi    office.      Upper    floors    will 
•<■■'•  "<"'l     into    about      100     guest 
rooms    and    a    number   of   b-.iths.      Inter- 
nnish    «  '"   be   of   pine   with    some   hard- 

" '•      Construction    will    be    fireproof 

"  '"'    •  ' ■> "ails   of   reinforced   con- 

"•    a]    lath    and     piaster    in- 

""'      Partitions.         Plans      provide       for 

steam     leat,    erevator    service,     a      hot 

"•"■''     U'ant     and      vacuum      cleaning 

'oms     will     have     tile    doors    and 

ol       Exterior   will   be  faced   with 

i    ter.     Plans  are  nearlj    i-inii 

Plete  .imi  figures  win  shortly  be  taken 

FHESNO,    FRESNO    CO.,    ''Al,    -Hotel! 

-     M'">     and    base,    brick.    $40,000.       Ar- 

Eugene    Mathewson,    Forsythe 

l:,lL'       Fresno.      Owner,    Herman    Grans, 

Tl  '     building    wil erected    al     the 

of    Inyo   and    l    streets   covering 
n  i    area    of     100    bj      I  10      feet. 

'  seven  stores  on   the   Brat 

'"■'        - -"I.-    the    hotel    entrance    and 

I    doors    will    contain   about 

ui  -i     looms    and    a      number     of 
Public     il rivate   baths.       Inter ... 

1  d    in    pine    throughout.     Plans 
■    for  steam  heal  and  a  hoi   u  atei 

Bath    r is  will   hav< 

sition    Boors   ami    tile   wainscot.    Sf  ire 

1  ive     large     plate     glass      w  iml,,w  . 

and   patent    store   fronts.      Exterior   will 

■  i     u  it],     pressed    brick.      Plans 
are   bell 

LOS       VNGELES,      CAL    -Hotel,       13 

"■•i    base,    Class    A    consti 

■■■    stated.      Architect,    Lyman    w 

Storj     Bldg-.,    1.      a. 

11  '    "     Burne  and    Frank    I.    Spaulding! 

-  Idlng  will  be  erected  at    I 

1  oi  \ow  High,  Spring  ,mi 
Franklin  streets  covering  an  ami  of 
1  --'"    bj     i  !8    feet.     Construction    will    be 

■''ass     A     type     throughout     Willi 

1   te      walls,      Hours     and 

Inti  i  on-    partitions    will    be 
"■      "le     and     m, -til      i  ,n,       and 
ere    win    i„.   ;l    ,,,t.,i 

guest     rooms     Ileal  U     all     of    which     will 

Recei n     hulls 

ors     I   .He    been     provide. I 

11 if  ill   contain    the 

general    offlc< triors     dining 

i     -' Marble      and      tile 

will    be    used    in    the    corridors.       Plans 
for   steam    heat,    vacuum    clean- 

a.-l .,  I    win  low    sash    and    frames 
-   i       Extei  lor  of  tin 

w  ill    be    I"  ed     with     li. 

i  rep  a  re  d 

■  ■  '  ■        WASH       Hotel 

I 

'■i.i         I'         I  \li 

will     CO  ii     feet. 

and   the.  main   offl,  e  and 
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hotel  lobby  will  occupy  the  first  floor. 
Upper  floors  will  be  subdivided  into  a 
total  of  130  guest  rooms  and  a  num- 
ber of  public  and  private  baths.  Metal 
window  sash  ami  frames  and  some 
marble  and  tile  work  will  be  speci- 
fied. There  will  be  steam  heat  and  a 
hot  water  system.  Bath  rooms  will 
have  tile  wainscot  and  composition 
floors.  Exterior  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

Contracts    Awarded. 

LOS   ANOEL..S.   CAL.— Hotel,    4    storj 

and   base.   Class  C   construction,    $4:',, 

Architect,  E.  B.  Rust.  Title  Insurance 
Bldg..  L.  A.  Owner,  C.  A.  Mathewson. 
Contractor,  John  Herington.  630  Haw- 
thorne ave..  L.  A.  Contract  price,  $43,- 
000. 


LIBRARIES. 

SACRAMENTO,  CAL  —  Library,  2 
story  and  base.  Class  A  construction. 
Cost  not  stated.  Engineer,  Givan,  City 
Engineer,  Sacramento.  Engineer  Givan 
has  prepared  preliminary  plans  for  the 
new  building  which  is  to  be  erected  by 
negie  Association  in  Sacramento. 
These  plans  have  been  forwarded  to 
New  York  for  the  approval  of  the  as- 
sociation. The  exact  location  and  fur- 
ther information  relative  to  the  build- 
ing   will   be    published    later. 


BUILDING    AND    INDUSTRIAL    NEWS. 

SAN  FRANCISCO— Electric  Work. 
Cost  not  stated.  Engineer,  Director  of 
Works,  Service  *Bldg.,  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  for  the  electric  work 
in  the  Education  Building,  Liberal 
Arts,  Food  Products  and  Agriculture 
Buildings  have  been  completed  and  ap- 
proved. Bids  on  the  work  are  now 
being  called  for  and  will  be  opened  on 
January  2nd.  Plans  and  specifications 
can  be  secured  from  the  Director  of 
Works.  An  official  proposal  appears  in 
another   column    of   this    issue. 

SAN  FRANCISCO — Sewers,  etc.  Cost 
not  stated.  Architect.  Director  of 
Works,  Service  Bldg.,  S.  F.  Owners, 
Panama-Pacific  Exposition  Co.  Plans 
for  the  installation  of  sewers  In  the 
Ferry  Building,  Garden  and  Service 
Road  South  of  Machinery  Hall  have 
been  completed  and  are  now  out  for 
figures.  Bids  for  this  work  will  be 
opened  on  January  2.  Plans  and  speci- 
fications can  be  secured  from  the  Di- 
rector of  Works.  An  official  proposal 
appears  In  another  column  of  this 
issue. 

Contracts    Awarded. 

SAN  FRANCISCO  —  State  Exhibit 
building,  frame  construction,  $17,000. 
Architects,  Wayland  and  Fennell,  Boise, 
Idaho.  Owners,  State  of  Idaho.  Con- 
tractors, Story  &  Salih,  Boise,  Idaho, 
Contract    price,    $17,000. 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAN      FRANCISCO— Concession       Ex- 
hibit,  frame   construction,    $250,000.     Ar- 
chitect.    Frederick     Thompson,     Exposi- 
tion Grounds.   S.   F.      Owners.  Union  Pa- 
cific   Railroad.      Plans     tor     one    of    the 
largest    concessions    which    will   be  con- 
structed  at    the    Panama-Pacific   Inter- 
t i . .n.-i  1    Exposition    are    nearly    complete. 
oncession   will   represent   the  Yel- 
lowstone   Park    in    miniature    and     will 
:U   are  i    ot    ISO   hv   350   feet.     The 
greater    part    of    this    work    will    be    of 
i     staff     construction 
ete    will    he    used.    Bids 
.     called    for    about    January    1st. 
Full    particulars    can    be    secured    from 
Mr.    Thompson. 

SAN     FRANCISCO— Sewer      construc- 
;  ted.      Engineer.    Di- 
or   Works,    Service    Bldg.,    S.    F. 
Owners,     Panama-Pacific      International 
Expos' i  I       now      being 

called      for     the    installation    and   con- 
in     the     Court     of 
Paima  >url    ">    the  Four  Sea- 

!::,!-    n  .1!    be    openi  d    on    Decem- 
ii   specifications  and 
full    particulars    can    be    secure. i    fr.no 
of  Works.     An  official  pro- 
,      i  olumn     of 
■ 
SAN  FRANCISCO     Automatic  sprink- 
led    Bng  Ineer, 
.     Bldg.,  S     F 
International 

Expo*!  ■  '"   be  opened  on 

for  furnishing  and  install- 

itomatlc  sprinkler   jj  items    In   tl  e 

Education        Building,         Manufactures 

Buildin  "'         Building, 

Food     P •  '  :  '     Al ' 

illding,     Mines 
Building    and    Varied     Arts      Building. 
pleted     a  nd      ap- 
ed fi  om  the  of- 
i                  of    Works.     An    of- 
ficial   i  other  col- 


POST  OFFICES. 


CHICO,  BUTTE  CO.,  CAD — Postoffice, 
2  story  and  base,  brick  and  steel,  $75,- 
000.  Architect.  Oscar  Wenderoth. 
Washington,  D.  C.  Owners,  United 
States  Government  Plans  are  nearlj 
complete  for  the  new  Federal  Building 
to  be  erected  in  Chico.  The  structure 
will  be  practically  fireproof  and  will 
cover  a  ground  area  of  approximately 
7,500  square  feet.  Interior  finish  will 
be  of  pine,  hardwood  and  metal.  There 
will  be  steam  heat.  Exterior  will  be 
faced  with  pressed  brick  and  terra 
cottaj  Plans  will  be  forwarded  to  this 
coast  not  later  than  Feb.  10th.  An  of- 
ficial proposal  will  be  published  in 
these   columns. 

POCATELL.O,  IDAHO.— Post  office,  2 
story  and  base,  brick  and  stone.  Cost 
not  stated.  Architect.  Oscar  Wende 
roth,  Washington,  D.  C.  Owners, 
United       States      Government.         11.       E. 

t ring,     568     Maple     street.     Portland, 

submitted  the  lowest  figures  for  the 
construction  of  the  Federal  Building 
.,,  pocatello.  His  bid  for  this  work 
was  $93,174  Cor  limestone  and  $9-4,218 
f0r  sandstone.  A  contract  has  not  been 
a  w.i  rded 

RAILROAD  CONST.,  STATIONS 
AND  EQUIPMENT. 

sax  FRANCISCO— Car  barns,  I  story 
and  base,  reinforced  concrete,  $60,000. 
\,,  nite.  i  CItj  Department  of  Archi- 
ve,   n  ■     Tei rary  CItj    Hall.     Owners, 

,,,,,   county   of   San    Francl  i  o     in 

■  hi-i the   Geary   Street    car   barns 

.,     b.  e It  red   I   the  an  hitectural 

,!,.,.. i,  tmenl    has  -tinted   working   draw- 
Xhe    building    will    be     ol     rein 

i i   i  om  n  te  type  throug 

win    bi te    floor,    tal    window 

md     tr ,eclal      tank 

,  q  ii| nt,      No    Interior    finish    will    be 

u  ,   i       i:    ti  rl t   the   building   will   be 

fa,  ,  ,i     v,  ill.    ■  emenl     plaster.       Plans    lire 
II     '.  |     I'  I  '' 


Wednesdaj    December  2 1     i'H3 

SAN  FRANCISCO  —  Shop  repairs, 
frame  construction,  $5,000.  Architect, 
Engineering  Department  Southern  Pa- 
cific Co.,  Flood  Bldg.,  S.  F.  Owners, 
Southern  Pacific  R.  R.  Co.  Plans  are 
now  out  for  figures  for  repairs  to  the 
carpenter  shop  and  other  buildings  of 
the  Southern  Pacific  Co.  recently  dam- 
aged by  fire.  These  buildings  are  lo- 
cated at  Kentucky  and  Daggert  streets. 
Bids  are  being  taken  by  the  Engineer- 
ing  Department    of   the   company. 

OAKLAND,  CAL.— Railroad  shed,  1 
and  2  story,  galvanized  iron.  Cost  not 
stated.  Architect,  G.  W.  Harris.  6th 
and  Main  streets,  L.  A.  Owners,  Santa 
Fe  Railroad.  This  building  is  to  be 
erected  on  the  Oakland  Water  Front 
covering  an  area  of  200  by  50  feet.  In- 
terior will  be  left  unfinished.  Exter- 
ior will  be  covered  with  galvanized 
iron.  Plans  are  completed  and  figures 
are   being   taken   by   the   company. 


RESIDENCES. 


SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $15,000.  Architect, 
Oscar  Haupt,  Phel.in  Bldg.,  S,  F.  Owner, 
John  McGaw.  The  dwelling  will  be 
erected  on  the  north  side  of  Green 
street  west  of  Jones  and  has  been  de- 
signed to  contain  eight  rooms  and  two 
baths.  Interior  finish  will  be  of  pine 
and  hardwood  with  white  enamel  in 
the  bed  rooms.  There  will  be  furnace 
heat,  open  fire  places  and  a  vacuum 
cleaning  system.  Hardwood  floors  will 
be  used  in  the  living  room,  dining  room 
and  reception  hall.  Bath  rooms  will 
have  tile  floors  and  wainscot.  An  au- 
tomatic water  heater  will  he  installed. 
Exterior  of  the  building  will  be  cov- 
ered with  rustic  and  cement  plaster  on 
metal  lath  Plans  are  complete  and 
figures  are   being   taken. 

SAN  FRANCISCO — Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owner,  A.  R.  Lapham,  1853  Mc- 
Allister street.  S.  F.  The  dwelling  will 
be  erected  on  12th  avenue  near  Anza 
and  will  contain  six  rooms  and  bath. 
All  interior  finish  will  be  of  pine  or 
redwood.  Oak  floors  will  be  used  in 
the  principal  rooms.  Living  room  will 
have  a  large  open  fire  place  and  tile  or 
brick  mantel.  Bath  room  and  kitchen 
will  have  tile  wainscot.  An  automatic 
water  heater  will  he  installed.  Exter- 
ior of  the  dwelling  will  be  covered  with 
rustic  and  cement  plaster  on  metal  lath. 
Plans  are  complete  and  in  the  hands  of 
the  owner  who  will  do  the  work  by  Day 
Labor.  All  materials  are  now  being 
purr''  ased 

SAN  FRANCISCO-  Residences,  2  2- 
storj  and  base,  frame,  $2,500.  Archi- 
tect, none.  Owner,  F  Nelson,  30  Pre- 
sidio   Tell  a-e,    S.     F.       These    tWO    houses 

will   be  erecte the  east   line  of   16th 

avenue  smith  of  California  and  each 
has  been  designed  to  contain  six  rooms 
;in,l  bath.  Interior  finish  will  be  of 
pine  with  some  hardwood  veneer  in  the 
living  and  dining  rooms.  Oak  lb  mis 
win    lie    n  ed    in    the     principal     rooms 

There  will  be  large  open   lire  places  i 

i,,  j,  u   or  tile  ttels      Bath   r a  a-nd 

kitchens  will   have  tile  wainscol     Auto- 
matic   water   heaters    will    be    In   I  tile 
Exteriors    will    be    covere  i    with    rustic 

,  emi  in    plaster  on   metal   lath.    The 

work  will  be  done  by  Day  Labor.  Ma- 
terials are   now    being   purchased. 

<l  \KI.A\'I>.    CAL,       Rei  id.  me      '      torj 

.,„ ise,   frame.     Cost    not    smted,     Ai- 

,  hltect,    none.     '  iwner,     H.     I  lavenport, 
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Commercial  Bldgf..  Oakland.  The  dwell- 
ing- will  he  erected  on  Shatter  avenue 
and  will  contain  eight  rooms,  bath  and 
sleeping  porch.  Interior  finish  will  be 
of  pine  and  hardwood  veneer.  Oak 
floors  will  be  used  in  the  living 
dining  room  and  reception  hall.  There 
will  be  furnace  heat  and  open  fire 
places  Mantel  will  be  of  brick.  Tile 
wainscot  will  be  used  in  the  bath  room 
and  kitchen.  An  automatic  water 
he-ater  will  he  installed.  Eiterior  of 
the  house  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  arc  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Day  Ltbor. 
Materials  are   now    being   purchased. 

BERKELEY.  ALAMEDA  CO..  CAL.— 
Residence,  2  story  and  base,  frame.  $4.- 
500.  Architect.  Olin  S.  Grove,  2911 
Telegraph  avenue,  Berkeley.  Owner, 
W.  W.  Grove.  The  house  will  he  erect- 
ed in  the  Claremont  Tract  ami  will  con- 
tain eight  rooms,  bath  and  sleeping 
porch.  Interior  finish  will  lie  of  pine 
with  oak  panels  in  the  living  and  din- 
ing rooms.  Hardwood  floors  will  be 
used  in  the  principal  rooms.  There 
will  he  furnace  heat  and  open  Are 
places.  Mantel  will  be  of  brick  and 
tile.  Tile  wainscot  will  he  used  in 
the  bath  rooms  and  kitchen.  An  auto- 
matic water  heater  will  be  installed. 
Exterior  of  the  dwelling  will 
ered  with  cement  plaster  on  metal  lath. 
Plans  for  the  work  are  now  being  pre- 
pared. 

STOCKTON.  SAN  JOAQUIN  CO.,  CAL. 
Residences,  1  and  2  story  and  base, 
frame.      Cost    not     stated  (.rchiteet, 

none.  The  following  Day  Labor  jobs 
are  reported  as  about  to  be  started  In 
Stockton:  W.  H.  Thompson.  4 
Market  street.  2  story  frame.  $3,200; 
Albert  Nelson.  1421  East  Channel  street, 
2  story  frame.  $2200;  Bans  A 
South  East  street.  2  story  frame.  $2,- 
500:  Ben  R.  Farrar,  Stockton,  2  story 
frame,  $o.no»:  c.  A.  Leipelt,  :;2i  East 
Park    street.    1    storj 

C.     A.      Eldridgc        Pop  and      Center 

streets.    2    story    frame.    $  : 

SACRAMENTO,     CAL       Resi  li  m  es,      1 

2  story  and  has...  frame,  J:." I 

each.  Architect,  none.  owner,  E.  A. 
Pierce.  2207  1st  avenue.  Sacramento. 
These  houses  will  be  erected  in  the 
Baxter    Tract    and    ■  en     de- 

signed to  contain  seven  rooms  and 
hath.  Interiors  will  be  finished  in 
pine,  redwood  and  some  hardwood 
veneer.  Oak  Hocus  will  be  used  in  the 
principal    rooms.      The    n  o 

•    will    have   furnace   heal 
as    open    fire    places.       Mantels    will    be 
of    tile    and    brick       Bath 
kitchens    will    have    tile    wainscot.      Au- 
tomatic water  heaters  will  be  installed. 
Extei  lot  s   will      •    covered  with 
plaster    on    metal    lath,     :   . 
and   shingles.      Plans  are   complete  and 
the    work    will    be    done    by    Day    Labor. 
Materials    ale    now     being    pun 

SAN   JOSE,   SANT  \   CLARA  CO.,    CAL 

— Residences.    1    and    2    storj  at 

frame.        Cost  iiitect. 

none.  The  follow  ■  .  or  jobs 
are    aboi  '                                      '     San      Jose: 

Frank  Granandi  i,  Ea  on  near 
7th   street,    l    storj    frami 

Lewis,     447     South 
frame.    $2,500,    and     I:      E 
16th    street.    1    story    frame 
750       Mate]  ials    are    now     being     pur- 
chased. 


BUILDING    AND    INDUSTRIAL    NEWS. 
Contracts    Awarded. 

SAN  JUAN  DE  CAPISTRANO, 
ORANGE  CO.,  CAL.— Residence,  2  story 
and    base,   frame,   $25,000.      Archill 

B.    Benton,    1 1  1    North    Sp 
A.      Owner,    John    Porster.      Contractor, 
F.   B.    Mi  West   50th   street.   1.. 

A.     Contract   price.   $2 


STORES. 


SCHOOLS. 


EUREKA,    HUMBOl  CAL.— 

2    storj     and     base,     reinforced 
concrete       Oost    not    stated.      Architect. 
William    11.    Weeks     7-5    Post     stri 
F.    Owners,   Eureka  Union 
District      Architect    William    H.    Weeks 
has    conpleted    working     drawings      tor 
the    new    High    School    building,    which 
is   to    be   erected    in   Eureka.    Humboldt 
County.       The    building    will     covi 
area    of   214    feet  by    180    fi  ■ 

--:.'  style.  Construc- 
tion will  be  of  reinforced  concrete,  ex- 
cept the  upper  story,  which  wil  be  of 
the  slow  burning  type  Extr 
to  be  faced  with  cement  plaster  in  imi- 
tation of  stone.  Eight  class  rooms,  a 
principal's  office,  the  teachers'  rooms, 
the  bookkeeping  and  typing  depart- 
ment and  the  assembly  hall  take  up 
ice  of  the  first  floor.  All  class 
rooms  throughout  the  building  are 
equipped  with  book-cases  and  teach- 
ers closets.  The  assembly  hall  has  a 
seating  capacity  of  700  students  and 
will  be  used  for  a  study  hall.  The 
floor  is  level  but  the  stage  is  raised 
and  built  on  a  slant.  This  room  is  one 
of  the  most  artistic  in  the  building. 
As  additional  equipment,  along  with 
several  other  rooms,  it  has  a  complete 
motion  picture  outfit,  including  a  fire- 
proof box  for  the  moving  picture  ma- 
chine. There  are  a  total  of  live  exits 
hall,  three  main  and  two  tire 
exits  being  provided.  Tiie  library 
opens  off  the  assembly  hall.  The  sec- 
ond    floor    is    given     over     to     five 

two  science   rooms,   the  biologi- 
cal, chemical  and   physical   laboratories, 
a    girls'    rest    room    and    sto 
T    e  d      wing    rooms   are  also   !". 

■1     have     both     - 

ing  lights,    regulated    by    - 
wiil    permit    of    the    adjustment     of    the 
tights     ami     shadow  -  I        The 

chemical   laboratory    is   absolutely    fire- 
proof.     Bids    tor   the   work 
ing   taken. 

brick 
ami    terra    cotta.    {35,000.      Arch! 
W      V 

DOl    I  dstrict    No.    41.      This    work 
has    been    m<  re    when 

Plans    were    first    out     for 

new    figures   will    bi 

chltect      'I"   e   building   w  11 

an   area   of   7';   bj     116    feel       There   will 
1    a   modern   - 

uum   cleaning.      Extc  e    build- 

ing   will      ■     f aci 

and   te 

..f      the 

(  ontracts    Awarded. 

LONG    BEACH,    LOS     ANGEL! 

\I,      s.   Is      i     2 

brick,    (76.718.86.        Vi  Burn- 

side   Sturg( 

.1.    W.    I  • 
Beach 


SAN      FRANCISCO— Stores,      2      story 

and    base,    brick.      Cost    not   slated.      Ar- 

Reid    Bros..    California-Pacific 

Bldg..   s.    F.      Owner,    H.     C.      Breeden. 

lUilding    will    he    erected    at    the 
northeast      corner       of       Fillmore       and 
Geary    streets,    covering    an    area    of    1)1 
by    141    feet      There    will    be    a    number 
of  stores   on   the   first   floor  and   billiard 
hall    and    dancing    hall    on      the     second 
floor.      Interior    finish     will    be    of    pine 
and    hardwood.      A    maple    Moor    will    be 
used    in    the    second    story.      Plans    pro- 
or  steam  heat  and   metal   window 
md    frames.      Patent    store    fronts 
and    marble   base   will    be   used.      Exter- 
ior   of   the   building    will    be    faced    with 
irii  k        ih.i ns    are    being    pre- 

SAN    FRANCISCO— Stores.     1     2    story 
and  .'i  l-story  and  base,  brick.     Cost  not 
Architects.       O'Brien        Bros.. 
Clunie    Bldg.,    S.     p.        Owners'       names 
Id.      These   buildings    will   all   be 
erected   in   the   wholesale  district.   There 
will   he  scow  foundations   and   brick  ex- 
terior   walls,    faced    with    pressed    brick 
ment  plaster.  Patent  store  fronts 
and    plate    glass    windows    will    be     in- 
stalled.     Interior    finish    will    be   of  pine 
throughout.     Plans  are  nearly  complete 
and    figures   will   be   called    for   shortly. 
SAN    FRANCISCO— Store    1    story    and 
base,    brick.      Cost    not    stated.      Archi- 
ll fred  Henry  Jacobs.   Frenc 
ings    Bank    Bldg.,    S.    F.       Owner.    Bert 
nger.       The    building      will       he 
on      Howard       street       between 
md   Fourth    street 
designed     to     contain     one     large     store 
Interior   will   he   finished    in   pine.   There 
will    he    large   plate   glass   windows   and 
patent     store    fronts.       Exterior    of    the 
building    will    be    faced      with 
brick.      Plans   are    complete   and    figures 
ring    taken. 
PALO     ALTO,    SANTA      CLARA       CO., 
CAL — Store    alteration    and    addition,    1 
and    2    story  and   base,    brick.      Cost    no 
sine,!.       Architect.      Henri       Shermund, 
.Mill-   Bldg.,  S.  F.  Owner.  James    I 
!     •        uilding    at    the    corner    of    Univer- 
■  i    Emerson   streets,   housing    the 
department    store    in    Palo    Alt... 

"ill    und<    u pairs   and    a    on-   story 

dditioi  i   of    60 

by   112%   feet   will  he  constructed,     ln- 

hnisil     will     he    of    pine      ill  1     I    ard- 

|  lak  door  will  also  he  used 
There  will  be  patent  store  fronts  and 
metal    window    sash    and    frames,       Ex- 

I     the     building    will      be 
with    pressed    brick.      Plans    will    be    put 
out   for   figures   in   about    two    «■ 

SACRAMENTO    CAL       Sto   •  E     md    of- 
fice,   1    story  and   base,  brick   and 

Arc     [tec  :     i:      C       H   minings, 

nto.     c  m  ners,    w  .  -:    .-•  icramen- 

to    eh,.      The    building    will    be    ere.  ted    in 

West    -  en      de- 

to  contain  oi  twen- 

modern   offices.      Interio 

will    be   of   pine   and    hardwood       Some 
■  in  I   tile  will 

and    frames    are    specified. 
'    t  he   building   win 

omplete 
ami   figures  are  i  elng   taken. 
VANCOUVER,      B.     C 
I     story    and 

Archi- 

.      |  llnd- 

.'.,        Bids    to  :  notion 
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Bids   to  Is   will 

lowing     work: 

Mason,    reinfo  ced     md     plai ncrete 

tural    terra     cotta,     ornamental 
iron,     carpenter    and      joiner,       roofing, 
ng      painting-,   glaz- 
ing;, marble  and  tile.     Plans  are  in  the 
lands    of    11     V,    Pratt,    manager    of    the 
my    at    Victoria,    B.   C. 
Contracts    Awarded. 

FRESNO,     FRESNO    CO.,    '"Ah  -Store 

alterations,    1    story    and     base,      brick, 

J5.5S5.      Architect,    Eugene    Mathewson, 

ors  B  dg  .   Fresno.     Owner,   James 

or,   !■'[  ed  si >,   Fres- 

itract    price,   (5,585. 


BUILDING    AND    INDUSTRIAL    NEWS. 
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THEATRES. 


SEATTLE,    WASH.— Theatre,    i    story 

and   ba  -■  .1    concrete,    %  I  .'... 

t,    Warren    IT.     Milner,     Arcade 
Bldg.,  Si  ■  .     -     M  ,  -Is  i   Theatre 

Co.       The    building    is    t ■    ted    a  I 

ner    ol    Second     i  \  enue   a  nd    Sen- 
eet.      Tiie    work    lias    been    ra- 
tioned   in    these   columns    before.      Plans 
are   now    being   revised       The    structure 
will    be    Sreproof    tl     oughout    with    re- 
i  bncrete  walls,  floors  and  root 
i       will    be    of 
hollow  tile  and                          Hi   plaster. 
There    will    be        i   tm       eat,    a     modern 
of      ventilation      and       vacum 
cleaning.     Exterior  oi    the   building    will 
be    faced    with    cement    plaster.        Plans 
will   shortly    be   out    tor    figures. 


*j 


SEALED   PROPOSALS. 


PROPOSALS     I '« >  It     CANAL     SUPPLIES. 


CANAL      CIRCULAR      813— Proposals 
tter   and    Ladder    Head    Parts   for 
■  1,      Locomotive 
Tires,   i  !oppei    i  iondenser   Tubes,    i ;.'  1  .  a 
Rock   Sail     Li  me  I  la  Icium 
i     te,  Con     W  a  - ...  i  la  soline, 
i         enl     .      Linseed    ( ill, 
Japan       Drier.       Varnish,      White      Zinc. 
Lampblack,    Blai  k    Jacket    Enamel    and 
Paints.  will     be    re- 

Lt  the  office  nf   the   general   pur- 
chasing   officer,     Isthmian    Canol     Com- 
nn,    D.    C,    until    10:30 
b.   in.   December  30,   1913,  at   which   time 
in    public,    for    fur- 
tioned     articles, 
►rmation    relat- 
;  i  cular    i  No.    813)    ma  y    be 
1 1  ■    ,    o     ;    e   offices 
enl 
incisco 
Cal.;    a]  U.    S    engineei    of- 

the    following     cities:     Seattle, 
i     i 
major.  [J.    S. 

ng   offlci 


I'lioiMis \i,«.  ion  n\  w   w  \i.i„ 


QUAY     WA  I 

Qu 

i.l        .ill 
docks,    Navy     Depai 

ii        II    o'clock    u.    in..    January 
17.    1014,    and 

i  , . i . .  ,i 
Sound, 
$ll.7nii. 
... 



■ 
WILLIA.U         M. 


PROPOSALS    lull   CLOCK    SYSTEM. 

No.    7122,    N, 

January  8th,    101  I. 

■  ei :    •■ 

i 

,   io 


envelopes,  endorsed  -'Bids  for  furnish- 
ing of  all  the  materials,  labor  and  work- 
manship required  in  connection  with 
tin.  Clock  System  required  far  the  City 
Hull  liuilding,"  addressed  to  the  Coun- 
cil ami  deposited  by  the  bidder,  or  his 
age  n.  with  said  Council  while  in  ses- 
sion, between  eleven  o'clock  n.  in.  Mini 
twelve  o'clock  noon.  Pacific  time,  on  the 
sin  day  of  January,  1914,  in  the  room 
..i  the  Council  in  the  City  Hall,  Four- 
teenth and  Washington  streets,  Oak- 
land, and  at  the  expiration  of  the  time 
in 1  the  bids  will  be  opened,  exam- 
ined end  publicly  declared  in  open  ses- 
sion  of   the  Council. 

No  bid  shall  be  received  or  considered 
which  is  not  accompanied  by  a  check, 
certified  by  a  responsible  bank,  pay-, 
aide  to  the  order  of  Frank  M.  Smith, 
City  Clerk,  in  an  amount  not  less  than 
ten  pet-  cent  (10%)  of  the  aggregate 
amount  of  the  proposal  submitted  by 
dder.  Said  check  shall  be  for- 
feited to  and  he  retained  by  the  i'ii 
if  the  successful  bidder  fails  or  refuses 
to  execute  the  contract  in  the  required 
form  and  furnish  bonds  of  the  forms  to 
•  pi  o-vided  bv  the  City  and  as  require  I 
by  the  Charter  of  the  City  of  Oakland, 
within  five  •  "■  i  days  after  receiying  no- 
tice of  awa  r.l 

A  set  of  the  forms  of  proposal  and 
of  the  required  affidavits,  agreement, 
i I-,  acknowledgement  and  specifica- 
tions will  be  furnished  contractors  on 
demand  at  the  office  of  the  Architects 
at  Citj  Hall  Building.  The  plans  and 
drawings  may  he  had  at  the  said  office 
of  the  Architects  after  December  loth, 
1913,  within  a  reasonable  time  after 
application,  and  upon  a  deposit  of  Fif- 
teen I  >ol  I. ii  5  ($1  5  00  i.  which  deposit 
will   be  returned   to   the  applicant   when 

i  nd  plans  and  drawings  are  re- 
turned to  the  Architects  in  good  condi- 
linn.  one  complete  set  of  plans  and 
drawings  required  for  the  work  will 
be  furnished  each  applicant.  Addition- 
al copies  will,  however,  be  furnished 
provided  the  applicant  pays  the  cost 
of  reproduction,  such  additional  copies 
..  I.  returned  to  the  Architects,  to- 
other   with   the   first   set 

The  right  is  reserved  to  the  Council. 
in  accordance  with  the  provisions  of  the 
Charter  of  the  City  of  Oakland,  to  re- 
let  any   or   all    bids   submitted. 

i  bid    shall    bear   the   affidavit    of 

the  bidder  as  required  by  Section  126 
of    the   Charter. 

FRANK    M.  SMITH,  City  Clerk. 


NOTICE    TO    CONTRACTORS. 


SEALED  Pins  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Capitol 
Building,  Sacramento,  California,  ni>  to 
:iml  Including  twelve  o'clock,  noon, 
Wednesday,  January  I  llli.  1914,  said 
bids  then  and  there  to  be  publicly 
opened  and  read  for  furnishing  all 
plant,  materials  and  labor,  and  doing 
.  nut  required  for  the  construction 
and  erection  of  the  Female  (Dozieri 
i  'i,i  tages  it  i  le  Napa  Slate  Hospital, 
tornie  in  accordance  with 
the  plans  and  specifications  therefor. 
copie      ..i    «i  h  ich      ma  y    be      obtained   on 

i Ii. -it  ion    to   the   stale    I  lepartme I 

Engineering ,    S  icramento,    California. 

Sui  h     bids      will    be    received      for    the 
Entire    Work. 
Casl      a     biddi  i  's   bond   or   a    cert  liied 
,     !       it,    i     .  in     of     ten    per     centum 

i  in-;  i    of    I    e    amounl    of    the    bid    si 

.   .Ii   bid. 
•    ,;,  po    i     ni    five   i  $5.00  i    I  io  llai      will 
e   i  equired   on   plans  a  nd   specifications, 

.    .; ..     returned   immediately 

i    i     i.l i    the    plans   and    speci- 

in  ii  ions    to    the    stale    I  lepartmenl     of 
eering   at    S  icramento,   Califoi  nia, 

in   g i  condition. 

T    .     State    I  ii  part  ment    of    Eng 

,    ., ,      the  right  to  re  ieel  a  ns  and 

waive   any    informants 

,    an:    bid   i  ei  el    i  d 

All  bids  must  be  addressed  to  \\ .  V 
\lii  ILURE  siate  Engineer,  Saci  a  mi  n 
t0     i  lalifornla     and    pi  ilnlj     marked    on 

...       elO-pe  ''Pi ll  fd        KelllH  le 

,  i  n.ziei  i    Cottagi    .    Ma  p  i    State    Hoi  pi 

i  I  i  I'ii  nil." 

i  w    r   McClure, 

mi.     Eng  Ineer.      i  <  i 


NOTICE    I'll   CONTRACTORS. 


nnttee  of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
213,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
Califronia,  at  10:0©  A.  M.,  Friday 
Jnniinry  2nd,  1814,  for  Electric  Wiring 
of  Machinery  ICiiilding.  Education 
Building,  Liberal  Arts  Building,  Food 
•rodncts  Building  and  Agriculture 
Building  in  accordance  with  the  plans 
and  specifications  on  file  in  the  office 
of  the  Director  of  Works 
h™  rr,9P°5al  must  be  accompanied 
by  a  certified  check  payable  to  the 
*  °f  the  .Panama-Pacific  Interna: 
tional  Exposition  Company  in  the 
sum  of  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered, 
vvhen  the  award  of  contract  is  made 
all  checks  will  he  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract" 
tne  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition   Company 

I  rogressive   payments   will    be   made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207  Service 
Building  Fillmore  and  Chestnut 
streets,  San  Francisco,  by  depositing 
Ji.o.00,  which  amount  will 'be  refunded 
to  contractors  submitting  bona  fide 
bids.  All  persons  taking  out  plans 
and  failing  to  submit  bona  fide  bids 
will  forfeit  the  deposit  of  Twenty-five 
Dollars    to    the   Exposition   Company. 

By  order  of  the  Buildings  '  and 
Grounds    Committee. 

WILLIAM  H.  CROCKER, 

Chairman.      (•) 


NOTICE   TO   CONTRACTORS. 


PANAMArPACIPIC       INTERNATION  ■»  L 
EXPOSITION. 


SEALED   PROPOSALS  will   be   recelv- 

i  ml     I  )i  ..in.. I        I  'nin 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
-PI.  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco 
California,  at  10:00  A.  M„  Friday, 
January  ::,  1914,  fop  Automatic  Sprink- 
ler System  for  The  Education  Building, 
Food  Products  Building,  Libera]  Arts 
Hull, ling.  Agriculture  Building.  Manu- 
factures Building.  Transportation 
Building.  Mines  Building  and  Varied 
Industries  Building;  in  accordance  with 
the  plans  and  specifications  on  file  in 
the    office    of    the    Director    of    Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Pantma-Paeilielnterna- 
tional  Exposition  Company  in  the 
sum  of  ten  (10)  per  cent  of  the 
amount  bid,  or  the  same  will  not  be 
considered.  When  the  award  of  con- 
tract is  made  all  checks  will  be  re- 
turned to  the  respective  bidders,  except 
that  filed  with  the  accepted  proposal  or 
bill,  which  check  will  be  returned  upon 
the  successful  bidder  signing  the  con- 
tract  and  filing  the  required  bond.  A 
bond  in  the  sum  of  fifty  (50)  per  cent 
of  (he  contract  price  will  be  required 
for  the  faithful  performance  of  the 
■  ■■■■ii  i  act :  the  surel  ies  thereon  must  be 
satisfactory       to     the       Buildings      and 

Grounds      Commit! f    the    rv.nama 

Pacific    International     Exposition    Com- 
pany. 

Progressive   payments   will   be  made 

The  right  is  reserved  to  reject  ans 
a  nd  all  bids  and  to  waivi  technical  de 
feets  if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
.,.,  ink'  may  be  obtal  ned  from  the  Dl 
,..  tor  of  w  ■"  I-  Room  207  Service 
Building,  Fillmoi  e  o  nd  Chestnut 
Streets,  San  Francisco,  by  depositing 
i  ■  ,  00,  which  amount  will  be  refunded 
in   contractors     submitting     bona      Sde 

I. ids.        All     persons     taking        OUl        plans 

,,i  lulling  to  mil mil  bona  nidi  bids 
will  forfeit  the  deposit  of  Fifty  Dol 
lars   to   the    Exposition   Company. 

By      order      of      the      Buildings      and 

Grounds   ' ' mil  tee, 

WILLIAM    II     CROCKER 

i  ;ha  niiian.     t  •  i 


.   24,    1913. 


NOTICE!  T<t   CdM'll  vc  TORS. 


i.KI  I    PJRI  IPI  'SALS  will   be 
ed   by  the   Buildings  and  Gro  inds   Com- 
mittee   of      the    Panama-Pacific      Inter- 
national  Exposition   Company   at    Room 
-'13,    in  Building.    1 

lestnut  Streets,  San  Francisco, 
California.  at  li>:00  A.  SI.,  Friday, 
January  ^,  1!>14.  lor  <  unsl  ruction  and 
Installation   of   Sewers  for  Ferrj    Itulld- 

ini;.   Garden   I   Service  Rond   Eolith  of 

Machinery    Hall     In  with 

plans    and    sp<  in    file    in    the 

office   of   the    Director    of    Works. 

Each    proposal    must    be 
by    a     certified     check    payable     to     the 
order     of   the    Panama-Pacific     I 
tional  Company       In      the 

sum  of  (10)  per  cent  of  the  amount  hid, 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory    to     the     Buildings     and     i  I 

in- 
ternational   Exposition    Company. 

Progressive   payments   will   be    made. 

T   e    t:_:  i    .-    reserved    to    reject    any 
and  all  bids  and  to  waive  technical  de- 
:    in    the   interest    of    the    Exposi- 
tion  Company. 

Plans  and  specifications  for  the 
work  may  I btained  from  thi  Di- 
rector of  Works.  Room  207  Service 
Building.  Fillmore  and  Chestnut 
Streets,  San  Francisco,  bj  depositing 
which  will  be  refunded  upon  tne 
IIS  and  specifications 
ii    good   condition. 

order    of      the      Buildings      and 

WILLIAM    H.    CPJ  ICKER, 

Chairman.    (•> 


BUILDING     AND    INDUSTRIAL    NEWS. 

Batteries,    Wire    Cable,    Steel    and    Iron 
Pipe.    Pipe    Fittings 
Netting.    Rivets,     Bolts,    Screws,     I 
Chain        Links.        Files.        Blacl 
Puncnes,        Wheelbarrows,        M 
Pliers.        Monk  Tinners' 

Shears.   Oarlo  i  ars,    Paint    i 

File  Handles.  Water  Closets.  Lai 
Valves,    Manila    Rop<       Ho 
Tarpaulins,      Leather,      Vitt 
Pipe,  Magnesia    Pipe 
I  an. li.s.  Rock  Salt,  Belt  1  " 
Oil.    Paints.    Putty,    Rules      i 
Rubber    Bands,    Level     Books, 
Pads.    Tagboard    and     Spud     Timbers. — 
Sealed  proposals  will  be  reci 
office   of   the    general   purcl 
Isthmian    Canal    Commission,    \\ 
ton.    D.    C.    until    10::tO   n.    m.    December 
i«,    1913,  Will     be 

opened    in    public,    for     fu 
-above-mentioned    articles 
general    information    relating 
circular  (  No    812)  may  be  obi 
this  office  or  the  offii 

purchasing  agents.  10S6  North  Point 
street.  San  Francisco,  Cal 
the  I",  s.  engineer  offii  es  in  the  fol- 
lowing cities:  Seattle.  Wash.; 
geles,  Cal.  F.  C.  BOGGS,  major,  corps 
of  engineers.  U  S.  army,  general  pur- 
chasing officer. 

PROPOSALS  FOR  111  ILDING. 


NOTICE    TO    CONTRACTORS. 

PAH  VM  v-PACIFIC       INTERNATIONAL 

EXPOSITION. 


SEALED  PROPOSALS  will  be 
ed  by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Interna- 
tional Exposition  Company  at  Room 
213  in  the  Service  Building.  Fillmore 
and  Chestnut  Streets.  San  Francisco. 
California,  at  10=00  A.  M..  Friday, 
December  M,  1913,  for  The  Coniitrjie. 
lion  and  InMnllntion  of  Sewers  for  The 
Court  of  Pnlnm  and  The  Court  of  The 
Four  Season*  in  accordance  with  plans 
ific.ati.ons  on  file  in  the  office  of 
the  Director  of   Works.  . 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten    |  t   of  the  amount  bid. 

or  lite  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all   clicks   will   be  return; 

at   file  i   with 
or   bid    »  • 
check    Will    be    n  turned    upon    I 
restful      bidder     signing      the     contract 
and  filing  tl  e  ond       A     >>ond 

in  the  sum  of  fifty  ( per  cent  of  the 

contract   price   will   be   required   for   the 
faithful    performance     of    the     contract; 
the    sureties    thereon    must    be    satisfac- 
tory   to      the    Buildings      and      G 
Committee   of    the     Panama-Poc  in- 

ternatioi  "'"  ComP,a,£  „,„,,„ 

Progressive   payments   will   be 

The    right 
and  all  bids  and  to  waive  technical  de- 
t  in   the    interest  of  the    Exposl- 
mpany.  ,  . 

Plans  and  specifications  to  the 
work     mav  ' 

rectSr 

Building,        Fillmore        and        < 
Street 

Which   will  be  refunded  u 
return    of    the    plans    and    specifications 

":,r^rdito?n-  the      Buildings      and 
C.rounds  CommiueeAM    ^    ,.,,,„.,.  ,,R 

■nan    (*l 


PROPOSALS     I  '"It     <    vn  M      -I  PP1  IKS. 

C  \X\L      CIRCULAR      812  -    Pi 
for    Shell    Tables    for    Rifle    and    Mortar 


BUILDING — Office  of  the  quart, 
ter   Vancouver  Barracks,   ' 

sals,   in   triplicate,  will  be   I 
at  this   office   until    n   a.   in.  Januarj    - 
1914.  and   then    opened   for   constructing 
six    frame    mess    buildings 

Further    information    maj     1 btained 

by  applying  to   this  office.      SAMl  KL    , 
HAM.    captain,   quartermaster   corps. 

PROPOSALS  FOR  BUILDING. 

BUILDING,    ETC.  —  Tre  . 
ment,    Office   of    the    Supervising    archi- 
tect     Washington,     D.     C.      3i 
posals  -will    be    opened    in    this    i 
:i   p     m..   January    ii.    1914,    fo       the    con- 
struction, complete   (including  mechani- 
cal    equipment,     interior      lighting      hx- 
tures    and    approacl  ■ 

States    post    office    at     Grand     Junction. 
Colo       One    story    and     base     building. 
ground  area   5,700  square  feet    fireproof 
construction,    stone    and     brick 
nle    and     ,  om  i      ition    roof.      Dr 
and  speciflcal  Ions  may  b. 
the  custodian   of  site  ,,t  I  Irand  J 
Colo.,   or   at  this  office,  in    the  flU 

supervising  archite  t      0    «  EN- 
DBROTH,    supervising   architect. 


I'HOI'O*  \l   V 

OFFICE       OF       THE        BOARD       OF 

HEALTH     oi      i  |  .      Cit  S 

San    Francisco,    1085    Mission    strei 

Sealed    

this  office  between  tl  '  o'clock 

p.  m.  and  5  o'clock  l>.  in.  «>'i  Tuesdin. 
the  :«Mh  daj  of  December,  1913,  for  the 
following: 

■'F..r  furnishing,   tl 
Ing  at  the  Isc 
and    Army    streets,    in    ae 
the    requirements    of    ii  e 
and  to   the  satisfaction   of   I         I 

' 
ing    of    an    el. 
matin     i. 

Audiffren-Singrur,    : 
brine  tanl 

brine  pump  and   refrigerating 
tanks." 

Said    refrigerating   plant    mas 
accordance      with       the 

n    file    In    the    offli  e 

erenee    is    hereby    made,     and 
must    be    commenci 

T   •    ami  I   :    " 

■ 
fixed   at    $1 

pan:  el 

; 

than    tei 
of    the    ■ 
. 

eek.  ,,,    . 

Print.-. i  forms    will 

nished  gratuitous!] 
the   offi.  . 
all    propos  i 

The    Board    of    Health     reserves     the 


.  |ect  any  and  all  bids. 

Health. 
i  ef   Clerk. 

♦ 

PROPOS  \l  s. 


OFFICE    OF    THE    BOARD    OF    PUB- 
rks    of    the    City    and    County    ol 
San    Frani 

a  o'clock 
p.    m.  mill  :t  o'clock  |i.   nu.  on   Wednesday. 
the  Till   day   of  January,    1914,    for   fur- 
delivering     the     following 

mate: 

iment   for   the 
SI   ■  et    Municipal   Railway. 

i 
,.    .'. 
in    the  Public 

t.,    which 

,  I    .1     .:. 

,,,,,  eti  d    n  ithin    the    I  me    limits 
i   In    said    specifi.  atlons. 

T  le  amount    of   t    e   id   foi 

.     contract    has   been 

<    0 
Ml    i 

:,        .  >f  the 

Clerk    of   the    S 

m    .amount      nol      less 
.  centum  of  thi 

!t       no  pi  oposal    v.  ill   be 

■  .  nied    by    such 

I 

.       made     upol 
I   of  Public   Works  reserves 

r  .]    all    bids. 
.1      of       Public 


\\  . 


r      i     CHURCHILL, 


PROPOSALS    FOR    REPAIRS. 


P  UNTING    AND   REPAIR 

:    ,„.    U.    S.    Public     Building. 

I>  ed    at    this    office    until    Decem- 
ber  37,    1913,   tor    rep  Intmg 

.     u     ■-'     posl    offli  •■ 
Wvo       Further  information   may   be   had 
ppll   .,,,.  :     to   G.    W.    HOYT,   cus- 
todian. 

— ♦ 

PROPOSALS  FOR    BRIDGE   WORK. 


Notice    is    hi 

.  ml    of 

•    California,   up   to    I    e    I  our   ol 

'clock   a.   ■»..  on    Monday,   December 

■■•>      1913,    Coi 

R    .-I    Dis- 
.     plans     and 

B      .1  of  Supei  i 
Decembei 

..n   file 
Board 

All      I. 

of    Supe 

tiled 
eliable  bank    In   a    sum   equal   to 
pe     i 
mdet  signed   clerk 
of  Supervisoi 

I    ,    county   of    - 

■u  the  contrai  t  shall     • 

,nd     tile,     within     ten    d«! 

■ 

amount    not     exceeding 

■ 

■ 
,.    p] 

■ 

,;;;■  ,.  nash 


PROPOS  ILS. 


OFFICE    OP   Til! 

iks   of   the   i  mty     of 

San    Francisco. 


Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  in.  and  3  o'clock  p.  in.,  on  Wednesiln- 
the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  steel  tie  rods  and  nuts 
for  the  construction  of  the  extensions 
of    the    Municipal    Railway    System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set  forth   in   said  specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at   $1000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the  proposal. 

The  Board  of  Public  Works  reserves 
the  right   to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works. 

F.   J.    CHURCHILL. 

Secretary. 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San  Francisco. 

Sealed  proposals_will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  in.  and  3  o'clock  p.  ni„  on  Wednesday, 
the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  car  bodies  for  the  Mu- 
nicipal Railway  System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Pv 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    in    said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at   $75,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  sail 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the  proposal. 

The  Board  of  Public  Works  reserves 
the  right   to   reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works. 

F.   J.    CHURCHILL, 

Secretary. 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  m.  and  3  o'clock  p.  m.,  on  WedneNiliiv. 
the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  rail  spikes  for  the  con- 
struction of  the  extensions  of  the  Mu- 
nicipal   Railway    System. 

Said  material  miin  b(  in  accordance 
with  the  specifications  therefor  on  file 
in    the    offlci  i     Boa  rd    "f    Pub' ; 

Works,    to    which    reference     is     hereby 

made,  and  delivery  must  be  i n 

and    completed    within    the    time    limits 
set   forth    In    said    specifications. 

The  amount   of   the   bond    for   faithful 

perform.,  i be<  '■ 

fixed  at   $1 

All   proposals  offered   shal 
panled   by   a   check    certified     bj     <•     re- 
sponsible   bank,    payable    to    the    order 
of  the  Clerk   oi 

City  and  County  for  an  amount   no(   lea 
than    ten    pel    centum    of    the  aggregate 
losal. 

The   Board   of   Public   Works    i 
the  right   to   reje<  t  anv  and  all   bids. 

By  order  of  the  Hoard  of  Public 
Works. 

F.   J.   CHURCHILL, 

'  tary. 

PROPOSALS. 


Building   and  industrial  niows. 

p.  in.  and  3  o'clock  p.  in.,  on  Wednesdii 
the  31st  day  of  December,  1913,  for  fur- 
nishing   and    delivering     the     following 
material: 

A  quantity  of  tie  plates  and  rod 
braces,  for  the  construction  of  the  ex- 
tensions of  the  Municipal  Railway  Sys- 
tem. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Pub 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set  forth   in   said  specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed    at    $4000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible  bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of   the  proposal. 

The  Board  of  Public  Works  reserves 
the  right  to   reject  any  and  all  bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.   CHURCHILL, 

Secretary. 


I'liopos  \l  «. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  in.  and  3  o'clock  p.  m.f  on  Wednrmlnv. 
the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  car  trucks  for  the  Mu- 
nicipal  Railway   System. 

Said  material  must  be  in  accordance 
With  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    in    said   specifications. 

The   amount   of   the   bond   for   faith  f- 
performance    of    the    contract    has    been 
fixed    at    $20,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of   the  proposal. 

The  Board  of  Public  Works  reserves 
the   right   to   reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.   CHURCHILL. 

Secretary. 


ruorosAi.s. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  m.  and  3  o'clock  p.  in.,  on  Wednesday, 
the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  track  special  work  for 
the  construction  of  the  extensions  of 
the  Municipal   Railway  System. 

Said  material  must  lie  in  accordance 
witli  the  specifications  therefor  on  file 
In  the  office  of  the  Board  of  I'n 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   fortli    ia    said    speeili.a  t  ions. 

The  am. Hint  of  the  bond  for  faithful 
performance  of  the.  contract  has  been 
fixed    at     $L»II, lioti.lKI. 

All  proposals  offend  shall  be  accom- 
panied   in    a    check    certified     by    e     re 

i !••    ba iik.    payable    to    the    orde- 

of  the  Clerk   of  the  Supervisors  of  s»< 
City  and  County  for  an  am. unit  nol  less 
n    pei    cenl  am   of   I  he  aggregate 
of   i ;.--  propo  al 

The    Board   of   Public   Works  re  ervi 

.    righl    to   '  ejed   an     and  all   bids 

By  or-'-  r  of  the  Board  of  Public 
Works. 

F.   X   CHURCHILL, 
Secret,  i  y 


I'ltlll'OS  \I.S. 


OFFICE    OF    THE    BOARD    OF    I'll: 
lie   Works   of   the   City   an 
San    Francisco. 

Sealed    proposals    will    I. 
this  office  between  the  hours  of  2  o'clock 


.  iFFIi    i      01      THE    Bl  IARD    OP    PUP 
lie    Works  of   the   City   and    County     of 

.  .i    propose  is   will   be  received   a  t 

,     ..in.  e  bet  ween  the  hours  of  2  o'clock 

p.  in.  and  3  o'clock  p.  in.,  on  Wednesday, 


Wednesdaj    I  '<■•  ember  - 1,    1913. 

the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  redwood  cross  ties  for 
the  construction  of  the  extensions  of 
the    Municipal    Railway    System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    in    said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at    $10,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  said 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the  proposal. 

The  Board  of  Public  Works  reserves 
the  right   to  reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works. 

F.    J.    CHURCHILL, 

Secretary. 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San  Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  m.  and  3  o'clock  p.  m.,  on  Wednesdav 
the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  steel  rails,  rail  joints 
and  fastenings  for  the  construction  of 
the  extensions  of  the  Municipal  Rail- 
way  System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the.  office  of  the  Board  of  Pub" 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set   forth    in   said   specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at  $60,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  sai 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the  proposal. 

The  Board  of  Public  Works  reserves 
the  right   to  reject  any  and  all   bids. 

By  order  of  the  Board  of  Public 
Works. 

F.   J.   CHURCHILL, 

Secretary. 


PROPOSALS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
lic  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  in.  and  3  o'clock  p.  in.,  on  Wednesday, 
the  31st  day  of  December,  1913,  for  fur- 
nishing and  delivering  the  following 
material: 

A  quantity  of  air  brake  equipment 
for  the  construction  of  the  extensions 
of   the   Municipal   Railway  System. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby- 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set    forth    in    said    specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  lias  been 
fixed    at    $6000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  re- 
sponsible bank,  payable  to  the  order 
..f  the  Clerk  uf  the  Supervisors  of  said 
City  and  County  for  an  amount  not  less 
than  ten  per  centum  of  the  aggregate 
of  the   proposal. 

The  Hoard  of  Public  Works  reserves 
the   right   to   reject  any   and  all    bids. 

By  order  of  the  Board  of  Public 
Works. 

F.   J.   CHURCHILL. 

Secretary. 


•ROPOSAIiS. 


OFFICE  OF  THE  BOARD  OF  PUB- 
Ilc  Works  of  the  City  and  County  of 
San   Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 


VVi  due 


i i< 
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1 and  3  o'clock  p.  m.,  on  Wednesday, 

tlie  31st  day  of  December,  iniS,  for  fur- 
nishing and  delivering  the  following 
material: 

A    quantity    of    motor    equipment    for 
the    construction    of   the    exten 
the    Municipal    Railway    System. 

Said    niali-rial    must    he    In    aci 
with    the    specifications    therefor    on    tile 
in    the    office    of    the    Board    of     Public 
Works,    to    which    reference     is 

made,  and   delivery  must  bi 

and  completed  within  the  time  limits 
set   forth    in    said   specifications 

Tlie  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed   at    $65,000.00. 

All  proposals  offered  shall  he  accom- 
panied by  a  check  certified  by  e  re- 
sponsible bank,  payable  to  the  order 
of  the  Clerk  of  the  Supervisors  of  sal 
City  and  County  for  an  amount  not  less 
tnan  ten  per  centum  of  the  aggregate 
of   the   proposal. 

The  Board  of  Public  Works  reserves 
the  right   to   reject   any   and  all   bids. 

By  order  of  tlie  Board  of  Public 
Works. 

F.   J.   CHURCHILI,. 

Secretary. 


of  Engineering.  Sacramento,  California 

Such    bids    will    be    received 
Entire   Work. 

Cash,   a   bidder's    bond    or    a    certified 
check    in    the    sum    of    ten    per 
(10%)    of    the    amount    of    the    bid    must 
accompany    each    bid. 

A  deposit  of  Two  ($2.00)  Dollai 
be  required  on  the  specifications,  the 
deposit  to  be  returned  Immediati 
the  return  of  the  specifications  to  the 
State  Department  of  Engineering  at 
Sacramento,  California,  in  good  condi- 
tion. 

The  State  Department  of  Engineer- 
ing reserves  the  rignt  to  reject  any  an  I 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

All  bids  must  be  addressed  to  W 
McCLURE.  State  Engineer.  Sacrament.. 
California,  and  plainly  marked  on  the 
envelope:  "Proposals  for  Sand  Blast- 
ing. State  Capitol  Building.  Sacrament... 
California." 


[Signed] 


W.    F.    McCLURE. 

State   Engineer.    (•» 


NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer.  Capitol 
Building,  Sacramento.  California,  up  to 
and  including  twelve  o'clock.  noon, 
Monday.  January  5,  1914.  v.i.l  bids  then 
and  there  to  be  publicly  opened  nnd 
read  for  furnishing  all  plant,  materials 
and  labor,  and  doing;  the  work  required 
for  the  sand  blasting  of  the  granite 
work  nnd  steps  of  the  Capitol  llui  Ming. 
nt  Sncramento,  California,  in  accor- 
dance with  specifications  therefor, 
copies  of  which  may  be  obtained 
on  application   to  the  State   Department 


\OTICK  TO  I  IIM'H  UTOI1S. 
TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office.  Washington. 
D.  C,  November  25,  1913. — Sealed  pro- 
posals will  be  opened  in  this  office  at 
;{  p.  m.,  January  U,  1914.  for  the  con- 
struction complete  (including  mechani- 
cal equipment,  interior  lighting  fixtures 
and  approaches)  of  the  United  States 
post  office  at  Grand  Junction,  Colo.  One 
story  and  base  building:  ground  area, 
5,700  square  feet:  fireproof  construc- 
tion; stone  and  brick  facing;  tile  and 
composition  roof.  Drawings  and  speci- 
fications may,  be  obtained  from  the  cus- 
todian of  site  at  Grand  Junction,  Colo.. 
or  at  this  office,  in  tue  discretion  of  the 
Supervising  Architect.  O.  Wenderoth. 
Supervising    Architect.  (•) 
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SAN  FRANCISCO. 


CONCESSION  EXHIBIT— Frame  con- 
struction, $250,000.  San  Francisco  Ar- 
chitect. Frederick  Thompson.  Exposi- 
tion Grounds,  S.  F.  Owners.  Union  Pa- 
cific Railroad.  Plans  for  one  of  the 
largest  concessions  which  will  be  con- 
structed at  the  Panama-Pacific  Inter- 
national Exposition  are  nearly  com- 
plete. This  concession  will  represent 
the  Yellowstone  Park  in  miniature  and 
will  cover  an  area  of  150  by  350  feet. 
The  greater  part  of  this  work  will  be 
of  frame  and  plaster  staff  const  rut  ion 
but  some  concrete  will  be  used.  Bids 
will  be  called  for  about  January  1st. 
Full  particulars  can  be  secured  from 
Mr.   Thompson. 

SEWER  CONSTRUCTION  —  Cost  not 
stated       San    Fi  tncisco.      Engineer,    Di- 

of   Works,   S<  S     F 

Owner        Panama-Pacific     International 
Exposition   ''"      Figures  are  now  being 

for  the  installation  and  con- 
struction of  sewers  In  tlie  Court  of 
Palms   and    the  Court   of   the   Four   Sea- 

i  :i.is  will  be  opened  on  I  lecem- 
ber    26th,      P 

full     particulars    can    be    secured    from 
the  Diri  ks      An  official  pro- 

posal   appears    in    another     column      of 

this     i 

AUTOMATIC    SPRINKLER    SYSTEMS 

not     stated 

gineer.    Director     of      Works. 
Bldg  : 

Ion  Co.      Bids    will 

2nd   for   furnishing  and   Install- 

sprlnkler  systems   in   the 

Edui   n 'on         Building,  Manufactures 

i  Building. 

Food    Products    Building,    Liberal     Arts 


Building,  Agriculture  Building,  Mines 
Building  and  Varied  Arts  Building. 
Plans  have  been  completed  and  ap- 
proved and  can  be  secured  from  the  of- 
fice of  the  Director  of  Works.  An  of- 
ficial proposal  appears  in  another  col- 
umn   of    this    issue. 

ELECTRIC  WORK— Cost  not  stated. 
San  Francisco.  Engineer.  Director  of 
Works.  Service  Bldg.,  S.  F.  Owners. 
Panama-Pacific  International  Exposi- 
tion Co.  Plans  for  tlie  electric  work  In 
the  Education  Building.  Liberal  Arts. 
Food  Products  and  Agriculture  Build- 
ings have  been  completed  and  ap- 
proved. Bids  on  the  work  are  now  be- 
ing called  for  and  will  be  opened  on 
January  2nd.  Plans  -and  specifications 
can  be  secured  from  the  Director  of 
Works  An  official  proposal  appears  in 
another  column  of  this   issue. 

APARTMEBT     HOUSE— 3     story     and 

I  rame,    $1 .",. San    Fran.  , 

chitects,    Ri.sli.    i     a    I  leadm  .  i 

S  F.  Owner,  G.  Bode-to  The 
building  will  be  erected  on  t  - 
side  of  Polk  street  near  Clay  and  has 
been  designed  to  contain  a  number  of 
two  Hid  three  room  suites  with  pri- 
nt hs  and  wall  beds,  Interior  fin- 
is!, will  •  «  lib  some  elm  pan- 
els   and     hardw 1     doors.       There    will 

be  steam     >  system. 

All    Irath    rooms    will    have    compc 
Booi      .  ad  tile  u  a  Inscot     Enl  rai 
be  finished   In   marble  and   till 
of  the  building  will  be  covered  with  ce- 
ment  plaster  on   metal    lath  and   a   brick 

veneer   ba se.      Plans     ire    con te    and 

figures    are   being   taken 

APARTMENT     HOUSE      '■     story    and 

base,     frame.     $  1 7. San      Fl 

Architects,    Fab  re    and    Bearwald,    Mer- 


N  1 1  ii lank   Bldg.,  s.  f.  ( iw  n- 

Artru.      The    building    has    been 
•  d    to   contain   a    number   of   two 
and    three    room    suites     and       will       he 
erected    on    Pacific    avenue    near   Jones. 
All    suites    will    have   connecting    baths 
and    wall   beds.      Interior   finish   will   be 
-     with   elm   panels  and   oak   floors 
in    the    living    and    dining    looms.    Plans 
provide    for    steam    heat,    a     hot     water 
i   and   vacuum  cleaning.      An  auto- 
matic   elevator    will    be    installed,       Bath 
will    be    finished     in      tile      with 
•apposition     doors.       Marble     and       tile 
will  be  used  in  the  entrance.     Exterior 
..f    the    building    will    be     covered     with 
cement  plaster  on  metal  lath  and  rustic. 
Plans    are    now    being    figured. 

APARTMENT     H.H'SF. -::     story    and 

'  rame,     J:::.. San     Francis.  .. 

Architects,  O'Brien  Bros..  Clunie  Bldg  . 
S.  F.  Owner's  name  withheld.  The 
building  will  i.c  erected  in  the  Fifty 
Vara  District  and  lias  been  designed 
to  ontaln  a  number  of  large  suites 
ranging  from  five  to  seven  rooms.  In- 
teriors will  be  handsomely  finished  in 
pine  and  hardwood.  Oak  floors  will  he 
used  in  tlie  principal  rooms.  Plans 
pro\  ide  for  steam  heat,  hot  wa  I  - 
tern  and  vacuum  cleaning.      Bath   rooms 

"ill     iiav npositlon    floors    and    tile 

wainscot.       All      apartments       will       be 
equipped     with     wall      beds.         Entrance 
will     be     finished     in     marble    and     tile. 
Exterior    of    the    building    will 
brick    veneer    base  and    will    be    covered 
with   rustic  and  cement  plaster  on  met- 
al   lath.      Plans    are    being    prepared. 
VPARTMENT     HOUSE — 3    story    and 
irick     and     steel,      $35,000.         San 
Architects,   O'Brien   ,\i-    Wer- 
ner, Foxcroft  Bldg.,  S.  F.     Owners,  Tal- 
bot    Investment     Co.         This       building. 
which   has  been   mentioned  here  before. 
will    be    erected    on    the    north    side    of 
Mission     street    between     Seventh     and 
Eighth   streets.     The  lot  has  a  frontage 
of   37%    feet   and  a    depth    of     120 
There    will    be   a    number    ol    stores    on 
the    first    floor.      Upper    two    floors    will 
be  arranged  for  apartments  of  t. 
three    rooms    with     private    baths    and 
wall     beds.        Interior      finish        will       be 
largely    of    pine.      Plans     provide      for 
steam     beat    and    a    hot    water    E 
Stores   will  have  large  plate'  glass    win- 
dows  and   patent    store   front.      Exti 
will  be  faced  with   pressed    brick.    Plans 

dete    •■  i ■■!     figure 
taken. 

RESIDENCE    —    2       story      and 
frame,   $15,000.     San    Pi 

i  -     llaupt.    Bin -Ian    Bid!  .    9     F 

Owner,    John    McGaw.         The     dwelling 

will     be    erected    on    the    north     side    of 

Green    street    west    of    Jones     -and      has 

Igned    to   contain    elg        rooms 

baths.      Interior    finish    will    be 

and     hardw I       wltl 

■    .     bed    ■  ooms.      There    will 
he    furna.  e    b.-at.    open    in  ■     pi  i  ces    a  nd 
.m   cleaning   system       Hardwood 
In   the   living    i 
dining    room    and    reception    hall 

.1  ill     have     till-     fiooi  -     B  nl      •' 

cot.      An    automatic    water      •    ter    will 
lied       Extei  ioi  iding 

will  be  coi  .-i  i-d   with  rustl      i     I     emenl 
plaster  on   metal   lath       i  com- 

1     Dguri         .re    being    taken. 
DENCE  -'    -'■ 

frame,    12,500,      San    Fl  Archi- 

tect,  none.      Owner.    A.  R. 

.  .  t.    s     F      T   •    dwelling 

near 

Ansa    and    "ill    contali     sis    rooms    and 
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l>ath.  AH  interior  finish  will  be  of 
pine  or  redwood.  Oak  floors  will  be 
used  in  the  principal  rooms.  Living 
room  will  have  a  large  open  fire  place 
and  tile  or  brick  mantel.  Bath  room 
and  kitchen  will  have  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owner 
who  will  do  the  work  by  Hay  Labor. 
All  materials  are  now  being  pur.  hased 
RESIDENCES— 2  2-story  and  base, 
frame.  $2,500.  San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  These  two  houses 
will  be  erected  on  the  east  line  of  16th 
avenue  south  of  California  and  each 
has  been  designed  to  contain  six  rooms 
and  bath.  Interior  finish  will  be  of 
pine  with  some  hardwood  veneer  in 
the     living    and    dining      rooms.  Oak 

floors  will  be  used  in  the  principal 
rooms.  There  will  be  large  open  fire 
places  and  brick  or  tile  mantels.  Batli 
rooms  and  kitchens  will  have  tile  wains- 
cot. Automatic  water  heaters  will  be 
installed.  Exteriors  will  be  covered 
with  rustic  and  cement  plaster  on 
.metal  lath.  The  work  will  be  done  by 
Day  Labor.  Materials  -are  now  being 
'.  ifrurehased. 

CHURCH — 2  story  and  base,  frame, 
$15,000.  San  Francisco.  Architect  W 
J.  Wythe.  Central  Bank  Bldg.,  Oakland. 
Owners.  African  M.  E.  Church.  This 
work  lias  been  mentioned  here  before 
when  the  architect  was  first  commis- 
sioned to  prepare  the  plans.  The  build- 
ing! has  been  designed  in  the  .Mission 
style  and  will  contain,  besides  the  main 
auditorium.  a  Sund&j  School  room,  p-as- 
ial  rooms.  Interior 
finish  will  be  of  pine  and  redwood. 
There  will  be  a  central  heating  sys- 
tem. A  clay  tile  roof  will  be  used.  Ex- 
terior of  the  building  will  he  covered 
with  cement  plaster  on  metal  lath. 
Plans  aii-  complete  and  figures  are  be- 
ing   taken. 

ICE    STORAGE    PLANT— 4    story   an. I 
.ink   and   steel.     Cost   not   stated 
San  Francisco      Engineer,  Charles  VVal- 
'i     egrap        Bldg.,      s.      F. 
Owners;   National    Ice  and   Cold  Storage 
("■j.     The  building  will  be  erected  at  the 
southwest  corner  of   Union  and   Battery 
streets  ami    will   cover  an  area    ot  90   by 
tion    will    b.-    of    the 
type.       Xo     interior     finish 
will  be   8  i"  ■    fil  d.  PI  le  i  .'i'   ele- 

vator .-■         >  e  and  i  "id  stor- 

age machinery,  metal  window  sash  and 
frames.  Exterior  will  be  faced  with 
stock  brick.  A  contract  for  the  struc- 
tural steel  has  been  awarded  to  the 
Vulcan   iron    Works  at   $20,660.      Figures 

Ten       on       lH' 

parts    of    the    work. 

FLATS-     -     BtOl  .      -i  ml         ..•  I 

tJtect,     l. 

Masti Washington     street. 

S.  F.  Owner,  G  Ro  ci  111.  The  building 
will    be   erected  west   cor- 

ner  of   Pflffer   ;.  n.i    Bella  reel 

ering    an    <u  •  II     feet.       The 

llg    has    been    desig 
four    small    11  ... 

Interiors  will  be  finished  In  pin. 
throughout.  Oak  floors  will  be  u  ed  In 
the     principal     room  I     er<       will      be 

./pen    fire    pi.'  '  Bath 

rooms    will   have   tile    wa   i      ■  ■■        i      lei 
ior  of  the  building   will  bi 
rustle  and   shlplap.      Pla  D 

and  figures  are  being  taken. 
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FLAT— 3  story  and  base,  frame. 
$7,000.  San  Francisco.  Architect, 
Charles  Fantoni,  916  Kearny  street,  s, 
F.  Owner,  Angelina  Cesana.  The  build- 
ing will  be  erected  on  the  west  side 
"I'  Mason  street  north  of  Pacific  cov- 
ering an  area  of  2.'!  by  75  feet.  There 
will  be  three  flats  of  four  and  five 
rooms.  Interiors  will  be  finished  in 
pin,-  aiul  redwood  with  some  elm  pan- 
els and  oak  floors.  Each  living  room 
will  have  an  open  fire  place  and  tife 
mantel.  Both  rooms  will  have  compo- 
sition floors  and  tile  wainscot.  Auto- 
math-  water  heaters  will  be  installed. 
Tile  will  l.e  used  in  the  entrance  ves- 
tibule. Exterior  of  the  building  will 
le  covered  with  rustic  and  shiplap.  A 
brick  veneer  base  will  be  used.  Plans 
are  complete  and  figures  are  being 
taken. 

FLATS — 2  story  and  base,  frame,  $3.- 
000.  San  Francisco.  Architect,  none. 
Owner,  E.  H.  Kuhlman.  1108  Steiner 
street.  S.  F.  The  building  has  been 
designed  to  contain  two  flats  of  five 
and  six  rooms  and  will  be  erected  on 
Eureka  street  south  of  22nd.  Interiors 
will  he  finished  in  pine  throughout. 
Oak  floors  will  be  used  in  the  living 
and  dining  rooms.  There  will  be  open 
fire  places  and  tile  mantels.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  Exterior  of  the  building  will 
be  covered  with  rustic  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owrTef 
win.  will  do   the   work   by    Day  I^abor. 

HOTEL — 8  "l-  HI  story  and  base.  Class 
\  construction.  Cost  not  stated.  San 
Francisco.  Architect.  Washington  J. 
Miller,  J.".  Kearny  street.  S.  F.  Owner's 
name  withheld.  A  report  is  current  in 
reil  estate  circles  that  large  eastern 
hotel  capital  is  interested  in  the  north- 
east corner  of  Ellis  and  Mason  streets, 
the  old  Y.  M.  C.  A.  site.  Architect 
Washington  .1.  Miller  is  preparing  pre- 
limniary  plans  for  a  large  Class  "A" 
hotel  building.  A  representative  of  the 
eastern  capital  is  now  in  the  city  and 
these  plans  will  be  submitted  to  him 
for   approval 

HOTEL— 3  story  and  base,  reinforced 
te,  $25,000.  San  Francisco.  Ar- 
chitect, August  Nordin,  Mills  Bldg.,  S. 
F.  Owner's  name  withheld.  This  build- 
in.;  will  be  erected  on  Mission  street 
18th  anil  has  been  designed  with 
stores  on  the  first  floor  and  a  number 
of  guest  rooms  above.  Interior  finish 
will    I..-   ..I    pine    ami    redwood.      A    mini- 

i f    the    rooms    will      have       private 

baths.  Plans  provide  for  steam  heat 
and  a  licit  water  system.  Bath  rooms 
will  have  composition  floors  and  tile 
wainscot.  The  stores  will  be  provided 
with  patent  store  fronts  and  plate 
K  in. i., a  s.  Exterior  will  be  faced 
with  cemenj  plaster.  Plans  an-  ,  om 
plete    and    ti^ui-.-s   are    being    taken. 

HOTEL  COMPLETION  -6  story  an3 
base,    brick    anil    steel    construction.    COS! 

not  stated  San  Francisco.  Architect, 
Earl  B  Scott,  Humboldt  Bank  Bldg.,  S 
F,     i  rwners,   I  lowntown   Rea  Itj    I '"     The 

uppi  i    ii »  iii.ii  ai  .■  in  I...  completed 

will  contain  over  150  guest  rooms.  The 
uoik  will  in-  lii. I'  plastering,  plumbing. 
.1,  .  in,     work,    interior    finish,     marble 

and     tile     work.       .Money     has      he,   ,, 

.  .1      .1      in. I     mei  les     liens    amounting 

to    in  .hi.    $45,1 will    be    paid.      Plans 

,  i ,     I,., -A     .,  .  in.    pri  pat  ed. 

HOTEL     ::   "i     I    Btorj    and   ba   e,    fin 
I I      const  i  in  I  ion  I  '"-t      ii"t      Ma  ted. 

San    Francisco.      Architect,    Edward    T. 


Foulkes,  Crocker  Bldg.,  S.  F.  Owners. 
Inside  Inn  Co.,  Ilolbrook  Bldg..  S.  F. 
It  is  reported  that  the  designs  of  Ar- 
chitect Edward  T.  Foulkes  has  been 
selected  by  ihe  Inside  Inn.  The  build- 
ing will  contain  a  total  of  2500  guest 
rooms.  The  building  surmounts  a  ter- 
race, beneath  which  is  to  be  a  band 
stand.  The  building  will  be  in  the 
Panama-Pacific  International  Exposi- 
tion   Grounds. 

CLUB  HOUSE  ADDITION  —  3  story 
and  base,  Class  B  construction,  $75,- 
000.  San  Francisco.  Architect.  G.  Al- 
bert Lansburgh,  Tim  Mission  street,  S. 
F.  Owners,  Concordia  Club.  The  new 
portion  of  the  building  will  be  erected 
on  property  at  the  southeast  corner  of 
I'osi  and  Van  Ness  avenue  adjoining 
the  present  building.  Design  and  con- 
Mi  in  lion  will  be  similar  to  the  old 
building.  The  new  portion  will  be  ar- 
ranged for  social  rooms,  dining  room 
and  living  apartments.  There  will  be 
a  sleel  frame  with  exterior  walls  faced 
with  Colusa  sand  stone,  interior  par- 
titions of  metal  lath  and  plaster  and 
m.tal  window  sash  and  frames.  Inter- 
ior finish  will  be  of  pine  and  hard- 
woods. The  pies. nt  steum  heating 
system  will  be  extended  to  the  new 
portion  of  the  building  and  a  vacuum 
cleaning  system  will  be  installed. 
Plans   are  being   prepared. 

CITY  HALL  WORK — Brick  and  terra 
.otta  facing.  Cost  not  stated.  San 
Francisco.  Architects,  Bakewell  and 
Brown,  251  Kearny  street,  S.  F.  Own- 
ers. City  and  County  of  San  Francisco, 
lii.l;  opened  at  the  last  meeting  of  the 
Board  of  i  ublic  Works  for  brick  an.l 
terra  cotta  facing  for  two  large  courts 
i„  ii,,.  ,,,■«■  Citj  Hall  show  Boyd,  Keer 
M.l.e  in  low  on  both  propositions  as 
follow:  Prop.  A.  $29,965.  and  Prop.  B, 
$42,100.  A  complete  list  of  the  bids 
received  will  be  found  under  the  head- 
ing of  San  Francisco  in  this  issue. 
LODGE    ROOMS — 3     story      and     base. 

brick  and  steel.   $ 7 r, Sun    Francisco. 

Architects.  O'Brien  &  Werner.  Fox- 
,i,,n  Bldg.,  S.  F.  Owners,  San  Fran- 
cisco Labor  Council  Hall  Association. 
Tins  building  has  been  mentioned  here 
a  number  of  times  before  when  the 
architects  were  preparing  plan's. 
Working  drawings  are  now  complete 
and  figures  -are  being  taken.  The  butbi- 
ing  will  be  erected  on  property  at  the 
northeast  corner  of  Capp  and  16th 
streets,  covering  an  urea  of  84  by  100 
feet.  The  entire  building  will  be  de- 
voted to  the  use  of  the  council.  Plans 
show  metal  window  sash  and  frames. 
There  will  be  steam  heat,  a  vacuum 
cleaning  system  and  other  modern 
on\  eniences.  Entrance  will  be  fin- 
ished In  cut  stone.  Exterior  of  the 
building  will  be  faced  will:  pressed 
brick   ami    terra    i  "tin. 

CAR    BARNS— 1    story    and    base,    re- 

inforced    concrete,    $60, San    Fran 

,  |  .  ,,  Architect,  City  Department  of 
Architecture,  Temporary  City  Hall. 
Owners,  City  and  County  of  San  Fran- 
,.is  .,,.  An  addition  to  the  Geary  StreeT 
,.;,,.  barns  has  been  ordered  and  the 
architectural  department  has  started 
working  drawings.  The  building  will 
De    ,,t    the     reinforc loncrete      type 

throughout.  There       Will         be         eonctele 

H ,     metal     window    sash    and     frames 

and  special  tank  equipment.  No  In- 
tel   lish    will    be    used.      Exterior   of 

the  building  will  be  faced  with  cement 
plaster       Plans  arc   being  prepared, 
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NEW  SCHOOL  BUILDING 
Piedmont,  Cal. 


Irwin  Schaefcr,  Architect 
Oakland 
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MODERN  APARTMENTS  FOR  SAMUEL  HENRY 

Stockton.  Cal 


Glenn  Allen,  Architect 
San  Francisco 
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Contracts    Awarded. 

STATE    EXHIBIT    BUILDING 
WAREH 
$118,451 
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;"    An,   Si  104;    s.  sd,    $11,026;   and 
b.  $2,700       F.  Scott   was  awarded 

I 
i         Co     wa 

ite  at    $1575.      All   bids   re- 

e  been 

•i.il  be  called. 


City  Bids  Opened. 

Bids    wer< med    at      Wedm 

San   Prancisco    Board   of 

Public   Works    tor   the   brick    and    terra 
..i   the 
-.     Hall.      Proposition    A 
tor    .i    c  imbin  it  Ion    of    brl   :-. 
-■..Hi.    wh  11  e 

1 1 1  <■  \\  ork  t>.  be  executed  In  i erro 
cotta.  Boj  .1.  Ken  .^  x i .  Lean  submitted 
the   lowest  figu   i      on 

ami    will    be    awarded    the    work..      The 
follow  Ing  i     a  list  of  the  bids  rec< 
Brick     and    Terra    Cotta    Work.      Two 
Court*. 

Fee    (A)    $36 I)     ■ 

Ion  a.-  I..i»  son  i  A  i  $::::  I  10 
$43,800. 

Kei  i  .v  Mi  1..  ,iu  .  A  i  | 
(BI    $42,100. 

Award  Contracts 
For  Warehouses. 


\Xi«h     Three     Deductions.  <i»hrr 

Contracts    tlso    L-wartled. 

rough 

er's    i  if- 

:..]•   construction    of 

two    large     reinforce]     concrete     ware 

.•   T:  .  nspoi  i 

Docks. 

M.    I'. 
.  ontract    mi    bis   bid  'I'  le 

ins   fii.iu 
origil  follOT 

sun     finish,     t 

•n.    $2,700. 
F  Sco 

i    ,■  Globe   El< 
ing  at    $4,200   ami      tin     H&sletl      Ware- 
houss   «'...   spiral    chutes   at    $1,575. 
All    ii  I    for    elevator    in- 

.i  n.l     will     be 


Building  Contracts  Awarded 
Sun   Francisco. 

No.       Owner  Contractor        lint, 

4i:i7      Buddhist  .-I.                I  i                I052i 

I  I9S      Beckei  Litil. 

1 199     I  lonova  n  .        . .   Segui  sor, 

I"..".     I'.  Inea  C    lentzns       l 

tot 

els     Frasiei  700 

\!.t        I>  -"•"" 

1500 

k; I 

1506      Biol  -      BJjoi  -        I  ' 

. 

1508      Wall  i.  •■     Wa 

1510     Rosenbi 

r 

151  ■-'     Si  mo      1  ,i 

Bo* 

151  I      How  .r.l      i 

1  125 

1516      ll.iMu  in      I  . 

4317       llili. I       Hi."- 

V 

151  :i     Nelson        . . . ,              Nelsi 
1520      Pollei  a                          l'"  '•■  ' 
Grim 


4  3::: 
1524 

1525 
1526 
1527 
1528 

I  :,:;.i 
1531 
1532 

1586 

1561 


Pantelides     Megas  400 

Lapham     Lapham 

Kuhlman      Knlilmati  $000 

Haufe    Eckert  4n    • 

Southern     Pacific. .    owner  2000 

Cleese      Cleese  1950 

Tlvoll      Brumfield  500 

Kenipton      Kempton  300" 

Homer     Homer  1000 

s   p  Artichoke   .  .Steffenlcl  2050 

P   ials      Robinson  2500 

'  'iiihi'n   Hspti   Cobby  n  • 

Kunde    Elllngson  1970 

Cushing     Collman  1064" 

Roddy     Arnold  4200 

29th  St. .me  Ch.McCauslahd  654". 

Kudgear      Walters  34  9" 

Same    Cal    Mai  ble  l.'.v 

s  ime    Coi    Marble  I5!j0 

I'  S  Steel  780 

Sam,-    Kk-hmond   St.  590 

Same    Hock  625 

Same     Fuller  375 

Same     Fibeistone  190 

Hobart    Foster  14000 

Prenoh    Hank    Clinton  13000 

French     Hank Clinton  — — 

Eickhoff     Stevenson  1682 

French    Bk    ..Central    Eler        '1 

Same     Mangrum  4600 

Spreckels     Frazier  04.". 

Porter     Hlamlll  4000 

Keller     Mager  3220 

Figari     Flg>arl  1000 

bee     Little  500 

German    Svgs     Atlas  10" 

Atlas  400 

Prussia Conlln  1600 

Barrtolhet     Victor  1827 

P   P   I   E Healy  18200 

Same      Same  10626 


(4497)  S  PINE  :,.".  E  Octavia  S  120xE 
33  WA  159.  All  work  for  two-story 
frame   church. 

Owner Buddhist  Church    of  S.   F. 

Architect  ...O'Brien    Bros.,    Inc.,    Clunle 

Bldg.,    San    Francisco. 
Contractor.  .Frasler  &   Frasier.    65S   8th 
Ave..   San    Francisco. 
i        Dated  1 ..-.-.  ii.  'i::. 
l..i    excavated,    concrete   walls    in 
place,    rat      proofed,      posts      and 

.    s  for   1st   Moor  in $1315 

Cast     iron    and     steel    in,    gallery 
and   2nd   floor  joists   in   position.    1315 
Building    framed    and    enclosed..    1815 
l;..i     ..n,     floored,    plumbing    and 

rlcal    work    roughed    In 131.". 

Exterioi    and    Interior    plastered    131", 

Completed   and   accepted 1913 

Usual    35    .lays 3680 

TOTAL   COST.    $' 
Rond,    $5260.     Surety,  Aetna    Accident    8 
Liability  Co,     Limit.   ISO  days.     Forfeit, 
$".      Plans  -and  specifications'  filed. 

(4498)  S  O'FARRELL  SO  E  Beldeman 
i:    SdxS    70.      All      work    except      wall 

for    three-story    frame   Imlldlng 
i .;    apartments  I. 
.  i«  ii.  i  .  Hattic    D.    Becker 

Architect  ..  .A.    Relnliold    Denke.    Hum- 
boldt  Hank    Bldg-.,  9    F. 
Contractor..  Wm.    Little.    753    Sth     Ave. 

San   Prancisco. 
Filed   Dec.  13,  '13.     Dated  Dec.  13.  '13. 

2nd   floor  joists  on $17"4 

Enclosed   and    roof   on 1704 

coal    plaster  on 1704 

plated   an.i  accepted 1704 

Usual    35   days 

TOTAL   COST,    $9000 
Bond,    $1343.       surety.      Massachusetts 

Hon. ling     &     Insurance     Co.       Limit,     90 

.lays.      Forfeit.    $5.      Plans    and 

\    N.vn  .ma    it.-.   E   Eleventh    K 
.    73.      All      work    tor      two-story 
frame    Hots. 

Ml.   i. ul   Donovan,   633   Oak. 
San  Francisco. 
Architect  .  .  .None. 

Contra  -  ion    Bros.,    308    Guer- 

rero,   San    Francisco. 
Filed    Dec.    13,  -13.      Oated   Dec.   6,   '13. 


L'ti 

Frame     up      $1045 

Brown    coated    1045 

Finished     1043 

Bsual     35     days 104-5 

TOTAL  COST.  $4 ISO 
Bond,  $2090.  Surety.  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  9" 
days.  Forfeit,  none.  Plans  and  speci- 
Hcations  filed. 
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(4500)      NO.       190    O'FARRELL.        Alter 
front. 

Owner G.    Peineas,    Premises. 

Architect  .  .  .None. 

Contractor.  .D.   Chlentzns,   686  Harrison. 
San  Francisco. 

COST,    $1000 


(4501)  N  FAIRMOUNT  75  E  Academy. 
One-story  and  basement  frame  cot- 
tage. 

Owner Louis    E.    Roth,    3220    16th, 

San    Francisco. 
Architect  ..  .Geo.    Roth,   Burlingame. 
Contractor.  .Geo.    Roth,    Burlingame. 

COST,   $2000 


'(4502)      W   FRONT  near   Market.    Minor 
changes  and   repairs   in  offices. 

Owner A.    B.    SprecRels.   California 

ami   Davis.  San  Francisco. 
Architect  .  .  .C.  A.  Applegarth,  1800  Call 

B4dg..   San    Francisco. 
Contractor.,  yrasier      &      Frasier.      859 
Haight.   San    Francisco. 

COST.    $700 

AAaOS)      NO.    1499    NINTH    AVE.        Alter 
and   repair   store. 

Owner M.   Abt,  Premises. 

Architect  ... I<.    M.    Weismann,      Pacific 

Bldg.,   San    Francisco. 
Contractor.. J.   Clark,   944   Irving.   S.    I" 
COST,    $500 


(4504)      W       ATHENS    275      N      France. 
One-story   and   basement   frame   dwlg. 
Owner .lames  Gleeson,  659  Moscow- 
San   Francisco. 
Architect  .  .  .None. 

work.  COST,   $1500 

(4503)  NO.  425  BALBOA.  Add  to 
residence. 

Owner P.    Lubarsky,    Premises. 

Architect  .  ,  .None. 

i.,r.  .O.     B.     Arthur,     1242A     2nd 
Ave.,  San  Francisco. 

COST.   $650 

(4506)  N  NET  T5  W  Congdon.  One  and 
one-half-story  and  basement  frame 
dwelling. 

Owner Victor     Bjors,     660     Waller. 

Francisco. 
Architect  .  •   None. 

work.  '-"ST.  $i.-.on 


(4507  1       W     TWENTY-SIXTH     AVE     175 

s  ciemenl  I  rame  dwlg. 

owner M.   Gates,  2817   Hush.   S.   F. 

Architect  .  .  .None. 

.■.  ork.  COST.    $400 


(4508)  NO.  1271  TWENTY-FIFTH  AVE 
(rear).  One-story  and  basement 
frame  dwelling. 

Owner W.    W.    Wallace,   Pren 

Architect  .  .  .None. 

Nay's    work.  COST,    $000 

1 45. I'm  .-•  nev  30h  w  Congdon  One 
and  one-half-atory  and  basement 
frame  dwelling. 


Owner T.    MeCormick,    25    Gladys, 

San   Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,  $imim 


(4510)      NE    SEVENTH      AND      TOWN- 

send.      One-story    frame    office. 

Owner R.    Rosenberg    &    Son    Co.. 

Premises. 
Architect  .  .  .None. 
Day's    work.  COST,    $1000 


1)5111  S  STEVENSON  AND  SEVENTH 
SE  75xSW  75.  Grading,  trenching, 
excavating,  steel,  concrete,  carpenter, 
mill,  tin,  stair,  roofing,  glazing,  rough 
hardware,  marble,  tiling  lath,  plaster 
and  electric  work  for  five-story  and 
basement   Clas   '"C"   stores  and   rooms. 

Owner Antoine,       Alexander      and 

Jullien    Vayssie,    935    Kear- 
ny, San  Francisco. 
Architect  ..  .Fabre      &   Bearwald,      Mer- 
chants'   Nat'l    Bank.    S,    F. 
Contractor.  .Rob t.    Trost,    26th    &   How- 
ard,   San   Francisco. 
Filed  Dec.  16,  '13.     Dated  Dec.   13,  '13. 
Concrete    and    steel    done    to    1st 

floor     $   5625 

Steel    frame  completed 5625 

Concrete   walls  completed 5625 

Rough   floors  and  roof  on 5625 

Rough    plaster    on 5625 

Standing     finish     on 5625 

Completed    and    accepted 5157 

Usual     35     days 13130 

TOTAL  COST,  $52,037 
Bond.  $2700.  Sureties,  Geo.  Holl  and 
('has.  A.  Gander.  Limit,  200  days.  For- 
feit,  $33.     Plans  and  specifications   Bleu 


(4512)  TRENCHING,  PLUMBING,  G.->S 
fitting,  sewering,  plumbing  fixtures, 
heating,  hot  water  and  oil  burning 
equipment   on   above. 

Contractor.  .J.    M.    Lettich. 

Filed  Dec.   16,  '13.     Dated  Dec.   15,  '13. 

Roughing   in    done $6250 

Completed    and    accepted 3975 

Usual    35    days 3410 

TOTAL  COST,  $13,635 
B(  nd.  $6S17.50:  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  with- 
out delay.  Forfeit,  $35.  Plans  and 
specifications  filed. 

(4513)  W  LARKIN  46-3%  S  Green- 
wich S  22-6xW  97-7%.  Alterations 
and  additions  to  two-story  frame 
flats. 

Owner Mary    Pingel,    2451    Larkin, 

San  Francisco. 
Architect  ..  .Foulkes       &       Hildebrand, 

Crocker  Bldg.,  S.   F. 
Contractor.  .  Ho  wets  &  Fanr.,  110  Jersey, 

San  Francisco. 
Filed  Dec.  16.  '13.     Dated  Dee.   15.  '  1 :: 

Enclosed    and    roof    on $ln|\ 

Bl  own     coated      1"  Is 

Completed   and    accepted 1050 

r    ii  ii     :::.     days 1048 

TOTAL  COST,  $  I  1  n  I 
Bond,  $2097.  Sureties,  Fannie  Donohue 
and   Emma  J.  rlammill.     Limit,  90  da 

Poi  felt,   $in.     Plans     and   specific: 

filed. 


(4514)      E   NAPLES   ins  N  Athen     being 

Lot    25    Blk    14   Crocker   Amazon    Tct. 

All    work   except  outside  painting    and 

gas    and    electric    Hxtures    for      on.  - 

frame    bungalow. 

I  no    I    a  a. I  Jennli    I  low.,  rd, 

i  ■  on   Ave.,  s.   !■'. 

i     .  .  None. 
Contractor.  .A.    Cuneo. 


Filed    Dec.    16,  '13.      Dated   Dec.    9,   '13. 

Rough    frame    up $500 

Brown     coated     500 

Completed     500 

Usual    35    days 500 

TOTAL    COST.    $2 

Bond,    none.      Limit,    90    days.      Forfeit, 
$5.     Plans  and  specifications  filed. 

(  1515i  SE  and  SW  COR.  CALIFORNIA 
and  Leidesdorff.  Changes  and  addi- 
tions to  basement  of  Insurance  Ex- 
change Building  and  connecting 
passage  to  Merchants'  Exchange 
Building  by   tunnel  under  Leidesdorff 

Owner Merchants'    Exchange    Club 

Architect  ..  .Nathaniel       Blaisdell,       255 

California,     San     Francisco. 

Contractor.  .Foster-Vogt       Co.,     Sharon 

Bldg.,   San   Francisco. 
Filed  Dec.  17.  '13.     Dated  Dec.   16,  '13. 
Rough    concrete    work    of    tunnel 

completed      $443 

Completed     and     accepted 400 

Usual    35    days 282 

TOTAL  COST.  $1125 
Bond,  $565.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  40 
days.  Forfeit,  $10.  Plans  and  speci- 
fications   filed. 


(4516)  E  FORTv -THIRD  AVE  100  S 
Cabrillo  S  40xE  120.  All  work  for 
frame  residence. 

Owner Orville      R.      Baldwin,      SE 

47th   Ave  and  Cabrillo,  S.  F. 

Architect  .  .  .None. 

Contractor.  .Holden     Deuprey     Co.,     126 
Otis.    San    Franciscj. 

Filed   Dec.    17,    '13.      Dated   Dec.    S,   '13. 

Rough     frame    up $1125 

Brown     coated     1 125 

Completed     1123 

Usual     35     days 1125 

TOTAL   COST.    $450,i 

Bond,    none.      Limit,    120    days.      Forfei*. 

41.      Plans    and    specifications,    none. 
NOTE: — Plans     drawn     by     Coates     & 

Traver.   Head   Bldg.,   S.   F. 

(4517)  N  CALIFORNIA,  bet.  Front  & 
Battery.  Cabinet  work  on  4th  floor 
of    Hind    Building. 

Owner The    Hind    Estate    Co.,    310 

California,     San     Francisco. 
Architect  ..  .John    Reid    Jr  ,      310    Cali- 
fornia,  San    Erancisco. 
C  ntractor. . Braas    &    Kuhn,    5S    Dear- 
born, San  Francisco 
Filed    Dec.   17,  '13.     Dated  Dec.  15,  '13. 

Completed    and     accepted $1150 

Ul  ual    35    days 388 

TOTAL  COST.  $1588 
Bor.d.  rone.  Limit,  25  days.  Forfeit. 
none       Plans   and    specifications    filed. 

(4518)  E  SIXTEENTH  AVE  275  S 
California,  Two-story  and  basement 
frame   residence. 

Owner F.   Nelson,   30   Presidio  Ter- 
race. San  Francisco. 
Architect  ■  .  .None. 
Hay's    work.  COST,    $25(10 


(4519)  E  SIXTEENTH  AVE  250  S 
California.  Two-Story  and  basement 
frame    residence. 

Ownei F.  Nelson,  30  Presidio  Ter- 
race.  San   Francisco. 

Architect  .  .  .None. 

Day's   work.  COST,  12500 

(  1520)  S  LARCH  137-3  W  Van  Ness 
Ave       One-story   frame  stable. 

Ownei Mis!    &    Pollera,    718    Turk, 

San   Francisco. 


Wednesday     bei  embi 


Architect  ...W.       Harper,       112       Holly 

Park,   Sail   Francisco. 
Day's   work.  COST,  $1000 

(4521)  NO.  3526  SEVENTEENTH(rear) 
Two-story  brick  warehouse  1  1 
garage. 

Owner L   R.   Grim,   Premises. 

Architect  .  .  .None. 

Day's  work.  COST,  $1000 


(4522)      No.    11    MASON.      Alter   front. 

Owner x.    Pantelides,    1 7 r.  1    Geary, 

San   Francisco. 
Architect  . .  .None. 

Contractor.  .Peted       Megas.    3076       Huh. 
s.in  Francisco. 

COST,    (400 


(4522)      E  TWELFTH  AVE   17.",  S  Aivza. 
Two-story  and  basement   frame  dwlg. 
Owner A.    R.    Lapham.    1853    McAl- 
lister,  San    Francisco. 
Architect  .  .  .None. 
Day's  work.  COST,  $2500 


(4524)      E    EUREKA    60    S    22nd.      Two- 
story  ami    basement   frame    (21    Mats. 

Owner E.    H.    Kuhlman,    1108    Stel- 

ner,  San  Francisco. 
Architect  . . .  None. 
Day's  work.  COST,  $3000 


(«251  E  TWENTY-FIRST  AVE  150  S 
Clement.  Two-story  and  basement 
frame  residence. 

Owner C.    W.    Haufe,      2900      Bush, 

San   Francisco. 
Architect  .  .  .None. 

Contractor.  .Haufe  &  Eckert,  2900  Bush 
San  Francisco. 

COST,    $4000 


(4526)  W  KENTUCKY  100  N  Daggert. 
Repair  fire  damages  and  minor  re- 
pairs  to  carpenter  shop. 

Owner Southern   Pacific  Co.,  Third 

and  Townsend,  S.  F. 
Architect  . . .   Southern   Pacific   Co. 
Contractor.  .Southern   Pacific   Co. 

COST,    $2000 


(4527)  E  TWENTY-SEVENTH  AVE 
220  S  Geary.  One  and  one-half-story 
and    basement   frame   dwelling. 

Owner Geo.  F.  and  Lucy  S.  Cleese, 

524   27th  Ave.,  S.  F. 
Architect  . .  .None. 

Con  tractor..  Geo.   F.     Cleese,   524      27th 
Ave.,  San   Francisco. 

COST,   $1950 


No.   80  EDDY.     Electric  sign. 

Owner Tivoll   Opera   House,   Prem. 

Architect  .  .  .None. 

Contractor.  .Brumfield    Elec.      Sign    Co.. 
18   7th,   San   Francisco. 

COST,    $500 


(4529)      S       MERRITT    67    E       Danvers. 
Three-story   and   basement   frame    (3) 

Hals 

Owner Mrs.    Agnes   Kempton,    1674 

18th,    San    Francisco, 
Arohltect  . .  .None. 

Contractor.  .M.    P,    Kempton,    4671    I8th, 
San   Francisco. 

COST.    $3(HHi 


Arkansas 

house. 
Owner.  .S. 


A.M.     IXniSTKIAI.    XKWS 
One-story      frame      u. 


(4530)  INTERSECTION  REGENT  A 
Winnipeg.  One-story  and  basement 
frame    dwelling. 

Owner .1.    S.       Bomcr.    19       I 

San  Francisco. 

Architect  . .  .None. 

Day's   work.  COST,    $1000 


F.    Artichoke    Grower.--     As- 
sociation,  S24    Front,   .-•    F. 
.  Righetti   &    Headman,    1168 
Phelan   Bldg\,   S.    I' 
.Montani      Steffanlnl,       624 
Front,   San    l-'i  1 

COST,    $2950 


(4532)      \\V    MERCHANT    AND    MONT- 

gomery.     Alter  rooming  house. 

Owner Albert      Pissis,    1SI      Flood 

Bldg.,    San    Francisco. 
Architect  .  .  .None. 
Contractor.  .Robinson    &-    Gilllspii 
Sutter,    San   Fran>  . 

COST,     $2.",  flo 


(4533)  S  SACRAMENTO  S7-6  W  Maple 
W  1S7-6  S  132-7 's  W  137-6  S 
E  412-6  N  I60-214  W  87-6  N  100  Ex- 
cavation,  concrete,  fire  proofing,  brick 
.iron,  steel,  carpenter,  furring,  floors, 
roof  boarding,  deafening,  composi- 
tion floor,  screens,  glass,  hardware, 
tin  and  galvanized  iron,  lath,  plaster, 
damp  proofing,  roofing,  painting,  etc., 
for  four-story  and  basement  Class 
"C"  addition   to  Nurses'   Home. 

Owner Hospital    for    Children    and 

Training  School  for  Nurses 
California    nr    Maple,    S     F. 
Architect  ..  .Ward    &    Blohme,     Alaska- 
Contractor.  .J.    W.      Cobby,    ISO      Jessie, 

San   Francisco  . 
Filed  Dec.   IS,  '13.     Dated  Nov.   15.  '13. 
Brick    work    ready    for    1st    story 

joists     $2500 

Brick    work    ready    for    4th    story 

joists      3500 

Roof   on    1500 

Rough    coat   plaster   on 1500 

Completed    and    accepted 1852 

36  days    361S 

TOTAL  COST,  $14,470 
Bond,  $7235  Surteies,  H.  C.  Matthes  and 
A.  T.  Spence.  Limit.  120  days  after 
Deo.  18.  Forfeit,  $15.  Plans  and  speci- 
fications  filed. 


(4534)  W  TWENTY-NINTH  AVE  75  S 
California  S  25xW  95.  All  work  ex- 
cept plumbing  material  and  con- 
crete for  one-story  and  basement 
frame    dwelling. 

Owner Beatrice   A.   Kunde. 

Arohitect  ...C.  O.  Clausen,  Phelan  Bldg., 

San    Francisco. 
Contractor.  .Elllngson      &      Holt,      3S77 
26th,   San    Francisco. 

Brown   coat   plaster  on 492.50 

Completed  and   accepted 492.60 

Frame    up    $492.50 

Usual    35    days 

Filed  Dec.  18.  '13.     Dated  Dec.  16,  '13. 

TOTAL  COST,   J: 
Bond,    $985.      Surety  landing 

&  Sure'y   ?o.     Limit,  60  days,     Forfeit, 
none.     Plans   an. I    specifications    llle.l. 


(4531)     S    ARMY,    bet.    Wisconsin      and 


(4535)      NW   LOMBARD  AND  LEAVEN- 
worth    W    40xN    137-G    50    Y    794,       \ 
work    for     two-story    and      ba 
frame  residence. 

Owner Anne  S.  Cushlng, 

Architect. .  .Wm.      C.    Hays,      68      Post, 

San   Francn 
Contractor,  .('oilman    &      Collman,      110 

Jessie.    San    Francisco. 
Filed  Dec.   18,  '13.      Dated  Dec.    16,   '13. 

Monthly    Installments    of 

1 '     . 

TOTAL  COST,  $10,840 
Bond.  $6000.  Surety.  Fidelity  A  De- 
posit Co.   of  Maryland.     Limit,   90  days. 


F01  felt, 

nil  d 


Plans   and  spei  Ifli  atl 


TWENTIETH    156    E  Church 
25x114.      No.   8871    20th.     All   work   for 
two-story   and   basement    frame   resi- 
dence. 
Owner     ....Patrick   J.   Roddy,   3rd   and 

Jessie,   San    Fran.  I 
Architect  ..  ..Maury    I.    Diggs.   Berkeley. 
Contractor.  .H.     W.     Arnold.     827    Chat- 
tanooga, S.   F. 
Dec.   IS.  '13.     Dated  Dec.   10,  '13. 
igh     frame     up,       siding      and 

sheathing     In     pljace $1050 

Brown    coat      in   place,     accepted 

by  architect    1050 

Completed    and    accepted IO450 

Usual    ::;,   days in". 

TOTAL    COST.    $4  2ort 
'^nc.       Limit,    90    days.       Forfeit. 
none       Plans  and  specifications   filed. 

(4537)  S\V  SANCHEZ  AND  CLIPPER. 
Concrete,  lumber,  mill.  plastering. 
Plumbing,  painting,  patent  chimneys. 
liter  work.  wrecking  frame 
building  for  church,  auditorium  and 
Sundaj    School   rooms. 

Owner Twenty-ninth    Street    M     1: 

Church. 
Architect  . .  .None. 
Contractor.  .Geo.     V.     McCausland.     (17:: 

23rd,    San     Francisco. 
Filed  Dec.  18,  '13.     Dated  Dec.  18,  '13. 
When    old    Sunday    School    rooms 
and    beginners'      rooms    are      en- 

I   ami  shingled $1636  25 

Balance  of  entire  building  enclos- 
ed and   shingled    1636.25 

Completed  and  accepted 1636.25 

Usual    35    days 1636.25 

TOTAL  COST.    $65 
Bond.    $3272.      Sureties,    E.    A.    Hoadley 
and   F.    A.    McCausland.      Limit,    80   days 
after    Dec.    18.      Foreflt,    none.      Plans 
and   specifications   filed. 


S  BUSH  1S3-4  E  Stockton  E 
31-SxS  126.  Carpenter  work  for  four- 
story  hotel   building. 

Owner Mrs.       A.       Rudgear,       Cort 

Hotel,  San  Francisco. 
Architect  .  ..Edw    T.    Foulkes,    Crocker 
Bldg.,   San    Francisco, 
tor.  .Walters  &   Plerson. 
Filed  Dec.   18,  '13.     Dated  Dec.   17,  '13. 
On  or  before  10th  of  each  month 

:'..",   days 

TOTAL  COST.  $3490 

Bond,    $1727.50.      Surety,    New    England 

Co.      Limit,      without      delay. 

Forfeit,  none.     Plans  and   specifications 

filed. 


■    IRBLE,   'I'll.!.:   &    C(  >NCRHTE 
led  on  above. 
Contractor.  .The    Columbia    Marble    Co., 
268   Market,   San   Francisco. 
•    iv  '18,     Dated  oct.  14.  '13. 

nients    same    as    above 

'I'1  'T  1LO  1ST,   $1580 
none,     Limit,  as  required      For- 
ne.        Plans    and      specifications 
filed. 


I  RUN        WiiRK 


Pro- 
S.  F. 


(4540)      GALVANIZED 

on  above. 

i'>r.  .United     Stat.- 

ducts  Co.,  525  Market, 

ted   Nov.  is,  '13. 
.... 
TOTAL  cost,    $780 
Bond,    nun,-       Limit,    as    required.      For- 
feit,   none.        Plans    and      specifications 
filed. 
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Hail)      STONE   WORK   ON    ABOVE 
Contractor.  .Richmond    Cut   Stone   Co. 

Filed   Dec.   18,  '13.     Dated  Oct.   15, 

Payments    same    as    above 

TOTAL  COST,  $390 
Bond,  none.  Limit,  as  required.  For- 
feit, none.  Plans  and  specifications 
filed. 


(4542)      BRICK  AND  GRANITE    WuKK 
on  above. 

Contractor.  .Chas.    H.    Hock.    17sx    Fell, 

San  Francisco. 
Filed   Dec.    IS.   '13.      Dated  Oct.    17.   '13. 

Payments    same    as    above 

TOTAL  COST,  $G25 
Bond,  none.  Limit,  without  delay.  For- 
feit, none.  Plans  and  specifications 
filed. 


(1513)      GLAZING    AND    MIRRORS    ON 

above. 
Contractor.  .W.    P.   Fuller   &   Co.,    Beale 

and  Mission,  S.  F. 
Filed   Dec.   IS,  '13.     Dated  Oct.   11,  '13. 

Payments    same    as    above 

TOTAL    COST,    $375 

Bond.    none.   Limit,    without    delay.    For- 

■  ne.     Plans  and  specifications  filed 


iir.m      ROOFING   AND    FLASHING    ON 

al.uve. 

Contractor.  .Fibrestone    &    Roofing    Co.. 
971    Howard.   San    Francisco 
Filed   Dec.    IS.   '13.      Dated  Oct.    14,   '13. 

Payments    same    as    above 

TOTAL  COST,  $190 
Bond,  nun  .  I.....1,  without  delay.  For- 
feit,  none.    Plans  and  specifications  filed 

ilTir,  i      W    TRINITi    68-9    X    Sutter    \V 
.  x.X    31-1%.      Concrete    and    fire- 
proofing    f,,r    10-story    Class    "A"    ad- 
dition   to   building. 

Owner    French    American    Bank    of 

Savings,   Premises   by   P.   J. 
Walker       Co..        Monadnock 
Bldg.,    San    Francisco. 
•  ■  i  .    .1-:     a.    Bozio,    1 125    Laguna 

Sin    Francisco. 

Clinton      Fire-proofing      Co., 

Mutual   Bank    Bldg.,   s     F 

I  8,  '13.     Dated   lie.-,   r, ,  •]:;. 

Semi-monthly    payments    of....      7.v:; 

Usual    35   days IT,'. 

TOTAL  COST.  $13,000 
Bond,  $6500.  Surcn.  Globe  Indemnity 
Co.  Limit.  without  delay.  Forfeit 
none.     Pla  ns   and   spec  fii  at  ions   filed. 


(4545)      S   SUTTER   87-6   E   Montgomery 
3-11%  92-5W    X 

217-5>4    w   5n.      Excavating  and    foun 
datlon   for  20-story  &  basement  Class 
"A"  office  building. 

.  .  .  Hoba  it    Estate     Co  .     Mer- 

ange      Bldg  . 

San  Francisco. 

eel  ...  Willis     Polk     &     Co.,     Mer- 

Exehange        Bldg., 

San    Francisco. 

Co.,      Sharon 
Bldg.,  San  Francisco. 

i  tec.   is,  '13. 

On    15th   of  each   month 75% 

25% 

TOTAL  COST,  $1  1,000 
Bond,  $70Hii.  Surety,  Aetna  Accident  & 
Llabllit  Feb.    13,   '1  I       I  oi 

■i  nd     Bpeclfli  a  i  Mm 


BUILDING    AND    INDUSTRIAL    MOWS. 

'"in a French    American    Bank    of 

Savings,      Premises. 
Architect  .  .  .None. 

Contractor.  .The     Clinton     Firepr'oofing 
Co.,   Mutual    Bk   Bldg..    S     F 

Filed    Dec.    19,   '13.      Dated  . 

TOTAL    COST,    $ 

Bond,  limit,  forfeit,  plans  and  specifica- 
tions  none. 


11517/      SUTTER     AXO       TRINITi. 
Specifications     un  died 

I    mi    and 

i  k    foi     10-story    addlt  ion 
to    building. 


(4548)  W  CERES  175  X  Williams  Ave 
X  25xV?  100  Lot  22  Blk  "G,"  Silver 
Terrace  Tract.  All  work  for  one- 
story     and     basement    frame    oottage. 

Owner August   and   Rose    Elckhoff 

Architect  ...Stevenson    &    Gow-an. 

Contractor.  ..Stevenson  &  Gowan,  li- 
Girard,    San    Francisco. 

Filed    Dec.   19,    13.      Dated   Dec.    11,  '13. 

Frame     up     $420   50 

Brown    coated     420   50 

Completed      420   50 

Usual    35    days 420    50 

TOTAL  COST,  $K;s.'  00 
Cnii. I.  none.  Limit.  90  days.  Forfeit, 
none.       Plans    and    specifications     tiled. 


(4549)  W  TRINITY  6S-9  N  Sutter  W 
61-3%xN  31-4C..  Electric  work  for 
lu-story  Class  "A"  annex  to  present 
building. 

Owner French    American    Bank    of 

Savings,    Premises. 
,E.    A.    Bozio,    11-5    Laguna, 
San   Francisco. 
.Central     Electric     Co.,     1S5 
Stevenson,     S-an     Francisco. 
19.   '13.      Dated   Dec.    IS,    '13. 
tin    1st    and    15th    of   each    month      75'; 

Usual    35    days 25% 

TOTAL  COST,  $2000 
Bond,  $1000.  Surety,  Pacific  Coast 
Casually  Co,  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed. 


Architect  .  . 
Contractor. 
Filed   Dec. 


(4550)      VACUUM       SYSTEM.       STEAM 

heating    plant    on    above. 
Contractor.  .Mangrum      &      inter,      561 

Mission,    San    Francisco. 
Filed    Dec.    in,     13.      Dated  Dec.   17,  '13. 

Payments    same    as    above 

TOTAL  COST,  $li;mi 
Bond,  $J300.  Surety,  National  Surety 
Co.  Limit,  without  delay.  Forfeit, 
none.       Plans    and    specifications    filed. 


(15511      COM.    AT    POINT    26-0%    FROM 
Intersection    of    N    Market      ami      \v 

I  i  mi I  th  —  92-SxW  137-H.  To  con- 
struct balcony  under  Moore  Watson 
Building. 

Owner A.  P..  Spreckels. 

An  hit,-,  t  .    ,G.      A.      Applegarth,      Call 
Bldg.,  San   Francisco. 

Contractor..  Frasier      &      Frasier,      859 
Haight,    San    French  co, 

Filed    In-,-.    19,   '13.     Dated   Dec.    1",     1 3 

On    1st    of   each    month 73'% 

I       ill      35      days 

TOTAL   COST,    $645 

Bond,    $322.50.     Surety,   Aetna  Accident 

&    Liability   Co.  Limit.    Dec.    15.      Forfeit 

ic, iic      Plans   ami   specifications    filed, 

(4552)      E    SIXTEENTH    AYE     386-6     X 

I  'i.  in.  in        Two-story     and     bi ml 

l  i    .me     ,   !  ,     Hats. 

owner Mis.    Belli-      .1.    Porter,      20 

Palm   Ave.,  s.   F. 

-  -  i  None. 

Contractoi    ,Tho     Hamlll,  268  25th   A  >.  e  . 
San   Francisco. 

i  a 'ST.    $H 


Wednesday   l  lecember  2  I.    1 9   3 

25.  Carpenter  and  brick  work, 
plumbing,  concrete,  tinning,  glaz- 
ing and  roof  for  one-storj  brick 
paint  shop. 

Owner Lorenz    Keller.     750     Baker, 

San    Francisco 
Architect  ..  .Plans   by   owner. 
Contractor.'. 'Mager    (Bros.,     110     JessBe, 

San   Francisco. 
Filed    Dec.    20,   '13.      Dated   Dec.    19,    '13 

Joists     2x11     on $1213 

Completed      1200 

Usual    35    days 805 

TOTAL    COST,    $3220 

Bond,    limit,    forfeit,    none.      Plans    ana' 
specifications   filed. 


i  I  i..  I  i      S\V     CARRi  il.l,     175    SE    Quint. 
One-story   and  basement    frame   dwlg. 

Owner Luigi      Figari,    21      Rhyme 

Place,     San     Francisco. 
Architect  .  .  .None. 
Day's    work.  COST,    $5000 

(1555  1      W     WAVERLY     PLACE       CO     N 
i  'la  j .      Erect    partitions. 

Owner Lee   Estate,   S10   Clay,   S.    F. 

Arch  itect  .  .  .None. 

Contractor.  .Wm.    Little.    753    8th    Ave.. 
San    Francisco. 

COST,    $5iiii 


(4556)  XO.  10G5  HAIGHT.  Install 
steam  heating  system,  add  new 
chimney    and    alter   room. 

Owner German     Savings     &     Loan 

Ass'n.,    1061    Haight,    S.    F. 
Architect  . .  .None. 

Contractor.  .Atlas    Heating   &   Ventilat- 
ing Co.,   72   Freelon,  S.   F. 

COST.    $1(111(1 


i  15571  NO.  1637  HYDE.  Install  steam 
heating  system,  chimney  -and  con- 
siru.  t    (oilet    room 

Owner J.  'Meyer,    1645    Hyde,    S.    F. 

Architect  .  .  ■  Xone. 

Contractor.  .Atlas    Heating    &    Ventilat- 
ing Co.,   72   Freelon,   S.   F. 

COST,    Slim 


(4558)      Xii.    139    GEARY.      Erect    mar- 
quise. 

i  i','.  n.  i Prussia     Co.,    Premises. 

Architect  ..  .Bliss      &    Faville,      Balboa 

Bldg.,    San    Francisco. 
Contractor    .Conlin    &   Roberts,   410   Na- 
tonia,   San    Francisco. 

COST,    $1600 


(4559)  SW  MARKET  AND  14TH,  Ex- 
cavation, hack  filling,  concrete,  boiler 
radiators,  piping,  hot  water  boiler, 
etc.,  for  oil  burning  equipment  and 
steam  beating  ■apparatus  for  three- 
story   apartment   building. 

Owner Louise    It.    Barrollhet. 

Architect  .  Milton  Llchtenstein,  1 1 1 
Ellis,  San   Franc!  i  o 

i  ',.i,l  i Victor     Eng.     CO.,     2  I     Spear. 

San    Francisco. 
Filed    l  "■     20,   '13       Haled   Dec.   17.  '15. 
All    piping    roughed    In    &    tested. $440 

Bollei      an. I     I, eat.a  s     installed.  .  .  .     140 

lie    In  lie, I      ..ml      :n  ee|,le.l 490 

Usual    35    days. 457 

Ti  IT  \l.   ci 'ST,    $1827 
Bond.    $9118.      Surety,    American    Surety 

I'm        Limit.    .Much     1.    'II.       Forfeit,    none. 

ri.i  I,      and    i  i"  -  iin  iitiim.     tiled 


(4553)      E  GOUGH  81-3  8  I  ulton    82-6x 


(4560)      EXPOSITION    SITE.  Furnish- 
ing       il.   I    IN   i  in:       ii  ml      pin. '.lie  I  ..ek      for 

I    and    breakwater 

i  iwnei Panama-Pacific  (ntei  na 

tional     Exposition  Co.,    Rer- 

\  ice     Bldg.,    San     l-'i  .ii- 

Architect  ,  ,  .None. 


Wednesda  i    i  >ei  e ' 

1  Sontrai  tor.  .  Healj    Tibbi istr   Co., 

9  Main,  San   Frani 
Filed  Dec.   20,  '13.     Dated    I  >ec.    19,  '13. 

As    work    progresses 

Usual    3.",    days 

TOTAL  COST,    * 

Bond,    $9 Surety,    Globe    Indemnity 

Co.      Limit,  90  daj  -      Forfeit,  $10.   Plans 
i  nd     spei  iii.  in  inns    Bled. 


BUILDING     AND    INDUSTRIAL    NEWS. 


._.,, 


'  15.61  '      EXP<  iSITION    SITE.        Four  I  i- 

tlpn  piling   for  Coui  I   of   Honor. 
1  iwner Panama-  P  iciflc        Interna- 
tional   Exposition    Co.,    Si  r- 
i  ice    Bldg  .    San    Fi 

\       .  None. 

I  '"lii  i  actor      Healy    Tlbbitl  -    I ' Jo  . 

9   Main,  S  in    F]  inci   co 
Filed    Dec.  20.  '13.      Dati  .1    Dec     19,   13. 

As     work     progresses 

Usual    85    days : 

TOTAL  i'i  1ST,  $10,626 
Bond,  $6000.  Surety,  Globe  Indemnity 
''"  Limit,  60  days.  Forfeit,  $15.  Plans, 
and    specifications    Bled 


NOTICE    OF    S  LIE. 


Dec      15      1913     Bi  rn  trd    Zel  en   kj     (as 
Reliable   Elei  i  ri-c  Co    to   Bernard  Zel- 
lensky  .nni  J.  B.  Skla  re,  elect] 
iit-ss  ai    L-36   Eddj      treet;   sale  to   take 
Place   December   22,    1913,  al    i 
street. 


lit  ll.riElt'S    HUM). 


i  [913  Refei  >  to  Contra  I  Da  ted 
I ' 101".  Patrick  .1  Roddy,  own- 
er   With     I  I  i  I T.\     \\      A hi,    iiiiii 

Sureties,  .1   .1    Marratti  and    II   .1   Tlme- 
sen.     Bond,  ?  I  00 


NOTICE  oe  NON-LIABILITY, 


De  :.    19,    1913    -PTN    SE    C  VLIFORNIA 
ami     Leldesdorff.       The     Ii 
Exchange    as    to                             is    on 
leased    property     - 


NOTICE     OP     NON-MABIMTY. 

>ec;      15,      1913— SW     FOURTH      AND 

n    35    on    Fourth    and    100    on 
Brannan  Mot  t  imei     FIi  I 


\\    \lt     <>>     Ml  \l   IvS. 


Limit* 


Mi 


.t      <i 


In    ,i  omitted  ■■ 

Ho      in,    C    iel     [nspi    to      ol     Bi 

Board    o      Publii      Work      shows 

[19    i     in,. 
within  mits    yel    to 

i  in     will 

... 

\,.i  Ices     will     b<      sen  ed     on 

o    va 


Eureka    Fluid    Works.      I  la  pita!    Stock, 

$10, subscri I,  $30;  shares,  $10  each 

I  hi  ectors     ll.   Morgan,   L,    D.    Frank,    >.  . 
O.  Smith,    l   share  each.      Place  ol    bu 
ness,   San    Francisco. 

The   Souvenir      Watch      Co.       Capital 

Stock,    $100, subscribed,    JllO 

$1  each.  1  hi  ectoi  s  11  u.  Hal  i  is.  N  A 
Shoor,    E.    A.    Cochran,    A.    s.    Newburgh, 

11.    Z<  kind,    2    shares    each.      Pi 

■     i         ... 

R  i  iken  &   Co      C  ipital  Stoi  k,  $]  0  

subscribed,  $300;  shares,  $11111  each.  Di- 
'  eotpi  s  N.  i ;  w  eiss,  .T.  D.  Repken,  M, 
A.  l:  i  pken,  i  share  each,  Place  of  busi  ■ 
ness,   San   Francisco, 

Tamalpais  Valley  Land  I  lo  Capil  r 
Stock,  $250,000  subscribed,  $500  shares. 
$100  each  Directors— A.  L.  Dahl,  A.  E. 
Boynlon,  F.  J.  Mutt,  H.  G.  Hill,  R.  K. 
Barrows,  1  share  each  Place  of  busi- 
ness,  San    Francisco  . 

1 1,.\  is.  I,  i,  in     st  n  el     Stables.      I '  i  pltal 

Stoi  k,    $:.iioii    subscribed,    $5 shai  ei  . 

$  i  n    each.       loi  i  .  i  oi  s  — T.    L.    Ayr,-  i,     i  • 

ari  E  T  u  -  e  ,  i ;.  i ..  ste-si  ,  l  share 
each.     Place  of  business,  San  Francisco, 

Scott  i'i.  Capital  Stock,  $100,000 
subscribi  d,  $300;  shares,  $100  eat  h.     1 1] 

rectoi  -        W.    P    s t.    H.    W.   Van    Pelt 

i '.   J.    I  >oughl  s .    1    sha  '  •    each.      Pit i 

business,  San   Francisco. 

The    Distillate    Motor    Equipment    Co 

Capital  Stock,  $200, subscribed  $500; 

sha  res,    $1 iai  i tors  -H.    M. 

McDonald,  W.  M.  McDonald,  G.  s.  Bart- 
lett,  A.  K  Lawn,  W.  G.  Panics,  1  share 
each.     Plans  of  business,  San  Frai 

Compensation     Merit     Rating    Bureau. 

Capital  stork,  $10, i;  subscribed,  $300; 

shares.  Jinn  each.   Directors — C.  x.  Beal, 
a.   P.  .Miller.  A.   P.   Harris,   i   shai  i    eacl 
Place  ei    business,  San  Frani 

International  Feature  Film  Co.  Cap- 
ital   stork,    $iiiii, ;      subsi  i  [bed,      $::■. 

shares,    $1     each.       Directors    -John    T. 
;;.     E.     E.     Smith,     W.     Morris,     1 

Place     of     business,     San 

Francisco. 

COMPLETION  NOTICES 


IM  oitl'iilt  1TIONS. 


Sinik. 

Directo  I  J.   W. 

,  c.  burn,     W.     J. 

i:     i 
I  ,i  -in. 
Interna 

.       K..I.- 

Place 

ol  i  ess,    San    Fr  u 


San    Francisco. 

Dec  12,  1913— EXPOSITION-  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tihhitts  Cnnstr 

Co,  '  'et  6;  The  Turnei  i ' h     1 1.  1913 

.     1913      S     ROSE     AVE     110    E 
Gough    E   27-6  S   to   NW   Market    SW 
in  a  pi   caused   by   intersection   of  a 
line  ili-a  w  n  at  r  a  to  Rose  Ave  a 
pt  of  beg   with    NW    Market    N   to  S 

Rose     \  i I     i .      . .  i      .  1 :  1 1  ■  • 

Cornwall   to   II    A  I  ihalmers,   I  lee    1 1  : 

i  his   Elevator  Co Dec   10,   ion 

113     COM     166    W     TAYLOR 

and   60  s   Pacific  S   77-6    W    i  10   N   30 

W    5-6    N    47-6    E    115-6.      Theodore 

on  I  - n  .  . .  . 

Dee.     11.     1913 

Dei  12,  1913  Li  IT  10  BLK  "X"  ol 
Park  Lane  Tra  D 

i    ,,  ,  i  .      en .... 

i  .. 

12       [913      w      KB  \l:XV     97-6     X 
Paolo    and 
,   ,     'i    . 

Dec.     II.     10  in 

Dee.     12,     1913      si:     MARKET     13     SW 

X.  .•    SW     i  JO     X 

i  ■  ,     w     ::  ■    -    x       1-0%.      Win    ami 

.... 

i 

I  0   J   G 

Kin.    .1  ...  D 


Di  I  ,.  1913— W  FOURTH  75  S 
Minna    s    ::  1  - 1  c  \  1  37-G.      Boyd    Invsl 

i    A     Bryan  I Dec.    1,    1913 

I  <i  ■      13,    1913      W    KEARNY  35  N  Cali- 
fornia      N     SOxW     50-5.         Lachman 
|  lustave  and  Edward)  to  C  E 
Mc.Mollin    A    Go Dec.    3.    1913 

Dec.  13  ,1913— S  CI.AV  B4-9  E  Stock- 
ton E  52-0 %xS  75-6.  Jos  B,  Adrien. 
Eulalie  and  -Marie  Bauchou  to  B 
C  Van  Enion,  I '.  i  i .  J0nn  ,;  Sutton 
Co,  Dec.  ii,  Win  Little. .Dec.  11,  1913 

Dec.  13  .1913— N  IRVING  120  W  7th 
Ave  W   25xN  100.     Jens  P  Nlssum  to 

1  "     Penny Dee.    1 1    ,1913 

13,  1013— NW  NOREIGA  AND 
Great  Highway  E  192-8  N  100  W 
100  S  50  W  o.i-l";,  S  50-0%.  G  P 
Spotorno  to  Howard  S  Williams.... 
Dee.    4,    1913 

Dee.  13.  1913— W  EIGHTH  AVE  175  S 
Cabrillo  S  25xN  120.  J  J  Brusher 
to  John  V  Stiefel Dec.  10,   1  9  1 :; 

Dec.    13,    1913— S   FILBERT    179-:.',    E 
Gough    E   27xS   137-6.   V  and  G    R< 
to  Montani  &   Stefani . . .  .Dec.   12,    1913 

Dee.  13.  1913 — N  BUSH  230-11  W  Ma- 
son W  32-8xN  137-6.  Julia  Cronan 
to  E  C  Curtis  and  Otis  Elevator  Co 
Dec.    1J.     1913 

!  »e<  -      1913      '■'  IMG     AT     INTR     OF 

line  drawn  parallel  with  E  Belve- 
dere being  drawn  N  from  a  point 
mi  Carmel  -it  pt  ISO  E  Beb  edere  with 
a  line  drawn  parallel  with  NT  Car- 
mel hcing  drawn  E  from  a  pt  on 
Belvedere  75-10  N  Carmel  N  35-0% 
parallel  with  Belvedere,  E  parallel 
with  i  '.ii  mel  122  i  '„  m  or  I  to  W 
|  'in  ton  i  Ashburj  i  S  25-9  W  I  26- 1 
in    or    1.       Joseph     L    ami     Elizabeth 

Taaffe   to   Gllloglej    S    Sons      

Dec.     11,    1913 

I91b  S  MANGLES  AVE  175 
W  Baden  W  T.'.xS  100  Lot  31  Blk 
I".    Sunnyside.      Rasmus   Carlson    to 

Whom     it     maj      inlirel   11      .    ,   I  I.,'.      12,      1013 

1913    -N    SILVER     AVE     bet 

Mission    and    Craut    Lot     11     Blk     4, 
ge    Mil.    Ass'n.      E    Calegarl    to 
X,w   Era   Bltlg  Co,   Inc...  Dec.   13,    1913 

16  1913  S  ELIZABETH  17-0  W 
Castro  W  22-6xS  70.  Tina  Hinkel 
to  vi  nun  it  may  concern    I  ' 

E      MASON      137-0    x 

O'Farrell    N    33-0    E    137-c   S   50-10% 

,  .   6      w  in  !■•  Wilson  Est  Co 

to    W    P   Fuller  Co I i  5,    1913 

..      1913     S    PINE    112-6    i:    Lea 

i:    25xS    IS7-6.      William    II 
Da      i    i '   i...  ii  .    i  .   Hlgglnson  & 

Dec      10.     1913 

•  -  x  in  A\  \i:i>  375  E  5th 
X   80    W    100  X   so    E    125   S   160    W   25. 

..    to    A    W    Bi  yant 

Dee.     15.     1913 

Dee.    17.    1913      Nl  i    760   MARKET    VND 

35    O'Farrell,      Gore    Coi         Market, 

'  I'Farrell    and    Gram     Avi         las     D 

ii   to  Win   II  Ti      i.         Di 

Dec,     17,    1913      W    DEVISADERi 

S     Filbert       \V     112-CxS 

.     to    .ti  -    P    Fli 

Nov.     29.     1913 

KPOSITION     SITE 
ll    .mill      Ex- 

m  Co  I      D  J  and  T 

Di 

E    in  DE    97-6     N     Fll- 

■    :  t       E 

ll 
I 

D,e.    17,    '■'■■■     w       maso: 
dwaj     S     IOxV 
i    I.,   \\    g   Hind    and    A    E   Hin.l 

. 
.     n-  .     s  p.  i-  I    Po  K 
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Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Jusl  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 

38-40  NATOMA  STREET 
Telephone  Sutter  1675  San  Francisco 


E  19-7»4xS  120.     City  Electric  Co  to 
1    D   Bluxome    (as  Bluxome  &  Co).. 

Dee.    13,     1913 

lie  IT  ,1913 — LOTS  13,  15,  17  BL.K  18 
Of  the  G  S  Allred  Sub  of  Blks  17 
and  IS  West  End  Map  1.  C  S  Allred 
to  whom  it  may  concern. Dec.  13,  1913 
Dec.  17,  1913— E  TWELFTH  AVE  25  S 
Anza  S  2.">xE  100.  Alfred  T  Morris 
to  whom  it  may  concern.  Dec.  15,  1913 
Dec.  17.  1913— X  TWENTY-FIFTH 
142-6  E  Church  E  25x114.  J  S  Pur- 
cell     to    whom    it    may    concern.... 

Dec.    12,     1913 

L913— NW  POST  AND  SCOTT 
N  163  W  192-6  S  55  E  55  S  L10  E 
137-6.      Mt.    Zion    Hospital    to    John 

C    li-    &   Co Dec.    15,    191! 

Dec.  17,  1913— HE  PINE  &  POWELL 
E  68-6xS  60.  California  Plate  & 
Window  Glass  Co  vs  John  H  Bohlig 

Gi  orge  n  sti.rfels 1203  95 

X    NINETEENTH    175 

E  ?5xN   1 11  (re-recorded) 

A     Da  Herb,     Linda     E 

Herb    and    s    Malm  berg $27:: 

Dec.     17,    U13— S      MINERVA    275       E 

il  n  Lot 

:•    l:lk    ■i.y    I;    R    Hd.      The   Greater 

fB   Henry  C  Taylor 

and    David    Gallway $577, 2u 

N    SACRAMENT 

W   Larkln    W  57-6xN   127-';.      Russell 
Hlnton   its  N  G  Franz,  A  and   Ben   \< 

Harris      $64 

-.     1913      SW     DEVISADERO    .< 

ink   W  90  .-■..-  m   Z W   H 

Bagge  and   Rlchey   Rlddell J165 

SW    VAN    NESS    AVE    & 

California    W   134x8   60.     C   Jorgen- 
Ben  St  Co  v»  Northern  Constr  Co  and 

Albert   Abramson    $*'i 

SW  N1N1  II   75  BE  Har- 


rison SW  lOOxSE  75.  T  W  Simmie 
&  Co,  $75;  L  A  Norris,  $2700;  Kli- 
german  &  Brehn,  $111;  Olsen-  Ma- 
liony  Lumber  Co,  $1089.20;  Wilson 
Elec  Co,  $96.36;  I  Zimmerman,  $250; 
Schwartz  &  Gottlieb,  $630;  A 
Knowles  and  R  Rodgers,  $200; 
Granucci  Hardware  Co,  $49.40; 
Western  Asbestos  Magnesia  Co, 
$250;  Enterprise  Foundry  Co,  $76; 
Bay  Development  Co,  $250  vs 
Richard  I  Whelan,  M  Chirk  and  H 
Ludwig   (as  Clark   &  Ludwig) 


LIENS  FILED 


San    Francisco, 


Dec.  12,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  82-6.  American 
Radiator  Co  vs  T  J  Crowley,  H  P 
Stoltenberg   and   Geo    Haub  ....  $342.45 

Dec  I-',  1913— SW  CALIFORNIA  AND 
Van  Ness  Ave  S  60xW  134.  C  J 
Hillard  Co  vs  Albert  Abrams  and 
The    Northern    Constr   Co $730.37 

Dec.  12,  1913— E  POWELL  37-6  N 
Jackson  N  40xE  57-6.  California 
Plate  and  Window  Glass  Co  vs  J  A 
Mackenzie  and  Latin   Constr  Co.. $209 

Dec  L3,  1913— SW  CALIFORNIA  AND 
Van  Ness  Ave  S  60  —  134  —  60  — 
134.  JoOSt  Bros  vs  Albert  Abrams 
and    Northern   Conslr   Co $377. ,',s 

Di  15,  1913  N  NINETEENTH  175 
E  Sanchez  E  75xN  ill,  Hart-Wood 
...in,,  Co  Joseph  and  Linda  E 
lb  -il,   and    s   Malmberg $::::•  81 

Dei  1'..  1913— W  PENNSYLVANIA 
Kio    N    I  xili    N    50xW     Km         George 

Rj  an    i       i  Wcl  i  ugh    b  n,i   ,i,i  iM' 

Doe    McHugh    iiii.i    P    Taylor.. $150.01 

Deo.    15,    1913  — LOT   12    BLK   "A"   Mis- 


»',*edjiesc!ay   December  24,    1)13. 

sion  Terrace.  Incandescent  Supply 
Co  vs  Raymond  H  Banning,  Ernest 
L  Garcia,  Jas  E  Stewart  and  Ban- 
ning   &    Stewart $55.30 

I'.t,  15.  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Archille  Bruni- 
cardi  and  Americo  Tovani  (as  A 
Brunicardi  &  Co)vs  Wm  VanHerick 
and     Louis     Friedman $119 

Dec.  16,  1913— W  SEVENTH  AVE  173 
N  Irving  N  lOOxW  120.  F  Schmitz 
vs  E   B  Hsillett $37.50 

Dec.  16,  1913— SW  CALIFORNIA  & 
Van  Ness  Ave  S  60xW  134.  J  H 
Kruse  vs  Albert  Abrams  &  North- 
ern   Constr    Co $6S.45 

Dec.  16,  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Fibrestone  & 
Roofing  Co  vs  Louis  Friedman  and 
Wm    Van    Herick $153 

Dec.  16,  1913— SW  BROADWAY  AND 
Powell  S  93-6xW  100.  J  A  Marini 
vs  C  A  Jeffers  and  T  Loncono  (as 
Jeffers  &  Loncono)  and  Jacob  Sur- 
face     $257 

Dec.  16,  1913— X  NINETEENTH  175 
E  Sanchez  E  25xN  114,  Re-record 
62  liens  124.  Eureka  Sash,  Door  & 
Moulding  Mills  vs  Joseph  Herb, 
Linda  E  Herb  &  S  Malmberg.  .$553.42 

Dec  17  1913— W  TWENTY-SEVENTH 
Ave  125  S  Lake  S  25  W  120  N  25  E 
125.  Charles  and  Margaret 
Breuchle  to  Wilson  &  Christen- 
sen Dec.    1,    1913 

Dec.  17,  1913J — S  MARKET,  bet  5th 
and      6th;    No.      929    Market.         Joe 

Schoong  Co   to  Elec   Equp  Co 

Dec.    15,    1913 

Dec.  18,  1913— SW  GOLDEN  GATE 
Ave  (Tyler)  and  Taylor  W  152-6  S 
54-1  %  m  or  1  SE  on  a  course  at  r  a 
with  Market  46-5%  m  or  1  to  NW 
Market  at  a  pt  154-5%  SW  Taylor 
XE  154-5%  N  1-6%  m  or  1.  San 
Christina  Invst  Co,  % ;  Claus  A 
Spreckels  and  Rudolph  Spreckels, 
Trs,  1-6;  Claus  A  Spreckels,  1-6; 
Rudolph  Spreckels,  1-6  to  Mangrum 
&  Otter Dec.   17,   1913 

Dec.  19,  1913— N  EDDY  105-S  E  Web- 
ster E  25xN  120.  Union  Trust  Co, 
Grdn  Estate  William  B.  Mary  E 
and  Sarah  K  Ketler.  J  Craig 
Ketler  and  Mildred  Page  Ketler  to 
olaf  and  Charles  Monson  (as  Mon- 
son    Bros)    Dec.   18,    1913 

Dec.  19,  1913— S  STEVENSON  467-6 
W  7 til  W  28-9xS  75.  Rincon  Pub- 
lishing Co  to  Ward  &  Goodwin.... 
Dec.    12,    1913 

Dec.  19,  1913— N  GEARY  138  E  Van 
Ness    Ave    E    26xN       120.         Jas       P 

Sweeney    to    M    M    Finlayson 

Dec.    13,    1913 

Dec.  19,  1913— N  HANOVER  17S  E 
Lowell  30  on  Hanover  by  213.  Eben 
A  Fisher  to  whom  it  may  concern 
Dec.    16,    1913 

Dec.  19,  1913— E  SIXTEENTH  AVE 
50  S  Anz-a  S  25xE  90.  Emil  Nelson 
to   whom  it  may   concern ..  Dec.  10,  '13 

I III.    1913— S    ROSE    AVE    159-6    W 

Octavia  W  40xS  40.  G  G  Burnett 
Est   Co  t"  H  C  Warwick.  .  Mi.'.    19,  '  I  ■'■ 

Dee.  li  ,1913— N  BUSH  236-11  W  Ma- 
son W  32-8xN  137-6.  Julia  Cronan 
to  Burch  &  Hoffman.  E  C  Curtis 
Otis  Elev?»or  Co  and  Acme  Iron 
Dec.    12,    19  13 


OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base. 
r i '.in,...  i  ;oai  nol  stated,  i  lakland,  <  !al 
Architect,    none.      Owner,     H.       Daven- 
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port.   Commercial   Bldg.,   Oakland       The 
dwelling    will    be    erected     on 
avenue    and    will    contain    eighl 
bath   and   sleeping  porch.      Interior    fin- 
ish   win    be    of    pine     and 
veneer.      Oak    Moors   will    be   used    In    the 
living  room,  dining  room  and   n 
hall.      There    will    be    furnace 
open    fire    places.      .Mantel    will 
brick,      Tile    wainscot    will    be 
the    hath    room   and    kitchen.       \ 
in, ni. ■    « ,i  tei     heater    will    be    U  i 
Exterior    ot    the    house    will    be    covered 
with     cement     plaster     on 
Plans    are    complete    and    in    the    hands 
Of   the   owner    who    will    do    i   II     •■> 
Day     Labor.      .Materials    are    now    being 
purchased. 

RESIDENCE  —  2     story     and 
frame.    $4,3011.      Berkeley, 
Cal.       Architect.    Olin     S.      Grove        2911 
Telegraph    avenue,     Berkeli 
W.   \V.  Grove.     The  house  will  bi 
ed    in    the    Claremont    Tract      and       will 
contain   eight  rooms,  bath,  and  sleeping 
porch.      Interior    finish    will    be    of    pine 
with   oak   panels   in    the    living   and   din- 
ing   rooms.       Hardwood    floors     will    be 
use  I  in  the  principal  rooms.  T  tere  will 
he    furnace    heat    and    open    lire     places. 
Mantel   will   be   of  brick   and    tile.     Tile 
wainscot  will  be  used  in  thi 
and  kitchen.     An  automatic  water  heat- 
er   will    be    installed.       Exterioi 
dwelling    will    be    covered    with 
plaster    on    metal    lath.       Plans    foi     the 
work   are    now    bein^     pri    is 

FIRE    HOUSE — 2   storj 
inforced    concrete,     $25,000.        Be 
Alameda    Co..    Cal.      Architect,    William 
11.     Ratcliff    Jr.,    First     National      Hank 
Bldg..  Berkeley.  Owners.  City   of  Berke- 
ley.      The    building     will     I  i 
the    north    side    of    Durant    street    near 
Sliattuck  avenue.     Construction   will   be 
of   reinforced    concrete    throughout.    The 
first   door   will   contain   app 
office  and  repair  shop.     Uppi 
been    arranged    for    the    men's    sli 

reading    room    and     card 
Interior  finish  will  be  of  pine  and 

B i       Special    electric     and     plumbing 

g is  u  ill  be  ca  lied  to        Plan     wo.,  Ide 

:,     Exterior  of  the  build- 
ing   \\  ill   be   fai  ed    with  i  emenl 

.1    lath.      Plans  are   complete   and 
out  for  figures.     Bids  will   I 
I  lecember   J3rd. 

ELECTRIC     CLOCK     SYSTEM 
not    stated.      Oakland 
Palmer   and    Hornbostel,    Nev.    York,    as- 

■  i    with    J.    J.    I '  mo\  an,    Si 
Bank    B  '  '"  '"''  s 

Oakland.      Bids    are    now 

in  eli  clo  k 

system    in    the    new    Citj      H 
-.•.Hied    from 

Bids     w  ill     '  <■    01 1    on    Janua  i 

An  official    porposal   appears   under  an- 
he-ading   in    t 


Building  Contracts  Awarded 
Oakland. 


No. 

,6 
3565 

3567 


Oirncr  Contractor 

■ii     Fan 

McArthur 

Powell     Sexton 

Kimball 

Pacific  G  &    E 

i  ikd    Concrete    .  .  - 

Fieitz     SuU 

Ferris     

Hunte 

Bolts     

Wiser      

w  ol    i  ■    I n     Spell 

W 

Fletiz     Sullivan 

Ah    Sing    


2780 
I  DO 

i  son 

100 


BUILDING    AND    INDUSTRIAL    MOW 

3590     Fitzger-ald     Mckee  1000 

3o91      Peppin      I-. 

Pfrang     Pfrang  2 

3595  Guaranga    Theile  Tun 

3596  Pfrang     Pfrang  2: 

Murphy     Murphy  100 

Uurry     Valente  1525 

3603      Norton     .Norton 

''"'•      I'ean      llollenheck        1! 

'■"       Same     Same  1800 

Same       Same  L7"" 

3607      Sam..      Sam. 

-iime      sun. 

Same     Same       i I 

::,;i"     Same     

3612  Scott     Geary        2214 

3613  Rivera     i  ; 

3614  Powell      Fuller        2524 

3615  Federal     Rlty \rlett        9200 

3616  Same     Rudge  ir      l  B 

361  .      Same    1"    s   Mtl    Prod 

3618      Same      i  ; 

~ame     fudge     13097 

i  oinn     Dunn  150 

3621      Paxton      Hay.- 

( Correction  in  Location}. 

(3551)  W  CLAREMONT  AVE  100  S 
60th,  Oakland.  All  work  for  two- 
story    lire-room    dwelling. 

Owner Henry    and    Mary    Kroeger. 

361    60th,   Oakland. 

Architect Al.      J.    Mazurette,      Bacon 

Bldg.,    Oakland. 
'  or.  .  Baj    '  'ities    P.ldg.    &    I 
in     i  akland. 

lea    11,    '13.       Date.!    Sept.    29,    '13. 

Frame    up    $1600 

Rough    plaster    on 

Completed      385 

Usual    35    days 380 

TOTAL  COST,  $2750 
Bond  none.  Limit,  60  days  after  Sept. 
29.  Forfeit,  none.  Plans  end  specifica- 
tions    none. 


13564)      NO.      1350      E-THIHTY/-TH1RD. 
Oakland.      Alter  and   repair. 

Owner F.    J.    Farnham,    Premises. 

Architect  .  .  .None. 

work.  COST.    $400 


s  FIFTIETH  ::;:  E  Shatter  Ave. 
Oakland.     One-story   o-room   dwlg 

'  iwner C  ur,    3S2   Fifth, 

Oakland. 
Architect  .  .  .None. 
I 'ax's  work.  COST 


W    MARKET    300    - 
land.      Two-Story    2-room    corrugated 
iron    store    house. 
Ownei  Pacini    Ga 

13th   ai  kland. 

t  .  .    None. 
Day's  work.  COST,  $1500 

NE   THIRTEENTH    AND    WEB- 
.   lOOxN  50,  '  lakland.     Pis 

;  hotel. 
ii      v     Powi  11,    Oakland. 
.ii' 

Oakland. 
Contrail..,.  .  T.    D.    Si  Market, 

i  lakland. 
Filed   Dec.  16,  '13.     Dated  . 

month 

Usual    35    days 

Tl  IT  \ 

I  l      $4675,       Sm.  ii       Fidellt] 

Limit,    J"    daj  s    after    bulld- 
idj    for  lath.      Forfeit.  $25 

:    ;.  .1 


(3569)      ELECTRIC    W<  IRK    ON 

tor.     Kimball        EleC.     Co.,        1314 
kland. 

13.     1  'at.   1   Dec    t5,  '13. 
Paj  no  i.i-        imi  ■  ■  ■ 

TOTAL  COST,  $1473 
<;:.".      Surety,    Ami 

i as  and 
specifications  filed. 


>■  31 

(3571)      NOS.     8237-33  MARKET,     Oak- 
land.     Addition. 

'""ei' Oakland   Concrete   Terrazzo 

,v    Mosaic  Co.,   Premises, 
t  . . .  None, 

work.  COST,   1400 


W   WEBSTER  800  s   mth.  mk- 
land.      Two-story    7-rdbm   dwelling 
Owner Leo.    a.    Fieitz.    3»1S    Web- 
ster,   Oakland. 
'      .  .  None. 
Contractor.  .Sullivan        Bros..        6452-56 
Harmon    Court,    Oakland. 

COST.   $2780 


-    OLIVE      AVE     175    S      Holly. 
|    ikland.     One-story    i-room  dwelling 
.  .  ..Manuel    Ferria. 
Architect  .  .  .None. 

M     R.    Silva. 

I 'i  'ST.    $«0U 

NO      1933     K-TW  'ENTY-THIRIi. 
Oakland.      Three-room    addition. 

1 'wrier John     Hunter,     Premises. 

Architect  .  .   N 

Day's    work.  COST,    Sinn 


S  HARPER  COURT   120   W   85th 

Avi  .    < 'akland.         One-sfbry       5-room 
dwelling. 

...M.    C      Bolts,     31  16     Central 

Ave..    Al< 

...  None. 
work.  _  COST,   $2000 


(3576)      s    YONAi'IO    400    E    Cole.    Oak- 

One-story    5-r n   dwelling. 

.Gordon      J.       Wiser,       50 i^ 

Fairfax     A\e.,    I  lakland. 

Architect  . .  .None. 

Day's    work.  . '.  1ST,    $1M> 


(3577)      E     RUSSET    131    S    105th    Ave., 

Oakland.       Two-story     7-roorn    dwell- 
ing and  store. 

Owner R.    Wortherspoon,    San    M-i  - 

leo,   California. 
.  .  . None 
Contractor.. A.   W.  Spelt,  539  Day,   S.    F. 
COST,   $190 


S    Ml  'NTANA    153    \\     P.  rail..    A\.- 

Oakland.     One-story    6-room    dwlg. 

Ids     Sllgh,    Cor.    Peralta    & 

Montana,    Oakland. 

None. 

Williams    &    Simmons.    1J36 

37th    Ave.;  "akland. 

COST.    $1500 


Contracto 


'      T    i    BLK    "V"   973    Map   No     1 
■    n  Cent    il  Oaklam 
No.  391  9  v\  ■  bstei    '  lakland.     All  worfc 
for    two-story    7-room    dwell 

Leo.    A.    Fieitz,    i  lakland. 
i  :  a  os..    170    13th. 

'  'akland. 
ior.    Sullivan     Bros.,     6452     Har- 
mon Court,  '  lakland. 
.      13      Dated   Dec.   15,  '13. 

Frame    up    '  i 

Interior    rough    coat    piaster    on..       '< 

ill  ted   and   accepted '. 

I'su    1    35    days '. 

TOTAL    COST,    $2780 

loud    $11 Surety,   E.   Sullivan.   Limit, 

none.        Plans     and 
ii  •    fifed. 


N( ' 

\         -    i  g,     Premi 

Nom 

i:    1. 1  im-:. 


WEBSTER      '  'akland 


32 


(3590)  X  ROBERTS  AVE  100  E  Bird- 
sail  Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner Clara  L  Fitzgerald. Roberts 

Ave       near    Birdsall       Ave.. 
Oakland, 
Architect  .  .    None. 

Contractor.  .Jas.    T.    McKee,    Oakland, 
COST.     Jlu 


( 3591  >  S  FOOTHILL  BLVD.  167  W 
Central  Ave.,  Oakland.  One-story  5- 
roora   dwelling. 

Owner G.  B.  Peppin,  639  66th,  Okd 

Architect  .  .  .Xone. 

Days   work.  COST,    $2500 


(3594)  W  SIXTY-SIXTH  AVE  40  S 
Arthur,  Oakland.  One-story  5-room 
dwelling. 

Owner C.    J.    Pfrang,    5487    Cla|e- 

mont    Ave.,    Oakland. 

Architect  . .  .Xone. 

Day's  work.  COST,  $2500 


(3595)  S  FORTY-EIGHTH  200  W  Shat- 
tuck  Ave..  Oakland.  One-story  four- 
room   dwelling. 

Owner Frank    Guaranga,    557    48th, 

Oakland. 
Architect  . .  .Xone  . 

Contractor.  .Theile  &  Lukes,  547  Filbert 
Oakland. 

COST,    $700 


(3596)  W  SIXTY-SIXTH  AVE  200  S 
Arthur,  Oakland.  One-story  5-room 
dwelling. 

Owner C.    J.    Pfrang.    54S7    Clare- 

mont    Ave.,    Oakland. 

Architect  .  .  .None. 

Day's  work.  COST.  $25u> 


(3601)      S  LOUISE  100  W  Birdsall,  Oak- 
land.      One-story     3-room     dwelling. 

Owner David    C.    Murphy. 

Architect  .  .    Xone. 

Day's   work.  I  '   1ST,    $400 


(3602t      E   FREMONT    200   X   59th.   Oak- 
land.     One-story    5-room    dwlg. 

Owner J.    Hurry,    Oakland. 

Architect  . .  .None. 

Contractor. -M.  E.  Valente,   58S2  Vallejo 
Oakland. 

COST,    $1525 

(3604,      W    MlliVAL..    AVE    40    N    Wis- 
consin.    Oakland.       One-story     four- 
room    dwelling. 
Owner Mattie  S    Norton,   3951    Mid- 
vale    Ave.,    Oakland. 
Architect  .  .  .None. 

Contractor.    II      T.     Norton,     3951     Mid- 
vale   Ave.,   Oakland. 

COST.    $500 


i36(i4t  X  WADEAN  PLACE  120  B  541  i 
Ave..  Oakland.  One-story  five-room 
dwelling. 

Owner Dean    &    Wade,   Oakland. 

Architect  .  .  .Xone. 

i  lontrai  toi      ' :       B.      Hollenbeck,      .'.21" 
Fairfax    Ave.,    Oakland. 

COST,    $1900 


S    W  ADEAN    PLACE    I"    E    -".111- 
Ave.,    Oakland.      l-st    5-room    dwlg. 

owner Dean   &    Wade,  Oakland. 

Architect  . .  .None. 

Contractor.  .G.       B      Hollenbeck,       5210 
kland. 
I  ,    $1S0I> 

S    WADEAN    PLACE    I  10    E    5  1 1 

dwelling;. 


BUILDING    AND    INDUSTRIAL    MOWS. 

Owner Dean    &    Wade,    Oakland. 

Arch  Itect  .  .  .None. 

Contractor.  .G,       B.       Hollenbeck.      5210 
Fairfax    Ave.   Oakland. 

i 'iiST.    $1700 

(3607)  X   WADEAN  PLACE  280   1 
Ave..     Oakland.         One-story 
duelling. 

owner Dean    &     Wade,    Oakland 

Architect  .  .  .None. 

Contractor.  .G.      B.      Hollenbeck,       :.2ln 
Fairfax     Ave.,    Oakland. 

I  !(  1ST,    $1800 

(3608)  N    WADEAN  PLACE   2 S   541  i 

Ave.,    Oakland.       1-St    5-room    dwlg. 

Owner Dean    &    Wade,    Oakland- 
Architect  .  .  .None. 
Contractor.  .G.      B.      Hollenbeck 

Fairfax    Ave.,    Oakland. 

COST,     $1800 


(3609)  S  WADEAN  PLACE  200  E  III 
Ave.,    Oakland.      '-st    4-room    dwlg. 

Owner Dean    &    Wade,    Oakland. 

Arch  itect  .  .  .  None. 

Contractor.  .G.      B.      Hollenbeck,      5210 
Fairfax     Ave..    Oakland. 

Ci  1ST,    $1600 

(3610)  S  WADEAN  PLACE  320  E  54th 
Ave..   Oakland.      1-story  5-room   dwlg. 

Owner Dean    &    Wade,    Oakland. 

Architect  .  .  .None    . 

Contractor.  .  G.       B.       Hollenbeck.       5210 
Fairfax    Ave.,    Oakland. 

COST.    $181 

(3612)  K  RICH  260  W  Webster,  oak- 
land.  All  work  for  one-story  six- 
room  dwelling. 

Owner Trinidad    R.    Scott,    S.    F. 

Architect  .  .  .None. 

Contractor.  .L.   G.   Geary.   5352    I. 

Ave.,    Oakland. 
Filed   Dec     19,  '13.     Dated   Di 

As    work    progresses $1314 

Usual    35    days ! 

TOTAL   COST,    $221  I 
i  one.      Limit.    60    days.      Forfeit, 
non.     Plans  and  specifications    fi'ed. 


(3613)      X     FORTY-SECOND       27  1        \\ 
Webster,    being    ptn    Lot    10    Blk    "L" 

m   [i    No.    3    sbiivn    Cen1  n and 

i  lakla  r.d.      All   work   for   one   and    one 
half-story  dwelling. 
0     m  \iari.     B.    Rii  ■■■ a,    S.    F. 

Architect  . .  .None. 

ctoi       I .    G     Gear]     5352 
Ave.    Oakland. 
Filed    Dei  Dated  Di 

As    work    progresses $2  100 

i     ual     :■' ys 300 

TOTAL    COST,    $2500 

Limit,    60    days.      Forfeit, 

none.      Plan       ind       i      Ificatioi       Bled 


ME   THIRTEENTH    AND    WEB- 

tei     S    xN    50,    i  oklaii  I.      Furnish 

ind      i  tor   7- 

Btory   I. rick   and 

'  ui'n.r II     A.    I'ua  el  I,   Oa  is  la  nd 

r       i .     V 

Hank    Bldg.,    Oal 
w      P    Fullei 
.      Oakland. 
Filed   Di  Dated     — . 

I  lomp  eti  epted $i  893 

;  days 

TOTAL    I     il 
gond  oo  iret!       FMdi     I       &     Di 

!■  ted       i     rfell     $23       P 

.   .    ioi       filed 


Wednesda       mbei   34,    1913. 

615)       I.    TELEl  IK  \l'il    AVE    AND    W 
Broadway  N  108.83  NW  36  S6  S 
8.70,     Oakland.       Architectural     terra 
cotta     for     12-story,     attic     and    base- 
ment  Class   "A"   office   building. 

i".   :.     i      Realty    Co.,    Okd 

Architect  .  .  .B.    G.     M    ig  ill      Sheldon 

Bid g. ,  San    i ']  \ nc I 
i  'ontractor .  .Arthur     !     i  Dwighl 

Way,    Berkeley. 

ed  Di         0    ■'         Datei 12,  '13. 

Onci     a    month 75% 

Usual     35     days. 25% 

Ti  IT  M.   ci  1ST.    $.il'(iii 

Bonds,   $4600   and    $4000       Surety,   Aetna 

i   &  Liabilit  i   Co      Limit,  50  days 

spei  lfl<  ations 

filed. 


6)      ORNAMENTAL       cast       AND 
wrought     iron     and     bronze     work     on 

ctor.  .  Rudgear-Merle      Co.,      Bay 
and    Stockton,    S.   F. 
Filed  Dec    20,  '13,     Dated  Dei      11,  '13. 

Payments    same    as    above 

TOTAL   ci 'ST,    ? 

$! arid    $ Surety,    Illinois 

Surety    Co.      Limit,     1 lays.       Forfeit, 

$125.      Plans    and    specifications    filed. 


(3617)  SHEET  METAL  ROOFING 
skylights,  metal  windows,  .iambs  and 
trim   on   above. 

States     Metal     Pro- 
i  !o  .   525   Market,  S.  F. 

le  ■    20,  I 10,  'IS. 

Payments  iovi       

TOTAL    COST,     $31,120 

Bonds,     $15,560        and     $]  5  D 

n  iv    Co.      Limit,   100 
i     $125.      Plan  nations 

tiled. 


.      i      VACUUM    CLEANING    SYSTEM 

on    above. 

wner Cant    Suction    Cleaner    Co., 

1  Oakland 

ii     .    20,   '13.     D  .   '13. 

Payment  -  a    ove. 

Ti  HAL  cost.  $1204.50 
■  mils.  $602.25  and  $602.25.  Surety, 
outhwestern  Surety  Insurance  Co. 
iinit,    30    d  i  Forfeit,    $125.       Plans 

n,i   speci  in'  i  tions   filed 


.::i,,..>      METAL     FURRING,     I    \TII|\.; 

and  plasti  ve 

■    on,      :::::: 
Kearn  y,    Sa  n    Fra  n 

Filed    Dec.   20,  I  Di 

Payment  -  .... 

TOTAL    c,  1ST,    $13  097 
Bond,    $1  -n"il  S  50.   Sun  ■        \  i- 

Suretj    I  !o.     I.  mit,   60  daj 
feit,   $125.  P 


16    0)       E   EIGHT!    SIXTH    AVE    1  JO    N 
"A,"   i  lakland.     All   ration     and   addl 

i  i    :         Dunn,  1316   86th   Ave 

.  -      I  ,,.! 

I 

,-.  -rk.  ' 


13621  i       I-.    Tii  ENTY-FIFTH    AVE  S 

E    26th,    i  lakland.        Oni        o  I 

i n    dwelling, 

■a         -i 
i  i.ii. 

i  ■     i :  ...      Ayala, 

ind 

CI      T,    $1000 


Wednei 
OAKLAND'S     BUILDING     OPERATIONS 


December    i.    isnu,    i.>    December 
I.    1013. 


Max    Mantel],     Bu 


Month    &   Yea  ] 

Decembei 
Janu  irj       L913 
1913 

Mai  913 241  911 

April.      1913 17.;. I'd 

May,     1913 

1913 173 

July,    1913 

Septeml  er,    1913 

■ 
November,] 

Total      

COMPARISON   WITH   PREVIOUS  VEAR 

1911  to  1912,  23 
$8,821,950.35. 

1912  to   1913,   2100   pej  m 

;o.70. 


Building  Contracts  Awarded 
Berkeley. 

No.        Owner  Contractor        Amt. 

la«3     Uniti 

Wilson      K        -  

Kle;     Kni  Imei  100 

:  ■■ ''     i  o  

villls     

8581      Wilson      Fo 

Hon  ta  na 

:;*'-'::      Montana     Linn,  i 

S597     Thelan     i 

Cohn     Muller 

Grier 

Da  f,    $1900 


re. 

and    .1.    Mul- 
I 
Berkeley. 

\        W.      Cornelius.       Mer- 
onal    l;k.    H.    F. 


(3570) 

Ownei  I 

■  ley. 

cos 


SICE    150    V> 
ng. 

Arcihtect  . .  .None. 

ti  n  i    K '     1015  i  ''"I   Ave., 


N     VIRGIN! 

;  i    Fil- 
.  lakland. 

...A     I.     Read,    Fresno. 
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Building  Contracts  Awarded 

Alameda. 

■      LOTS    i    AND   8    BLAKE  TRACT  

N...     :.    being    on    N      Kittredg.  N"        <'""'r  lonirmtur       Amt. 

ttuck    Ave.,      Berk,  '         '  Jg. 

1  Hllen     tBUen       3000 

0     n.  |  jo  Button       4000 

Muldo 

keley  .  ■ 

tfercha  ROA1  WAY     AND     CENTRAL 

Nation  is    r  Ave.,   A:a7iie.i  i        \ ...-,    dwelling. 

l'.   Al    Anderson,   Premises. 
Berkeley.  None. 

Filed   Dec.  W.    Mac    Rae,    2315    En- 

cinal   Ave,   Alameda. 
Usual    35    days .'.  1ST,   8800 

ti  n  i  

Martin    s  and       (3584)      NO.     1717    HIBBARD,    Alameda. 

.Fred    W.    and    Martin    Foss.      Llml  I     5-room   dwelling. 

.lays.       Forfel  i  ivner V.  N.   Strang.    1319   Burbank 

icatiors  Ala  mi 

i         ..None. 

1    .      S  JULIA    168    i:   Ca  rork.                                   COST,    $1800 

One-story    5-room    dwelling.  

Owi     r Frank  '<)      NO     1448      FERNSIDE      BLVD., 

Berkc  Alameda.     One-story  6-room  dwlg. 

Non<  R     .'     Hillen,    Fernslde   and 

tor..Edw.     Larmer      170  ty    Aviv.    Alameda. 

vard   \\a>.   Oakland.  ect  . .  .None. 

COST.  $180                             .rk.                                   COST.    $3000 

13)      S  JULIA    150   B  California,   Ber-  (3586)      NO.   1*100  CENTRAL  AVE.,  Ala- 

keley.      One-story    5-r i    dwelling.  me  la.     Two-story  7-room  dwelling. 

Frank  Montana,  1651  Tyl.  I.  W.- Button,  347  63rd,  Okd 

Berkeley.  ect  . .  .None. 

None.  » ":  k-                                 COST.  $4000 

Edfl       i    !       IT"     Boule-  

:  .!    u  0  tkland.  • I   CENTRAL  AVE.,   Ala- 

i      $1800  meda.      Two-story  dwelling. 

I.   W.  Button',  347  63rd.  Okd 

(3597)      \Y      ALVERADO     ROAD     50     N  v       :  •'    t  .  .  .  None. 

Road,     Berkeley.       Two-story  ''       '   work.                                 COST,  $3S00 

iom  dwelling.  

;      Bow-  (3588)     NO.     1921     W7LLOW,    Alameda 

keley.  I    ..welling. 

.Hanna   Anderson.   Premises. 

ii  i  ..  .None. 

i       ll       Roi  klngham,     2300 

,.st  San  Jose   Ave.,  Alameda. 

COST.  $1850 

\r.     ADELINE     &     ALCATRAZ, « 

"'  COMPLETION  NOTICES 

. .  .  ..7! 

(LAMBDACOUNTY 

A,bany       Dec,    12,    1913— S  SIXTH    123   E   Brush. 
Muller.     805     Syndi-  ' 'k  '    V  Morenl   >"  Gaspard  4  Sharp 

R     DTO&    W™ 

'    F-    »10'  1.1. v.  T        M 

.     ,,,.,..  .,,    ..-.     ,.     ,  ,.  Sh(       inan    to   II    1>  Koch. ..Dec.  4.   1913 

:      PTN    LOTS    I,   2.   AND  3 

I    Tract     Oakland. 

Ing   Way ,   ,.      ,   .,    '   ™        ' 

(  larence  ..  and   Bradetta  S  I.ane  to 

'"''  icdahl Dec.    10.    1913 

913      W    40   FT.  OF  E  90   FT 

Map   Blmwood   Park. 
mon  ...  ,         ,,  , .     .  .   ,,. 

POST     f>'00  Bkly.      E    C   Curry    to   Sullivan    Bros 

Pec.    12.   1913 

913      W    10    FT.    LOT   8    I1LK 
s\x        DANA       AND       DURANT,  "B"  Map  Elmwood  Park,  Bkly.     FC 

ions.  Currj    to  Sullivan   Bros..  Dec.   12,   1913 

X\\    CLAREMi  INT  AVE 
Pren  -  w    ,;oth.  being  No.   39S3  CI 

mont    Ave.    Okd.      May    and    Henry 
2321  Kroeger      to    Bay    Cities      Bldg      & 

Dec.   3,  1913 

COST,    $400  9-13— LOT    1    GImwood   Court 

U       C    irlea   Fish    to 

N    VIRGINIA    320   W    Catiforn  :     Salranen Dec.    5.    1913 

1    I      I'TN    l.i  ITS     i     AND    2 

17    Ellis,    S,    F.  Hlk    9    Claremonl    I'ark.    Bkly.      S  G 

to  J    W    Buskli  t:      i  >e      15,  1913 

16     1113      NO    95    PLAZA    DRIVE 

San    Francisco.  being    Lot    30    Blk     11       Claremont 

COST     ;  Park,    Bkly.      V    S    Kldd    to    Jacob 


34 

House Dec.  15,  1913 

Dec.  17.  1913— PTN  LOT  32  AND  LOT 
34  Map  Piedmont  Tract,  Okd.  F  G 
Becker  to  United  Home  Bldrs.... 
Dec.    14,    1913 

Dec.  17,  1913— S  FIFTY-SIXTH  350  W 
Telegraph  Ave  W  25xS  110,  Okd. 
Frank  L  Powell  to  United  Home 
Bldrs Dec.    9,    1913 

Dec.  17  ,1913— XE  THIRTEENTH  & 
Webster  E  lOOxN  50.  H  A  Powell 
to  E  Hogberg  and  John  Ludwig.  .  .  . 
Dec.    13,    1913 

Dec.  17.  1913— NW  AYALA  AVE  AND 
Miranda  XE  42.50  to  pt  beg  NE 
52.50  NW  117. 3S  SE  30  SE  100.82, 
Okd.  United  Home  Bldrs  to  whom 
it    may   concern Dec.    8.    1913 

Dec.  17.  1913— XW  AYALA  AVE  AND 
Miranda  N  127.50  to  pt  beg  NE 
51.14  XE  S.13  NW  149.76  SW  28  50 
SE  134. HI.  Okd.  United  Home 
Bldrs  to  whom  it  may  concern.... 
Dec.    8,    1913 

Dec.  IS.  1913— XW  FIFTEEXTH  AND 
Washington  N  69. 5S  W  59.34  S  30.92 
E  4  4.9S,  Okd.  Charles  J  Heeseman 
to   Rudgear-Merle  Co Dec.   12,   1913 

Dec.  18  ,1913— LOT  17  BLK  5  on 
Contra  Costa  Road,  Claremont,  Bkly 
Mary  G  Newmark  to  Kidder  &  Mc- 
Cullough Dec.     12,     1913 


LIENS  FILED. 


ALAMEDA    COUNTY. 

Dec.  12,  1913 — LOT  11  Robinson  Tract 
Ala.  Rhodes-Jamieson  &  Co  vs  J 
B  Randell  and  W  T  Blakely $51.05 

Dec.  12.  1913— SW  TWEXTY-FIFTH 
and  Telegraph  Ave  S  50xW  100,  Okd 
E  K  Wood  Lumber  Co  vs  Christian- 
sen &  Smith  and  Wilhelmina  Street 
$1719.17 

Dec.  13,  1913— XW  BROADWAY  AXD 
X  26th  W  153.63  X  233.20  E  199.94  S 
52.13  th  1ST  to  pt  beg.  Okd.  D  .1 
Henderson  vs  Atlas  Stone  Co  and 
First  Presbyterian  Chourch  of  Oak- 
land     SI""' 

Dec.  13,  1913— NE  WEBSTER  AND 
24th  E  lOOxX  5S.60,  Okd.  C  Carne- 
vali  Marble  &  Mosaic  Co  vs  C  V 
Norcross  and   Leo   Nichols $58.50 

Dec.  13  ,1913— LOT  11  ROBINSON  TCT 
Alameda.       W    T     Blakely     vs    J     B 

Randall     $105 

:   ,1913— XW   BROADWAY   AND 
X    20th    W    153.63   X    233  J"    W    199.94 

5  52.13  th  l«7  to  pt  beg,  okd.  De 
Fremery  Cadman  Materials  Co  vs 
First  Presbyterian  Church  of  Oak- 
land   and    Atlas    8tOi $219,60 

Dec   13.  1912  [RAPH   AVE 

25ih   50x100,  okd.     Union  Floor 
{75;  Otto   Bechtle,   $-'25   vs   Wil- 

i.na  Street    

TELEGRAPH   AVE 

iOxllO,    okd.       Hodge    & 

na    Lumbe      Co    vs    Wilhelmina 

I:  A  Miller  and  Christiansen 

6  Smith    $1  42.04 

De'-    13.  1913— SW  TELEGRAPH  AVE 

and  25th  50x100,  okd.  Union  Floor 
Co,  $465.25  Golden  Rule  Sheet 
Metal    &    iron    Work-.    $280;    Turner 

(1  153  SS%;    National    Roofil  : 
$123.75;   w  J   B  McWhirter,  $525;   L 
D    Frazee.      $25;    Preston      &    Kelly, 
$56  2§;   Relnl  arl    Lumbei   &   P 
Mill   Co,    $:  58  '"'■   ■''■    '•'•'- 

tlleb,  Inc,  $423.75  C  -I  Hillard  Co, 
wilhelmina  street  and  Christiansen 

&    Smith     

Inc,    $225;    Fred   Jurgewltz,   $i 

;,    1913— PT    100    X   Central    Ave 
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and  176  E  5th   X  34   2-12xW  76.  Ala. 
Reliance  Mill  &  Lumber  Co  vs  Wm 

G  Le   Boyd ■ $128.32 

Dec.  15,  1913— LOTS  6  AXD  7  BLK 
'"O"  Map  Kelsey  Tract.  Okd.  Brit- 
tian    &    Co    vs    Wilhelmina    Street 

and  Christiansen   &   Smith $66.52 

Dec.  15,  1913— XE  FORTIETH  AND 
Opal  SE  37.71  NE  99.59  NW  37.72 
SW  101.13,  Okd.  Brittain  &  Co  vs 
J  R  Morse  and  Christiansen  & 
Smith $37.72 

Dec.  15,  1913 — SW  TELEGRAPH 
Ave  and  25th  S  50x\V  100,  Okd.  De 
Fremery-Cadman  Materials  Co  vs 
Wilhelmina  Street  and  Christian- 
Concrete  Co    $226.65 

sen  &  Smith  and  New  Era  Marble  & 
Dec  15,  1913— SW  TWEXTY-FIFTH& 
Telegraph  Ave  S  50xW  100,  Okd. 
De  Fremery-Cadman  Materials  Co 
vs  Wilhelmina  Street  and  Chris- 
tiansen   &    Smith $31.75 

Dec.  15,  1913— SW  TWENTY-FIFTH 
and  Telegraph  Ave  S  50xWr  100, 
Oakland.  De  Fremery-Cadman  Ma- 
terials Co  vs  Wilhelmina  Street 
and  Christiansen  &  Smith  and  R  A 
Miller     $530.55 

Dec.  15,  1913— SW  TELEGRAPH  AVE 
and  25th  S  50xW  100,  Okd.  De 
Fremery-Cadman  Materials  Co, 
$42.75;  R  A  Miller,  $132.97  vs  Wil- 
helmina Street,  Christiansen  & 
Smith    and    W    J    -McWhirter 

Dec  13  ,1913— PT  134.2  N  Central  Ave 
and  176  E  5th  N  35  W  76  S  35  E  35, 
Ala.  Reliance  Mill  &  Lumber  Co 
vs    William   G  Le   Boyd $105. 57 

Dec.  17,  1913— S  SIXTH  125  E  Brush 
E  25xS  100,  Okd.  Redwood  Mfg  Co 
vs  E  C  Gaspard,  A  C  Sharp,  V  and 
Aitana     Morelli     $249.60 

Dec.  IS  ,1913— S  SIXTH  125  W  Brush 
S   lOOxW    25,   Okd.        A   H   Knoch   vs 

V  Morelli    $100 

Dec.     IS,     1913— NE       OXFORD       AND 

Eunice    E    lOOxN    60,    Bkly.      Sunset 
Lumber  Co   vs  Andrew   M  and  Olive 

V  l:   Wilson $959.66 


Building  Contracts. 


SANTA    CLARA   COUNTY. 


SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 


NO.    362    HoBSOX.    San    Jose.      Addition 
and   front  porch. 

Owner Emile    Cardano.    Premises. 

Architect  .  .  .None. 

Day's   work.  COST,   $500 

E   JACKSON  near   7th,  San   Jose.      Five- 
room    cottage. 

owner Frank     Granandra,     Prem. 

Architect  . .  .None. 

Day's    work.  COST,    $1500 


NO.    265   S-XIXTH.   San  Jose.     Six-room 
cottage. 

Owner C.  C.   Lewis,    447   S-15tli    St., 

S.i  n   Jose. 
.  Architect  . .  .Xone. 
I  'ay's    work.  COST.    $2500 


RESIDENCES — 1     and     2     story     and 

base,    frame.      Cost    not     stated.        San 

Jose,    Santa    Clara    Co.,    Cal.      Architect. 

none.      The    following    Day    Labor    jobs 

ii ,-   about    to   bi     on  te  I    In    San    Jose: 

Frank    Granandra      East     Jaci  son    near 

reet,    I    stoi  j  .   frame,   $1,500;  C.  C. 

Lewi       117    South    151  h    street,    2    story. 

$2,500,    and     R      E.    Carter,    East 

eet,   l   story,   Irani.-  cottage,  $l.- 

;  50    Materials  a)  •■  now  being  put  i     ised 

STORE     A  I. 'I      I'  'II'  '  -      AND     A - 

:,  nd     '      tor;     and    t>a   e 
Co  i     not     stated        Palo      Alto,      Santa 
Co     Cal       Vrchitect,  Hem 
tfllli    Bldg  .  S.   F      '  twnei .  James 
Frazer.     The   building   al    the   -  oi  n<      ol 

-..I    i  in "      treets,  hous- 

Pg,     i     depai  in.,  in      -tore     in 

I.,,    will    " "    repalt       ind    a 

toi       bi  I.  k    addition    co 

rea    of   60   by    l  12%    feet    will    be    i  on 
i      erioi     finish    will     b 
Oak     Boot 
Tl  en     will     be     patent 
nd    ■'    '■•'"' 

!  ' 

..vill  be   i  iced    •■■  ith  pre     i  i   bi  It  i     Pla  n 
tbout 

.  .  i. 


NO.   044   S-ORCHARD,  San  Jose.     Addi- 
tion and  repairs  on  hall. 

Owner Frank   Russo,   Premises. 

Architect  .  .  .Xone. 

Day's    work.  COST,    $500 


E    S1XTEEXTH,    2nd    Lot    N    Washing- 
ton.   San   Jose.      Five-room   cottage. 

Owner R.   E.  Carter,  Premises. 

Architect  . .  .None. 

Day's  work.  COST,   $1750 


E   SIXTEENTH   5th   Lot   N  Washington. 
San    Jose.      Five-room    cottage. 

Owner E.   C.   Ferguson,   Premises. 

Architect  . .  .None. 

Contractor.  .S.    G.    Pelton,    455    S-Third. 
San  Jose.  COST,   $2500 


No.    635    S-THIRD,    San    Jose.      Repairs 
on  cottage. 

Owner G.    S.    McCunne,    Premises. 

Architect  . .  .None. 

Day's   work.  COST.   $45" 


ON    PREMISES      OF    LELAND      STAN- 
ford   Jr.     University      Grounds,     Palo 
Alto.      All    work    for    reinforced    eon- 
crete  club  house  . 
owner The   Stanford   Union,   Stan- 
ford. 
Architect  ..  .C.     F.     Whittlesey,     Haignt 

and    Clayton.    S.    F. 
Contractor.  .Monson  Bros.,  Santa  Clara, 

i  'a  lifornia. 
Filed  Nov.   25,  '13.     Dated  Nov.  24,  '13. 

Semi-monthly     payments    of 75% 

•JO    days    after 25% 

TOTAL  COST,  $32,370 
Bond,  $16,500.  Surety,  Maryland  Casu- 
alty Co.  Limit,  April  15,  '14.  Forfeit, 
none.      Plans  and   specifications   filed. 


LOT  IX  TAAFFE   RANCH  PTN   OF 

Purissinia    lust..   Santa  Clara  Co.   Two 
story   frame  dwelling. 

i  ivvner W.   II.  Little. 

Vr.     Itect  ..  .Albert    Parr,  OS  Post.  S.   F. 
'.,ni  i  actor     Wes  tern    Builders. 
Filed    Dec.    I  !,  '13.      Dated  Dec.   10,  '12. 

Kim,  i  e     In    place $  900 

Ri  adj     I-'     pla    ter 900 

50%  of   finished    materia]   on   Job     900 

w  .ok    finished    9*2 

i     ual    35   days 1214 

Tl  >TAI.  COST,  $4866 
Bond,  $2430.  Surety.  Chicago  Bonding 
,v-  Surety  Co.  Limit,  so  daj  s.  Foi  fell 
none.      Plans   and   specifications   filed. 


ON    NE    COR.    PLEASANT    AXD    PARK 

We    .    San    Jos.-.         One-story      frame 
building. 
Owner T.  A.  Byers,  San  Jose. 


Wednesday    December  :  i 

Architect  ...W.    M.    Binder,    Rea    Bldg., 
San  Jose. 

Contractor.  .Geo.  Lindblom,   San   Jose. 

Filed    Dec.   8,  '13.      Dated   Dec,    2,  '13. 
Bet.    1st    &    6th    of    each    month      75% 

Usual    35    days 25% 

TOTAL  COST,  $1S00 

Bond,     $840.       Sureties,     W.     M. 

and  S.     D.   Williams.       Limit,     fin   days. 

Forfeit,   none.     Plans  and  specifications 

filed. 


ON    SEVENTH,    bet.    Kup    and    Virginia, 

San    Jose.        All    work    for      one-story 

cottage. 

Owner Geo.  Zarcone,  San  Jose. 

Architect  .  .  .None. 

Contractor.  .J.   C.   Thorpe,   Porter   Bldg1., 

San  Jose. 
Tiled   Dec.    10,  '13.      Dated   Dec.    S,   '13. 

Frame    up     

1st   coat    mortor    on 

Cottage    finished     25% 

Usual    35    days 25% 

TOTAL  COST.  $1291 
Bond,  $650.  Sureties,  T.  B.  and  Al. 
Hubbard.       Limit.       50    days.        Forfeit, 

none.     Plans  and  specifications  filed. 

I.KI.AXD  STANFORD  JR.  UNIVER- 
sity  Campus.  All  work  for  bunga- 
low. 

Owner W.   H.  Can-nth.   Palo  Alto. 

Architect  ...  H.     G.     Hammond.     Seattle. 
Washington. 

Contractor.  .H.   J.    Ross,   Palo   —to. 

Filed    Dec.   9.  '13.      Dated   Nov.    22,  '13. 

No    payments   given 

TOTAL  COST,   $ 

Bond,    $2600.   Surety,   Guardian   Cosualty 

&   Guaranty   Co.     Limit,      forfeit,    none. 

Plans   and   specifications   riled. 

PREMISES  OF  LELAND  STANFORD 
Jr.  Uulversity  Grounds,  Palo  Alto. 
All  work  for  reinforced  concrete  club 
house. 

Owner The        Stanford       Woman's 

Club,    Stanford    University. 
Architect  . . C.     IF.     Whittlesey.     Height 

and   Clayton.   S.   F. 
Contractor.. Monson   Bros.,   Santa   Clara 

California. 
Filed  Nov.  25,  '13.     Dated  Nov.  24,  '13. 
Semi-monthly    payments    of....      75% 

III    days    iiftcr 25% 

TOTAL  COST,  $16,400 
Bond.  $8400.  Surety.  Maryland  Casu- 
alty Co.  Limit,  April  15,  '14.  Forfeit. 
none.      Plans    and    specifications    filed. 


N\V    HOME   AND   GREGORY,    San   Jose. 
Underpin  and   repair  cottage. 

Owner Jim    Tamone,    Premises. 

■'   .  .    None   . 
Day's    work.  COST.    $450 


NO.    1251  LOCUST,  San  Jose.  Five-room 
cottage. 

Owner G.    D.    Maria.    Premises. 

Architect     ■  ■  None. 

Days  work.  COST.   $1500 

No.    29    N-FOURTEENTH,      San      Jose. 
Dndei  p 

Owner W.    E.    Vrooman,    Premises. 

At  i  hlleet  .  .  .None. 

Day's    work.  ST,   $500 

No    i"»'.'  S-SEVENTH,  San  Jose.     Four- 
room    ..ittage. 
Owner  .George    Zarcone,    Pi 

Architect  ,     None 

Contractor.. J.    C,    Tharp,    Porter    Bids., 
San  Jose. 

COST.    $1291 


BUILDING     AND    INDUSTRIAL    NEWS. 

No.   745   S-SEVENTH,  San  Jose.     Five- 
room  cottage. 

Owner Forest    Brueh.    Prem 

Architect  .  .  .None. 

Contractor.  .E.    E.    Weldon,    :>>    Marshel 
Ave.,   San   Jose. 

COST,   $2000 


MARIN,  CONTRA  COSTA  AND 
SONOMA    COUNTIES. 


Building  Contracts. 


-.  \\     M  \ti;o    <  III  Ml  . 


EASTERLY  %  LOT  NO.  12  BLK  B  M  \l' 
2.  Burllngame  Land  Co.,  Burlingame. 
All  work  except  gas  and  electric  fix- 
tures, finish  hardware,  coal  grates 
and  window  shades  for  two-story 
and  basement  and  attic  frame  build- 
ing and   garage   and  kennels. 

Owner Alice     Hager,     1815     Gougn, 

San   Francisco. 

Architect  .  .  .None. 

Contractor.  .James     P.     Fletcher,     Lick 
Bldg..    San    Francisco. 

Filed    Dec.   9.   '13.      Dated   Nov.   29.  '13. 

Frame  up   $1125 

Brown  coat  mortar   on 1125 

Standing  finish  and  bases  on....    1125 

Completed   and    accepted 1125 

Usual    85    days 1500 

TOTAL  COST,    $6000 

Bond,    $3000.      Sureties,    Wm.    F.     fates 

and  G.  Berson.     Limit.  90  days.     Forfeit, 

$2ii    per    day.      Plans    and    specifications 

tiled. 


COMPLETION        NOTICES. 


SANTA   CLARA  COUNTY. 

RECORDED  ACCEPTED 

Dec.    1,    1913     NO.   366   N-SIXTEENTH 

San  Jose.  Frank  Peres  to  whom  it 
may    concern Nov.    29,    1913 

Dec  1.  1913— LOT  15  BLK  1  Shotten- 
hamer  Tract  No.  2,  San  Jose.  M  A 
Weldon  to  whom  it  may  concern.. 
Nov.    28,    1913 

Dec.  3,  1913 — LOT  1  BLK  1,  San  Jose 
Tract,  Geo  Kitchen  to  whom  it  may 
concern Nov.     27,     1913 

Dec.  5,  1913—  NB  COB  ALEXANDER 
and      Alum    Rock    Aves.     San   Jose. 

Mary   A  Grace   to  G  W   Grace 

Dec.    1,    1913 

Dec.  9,  1913— SCHOOL  GROUNDS, 
Mountain  View  Public  School,  Mt. 
View.  Mountain  View  Scl i  Dis- 
trict  to  Ohas    i  Tl .No\ 

Dei  12,  1913— LOT  15  BLK  i  Barrett 
and  Mack  Sub.  A  York  to  whom 
it  may  concern Dec.   10,   1913 


COMPLETION  NOTICES. 

.     SAN    MATEO    COUNTY. 

RECORDED  ACCEPTED 

Dei  .   9,   1913     LOT   10   BLK    27,    E 

A.I.I'M      tO      I  ■  N"-      -'         K1" 

nai.l..  Sclaronl    ind   Hanorah  Cleary 
Sclaronl  to  M  C  Ri  ■•    i       .Dec.  8,  1913 
14   BLK  20,  Croek- 

\i    Johnson    to  John    F   Boulbard... 

Nov.    29.    1913 

De"c"'  u,    1913     COUNT!    ROAD    and 
Second   Ave..   San   Mateo,     SI 
,  i  ,  v.     Red  i  '  o      Hospital  to   ' 
lean  Marble  &  Moss  11,  'IS 

t2,  1913      HIGHLAND   AVE 

ik    13. 
,,r      Burllngame.        Herbert 

rood 

Dec.  12.  1913 


Hi  ITEL—  I  story  and  b  ise,  i  eliifoi  ■  ed 

$76  000         Fairfield,      Solano 

Co      Cal       Architect,    Henry     c.    Smith. 

Humboldt    Bank    Bldg..   s.    F.      Owners, 

Fairfield    Hotel    Co.      The    building    will 

inged     foi     stores    on     the     Brst 

door    besides    the    hotel     lobby,    dining 

nd    offli  e.      Upper    doors    will    he 

subdivided    Into  about   100   guest    r is 

number  of  baths.     Interloi 

Of     pine     Willi     some     lialdw 1. 

tion  will  he  fireproof  with  ex- 
terior walls  of  reinforced  concrete  and 
metal  lath  and  plastei  Interior  parti 
lions.  i'ii na  pro\  Ide  tor  stea m  heat, 
elevator  service,  a   hot   water  plant  and 

vacuum    cleaning,       Bath      n is     will 

have   tile   floors  and  wainscot.     Exterior 

faced     with      cement      plaster. 

early    complete   and    figures 

will   s ih    be   iaken. 

HOSPITAL     COTTAGE— 1     story     and 
Cost      not     staled.        Napa, 

i  i  i  Architect,  State  Archl- 
i;  McDougall,  Sacramento. 
Owners.  State  of  California.  Plans  for 
female  cottages,  Dozier,  are  complete 
and  figures  are  now  being  called 
Bids  will  be  opened  on  January  14th. 
Plans    and    specifications    can     be     se- 

lom  the  office  of  the  State  En- 
gineer ai  Sacramento.  An  official  pro- 
po    'i      lis     under    another    heading 

issue. 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 


CHURCH       1    story    and     base,     frame. 

$5, Fresno,    Fresno    Co.,    Cal.       Ar- 

Swartz,    Hotclikin     &     Swartz, 

Bldg.,    Fresno.     Owners,   Caflio- 

ol   Lanara.  The  building  win 

contain  a    main  auditorium  and  Sunday 

rooms.     Interior  will   he   finished 

in     pine    and     redwood.       Plans    provide 

for    furnace      heat.        Exterior       of       the 

will   he   faced    with     resawed 

i  'la  ns   are   being   prepa  re j 

i  .i   tor   shortlj 
II  \l,l,    OF     RECl  >RDS      2      story      and 

\     i  [instruction,     $100, 

Fresno,    Fresno    Co.,      Cal.        An 

U.lluwson.       Forsythe       Bldg., 

Owners,    Fresno    County.      The 

Jury    has    recommended    that    the 

plans  of  Architect  Mathewson  he  adopt* 

ed    for    the    new    Hall   of   Records.       His 

a     Classic     luiilding    with 

eight    lurge    stone    columns    across    the 

front.      Entrance    will    he     finished      in 

and    tile.      The    first    floor     will 

contain    offices    of    the    County    Auditor 

and     Assessor    while    the    entln 

'ounty 
Recorder      Construction    will     bi      fire- 
proof,   with   exterior   walls  and    fioors  of 
reinforced   concrete   and   interior   partl- 
lollow  tile  a  nd  metal   lath  and 
finish   will  be  ..r  pin.  . 
I    ml    metal,      Metal    furniture 
and    metal   window   sash  and   frames  ere 
rbere  will   bi  m     heat. 

.ai    burning   system   and    vacuum  elean- 

I 

■  i   In  furnlshl  i  ire  be- 

FLATS     :  story  and  base    fi  ame,  $7.- 
ii eano   Co     i Jal.      Archl- 

-mil  I  .     Slew  ai  I     and      i ::.: 
publican    Bldg.,    Fresno,    and    211    Kearny 
street,    S     F.      Owner,    George    Shorllng. 


lU'ILDINU    AND    INDUSTRIAL    NEWS. 


Veneered  Panels  of 
unexcelled  quility — 


Wybro  Panels  are 
everlastingly  good 

You  can  depend  upon  WYBRO 
Panels  ti»  retain  their  smooth  finish 
and    uniform    quality. 

T  ese  Panels  are  everlastingly  jsooil 
and    stan  1    tor   SERVICE. 

Why  buy  others?  WYBRO  Panels 
mi   more   than   inferior  makes. 


Ask    1, 


list    .if    168 


Wfriite  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


The  building  will      e .1   at   the  cor- 
ner    of    H     and     Stanislaus    streets     and 
will    contain    four     modern     residential 
Hits.       Interior    finish     will     he    of    pine 
and    redwood    with     hardwood     h 
the  principal  rooms.  Each   rl.it  will  have 
a  i:   ..pen  air  sleeping  porch.      There   will 
l.e    open    fire    places   and     tile     mantels. 
Bath     rooms      will       have       composition 
ind    tile    wainscot.      Exterior   will 
le  covered  with  rustic.     Plans  are  com- 
plete   and    figures    are    being    taken. 
Hi  TEL — 2     story     and      base,      brick, 
Fresn..     Pi  esno    Co      Cal.      Ar- 
chitect,    Eugene    Mathewson,     Foi 
Hldg..    Fresno.      Owner.    Herman    Granz. 
hiding     will  i      ii     -at     the 

i :  i     streets      overing 

of   Kin   by   1  la  feet.  There 

will    ho    seven    stores    on    the    first      I 

lOtel    entrance    and 
Upper     tloor     will  out     fifty 

rooms    anil    a    number    oi 

and     private     baths.       Interior      will      be 

!      in     pine      t  ig    bul  Plans 

for  st  ea  m  lie  ot  watei 

system.     Hath   rooms   will 

sition    doors    and    tile    wainscot.     Stores 

and    pati  erior   will 

1  e    faced     with     pi  e.-.-ed      b] 

■ 

i  Ontracts     Ywurded. 

hAiNniiv  -i    stoi  I 

$-jii.i.iiii.      Fresno,    Fr<    no  Co     Cal.     Ar- 

I  wners, 

ndry.       Con  tri 

CITY    H.M.I.    ALTERATIONS 
and     base,    bri.k.     $26,050.       Bake:  -n,    ,1 

Kern    Co.,    ''ah       Arc]      eel      'I'    s     B, 

Wiseman,     Producers'      National       Bank 

■     !        |l 

Held. 

STORE    ALTERATION'S 

'  •  k    $.",.."Ar,. 

i  .  tgene      M  i  the  i  Bon 
Forsyt  Fresno.     '  hvner,  James 

Pbrte'o.  'Hi.       Fred 

■ 


Building  Contracts. 


I  RESNO    I'M   Ml. 


LOT      16       LUCERNE     TRACT, 

All    work    ! 

'ino. 

I     o 

in,    Fresno. 
Filed  Dec.  16,  '13  15,  *13. 

' 

808.75 

detod     



TOTAL  COST,    13235  00 


Bond,  $1700.  Sureties.  H.  A.  Hansen 
and  A.  M.  Loper.  Limit,  March  1,  '14. 
Forfeit,  $5  per  day.  Plans  and  specifi- 
cations  filed. 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA. 


RESIDENCES — 1  and  2  story  and 
base,  frame.  Cost  not  sta  ted,  Stoi  k  - 
ton,  Sati  Joaquin  Co.,  Cal.  Architect, 
The  following  Day  Labor  jobs 
iorted  as  -about  to  be  started  in 
Stockton:  W.  H.  Thompson.  -11"  Easl 
.Market  street.  2  story  frame,  $3,200; 
\lh,  i  t   Nelson,   1121    Easl   chain,. 

frame.    $2,200;    Hans    Axel.    42'5 
South    East    street.    2    story,    frame    $_',- 

Beni  l:     Farrar,    Stockton.    2    storj  . 

fi $3, 1'     A     Leipelt,    221     East 

Park    street,    1    story   cottage.    $800,    and 
C.     A      Eldridge,      Poplar       aid       CenteT 
2    story,    frame.    $2,250. 
RESIDENCES— 4     2-story     and     his.. 

frame.    $2,500    to    $3. each         Sai  1 .1  - 

mento,    Gal.       Architect,    none.       Owner, 
E     A.    Pierce,    22"?    1st    a,\  enue      Sacra 
mento.      These    houses    will    be    ere   ted 

Baxter  Tract  and   each    ha 
designed     10    contain    seven    rooms    and 
bath.       Interiors     will     be      finished       in 

pine,    red  \\ I      and       some       hardw 1 

'i.ik    floors    will   be   used   in   the 
principal    rooms.      The    more    expi 

will    have    furnace    heal     1       u 

fn  c    places.      Ma  in  els     will    be 

of    tile    and     brick.      Bath       rooms       and 
will      ave    tile    wain   cot.      An- 
ion itic    water  beaters  will   be  insl  tiled 

I    be   covered    with    1  e 

mi     metal    lath,    rustic,    shlplap 

.ind    shingles.      Plans    are    plete    and 

ok    will    be    done    bj     Daj     I.  1  boi 
1       rial       tri     being   purch  1   ed 

1.1  i:i;.\i;  V      2     -; md 

A  construction.  Cost  not  stated.  Sac- 
ramento, ''ah  Engineer,  Givan,  Citj 
Engineer,        Sai  1  amentia.  1  ■■■■ 

Givan    has    prepared    prelimii 

building    which    is    to    be 
1,      1    e  Carnegie    \     ocm.1  on   in 
-01  amento.      These    plans    have    boon 
fled     in    New    York    for      1 

,,1      the     association  T  I, .       •       , 

location  ini  furthei  Information  relo  - 
live    to    the    building    will 

POSTOPFICE — 2       storj       and 

brick    and    steel.    $7', !    1    0,    Butte 

1  'o..    Cal.      Alii,         

i.c        Owm 

■1  iilc-llt.        Pla  11 

:        (  F. -ill      I       I    I         '    ' 

to    be    ..i.ilcd     in    I'liiio        'I      1 

>ot     and    will 

ovi       1-1  oiimi   area  1  iroxl  ma  telj 

I 
he  of  pine,  hardwood  .md   metal    T    ere 


E.  H.  Williams 


Chilmer  Munday 


Munday  &  Williams 

Attorneys-at-Law 

Special  Attention  Given  to  Building 
Law  and  Bankruptcy  Cases 

Telephone  Kearny   2622 

615  Philin  Building,        San  Franolsct 


will    be    steam     heat.       Exterior    will    be 
1 .0  0  1     m  il  ,     pressed     brick     ami      tei  - 
1  o  1 1 . 1       Plan s    w i l'l    be   ho,. 
coast     not    later    than     Feb,     10th.       An 
official     proposal     will     be    published     in 
1  bese   columns. 

SCHOOL — 2  story  and  hose,  rein- 
forced concrete.  Cost  not  stated.  Eu- 
reka. Humboldt  Co..  Cal.  An 
William  H.  Weeks.  :;,  Posl  street,  S 
F.  Owners,  Eureka  Union  High 
District.  Architect  William  II  Week! 
omplte-ted  working  drawings  tor 
the  new  High  School  building,  which 
is  to  be  erected  in  Eureka.  Humboldt 
County.  The  building  will  cover  an 
-area  of  214  feet  bj  ISO  tei  and  is  de- 
signed in  the  classic  style.  Construc- 
tion "all  ije  of  reinforced  con.  rote 
except  tlie  upper  story,  which  will  be 
oh  the  slow  burning  type.  Exterior  is 
to  be  faced  with  cement  plaster  in  imi- 
tation of  stone  Eight  class  rooms,  a 
oil's  office,  tin-  teachers'  rooms, 
il,-  bookkeeping  and  typing  depart- 
ment and  '  '  assembly  hall  take  up 
:  the  first  tloor.  All  class 
rooms  throughout  the  building  are 
equipped  with  book-cases  ami 
er's  closets  The  assembely  hall  has 
a  seat  in;  fi      students  and 

will  l.e  used  foi   a   study  hall.     The  floor 
is    1  aised    and 
built    on    a    slant.      This   room    is   one    of 

the    31    artistic    in    the   building.      As 

old,;  local    equipment,   along    wii :      sev- 

n       il  I'  omplete  mo- 

tion     i.c  tn ulfil,     including     a      fire- 

.,-     1,0    ; :  .    moving    picture  ma- 
1 o       There    are    a    total    of    Ave   exits 


in     the    hall,    three    me  in    and     t  \\  ..    tire 


\  ided.        The       library 

ot    ■    ,    as  embly    hall.      The   sec- 
ond   floor    is    given   over    to    flvi 

e    His.    tin-    1. 

■  :  1 .  1  .1  mil  al  a  ml  phySl  'I  hi  h  o  a  lories. 
1  gul>'  resl  rooms  and  storage  rooms. 
1  1  drawing  rooms  are  also  located  on 
1  11 ami  have  both  sob-  ami  cell- 
ing llghi  which 
will  permit  oi  1  .-  adjust  no  nt  of  1  he 
tdov  '  -d.  The 
chemical    Daboratorj           ibsoluti 

hoi       I  01     1  ho     work     -oi      now     l.o- 
koii 
STORES    AND    OFFICE      1     Storj     and 

1   0.    ■-  -  i   )     and   steel       $  1 "  

0     I'-.i       Architect,    1:      C.      Hem- 

rnings,      .-•  01  a  mento.       Ownei  West 

1  .  will    be 

erected    In    Wesl     Sacri into    a  ml    has 

been  de    ■■  ned   I ntaln   0   1 

I  wo    1 loin     offices         Interior 

mi    h,     ,,i    pine   a  nd     hardv.  nod 

VTeta  1     ■     '     -  ■'  "d     I :  ;|  ■' 

terlor  of  the  building  will 


w  ed  i  :■■■!. '  s     I  tecember  H,      9   3 

be    tai  ed    wl  i  h    cut     si  one       Plai 

complete   and    figun 

Contracts    Awarded. 

LODGE     MALI.      3       toi 

brick.      i  !os1     -in  ed         i  'oi  ten  Ule, 

Tulare    Co.,    Cal        \.n     Iti    I      Fo 

Monache      I  lldg  .      Poi  ter\  llle. 
Poi  tervilli     i  >,i,i     D  i  How 
soclatlon.      Contractor,     A.    I,     Laidlow, 
Portei  i  llle.     ' ' i  ai  I    pi  ci     not      I  i  led 


Uuilding  Contracts. 


SAl'll  UIEM'O    ( 'lll'Ml  . 


LOT  7   AND   W   60   FT.  LOT  6,  J.  K,   2ND 
.iii.i     3rd     Sts.,     Sacramento        ! 
i    damages 

i  Iwner Morrison    &     Burn  -.    215    - 

St.,   Sacramento. 
i     ..None. 
Contractoi 

COST,   $2112 


I  ,1  IT     I 


BLK     I     Baxter    Trad     Sub      I. 
Sacramento.      Ei  eel   .1 «  elling. 

1 1«  ner E.    A.    Pierce,  2207    1st    Ave., 

Sacra  mento 
Arch  i  teel  .  .  .  None. 
I  >aj  'a   «  oi  I.  Ci  1ST,   $20 


LOT     13    r-l.K     I     Baxtei     Trad     Sub      1, 
Sacramento.      Erect    awe] 

i  Iwner E     A.    Piei  c<  .    2207 

Sacramento. 
Arcbitecl         None. 
i  >aj '«   w  ,'i  I.  COI    i  .   i  10  ■ 

l.i  IT     M     BLK      i     I'-i  xter    Tr  id     Sub,     1, 

Saeran Erecl 

E.    a.  Pierci 

An  iiltect  . .  .No 

Day's  woi  h  Ci  IS1 


LOT  2  SUB    :    Hi  Ktc  ;    Ti  u  I    Sub   2,   Sac- 
ramen  tb       Erecl    d  wel  ling. 

i  nviu'i E.   A.    Pierce,   2207    lsl    Ave., 

Sacra  menl  o 
Ari  in  ect  .  .  .  None. 
i  pay's    work  CM  1ST 

N  7.",  FT.  LI  IT  -   BLK    I  B,  I  iak    Pari 

Vrthur       H       Gasick        160 

1    . 
■  one. 
Conti  ictoi      n    M.   Earle, 

i'i  1ST,    J1500 

W     ',    '  IF   S    ■:■    LI  IT    8,    I,    i      iTH    S    5Tn 

sis..  illdlni 

1 1«  nei  .  \      Boi  dl      i  nd     i 

r  si 
Architect  .  .    None. 
'',.,,•1  actoi      G     ii     i 

COS1 


W     I ■'    S    '■■    I  'I'    LOT    5,    V  .    P 

d  well  i  i 
Owner .  ,  H     I      Ca  1  St, 

Da  I 


LOT    2.    1  'II    AND      !  ITH    STS 

Sacramento  V  dd  i  1 1  oi 

C.  H     I  '■inn,    N- 

nd   and 
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LOT    11    BLK    ''L,"    ii             :      Park     Sai  LOTS    2,    lt  6,    B,    10    AND    12    BLK     16    E, 

ramento         Four  room      house       and  Stockton.      Erect   awning, 

rarage,  Ov              .    ,    San   Joaquin    Lumber   i  lo . 

Owner Charles       E.       Weldei  147    S-Center    St.,    Stockton, 

2818  J   St.,  Sacramento,  Architect  ..  .None 

ect  .  .  .  None  I  'ay's    woi  k                                  i  :i  1ST,    $500 

Contractor .  .O.     E.     Horvie,     2212    T    St.,  

Sacramento  LOT    18    BLK    2    THE    OAKS,    Stockton. 

Filed   Dec.   1 2,  '13.     Dated   I  ii  c    9,  '18  I    frame    build 

COST,    $2420  Owner..          Albert      Ne]   on,        1421        E- 

Channel,    Stockton 

LOT    1,    M,    X.    FRONT    AND    2ND    STS..  Architect  ..  .Noni 

Sacramento,      Addition    to   building.  Day's    work.                               COST,    (220(1 

Owner Northern       Elec.       Railway  

Co.,    803    i    St.,    Sacramento  1'"'1'    U    BLK    270    E,    Stockton.      Erecl 

Architect  ...None.  frame    building. 

Co     ractor.  .Murcell  &     Hale;      Ind  Co  Ownei        ...Hans  Axel,   425   S-East  St., 

V  St.,    Sacrame Stockton. 

COST.    $23,9  I  *rc      tect  . .    None. 

LOT  1,    M,   N,    1ST    AND   2ND   STS.,   Sai  '            rork.                                  COST,  $2500 

ramento.     Erect  imilding-.  

Ownei II. ill.    Luhrs    &    Co.,    90S-1C  J-i  .'i'    is      iu.k:    n,      Yosemlte      Ten,,. 

2nd    St.,   Sacramento.  Stockton.      Erect    frame  building. 

Architect  ...None.  Owner Ben  R.  Farrar. 

Contractor.  .Murcell    S    Haley,     Ind   Coi  Vrcliitect  . .  .None. 

V  si  ,  Saci  amenl  o  Day's  ti  ork.                                i  ;i  isx,  f. 

Filed    Dee.    [2,   '13.      Dated   Dec.    .",,   'la.  

COST,    $19,850  LOT    6    BLK    15    E,    Sto   kton       Remodel 

frame    i  uildlng, 

i:    !  ,  i  '!■•    Li  IT   5,    I,    i,    7TH   &    STH   STS  '  "'>  ner             c      \      i..  .  ..           ■         E-Park 

Sacramento.     Alter   building.  St.,  Stockton 

'  Iwner Griffith    Real!  y   Co  .   926   6th  ^:        '  •    '         None 

St.,   Sai  ra  mi  nto  «  ork,                                 i  -,  igx,    fsOuO 

Architect  ..  .None.  

i    toi       Be             ,■      H     i      i.    St.,  N          OF   LOT    18    BLK    97    \v     Stockton 

Sacra  mi  '  ■          frame    building. 

Cl  1ST,    $< w  ner    C.   A.    Eldridge,    Pop!    i      ,   | 

Center   Sts.,   Stockton 

LOT    I,    M,    N,    1ST    AND    2ND   STS,    Sac  Arclilte   I     ..None 

ramento        Utei  ition       ind     idditlon  '''         work.                              COST,    $225u 

to    ware  [tiding   and   of-  ^ 

flee.  completion       NOTICES. 

Owner Northern     Realtj     Company.  

Irchiteet  ...None.  sacramento  COJ'NTV. 

Contractor.. Murcell   &    Halej      1 1  tin   and  ■ 

K   Sts.,   Sacramento.  RECORDED                                   ACCEPTED 

Filed    Dec.    is,   '13.      Dated    Dec     i;   '13  ""      11,    1913     LOT    II    Revlera    No,    i. 

COST.   $1050  Portei    C     Vnderson    to    W    M    Ken- 

nedy Dec.    11,    1913 

lot  i.  u,  n,  ist  and  2nd  sts,,  sai  Release  of  Lien^ 

ramento       Alterations    and    additions  

to   warehou  SACRAMENTO    COUNTY. 

Owner Northern    Realty   Co.  

Architect  ...None  '           iRDED                                      AMOUNT 

Contractor.  .'Murcell    &     Haley,    11th   and  D'                ''■■      LOT-4.X,  T,  24TH  AND 

K   Sts.,    Sacramento.  Sts       Sacramento        Clark     & 

Filed    Dec.    is.   '13.      Dated    Dec.    l.  '18.  Hi                           Co    to   C    \      Nuttall 

TOTAL  C(  'ST.   $3020  Estate    

s    ',    lot   s,   r.   v,   23RD   an LIENS  RELEASED. 

Sts.,    Sacri Eri 

VI       D.    11                            X     St.,  SACRAMENTO    COUNTY. 

ORDED 

OST     $2 "                                          '       '           '      ' 

i  ii.     . 

LOI     '  .    i  ■!  u.i  m  \       in: TS,       Sacra  i          i   A   P   Bel  lolu   I,    $73.60;    ?ame 

elllng.  $375.20 

^ 

LOS    ANGELES    AND    SOUTH 
ERN  CALIFORNIA. 

»     ■      ■  

Ill  .1  l,os 

•  * i    . 

•      lg.,     I.        \ 

Building  Contracts.  Ira    w.    Burm                            I.    Spiiulillns 
-  -  -    - 

M\    .H)\<H  IN    COI  \n  of    New    H 



LOT    1       BLK    C    P  instruction    v 

mild  1 1  iu  t    wl t ' 

' '»  ner w  .     1 1 

«  III    be 
None 

i                                     COS         '  .           ,     .           . 
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guest  rooms,  nearly  all  of  which  will 
have  private  baths.  Reception  halls 
and  parlors  have  been  provided  for  on 
each  floor.  Main  floor  will  contain  the 
general  offices,  lobby,  parlors,  dining 
rooms  and  stores.  Marble  and  tile  will 
be  used  in  the  corridors.  P.lans  pro- 
vide for  steam  heat,  vacuum  cleaning, 
hot  water  system  and  six  elevators. 
Metal  window  sash  and  flames  are 
specified.  Exterior  of  the  building 
will  he  faced  with  tile  and  terra  cotta. 
Plans   are    being   prepared. 

Contracts  Awarded. 

RESIDENCE  —  2  story  and  base, 
frame,  $25,000.  San  Juan  de  Capistrano, 
Oraugc  Co..  Cal.  Architect.  A.  R.  Hen- 
ton,  114  North  Spring  street.  L.  A. 
Owner,  John  Forster.  Contractor,  F. 
B.  MeCabe,  1306  West  50th  street.  L.  A. 
Contract    price,    $25,000. 

HOTEL — 4  story  and  base,  Cl-ass  C 
construction,  $43,000.  Los  Angeles. 
Cal.  Architect,  E.  B. 
aurance  Bldg..  L  A. 
Mathewson.  Contract 
ington,  650  Hawthorne 
tract    price.    $43,000. 

SCHOOLS — 1  2-story  and  2  1-story. 
brick,  $76.71S.S6.  Long  Beach.  Los  An- 
geles Co..  Cal.  Architect.  A.  Burnside 
Sturges.  Story  Bldg..  L  A.  owners. 
City  of  Long  Beach.  Contractor,  J.  \\ . 
Davison.  32".  Walnut  street.  Long 
Beach.      Contract    price,    $T6,71S.S6. 


Rust,    Title    In- 

Owner,      C.      A. 

31-.      John       Her- 

ave.,  L.   A.   Con- 


PORTLAND  AND  OREGON. 

APARTMENT  HOUSE— 2  story  and 
base,  frame  and  concrete.  $32,000.  Port- 
land. Ore.  Architect,  none.  Owner.  E. 
M.  Rasmussen.  277  Peerless  Place,  Port- 
land. The  building  will  be  erected  on 
23rd  street  near  Sandy  and  will  have 
a  street  frontage  of  56  feet  by  a  depth 
of  96  feet.  Interior  will  be  arranged 
for  suites  of  two  and  three  rooms  with 
baths  and  wall  beds.  Interior  finish 
will  be  of  pine  and  redwood.  Oak 
floors  will  Ik-  used  in  the  living  rooms. 
There  will  be  steam  heat  and  a  hot 
water  system.  Bath  rooms  will  have 
composition  floors  and  tile  wainscot. 
Exterior  of  the  building  will  be  covered 
with  rustic  and  shiplap.  Plans  are 
ete  and  subcontracts  are  how  be- 
ing  let    by    the    owner. 


SEATTLE  AND  WASHINGTON. 


TUNNEL    AND     SHAFT     CONSTRUC- 
TION    $300,000       Seattle,     Wash.       En- 
gineer, City    i         ■  •  ■         ''ii  le,   '  iwners, 
City    of    Seattle.      Bids    will     soon      be 
m   "i    i    1200   ft. 
tunnel    12    ft.    in   diameter    under    Lake 
from   Northlake   to   Southlake  at 
which    Includi      i    • 

,   ,,-!       ,,!  I        Of       t  WO         1  .".0         fl. 

shafts   16   ft    i 

...  ned      i  •  '  ''ii'  lj 

have   been    rejected    and    new    bids    wili 

.,f  .oust  ruction  t.. 

•  wo  .in.    en1     •    •       and   price  for   hot:. 

-lid    tunnel. 

GRAIN        ELEVATl  'I:  Rel 

1 1  uction.     Cos!   nol     I  a  ted 
Po 
ail.-  Cor  '        C11 

.,f    .-.-.':• 

lion    wt  

,,,   prepare    plai  tin   i  levator 

,         ■■    . 

... 
. 
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details  can  be  given  at  this  time.  Fur- 
her  mention  will  be  made  of  the  work 
-as    plans    progress. 

11'iTKI 6   story   and   base,    brick    and 

steel.  $60,000.  Seattle.  Wash.  Archi- 
tect, John  Graham.  Lyon  Bldg..  Seattle 
Owner,  P.  J.  Murphy.  The  building  will 
be  erected  at  the  corner  of  6th  avenue 
and  Jackson  street  and  will  cover  an 
area  of  60  by  120  feet.  Several  stores 
and  the  main  office  and  hotel  lobby  will 
occupy  the  first  floor.  Upper  floors 
will  be  subdivided  into  a  total  of  L30 
Sliest  rooms  and  a  number  of  puolic 
and  private  baths.  Metal  window  sash 
and  frames  and  some  marble  and  tile 
work  will  be  specified.  There  will  be 
steam  heat  and  a  hot  water  system. 
Hath  rooms  will  have  tile  wainscot  and 
composition.  Exterior  will  be  faced 
with  pressed  brick.  Plans  are  being 
prepared. 

GARAGE,  SAUCER  TRACK  AND 
GRAND  STAND  —  Concrete  and  frame 
construction,  $75,000.  Seattle.  Wash. 
Architect,  Julian  Everett,  Walker 
Bldg..  Seattle.  Owners,  Seattle  Motor 
Speedway  Association.  These  build- 
ings will  be  erected  at  the  Renton 
Junction  Track  and  will  consist  of  a 
large  fireproof  garage,  machine  shop 
and  repair  department.  A  saucer 
track  and  large  grand  stands  are  also 
contemplated.  Preliminary  plan-  have 
been  approved  but  money  is  not  yet 
available  for  construction.  Further 
mention  will  be  made  of  the  work  as 
the  plans   progress. 

SCHOOL — 2  story  and  base,  brick 
and  terra  cotta,  $35,000.  Seattle,  Wash. 
Architect  V.  W.  Voorhees,  Eitel  Bldg., 
Seattle.  Owners,  School  District  No. 
41.  This  work  has  been  mentioned 
here  before  when  plans  were  first 
out  for  figures.  Revised  plans  have 
been  completed  and  new  figures  will 
be  opened  on  December  26th.  Plans 
can  be  secured  from  the  architect.  Tne 
building  will  cover  an  area  of  76  by 
116  feet  There  will  be  steam  heat,  a 
modern  system  of  ventilation  and  pro- 
grame  clocks  and  vacuum  cleaning. 
Exterior  of  the  building  will  be  faced 
with  pressed  brick  and  terra  cotta. 
Frank  Steil,  752  North  89th  street,  Se- 
attle,   is   Clerk    of   the   School    Board. 

DEPARTMENT  STORE — 4  story  and 
base  Class  A  onstruction.  Cost  not 
talc. I.  Architect's  name  not  given. 
Owners,  Hudson  Bay  Co.  Bids  for  the 
construction  of  a  large  department 
store  lor  the  Hudson  Bay  Co.  arc  be- 
ing received.  Bids  to  close  Dec.  27th. 
Proposals  will  be  received  for  the  fol- 
lowing work:  Mason,  reinforced  and 
plain  concrete,  architectural  terra 
cotta  ornamental  iron,  carpenter  and 
iolner,  roofing,  sheet  metal,  plastering, 
painting,  glazing,  marble  and  tile. 
Plans  are  in  the  bands  of  II  v  Pratl 
manager  of  the  company  at  Victoria, 
i:     C 

THEATRE  I  story  and  base,  re- 
inforced com  i  etc,  $1  25,000.  Seattle, 
Wash.       \ . '  Hi:  ect,     Wai  ren     1 1      Milner, 

Arcade  Bldg.,  Seattle.  Owners,  Alaska 
T  ..me  Co.  The  building  is  to  he 
erected  at  the  coiner  of  Second  ..  \  e 
,:,    and   Seneca    street.     The   work   has 

i i i  i..nc, i    in    t  hese   '  "i  umm     be 

Plans    are    now     being     revl   ed 
■i    .      ti  ui  mmc  wil  be  flreprooi   i  in  ough 
out    with     reinforced      concrete      wa,lls, 
flooi       '  nd    >  "oi    ■  iii.         i  ui.  i  lor     partl- 

i  in    be   of   hollow   tile   and    a  i 

i  nd    pla    ti  i       Thei  e  will  bi 

modi  ''.  i  ■  'a    "i    i  'Hi  i  i.i  t  ion 


Wednesday    December  24.    1913. 

and  vacuum  cleaning.  Exterior  of  the 
building  will  be  faced  with  cement 
plaster.  Plans  will  shortly  be  out  for 
figures. 

DAM — Earth  and  concrete.  Cost  not 
stated.  Sheldon.  Wash.  Engineer, 
City  Engineer,  Sheldon.  Owners.  City 
of  Sheldon.  Plans  have  been  completed 
and  figures  are  now  being  taken  for  a 
dam  fo  rthe  municipal  water  system  at 
Sheldon.  Bids  will  be  opened  by  the 
City  Council  on  January  15th.  Plans 
and  specifications  can  be  secured  from 
the    City    Clerk,    P.    D.    Fairch.    Sheldon. 

POSTOFFICE — 2  story  and  base. 
brick  and  stone.  Cost  not  stated.  Po- 
catello,  Idaho.  Architect,  Oscar  Wen- 
deroth,  Washington,  D.  C.  Owners, 
United  States  Government.  H.  E. 
Doering.  56S  Maple  street,  Portland, 
submitted  the  lowest  figures  for  the 
construction  of  the  Federal  Building  at 
Pocatello.  His  bid  for  this  work  was 
$93,174  for  limestone  and  $91.21  S  for 
sandstone.  A  contract  has  not  been 
awarded. 

Contracts    Awarded. 

SYNAGOGUE  — 2  story  and  base, 
brick  and  steel,  $32,000.  Seattle.  Wash. 
Architect.  B.  Marcus  Pretica,  Empire 
Bldg.,  Seattle.  Owners,  Cbevra  Bekur 
Cholum.  Contractors,  Westering  En- 
gineering Co..  503  Railroad  avenue,  Se- 
attle.      Contract    price,     $32,000. 


SI   1IMA11V    OF    BUILDING    PERMITS. 


I  lie   M 


it  i  he  Bureau  of  Permit 
l's.  Oakland,  California, 
.ml,    of  November.    1013. 


Classification  No.  of 
of  Bldgs.               Permits 

1-story     dwellings 44 

1-st   dwlgs   with    stores  1 

1%-story     dwellings...  5 

2-story     dwellings 10 

3-story     apartments....  1 

1 -story     stores 3 

2-st  brk  hotel  with  strs  1 
4-story   brick  and   steel 

hall  and   store   bldg..  1 

1  -si  ory     office 1 

1-st    brk    cabinet    shop.  1 

Brick    bake    oven 1 

Hog  serum  station....  1 
l-story    concrete    stable 

a  mi     ga  rage 1 

1-st    concrete    garage..  1 

1-st    brick    garage 1 

1-st    frame   garage 1 

Work  .shops,  tank   frms 

a  nd    ba  rns 7 

Garages,      sheds      and 

stables     20 

Altera!  ions,       additions 

and     repairs 114 

Totals     217 

New    construction 103 

Alterations,      additions 

-i  ml      repairs Ill 


Cost 
$    72,480.00 

2. 500.  mi 
1  2,350.00 
31,500.00 
40, iiihi. mi 

2,380.00 
10,000.00 

7S,  840.0 

loo.oo 

4,000.00 
1,800.00 
4,800.00 

7.500.00 

55,040.00 

10,000.00 

1  1.115.00 
1,300.00 
3,748.00 

5  1.7211.2:, 

$4  I  1,2  16  25 
$359,497.00 


Totals 


217      $414,226,25 


BIDDERS  ON     FEDERAL 
BUILDING. 


The  following  circular  letter  has  been 
,  ei  ei  i  ed  at  this  office  from  the  Treas- 
ury  Depai  uncut   at   Washington: 

LOCAL    MATERIALS    AND    LABOR. 
Circular  Letter  Jfo.  11, 

TREASURY    DEPARTMENT, 
i  mice  of  the  Supervising  Architect, 
Washington,   D.  C,  Nov'    20     1913 
To  whom  ii   maj   concern; 


Wednesda  j    I  lecembt  i      i     191,3 

Tin-     Department     is     frequently     re- 
quested   to    Include    in    Its 
for    the    construction,    etc      ol     federal 
building's  the  requirement   1  iu  t    1    ,      uC 
1  essful    bidder   for   the    work   shall    use 
a  particular  material,  fixture,  appliance, 
or   method,   or   that   certain   of   the   ma- 
terials  and  labor  to  be  used  in  the  con- 
struction of  the  buildings  must         ofc 
tained    in    the   localities    In    whi< 
are    .•>   be  erected.     The    Department    is 
compelled    to    deny    these    requests    for 
the    following    reasous: 

The   hiw   requires    tn.n    proposals    for 
tbo   construction     of   Federal    buildings 

shall    he    solicited    by    public    adi 

ment  unless  the  punlio  exigencl 
quire  the  Immediate  delivery  of  the 
articles  or  performance  of  the  1  Ice 
sought  to  he  obtained.  The  obvious 
purpose  of  the  law  is  to  secure  through 
broad  competition  the  lowest  terms 
obtainable.  This  object  would  be  de- 
feated if  bidders  were  restricted  to  the 
products  of  -any  particular  Slate  or 
locality,  or  if  the  bidding  were  similar- 
ly restricted  to  residents  of  any  par- 
ticular section  of  the  country. 

The  Department  always  declines  to 
indicate  by  name  or  brand  the  particu- 
lar materials,  fixtures,  appl 
methods,  etc..  to  be  used,  bul  specifies 
the  grade  of  both  materials  and  labor. 
Bidders  are  free  to  procure  these  any- 
where obtainable,  provided  they  meet 
tile    specification's    requirement. 

Nothing-  in  the  specifications  for  the 
different  buildings  prevents  local  con- 
tractors from  bidding  on  the  work.  Nor 
Is  there  ever  anything  in  the  Depart- 
ment's specifications  which  would  pro- 
hibit a  successful  bidder  residing 
where  from  obtaining  his  materials  or 
labor  from  the  manufacturers  or  deal- 
ers and  the  artisans  of  the  locality  in 
Which  the  proposed  Duildlng  is  situat- 
ed, provided  the  specification  requlre- 
ii"  M  1      as  to  quality,  etc.,  are  met. 

The  Department  is  always  manned 
whenever  local  materials  and  labo  in 
found  to  a  usii  er  Its  requl  1  •  ment  -.  bul 
11  cm  not  undertake  1 0  re  trlct  com- 
petition by  limiting  bidders  to  local 
in  l terials  and  labor.  Whenever  the  De- 
partment  lias  informal  ion  concerning 
in  ,1  1  liable  Iocs  1  stone  0  1 
It  endeavors  to  draw  Its  specifications 
so  1 1  at  proposals  ma  j  1  1  submit  ted  on 
1  .  ,  materials,  but  can  not  do  so  to 
lie  exclusion   ol    material     oi    tl 

'         produced    elsew 

Those    interested    in    the    develO] nl 

01    local    Indus!  1  les    01    tl mplo 

of  local   labor  are  alws        free 
the   same   to   1  he   .1 1  tent  ion   of   thi      11 1 
cessful   bidder   tor   a    pa  rt  Icul  1 1    Federal 
in  Li  1  n~.     \v  in  never  materia 

.  which   It  Is  sou  ae  the 

Department     specify       or    require,      are 
submit  led   for  approval  bj    a   contractor 
for     a      l-'e.l,      -  I       luilding, 
variably    gh  en    due   consldi 

[Signed]  W      G     McA 

etary, 
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made 


ill 


st  \  ii'.s       <  iv  IL-9ERVICE 
EX  OIIN  ITION. 


ENGINEER    STUDENT    I'UI.KI. 


January 


I'M    I. 


The  Ui  Con 

mission   a  nnout 

nation   for  civil 

t 

the  reg 

thiS      e\.  llllil    itlo 


vacancies  as  the]  m  1  ■ 
occur  In  this  position  In  the  1  ifflct  ol 
Public  Ko.ni-..  Department  of  Agrlcul 
Hue,  at  salaries  of  $720  per  tnnum 
and  in  positions  requiring  similar 
qualifications,  unless  ,\  [a  found  to  be 
in  the  interest  ol  the  set  vice  to 
•■ .  1 .  .  1 1 1  j  b 3  reinstatemer 
promotion. 

An  appointment  a  1  n  suit  of  this 
examination,  and  sal  Isf  ictor;  ervlce 
in    the    posit  1. hi     »  111    .iiini  d    1  oung    en  - 

Si •      an     excellent     opi tnlt;      to 

acquire  experience  In  highw  a  •  <  n 
glneerlng.      A   pai  1    of  the   time    k  111    be 

'lev  oted    to    la  1 rj    and    offlci     n  ot  k 

and  the  .  em. 1  Indei  to  practical  road 
building  in  different  part  -  of  1  he  United 
sia tes .     The  a ppointee   Is   thus   enabled 

1 come     familiar     Willi      theSl 

ol  the  work.  As  this  «  ink  im  ol\  es 
1  01, si, i,.,. able  1  ravel  thi  oug-hout  the 
1  n  1  ted  Sta  tes,  all  1  ra  \  ellng  expel 
ami  subsistence  not  to  exceed  30  days 
on  an  j  one  assignmen  t,  will  be  paid 
by   the   department. 

A«  Insufficient  eligible*  were  secured 
from  (Iu-  examinations  for  this  position 
held  on  April  !).  I'll:!,  nnil  August  li, 
1018,  qualified  persona  nre  urged  10 
enter   this   examination, 

Competitors   will   be   examined    

following  subjei  1  -.  which  will  have  1  he 
relative    weights    Indicated: 

Sub  |i  -is.  Welg 

1.     Mathematics      -and       mechanics, 

1 ■    a  mi    applied    

Surveying,      construction,      and 

in  1 1, 'rials    of    const  ruction -J 


Total 


10 


\  a  e  lucational  training  equivalent   to 
tint    required    for    graduation    In    civil 

eng  Ineering    from    a    1  ei  og  nized      cl 1 

or    college    is    a    pi  erequii  Ite    Coi     con 
slderatlon  for  this  position. 

Nil  sample  que   tl I    1    1     exa  mlna- 

1  Hi   be   furnished. 
Age,   20  years   or  over   on   the  date  ol 
the  examination. 

This   examina  1  Ion   is  open   to  e  I 
who   are   citizens   of   the    United    States 

a  11,1   wl 11  t  the  1  equirements, 

Persons     w\  let    1    e    1 

and  di     n  ■     1  mlna  tlon    should    at 

01 ply     for    application     Form     1 .".  1  - 

to  the  United  SI  ites  Civil   Set  vice  1  torn 

vA  ' 1  sei 

•  :n' 1          '  Civil- 
Si  ''.He     Board,     Post     Bldg.       No 

application       will     bi     aci  epted      unless 
,..,.,■        executed 

' .11    w  1       is  ton    ,11    1  mi     1 0 

1 ,  e    exa 

plai  e    selected     bj     thi     e  ppl  leant.       In 
applj  Ing  for  th  Is  exa  mlna  !  Ion  thi 
title   as   Riven   at    Hi,       ead    ot 
nounci  ment        ould   be   used. 
I    -10 ,1    I  >■■   si     ;,    18    3 


CIVIL   SERVICE   EXAMINATION. 


rOPOGRAPHIC    DRAFTSMAN.      COPY- 
IST   TOPOGRAPHIC    DRAFTSMAN. 


.I.liillllr.      T-S.     Illll. 


The  United   siate-  Civil  Sen  li  1 

mis   Ion   an.'" 
examination   1 po 

1,1,1    ,,,,,, 

1,      men       1  e,l      s II   It  '      I 

.        ,.,, I 

in,.  .11  Ion    will    be    mode    to    mi 

,11     no- 

anie 


1     found   to  be   In    the   Interei  1   of  1  be 
to  till  any  vacancy  by  reinsta  te- 
rm nl  ,    transfer,    or    promotion. 

1  ilarj    of    the    position    of    topo- 

draltsnian    ranges    usually    from 

$1, to     $1,500     per     annum,     and     for 

>oi  1  tp    Ic     draftsman      from 
$900    t,,   $1,500    per  annum. 

Competitors   will   be   examined   In   toe 
follow  inn  subjects,  which   wiH   h 
relatlvi     »  eights    Indli  .,   , 

Ti  IPOGRAPHIC       DRAFTSMAN. 
Subjects.  Weights, 

1.     Drawing    (a   specimen     of  topo- 
Ic    linn  ing     w  ill     be    given 

' pr, sin,  lion    In    india    Ink)  ...      „ 

,   '    1  ■    ol    short    "  ords 
In    different      styles   of     lettering. 

and  11  n si     ,      ne   given    ::;, 

1 1  ematlcs  (comprising  arith- 
metic, algebra  to  and  Including 
problems      involving     quadratics, 

plane    and     soli, I     gi ictry.     plane 

trigonometry,    logarithms,      men- 
suration ami   projections  1 30 


'I  ol   ■ 


100 


Til 


llowed,      two   days    of      seven 
hours  each. 

1  iompel  it, us    w  ho    fail    to    atta  In    an 
•     rating    of    at    least     Tu    in    the 
ill  led  s  of   drawing   and    let  tering    will 
not    tie   ,  llglble    r,,r   appointment.      No( 
more    than    live    hours    will    be   allowed 
ond  day   for  the  work   in  let- 
No  submitted  drawings  will  be 
,,,.■,,!, "i       Competitors    who  average  70 
per    ,,'iit    or      over    in      the    subjects      of 
drawing    and    lettering    may    also    have 
11,11     names     entered     on     the    eopj  1st 
topog     1  1    lli     di  al'lsman       register,       pi  ,,- 
\  Idl  il      I  hat      they        slate     in     answer       to 

Que  1  Ion   1   of   1 1  e  applii  atlon   that  they 

iii    examlnal ions. 

All     topographic-draftsman     positions 
In    1    •■   Departments  at    Washington   are 
tilled   from   this  register,  or,  If  there  are 
hies    thereon,    from    the    copyist 
oh  ic-dra  ftsni'in   register, 
COPYIST      TOPOGRAPHIC       DRAFTS- 
MAN. 
Subjects.  Weights. 

1.       Drawing   (a   specimen   of   topo- 
di  awing    will    be    given 
for    reproduction    in    India    Ink) .  .      50 

Let  tering  1  tests  of  short  h  ords 
ui  different  styles  of  lettering, 
and   numbers  are  given): 50 

T,,i,l     inn 

The    tests    in    drawing    and    lettering 

e ,  e    Ident  leal    with    those    given    In    the 

1 1.1 11  e ma  11         exam In&t  Ion, 

ike    both    examlna- 

1  ,  ,    test     bul  once    No 

submitted  drawings  will  be  accepted 

1  illo  .'. , id,  t »  0  days  of  si  ven  and 

'ell 


IDENT    lll>\ltl>    issi  |.;s     \  1  •  1  >  1  c  ■   — . 


Mo.le      ol       ' 


ill  Ion    ol 
■  ml    Until 


ted. 


■•     Industrial     v. 

ol  i.iw  Ing    ad 
re to    the    workmen's 

an,i    the 

.1,1,     w  :   . ,  1 

"1 ' menclng    Ja  nuarj     1 .    1914,    em- 

der    i 1 e 
workmi 

1 01  'il    in- 

1    1  1  me, I    by    empli 
work.     T   •    State,   througl  ompen- 

nce  fund  prov  ided   I 


to 


der  the  act,  has  prepared  to  insure  em- 
ployers against  such  loss  at  the  lowest 
standard  rates.  These  rates  will  aver- 
age from  20  to  40  per  rent  lower  than 
compensation  rates  that  have  hitherto 
prevailed   in  California. 

"Except  in  the  case  where  the  work- 
ers themselves  are  guilty  of  intoxica- 
tion or  willful  misconduct,  the  em- 
ployer, under  the  law.  will  be  held 
liable  for  any  injury  sustained  by  his 
employes  by  accident  arising  out  of 
and  in  the  course  of  the  employment, 
and  also  for  the  death  of  any  such  em- 
ploye if  tie  injury  shall  proximately 
cause  death.  The  only  exceptions  re- 
late to  those  employes  engaged  in 
household  domestic  service  or  in  the 
various  forms  of  agricultuie. 

SIRI'LIS    TO    BE    CREATED. 

■'After  paying  losses,  operating  ex- 
penses, setting  aside  required  reserves 
and  a  moderate  percentage  to  bund 
up  a  surplus  to  meet  possible  catas- 
lophe  losses,  the  balance,  if  any,  will 
I  e  in  the  nature  of  a  profit,  that,  in 
the  case  of  stock  companies,  would  be 
paid  to  the  stockholders  in  dividends; 
but  in  the  case  of  the  State  insurance 
fund  it  is  the  intention  of  the  Indus- 
trial Accident  Commission  to  have  the 
policy  holders   reap    the   benefit    thereof. 

"This  makes  the  State  insurance 
fund  practically  a  mutual  company.  It 
therefore  makes  to  the  interest  of  em- 
ployers to  give  the  State  fund  every 
preference  and  support.  The  'fund'  has 
been  organized  with  the  same  care  ex- 
ercised in  organizing  private  under- 
takings. Insurance  experts  have  been 
chosen  purely  on  merit  regardless  of 
political  faith.  Employers  will,  there- 
fore, .have  every  right  to  expect  that 
the  'fund'  will  be  conducted  in  accord- 
ance with  the  highest  business  prin- 
ciples, giving  its  policy  holders  the 
most  perfect  protection  at  the  lowest 
cost. 

"The  fact  of  an  employer  holding  an 
unlimited  policy  in  the  State  compen- 
sation insurance  fund,  whatever  may 
be  its  reverse  will,  in  the  event  of  an 
accident  to  any  of  his  workmen,  no 
matter  what  may  be  the  cost,  at  once 
relieve  the  employer  of  any  expense 
In  the  way  of  medical  aid  or  compensa- 
tion. The  entire  burden  will  be  as- 
sumed by  the  'fund.'  and  the  injured 
workmen  will  receive  the  best  medical 
services  and  every  penny  of  compen- 
sation to  which,  under  the  law,  they 
may    be   entitled. 

RELIEVED    OP    LIABILITY. 

•In  the  event  of  a  catastrophe  loss 
wiping  out  the  reserve  of  the  State 
fund,  however,  large  or  small  such  re- 
serve may  he.  the  employer  is,  in  any 
event,  relieved  of  any  liability,  and  it 
that  the  great  State 
of  California  would  permit  the  Injured 
coming  under  its  policies  to  suffer  the 
loss  of  compensation  This  feeling 
should  afford  employers  insuring  with 
the   State   as    ;  well   as 

their  workmen,  a  peace  <>f  mind  in 
itself    wo  eral  Ion 

new     law    goes     into    effect    on 
January  1,  1914.     Tl  ma  D 

e rs  will 

Wa  Ml      imriieu 

it    also    means    a    :-•    •  il     appll- 

for    insura  nee    oi 
era  on   or  abo  In 

order,    therefore,    lo   be    fully    pro 

w  hen     the     law     go"        Into     eff'  i 
Important    that    em|  I    make 
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prompt  application  to  Hie  State  com- 
pensation  insurance  fund  at  its  head- 
quarters, 525  Market  street,  San  Fran- 
l  isco, 

"In   making  such   application    i 
ployer   takes   no   risk    in   the   matter   of 
rates,    since    the   State    Board    wil 
policies    .- 1     t  li e    lowest     possible     rates 
established    bj    standard    companies   for 
tile   State   of   California." 


DYNAMITE    IX    PILE    SINKING. 


The  use  of  dynamite  or  other  high' 
explosives  in  sinking  concrete  piles  has 
attracted    a    great    deal    of    attention.    A 

Swi>s    concern    "utilizes    the    mus      

type  of  certain  patented  piles,  b 
novelty  rests  in  the  fact  that  the  en- 
larged base  is  made  by  the  use  of  dyna- 
mite or  some  other  high  explosive.  -»n 
iron  tube,  con'aining  a  wooden  pile 
with  an  iron  point  and  a  device  at  the 
upper  end  for  deadening  the  blows  of 
the  pile  driver,  is  driven  into  the 
The  wooden  pile  is  theti  re- 
moved and  a  catridge  with  an  electric 
detonator  is  fixed  in  position  at  the 
bottom  of  the  hole.  The  tube  is  then 
filled  with  wet  concrete  a  little  above 
the  level  of  the  surface  of  the  ground. 
The  iron  tube  is  then  drawn  up  some 
so  as  to  prevent  its  end  from  becoming 
batered  when  the  cartridge  is  exploded. 

In    the    detonation   the   concrete    sinks 
down,    filling  the  space  hollowed  out  by 
the    expolsion.       Finally       the     tube     is 
tilled  with  concrete  and  drawn  u 
ually    as    the    concrete    is    put    into    it. 
After     the     completion     of     the     process 
and     time     has     been     allowed     for     the 
settling  of   the  concrete,   there  is   in  po- 
sition in  the  ground  a   pile   with   a   base 
of    greater    lateral    diameter    than    it    is 
possible  to  produce  by  any  other  mi  ans 
and    the    explosion    compressed    the    ad 
jai  -nt    earth.     In   fact,   one   pile   on   this 
system    serves    the    purpose    of 
piles     of     many     other     types,     insuring 

gr<   ii    mj        By   using  cartridges  of 

greater    or     less    strength     the       I 

i  ,  .iv  itii.ii  made  by  the  gas  oar  be 
controlled:  a  cartridge  600  or  TOO  grams 
in  weight  makes  a  spherical  hollow  of 
three  to  four  feet  in  diameter,  accord- 
ing in  the  quality  of  tli e  soil." — Ke- 
cord   and   Globe. 


CONSERVATION  OF     FORESTS   IN 
N\\  ITZERLAXD. 


(Consul    General    R.    E.    Mansfield,  Zur- 
ich.) 

1 1      .use   of   the   limited   area   of   Swit- 
zerland and  the  fact  thai  it  is  so  moun- 

tal leaving    only    a    small    portion 

of    the    tei  iiii'i  I     avails  ble    foi    culth  a- 

tlon,    i  i •  ition    of    the    natural 

;,    ..in.  i         i     the    country    Is   extremely 
Important.      To   this   end   both    the    Fed- 
eral  and   t!  •■  cantonal  government  give 
,i    .  i..  ouragement   in    the   way   .if 

-ni.si.il. icially    for    the    protection 

.i   ,  ...  of  the  forests,   wnich 

--fourth     of     tin'     total 

., r    the    tei  ritorj     ...nun  I   li 

.  i  atlon. 
i.,  addition   to   the  importance   "i    t    • 
Ion     and     maintenance    of       tne 
■ 
I  :  otectlon   of   life  and 
....       .,  i..i 
I ,,        ,.        |  .  from 

i    .      i,  ...  it  ■■■.      .i  i      es, 

.  i    thrive 

in    the    higliei     altitude! 

.       offer    the    only 


protei  i  ion  ag  iinsl  avalanches  and  land- 
slides, which  not  infrequently  destroy 
wliole  villages  and  do  great  damage  to 
communities  in  their  devastating  cour- 
ses, hi  Switzerland  only  small  tracts 
of  the   fori  re   denuded  at  one  time. 

The  portions  from  "which  the  timber  is 
cut  are  immediately  replanted,  and  by 
the  process  of  removal  and  replacing 
the  forest  area  is  always  covered  wit.i 
growing    trees. 

\ii  cle    -I    of    the    Federal    Constitu- 

.11     adopted    by    popular   vote    in    1887, 

.  i.    I,  ration  has   the  right 

of    surveilance    over    the    police    in    the 

control   of   the   forests.     It  also  has   the 

right    of    correction    of    causes    of    the 

iw    of    streams    and    of     the      re- 

plantlng    of     forests    along    their    sour- 

.  Thi  ..oft  lie     application 

of  conservation   and   pro 

in     Switzerland    fur- 

some    data    that    the    of    general 

int.  i.st.      In    I  Mil    the    total    forest   area 

of   Switzerland    was    2,091,000   acres,   re- 

presenting     20.2    per    cent    of    the    total 

surface    area    ..f    the    country.      In    1911 

the    for.  158,000,    equal 

6   pi      ci  M !    of    the    t'.tal    area    of 

the  country,  an  increase  of  167,000. 

I     an     expense,     the 

of    Switzerland    are    a   source   of 

profit   in   the  Government.     The   method 

of     rutting     the     timber     is     usually     I 

contract     with     individmas    or    corpora- 

ni    a    fixed    price     per  acre,   for  tne 

iii  —  .    .  dudes    the    land    and 

replanting     the     trees. 

392,000    acres    of    forest,    a 

larger    area    than    any    other    Canton    in 

.      Confederation.       Tiie    Canton    Gri- 

'  .res,    Vaud    206,475. 

".     Tessin,     183,000     Zurich 

'    9  1, and    St.    Gall    89,- 

.ii'--.  Tic  Cantons  with  the  smal- 
lest   forest   area    are   Geneva   and   Basel. 

Oi     ,    '      . ,.;    :  18, acres    of    forest, 

covering  nearly  one-fourth  of  the  ter- 
ritory comprising  the  Confederation, 
1,679,000  are  under  Government  con- 
:i"l  and  protection.  The  increase  in 
the  acreage  of  forests  in  Switzerland 
in  recent  years  is  due  to  the  protective 
policy  of  the  Federal  and  cantonal 
governments  in  the  conservation  of  the 
existing  forests  and  the  forestation 
of    additional     territory. 


MUNICIPAL    BONDS    SALES    LARGER. 

Municipal  bond  issues  throughout 
tl  .  United  Slates  during  the  month  of 
November,  including  state  and  county 
eai  -  d  '  i"i  '1  of  $3S,401,600, 
against  135,064,400  the  previous  month, 
and  J9.402.519  in  November,  1912.  This 
months 
ol  1918  ii 1 1  to  $382,740,150,  as  com- 
pared With  $352,805,040  for  the  cor- 
responding  period   hist    year. 

Annum  i ,  i  moi  e  imports  nl  bond 
issues  .if  siaii-  and  municipalities  last 
month  were  i  e  following:  Connecti- 
cut,   $1. '.     California,       $4,075,1 

San  Francisco,  $2,000,000  Minneapo- 
lis. $1,315,000;  Houston,  Tex.,  $1,200.- 
Ulegl  eny      County,    Pa.,      $1,100,- 

000;    \..i  th      i'.i  rolina    $620, Rhode 

>    I  'i.d,    $250,000, 


Positions  Wanted 
A    Vul'Ni;    MAX      of    26    with      three 

...  i        . .  ■  ,,,...,.,.11 , 

at  i  '"I'n.  n    Univei 
tjtj    .i.  dre     a   po  Itlon   itt   an   a  rch  Itect's 
office       Location,      California.        Salary. 
,  ek       Address  T.   P.  J.,  Care  ol 
Buildln  ■    .i  n'i    i  nd. i    trial  Ni 
:  ion  St.,  San   Francisco. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 


Phone  Kearny  2688 


San  Francisco 


Alex.  Dulfer  Printing  Co, 

560  Mission  St.       San  Francisco 


JOHN  G.  ILS  &  CO. 

Manulaclurers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 
839-841  MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.   Terms  reasonable 

Address  ma  by  phono  at  San  Francisco,     Franklin  2907 

Oakland,  Oakland  S941 


TELEPHONE    MERRITT     1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


A  Perfect  Ironing  Board 

"Disappears  in  the   Wall" 

The  price  of  the   regular   sized  Ironing'  Board,   including  cabinet, 
large  and  small  ironing  boards  and  doors  with  hardware  is 
S7.SO 


PEERLESS  /ftON/NG  BOARD 

3//OW//V0  CAB/NET  *  J — ■ 

SET  W  PA  R  ti  r/o/v  r ., 

CASED  UP 


eked 


THE  PEERLESS  IRONING  BOARD  is  a  marvel  of  co 
convenience  for  apartments,  flats  and  residences.  It  is  out  o 
aud  out  of  the  way  when  not  in  use.  The  cabinet  is  built 
wall  and  the  ironing  board  is  rigid  and  firm.  It  cannot  be  km 
over  or  upset. 

The  Peerless  Combination  Ire  ning  Board  and  Kitchenette  Table 
combines  the  ironing  board  with  a  disappearing  table  in  the  most 
compact  and  convenient  form.  They  are  so  inexpensive  and  un- 
usually convenient  that  no  new  appBrtment,  flat  or  residence  can 
afford  to  omit  them.       Write  for  circulars  giving'  full  description. 

Peerless  Ironing  Board 

S61  Phelan  Bldg.,  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.     Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and    Turk  Streets 


The     best    and     cheapest     reversible 
window  on  the  market. 

Common  Sense  Window 

Invented        and        manufactured        by 
I.     H.    BIRTH,     19th    and    Carolina    Sts., 
le  St. 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  £'o  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  So  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the    manufacturers, 

CLOVER-LFAF  PHARMACY,  Inc. 

CLOVERDALE  CALIFORNIA 


'It  Is  Almosl  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
and  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An    Air   Cushion    Check,  working    automatically. 

Simplicity  and   Durability   combined       Ajpiioi 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORIIELL 


278  Natoma  Street,  near  4ih 


San  Francisco 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  zU  Beauty  io  the  Skin  so  dt  sired 
by  the  Lad  es  and  admired  by  ihe  Gentle- 
men.    Fine  for  the  face  afier  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 


Clo  erdale 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 


62  POST  STREET 

Room  321  Foxcroft  Bldg., 


San  Francisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


The  "Pittsburg' 


The 
The 


'Bungalow" 
"Lion" 


-;  A  heater  of  any  size  within  the  purchase 
|  price  of  the  masses.  "Quick  Hot  Water 
at  the  turn  of  the  Faucet." 

Sold  on  30  days  trial,  fully  guaranteed. 


Pittsburg  Water  Heater  Co. 

Phone   Sutter  5025 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  off  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673       445-447  Turk  St.,  S.  F. 


w  ednestfa.i     I  lerambi 
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ELIDING   AND    INDUSTulAL   MOWS 


Specialty  Contractors'  Protective  Assoctation. 

?^%TFVFN^\    ^'TELEPHONE    SUTTER     995.  MEETS       FIRST       AND 

THIM.  MONDAYS  OP   EACH  MONTH    AT    1:30     P.    M.    AT     THE     BUILDERS 
KXCHANGE. 


President,    JOSEPH    AHLBACH 

MasterPlumbers'  Ass'n. 
Vice-President.  W.  F.  CLUTE 

Contracting  Plasterers'   Ass  n 
Treasurer;      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary.      W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them.  • 


MEMBERS. 


MASTER      I'l.l' Mil 
ERS'    ASSN. 

Office     101     Gough 

John   L.   E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &     Bai- 
ley 

Balling.     E.    A. 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein,     Louis 
Blackman,    M.    J. 
Brennan,    J.    F. 
Breslin.     Chas. 
Bornstein      * 

Blanc 
Boscus    Bros 


Le 


L.      & 


S.    D. 


Bov 

Son 
Brook 
Son 
Bryan 
Son 
Bryan. 
Buick.    Wm. 
Burke.    PI.    Co. 
Burnham,    PI.    Co. 
Butler,    D.    S. 
Cohen,    M. 
Coleman,    Alex 
Collins,    T.    M. 
Cook,   J.    A. 
Coughlan,    Jas.    * . 
Cronln,   J. 
Curran,    A 
CurtlB,  Edw. 
Daglow.    L. 
Dallamore,    G.    C. 
Dalzlel,     Robt,    Jr. 
Davis.    A. 

Deas,    John 
De    Lano    Bros. 

Demers      &      Dag- 
neau 

Dl    Vecchlo,    S.    J. 

Dtventhal.    E.    M. 

Dockery.     Wm. 

Doherty.    -LP-. 

Dowing.    W.    1.    * 
Sou 

Eastman.    T.    W. 

Egan.    T.    J. 

Eisner,    P. 

Ernst.    H.   &  Son 

Ertola,    B. 

Fisher   &    Wolfe 
fltzpatrkk.    J. 
flood       it       Ham- 
mond 
Ford,    Thos.    J. 
Forsyth.    W.    C. 
Franklin.   C.   P. 

Glbbs,     David 
Gibbs.   J.   &   Son 
Gllley-SchmWI    Co. 
Glemser.    F. 
Gomersal.    F. 

W  m. 
Gra'ly.    H. 
Grundy.    E. 
Ha'  D,    A.    J. 
Haub.    Geo. 
Hays,    E.   L. 
Heinz.    C. 
raennessey.     A.     E. 
Hlgglns,    Chas. 
HiMt-brand.    C. 
Hobro,    W.   D. 
H'.ndet.    J- 
Hoffman    &    Scha- 


Houston.    J.   J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kayser,     Chas. 
Klein,    A.    E. 
Klimm,     Frank     J. 
Kiernan    & 

O'Brier. 

Knoles,     F.     T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La   Chapelle,    W. 
Lang.    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich.    J.    M. 
Levy,    M. 
Leu.    M. 
Looney,    J. 
Lubliner.  C.   W.   Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald.     A.  W. 
McEnhill,    Leo 
McLeod.    J.    J. 
Meehan,   P. 
Mensor,    G.    W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller,  W.  D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrice,   T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,    J       <■ 
Murray.    Roy 
Murray     Bros. 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara.    J.    E. 

Peiazzi,     H.    J. 
Petersen.    S. 
Plevin     &     Morrice 
Power    fc    Pike 
Raische,     Fred 
Rehn,    C. 
Richardson.     J.     * 

Son 
Rohr.    Jos. 
Ryan.    T.    J. 
Sasso,    Frank 
Schalich.    J.    A. 
Schleve.    Theo. 
Schwarz,     Chas.  Co 
Shepard     Bros. 
Slngewald,    J. 
Skellv.    Thos. 
Slattery,     M. 
Snook.     W.     S.       & 

Son 
Spencer        Plumb- 
ing Co. 
Stalder    &    Hlnkel- 

t.eln 
Stevens,   Jas.    F. 
Strohmier   &   Koe- 

Dlg 
Sthur.    C.   G. 

n  Co. 
Szanlk,  S. 
Taylor    &    Priteh- 

ard 
Tlppett,    J.    C. 
Trf'/.l 


Watson.    Chas. 
Week    &   Co. 
Westphal,    H.   N. 
Wetzel    &    Grass 
Whitley,    H.    T. 
Whitman      -      Ly- 
man Co. 
Williamson,    H.   Co 
Wilson,    W.   F.    Co. 
Williams,   O.   F. 
Wiesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


Sorensen,    R. 
Sovig,   C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Weinmann,     Chas. 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zellnskl.    R- 


MASONS'     AND 
BUILDERS'     ASSN 


Trezise. 


■; 


Hooper 


F      M 


Turner  Co. 

Von    Tagen  &  Mnl- 


Ward.   Hugh 


Office     236     Pacific 

Building 
W.    T.    Beck,    Sec. 

C.  E.   Gordon,   Sec. 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson   Bros. 
Beck,  W.   T. 
Bacigalupl.    P. 
Black,    E.   H. 
Burns,    Joseph 
Becher.    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,    P^J. 
Blum,    L. 
Cooney,    W.   H. 
Cohn,   M. 

Clarke   &    Dickson 
Christ,    Ferd 
Cramer    Bros. 
Donovan,    V.   J. 
Daniels,    G.    V. 
Domenlconi.    S. 
Oahl,    F.   H. 
Eaton.    W.    R. 
Eckart.    H. 
Foley,    D. 
Fick    Bros. 
Guenzel.    O.    C. 
Goetze,     F.    W. 
Gercke      t      Fell- 
bach 
Graper.   Harry   G. 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,    John 
Gordon,    C.    E. 

Hoffman.     Jno. 

Hansen.    P.   H. 
Johnson.    P. 
Jablonskl,    A. 

Kern,    Henry 

Klesel,    Fred 

Kroder.    Gus. 

Koenig,   Otto 

Lorenzen,    Fred 

Lucas,    Ed.   J. 

Manning.     Jno. 

Maundrell,    H. 

Norrls,     Chas. 

Orsl,    G. 

Olney,    E. 

Ostland,  John  L. 

Pyne,    R.    &    Sons 

Pastier,  Robert. 

Quadt,    Jno. 

Quandt,     A. 

Schaefer.    Fred 

Schaefer.    Adam 

Schaefer,     Wm. 

Shepherd.     Wm. 

Schultz.    O.    &    Son 


Office    185    Steven- 
son   Street. 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett.     Arthur 
Anderson,    N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,   M.   V. 
Butler,    Thos. 
Butler,     W.    A. 
Brady,    O.    E. 
Beck,   Adam 
Barker,    Geo. 
Byron,    D.    J. 
Brandon,    E.    J. 
Butler,    J.   J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,    J.    W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,    Jean 
Carnahan,    E.    E. 
Downey,   John 
Drake.    H.    E. 
Fennell,    Jas.    S. 

Fennell.    Martin 

Ferris,    Chas. 

Farrell,    Geo. 
Gilbertson,    Louis 

Gtlson,    J.    E. 

Gale,    M.    F. 

Gardiser,    F. 

Gladding,     McBean 
&   Co. 

Hock,    Chas.    H. 

Hadley,    Chas. 

Hlbblns,    Geo.         ( 

Hogberg,    Emll 

Koldenstrodt,     F. 

Larsen,    N. 

Larsen,    H.    H. 

Larsen,  L.   C. 

Lawson,   A.   W. 

Llndgren,   C.   J. 

Ludwlg,  John 

Mealy,    M.    J. 

McWhlrter.    W.    J. 

McCall,    Wm. 

McCall,    Elvln 

McCowan,     M.     B 

MUlex.   J.    W. 

M^iTFahev,   Thos.   F 

Mlllerick,     Philip 

Murray,    W.    C. 

McSherry.     M.     F. 

Mowbray.    M.    V. 

Nagel.    W.    L. 

Nagel.    R.    H. 

O'Connor,   J.   J. 

O'Rourke.    T.    F. 

Phillips.    Joseph  J. 
Prlngle,    J. 

Rlngrose.    R. 
Ralney,   W.   A. 
Rainey.    E.    S. 


Reed,    \\  oner 
Stradllng,     W.    C. 
Scott,    W.   S. 
Watson,    Sage 
Watson,    Sidney 
White.    J.    M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson.  Jas.  A. 
Valley   Elec.   Wks. 

CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin  Lyden   Sec. 
Bradlev  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jos. 
Burt,    Chas. 
Cashman.    M.    J. 
Connell.   J.   E. 
Campbell,    Chas. 
Chalmers.    H.    A. 
Connolly    &   Son 
Dalv.    J.    H. 
Damico,    Tony 
Duthle.    Chas. 
Felt,    R.    D. 
Fraser.    Simon 
Fay,    J. 
Glosser,  Geo. 
Gilmour,     Wm.     G. 
Greenback.   Joe 
Jacobsen.    N 
Knowles.    A. 
Leaf   &   Kaiser 
Lvden  &  Bickel 
Manning,    Tom.    Jr 
Mawot.    Donald 
MacGruer   &   Co. 
Murlale.    Nic. 
McLeod,    J.    C. 

O'Kane.    C.    T. 

Orford.    J.    A. 

Philbln,    J.    J- 

Sullivan.    D.    F. 

Steere.  J.  E. 

Smith     &    Johnson 

Terranova.  M.  J. 

Wagner.   J.   A. 

W  m.        Raymond. 
Sec. 

Atlantic  Fire- 

proofing  Co. 

Balzke,   A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch.   R, 

Lvnch,  J. 

Munson,    C.    &    Co. 

McAbee.   E.   T. 

Havden,   Fred 

Potter,    A.  V. 

Peerle-s  Flre- 

prooftng  Co. 

Raymond.   Wm. 

Rnebline  Con.    Co. 

finell   &   Dennis 

Ptreeter.    M. 

Sheehan.     Thomas 

THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    District    Lo- 
cal   No.    1. 

Office      Metropolis 

Bank      Building. 

W.    S.     Hanbrldge, 

Secretary. 

Butte  Eng.  & 
Elec.    Co. 

California  Elec. 
Constr.   Co. 

Central    Elec.   Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co.. 

Gen  Elec.  Con.  Co. 

Hanbrldge,     W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten.    W.    H. 

Marine    Elec.    Co. 

McFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


1  a,..  Flic  LxU.Lo 
Kohlwey,  W.  D. 
Standard  Elec. 

Constr.     Co. 
Sutton,    John    G. 
Turner   Co. 
Elec.      Motor     and 

Machine    Co. 
Wedel    &    Co. 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son  Street. 
Harry    Larkln, 

President. 

Bender.  J  W. 
Roofing  &  Pav- 
ing  Co. 

Cantley,   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 

Roofing    Co. 

Gross,    Felix 

John 


Manvllle 
Asphalt 
Roofing 
Roofing 


Co. 
Larkin 

Co. 
Lawson 

Co. 
Mission 

Co. 

Magnesia      -      As- 
bestos   Sup.    Co. 
Malott     &     Peter- 

son 
Parafflne    Paint  Co 
Rapheld, 

Rooflnj 
Samuels, 
Western 


Co. 

.    D.  Co 
Asbes- 
tos   Magnesia  Co 
Watsonlte    Co. 
Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.    B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke,    A.    F. 

Clinton  Fire- 

proofing    Co 

Campo,  C. 

Lynch,    R. 

Lvnch,    J. 

Munson.    C.    Jr.    Co. 

McAbee,    E.    T. 

McLelland,    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing   Co. 

Raymond,    Wm. 

Roebllng   Con.   Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan.    Thomas 

MASTER      STEAM 
AND     HOT    -WAT- 
ER FITTERS' 
ASSOCIATION. 

Office  1220  Web- 
ster   Street. 

W.  E.  Burnham. 
President. 

Atlas  Heating  & 
Ventilating     Co. 

Burnham  Plumb- 
ing  Co. 

Collins,    T.    M. 

Central    Elec.    Co. 

Dalzlel,    Robt.,    Jr. 

Gen.    Eng.   Co. 

Gilley-Schmld  Co. 
Inc. 

Levy,    M. 

O'Mara,    J.    E. 

Pac.    Fire    Ext.  Co. 

Petersen  -  James 
Co. 

Simmons     Eng.  Co 

Sutton    Co.,    J.    G. 

Turner    Co.,    The 

Walsh,     F.    P. 

Williamson    Co..  H 

Wlttman,  Lyman 
&    Co. 

Williams.  E.  D. 


1 '  dnesdaj    1  lecembei 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phene  Sutter  3580 


H. 


President,   Chas.   XX 
Vice-Pres..   A.   H 
E 
H.    \V.   Beach 
A.    H.   Bergstrom 
Jolin   Biller 
C.  A.  Day 
Fl«or   Manager 
Geo.    A.    Maas 

i. .lit-  ml      Contrac- 
tors 

tStockho'rlers) 
Aokerson     &     Son, 

O.    B. 
Amweg,    Fred   S. 
Anderson      &     Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,   John    E. 
Beetham,    A.    H. 
Be.rgren      &      Son, 

Louis  G. 
Biller,   John 
Bletch,    E.    C. 
Bluxome   &   Co. 
Born.    F.    H. 
Bosworth,     P. 
Boyd  &   Kerr 
Brandt    &    Stevens 
Braunton   Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &  Co. 
Carlson,    Elmer 
Casty,    John 
Cavanagh   &  Vezi- 

na 
Cohhv.    J.    W. 
Cole,    P.    J. 
Collman     &     Coll 

man 
Commary    -   Peter- 
son  Co.    (Inc.) 
Cox     Brothers 
Craemer.    O.    A. 
Day's  Sons.  T.   H 
Farquharson,    D.B. 
Fee,    Grant 
Ferrollte    Co. 
Finlavson,    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Ginley,   Ed. 
Glaze.    Robert 
Gleeson.   Jam's 
Greenwood1,     Chas- 
Gompertz,  C.    W. 
Gutleben    Bros. 
Hailing.   Li.   R. 
Hamerton    &    Son. 

Wm.    C. 
Hamilton.   Peter 
Hansen.  C.   W. 
Healing.   George 
H  e  a  1  v  -  Tlbbltts 

Constr.  Co. 
Heapby.  J.  J. 
Herkenroth  & 

Sohell 
Henntngs,    Adolf 
Hennlns,   W.   H. 
Hill,  J.  A. 
Holt.   O.   C. 
Johanson,    J.    Eric 
Johnson.    Joel 
I,,,,,-      Fred    C. 

Klenck,    F.    J. 


Klj 


1  T  r  I 


...i-nlg.  C.  J.  V. 
Koenlg.    L.    B.    G. 
Kress.  S.   B. 
Kuvkendall,    J.    0 
Lsiige      A       Berg 

Strom 
Lansing.   Frank   P. 
Larsen      &    I.arsen 
Linden.   William 
i  indtri  en   Co 
Lindsay.    Chas.    M 
Lindsay,     Frank 


eh.    P    J. 


I :  -•  K 
XI  a  c  D  n  n  a  1  d     * 

Kalin 


McCl n 

Co      T.    W 
McLean,     Nell 

Mltr.ivl.h        I 

M n'.le 

c.    p. 
Moore     $      Bin 


.   Gompertz  Treasurer.  Chas.  A.  Day 

Bergstrom      Secretary.   Wm.    E.    Haeue 
•am    .  f    Director*,    1012-13. 
Ed.    Gin  ley 
Chas.   W.  Gompertz 
Grant   Fee 
Ralph   McLeran 
Bookkeeper 
Geo.  A.  Watson 
MEMBERS. 
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Hanson,    Jan 
Johnson,   J.    W. 
Koberling,   Jos. 
Koldenstroil!,    F. 
McWhirtner,    W.J 
Mealey   &   Collins 

Paul 
Millerick,    Phil.    J. 
Oberfeld, 
O'Rourk,    T.    F. 
Reed  &   White 
Tingberg,    John 
Watson    Bros. 
Whitney  &   Davlea 


110  JESSIE  ST. 


Price  Co. 
Western    Asbestos 

I   U. 

Western     Bi 

Supply   Co. 
Western    Develop- 
Sy 1 1 ■  1 1 1  in 
a     Llmi     a 
nt   Co. 
Whlttler  -  Coburn 
Co. 


Frank  Lansing 
F.   H.   Masov* 
Chas.  Wrighl 


Bros. 


Mcl.erai 

son 
Monk. 
Monson 

Monster 

holdt 
Neal,    Joseph 
i 
n!. I 

&     Kohn 
Nielsen,    N.    F. 
O'Brien,   J.   J. 
Olson,    Andrew 
Owsley,    Burt   T. 
Peterson.    W.    O. 
Petterson   &   Pers- 


.1 


son 
•Pratt. 
Quinn. 
Ransome  Concrete 

Co. 
Rednall.   W.    W. 
Reese   &   Rourtree 
Relte,    .7.    B. 
Rickon.  Fred,  J.  H. 
Rolandl.    F. 
Saner,    Adam 
Saywell,    Sylvester 
Schulz.    J.    E. 
Slogren    Brothers 
Siller    Brothers 
Speidel,    P.    F. 
Stockholm     &     Al- 
ly n 
Strehlow,      Freese 

&   Peterson 
Tavlnr  &  Goerlcke 
Terrill.     W.      A.     & 

C.    C. 
Tessmer.   TI   A. 
Thurston      &     Co.. 

E.    T. 
Trnst.     Robert 
Van     Sant-Hough- 

ton    Compai 
Walker,     Q     li      & 


•Honorary 

%rchltectun 

XVork, 

Anne      [roi 

w    re    W  o 

Rrode   I 

Eureka 


v\  ll 


W 


Farrenkopf  & 

Sons.   C. 

Hillard    &    C 


Ml      •    ■    ' 


Vulcai 

W..v< 


Wks 

,  Wks 

Wire 


Clerk 

E.  a.  McCallum 

Bean   Co. 
MJcNear       B  r  i  cite 
Sieiger  Terra  Cot- 

to  Co. 
Vallejo    Brick    and 

Tile   Co. 
Art  Celling*. 
Berger  Mfg.   Co. 

Art   i.  In-.. 
Grosslicht 


itenf 


Di. 


Pioneer  Pate  & 
Window  Glass  Co. 
Schwarz  &  Gott- 
lieb 
Artlctlc  Plaster 
Dccorul  inn. 


Be 


Tin 
Larson,  o. 
Lipp  &  Co.. 


in.     Ed 


adore 

T 
I.    P. 


v-li.-i,,.  Material* 

Johns  -  Ala  mill,. 
Co.,   H.    \V. 

Magnesia  Asbes- 
tos Supply  Co". 

Western  Asbestos 
Magnesia.  Co. 

Western  Builders' 
Supply    Co. 

Axplmlt  A  Bitum- 
inous   Pavlug. 

Nugent.     Robinson 

Attorney.. 

Aitken    &    Aitken 

Auto    Delivery. 
Holland.    J.     p. 
Star   Con.    Co. 
Automobile 

Supplies. 
Burgers,    Fred    W. 

Holler*. 
Deasy    Utilitu  s  Co 
Peerless     Agi  m  le 

Compa  ii  \ . 
Holler  *  Pipe  Cov- 
ering. 
Johns    -    Manvllle 

Co  .  ii.  w. 
Lewis.  W.  S. 
M  a  gn 

S  ippl      i  o 
A  i  stern     Asbestos 

Magnesia    Co. 
'loncl.s  ,v  Insurance 
\.  p,    •  11  as    W. 
Igencj      Company 
Mini   Life  l  ns.  Co 
■ ! .'I  \,  I    ■!■ 

Assur.    Coi 
imuel 
i  i.i    burn,   .las.    C. 
Illinois  Surel 
Lloyd    &    Spi 
Mai  Means,    H.    v. 
Meherln      &      Son. 

Mink    XI. 

unll\      CO 
Pacific    Surety    Co 

opp    Co. 
Brick     Contractor* 

Alexander,     Ri 

'  ■    .i 
\nderson    &     Ital- 


Arcli.    slice!     Metnl         I  :i  .hlian.    .1.     E. 


s    P    M<  le    S' 

Ing    *    fnrr 

Arch.   Term    I 

Calif.      Potter. 


Flnn.ilti 

i 


j 


Clark    &    So 


G  I  1  ri  e  r  t  s  e  ii 

Gllson.    John    E. 
Hansen    i 
Holding      &      Ca 
man 


lirlek   Dealers. 

Bay   Develop.  Co. 
Cal.    Pottery   Co. 
Carnegie    Brick    .V 

Po'tery  Co. 
city    Supply   Co. 
Clark    &    Sons.    X. 
Diamond    Brick  Co 

lile    Co. 
Gladding      -      Mc- 

Rean   Co. 
Golden    Gate  Brick 

McNear        Brick 

Agency 
Steiger  Terra   •  !ol 

ta&Pottery   Wks 
United      Materials 


Cenieut    Deulera. 

Alsen         Portland 

..t    Co. 
City    Supply    Co. 
Cowell      Lime      & 

m    Co. 

..   J.    E. 

'  in,  i  hi  &  Co..  J.  a. 

Hi, Hand.    J.    P. 


i: 


X'allejo 
Westeri 

ment 


Lilley   &   Thurston 
Co. 

\,  li.l|,  ll 

Pacific        Portland 
Cement  Co. 

:  .i    !■,,,  Hand 

nt    Co. 

\\  a  hi  house  & 

\\  esl<  in     I. mi, •     a 
Cement   Co. 

Chimney*.     Patent 

Clawson  Co.,   L.   E. 
Dresser    -    McDon- 
nell   Co. 
Dunlevy    &    Gettle 
Hughes,   H.   J. 

Cold    Storage  Insu- 
lation 

\l.     V. 


Itei         S       En  Concrete    Coutruc- 


Brick      & 

Develop 

Syndicate 

Lime       & 


Cement     Co. 


Keuffel  &Es    en 


lluilolug    Journal* 

An 


gineer. 

Building  and  In- 
dustrial    News. 

Daily  P  a  c  I  ft  c 

Builder 

Bulldlns  Katerlala 

Aigeltingei .     E. 

Alsen's  Portland 
Cement  Co. 

Baker  &  Hamil- 
ton 

Bay   Develop.   Co. 

Berger   Mfg.    i  lo 

Bird  &  Son,   F.   W. 

Cal.  Bldg  Mate 
rial    Co. 

Cal.  Pottery  Co., 
Inc. 

Citj    Supply    Co. 

Cal  Lime  &  Fly 
drate    Co 

■    1 1  negie    Brick    A- 
Potterj     Co 
. 

I  ny. 


■  11     I.i, 


.  id 


Cement   Co..   H. 
Diamond    Brick  Co 
Dwan    Co  ,    J     E, 
Kails    Xlfg.    Co. 
Fuller    .v    c,   \\   p 
Gladding  Mc 

Bean    Co 

Guerm  ft  Co 
Ho       ".ii        E  s  p. 
Meta 

,t     P. 
Johns     -     Manvllle 
Co.,    11     XV 

Lennon   Co      I 
Lilley   A   Tliurst  >" 
Co. 

Vtnlpll 

v      Portl 

•it   c, 


M     T 


i  n 


Kim 

.     Pom!     Brick 

Co 

p  inland 

,  i      w 
Vallejo      Brick      & 

1 

Wat,  : 


Co.  A&T 

i    &    Hilp 
Camp   &    Carrlllon 

\ 
Crescent    Concrete 

Co. 
Dillon.    H. 

Gass    Bros.    Co. 

Glie.ro.      XI.      H. 


Ilaiin.    C     C.     W, 
Hu  rley,    1  ■ 

r,  p. 

■■  i    i    ■    .      S      B 
Mission      i  "onci  ■  i, 

wks. 

Nilson  &   Arras 

&    Concrete    Co. 
Robinson 

.-. 

T 

:      I:  \ 

San         l-'i  1 1 

Concrete    Co. 
Schlosser,    Xlax 

Idl    t    Son,   .1 

! 

Thomas   .t-    Sands 

lund     J.    V, 

Zimmerman,   i.    M 

i  ■ ri'li-         "ilii.-ii, 

1  id  .   !•:  i! 
Co 

l.llli  y    .<;•    TI 

i '.. 
Llvi  Co., 

i  nnlraetnr*' 

l  ,,i,,li...,..ii> 
A      I.     rounn     M., 
Co 

'.,        i-      !■ 

i: 

Ar- 
i  ,»rn lee      "«rin 

■ 
Wks. 


45 

Ciinyns   ,V    Nygren 
Forderer      Cornice 

Works 
Q.      a       XI.      Sheet 

Metal     Works. 
Hjbernia     Sheet 

Metal     Works 

Hughes,    ll.   J. 

1 1  hi  a  beille  Bros. 
l.ieni  Cornice  Co 
Korell    &Co.,   J.    A 

Modern  sheet 

.Metal       Works 

Morrison    .<t    Co. 
i  Hive  &   Leary 
Unit  e  ,i        Metal 

i  ■■ i     -  :o 

Westi  i  n     Fui 
fi    Cornice   Co. 
P.   Metal   stamp 


fi    Ce 


Co. 


Crude   fill    llurner> 
Bill    &    Jacobsen 
Sherman,     Kimball 

&   Co. 

Crushed      Hock. 
Bay     I  level      Co. 
Cal.    Building    Ma 

terial     Co. 
i  'a  smi  net  tu.     John 
City    Supi.lv   Co. 
Holland.   J.    P. 
McMullin,    A.    L. 
Simon-Foul     Brick 

SI  r  ■',,,  i ,  acting 
Company 

Standard  Crushed 
Rock    Co 

Stone  Co..  E.  B  & 
\     I. 

Western  Develop- 
ment    Syndicate 

Damp     Proofing. 
Brlckley,    P.    J. 
Fox     John   L 
Imperial       Water- 

proofing  Co. 
Relgle    .y-     Jamel 

son 
Taylor.   L.    I 

er  -   Coburn 
pany, 


Rlschmulter.     Geo 
l-.'lectrlc    I. lulu    Co. 

City    Electric    Co. 


lOlecfrlc    X\  Irlnic    « 
Bqnlpmrnt. 

American       Elect. 

Eng.    i 
1    ■  I      Eli  •  .    Constr 

Co 
■ ',  ntrai    Elec.   Co. 
city         Protectlvi 

Electric    Co. 
Decker     Electrical 

Construction 


!•'. 


rth      Ell 


til.ai    Works. 
General       I 

tr    Co 
Globe         Klectrlc 

Works 
Hanbrldge      W     s 
Klrsten,   \\     n 
ii     i 

Levy      Kle,        fn 

■  II 
•,. 
McFell    Eli 
National 

Co 
N'e  v\  l,,rr\-    .    Benl 
helm     Elec     Co 
Pai       i    n      i -si  in 

L'Ulsl    • 

PMic.      v     i-    n 

Uneli.l     l 

|)        M 

| 

I-..       The 

r»i 
Well  1    l'l  •   trie  cn 

I    I.-,,. L.r      llnlMer. 

nn«    riovntoi    en 

Vim      I 

K.llmntor. 
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Ferguson.    \V.    H. 
Horwege   H.  J. 
Morser,    E.    J. 
Priddle,,    .Milton 

Floors*      Coniposi- 

Ilon. 
Artollth    Mfg.    Co. 
Bender    R.&F.    Co.. 

J.    VV. 
Divan    Co..    J.    E. 
Fibrestone    & 

Rooting    Co. 
Flaherty    R.    &.    P. 

Co.,    R.    H. 
Malott     &  Pet.-:  son 
Goodmanson,    A.  K 
Watsonite    Co. 

Floors.     Hardwood 

Hardwood   Int.    Co 
Inlaid   Floor  Co. 
Pac.     Floor    Sand- 
ing Co. 

Galvanized        Iron. 

Baker     &     Hamil- 
ton 
Berger    Mfg.     Co. 

Gas  Fixture. 

Day     Co.,     Thomas 
Gas    Heating    Sys- 
tems. 

peotor  System 
Gas    Heating  Co 

Gasoline   Tanks   * 
Pumps. 

Deming,    E.    R. 

Glass     *     Glazlug. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen,   I.  .    „ 

Fuller    Co..    W.    P. 

Grosslicht  &  Dln- 
niene 

Habenlcht  & 

Hewlett 

Mission  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  .Gott- 
lieb 

United     Glass 

Works    (Inc.) 

Grading. 

Branlck,    J.    P. 

Button,    I.    V. 

Carlin    Bros. 

Cassaretto,     John 

Devineenzi  &  Co., 
I. 

Dillon  Teaming 
Co. 

Glorgl     Co.,    G. 

Hartnett    J.    D. 

■  a.  j.  p. 

Lennon    Co..    J.    E. 
Leffler.    Fred 
McGHnchey  & 

Mo  n  oh  an 
Montague   Co..    P. 
O'Day    Co.,    Danl 
O-Donnell.     Philip 

Edw      F. 
Powers.    Chas.    J 
Itahlman     &Woods 
Schmld 
Pihlcv    Grading    & 

nlni     Co. 
Htar   Col 
Wrlgi  t    i''        I.    H. 

Granite      Curbing. 

Graham        Granite 

Co. 
Leed    Granite    Co., 

w. 

1'arlflc  Gra  n 
Gravel. 

Bay    Devel     Co 
Cal     Building    Ma 

tirla)    Co. 

John 

Stands 

Rock 

Stone   Co..    E.    B     & 

llarrierood        Deal- 
ers. 
Inlaid     Floor    Co. 
Hardwood        Inte- 
rior  Co 


Hd'ware,     Dealer.** 

tsa,ker     &     rianiii- 

ton 
Bennett    Bros. 
Brlttaln    &   Co. 
Kruse,     J.    H. 
Joost    Bros. 
Meyer,    Adoph 
Norman     &     Sons, 

F.   G. 
Palace   Hd'ware  Co 
S.    F.    Hd'ware    Co 
Smith    Co.,    P.    A. 

Hay    &     Grain 
Aigeltinger,     E. 

Heating    *    Venti- 
lating. 

Ahlbach    &    Mayer 
Atlas    Heating     & 

Ventilating   Co. 
Kiernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Lawson,    Herman 
Looney   Co.,   J. 
Mangrum    &   Otter 
Snook       &       Co., 

Fred    W. 
Turner  Co.,   The 

Houses    Movers    A 
Raisers. 

Hatch.   H.   L. 
Pearson,    N.    H. 
Sullivan,    D.    J.*T. 

Inlaid     Floors. 

Hardwood  Inte- 
rior  Co. 

Inlaid   Floor   Co. 

Pac.  Floor  Sand- 
ing  Co. 

Iron    Foundry. 

Enterprise  Foun- 
dry   Co. 

Steiger      &      Kerr, 
Stove    &    Foun- 
dry   Co. 
Iron     &     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

ludson     Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrete 
Steel     Company, 

Woods  &  Huddart 

Iron    Works. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard    Co.,   C.   J. 
Keil     Iron     Works 
Michel    &    PfelTer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S    F.   Iron   Works 
Sartorlus    Co. 
S^lhraeder's       Iron 

Works 
Securitj      [ton      ,* 

Works, 
Steiger       &       Kerr 

Stove     &     Foun- 
dry  Co. 
Vulcan    Iron    Wks. 
West     Const    Wire 

&  Iron  Works 
tern      Iron 

Works 
Zenith   Iron   Wks. 

Joist     Haiiic*Ts     A 
Post      Caps. 

k        -       F<i  1  Is 
0 
&      Thurs- 
Co. 
Co.,   C. 
Waterhouse  & 

Price    Co. 

tern         Uhlrs 
I  v    Co. 

Lathers,     Wood     .V 

Metal. 
Balzke,    Robt 
Edwards,    C     II 

Fred 
Lynch,   Richard 

B.   T. 
Raymond,    Wm     II 
Snell     &     Deni 
Ward,   .1.    10 


Lime      &      Plaster 
Dealers. 

Arden    Plaster    Co. 

Cal.  Lime  &  Hy- 
drate   Co. 

Cowell  liime  & 
Cement  Co. 

Guerlr.  &  Co.,  J.  S. 

Holland.    J.    P. 

Lennon  Co.,  J.  E. 

tPaeific  Portland 
Cement   Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme    Lumber   Co. 

Christenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  P. 

Ilii  fly  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse  Co.,  J.  H. 

Hooper  Lumber  Co 

Ifliggins  Lumber 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   E.  T. 

Pope  &  Talbot 

Keinhart  Mill  & 
Lumber  Co. 

R.  an,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.   Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Sunset  Lumber  Co. 

Tierman&  Beronio 

Van  Arsdale-Har- 
rls   Lumber  Co. 

Wilson    Bros.&  Co. 

Wall.    Jos.    P. 

Wood  Lumber  Co., 
E.   K. 

Yates.  Wm.   F. 

Magneslte     Floor- 
ing;. 

Artollth     Mfg.    Co. 

Bender    R.&P.    Co. 

Dwan   &   Co..   J.  B. 

Fibrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Goodmanson.    A.  K 

Mallott  &  Peter- 
son 

Watsonite    Co. 

Mantels,      Tiles      « 
Grates 

Ginsberg    Bros. 
Kirwan     &     Dono- 
van 
Mangrum    &    Otter 
Peerless    Agencies 


Co. 


The 


Plgne: 
Watson    Mantel    & 
Tile   Co. 

Marble  and   Mosale 
Work. 

<:" ■■    .    M.    H. 

Grassl   <v   Co..   P. 
Mission        "-oni-rete 

«■     MOk.JC     Wk« 

Mission  Marble 

Works. 
Musto      Sons-Kee- 

nan    Co. 
New      Era      Marble 

^Concrete   Co 
Vermont       Marble 

Co 

Melnl     Lath. 

Atlantic       F  l  r  t  - 

proofing   Co. 
P-erirer  Mfg.    Co. 

HollOWav         Mrtol 

Lath     f  ompany. 
Lllley    *    Thurston 

Co. 
Roeblings       Pons 

Co..    John     A. 
Waterhouse  * 

Pi  Ice 
Western     Builders' 

Supplj    Co 


Metal     Stamping 
S.  F.  Metal  Stamp- 
ing  &   Corr.   Co. 
Oils    and     Greases. 

Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 

Benkman.     Ed.     G. 
Burner,    Theodore 
Larson,   O.   F. 
Lipp  &  Co..  J.  P. 

Painters  aud  Dee- 
orators. 

Baker    Co.,    W.    T. 
Bernstein,    Wm. 
Blum,    Louis 
Brock    &    James 
Burns    Bros, 
Clark    &    Dickson 
Cramer    Bros. 
Connor,   E.   J. 
Copnick,   T.    W. 
Danl,  T.   H. 
Donovan.    V.    J. 
Ericksen,  Wn. 
Hansen,     Elblng  A 
Lewis,  S. 
Miller,    L. 
Miller,   J.   A. 
McCubbin,    James 
Manning,    John 
Neal,   L.  J. 
Quandt  &  Son 
Ruderman.   I. 
Suliisl.ury,     Ben. 
Schafer.   Wm. 
Simon   Neilson   Co. 
Smith,  J.  S. 
Sovig.    C.   B. 
Spark       &        Sons, 

John   H. 
Swanson,    Peter 
Walker.    Mayer 
Wagner.  Fred 
Wagner    Bros. 
Zelinsky,    R. 

Paints,   Oils   Vnrn- 
Ishes,  Etc. 

Clark   &   Dickson 
Cohn    &   Co.,   Mar- 
ion  D. 
Fuller  Co.,   W.   P. 
O'Brien.   J.   S. 
Paraffine  Paint  Co 
Pratt    &   Lambert 
Whittier  -  Coburn 

Co. 
Patent      Chimneys. 
Clawson  Co..  L.    E 
Dresser    -    McDon- 
Hug.hes,    H.    J. 
Dunlevy    &    Gettle 


Planing   Mills. 

Anderson   Bros. 
Atlas)        Planing 

Mill     Co. 
Birth    Co.,    L.    H. 
Builders'        Supply 

Depot 
Cal.  Door  Co. 
Cal.    Planing    Mill. 
Emanuel.    A.    &   E. 

(Inc.) 
Empire         Planing 

Mill 
Hermann.    A. 
Herring's    Mill 
Holden    -    Deuprev 

Co. 
Lorden      Mill     Co.. 

I.  P. 
Main     St.     Planing 
Moore    Mill  S-Lum- 

ber  Co. 
Prcmna        Planing 

Mill 
Relnhart      Liimher 

*    Planlns-   Mill 
Ryan,    <; 

San     Mateo     Plan- 
ing   Mill 
Santa     Clara     Val 

ley  Mill  *  Lum- 

Sii'-nrer    «t.     Plan- 
ing Mill 
Tavlor   *    Co. 
Ilaona    Mfg.   Co 
Western       Planing 

Mill 
Vevhlp     K-     Collins 
Yates,    Win.    V. 

Plasterers 

Bosch,     Herman 

Bradley  &  O'Reilly 
Brennan,   James 
Burt.  Chas,    I 
Campbell,  Chas 

Ca   h  oil  ii    M,  ,i. 


Chalmers,  H.  A. 
(Inc.) 

Fay,    John 

Greenback,  Joe. 

Connel  Co.,   J.   E. 

Daly,  J.  H. 

Duthie,    Chas. 

Fraser,    Simon 

Fry,  A. 

Gilmour.    W.   G. 

Jacobson.    N. 

Knowles,    A. 

Leaf    &    Kaiser 

Lyden     &     Bickel 

MacGruer    &    Co. 

Mowat    Donald 

Orford,  J.  A. 

Philbin,    J.    J. 

Sexton,    T.    D. 

Terranova,    M.    J. 

Th«  Pacific  Plas- 
tering Co. 

Wagner,  James  A. 


Ahlbach    &    Mayer 
Alton,    Thorn.    W. 
Boscus    Bros. 
Bernard,  Geo.  F. 
Condon    &   Band 
Dunn,    Neil    H. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara.  F.  E. 
Kiernan   &  O'Brien 
Kirschbaum,    W.  F 
Lacey    Bios. 
Lauder,    11.    I. 
Lawson.    Herman 
Lettlch   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney   Co..   M. 
Mav.    Gus 
MsEnhill,     Leo.     J. 
McLeod.    J.    J. 
Penkerton.    J.    H. 
Perazzl,  H.  J. 
Skelly.    Thomos 
Shears,    John 
Snook       &       Co., 

Fred    W. 
Stewart,   James   E. 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson   &   Co.  Wm. 

Plumbers    Supplies 

Mark-Lally    Co. 
Nelson   Mrg.   Co. 

Railroad         A'^ent. 
Freight    *    Pas- 
senger. 

Kent,   James   B. 

Railway    Materials 

Langford,  Felts  & 
Myers. 

Orensteln  -  Ar- 
thur  Koppel   Co. 

Rlgglnff. 

Lamburth,    C.    E. 
Markley,     James  E 

Hoofing,  Gravel  & 
Composition,  f 

Bender  Roofing  & 
Paving   Co. 

Cal.   Roofing  Co. 

Cantley  &   Co.,   J. 

Enterprise  Roof- 
ing Co. 

Flbresotie  & 
Roofing    Co. 

Flaherty.    R.    H. 

Goodmanson,     A.  K 

Larlun  Asphal! 
Co. 

Lawson  Routing 

Co 

Lovett   Bros 

\ ii     &Pete 

I'M,         ,v     i'o.II.  M. 
Rapheld        Roofing 


Co 

Watsonite   Co. 
Western    Asbestos 

Magnesia    Co 
Western      1'Vll     a  ml 

Refining    Co, 


It I  «•;      (SlnK 

Tlle.l 

On  ham,   R    G 
White,    !•:<]     a. 


.v 


Hoofing    Materials. 

Bird  &  Son,  P.    U  . 
Johns     -     Mauvllle 

Co.,  H.    W. 
Paramne  Paint  Co 
Waterhouse  & 

Price 
Western    Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittier  -  Coburn 

Co. 

Mind,   Gravel,   Etc. 

Cay    Develop.    CO. 

Cal.    Builuing   JMa- 

.Uulerial     Co. 
Holland,   J.    p. 
McMullin   Bros, 
atone  Co.,   K.   B.  & 

A.    L. 

Western  Building 
terial  Co. 

Western  Develop- 
ment   Syndicate. 

Sanitary     Garbage 

I  i'ii.  -■«. 
Bill   Ai   Jacobsen 


Sheet    Metal    Wis. 

Appman       Cornice 

W  orks 
Atlas    Heating     & 

Ventilating  vVks 
Barth  Cornice 

Works 
Capitol       Sheet 

Metal    Works 
Comyns  &  Nygren 
Crown       Cornice 

Works 
Forderer      Cornice 

Works 
G.     &    M.    Sheet 

Metal    Works. 
Guilfoy        Cornice 
Hlbernla     Sheet 

Metal    Works 
Hughes,    H.    J. 
Hurabelille  Bros. 
Ideal  Cornice  Wks 
Korell  &  Co.,  J.  A. 
Modern  Sheet  Met- 
al Works. 
Morrison   &  Co. 
S.   F.   Metal   Stam- 

ing    &    Corr.    Co. 
United        Metal 

Products    Co 
Wet  tern     Furnace 

&   Cornice   Co. 

Sidewalk       Lights. 

Jackson  Co.,  P.  II 
Dwan  &  Co..  J.  K. 
McGulgan     &     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peralno 
Boiler,  John 
Jacobsen,   J. 
Johnson.    C.    Wm. 
Porter.   W.   F. 
Stewart.  J.   K. 

Stationery. 

Foster   &   Short 
Wright,    j.    H. 

alee!     liars. 
Biker     &     Hamil- 
ton 
Dawson   &   Noyes 
V\  oods        &        Hud- 
Steel    Erector. 

Schauer,    Pr 

Pioneer    Con      Co 

Williams        Con- 

si  ruction    Co 

street    Contra, 
Conningham      and 
Billot. 

store   Fronts 

Kawneer   Mfg.   Co. 

Structural        steel 
Contractors, 

Judson     Mfg.    Co. 

Schraeder's  Iron 
Works. 

Western  Iron  Sup- 
ply Co. 

Woods  A  TTuddart 
stoves. 

Mangrum     &  Otter 

Steiger    £    Kerr 
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Structural        St«rel 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  rancisco 

Iron     Works 

Ralston     Iron  Wks 

Vulcan    Iron    Wks. 

Zenith    Iron    Wks 

Surveyors. 

Morser,    E.    J. 
Sanborn   &    Corin- 
son 

Teaming:    a    Grad- 
ing. 

Braniek.   J.    P. 
Button,    L    V. 


Dillon    Teaming 

Co. 
Hartnctt.    J.    D. 
Holland.   J.    P. 
Lennon  Co..  J.   E 
Leffler.    Fred 
cusrgen.    Ernest 
McGllnchey  & 

Monoh»n 
Montague    Co..    P. 
ODav  Co..   D 

Powers.  Chas.  J. 
Sibley    Tean 

Grading    Co. 
Schmid.    A. 
Star     Contracting 

Co. 


Wright  Co..  J.  H. 

Tiling:. 

Ginsberg  &  Co.,  S. 
Mangrum  &  Otte- 
Peerless    Agcn.-i- 

Co. 
Tiie    Mfg.    Co. 
Watson   Mantel    & 

Varoi**' 

Bill  &   Jacobser 
Henry    C 


Wafer       Company. 

Spring  Valley 

Water  Works. 

Whitewashing 

uricKley,    f.    J. 
Reigle  .-. 
Tavlor.    L.    A 
Window    ClcanlnK. 

American  Window 
Cleani:  - 

Progressive  Win- 
dow      Cleaning 

Clear 

Window*.     Patent. 
Birth    Co..   L.    II 

Simplex  Window 
Co. 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHANCiK 


OF    SAN 

180-188  JESSIE  STREET 


FRANXISCO 

PHONE  KEARNY  4700 


OFFICERS    AND    DIRECTORS. 


President,  James  A.   Wilson 
Vice-President,   Richard   Herri 
Treasurer.   C.   "vY\    V»  unington 
Secretary.   R.  J.   H.   Forbes 


Financial  Secretary,   S.   A.   D.   Schenck 

Ass't    Secretary,    W.    J.    Car! 
Doorkeeper,    B.    R.    Wolcott 


DIRECTORS 
James   A.    Wilson   Robt.    Dewar 
Alexander  Mennie  H.   Maundrell 
C.   W.    Witnington  M.    F.    Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 

MEMBERS 


R.    A.    Chisholm 
O.    E.   Brady 
Richard  Herring 


Arfbllrcliinil     Iron 

\\  ork-i 
Acme  Iron   Works. 
Bay       City        Iron 

Works. 
Brode  Iron    Works 
Central   Iron   Wks. 
Dyer   Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    \\   .'I;  * 
Hillard.    C.   J.   Co. 
Judson   Mfg.   Co. 
Mortenson        Cons 

Co. 
Michaels     &     Pfef- 

fer 
'■"•hoenix    Iron  Wks 
lalston  Iron   Wks 
ichrader  fr- 

Works. 
St.      Francis      Orn. 

Iron    Works 
Iteiger      &       Xerr 

Stove    A     r'oun- 

d  -v    C  J. 
.'ulran    Iron    Wks 
Western   Iron  Wks 
Wlthlngton.   C.    W. 

Art   Glass. 
Cal.    Art   Glass  Co 
Ingerson  *  Glaser 

Co. 

nincksmllh. 

Paul    Klelber 
Bonds. 

American        R    Hid- 
ing   Co. 

Costello    .<c    Cutler 

Aetna   Lire   Ins.  Co 

Boole.  F.   W. 

Empire  State   Sur 
ety  Co. 

Fidelity  &  Deposit 
Co.   of  Marvlano 

■:»iiie,    M.    A. 

Hlllman    *  Son.J.R 

Lawton.    A.    F. 

Llovd    *    Spengler 

MecMeans,    H     V. 

National 

r" 
Pacific    Coa^ 

ualty    Co. 
Pacific    Surety    <  o 
U  n  <i  *  e  d 

Metal    Products 

Co. 
P  n  I  t  e  d 

Fidelitv         and 

Guaranty    Co. 
Rrlek  nna  rot1«-r< 
Rav     Develnomem 

Co 

Car.-v.    .1.    K. 

gle     l>ri,k       < 

Pottery   Co 
Carquinez  Prick  * 
Co 


M  :Near  Brick  Co.. 

E.    B. 
Peterson    -    Karts- 

choke   Br: 
Remillard    Bk.    Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
San   Jose   Brick  Co 
Steiger    T.    C.    and 

Pottery  Wks. 
G.  G.  Brick  Co 
Oakland        Paving 

Brick  Co. 

Building    Material. 

California      Build- 
ing   Material 

Fermi  Id  Co..  The 
Kortick  -  Falls 
Mfg  Co. 

.1.    P. 
.1.    E.    I.f-nnon. 

Lew    *   Co.,   Robt. 

Llllev   &   Thurston 

Refining  & 
Roofing    Co. 
Parrntt    &    Co. 
Parafflne   Paint   Co 
ng    & 
Materia]    Co. 
Quality    Lime    and 
Cement    Co 

MaterlalCo 
Waterli 0 

Price   Co. 
WeBtern         BUIr?' 

Supply    Co. 
Western    Building 
il   Co. 

Building  Paper 

Boyd   .<c  Moore 
Lilley   &   T'urston 
Co.' 

Cement     Dealers 

Balfour.       Guthrie 
Co. 

metr 
Holmes    l.lme   Co 
Holland.   J.    P. 
Leonard.    J     J. 
Maynard.  Jr.,  J    I. 

.     A. 
Pacific         Po 

Cement   Co 

Standard   r 


Concrete. 

Chase,    Silas    A. 

Camp  &   Carillon 

Duncanson.       Har- 
relson  Co. 

Foster   ,«i    V    - 

Goodman 
clal   Stor.f 

Haun.  C.   C.    W. 

Keatinge    fcSons.R 
d,  J.  J. 

Leonard.   J.   P. 

Lynch.   A. 

Pasqualetti.  J. 

.    Tay- 
lor. 

Stannuist    & 

Zimmerman.   L.   M 
Concrete      Rein- 
forcement. 

Lillev    &    TTIu 
Co. 

<  oiitriu-fors    •£ 
Builders. 

Allen.   .•.'->.<.   M 
Andetdon,   w.   w. 
\rtliur,    L. 
Bateman.  J.  C. 
Boring.    F.    H. 
Born  &  Son,  S.   A 

I !.    V 
Braunton   Bros. 
Burdick,    V7m.    A. 

■  .11    &    Co. 
Cameron    &    Dlss- 

ton. 
Cavanaugh    .<:    Ve 
zinn. 

i'lm,     R.     A. 
Cobby,  J.   W. 
Concantioti.    W.    N 
Conrad,    It. 

no     &     Son. 

Days'  Sons. 
Dewar.   It.   & 
Flam.  Thos. 
F.lllott.    E.    W. 
Fahy.    R. 
Fischer.    Fred 
Franz.   Val. 
Frost.    T.    P. 

Q     G. 
Prank 
Gardiser.     Flor.nl 
■  Irelir.    Robt. 
Hanshroup! 

Itinson.    I.     A 
•      A. 

Howkli 
ilovt    Bros 

Inir.-rson.    C.      \ 

lacks.    H 

W    • ; 
Kent,   s    il 


Knowles  &    B 
ley. 

Lang    ■ 

Leiter.      E.      T.      & 

Sons. 
Lynch.  M.  C. 
Masow     .    '.: 
Mathews    Con.    Co 

il    C 
McBain.  J. 
McKillican.    R   and 

Wm. 
McLachlan. 
Miller.  Adam. 
Moller,    R.    W 

8.   T 

McLeran  .^    ; 

son. 
Robinson      £ 

Savage,    M.   .1 

Smith,   I.   W 

s.  r. 

Stockholm    &      \1- 

Tefriil. 

Walki 

Warwick 

White    Bros 
nenters) 

(  .it..iie    H  nrk. 

Amsler 

Capitol    Shei  ' 
:  kS. 

J. 

Gullfoj 

Works 
Appma 

Works. 

Wks 


ira- 

H 
<  arblns.      Grnull. 
Damp    Pro    r< 


Door    Openers. 
mller.  Geo. 

Electrical. 

nla   Electrl- 

Electric 

it  icCo 

Elevators. 

>r  Co 
tnon  Eleva 
Co. 

i  Ibre. 

s   i-    , 
age   Co. 

Fireproof  Doom. 

nry. 

\. 
S  o  n  s  . 

Floor    Minding 

Co. 
i '  1  o  o  r 

Grill    Work. 
Vrl     .Metal    & 
IVorks. 

.Merle   I 

..   C.    W. 
•  ontractom. 

R.    C. 

II      B. 

Ino    &    Son. 

i»k    Bros. 

D.B 

irton 

Wm. 

Hannah    \-    Co.  J.S. 

.1.     O. 
- 

I-  nry 
John 
Van     Sant-Hough- 

Glan*    ami    I. luring 

Win- 
L,    N 

<. radii.-    a     i.aiu- 

i..g. 

0.,   Co. 

I>. 

.'    .mlng 

-     .1. 

11      N 
II 

F.    A. 

.  tiling 

a 

Granite. 

Hardware. 

II,  a>        an. I        l.lglil. 


IT 

il. -.nil. t    .v    Vent! 
latin*. 

Burnham  Plumb- 
ing   &     Heating. 

Cronan,    Wm. 

Mangrum    ,v    i  II  i  •  t 

Montague.  W.  W 
&   Co. 

Hoaae     Moving     A 
Malnlng. 

Blume  Cont'g  Co. 

Pearson.    E.    K 

Sullivan,  n  i  >  i 
Inlaid    Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Floe 
Sanding   Co. 

Iron    Work.. 

Michaels    4     Pfef- 

fer 
M  o  n  a  r  c  h       I  roll 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

Interior        Decora 

tors*      l.nlhrrx. 
Snell  &   Dennis. 
Lynch,    Richard 
Joint     Hansen     a 

P. .it    Cups. 
Kortick  -  Falls 
Mfg  Co. 

A-    Thurston 

Kan  neer     SyateiM 

More     Fronts. 

Lillev    &    Tl    . 
Co. 

i  "ui.i     nml     Power 

City    Electric    Co. 

Pac.  Gas  &  Elec- 
tric  Co. 

l.lme.    Cement,  Ble 

Acme  Cement 
Plaster    Co. 

Arden 

California  Lime  & 
Hydrate    Co. 

Lime       & 
Cemen 

Hollan.l 

Holmes     Mm 

Lennon.    Jas.    Iv 

I. in -as.    W.    E. 

i     me    &    Plas- 

s     F.    Llm 

I     Lime    Pro- 
dints    Co. 
Western    Building 

Mai.  i 
Western     Lin        A 
Cement    Co 

Lumber. 

Acme    Lumbei 

Christenson  Lum- 
ber Co. 

Hart-Wood  Lum- 
ber 

Humboldt    Lumber 

II-.uptman       Lum 

ber    Co. 
Hooper       Lumber 

Kruse     1.   11 

i p  Lumber  Co. 

i. am 
ber   Co. 

Olsen 
Lumhei 

Pop.'     « 

Santa    F.-    Lnmb.  ■ 

Co. 
Si-houlen     Lumber 

nto 

rls    I 

V     P 
Lumber         iilar.i- 
i% I  t 


s     I"     Lumbi 
Machlnrn 

kul 
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Masons    *  Builder* 

Alexander.    R. 
Allen.    C.     1 
Anderson     &     Hal 

ney. 
Ar'ett.    A. 
Beck.    A 

Brady.     M      V 
Bradv.    O.     E.&Son 
Brandon,    E    .1 

Brennan.    J.    E. 

Brig-ham.    H     B 

Butcher.     Thn'nas 

Butcher     &  Hadley 

Bvron.    D.    J.  S  Sol 

Campbell     Bros. 

Pa  rr     .1      W 

Drake.    Harry    E. 

Downey,    J. 

Fa  Tell    &     Reed 

Fennell,   Jas. 

Gale.    M.    F.    S  Son 

Gilson.    J.    E. 

Harrison.    A. 

Hibhins   &    Bak  •; 

Hook,    Chas. 

Hoffman.    V. 

Hog-berg     &     Lud 
wis 

I.arsen.    H.    H. 

Lawson,    A.   W. 

MrGowan,    M. 

Miller.    J.    W. 

Murray     «     Mow 
hrav. 

Mnlcahy    Bros. 

Nagel.    W.    L. 

O'Connor      &     Col- 
lins 

O'Rourke,    T.    F. 

Rainey     &     Phhll 
lips. 

Rlngrose.     R.&Son 

Scott.    W.    S. 

Walker.    P.    J. 

Watson,    Sage 

Watson,    Sidney 

White.    .1.    M. 

Whitney  &  Davies 

Wilson,     'ani's     .-\ 

Wvgant.    J.    H. 

mnrlilf. 
American      Marble 

&    Mosaic   Co. 
Columbia      Marble 
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Grass!,    Peter.    Co. 

Hunt.    Andrew   T. 

Malno,  F.  L.  &  Co, 

Musto    &    Sons,  Jos 

Keenan  Co. 

Vermont  Marble 

Co. 

mantels,    Tiles 
Grates. 

Klrwin  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    SCo.,W 

Peerless     Agencies 

Metal     Furring     A 
Lnthlnc. 

H  o  1  1  o  w  a  v  Ex- 
panded     Mtl    Co. 

Lynch,    H.    T. 

National  Lathing 
end    Furring 

Northwestern  Ex- 
panded Metal 
■,, 


Metal  Window 
AVorks. 

Divan.  J.  E. 
Mosaic. 
Amer.     Marble     A 
Mosaic    Co. 


i  ;■ 


11 


Mai  no.    F.    L.  *  Co 
Office  Fixtures. 

Bateman,    Wm. 
Forbes   &    Son, A. J. 
Fink    &    Schlndler 

Co. 
Simmen.    John 
Painters. 
Daniels.    Gus    V. 
Donovan,   V.   J. 
Fraser.    J.    P. 
Kuss,    P.   N. 
Lewellyn,    J. 
Maundrell.    H. 
Spark,    J.    H.    . 
Tucker.   W.   W.  Co. 
Neal.  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan   Co.  J.   E. 


I'nlnts,     Oils,     Kte. 

Bass     -     Ketiter 
Fuller  &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell.    II. 
Pacific     Refining  <fc 

flooring 
Para  trine    Paint  Co 
Whittier   -   Coburn 

fn 
Pntent      Chimneys. 
Clawson   &  Co.,   L. 

Dunlevy    &    Gettle 
Dresser    -    McD6n- 

nell   Co. 
Cal.   Pottery  Co. 

Planlnc    Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham  -  Stan- 
ford Co. 

Ca..    Door   Co. 

Cal.    Milling   Co. 

Central  Lumber  & 
Milling   Co. 

Elklngton  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

R.  B.  Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacihc   Mfg.    Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.  F. 

Santa  Clara  Mill 
&   Lumber   Co. 

San  Matbo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &  Co. 
Plasterers. 

Binner,    Theo. 

Carrick,    M.    H. 

Chalmers,  H.  A. 
(Inc.) 


Clark,   D.   Ross. 

Crichton,    J.    L. 

Coghlan,    Frank 

Connolly,    J.   J. 

Connell,    J.    E. 

Fay,    John 

Felt,    R.    L. 

Floodberg  &  Mc- 
Caffery. 

Fraser,    Simon 

Gregg   &   Clute 

Jacobsen,    N. 

Knowles    A. 

Leaf  •&    Kaiser 

Lyden    &    BickCl 

MacGruer     &     Co. 

Mennie.    Alex. 

McCleod,   J.    C. 

Morehouse,   C.    C. 

O'Kane    &    CO..C.T. 

OSullivan  &  Bow- 
ler. 

9mith    &    Johnson 


Plumbing      A      Gas 
Fitting. 

AWbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel.  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,   M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co., 
Frederick    W. 

Sutton,   John    G.Co 

Turner  Co.,   The 

K->!il  Estate. 

Williamson    Co.,H. 
Wittman    ■    Lyman 
Cross   &   Co. 
Urban       Realty 
Impt.    Co. 

Riggers. 

Blume      Contract- 
ing  Co. 
Pioneer  Const.   Co. 


Crushed  -nocit. 

Holland.   J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone.    E.    B.&A.L. 
Hoofing      Composi- 
tion. 

Artolith     Mfg.    Co. 

Mender,  J.  W. 
Roof  Co. 

Fibrestone  Roof- 
ing Co. 

Larkin  Asphalt  & 
Paving   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

Manville  Co.,  H. 
W.    Johns 

Meuer   Bros.    Co. 

Pacific  Refining  ^ 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel    Co.,    H.    D. 

Western  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand.    Gravel,    Etc. 

Cassaretto,    Jonn 

Holland,  J.   P. 

Keystone  Sand  Co 
Sanltnry    Flooring. 

Stone,    E.    B.    &   A. 

L.,    Co. 
Fibrestone      Roof- 

ine    Co. 

Sldevralk       Lights. 

Jackson,    P.  H.&Co 
McGuigan,   John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart,   J.   K. 

Roof    Repairing    A 

Paint. 

Street    Work. 


Lilley   &   Thurston 


Stone   Contractors. 

De    Lano    at    Sons, 

I.   V. 
in. in  hard.   w.   w. 
Hunt,    Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 


Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     <5ranlt« 


Dillon,    D. 
Eureka       Teaming 

Co. 
Holland,    J.    P. 
McClure,    H.    N. 
Monarch    Teamir 

Co. 
McLenegan,   S.   1 

Terra  Cottn. 

Clark   &   Sons,   N. 
Gladding.    McBean 

&    Co. 
S  t  e  ig  e  r        Terra 

Cotta  Co. 


WhltetvnNliers. 


Wire  Works. 

Acme  Iron  and 
Wire   Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Sp  ring       Valley 


TT  n  IT    TF=> 

■*-WV|.T_VMP 
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LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepho    e  Kearny  720 


White  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since  1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369    14th  Ave. 


This  is  che  HOTEL  ROSSLYN,  S  F. 

.  E.  Kroftt  O Son,  Architectl.  O.  C.  Molt,  Bldr 
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Successors  to 

"CALIFORNIA  ARCHITECT" 

"INDUSTRIAL  NEWS  OF  ALAMEDA  CO." 

"BUILDER  and  CONTRACTOR" 

"WESTERN  BUILDER* 


THIS  WEEK'S  ILLUSTRATIONS: 


New  Clark  Hotel  Recently  Completed  at 
Stockton,  Cal.  Designed  by  Architect 
Glenn  Allen,  San  Francisco. 

New  County  Court  House  At  Sacramento. 
Designed  by  Archiredt  R.  A.  Herold,  Sac- 
ramento. 
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Combination 

Boiler  and  Gas 
Water  Heater 

The 

SOLUTION 

To  Your  Hot  Water 
Problem. 

Gives  an  inexhaustable  supply  of  hot  water 
to  any  part  of  the  home,  with  30  per  cent 
less  gas  than  any  system  ever  produced. 

Gas  Appliance  Sales  Go,  ot  America 

Successors  to  JOHN  WOOD   M.-C.  CO. 
218-21  Pacific  Bldg.    447-49  E.  3rd  St.   33 1 -339  Cyprass  St. 
SAN  FRANCISCO  LOS  ANGELES  OAKLAND 


,      DR.  ALYIN  PLUMMER 

HOME  TEST  AND  INSTALLMENT 

[OPTICIAN 

3649  SIXTEENTH  STREET 

TELEPHONE    MARKET   5184 

SAN  FRANCISCO,  CALIFORNIA 

JAMES  CAHILL  &  CO. 


DEALERS  IN- 


Wall  Paper  and  Window  Shades 

PAINTERS  AND  DECORATORS 
372-374  Twelfth  Street 

Bet.  Broadway  and  Franklin.  Tel.  Oakland  1113 


Free  Estimating  Bureau 

If  you  want  estimates  and  price  lists  for  any  kind  of 

Building  Material 

Building  Specialty 

Machinery 

Anything  and  Everything 

Fill  out  the  bottom  of  this  page  and  send  your  plans  to  us.     We  will 
save  money  for  you.    No  charge  for  our  services. 

To  Building  and  Industrial  News 

Without  any  obligation  on  my  part,  get  estimates  for  me  for  the  folowing: 


Address 

Business Date  • 


iv,   Deremher   31    1013 


Hl'ILUlNG    ANH    [NDUSTRIAL  NEW! 


NILES  SAND  GRAVEL  and  ROCK  CO. 

Main  Office 

810  Mutual  Bank  Building,  704  Market  St. 

Telephone  Douglas  2944 


Prompt 
Shipments 


Crushed 


Screened 


Sand 

Blue  Trap  Gravel 

And 


Crushed  Rock 


Washed 


Segregated  Sizes 


Our  products  being  carefully  washed,  screened 
and  of  uniform  sizes  insure  sound  and  economical 
concrete  construction. 

OUR  SIZES: 

Clean  River  Sand  -            -          to    -;,  inch 

Gravel  and  Crushed  Boulders      '..  inch  to  1  inch 

"          "           "  "             1  inch  to  1  '  _•  inch 

'•          1  '  •  indi  to  L"+  inch 


Roofing  GraVel  to  1-2  inch 
Cobble  Stones  for  Bungalows, 


With  a  Modern  Equipped  Plant  at  Niles  We  Are 
Able  To  Give  All  Orders  PROMPT  ATTENTION 


CALL  Douglas  2944 
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The  Hotel  is  only 

as 

good  as  its  service 

And  its    service  can   be  only    as 

The  new  Ritz-Carlton 
Hotel,  in  Philadelphia, 
has  four  Electric  Ele- 
vators and  six  Electric 

good  as  its  elevators — which   is 
one  good  reason   why    hostelries 
with  reputations  to  maintain,  like 
the  latest  link  in  the  Ritz-Carlton 
chain,  at  Philadelphia,  have 

Dumbwaiters,  furnish- 

ed by  the  Olis  Elevator 
Company. 

Otis  Elevators 

ARCHITECT 

Horace  Trumbauer 

Choosing    from  the  various  Otis 

machines,  the  Architects  can  pro- 
vide hotels  with  elevators  of  the 
type  called  for  by  the  character 

Other  Hotels  of  the  Ritz- 

of  the  structure  and  insure  per- 

Carlton chain   which  are 

fect  service — can  equip  till  build- 

Otis equipped — 

ings  of  all  classes    in  accordance 

The  Ritz-Cailton, 

with  their  needs. 

New  York 

The  Ritz-Carlton, 

Give    a    building    unsatisfactory 

Montreal 

elevator  service,  and  its  other  ex- 

The Plaza,  Buenos  Airts 

Grand  Hotel  et  de  la  Plage 
Guaruja,   near  Santos, 

cellence    can    not    overcome    the 
handicap.     Our  offices  in  ninety- 

Brazil 

one   cities    in    the    United  States 

The  Carlton,  London 
The  Ritz,  London 

are  always  at  the  Architect's  call 

The  Hyde  Park,  London 

and  can  assist youin  making  your 

The  Ritz,  Paris 

elevator     specifications     LOO    per 
cent  correct. 

OTIS  ELEVATOR  COMPANY 

Stockton,  North  Point  and  Beach  Sts. 

San  Francisco 

Offices  in  all  Principal  Cities  of  the  World 

December 
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OFFICE    PACIFIC    TEL.    &    TEL.    CO. 

Basement  walls  22  ft.  high.  Cement  plastered  on 
inside  against  severe  water  pressure.  Plaster  water- 
proofed with  Imperial  Water  Proofing. 


METCALP     HOTEL.    Geary     nr    Taylor. 
Righetti   &   Headman,   Architects. 

Interior  walls  dampprofed  with  Imperial  Damp 
Proofing.  Exterior  walls  waterproofed  with  Im- 
perial Water  Proofing.     Color  effects  with  Imperial 


South  and  east  cement  walls  waterproofed  with  Imperial  Water  Proofing. 

Color  effect  produced  with  Imperial  Concrete  Finish  to  match  stone  work 

of  street  fronts. 


TEMPORARY  CITY    HALL.   San   Francises 

Wright.    Rushford    &    Cahill,    Architects 

Exterior  waterproofed  with  Imperial  and  color  effects  with  Imperial 
pigments. 


KAHN    BROS.    DEPARTMENT    STORE.OAKLAND 

C.     W.     Dickey,     Architect- 


GERM  W     HOUSE,    San    B"r« 

Fredei         >  I      '      er,  Architect 


A   Few  of  the  Buildings  on   which   IMPERIAL  WATER  PROOFING  and  IMPERIAL 
WALL  FINISHING   Products  are  used 

183  STEVENSON  STREET 
San    Francisco 


IMPERIAL  COMPANY 
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Frank    Neidick 

Carpenter   and   Builder 

Phone  Mission  5126 


2669  A  Howard  St.,  Bet.  22  nd  and  23rd 

San    Francisco 

As  a  carpenter  and  builder,  Mr.  Neidick  has  had  twenty- 
two  years  of  experience,  during  which  time  he  has 
mastered  the  business  in  all  its  details  and  has  establi- 
shed an  excellent  reputation  for  the  high  character  of  his 
work.  This  statement  is  proven  by  the  fact  that  he  has 
built  fifty-six  flats  for  one  man  all  of  which  were  erected  in 
the  most  satisfactory  manner.  Not  only  is  the  work  of 
Mr.  Neidick  of  the  highest  standard,  but  his  business  re- 
lations with  the  public  are  characterized  by  the  strictest 
integrity.  Mr.  Neidick  has  brought  to  a  successful  issue 
many  contracts  throughout  this  city,  which  stand  as  a 
testifying  demonstration  for  his  knowledge  and  ability  in 
his  line  of  business.  He  is  also  a  prominent  stockholder 
of  the  General  Contractors'  Association. 


RISCHMULLER'S 

Improved 

DOOR -OPENER 

With  Concealed  Check 

Will  open  and  positively  close  the  front 
door  from  every  apartment 

MANUFACTURED  BY 

G.    RISCHMULLER 

3442  19th  Street  San  Francisco 


Phone    Oakland    1758 

The  J.  F.  Kelly  Company 

MANTELS,   GRATES 
=  AND   TILES= 

Fire    Sets,    Andirons, 
Fender  Portable   Baskets 

FLOOR  AND  WALL  TILING   IN 
ORIGINAL  AND  ARTISTIC  EFFECTS 

723-731   Seventh  Street  Cor.  Brush 

IRVING  A.  COOKE.  Manager 
Residence  Phone,  Oakland  4862 


G.RCUNNlNGHAM.Mgr 

f/0    ffi;;!is 


■ 


Market  2 SB 
Marht2B7 


3  8  EIGHTH    ST. 


W> 


Satv  Francisco,  Cal,. 


JOEL 
JOHNSON 

GENERAL 
CONTRACTOR 

Office 

110  Jessie  St. 

Residence 

1139  Kansas  St. 

San  Francisco 


CORONADO  APTS.,  Lorkin  and  Sacramento  Street! 
Rouiieau    Ct  Rouneau,  Architect 


Wednesday,   December  ;:  I    191; 
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PALACE  HARDWARE  COMPANY 

CORBIN  Agents  for  30  Years. 

581  Market  Street,  San  Francisco 
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JUST 
OUT 


A  Single  Rolling  Door  Placed  on  exterior  face  of 
wall,  bearing  the  "Underwriters  Label"  and  ap- 
proved as  Doors  for  Exterior  Wall  Openings.  They 
all  have  Combined  Manual  and  Automatic  Control. 
We  Quote  Prices  Eredted  in  Central  and  Northern 
California  on  any  Number. 


"KINNEAR" 

STEEL  ROLLING  DOORS  &  SHUTTERS 


The  LILLEY  &  THURSTON  CO. 
Rialto  Bldg. — San  Francisco 
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The  Christmas  obseri e      us  a  sub- 

jective  phase   which   gives  it  a  value  to 
all  humanity.     The  i  .    nent  of 

the  teaching  of  Christ  is  peace  on  earth, 
will    to    men.      And    this      is      the 
e    of    moral    progress    in    the    his- 
tory  of   the   world.      In   the   light   of  re- 
cent    geological     investigations     which 
places  the   antiquity  of  the  human  race 
on  this  earth  back  at  least  five  hundred 
thousand  years  in  the  abyss  of  time,  the 
progress    of    the   last    1913    years    Is    fai 
beyond    all    the    untold   years    that    pre- 
ceded them.  The  old  poets  were  wont  to 
He    golden   age   behind    us.      But 
compared    to    the    long.     ; 

rism  that  preceded  the  Christian 
era  the  last  two  thousand  years  with 
all  their  wars  and  religious  per-. 
and  bigoted  intolerance  are  »  > 
strides  toward  the  light  of  day. 
So  \\  ;t :.  all  our  Imperfectioi 
seemingly    turning   around    in    thi 

we  ave  in  reality  been  a  send- 
ing In  a  spiral  toward  a  higher  civili- 
zation. And  as  each  succeeding  Christ- 
ive  are  working  out  by 
slow  degrees  a  broader  humanity,  a 
more      universal      brotherhood. 

i    n    looking   to   better 

■ion    and    better    health,    lighten- 

of    labor    and    giving    a 

i  hance   to    the   under   dog  in   the 

truggle     tor    existence.      The    tendency 

opioyer   and    employee    t.. 

The      til!:. 

me  m  hi  can  explo  labor  of 

his  fellow  men  and  by  t»e 

ad\  anl 

rig  fruit  in  the 

world.     And 

i.\    and   the  iii  scot .  ries   of   science  strip 

in     of    Its     foolish     dogmas     and 

leave   ii  'are    in   their 

simplicity,    the    world    will 

termenl 
of  man.  To  the  future  we  must  Io,>k 
for  the  Saturnian  age,  to  the  time 
want  and  greed  will  be 
exercised,  when  the  Christmas  spirit 
will  at  hit  be  real 
in    trul  Oi    erhood    Of    man. 

Among   tl  e   many   uses   for  oil    I 
■ 
or   rough    weather.      It    is    said    that   at 

Volturno    by    lire    that   a    I 

not   until    an    oil    burning 
that    was      standln 

mu   h     ■ 

eesel. 

Such     , 

lit   Ol 

a     life     boat     in    a     rOU 


"its.      So    that   with- 
■     use   of   oil    It 

rom    a     wreck 
storm. 

Many     contrivances     have   been     In- 
Jacini     oil    oi 

uch  as  rockets  to  be  shot  on  the  wind- 

i    a    vessel   thai    would   dle- 

■     the   oil.     These   could    even    be 

Lif<     ->.    Dg    crews    from    shore. 

it  is  thl  a    great   adl 

i  ven    in    this    direction    an    oil    burning 

over    a    coal    burning    ship. 

A-ole   from   economy   of  space   the   tac- 

-  '   ■  :  ■     reased    not    only    in 

ion    hut    in    rescue    work    in 

ster  as  well. 


Thi     .i  owd    of    unemplo]  ed    thai    has 

ding    i  he  sheets  for  , ,  , 

■  ■ i 

!         tO      Works        if     1!   n       had        the 

'■    ere  I  lere  is  a  large  number 
labor    question    is 
■  I  ious      one.      And    an      ir- 
t    creates    ex 

"'•I'   m   a   serious   manner. 
■ 
■     ere    the    more    serious    is    toe 
in,     it   is  Invariablj    in. 

II    kinds    of    labor    is    imported 
and    the    less    assimilable    are    the    ele- 
ments   the   more   trouble   there   is   in    the 
Thus    in    South    Afrli 

•  ■!    of    troubli 
■    II  ndu   <  1. -in. nt.     Greal   numbi 
Hindus  mported         o   Natal 

rid  now 
i    Hindu  population  is  as 
ti  ej     do    nol    as 
pa        oi 

■    nmenl 

i    on    its   hands   that    it   can 

nol    fulfill.      It    has    sown    the    wind    and 

ng   the   whli   ■• 

taken   advantage 

il    im. 
until       exl     March     wl  l 
•  "i    will   an    in    relation 
Hindu    problem.      The    Hindus    I 

•     small    In    number    and 

But    the    t  ■■■■ 
■  .one  in   this  co  intrj    •• 

n    able   should    be   adi 

>>  e    hai  | 

■      institution. 
■ 
mployed    crow  Is      of    on, 

ices  thai  wll 


Sin    I 

io .t    i..    I,.-    v  ondi 
ing    treated     In     the    ; 
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stage.  When  criminals  are  Olderlzed 
and  notoriety  given  to  every  phase  of 
crime  it  is  not  a  .subject  of  wonder 
that  the  irresponsible  element  of 
humanity  should  resort  to  crime  when 
they  find  themselves  hard  up  for  money 
or   out   of   a   job   during   hard   times. 


N.>w  that  the  currency  measure  has 
been  passed  we  may  hope  for  some  im- 
mediate action  to  relieve  the  money 
situation.  The  program  of  the  Presi- 
dent thus  far  is  good.  There  is  to  be 
a  reduction  in  the  tarift  which  will 
mean  cheaper  necessities.  There  is  an 
income  tax  which  will  tend  to  place  the 
burden  of  taxation  upon  those  best 
sole  to  bear  it.  So  that  where  there 
is  a  decrease  in  the  governmental 
revenue  in  one  department  it  will  be 
made  up  in  another.  And  when  the 
bankers  grip  on  the  money  situation 
is  loosened  and  every  man  has  a  free 
chance  on  the  financial  market  as  he 
ought  to  have  business  will  take  on  a 
healthy  ton-;  and  be  under  the  control 
of  natural  laws  that  should  of  right 
guide    the    situation. 

Heretofore  the  Wall  street  bankers 
and  the  great  trust  magnates  have  ab- 
solutely controlled  the  situation.  They 
have  been  the  engineers  on  the  steam 
roller  and  unless  an  individual  came 
to  them  on  suppliant  knee  and  paid  to 
them  their  levy  he  was  promptly 
flattened  out.  With  the  government 
control  of  the  banking  reserve  and  a 
means  of  supporting  independent  in- 
stitutions, a  different  situation  will  be 
developed.  Instead  of  all  being 
vassals  of  these  arrogant  overlords 
there  will  be  individual  freedom  with 
something    of  an    equal   chance. 

The  public  has  long  been  bunkoed 
into  the  idea  that  all  the  financial 
wisdom  of  the  world  was  lodged  in  the 
domes  of  a  few  overfed  financiers  who 
were  mainly  ignorant  of  any  moral 
law.  When  their  bluff  is  called  people 
will  be  surprised  to  see  how  empty 
was  their  claim  anU  upon  what  a 
bubble  they  had  builded  their  castle  of 
strength    and    power 

Take    the     Parcel    Post    for    example. 
ronicle    lias    for    years    declared 
against.      Bverj     organ    of    the    special 
privileges  have  shown  how  utterly   im- 
ii    was    for    the    government   to 
make    a  i         of    It.      Look    at    the 

result.  Even  the  stores  of  San  Kran- 
.  is.  o  send  their  parcels  to  be  delivered 
in  the  city  by  the  post.  And  the  gov- 
ernment is  making  money  even  in  its 
The  express  rates 
have  been  cut  in  two  and  they  are 
still  doing  buslnesi  .  The  howl  thai 
employees  wages  would  be  reduced 
■  ,-.i  to  be  bu1  a  hollow  pi  etense 

for    when    Ehl  I«    known 

there  was  nothing  else  to  it  than  thai 
robbed  through 
public  franchises  and  had  been  robbed 
for  years.  Let  the  good  work  go  on 
for  when  the  monej  question  li  olved 
st  important  thing  of  all  will  be 
settled. 
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condensers  and  the  like  may  be  pro- 
tected against  electrolysis  tending  to 
destroy  them  by  attaching  plates  of 
zinc  in  their  interiors,  since  by  the 
electro-negative  relation  of  the  iron  of 
the  boiler  or  condenser  to  the  zinc  the 
latter  is  corroded  and  the  iron  rendered 
immune  from  corrosion.  The  new 
method  of  protection  of  the  hull  is  to 
make  the  latter  electro-negative  to  a 
pecially  disposed  iron  anode  set  In  the 
bull  in  contact  with  the  sea  water. 
The  special  anode  or  anodes,  insulated 
from  the  hull,  are  connected  to  an  elec- 
tric generator  the  other  pole  of  which 
is  grounded  on  the  hull.  In  this  way 
the  destructive  action  of  the  sea  water 
is  directed  to  the  anodes  alone;  and 
the  merit  of  the  idea  lies  in  fact  that 
these  anodes  are  easily  and  cheaply  re- 
newed when   necessary. 


Bleetrleal    Protection    of    ship*'    Hull". 
Tha*  terlor  of 

,  hips     hulls  li  gelj     flue    to 

electro! 

gnized       T         oim  i    plates,    Im- 
!n    s.;,    water,    form    so    many 

.     .    |l  :il    dis- 

ind    in    eacn 
I    .  Mve    plate    b 

piti.d.     it   I-   well   known   thai   boilers, 


IN  AN  ARGUMENT. 


Benjamin  Franklin  confides  to  the 
readers  of  his  "Autobiography"  the 
method  which  experience  has  taught 
him  is  the  most  effective  for  convinc- 
ing people  in  an  argument.  The  person 
who  really  desires  to  convince  another, 
he  says,  should  not  be  dogmatic.  He 
should  preface  his  argument  with  the 
remark.  "I  am  inclined  to  believe,"  or, 
"Perhaps  I  am  mistaken,  but  I  think." 
In  this  way,  according  to  Franklin,  an- 
tagonism is  disarmed,  and  the  person 
is  put  in  a  receptive  attitude. 

It  is  rather  difficult  to  lay  down  gen- 
eral rules  of  this  sort,  for  method  that 
may  tit  one  personality  may  not  be  at 
all  adapted  to  another.  One  man  may 
be  naturally  diplomatic,  and  another 
may  never  get  results  from  golrg 
around  in  his  stocking  feet.  Franklin 
was  highly  successful  with  his  diplo- 
matic methods.  But  the  prophets  of 
Israel  would  have  scorned  anything  so 
wobbly.  "Thus  saith  the  Lord,"  backed 
their  messages,  and  they  depended  on  a 
tremendous  postiveness  of  statement  to 
help    bring   conviction. 

A  man  who  has  had  unusual  success 
In  winning  over  hostile  men  to  the 
support  of  measures  he  advocates,  says 
he  has  found  nothing  like  concrete 
cases  for  the  basis  of  his  appeal.  The 
average  man,  he  finds*  is  indifferent  to 
general  principles.  But  if  an  actual 
.  in  in!.-  from  life  is  put  up  to  him,  he 
instinctively  takes  the  right  side  unless 
hopelessly    blinded    by    self-interest. 

Vim  may  find  a  man.  for  Instance, 
who  proclaims  himself  a  stickler  for 
Individuality  liberty — or  what  he  calls. 
Individual  liberty — and  who  announces 
that  he  is  against  "paternalism"  in  gov- 
•  i  inn.  nt.  If  you  should  try  to  argue 
with  him  on  general  principles  you 
would    get    nowhere.      But    if    you    tell 

in    about   various  cases  of  illness  from 

'.:  i]    milk,    he    would    agree    that    there 

l    be      rigorous   inspection     by   the 

The  famous  philosopher,  Kant.  Is  said 
to  have  used  just  one  Illustration  in 
expounding  his  great  system  of  philo 
so]. by.  That  was  to  i  how  the  badness 
of  illustrations.  To  use  them,  he  lid, 
was  like  trying  to  milk  a  he-goal  Into  B 
sieve.  Villi  got  no  milk  and  if  you  did 
j  ,  n   couldn't  keep  It. 

But  that  ore  Illustration  is  about  all 
thai    an   average   person   can    remembei 

-hi    Kant. 
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zatlon.  It  spends  considerably  more 
than  200  million  dollars  a  year.  It  Is 
the  one  department  of  the  government 
in  which  the  United  States  affects  the 
lives   of    every    family. 

In  Postmaster  General  Burleson  the 
department  has  a  head  who  measures 
up  to  the  responsibility  of  the  position. 
He.  has  shown  his  ideals  and  his  effi- 
ciency in  his  policy  of  extending  the 
merit  system,  and  in  his  conduct 
of  the  postal  business.  Now  he  advo- 
cates an  extension  of  the  usefulness  of 
the  service  by  recommending  to  Con- 
gress that  it  include  the  telegraph  and 
telephone  systems  of  the  country.  As 
lie  points  out,  these  are  really  parts  of 
the  postal  service;  they  are  monopo- 
listic in  character,  and  their  ownership 
by  the  government  is  the  only  prac- 
ticable solution  of  the  problems  In- 
volved. 

Congress  will  find  that  a  strong  pub- 
lic sentiment  exists  in  support  of  the 
Burleson  plan,  which  undoubtedly  is  ap- 
proved by  President  Wilson.  The  Pan- 
ama Canal  has  removed  the  doubt  that 
once  existed  as  to  the  ability  of  the 
federal  government  to  conduct  such 
enterprises  a-s  the  telegraph  and  tele- 
phone   systems. — Kansas    City    Star. 


The  Examiner  editorially  points  a 
moral  in  the  case  of  the  burglar  Bas- 
tian.  That  artist  in  his  particular  line 
of  work  seems  to  have  had  a  criminal 
record  in  the  East  before  be  ever  came 
here  and  the  tale  he  told  the  officers  of 
the  law  seems  to  have  been  principally 
moonshine. 

As  this  was  a  skining  mark  for 
sympathy  and  a  good  subject  for  the 
brand  of  pathological  psychology  which 
Fremont  Older  is  handing  out  to  hi? 
readers  the  result  is  not  unexpected. 
Bastian  seems  to  be  a  cunning  criminal, 
a  man  in  good  health,  in  his  right 
mind  and  having  an  advantage  of 
knowing  a  trade  whereby  he  could 
make  a  living.  What  excuse  then  has 
he  to  offer  for  burglary  or  wherein  is 
be  any  more  wronged  by  society  than 
many  thousand  of  others  who  are 
daily  battling  for  tnelr  bread  and  at 
the   same   time   leading   honest   lives. 

While  the  Examiner's  criticisms  are 
just  its  own  methods  are  usually  about 
as  open  to  criticism.  It  Is  anything  to 
get  circulation  in  the  same  manner  as 
tnc  theatres  get  business  for  the  box 
office. 


Ill  IIIiKSIIV  TO  THE  FKONT. 

The    Postofflce      Department      Is    an 
enormously   Important    business  organl- 


HAN'S    POSSIBILITIES. 

Mm  is  the  crowning  work  of  God  on 
earth;  but  though  so  nobly  endowed, 
we  must  not  forget  that  we  are  the 
lofty  children  of  a  race  whose  lowest 
forme  lie  prostrate  within  the  water, 
having  no  higher  aspiration  than  the 
i.  Ire  for  food;  and  we  cannot  under- 
stand the  possible  degradation  and 
moral  wretchedness  of  man,  without 
knowing  that  his  physical  nature  is 
rooted  in  >n  the  material  characteris- 
tics that  belong  to  his  type  and  link 
him  even  with  the  fish.  The  moral  and 
Intellectual    gifts    thai    distinguish   lilm 

i i  them  are  his  to  use  or  abuse;  he 

may,  If  be  will,  abjure  his  better  na- 
ture and  be  vertebrate  more  than  man. 
II,  may  sink  a--  low  as  the  lowest  of  his 
type,  or  lie  may  rise  to  a  spiritual 
i  elghl  that  will  make  that  which  dis- 
llnguishes  him  from  the  real  fur  more 
ontrolllng  element  of  his  being 
ihan  thai   which  unites  him  with  them. 

\  '-.1     si/.. 
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The  San  Francisco  Gas  Rate. 

An  Opinion  by  a  Competent  Lawyer  and  a  Comment  by  a  Federal  Judge. 


Somen  ha  I  more  than  a  yea  r  .1  go  1  he 
Boa  rd  of  Super\  Isors  ol  1  1  City  and 
County  of  San  Fran 
of  payment  for  gas  In  the  Citj  and 
County  of  San  Francisco  .11  , 
per  thousand  reet.  Last  September  the 
Gas  Company  voluntarily  raised  t  lie 
rate  t < >  S5  cents  and  Is  compelling;  all 
consumers  to  pay  the  new  ge     The 

companj  has  Qu..c  Into  the  federal 
courts  and  secured  an  injunction  re- 
straining the  1  loa  1  'i  of  Supervisors 
from  enforcing  th Una  m  e  estab- 
lishing  the   rate  and    In     the    meantime 

1    e    pany    lias    asked    to    have    the 

money  impoun  led   pi   idtng       tc  >me 

of    the    question    In    I 
Van    Flee!    of    1  he    fedei  a  1     court     lias 
wisely  demand  gas  company 

give  a  bond  for  the  repayment  of  the 
exci  -  -  >  ii<  rgie  w  ith  Interest  in  the 
e  should  go  a 
company;  The'  leg  1 1  -una tlon 
is  ably  presented  in  the  Labor  Clarion 
hi  i  leeembei  1 9,  bj  Mr.  1  fenrj  B.  Lis- 
ter, attorney,  «  it  h  offices  in  the  1  'aci  Bi 
Building:,  Thi  articli  in  quoted  in  full 
herewith: 

Ever     ince   the  ad n   oi     ■    lion   19 

of  article    11    of   the   State   Constitution 
S    and   County   of   San    Fi 
een   Involved   In   litigation   with   Its 
public      er\  ce    corporation:     con  erning 
Hi,.  \  aii.ni  y  of  rates  1  Board 

of  sin  ervlsors   tor   thi      erviei 
corporations    In    supplying    the    inhabi- 
tants   wiiii    water    and    artificial    light. 
Tnis    litigation     has      trequentlj       sus- 
pended   in    its   entlretj    the    function   of 

li   nil    oi    S irvisors    to    Us 

rates  a!  1  onti  trip]  1  d  ij  I  ie  provis- 
ion ...  in,  In- 
asmuch as  the  so  id  c ns  derh  e 

their   franchise   or   privilege   to   use   thi 
sin .  1  -    ,.1        1     .    !•     1.1     \  Irtue 
jirovis  .  1] 
I    1 1  .       i  .   ■■  nted,    as 

.    .  .  ondition   that 

: unii  Ipal    go\  ei  n'mftnl         .  ii    ha\  e 

•     right    to    reguiati ■        ol 

Mi.  h  services,  i1   become     extn  mely  im- 
node    of 

1  .  . 

1  ™i"j;    bod      ....  ieen  en 

iy    1 

result  of   the  litig  ■  en      in- 

.. 

I         He!      1  I.e      1 

ible  to  find  a  '   ""  '  ' 

public 

T   1 

1     ' 

ililn.li      in      nil 

: 

■ 


uses    oi  ifares. 

functions   fall   undi 

s  1 ,  - ,  ■ :  1 1 : ,  ■ ,  1     1 , . .  1 1 ,  ■ , .    power, 

specific    and     limited     powers,      among 

inCtiOn       ilele: 

municipality    undi  19.     As 

ownei    ni    fee     Impli     ...    I    1 

l'H.1         1  I  '    I  i  I  •      1  I  •  ■  1  I        tO        I  1 

State,   and    ii 

powers  the  mui  .... 

its  propi  1  •       the     aid  pub 

•  of   dominion    and    dl 

Hun.    Im  luding   the   right    to 

tracti  1  ■.  eof  by 

others,   a      ov 

.1      ove'l     I  heir    lain!:-  \  -    s  I »  lie! 

of  the  public  streets,  the  State  grants 
to  an;    person  or  coj  epting 

11 11  •  r    ield  out  hy  it  under   I 

of   ^ .  1  i«i   section    19,    1    1 

or  privilege,  in  the  n«  tun 

ment,  to  use  the  streei-  of  the  munici- 
palitj  fur  the  purpose  of  supplying  iis 
inhabitants  with  water  or  artificial 
light,  11 1 11  m  one  condition    and  tl 

dl    tstitutes    the     rental, 

consridei  a  1  Ion,       equivalent 
value,    ni     whatever    II    maj     be 

the    Slate    exaets    for    the    use    of 
such     fra  in     ;n      1  .     . 

■ill  1  -nil      ill- 

101     1  Ion     who    actually    enters    upon 

the    1.11-  in.  ss    of    furnlshii  ■■ 
said    si  1  \  !<  .-.   undertakes   and    bi 
bound   in  the  obligation   to 
rates    Axed    by    the    munlclpa  I 
1 
■  ilished.      And    in    Its   capacity   as 
1      .... 

under    the    specific    ■ 
tenth    amendment    be    deprived 

1  niiiii   States   01    by   any   of  its 

1  s,      in    "i    .  1     words, 

n   view  of  a  spei    a<    ca   e,   unless 
the   P  ompany 

1  n  'i.i  i      1  ■       . 

rate      axed  b 

. 

I  reel.-       •■• 

1  11 in    a    court    having    Jurl 

B 1    ... 

■ 
.1  institution?       I 

: 

Kill     while     I    thus 

[do 

... 

Is      In- 

if  C 


... 

eat  and   power   to   Itaelf  and   us 

;  1  ni-    and    the   power   to    fix    and 

1.   bj    ordinance    to 

1   the   first   daj    "f  July   In 

n- ie  .1  I  1 1  in    te 

te ■    -.1  1    .1 

With 

1 1  1 1  ni    pleadii  .     i  . 

.  i    relet  Ion   exists   1-    Includi 

ng     ian- 
•     legal 

.        ei     willing   

LSsumptlon   that    the   main 
determination  of  the  court 
■  1  her  or  not  the  ordinam  1 

conforms   to   1  he   la  w   ol 

1  ■  gulatlon    under    1 
power. 

11     1 '  •  ordinance      fails 

1  ompletelj    ui I    1    pollci    pow  er,   the 

contention  of  the  gas  company  that  the 

'       '  .    '.  ! I  pi    mu.    1  \.i,| 

very    recently     the    1 
communication   to   thi     Board   ol    Super- 
id  1     ..I    1    em    1  hat     they     «  ere 
city    in 

lixing    the    gal;    rales,   mu, I    that    until    the 
court  had  pa 

era  I     qui  Was    no 

■  gal    means    to    prevent    the    company 
arglng    Its    customet         ■    cent 
Sxed    o j    the 
would 

•     I"!    1 naumer   to   go   Into   a   court 

and  oppose  a   particular  rate   by   show- 

1   it  was  unreasonably  high,  but 

'"    sui  mui    could    not    tix 

■    inn   «  ..ui. 1  in,- 1  eij    ,1,  elare  the 

partlcula    rate    void  .     olty'fl 

.   PI  e    '  ml. it  l\  e     falls     in     In 

umpletely   the   legral   point 
ited. 

in   ..  ■  ur ther 

Into    I if      my 

ng  au- 

in       VII  li- 
mis    aspi 
Nearly  a   generation  ago  the  qi 

in     Hip 

states    Supreme    Court,    In    the 
i   Spi  Ing   Valli  01  Us  v>-. 

Schottli  1         1 

1    our 
fupei 

1     tribunal, 



T  it       has 

I  -     ,      •  . 

I    I. 

till    full    1...    ■ 
own   Supreme   Court    has    held    h 

mlnlstrati\ •     govi    1 

•  ■  .       •    ■    . 

...  I  le- 

■ 

1 '  1  •  1 1  ■  1  •  1 1  -.    in    determining 

■ 

1  ment. 

■ 


12 


or  administrative  bodies  sometimes 
may  be  authorized  to  act  judicially,  the 
court  'says:  "It  is  unnecessary  for  the 
determination  of  this  point  to  advert 
to  the  familiar  distinction  between 
courts  of  limited  and  general  jurisdic- 
tion." 

In  tiie  case  of  in  re  Jarwin,  171  Mass. 
13),  the  Supreme  Court  of  Massachu- 
setts, one  of  the  ablest  courts  of  any 
State,  held  that  in  conferring:  the  power 
to  tix  water  rateis  on  two  Supreme 
Court  justices  the  legislature  was  not 
lling  the  Supreme  Court  to  per- 
form legislative  functions,  but  was 
compelling  it  to  perform  judicial  func- 
tions. At  first  that  court  felt  inclined 
to  think  it  was  asked  to  act  in  a  legis- 
lative capaciy,  but  on  more  mature  con- 
sideration it  admitted  the  function  was 
judicial    in    character. 

Thus    our    Board    of    Supervisors    sits 
as    a    special    tribunal    and     adjusts      a 
proper    rate    to    he   observed    by    the    gas 
company    in    compliance    with    its    con- 
tract obligation  fixed  by  our  State  con- 
stitution.     While    so    sitting,    the   board 
must    hand    down    its    decree    like    any 
other    tribunal    and    may    not     do     any- 
thing   further    in    excess    of    its    judicial 
power    in    the    premises       Heme,   eis    the 
board    in    the    gas    rate    fixing   ordinance 
makes   the    non-observance   of   the   rates 
lived    therein    a      misdemeanor     punish- 
able by  a  certain  penalty,  it  clearly  vio- 
late     its    judicial    power    in    the    prem- 
ises.     On    its    face    therefor?    the    ordi- ' 
name    violates    the    const  it  nl  ion    of    the 
State      This   ought    to   be   so   plain   that 
in    the   future    no  Board    of  Supervisors 
in    this   city    will    have    the   hardihood    to 
the  performance. 
To    bring    the    point    home,    read    the 
<n    of   the   U.   S.   Supreme   Court   in 
the    case    of    Gompers    v .-.     Buck    stove 
V.    S»,    where    it    drew    distinc- 
tion   between    a    civil    ami     a      criminal 
npt,    and    said;    suppose     a      man 
should    be    sued    in    a    civil     action     for 
■  ■     for    assault     and      the       court 
render    a    decision    ordering    him 
•    i  ommittcd    lo   jail   for   committing 
nit     such    a    decision    would    be 
th<     jurisdiction    "f    the    court, 
Hence    the    criminal    ordinance    passed 
by  the  supervisors   cannot    on   an>    pre- 
text   stand    as    a    judicial     decree      de- 
termining   the    rates    to    be   charged    by 
n    ■''■     fot    rendering  services 

I    ga         And    further. 

dins '"  e   does    not    ipply   only   to 

pi  rsons   ash.g   the   public    :.tr<  ets, 

'in    i-   applli  abli    to  all   persons  selling 

the  i  ommodll  i    a  nd  makes  no  refei  ence 

t    to    the    pel  Bon      and    i  rcrpora- 

tions    proposing    to   derive    their   power 

i  oi 

It    may    be     admitted.      though      not 

ompany   is   right 

in    attempting    to 

a    void   criminal   ordinance,    the 

ore     is    violating    the 

provisiot  eenth     amend- 

mi  i.i      .  i.. I    ..i.    i  ha  i    "-•  round    t  be    tedera  I 

court    has    a     .  o    take    JurlS- 

<  1  i *  lion    ol 

But    in    an  iving    ,ii     that      re  nil     all 
meet  ned    ha  v  e    worked    bind 

in    i. and.    (or  :         ylsoi       ind 

i    i 
e  Stat 
i  hi  Ion  ■     State. 

bi    iid     not     succe 
ibll  ivertu 

on  . 

■with 

i  lopted 
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-March  4,  1913.  a  State  law  can  be  en- 
joined only  by  a  U.  S.  court  in  which  a 
justice  of  the  supreme  bench,  or  a  jus- 
tice of  the  Circuit  Court  of  Appeals  is 
sitting  with  two  other  judges  of  the 
district  court,  after  notice  to  the  At- 
torney General  and  Governor  of  ihe 
State,  whereupon  such  court  will  de- 
termine the  question  Whether  such  law 
is  violative  of  t  he  federal  constitu- 
tion, and  an  appeal  is  granted  im- 
mediately to  tiie  Supreme  Court  of  the 
United  States.  The  action  must  have 
the  right  of  way  over  other  pending 
actions  and  must  be  given  an  immedi- 
ate hearing  on  an  application  for  a 
preliminary  injunction,  and  an  appeal 
from  the  granting  or  denving  of  the 
preliminary  injunction  without  waiting 
for  final  determination  lies  ♦o  the  Su- 
preme Court  which  will  determine 
whether  or  not  such  law  is  or  is  not  in 
violation  of  the  federal  constitution. 
And  iliis  act  contains  a  further  pro- 
vision, more  difficult  to  construe,  which 
says  that  if  at  any  time  before  the  fin-al" 
determination  action  is  brought  in  a 
State  court  to  enforce  the  law,  upon  an 
order  of  the  State  court  staying  pro- 
ceedings, all  proceedings  must  be 
sta.ved  in  the  federal  court.. amt  il  the 
State    eomt    may    if  elf    determine    upon 

tht nslitutioivality    of    the    law. 

In     the    foregoing    arl     of    Congress,    (he 

"City's  legal  representatives  may  per- 
haps find  some  remedies  not  hitherto 
■"i  i.iercd  iii  connection  with  this  gas 
litigation.  At  any  event,  tiie  State 
must  bo  made  a  party  to  the  action; 
if  not  and  if  the-  point  R-,  pressed,  it  is 
obvious  that  the  case  may  not  proceed 
further  in  the  court  where  it  is  now 
pending. 

The  essence  of  the  pleading  of  t lie 
company  is  that  it  lias  a  franchise  to 
the  use  of  the  streets.  This  does  not 
appear  to  be  denied  by  the  city;  where- 
as it  only  has  a  conditional  franchise, 
and  the  object  of  their  suit  is  to  evade 
the  condition  upon  which  the  franchise 
depends. 

The  point  herein  urged  by  Mr.  Lis- 
ter that  the  Board  of  Supervisors  act 
as  a  judicial  body  has  been  lately  sus- 
tained by  our  Supreme  Court  in  de- 
riding the  Telephone  cai-,es  where  his 
contention  is  upheld  that  the  Railroad 
Commission  Is  a  judicial  body  in  fixing 
I  ales. 

That  these  questions  should  drag  out 
week     after     week     and      month       after 

a th     while    the    people    have    to    pay 

no  inwhile  Is  a  thing  thai  ought  to  be 
remedied.  And  in  the  opinion  of  most 
people  the  fault  lies  with  the  City  At- 
torneys office.  Tbu-  Judge  Van  Fleet 
m  iiis  opinion  concludes  with  the  fol- 
lowing    riillllil.  lit 

"i  deem  it  not  Inopportune  to  add 
that,  in  my  judgment,  the  difficulties 
growing  out  of  ihe  question  here  pre- 
sented could  i"-  largely  avoided  or  re- 
duced to  a  minimum  by  a  greater  dili- 
gence in  pushing  these  rate-living 
casi  to  a  com  I  u  Ion,  Indeed  the  q  <•• 
lion  of  maintaining  the  statu'-  quo  only 

Comi  .        e,  ions     one     he. -a  use     Of     the 

long  delay   usually   experienced   In   hav- 

n        I. .  h   i  a   .-     ... ,  pared   for  Snal   hee  r- 

I  hing     for     which,     so     la  r      . 

Ill)      ol.-.  i       ill. .11       -...     ,      Mini-     exists      no 

..I.  . in  .  i.      ...   ....     Inhet  tng     necesse  rily 

in  theli  nature  A-  counsel  me  well 
aware,  th  is  delay  does  not  rest  with  the 
Court.     Bj    i  ea   on  ol  the  fact  that   the  e 

a  e  .in.  n  v  iii i  ..I  i  e  numerous  and 
.  ompij.  aw-, i    .,.i.    i  lorn     ol    fact,    the   Su- 


preme Court  has  indicated  that  they  are 
proper  cases  to  be  sent  to  the  Master 
for  the  taking  of  the  evidence  and  find- 
ing the  facts,  (Chicago,  etc.  R.  Co.  vs. 
Thompkins,  176  U.  S.  167.)  This  can  be 
done  immediately  the  pleadings  are 
in,  and  the  Master  will  be  found  ready 
and  willing  to  give  them  early  hcar- 
ing;  and  when  in  a  state  for  final  hear- 
ing the  Court  is  always  ready  to  lend 
Us  aid  to  facilitate  a  prompt  determin- 
ation. But  beyond  this  the  Court  is 
•powerless,  since  it  does  not  lie  with  it 
to  prepare  a  case  for  presentation,  nor 
can  it  decide  it  untli  ready  for  submis- 
sion. I  make  these  suggestions  in  no 
censoiious  'spirit,  but  with  the  hope 
that  in  the  future  in  disposing  of  this 
class  of  litigation,  involving,  as  it  al- 
ways  does,  questions  of  public  interest, 
it  may  be  found  compatible  witli  the 
other  obligations  of  counsel  and  the 
court    to  give  it  a    readier  disposition. 

"An  order  will  be  entered  granting  a 
modification  of  the  restraining  order  in 
accordance  with  the  suggestions  here- 
in indicated.  Such  an  order  counsel 
may   prepare. 


CONCRETE  TILE  BLOCKS  AT  PAN- 
AMA CANAI,. 


Some  of  the  permanent  buildings, 
primarily  the  administration  building, 
along  the  Panama  Canal,  are  to  be  con- 
structed of  a  patented  hollow  concrete 
tile  block.  Operations  at  tiie  factory 
near  Oorozal,  where  these  blocks  are 
to  lie  made,  was  started  last  month. 
The  process  of  manufacture  is  the  in- 
vention of  A.  A.  Pauley,  and  is  known 
at  the  ''Wet,"  or  "Steam"  method  in 
contradistinction  to  what  in  ordinarily 
called  the  "Dry"  process.  The  exclu- 
sive right  of  manufacture  on  the  Isth- 
mus was  acquired  by  the  Canal  Com- 
mission, and  the  inventor  personally 
supervised  the  installation  of  the 
moulding  machinery. 

Concrete  for  the  bfockKi  is  mixed  In 
the  following  proportions:  Four  and 
a  half  parts  of  punta  Chaume  sand;  six 
parts  of  screenings  from  Anoon  quarry, 
and  three  parts  of  cement.  The  mate- 
rials are  hoisted  by  an  elevator  to  a 
platform  at  the  top  of  the  building  and 
dumped  into  a  V& -cubic  yard  concrete 
mixer.  This  mixer  discharges  by  meanis 
of  a  2-way  chute  into  two  wooden 
troughs,  each  served  by  an  agitator, 
consisting  of  an  iron  rod  to  which  are 
a  I  tallied  a  series  of  blades.  The  agi- 
tators move  forward  and  backward 
horizontally,  the  passing  of  the  blades 
through  Ihe  mixture  serving  to  keep  it 
constantly  stirred  up.  The  object  of 
the  agitators  is  to  prevent  the  con- 
crete from  stiffening  and  to  give  it  the 
proper  age.  The  agitator  troughs  are 
provided  with  valves,  one  to  each  of 
the  twelve  moulding  machines.  These 
machine's  are  arranged  In  two  tows, 
six  machines  on  each  side  of  the  agi- 
tator trOUghS,  and  are  capable  of  pro- 
ducing blocks  of  the  following  sizes: 
1  l'  by  1 1  by  is  Inches,  for  foundations, 
or  walls:  x  by  12  by  l*'.  Inches,  for  cor- 
nel' ,  6  by  1  -  by  I  -  inches  and  I  bj  1 :' 
hi      12     inches,     tin     partitions;    and    3    by 

12   by    I  l'    inches,    for    Interior   columns, 
Bach    moulding    machine    is    of    east 

I  ..I  const  in.-!  ion  they  are  raised  a 
short  distance,  thus  placing  the  top 
of  all  machines  on  a  level  line  cr. 
Inches  above  i  he  door,  a  ml  a  re  capable 
of  turning  out  four  blocks  at  a  single 
operation,   except    th<     \i   by   12   by   18- 
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inch  machines,  which  turn  uut  three 
blocks  per  operation.  Ttie  forms  are 
enclosed  within  a  double  cast  steel  lin- 
ing: with  a  space  between  for  the  ad- 
mission of  steam.  In  moulding  a  block, 
the  first  step  is  to  Insert  a  cast  iron 
frame,  called  a  palatte,  having  the 
shape  of  the  solid  portion  of  tiie  re- 
quired   block,    at    the     botl >f     the 

mould:  this  acta  as  a  basi  and  support 
for  the  block.  The  valve  In  the  agi- 
tator trough  is  then  opened,  and  the 
concrete  is  allowed  tn  flow  down  a 
short  chute  to  the  top  of  the  mould. 
The  workman  in  charge  of  the  machine. 
using  a  trowel,  then  diverts  the  thin  or 
wet  concrete  into  the  crevices  around 
the  forme  until  all  are  filled  level  with 
the  top.  Steam  which  may  he  gradu- 
ated to  the  desired  pressure  by  a  series 
of  valves  located  beneath  the  machine, 
is  then  turned  on  for  a  period  of  four 
minutes.  The  steam  causes  the  mix- 
ture to  heat  until  «  sufficient  amount 
at  moisture  is  evaporated  and  the  thin 
concrete  stiffened  so  that  it  will  stand 
alone,  when  it  is  turned  out  of  the 
mould  by  means  of  a  crank,  which 
pushes  the  palatte.  -and  the  block  which 
rests,  upon  it.  upward  until  they  are  in 
the  clear  above  the  top  of  the  machine. 
Careful  handling  at  this  stage  is  neces- 
i  ary.  the  blocks  being  lifted  from  the 
mould  and  transferred  to  short  lengths 
of  wooden  planking  placed  oji  receiv- 
ing racks,  or  elevators,  by  means  of  a 
wooden  device  which  clamps  the  sides 
of  the  block  closely  and  also  fits  be- 
neath the  palatte.  There  are  six  of 
Inese  receiving  rucks  or  elevators,  so 
constructed  that  when  the  first  plank 
or  shelf  is  loaded  with  tile,  the  turn- 
ing of  a  crank  lowers  the  shelf  about 
20  inches  and  another  plank  is  placed 
for  loading,  on  the  angle  iron  bracket? 
which  automatically  appear  at  the  top 
of  the  rack:  this  result  is  obtained  by 
spacing  brackets,  at  equal  distances  of 
19%  inches,  along  four  endless  chains 
which  pass  over  spin,  kits  actuated  by 
the  crank.  Each  elevator  has  a  ca- 
pacity of  four  loaded  shelves.  The 
elevators  are  set  with  the  top  shelf  on 
a  level  with  the  top  of  the  tile-making 
machinery,  and  each  elevator  serves 
two  machines.  The  blocks  are  removed 
from  the  elevator  to  the  curing  rooms, 
or  alleys,  by  a  special  truck  provided 
with  arms,  which  when  extended  under 
the  elevator  shelves,  and  raised  by 
means  of  a  lever  on  the  truck,  remove 
the  planks  and  their  loads,  from  the 
elevator,   the  irely   on 

the    arms    of    the    truck. 

The   curing  s    of    24    gal- 

vanized iron  compartments,  each  about 
IS  i.  t  long,  four  feet  wide  •  i i<l  eight 
feet  high.  entirely  enclosed,  and 
equipped    with    rack  Twelve 

.  compartments  are  situated  on 
cue  side  of  the  plant,  and  12  On  the 
other.  In  these  rooms,  the  blocks  are 
given  their  perfecting  treatment,  which 
,.,,„  |stE  of  i  i  oml  ll  ed  -  •  "O  and 
water-dripplr  f  'led     to 

facilitate    the    setting    up 
ing    of    the    blocks,     so     thai     within    a 
of   4s   hours    thej    are    ready    t.. 
be    removed    to    the    storagi 

Each   mould   is  attended  bj    one  man, 
with   a   helper   for   each    i» 
The  men  now  employed  are  all 

rk,     and     hav.-     not     >et 

proficiency,      it    is  propose 

double  shift   In  efTi  i  ae  shift 

working  from  7  a.  m.  to  S:S0  p.  in  .  with 
a  half  hour  for  lunch,  and  the  other 
shift   working   from    8:30    p.     m.     until 
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midnight,  with   a   half  hour   for   supper. 
Under  this  arrangement,  with   the  plant 
operated    at    its    maximum    cape 
is  estimated  thai  about  5000  bloi  ks  can 
be    produced    during    the    l>;    hours    of 
labor.      The   loss  in   defective   output    is 
expected    not    to    exceed    .02    per   cent 
The    storage    yard    consists    of   a    large 
spai  e  adjacent  to  the  plant  on  M 
which   has  been  leveled  off.  with   truck- 
ing ways  concreted  through  it.     A  rail- 
road    track    for    loading    th 
..el-     extends    along     the    cuter    side     of 
the    yard. 

Each  unit  of  the  machinery  is  op- 
erated by  individual  electric  mot. 
power  being  furnished  from  the  Mini- 
llores  station.  Steam  is  generated  by 
two  boilers  located  in  a  shed  outside 
the   plant. 


FEATURES     OF     THE     NEW     EQIIT- 
Wll.K    BUILDING. 


Some  interesting  statistic.-  regard- 
ing the  new  Equitable  building,  now 
under  way  on  the  site  of  the  old  struc- 
ture In  lower  Broadway.  New  Fork 
City,  will  convey  in  a  measure 
the    magnitude     of      the       undertaking. 


other  things  there  will  be  re- 
■  '  • bai  rels   ..i    i  ement   in   the 

foundations,    120, cu.    ft.    of    cement 

building    itself,    1.215.000    cu.    ft. 

•  •f  broken  stone,  108,000  .n.  ft.  of  terra 
.  otta,    i. , hollow    tiles.   350 

ft.     of     marble     trim     and     material     for 
iO.OOO    cu.    ft.    of    sand    and 

."Chi     common     brick.        This      esti- 

00  more  brick  than 
is  required  for  the  Pennsylvania  rail- 
read       terminal      and      about       10.000,000 
i-    used    in    the    construc- 
tion   of    the      twin       Hudson      Terminal 
huildingi'.     Th.    ,    u  eel  sup- 

porting   columns,    the    weight     of      the 
it   ccf  which   will  be  :>2  tons.     The 
structural    steel    work    will    require    18,- 
lons   cif   paint    to   coat    it. 
There    will    be    50    elevators      in      the 
ng   so   arranged    that    if  a   firm  oc- 
cupies   several    floors    it     will      have     its 
own  private  elevator.     All   the  elevator 
shafts    will    be    enclosed    In    brick    and 
will    have    fireproof    docirs.       The    stair- 
ways,   enclosed    completely    In    tile    or 
>■  ■:.  k.    also    have    fireproof    doors.      The 
building    will     contain      5,000      windows 
and    all    offices    will    have    wash-basins 
with   hot  and  cold   water  connections. 


l-'lrnm  desiring  serfs  on  speelal  classes  of  buildings,  such  as  Baaks, 
Churches,  Schools,  Hotels,  etc.,  trill  find  aueh  Items  all  classified  anil 
grouped  under  proper  headings,  commencing  on  this  page.  These  same 
Items  are  again  repeated  under  "LOt  AI.ATIES"  la  the  last  part  sf  >ur 
news     department. 


APARTMENT  HOUSES. 


SAN    FRANCISCO— Apartment    house. 

I    ami    base,    reinforced    concrete, 

$2S,000.       Architect,      M.       Mattanovlch, 

David     Hewes     Bldg  .     S.      F 
Uchmaii    Bros.      This  build 
mentioned  here     lefore  when  plans  were 
-i  ii  id.       The     building      w  ill      he 
erected    on    the    east    line     of 
street    south    of    liSih    and    has    been   de- 
signed for   stores  on  the  first   ii 
a    number   of  apartments   ..n    the    upper 
ii...  rs,  Tl  .    structure  will  have  a  front- 
age  of   7.1    feet    and    a    depth    of    9 
I   ere    will   be  a   total  of  4:'  apartments 
if    two    and    three    rooms.      AH 
will    have    pi.  ins    and    wall 

beds.       Plans    provide    for     -team    heat, 
a     vacuum     .leaning     sys'. 
watei     supply.       Interior    finish    will    be 
cf    pine     with     scoie    elm    panels 

composition      floors 
and    tile    wainscot.      There    will    be    pat- 
ent   store    fronts   and    plate 
,l,,w  -       Extei  Hiding  will   be 

fa.  e.i  wltl  .  ement  plasti 
complete  and  the  work  « 
on    by    Beach    and      Keffermen 

lieu  .    .       Bldg  Mai'  I  l.l      bid!       I     c-      new 

being    i 

s\\     FRANCIS  •'  '  -Aim'  lm<  i 
■ 
chitect,   A.    Reinholdl    Denke,   ll 
lldg      S.   F 

T     e     building     will     he     • 

mi    Presidio   avenue   and 

signed     t..     contain     a     number     .cf     two 
and    three    room    suites     with      private 

nd      wall      beds.         Ill 

,     ,,t    pin.-    and    hardwood.      Oak 
floors   w  111   be   used   in   the  living 

-"■in.     Batl 
composition     doors     and     I   li 
Entrance    will 

Ig    will 

be    covered     with     cemenl 
metal   lath.      Plans   are   now    being   pre- 
pared. 


sa.n     FRANCISCO   -Apartment    house 
-     1    storj    and    base,     fraVne, 
■     ii    Chrusi  i 

1-       S      F.        i  i»  ,,,  ,       M,<        Willis 
-ten      Mat     building 
located    on    Green    street    near    Larllln 
will    be    altered    Into    a    modern    apart- 
ment ning     six     two     and 

.  ...in  suiies     Interior   finish    will 

.•     .f    pine    throughout.      There    will    be 

a     new    steam      heating      system,       wall 

nd    i  oi     we  iei       supply.        Bath 

Mic.nis  win  hav.-  composition  floo 

Of     the     bUlld- 

0\  ere. I  will,  rustic  and  .  e- 
ment  plaster  on  metal  lath.  Plans  are 
new    out    for    figures 

OAKLAND,    '\\l.      Apartment     house. 
3     Story    and     base,     frame,     | 

tei  ii  Miller.  Dalzlel  Bldg.. 
Oakland.  Owners,  Mldfley  Co.  The 
building  will  be  erected  in  Adams 
Point   and   ha-  ontaln 

i   numbei   of  i  wo  s  nd  three  room 

all     with     private     baths    and     wall 

will    he   ,.f   pine    w  lib    elm 
0  'k     floors      in       the       living 
r..c.nis        I'hi  ns     l"  ..vi.l.      for     stl  mi    heat 
in. I  a  hot  water  supply.  Vacuum 

i    be     installed,       Entrance 
ii  in  be  finished   in  marble,     Exte 
Idlng  will  be  faced   w  ith 

On     metal     lath  \ 

i    will   ols,.    he    Installed.     Plans 
■ 
LOS     \N'.i:i.KS       CAL  -     .rtment 

rick,   SI ' 

acts.  R  D.  Klni  ■    Tay- 

iis. dldated     Real  I J      Bldg       I.      A 

\     -  Hiding 

Will      be.      erected      cell 

area   of  or   will 

.•      en- 
.      will 
i     Into    11    sultl 

|.      f..i 
■ 
All  suites   w  III   h.n  ■    a  ■   l   prl- 

. :  lis.      Tile    w  .  impo- 

sition   floors    will    be    u  ed    in    the    bath 
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rooms.  Interior  finish  will  be  of  pine. 
There  will  be  patent  store  fronts.  Ex- 
terior of  the  building  will  be  fared 
with  pressed  brick.  Plan?  are  being 
prepared.  The  work  will  be  done  by 
Day   Labor. 


BRIDGES  AND  DAMS. 


PASADENA.  LOS  ANGELES  CO.,  CAL. 
Bridge,  reinforced  concrete,  $50,000. 
Engineer,  City  Engineer,  Pasadena. 
Owners,  City  of  Pasadena.  Plans  are 
now  being  prepared  for  a  reinforced 
conciete  bridge  oyer  the  Arroyo  Seco 
at  California  street.  The  structure  will 
feet  long  with  a  28  foot  drive- 
way and  two  flye  foot  sidewalks.  There 
will  he  Ave  spans.  An  ornamental  sys- 
tem of  electric  lighting  will  be  in- 
stalled. Plans  and  specifications  and 
full  particulars  can  be  secured  from 
the  City  Engineer  at  Pasadena.  Fur- 
ther mention  of  the  work  will  be  made 
in  these  columns  when  figures  are 
called. 

LOS  ANGELES  CAL. — Harbor  work, 
$1,147,400.  Engneer  Juhb.  Los  Angeles. 
Owners.  City  of  Los  Angeles.  Estimates 
of  cost  submitted  to  the  Harbor  Com- 
mission by  Harbor  Engineer  Jubb  show 
that  the  cost  of  completing  harbor  im- 
provements on  the  Mormon  Island 
Channel  in  the  inner  harbor,  the  Water 
street  wharf  and  harbor  improvements 
on  municipal  dock  No.  1  in  the  outer 
harbor  including  transit  sheds.  etc., 
and  the  construction  of  an  approach 
from  Fourteenth  street  to  municipal 
dock  No.  1,  will  aggregate  $1,147,400. 
The  estimated  cost  of  completing  pier 
A  or  the  improvements  on  the  Mormon 
Island  Channel  in  the  inner  harbor  is 
summarrized  as  follows:  Street  im- 
provements including  Fries  to  Front, 
$28,000;  water  main  from  Fries  street, 
Alta  Planing  Mill,  extra  for 
shed  and  wharf  changes,  $12,000;  water 
side  doors,  $7, Mm:  450-foot  wharf  ex- 
tension. $30,000;  405-foot  shed,  includ- 
ing water  and  lighting,  $51,600;  rail- 
road tracks.  $11,000;  450-foot  street  ex- 
tension,  $5,000;  additional  dredging. 
Slip  No.  l.  $.'5,noo;  total,  $178,400.  Water 
He  follows:  Shed, 
100x150  feet.  $51,000;  sprinkler  system, 
I  electrical  system.  $2,000;  water 
$3,000;  paving,  $2-5,000;  railroad 
,  $0,000;  total,  $100,- 
000.      U  "  k    No.    i    esl  [mate 

00      feet,      $225,000; 

spi  ink:,  i  $30, :      tank       and 

| :  5,000     '-1.  .  1 1  ica  I    layout, 
0     paving    shed 
and     wharf    deck,    $30,000;      street       !m- 
$i:,.oo0;   ad- 
ministration   and    engineering,    $17,' 

total,    $414,000.      Harbor    B 

Timm's      Point      ex. 

Hi    street     to      Fourteenth 
Verdes 
ards     ii    30    i  en) 

pa  -  ing,    600   - 

i square    yai  ds    at    !0   ■  enl  -.    i  !0,000; 

eet,  at  $75, 
$150, no..  Ing    librar;      gj  ading,   etc.. 

PORTLAND,    ORE     -Dock    and    hulk- 
., instruction 

i    ■  Co  Poj 

.     ners,  City   of   Portland.    Plans 

for    a    bulk1,   id     to 
.....  Pub 
Dock  No.  la                             ;.'h  and   i  71  h 
street.- 
Mlli  e    of    the    Public    Dock    Coi 

days,    when    bids    will     be     called      for. 


BUILDING    AND    INDUSTRIAL    NEWS. 

Plans  are  also  completed  for  the  pro- 
posed East  Side  Dock  to  be  erected  be- 
tween E.  Oak  and  Washington  Streets. 
This  will  be  similar  in  design  to  the 
dock  now  under  construction  on  the 
West  side  by  the  Lewis  A.  Hicks  Co 
It  will  he  525  feet  long  and  will  be  of 
concrete  and  mill  construction.  Bids 
will    he    called    for    about    January    10. 

Contracts  Awarded. 
TACO.MA,  WASH.— Bridges,  2  steel 
construction.  Cost  not  stated.  En- 
gineer, A.  R.  Cook,  Chief  Engineer 
Northern  Pacific  R.  R.  Co.,  Tacoma. 
Owners,  Northern  Pacific  R  R.  Co. 
Contractor,  Widell  Co.,  Mankato,  Minn. 
Contract  price,  15th  street  bridge,  $150,- 
000;    21st   street   bridge,   $100,000. 


CHURCHES. 


HOLLYWOOD.  LOS  ANGELES  CO., 
CAL. — Church,  1  story  and  base,  brick, 
Cost  not  stated.  Architect,  Frank  T. 
Kegley,  Consolidated  Realty  Bldg.,  L. 
A.  Owners,  Hollywood  Presbyterian 
Church.  The  design  is  in  the  classic 
style.  .Main  auditorium  will  have  a 
seating  capacity  of  400  people  and  the 
lecture  hall  250.  Besides  these  rooms 
plans  sliow  a  pastor's  study  and  social 
rooms.  There  will  be  a  central  heat- 
ing system,  art  glass  windows  and  pine 
trim.  Exterior  of  the  building  will  he 
faced  with  cement  plaster.  Plans  are 
being    prepared. 

Contracts  Awarded. 

LOS  ANGELES,  CAL— Church,  1  story 
and  base,  frame  and  artificial  stone, 
$20,000.  Architect  W.  H.  Slack,  617  South 
Evergreen  street,  L.  A.  Owners,  Eu- 
clid Heights  Methodist  Church.  Con- 
tractor, W  H.  Slack,  617  South  Ever- 
green street,  L.  A.  Contract  price, 
$20,000. 


FACTORIES  &  WAREHOUSES. 

SAX  FRANCISCO — Stables,  etc.,  2 
story  ami  base,  frame  and  corrugated 
iron,  $11,000.  Architect,  none.  Owners, 
California  fruit  Canners'  Association. 
120  Market  street,  S.  F.  The  building 
will  lie  erected  on  the  north  siide  of 
Bay  street  west  .if  Taylor  covering  an 
area  of  85  by  173%  feet.  Stalls  will 
be  equipped  with  metal  feed  boxes, 
watei      distributing    system    and    other 

mode lUipment.   Phoenix   barn   doors 

are  specified.  Plumbing  and  electric 
work  will  he  let  separately.  Exterior 
of  tin.  building  will  he  covered  with 
corrugated    iron.      Roof   will   he   of   fire- 

be    tos.     Plans  are  complete  and 

:  he  work   will  be  done  by  I  iay   Labor. 

SAN  FRANCISCO— Winery  addition 
2    story    a  mi    hi.  .      ni  nforced    poncrel  e, 

$20,1 Architi  it.      1..      Mastropasua, 

580  w  .i  hington  si  reet,  s.  f,  t  ".-,  nei  . 
m.   Sal  tul      An   .  mi  ion  e   addition   will 

in    I.,  nie   in   i  he   pi. i  nt    ii    th irner  of 

•  ■:,  ,i   and    I ;;    ant      tt  ec1         New   porl  ion 

,,i      i  :,      building      win      be     flrepr 

th  roughpui     with      rein!  orced     conci  el  e 

I  ml    It, ,,, i  :  Th.o  e    w  ill     fa'e    a     niiin 

.   I      .1    I  i  i  ge    w I.  n    in  nks.       Metal    win- 

i  ii. i    1 1 h  iii    be  ■  t Ified 

i    ii..    i. mi. tinn    will   be   faced 

..v  in,     .  .  I. i  i   i.  i        Plans    for    this 

work     ii w    being    pi  t  pa  i  ed 

W1NEHAVEN,    CONTRA    COSTA    CO., 
.i.i nforced    con- 
on  ii  oi  i  ion,    $50,000       Art  hltect, 

..I         .  '.i  llfOl  i.i.i      \\  in.       \       '. 

. ;    ii   'i'.  :.  n  end   sir.  .-I,  s.   K.  The 

.  ,,iii,,,  m.i    wine  '""    '"''■''    li;"' 

plans   prepared   for   a   large   sewer   sys- 
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leni    to    be    installed    at    their    $3,000, I 

plant  at  Winehaven.  The  company  will 
. '.instruct  about  100  cottages  for  their 
employees  and  install  additional  fire 
protection.  Buildings  will  be  of  rein- 
forced concrete.  A  total  of  $50,000  will 
be  spent  for  these  improvements. 

LOS  ANGELES,  CAL.— Box  Factory. 
I  story  and  base,  brick  and  steel.  Cost 
not  stated.  Architect.  J.  Martyn 
Haenke,  story  Bldg.,  L.  A.  Owners, 
Kcnshaw,  Jones  &  Sutton.  The  build- 
ing will  be  erected  at  the  corner  of  9th 
in. I  Alameda  streets  covering  an  area 
of  120  by  165  feet.  Besides  the  factory 
the  building  will  house  the  general  of- 
liii  .-s.  Interior  finish  vill  be  of  pine. 
There  will  be  steam  heat  and  power, 
metal  window  sash  and  frames  and 
fireproof  doors.  An  automatic  sprink- 
ler system  will  also  be  installed.  Ex- 
terior of  the  building  will  be  faced 
with  pressed  brick.  Plans  are  now  be- 
ing prepared. 

LOS  ANGELES.  CAL— Factory,  6 
Story  and  base,  reinforced  concrete. 
Cost  not  stated.  Architect,  none.  Own- 
ers. F.  O.  Pfaffman  and  William  F. 
Sehiftel.  These  men  have  purchased 
a  site  covering  a  large  area  at  the  cor- 
ner of  Pico  Boulevard  and  Featherston 
avenue  and  will  start  construction  of 
the  first  unit  of  a  food  products  plant 
within  three  months.  The  first  building 
will  be  but  one  story  high  and  will 
cost  about  $50,000.  A  large  amount 
of  special  equipment  will  be  required. 
Details  of  the  project  are  being  han- 
dled by  The  'Merchants!'  Realty  Co.. 
Van  Nuys  Bldg.,  L.  A.  Further  men- 
tion  will  be  made   of  this  work. 


FIRE  HOUSES. 


Contracts    Awarded. 

BERKELEY,  ALAMEDA  CO.,  CAL— 
Fire  house,  2  story  and  base,  reinforced 
concrete,'  $23,375.  Architect,  William  H. 
Ratcliff  Jr..  First  National  Bank  Bldg., 
Berkeley.  Owners,  City  of  Berkeley. 
Contractors,  Clinton  Fireproofing  Co.. 
S.  F.  Contract  price,  $23,375.  Note — 
A  complete  list  of  the  figures  opened 
for  this  work  appears!  under  the  head- 
ing of  Oakland  and  Alameda  County  in 
this   issue. 


FLATS. 


SAN  FRANCISCO— Flats,  2  story  and 
base,  brick,  $5,000.  Architect,  none. 
Owners,  Egan  Bros.,  1150  Folsom  street. 
The  building  will  be  erected  on  the 
north  side  of  Folsom  street  east  of  8th 
covering  an  area  of  25  by  97  feet.  The 
firsl  floor  will  contain  a  store  and  up- 
on lb. or  two  modern  flats  of  four  and 
live  rooms  Interior  finish  will  be  of 
pine  and  ii'ihi i.  There  will  be  au- 
tomatic water  healers  and  tile  WftinS- 
COt  Exterior  of  the  building  will  be 
faced    with    stock     brick.        Plans      are 

oi.  i..  and  In  the  hands  of  the  owner 

who  will  do  the  work  by  Hay  Labor. 
Materials    are    now    being    purchased. 

SAN  FRANCISCO— Fiats,  2  story  and 
o use.  frame,  $5,000.  Architect,  Theo  W. 
I„  ii/.,. ii.     Ilinnbohll      Lank     Bldg.,      S.       F. 

.  i»  ner,  it.  C,  Bingley  Jr.  The  building 
will  be  erected  on  the  east  side  of  1Mb 
avenue  i>m  ween  I  and  3  streets  and  has 
been  arranged  foi  store  and  living 
apartments  on  the  first  floor  and  one 
la  ge  rei  idenl  la]  Bat  on  the  second,  in- 
.  i  I,,, ;  wni  be  finished  In  pine  and 
hardwood.  Oak  floors  will  be  used  In 
the  principal  rooms.     There  will  be  one 
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large  open  tire  place  wit!;  brick  man- 
tel. Bath  room  will  have  composition 
noor  and  tile  wainscot.  Tile  will  be 
used  in  the  kitchen.  Exterior  of  the 
building  will  be  covered  with  rustic. 
Plans  are  complete  and  figures  are  be- 
ing taken. 


BUILDING     AM)    INDUSTRIAL,    MEWS. 


GOVERNMENT    WORK    AND 
SUPPLIES. 


Naval     Supplies. 

On  dates  indicated  below  bids  will  be 
opened  by  the  paymaster  general  of 
the  navy  for  furnishing  t lie  following 
supplies: 

Schedule     C065 — Yards     and     Docks 
To  be  opened  January    IS. 

Class  1.  Pearl  Harbor,  Honolulu,  Se- 
attle, and  San  Francisco — 10,000  hbls 
Portland   cement. 

Claiss  2,  Seattle  and  San  Francisco — 
10.000    bbls    Portland    cement. 


Fort   Mason,  Gal.,  Storehouse. 

The  following  awards  have  been 
made  for  the  construction  of  two  rein- 
forced concrete  storehouses  for  the 
Army    supply    depot.    Fort    Mason.    Cal.: 

M.  Fisher,  San  Francisco.  Cal.,  con- 
struction proper,  using  concrete  pile 
construction  as  per  alternate  10,  $118,- 
454. 

Wm.  P.  Scott,  San  Francisco,  Cal.. 
plumbing     $5,565. 

Globe   Electric   Works,   San   Ft 
Cal  ,    $4,200    for    wiring  and    fixtures. 

H.  Haslett  Warehouse  Co..  San  Fran- 
cfeco,  Cal.,   spiral   chutes,   $1:575. 

Plumbing  fixtures  manufactured  by 
the   Crane   Co.    specified. 

Bids  for  elevator  rejected  and  new 
bids  will  be  asked  for  the  installation 
of  one  elevator  in  each  storehouse  in- 
stead  of   two   elevators 

Sellg   Extension    c  

The  secretary  of  the  interior  has  au- 
thorized the  Reclamation  Service  to 
execute  contract  with  the  Orman  Con- 
struction Co.,  of  Pueblo,  Colo.,  for  ex- 
cavating a  portion  of  the  Selig  exten- 
sion canal.  Uncompahgre  irrigation 
project.  Colo.  The  work  involves  the 
excavation  of  26,200  cubic  yards  of  ma- 
terial and  4.000  cubic  yards  of  over- 
haul.    The  contract  price  is  $7,199. 

Portland.    (>rrjt..    Mezzanine    Floors. 

The  following  bids  were  received  by 
the  custodian.  lT.  S.  post  office  and  court 
house.  Portland,  Oreg.,  recently  for  the 
construction  of  mezzanine  floors  in 
main  post  office  workroom,  Portland, 
Oreg: 

X  M.  Hall.  Portland.  Oreg..  $619:  21 
days 

.1.    H.    Tillman.    Portland.    Oreg,    $946: 

Findley  &  Jaeobson.  Portland,  Oreg., 
$1,271:    20    days. 


PROSPECTIVK   BIDDERS. 

Supervising    Architect. 

Specifications  for  work  under  the  of- 
fice of  the  supervising  architect  have 
been  furnished  to  the  following  firms 
in  addition  to  those  previously  noted 
in  these  columns: 

Hrlgham    City,    I'tnh.    Construct! .Inn. 

unry    -. 

Campbell  Building  Co..  Salt  Lake 
City.   Utah. 

The     George     Hlnctiliff 
Building.    Chicago.    Ill 

King     Lumber      Co..      Charlotti 
Va. 

\\  C  Boyer,  P  O.  Box  91.  Grand 
Junction,  Colo. 


J.  H.  Wiese.  City  National  Bank 
Building,   Omaha,   Neb. 

Parrott       Bros.      Co.,      :S05      New-house 
Building.   Sail    Lake   City.   Utah. 
Grand      Junction,      Coin.,      Contraction, 
Jnnunry   «. 

J.  II.  Wiese.  City  National  Bank 
Building.   Omaha,   Neb. 

King   Lumbei   Co.,  Charlottesville    \  i 

J.    E.   Jenkins.   Ocala,    Fla. 

Parrott     Brcte,    Co.,     Newhouse    Build- 
ing. Salt   Lake  City,   Utah. 
Hllo,   Hawaii,  Construction,  Jnnunry    !.-,. 

Sound  Construction  and  Engineering 
Co.,  1003  Lowman  Building.  Seattle. 
Wash. 

J.  E.  &  A.  L.  Pennock.  Land  Title 
Building.   Philadelphia.    Pa 

Henry  1  >.  Whlttfleld,  160  Fifth  ave- 
nue.   New    York    City. 

W  N".  Concannon.  Monadnook  Build- 
ing,   San    Francisco,    Cal. 

Southwestern  Construction  Co..  Cen- 
tral   Building.    Los    Angeles.    Cal. 

Grant  Fee.  2440  16th  street.  San 
Francisco,   Cal. 

Spalding  Construction  Co.,  Grant  ave- 
nue and  Bush  street,  San  Francisco. 
Cal. 

Campbell  Building  Co..  Salt  Lake 
City.   Utah. 

A.  L.  Young  Machinery  Co..  San  Fran- 
cisco, Cal. 

George  Marshall.  Hotel  Sutter.  Pun 
Francisco,   al. 


■  <  •-«•!>■  itnif  I  •■•■    Service,   Transformers. 

The  following  bids  were  received  at 
the  office  of  the  Reclamation  Service, 
Los  Angeles,  Cal.,  for  furnishing  two 
5-K.  V.  A.  transformers  for  the 
Truckee-Carson    project: 

Pittsburgh  Transformer  Co..  Pitts- 
burgh, Pa.,  $100;  delivery  Pittsburgh. 
15    working    days. 

Allis-Chalmers  Mfg.  Co.,  Los  Ange- 
les. Cal..  $107. SO;  delivery  Los  Angeles. 
Cal.,    1    day. 

Weslinghouse  Electric  &  Mfg.  Co.. 
I.,i  Angeles,  Cal.,  (113.56;  delivery  Salt 
Lake  City,  Utah.   5  days. 

Wagner    Electric    Co.,     Los     Angeles, 
Cal.,     $115;     delivery     San     Prancl 
days 

B.  F.  Kierulft.  Jr.  &  Co..  Los  Angeles. 
Cal..  for  Ft.  Wayne  transformers.  $1*4.- 
SO;    delivery    San    Francisco,    1    day. 


Snu    Francisco,    t'nl..    Files. 

The    contract    tor    furnishing    and    In- 
g     four    special      mahogany       files 
cases    for   the  U.   S.   court   office. 
Francisco,    Cal.,    has    been    awardi 
if;;.    Co.,    at    $1,630. 


Honolulu.    H.    T..    Repairs. 

The  contract  (or  reahlngling  roofs 
of  oil  era,  ate.,  I".  S.  Quar- 
antine   -    U Honolulu,    H.     T .     has 

I    i .  i   W,   N .   Coi 

at  $i  .'•• 


Il..iii.liilu.    H.    T..    Alterations. 
The    contract    for     miscellaneous     al- 
S.     post     ..Mi 
llu,     11.    T..    has    bee' 
Lord -Tot;  ng    Engineering    Co.    at    1686. 


I'mntclli..    Idaho,    (  onstrurtlon. 
I    ,  •.  :ug   bids   were   rece 

the  supervising  ar<  i  y  De- 

partment,   Washington,    D     C      for    the 
construction,    including    plumblni 
piping.       heating 
conduit        and      wiring,     and 
lighting    fixtures,    and    the    approaches 
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I      s.    poal    office    .a     Pocatello, 

Idaho: 

Bid  l.  H.  E.  Dorring,  :,iis  Maple 
street.    Portland.    Oreg. 

Iilmberg       &       Mattson,       Astoria, 

ii     Lake    City, 
Utah. 

4.  Campbell  Building  Co.,  Salt  Lake 
City.    Utah. 

Northern     Construction      Co.,      Mil- 
waukee.   Wis. 

North      Pacific     Construction      Co.. 

For    using    limestone    for    all      i      ■ 
work,   except    where   granite   Is   required 
Bid     I,     $9.1.174:     2.     $92,575:     3.    $95,617; 
4.    $98,33v    »,    $99.K60:    6.    $106,500. 

For  using  sandstone  for  all  stone- 
work, except  where  granite  is  required 
—Bid  1.  $94,218;  2,  $94,675;  ::.  96.000; 
4.   $9S.33S:    5.   $100,900:    6,    $106,500. 

For    alternate    A     (substituting    brick 

foi     macadam    In    connection     with      the 

driveway,     as     specified),     add — Bid      1. 

$900     3    (800;    I,   $1,750;   5,   $570; 

6,    $1,326. 

For    alternate    B    (substituting    stone 

tor    exterior    terra    cotta.    as    specified), 

add    to    limestone    bid — Bid    1.    $4,750;    2. 

{ i  950     S,    $4.25.i;    4.    $4,610;    ."..    $4,700:   6. 

$3,546        Add    to    sandstone    bid — Bid    1. 

$5,100;    2.    $4,950;    3.    $3,250;    4,    $4,610;    5. 

6,    $4,665. 

For   alternate   C    (substituting   gran- 

oncrete  in  connection   with  ter- 

race    steps    at    Arthur   avenue   entrance. 

.  i tied ).  add — Bid    1.   $420;    2.   $500; 

::.  Ji.r.oii;  4.  $282;  5,  $850;  6,  $267. 

For  alternate  D  (suht- tltuting  terraz- 
zo  floor  with  marble  borders,  marble 
strips.  marble  base,  marble 
thresholds,  etc.,  for  ■wood  floor,  base, 
second  story  corridor,  as  e.peci- 
lie.li.  add— Bid  1,  $480;  2,  $690;  3,  $600: 
4.   $447;   5.   $400;  6.  $1,100. 

For  alternate  E  (substituting  Keene's 
cement  for  bard  plaster,  as  specified), 
add— Bid  1.  $1,286:  2.  $900;  3.  $500;  4, 
$575;   5.   $760;   6.   $375. 

luded  In  the  proposal  for 
all  work  in  connection  with  approaches 
—Bid  1.  $1,592;  2.  12,100;  3,  $3,000:  4. 
$2,275;    5,    $2-,600;    t;.    $2,245 

Amount    included    in    the    proposal    for 

Huge    system,    complete,    Includ- 

Ch    basin — Bid    1.   $225:    2.   $850;    2. 

!     $275:   5.   $230.   6.   J 

Amount    included    in    the    proposal    for 

all     work     In     connection      with      water- 

_    of   basement    walls,    including 

k    or   tei  rs   cotta    lining — Bid    l. 

$500;    2.    $200;    I.    $115.    ."..     $4^": 

6,    $752. 

Amount    Included    In     lump-sum     pro- 
i     w iii. i..w    ., nd    door    Bcre. 
Bid    1.   $5iiii.    j,    8440;    .'!.   $700;    4.    I 
J7IM1 

Amount    in.  iinie.i   in   tie  proposal   for 

k      specified       under       head       of 
"Plumbing,"     based     on     the     number    ..f 

is      glVen      111      tile      scl.e.l    !    . 

elusive     "f      plumbing      marble — Bid      1. 
|  |  I.    $1  75..;     5. 

| 

Vim. 'lilt      Included      || 

all     imirhlini.uk     snd 
omplete,    In    place    In    all    toilet 
.ml    In   janitors    *lnk  I,    II,- 

<  ! 

| 

Amount    Included   In   the  proposal   for' 
.11   work   specified   ui 
piping'— Hid    I,    $<5s      2,    I 

!.  I" 

Amount   in.  .'i  lei  isal   for 

all    work    specified    under    "Heating   ap- 
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paratus" — Cid    1,    $4,131;    .'.     $5,875;     3, 

i,   $1,650;   5,  $1,100;   6,   $7,255. 
Amount  included  in  the  proposal  for  all 
work   specified   under  head  of   "Conduit 
and    wiring-    system" — Bid    1,    $2,461:    2, 
$3,400:    3.    $3,000;    4.    $2,933;    5,    $1.S00;    6, 

Amount  included  in  the  proposal  for 
all  work  specified  under  "Lighting  fix- 
tures"— Hid  1.  $1,650;  2.  $1,800;  3,  $1,- 
1"";    4.   $1,400:   5,   $1,500;   0.   $1,400. 

Amount  to  be  deducted  from  the  pro- 
posal if  nonconducting  coverings  are 
omitted  from  the  hot  water  tank,  all 
cold  water,  hot  water,  and  circulating 
piping  of  plumbing  system,  except  the 
ice  water  piping  and  piping  concealed 
in  chases — Bid  1.  $250;  2.  $175;  3,  $320;  4, 
$250;    5,    $350;    6,   $404. 

Amount  to  be  dedutcced  from  the 
proposal  if  all  nonconducting-  coverings 
are  omitted  from  the  breeching,  and 
pipes  and  fittings  of  heating  apparatus 
except  risers  in  chases — Bid  1,  $200; 
2,  $190;   3.   $400;   4.   $22o;   9)  $200;  6.   $245. 


Canal   KetiuiNitions. 

Requisitions  for  the  following  mate- 
rials have  been  received  at  the  office 
of  the  Isthmian  Canal  Commission  and 
an  advertisement  will  shortly  be  issued 
calling  for  bids:  1  switchboard,  3 
switchboard  panels,  4  dipper  lips.  4 
forward  spud  timbers.  43.000  machine 
bolts,  2.300  lbs.  hard  sheet  brass,  1.700 
lbs.  bronze,  200  ft.  cable,  200  lbs  flexi- 
ble '!<>.  20,000  lbs.  calcium  carbide,  3,- 
900  ft.  straight-link  chain.  .4,500  lbs. 
sheet  copper,  192  bastard  files,  276  sec- 
ond-cut mill  files,  144  smooth  flat  files, 
420  panes  gla.-s,  20  mounted  grind- 
stones,156  prs.  hinges  or  butts,  400  lbs. 
carpenter's  chalkline,  5,000  lbs.  yellow 
metal.  onrmon  wire  nails. 
is.  wire  nails,  13,520  square  nuts, 
■  s.  hexagon  nuts.  500  lbs.  oakum, 
s.  canvas  packing.  1.400  railroad 
picks,  1,000  do.  144  boxwood  rules,  20,- 
000  boat  spikes.  130  bars  cold-rolled 
steel.  650  ft.  braiss  tubing,  1,500  lbs. 
washers.  5,000  lbs.  boiler-plate  zinc, 
19,000  ft.  B.  M.,  white  oak,  500  memo 
books,  50,000  white  index  cards,  2,400 
rolls  pins,  23.O0H  hacksaw  blades,  2,000 
do,  3,300  lbs.  special  bronze,  360  stable 
1. rooms.  400  flat  paint  brushes.  600  gal- 
el .-.  9,500  yds.  white  cot- 
tras,  500  rolls  bronze  wire  cloth, 
44  reams  emery  cloth,  175  water  cool- 
10  1,368  bas- 
tard flat  All  econd  cut  files,  4,332 
double-cut  slim  taper  die 
cut  mill  files.  636  smooth  fiat  files,  216 
ml  files, 
square:    960 

round   oisbes- 

kets,    o. ft,     l-in    robber     air 

itoei      iir    hose, 

?.. ft.  rubber  wati 

-  .  i    rubber 

lertlon;      2,800 

square 

flax    packing  tre    spiral 

packing.     84     sets     water     ■-  - 

tubular    globi  ninists'   ham- 

ndles,    6,- 

000     fl 

ow  pine  or  Douglas  fir, 
120  cocoa  door  inr;-  2/500  mop  heads, 
220   pairs  wh.i- 

lengths.     72 

0  «itei 

SAN    FKA.V    i 

;  CO 

if  uctlng 
Bon.      Owners,    United     States      G 
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ment.  New  work  contemplated  by  the 
United  Suites  Government  at  the  mili- 
tary posts  about  the  bay  include  the 
following:  Rock  bunker  at  the  Tor- 
pedo Wharf,  Fort  Winfitld  Scott,  ca- 
pacity 300  cubic  yards,  foundations  of 
oreosoleil  piles.  A  three  ton.  stiff  leg 
derrick  will  also  be  erected.  Plans  for 
the  grading  of  the  site  for  the  new 
Quartermaster  Stables  have  been  tor- 
warded    to    Washington.      The   site  is     16 

in  area  and  t lie  following  build- 
ings will  lie  erected:  All  the  post 
stable  sheds,  store  houses;  forag'i 
ginnery  buildings  for  both  the  Presidio 
and  Fort  Scott.  There  will  be  about  23 
buildings  in  all  including  a  stable 
building  with  a  capacity  of  700  head. 
Plans  for  moving  and  enlarging  the 
present  brick  guard  house  at  tin  Pre- 
sidio arc  under  way.  It  is  proposed  to 
clear  the  entire  site  north  of  the  main 
road  to  the  brick  barracks  and  west 
of  the  main  road  to  the  docks.  This 
site  is  to  be  used  by  the  government 
for  the  building  in  connection  with  the 
Exposition.  The  bill  now  before  Con- 
gress calls  for  an  appropriation  for  a 
three  story  fireproof  building,  probably 
.\iili  :i  basement.  While  no  dimensions 
have  been  given  it  is  understood  that, 
the  building  will  not  be  less  than  300x 
300  feet  After  the  Exposition  this 
building  will  be  remodeled  for  Division 
Headquarters.  Among  the  projects 
now  under  way  in  the  Constructing 
Q-uartermaster's  i  dfice  at  Fort  .Mason 
■are  tlie  following:  A  drainage  system 
for  the  stable  site  at  Fort  Scott,  addi- 
tional drainage  system  for  roads  at 
Fort  Scott,,  construction  of  a  fire  house 
at  Fort  Scott,  a  garbage  cremators  for 
Hi,  i. >•  Herman  General  Hospital  and 
large  crematory  for  the  entire  Presidio 
Reservation.  Plans  are  also  being  pre- 
pared for  enlarging  the  wharf  at  Fort 
Berry  and  constructing  breakwater  to 
protect    it    from    the    undertow.       Plans 

i    ,•  projects   have  been  forward.-. 1 
1.,     Washington    and    bids    will    not    be 
called    for   until   the  department  reports 
.  the  Constructing  Quarter- 
master. 

SAN  FRANCISCO — Government  work, 
electric  worlng,  etc.  Cost  not  stated, 
Engineer,  Constructing  Quartermas- 
ter's office,  Fort  Mason.  Owners,  United 
Sin.      Government.      Bids   were   opened 

e  Constructing  Quartermaster's 
office  at  Fori  Mason  on  Tuesday  for 
electric    and    plumbing    installation     at 

i'  -     .  ..  neral    II. .spit. .1,    Pre- 

and  tor  the  elec- 

i.i. us     at     the    Army    Trans- 
Tiie    Burnham     Plumbing 

,11     In,      \\,.rk     at     The     l.et- 

I  [ospital       at        $2. 3.M'.. 

Tlin-i  .-  ■     ■      -a  I. mil  l.-.l     for    the 

work  Transporl      Docks 

wi,  |,  a  .Mil.-. .  nee  ol  bul   fl\  o  dolla  i     bi 

. ,  .       .  ,         a,, i    lowesi    flgui  i 

New  1...    I  la    Ml     Ell    'I  'le  '   ' 

.      ,.,...      Eli         I'      Co.      $1,998, 
and    II     S.    Tittle    $2, 
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enlarged  and  extended  along  Webster 
street  and  a  new  wing  constructed  ad- 
joining toe  medical  building.  Construc- 
tion  will    be   fireproof   throughout    with 

a  steel  frame  and  brick  and  concrete 
filler  walls.  The  two  new  portions  will 
give  an  added  capacity  to  the  hospital 
of  150  patients.  A  smaller  building,  de- 
signed to  house  the  laundry,  will  be 
erected  in  the  court  between  "the  two 
larger  structures.  Included  in  the 
equipment  of  the  new  buildings  will  be 
special  hydrotherapeutic  rooms,  X  ray 
1  rooms,  and  special  operating  rooms.  Tile 
and  hardwood  will  be  used  extensively. 
There  will  be  a  modern  "system  of  steam 
heat  and  vacuum  cleaning.  Exterior 
of  the  building  will  be  faced  with 
pressed  brick.  The  work  has  been  es- 
timated   to    ocst    $100,000. 


HOSPITALS 


SAN    FRANCISCO     Hospital, 

iti  nction,   $100,- 

.      i-i  o 
s,    F.     Owners,  Stanford 

i  •. .      Bakewell      & 

oned  to  pre 
....     luildlni 

a  re   ,,,   ;.. id   al    the    L  i  ne   1 1 

I        I  he      |    u i I       ''le.  an. I  V-    I      ■ 

streets.      The    present   building    will    be 


HOTELS. 


SAN  FRANCISCO— .Hotel  alterations. 
3  story  and  base,  frame.  Cost  not  stat- 
ed. Architect,  none.  Owner.  Charles 
Katz,  1200  Dolores  street.  S.  F.  This 
work  will  consist  of  extensive  altera- 
tions to  the  building  located  on  the 
west  side  of  .Mission  street  south  of 
17th  street.  Included  in  the  work  will 
be  new  interior  finish  and  partitions, 
plumbing  and  electric  work.  The  ex- 
terior of  the  building  and  first  floor  will 
not  be  altered.  Plans  are  complete  and 
work   will   be   done  by   Day   Labor. 

SEATTLE,  YVASH—Hotel.  4  story  or 
in. ne.  Class  A  construction,  $150,000. 
Architect,  A.  Wicket-sham,  Lyon  Bldg., 
Seattle.  Owners,  Yesler  Estate  The 
building  will  be  erected  at  the  corner 
of  Yesler  Way  and  Post  street  cover- 
ing an  area  of  68  by  ITS  feet.  Only  pre- 
liminary plans  have  been  prepared  and 
details  of  the  construction  can  not  be 
given  at  this  time.  The  first  floor  will 
contain  stores,  besides  the  hotel  lobby 
and  office.  The  preliminary  plans  show 
a  total  of  150  guest  rooms,  the  largest 
proportion  of  which  will  have  private 
baths.  There  will  be  steam  heat,  ele- 
vator service  and  modern  equipment 
throughout.  Exterior  of  the  building 
will  be  faced  with  pressed  brick.  Con- 
truction  will  be  fireproof.  Further 
mi.  nl  ion  of  this  work  will  be  made  as 
the   plans   progress. 

LOS  ANGELES.  CAL. — Hotel,  12  story 
and  base,  Class  A  construction,  $300,- 
000.  Architect,  Charles  Gordon,  Los 
Angeies  Investment  Bldg..  L.  A.  Owner, 
Verne  H.  Carter.  The  building  will  be 
.reeled  on  the  east  side  of  Spring 
street  between  2nd  ami  3rd  avenues 
covering  an  area  of  60  by  158  feet. 
There  will  be  two  stores  ami  the  lobbj 
on  the  first  floor  and  a  total  of  245 
guest  rooms  on  the  upper  floors.  Near- 
lj  all  rooms  will  have  private  baths 
Construction  «  111  bi  pf  the  reinforced 
conci  ie  type  with  extcrio:  walls  faced 
with    pre,  sed    brick    and     terra     cotta. 

Floors    and    |-..of    -lab     will    also    I I 

reinf.ii  i  .  .1     i'ii -  interior      partl- 

(  ill  be  of  hollow  tile.     There   n  ill 

am    heat,    two    elevators    and    a 

in    cleaning    system.        Plans       are 

nearly  complete  and  figures  will  be 
ailed  ''.a   shortly. 


LIBRARIES. 


OLTMPIA,    w  \  -ii       Library,    ■'    story 

and    base,    reinforced    concrete,    $25,( 

\  rchitei  is,    Blank  w.-ii    f.    Bake! .    Noi  ih- 
erii     Bank    Bldg.,      Seattle,       associated 


Wednesday,   December  31    1313. 

with  J.  H.  Wohleb,  T  i  Ico  t  Bldg  I  >l>  111- 
pla.  Owners,  City  of  Olympla.  \  >el- 
ectl-on  of  the  competitive  plans  pre- 
sented has  just  been  made.  The  build- 
ing will  be  designed  in  the  classic 
style  and  will  contain  tw.>  large  read- 
ing  rooms,    children's    room,    office    and 

slack   r u.     Construction   will 

proof.  Interior  will  be  finished  in  pine 
and  hardwood.  There  will  be  steam 
hea i.    metal    u  Indovt  rrames 

and  a  vacuum  cleaning  system  K\- 
terior    of    the    building    will     be      Faced 

with   I- lit   plaster  and  pressed  brick. 

Working  drawings  are   being    p  efl 


PANAMA  -  PACIFIC    EXPOSI- 
TION WORK. 


SAX    FRANCISCO     Sewer    work,    etc. 

Cost   not   stat(  '1       Architei  I     Dii r  of 

Works,    Service    Bldg ,    s.    F,      i  '     net 
Panama-Pacific     Intcrr.ati.oi.il      Exposi- 
tion  Co.      Plans   arc    let"     and    can 

be  secured  from  the  Director  of  Works 
for  constructing  sewers  in  the  Couri  of 
Honor.  Bids  will  be  opened  on  .Janu- 
ary 8th  for  this  work.  An  official  pro- 
posal appears  in  another  column  of 
this   issue. 

SAX  I>IKi;i  i.  CALi.— I  >ri(  mil  build- 
ings, frame  const  no  lion.  $125, '  Ar- 
chitect, Frederli  k  Heinlein  Lissnei 
i.  a.  i  rwner,  Oi  iental  City  Ex- 
hibit  Co.  Til-  Oriental  Citj  exhibit 
at    the    San    DiegO    Exposition    will    house 

exhibits    from    pi  actii  illj     every    i  oun- 

try    of    H rieni       The     project      ties 

been  financed  by  Prince  Hadji  Tahar, 
and  work  will  begin  earls  in  I  •  neM 
year  on  the  construction.  The  prin- 
cipal features  of  the  group  will  he  an 
Oriental  and  European  cafe,  an  Uger- 
iaji  theater,  ami  :i  large  I  linden  tem- 
I  le.  two  stories  high,  with  massive 
dome  mi  the  largei  building  ol  the 
group  \.  ill  be  two  stories  high,  with 
plaster  and  metal  latb  walls,  cement 
foundation,  and  tile  roofs.  There  will 
be  a  in  Lin  em  ra  m  i  flnished  In 
and  tile,  and  a  large  amount  ol  hard- 
wood   finish. 

Contracts  Awarded. 
SAN  FRANCISCO— New  fork  State 
Building,  concrete  and  frame  con- 
struction, $i  26,600  Architi  I  Director 
,1  works  Service  Bldg  S  F.  Own- 
ers, State  of  New  STork.  Coi 
Neil    A.    McLean,   Chronicle    Bldg     S.    F. 

genei  al    consti  action,    *i  I 

i     _•  i    Stockton    strei  t,    plumbing, 

w0]  h    and    he  iting,     118.000       \ 

complete    II   I    of    all    figuri  -      nl  mitted 

appi  .ii  s    inch  i     i  hi      heading     of      San 


RESIDENCES. 


SAX   FRANi 

•      ;     x"  '      ■  '  '■    Nv 

S     Rh  id<        1372  16  »    Own 

,.,■     m     .i     Terrano\  a,      T  ousi     will 

,,    erecti  d   'arl 

and     has     been    de   I 

m      

will    bi in.     w  ■ 

and   o  tk    floors      There    «  ill    ■>■ 
heal     .. 
will    bi 

Will      pave     cllip..    ItlOl 

will      I  . 

dwi  II".'.'      ••'■     :  '     ' 

and    cet '  ■     ei      on      mi  I  M 

,.,    ,  ompli  te    ind   I  •      ' 

i  ken, 
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SAN  FRANCISCO— Re    Ideil    i 

and     base,      frame,       < 

c    .         A.   Leonard,   Phelan    Bids  .   S,    F. 

Owner,    George    I..   Savage.      Thi 

Will      be     ere.   te,|      m      llle      1  p g  I  .-s  i ,  i .       T,   | 

...  ..  ml  has  been  designed  In  i  he 
Spanish   stj  le,     The   house   will   contain 

eight    n is.  baths    i 

Interior    finish     will    Be    largi 

w  ith     s he  rd  w I      veneer,  i  la  h 

doors    will    be    used    In     the      p 
rooms.     Plans  in  .  vide  ror 
and    open    fire    place  \  ill    lo- 

ot  brick    and    tile.      Bath    rooms    will    ho 
equipped    with    shower    and     will    have 

tile      floors      a  ml      wains,  ol.        Am 

■,  i , ,  :  ii.  1 1 .  .  will  be  installed.  Ex- 
terior of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
I'l  in  are  complete  and  the  work  will 
be  done  bj  Daj  Lab  oi  All  m 
will    be    pin  chased    i  hrough     M  i 

aril's     office. 

sax  FRANCISCO  Residence,  2  story 
and  base,  frame,  $2,500.  Architect, 
none.  Owners,  Oscai  Hey  man  and  Bro., 
til'  Market  street,  s.  F  The  house 
will  he  ere.  t.ii  on  th  ■  west  side  of 
Huron  street  south  of  Sickles  and  has 
been  designed  for  a  seven  room  dwell- 
ing  with    bath.      Interior    finish    will    be 

of   pine   and   redw 1       Oak    floors    will 

be  used  in  the  livinK  and  dining    r i 

Thee    will   be    i    in  ge    open    Hi  e   place 

with    tile   or  .brick    mantel.      Bath    i i 

and  kitchen  will  have  tile  wainscot. 
\n  automatic  water  heater  will  be  in- 
stalled. Exterior  ol  the  dwelling  will 
be  covered  with  rustic  ..ml  cement 
plaster  on  metal  lath.  Plans  are  in 
tnds  ol  '  i  an  tiers  a  nd  work  will 
be  done  by  Day  Labor.  vil  mati 
are   now  being    purci  ased 

BAN  FRANCISCO     Residence     i  storj 
and     base,     frame.      $2,500.        An 
none.      Owner.    F.    Nelson,    30     Pri 
Terrace,   S.    F.      The   dwelling   has   been 
leslgned  for  a  six  room   hou  i    and 
i  ,-  ei  .'.'te.i  on  i  he  easi  side  of   lit 
nue    near    Fulton    street.      Interior    fin- 
ish   will    be   la  rgel  y   oi    pine    «  1 1 
elm    panels    in    the    living    and    dining 

I  I  i  I  dun. .d      Hours      Will     also    l.r 

used  in   the  principal  rooms,  pi.i  i 

\  i.i.     i  oi     furnai  .     heal     and    ..pen    fire 

plan-.         .Mantel      Will      be      -.1       tile  Tile 

and    kii.  hen.        An      a  utomal  ic      wati  i 

i  .  .1  ter    '..in     ■'■    in   tu.Hi  .1       Ex  ti  ■ ' 

the   dwelling    wil    i  ■  with    ce- 

ment  plaster  on   metal   lath.     PI 

1 1    i   1 1 1   '  '■  .  .......  1 1 

.  i    «  ho  will  ....  '  '•    '.■>  o-rk   "n    i  la  ■    Labor. 

Material!      n ■      being    pun    .1   1   I 

SAX    FB  INCISCI  '      i-nii:    1   . 
..1  ,.    ..  nd 

.     ...     .  -    tries  G.   An- 
3912    241  These 

t  wo  houses   wil  1   be  1 

1  ■  ■ 

en    at 

.    I.,   contain    si\    r s   and 

Iniei  1.1  '  nd    re.l- 

w I,       Sat  d  v  00  1    lb. "i  -     "'ii     '" 

Then 

...    .-.I    in    the 
Will    1 ...:c  I    w  I' 

.    com- 

e    work    will    be    done    by 

being 

SAN    FR.<  NCISCO      Ri 

; 

S     r      t 
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"    .■  ...I    i     even   • 1  dwell 

i    u  ill    be    1  r.  cted    on    I  he     outh 

1    Lincoln   streel    cast   of    Ith   ave- 

1.        Interior   will    be    finished   In   pine 

with    some    hard  wood      veneer.        Oak 

lloo       will   he   used   in   the  living   r a, 

dining  room  and  reception  hall.     There 
turnaci       eat     and      open      in. 

m  lis     will     be    of    tile    and 

1  rick.      Tile    «  ainscol    .1  nd    compost  1  Ion 

n    the   bath    1 

An   automatic    water    heater   wil    be   In- 
Exti  rior   ol  v  ill   be 

..'.   el'l'd       Willi       •    ellielll       pi    I  Si  'T      ,,ll       in.    1  .1  1 

I  'bins  are  .  maple. ••  a  ml  the  work 
will   lie   dim.     b.     Daj     Labor.      The   owner 

iiov    purchasing  all   matei 

SA.X    FRANCISCO-    Res me,    2   story 

and     base,     frame.     $9,000.  Ari 

C ad,     Hearst     Bldg.,    S.    F. 

in     II  'iiry  Gibbons.     The  dwell- 
ing has  been  design  .1   :o  contain  eight 

-  ■••■ ath     and    sleeping    porch.       A 

splendid    site    on    Presidio     rerraci 

1   ..;        interli       of    the    dwell  - 

."'-    will    be    finished    in    pine     r<  dw 1 

.  11. i   11,11 .1  u 1   1  sneer.     1  lak    ;i s   will 

1    in   th  >   principal    rooms.      Plans 

p.  1.1. '.■    for   a    central    heating    system, 

.I     water      and      open      fire 

Mantels    will    be    if    brick    and 

till        i:...) m      \i.- .  1 1    ha ve    co 

...us    and    tile    wainscot.      An    au- 
water  heatei    will   b.-  in  tailed 

wainscot    will    also    be    used    in    the 
kitchen.     Exterior  ..r  the  dwelling  will 
be    cojvered     with     cement     plasl 
metal    lath.      Plans  are   nearly   complete 
:•  nd    figures    will    be    called    shortly. 
OAKLAND,   CAL      Residence,   -'   story 

and      base.      frani.  ,        $.",.' Ai  I 

Owners;    1  lakland    Bulldii 

Security     Bank     Bldg.,    Oakland.  The 

dwelling    will    !'..    ,., ,.,  ; , ■,[    ,,n    1 1,,-  n  .-st 

.:.     ..t     Perkins    stit                       .1"  Van 

• I.       .b"    If   lie. I       I I 

.  \  en  rooms  a  ml  bath.  !  uteri. ir 
finish  w.n  be  largely  of  pine  1  la* 
doors     will     he    used     in      the       principal 

rooms.     Tiei  .■  u  Hi   p.-  1  ii-  mi.e  heal    1  nd 

Mantels     will      be     ..1 

.  nd    hi  1,  k        Tib-    » .111:-   ..1     will    he 
.  .1    in    lie    i.a th    rooms    n ml    K 
Exterior   "t    tic   1. ..use    will    b< v.-.  ed 

1  .111.  in      i.l.'i    l.  ■      1  1       lath. 

itomatlc    water    heatei    will    be    In 

Plans    arc    complete    and    In    the 

•  ■  I        1       .        .illlli'l-       Win.       Hill 

work    bj     Daj     Labor.      All    materials    are 

PLKASANTON,    AI.A'illl.  I  CO 

tot  y    and    base.    fir.  me, 

j  i.oco  1    Brlen,  Bum- 

1:  ml,    Bldg  ,   S    F.     '  'w  11.  r'l    11  .in.' 
Thi  ■  ... 

lain    in 

1  ■•<    seven   1 

will      be 

ml    redwood 

is    win    tie    n  .  living 

1  and  n    hall. 

..,.!.        1  ...       !    1  '  1      .'.ltd 

1  w  ..   open   tic-  pi. 1.  ■  -      Mm'-       «  ill   be 

Til.,     w  ..ins.  ■   1 

.        1      I .ml     I.  II 

.       ', 

ken   at 

::i:i:kklkv.   ai.v 
■ 

$  II       Miller. 

Bldg.,   Oaklai  Prank 
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porch.  Interior  finish  will  be  nf  pine, 
>d  and  hardwood  veneer.  Oak 
floors  will  be  used  in  the  principal 
There  will  be  furnace  heat 
and  open  fire  places.  Mantels  will  be 
of  tile  and  brick.  Both  room  will  have 
composition  floor  and  tile  wainscot. 
An  automatic  water  heater  will  be  in- 
stalled.  Tile  wainscot  will  also  be 
•:sed  in  the  kitchen.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  now 
being   pitpared. 

BERKELEY.    ALAMEDA    CO.,    CAT,.— 
nee.     2    story     and      1  ase.      frame. 

M, Archlteci,     none.       Owners.     B. 

F.  Butler  and  George  Alyworth,  333 
49th  street.  Oakland.  This  house  has 
been  designed  for  an  eight  room  dwell- 
ing with  bath  -and  sleeping  porch,  and 
will  he  erected  at  the  northwest  cor- 
ner of  San  Pablo  avenue  and  Laurel 
street  Interior  finish  will  he  of  pine 
and  redwood.  Oak  floors  will  be  used 
in  the  principal  rooms.  There  will  be 
furnace  heat  and  open  fire  places.  Man- 
tels will  be  of  brick.  An  automatic 
water  heater  will  he  installed.  Tile 
wainscot  will  he  used  in  the  hath  room 
and  kitchen  Exterior  of  the  house  will 
be  covered  with  rustic-  and  cement 
plaster  on  metal  lath.  Plans  are  com- 
plete and  in  the  hands  of  the  owners 
wl  o  will  do  the  work  bv  Day  Labor. 
All  materials  are  now  being  pur- 
chased. 

BERKELEY,    ALAMEDA    CO.,    CAL.— 
Residence,    2    story    and    hase.      frame. 
Architect,    Claude     B.     Barton. 
Security    Bank    Bldg.,    Oakland.       Own- 
■     -       Newman     and      Wilkinson.  The 

boi'Se  will  he  erected  in  the  Claremont 
Tract  and  has  been  designed  for  a 
seven  room  dwelling  with  bath  and 
sleeping  porch.  All  Interior  finish  will 
•         i     pine     or     redwood  Hardwood 

will    lie    used    in    the   living   room, 
diT'ng    room    and    reception    hall.    There 
will     be     furnace     heat     and      open      fire 
Mantel    will    he    of    brick.      An 
automatic     water     heater     will     he     in- 
stalled.      Bath     an.l     kitchen     will    have 
tile    wainscot.       Exterior    nf    the    house 
will     be    covered     with     cement    plaster 
on   metal   lath        Plans   are   complete    and 
are    being    taken. 
OAKLAND,    CAL— Residence,    2    story 

{4,000,         ArchLei  I 

Owner,  11,  N.  Turrell,  841 
Walker  avenue.  Oakland.  The  d well- 
ing will  be  en  cted  on  thi  n  •  •.-  i  side 
of  Walker  avenu*  north  of  Cottagi 
i  designed  for  a  seven 
room  house  with  bath  and 
porch  Interior-  finish  will  be  largely 
of    pine    with  i  panels    in    the 

liviig    and    dining    i i  Oak     II.. .r - 

will    be    n-'-d  Plans    pro- 

vide    for     fin  i  .d     open     fire 

mal         vatei         eati 
•  :       Hanti  Is    .i  hi    be    of 
i  rick.      Tile    wainscot    will    be    used    In 
on       i .  -.  terioi 
ng    will    be    covered    with 
lath       Plans 
mpli  te   and   In   the    iiandf    ..f    t  he 
or  1  Da 

now   bi  ing    pur- 

6AN   JOSE,   SANTA   CLARA    I  O.,   CAL 

Ownei     G    1 1 
Maria,    1231     Locust.     San      Jose,        The 

.     .      :        I  .     . 

ish    will  throughout        Oak 
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floors  will  be  used  in  the  living  and 
dining  room.  There  will  be  large  open 
Are  place  and  tile  or  brick  mantel. 
Tile  wainscot  will  be  used  in  the  bath 
room  and  kitchen,  An  automatic  water 
heater  .-.ill  he  installed.  Exterior  of 
the  dwelling  will  be  covered  with  ce- 
ment plaster  on  metal  lath.  Plans  are 
complete  and  the  work  will  be  done 
by    Day    Labor. 

Contracts    Awarded. 

BEVERLT  HILLS,  LOS  ANGELES 
CO.,  CAL. — Residence.  2  story,  attic 
and     base,      hollow       tile       construction, 

$75, ,       Architect,     W.     ,T.      Dodcl,      945 

South  Los  Angeles  street,  L.  A.  Owner, 
J.  M.  Danziger.  Contractor,  Frank 
Hudson.  Higgins  Bldg.,  L.  A.  Contract 
price,  $73,000.  Note  —  Subflgures  are 
now  Icing  taken  on  electric  wjrk. 
plumbing    fixtures    and    finish    hardware. 
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STORES. 


SCHOOLS. 


SANTA  PAULA.  VENTURA  CO.,  CAL. 
— School,  2  story  and  base,  reinforced 
concrete,  $60,000.  Architects,  Allison  & 
Allison,  Hibernian  Bldg.,  L  A.  Owners, 
City  of  Santa  Paula.  The  building  will 
cover  an  area  of  3a  by  173  feet  and  will 
contain  sixteen  class  rooms  besides  a 
large  auditorium,  principal's  office  and 
teachers'  rooms.  The  auditorium  will 
seat  600  people.  The  design  is  In  the 
Mission  style,  exterior  of  the  building 
being  face  with  cement  plaster  and 
roof  of  clay  tile.  Construction  will  be 
practically  fireproof.  Plans  provide  for 
a  central  heating  system,  maple  floors 
and  slate  blackboards.  There  will  be  a 
vacuum  cleaning  system  and  programe 
clocks.  Plans  are  complete  and  figures 
ace    being    taken. 

LOS  ANGELES.  CAL.  —  Orphans' 
Home.  1  2-story  and  1  3-story  and  base, 
brick.  Cost  not  stated.  Architect,  I. 
H.  Seehorn,  32SVa  Clay  street.  L.  A. 
owners.  Missionary  Sisters  of  the  Sac- 
red Heart.  These  buildings  will  be 
erected  on  Sunset  Boulevard  near 
North  Hill  street  and  each  will  cover 
an  area  of  60  by  100  teet.  They  will 
contain  the  administrative  offices,  din- 
ing room,  kitchens,  playrooms,  chapel. 
clas  Moms,  22  bathrooms,  dormitories, 
etc.  The  buildings  will  he  of  fireproof 
construction  with  brick  exterior  and 
hearing  walls,  blue  brick  facing,  rein- 
forced concrete  floors  and  roof  slab, 
Piooi  hollow  tile  partitions,  metal 
frame-  and  sash,  fire  escapes.  100 
plumbing  fixtures,  steam  heat,  electric 
whine,,  water  beaters.  Exteriors  will 
bi  faced  with  pressed  brick.  Plans  are 
being  pi  epa  1 1   I 

CORVALLIS,    ORE.— School,    2    story 

a  e,    brick,     $75,000.        Architects, 

Doyle    &    Patterson,     Worcester      Bldg., 

Porl  i  .ad        <  iwneis,      Corvallis      School 

District.     Only   preliminary   plan     have 

teen   prepared  and   n    has   not    been  de- 

.  i.le.l   hovv   man-    class  I  ....ins  will  be  in- 

ln    the    building.    Plans    are    be- 

pri  pai-e.i  so  that   the  struct  ui  e  ma  s 

...    erected  on  the  unil     yslem,  only  one 

...ui      h,  Ing     .  |,l,l... I     |  hi-     year.        The 

|ni  hide    sixteen    ,  lasv 

i ,,,,.,,-,  tudltoi  i. .in  and  laboral  ones 
Construction  will  be  fireproof.  Exter- 
ior of  the  building  will  be  faced  with 
pn  ed  brick.  Plans  will  lm  lude 
steam    heat,    progra  me    clocks     a  nd      a 

icuum      dea tern  Further 

irlll    i le    ol    the    work    as 

.  |  .    pia .,     pro 


SAN  FRANCISCO— Market,  1  story 
and  base,  frame,  $2,000.  Architect, 
Charles  Eantoni,  916  Kearny  street,  S. 
F.  Owner,  Angelo  Belli.  The  building 
at  the  corner  of  Fillmore  and  Jackson 
streets  will  he  moved  to  the  rear  of 
the  lot  and  altered  into  a  modern  flat 
building.  A  new  structure  of  one  story 
designed  to  contain  a  market  will  be 
erected  on  the  site  of  the  old  building. 
There  will  be  patent  store  fronts  and 
interior  finish  of  pine.  Exterior  will 
be  covered  with  a  veneer  pressed  brick. 
P^ans    are    being    prepared. 

SAN  FRANCISCO— Offices,  14  story 
and  base.  Class  A  construction,  $1,200,- 
000.  Architect,  J.  Martyn  Haenke. 
Story  Bldg.,  L.  A.  Owners.  Sweeney 
Estate  The  Building  and  Industrial 
News  can  state  on  first  hand  informa- 
tion that  the  Sweeney  Estate  will  se- 
cure a  loan  of  $850,000  shortly  after 
January  1st  and  will  proceed  at  once 
with  the  construction  of  the  11  story 
Class  A  office  building  at  the  southeast 
corner  of  Montgomery  and  Bush  streets. 
The  building  will  occupy  the  entire 
Montgomery  street  frontage  except  that 
portion  at  the  corner  of  Sutter  and 
Montgomery  owned  by  the  Donohue- 
Kclley    people. 

FAIRFAX.  MARIN  CO.,  CAL— Stores 
and  dar.ee  hall,  2  story  and  base,  frame, 
$3,000.  Architect,  C.  O.  Clausen,  Phe- 
lan  Bldg,  S.  F.  Owners,  Rocca  Bros 
The  building  will  be  erected  at  the  cor- 
ner of  Fairfax  Road  and  Fairfax  ave- 
nue covering  an  area  of  50  by  9'5  feet. 
There  will  be  two  stores  on  the  first 
floor  and  a  large  dance  hall  and  bil- 
liard room  on  the  second  floor.  Inter- 
ior of  the  building  will  be  covered  with 
rustic  and  cement  plaster  on  metal 
lath.      Plans    are    being   prepared. 

LOS  ANGELES.  CAL.— Lofts,  8  story 
and  base,  Class  A  construction.  Cost 
not  stated.  Architect.  J.  Martyn 
Haenke,  Story  Bldg..  L.  A.  Owner,  E. 
C.  Collins.  The  property  at  the  corner 
of  12th  and  Broadway  will  be  improved 
with  an  eight  story  structure.  The 
first  floor  will  contain  stores  and  upper 
Moors  will  lie  arranged  for  lofts.  The 
building  will  cover  an  area  of  122  by 
113  feet.  There  will  he  a  complete 
steel  frame  with  exterior  walls  of 
brick,  faced  with  pressed  brick  and 
terra  cotta.  Interior  partitions  will  be 
of  hollow  tile  and  metal  lath  and  plas- 
ter. There  will  be  steam  heat,  elevator 
service  and  vacuum  cleaning.  Patent 
store  fronts,  sidewalk  doors  and  light 
are  specified.  Plans  are  now  being 
prepared.  Further  mention  will  be 
made   of    the    work  as   plans   progress. 

SEATTLE  -Offices.  4  story  and  base, 
i  hass  A  construction,  $500,000.  Archi- 
tect, William  KIng-sley,  Empire  Bldg., 
Seattle.  Owners,  Times  Publishing 
Co.  This  work  was  reported  In  thes» 
columns  over  a  year  ago  when  it  was 
a  i  announced  that  the  Seattle  news- 
paper v.. ui. I  build.  The  site  at  the  In- 
I  .  -..,-lion  of  Westlake,  -till  and  Stew- 
all  streets  is  now  being  cleared  and 
ih,     architect    states    that    specifications 

-ai  I  \     complete      for       the       new 

building         There     will     be    a      complete 

tee)    frame,    reinforced    concrete   walls 

and    ii s.      Interior   partition!   will    be 

of      hollow       tile      and      metal        lath         and 

plaster.     Interior   finish  will  be  of  pine. 

ard  ■■■ i.    moi  I.L-     ami      metal      trim. 

Plans   i.i"\  i.ie   for  steam   heat,  elevator 
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service,  mail  chutes  and  a  vacuum 
cleaning  system.  Metal  window  sash 
and  frames  and  patent  store  fronts 
are  :  >e<  ifled.  Exterior  ol  the  building 
will  be  faced  with  pressed  brick  and 
terra  i  otta.  Bids  will  b<  called  toi 
si  ortly. 


SEALED   PROPOSALS. 


STEEL  REINFORCEMENT  BARS 
Department  of  the  Interior,  U.  S  Rec- 
lamation Service,  Washington  i>  C. — 
Sealed  proposals  will  be  re  eived  al 
tlie  office  of  the  United  States  Reclama- 
tion Service,  Greai  Kalis.  Mont.,  until 
•i  o'clock  i>.  in.  January  20,  i!H4.  for 
furnishing  about  150,000  pounds  of  steel 
reinforcement  bars  For  particulars 
address  the  United  States  Reclamation 
Sei  (  ice,  Washing  ton,  D  C,  or  Great 
Falls.  Mont.  A.  P.  1 1  w  IS,  ai  ting  di- 
rector. 


STEEL,  REINFORCEMENT  BARS— 
Department  of  the  Interior,  Washing- 
ton. D.  C — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  United  states 
Reclamation  Service,  Bote*,  Idaho,  un- 
til •!  o'clock  i>.  in.  Jnniiarj    30,    1014,   tor 

furnishing    aboul      t'1" pout 

steel  reinforcement  bars.  For  particu- 
lars address  the  United  States  Recla- 
mation Service,  Boise,  Idaho,  or  Wash- 
ington, D.  C.  A.  P.  I 'AVIS,  acting  di- 
rector. 


PROPOSALS    FOB    CEMENT. 

PORTLAND  CEMENT-  Department 
of  the  Interior,  U.  S.  Recla  mal  Ion  Set  \  - 
],',..  \y  sini:-:  i  ,111  n  C  Sealed  pi  optfs 
ais  will  be  received  at  the  office  of  the 
United  States  Reclamation  Service  i1"-: 
Commonwealth  Building,  Denvei  Colo 
until  10  o'clock  a.  m.  Jannarj  IS,  1014, 
ror  furnishing  250,000  barrels  of  Port- 
land cement,  f.  o  b  cars  al  the  works 
of  the  bidder  For  pai  i  Icul  irs  id 
the  U.  S.  Ri  clanval  ion  Set  \  l<  e  Wash- 
ington D.  i'-.  or  108  Commonwealth 
Building  i  • "  ■•  er,  t  folo  A,  P.  DAVIS 
acting-   director. 


PROPOSALS    FOB     F1AGSTAFFS. 

FL  \f,  STAFFS— Fort    Mi     oula     Moni 
Sealed    proposals,    in     triplicate,     for 

i    i  n    ol    i i    ■    B  •-      taff   will 

be   receh  ed    I  ei  e    until    io  o'clock   a.  in. 
January    12,   1014,  and    then    opened.     In- 
formation    furnished      on      appli 
Envelopes    containing    proposals    should 

i  ,     in. I, ii  sed    "P 

Flag   Staff"  and  add   ■  F    V<  IN 

DEM    BUSSCHE,    I  1th    inf..    A.   Q.    M. 

PROPOSALS     I  «>"     REMOVING     ROCK. 

ROCK     REMOVAL      U.      S.       El 

,  1 1 1 1 ,        i .  1 1    i '  1 1  s  i , ,  1 1 1    Ho u s  i 

Cisco    Cal        Sealed 

lentisima     rock     nc  u     en   ram        to 
San     Francisco    Ba;      Cal  '       ri 

,  eived    al    thii     offli  -    until    n    »'c k    a 

■i,    jannarj    15,    101  I.    a  nd 

[nforn         u       ',,M 

THOMAS    II      REES      Hi 

PROPOSALS    roil    «»i   \l     WALL. 


QUAY     WALL     S< 

docks     Navj     Depa 

I,     c.,    ""til    II    o'clock    a.    ■"•• 

17,    1014.    and    thi  n     ind    there 

for    quay    wall    al     the 

._:.,,  i      magazine,    Puge 

Wash  An I 

P] i     spec  I  flea  i  ions     can 

:      J.0      Hi"      b 

to    the    . 

Bremi    ton,      Wash         /;,',. 

SMITH,   acting 


isals,  in- 
all."  will 
a  ids  and 

Jannarj 

United 

$14,700. 



i  ,  .i  ii   or 


\\i 


M 


PROPOSALS  FOB   <  I  Ol  K    91  STEM, 
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proposals  or  bids  on  January  8tta,  1014, 
lor  furnishing  of  -all  the  materials,  la- 
bor and  workmanship  required  tor  the 
Clock  -System  for  the  Citj  ilaii  Build- 
ing in   the  City   of  i  takland,   Callfi 

All    proposals    shall     be     made 
mil 

I '      of   pro 

nished   i'\    the  City,   through   the 
tects,    a  ml 

envelopes,   endorsed   ''Bids   for   furnish- 
ing of  a  nd  work- 
i":i  nsh  ip    required    in     cor  neci  loi 
thi    Clock  Sj  stem   i  equli  ed   toi    I    i    C 

Hall    Buildini     '  addre     ed    

cil   and   deposited   by   the  bidder,  or   his 
agent,    \\   ;        aid    C  iunci]    ivi  He   In   ses- 
sion,   between    eleven    o'clock   a.   in.  ami 
twelve  o'clock  aoou,  Paclflc  time,  on  the 
8th   day    of  January,   1014,   in    ii  i 
of   the   Council   in   the  City   Hall,   Four- 
teenth   ami    Washington    abri  Oal 
land.,  and  at  I 
nanieil    t  he   bids    will   he   opem 

.I   publicls    decla  red   In  opei 
slon  ol    ih"  Council. 

\n  bid  shall  be  recel ved  oi   con    di    i 
which    is    in"    accompanied   bj    a   check, 
certified    by    a    responsible    bank, 
able    to    the    order    of    Frank    Al.    Smith, 
City   Clerk,   In  an  amount   not    le 
ten    per    cent    (10%)    of    the    aggregate 
amount    of    the    proposal    submitted    by 
the    bidder.      Said    "heck    shall    be    [on 
feited    to   and    be    retained    by    thi 
if  the  successful   bidder  fails  or   ri 
to  execute  the  contract  in  the  req 
tui  in  and  furnish   bonds  of  the  toi 
be  provided  by  the  City  and  as  requlri 
by   the  Charter  of  the  City  of  Oakland, 
within  five  (5)   days  after  receiving  no- 
tice of  award. 

A    set    of    the    forms    of   prop" 
of    the     required    affidavits,    age 
bonds,   acknowledgement   and  specifics 
(ions    will    be    furnished    contractors    on 
ilii.i. i  nd    at    the    office    of    the    Ac 
al    Citj     Hall    Building.      The    pla  n  i    a  nd 
drawings  may  be  had  at   the  said   offli 
of    the    Architects   after    December    15th, 
1913.    within     i     reasonable    time 
applies  t  in",  .ind   upon  a  deposit   a 
i.  en     Dollai       ($15. 00),     which      " 

«iii   be   re d    to   the  appllcan 

the    said    plans    and    drawings    a 
turned  i"   th"  Arc  i  itects  in  good  i  ondl 
Hun:    one   complete    set    of    plan 
drawings    required    tor    the    work    wll 
he  turn:  '  pplicaat.     Addition- 

al   copies     will,    however,    be    fui 
pro\  "I'll    the    applli  ant    pays    t: 
of    reproduction,    such    addition"  1 
to    be    returned    to    the    Architects      to 
get  her   with    the  first  set. 

The   ii  i     \  ed   to  the   C 

in  ac la  in  e  wit  b  the  provision 

,,r   the   City   of   Oakland,    to    re- 
ject   ""\    or   all    hids    submitted. 

Each     bid    shall    hear    the    oil" 
i iddei    "      required    by   Seel 
ol    i    i    Charter. 

FRANK    M.  SMITH,  City  Clerk. 


NOTICE   TO    CONTRACTORS. 


Pursuant    to 


,,,    1:1    olutlon    No     1 
s     passed   December   12,   1913,  '    ■ 


Mil  K  E    TO    (<>\l  It  ICTORS. 

SEALED     BIDS     wi  "'I     bj 

w     r     i 
Building  an  to 

mill     in,  in, lint,      twelve     o'clock,      i n, 

Wednesday,     Jannarj      mi  I, 

,  i  .1     read     foi      fui 

ami   ere      [  the  Femah 

Napa     3ta  ti      H 

Napa 

.   .  i       pei    ■ i 



ito.    Call! 

Sin  '      bid         .■    i  i    ' 1 

Entire 
i    .  "den's   bond 

■ 
(10%)  e    bid    must 

h   bid. 

lired   "ii  plan 

.■nl       ol 

i 

in    K I  .      . 

i  ,i  leparl  menl    ol     En 

'    '      '    '  ,,•     ,■ 

.    vv.    I' 

i 

(al      Nan 

,e,l| 


SEALED   PROPOSALS   will  be  receiv- 
ed   by    the    Buildings  and   Grounds  Com- 
mittee   of    the       Panama-Pacific      Inter- 
national   Exposition   Company   at    Room 
|    the    Service    Building,    Fillmore 
"i    Chestnut    Streets,    San     Francisco, 
in      it       lllHMI      A.     M.,       Friday 
January  2nd,    11(11,   (or  Klectrlc  Wiring 
nl       Machinery         lliilldlng,        i  :,i  uea  n,,„ 
Building,     I.IImtiiI     ArtM     Hull, line;.     Food 
Prodncta       lliillillne.       and       Agriculture 
Building   in   accordance   with   the   plfctps 
and    specifications    on    file    in    the   office 
of   the   Director  nf  Works. 

Bach  proposal  must  he  accompanied 
by  a  certified  check  payable  to  the 
of  the  Panama  Paclflc  Interna- 
tional Exposition  Company  in  the 
sum  of  (10)  per  "'ill  of  the  amount  bid, 
or  the  same  will  not  be  considered. 
When  th?  award  ot  contract  is  made 
all  checks  will  he  returned  to  the  re- 
I  iv  c    blddei  s.    ,\,e|il     thai     tiled    with 

cepted      proposal     or   bid.   which 
cheek    will    be    returned    upon    the    suc- 
i"i      bidder      signing    the      contract 
and   tiling  the  required   bond.        A  bond 
In   the  sum  of  fifty   (50)   per  cent  of  the 
I    price    will    lie   required   for  the 
faithful    performance     of    the    contract: 
the   sureties   thereon    must    be   satisfac- 
tory   to    the      Building's      and      Grounds 
Committee    of    the    Panama-Pacific     In- 
ternational   Exposition    Company. 
Progressive   payments   will  be  made. 
The    right,    is    reserved    to    reject    any 
and  all   hids  and   to  waive   technical  de- 
fects   if    in    the    interest    of    the    Exposl- 
i    ni   Company. 

Plans    and       specifications       for      the 
work     may    he    obtained     from     the    Dl- 

Of      Works.      Room    207 
Building,        Fillmore        and        Chestnut 
Streets,    San     1"     ".         >      by     depositing 

,    which   amount    will   be   refunded 

to    contractors      submitting      bona       fide 

Ml      persons     taking     out     plans 

and     failing     to     submit     bona     tide    bids 

fell    i    ,■    deposit    of    Twenty-five 

Dollars    to    the   Exposition   Company. 

"der       of       the    Buildings       and 
:  ri  "nils    Committee. 

WILLIAM   II    CROCKER, 

Chairman.      (•) 


NOTICE  TO   CONTRACTORS. 


SEALED  PROPOSALS  will  be  receiv- 
ed  by    the   Buildings  and  Orounds  Com- 
i  i    i  nama-Paclflc      Inter- 

natlonal    Exposition   Company   at    Room 
IS,    in    the   Service    Building,   Fillmore 

.  -tir.t      Streets,     San      Francisco. 
ii  mi.     it      Kiiiio       \.      M..      Friday, 
January  'i,  inn.  for    lutomatlc  sprink- 
ler System  f"r  The  I'.lucntlon   Banding, 
Pood    Products    Bnlldtnx,    Ldbernl    Arts 

I, .11. Hill;.        tgrl.-iiltnn-     Hull. line.         Hi.,,,, 
InelnrcN  IIuIIiIIiik.  TriinHimrliltlnii 

Building,     Mines     Building    nnd     Vnrleri 
Industries    Building    in    accordan 

us    on    file    In 
o 

.  ■ 

ed  check      paj  able   to     the 

...  p  ■ 

position      I ' p  i  "  i      In      the 

Of        ten     ICC 

same     will 

I     con- 

.:, 

l  iirne.l 

bid    which  check  will  be  returi 

■  Ing    th Hi- 
fi  fllli 
n   the  sum  of  life 

I    be    required 
.      faithful     perfo  of    the 

contract;    the   suretl. 

nama- 

,      |     i :    .■■     .' 

nd    .11    "nl     .ind   to  «  alvi 

■•      the 

Rlllldll 

which    amount    B 

submitting 
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bids.  All  persons  taking  out  plans 
«nd  failing  to  submit  bona  Aide  bids 
will  forfeit  the  deposit  of  Fifty  Dol- 
lars  to   the  Exposition   Company. 

By      order      of      the      Buildings      and 
Grounds  Committee. 

WILLIAM   H.   CROCKER, 

Chairman.     (*i 

XOTIl'E    TO    COXTHACTORS. 


BUILDING    AND    INDUSTRIAL    NEWS. 


Wednesday,   Deeerrber  31    1913 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
-'13,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco, 
California,  at  10:00  A.  M.,  Friday, 
January  2,  1014,  for  Construction  and 
I  nMiillaiii.il  of  Sewers  for  Ferry  Ilulld- 
inii.  Garden  and  Service  Road  South  of 
Machinery  Hall  in  accordance  with 
plans  and  specifications  on  file  in  the 
office    of    the    Director    of    Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the 
sum  of  (10)  per  cent  of  the  amount  bid, 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  with 
the  accepted  proposal  or  bid,  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fifty  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive   payments   will   be   made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works,  Room  207  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
Jin. no,  which  will  be  refunded  upon  tne 
return  of  the  plans  and  specifications 
in  good  condition. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM    H.    CROCKER, 

Chairman.    (*> 


NOTICE    TO    CONTRACTORS. 


SEALED  BIDS  will  be  received  by 
W,  P.  McClure,  State  Engineer,  Capitol 
Building.  Sacramento,  California,  up  to 
and  including  twelve  o'clock,  noon, 
Monday,  January  5,  1014,  said  bids  (hen 
and  there  to  be  publicly  opened  nnd 
read  for  furnishing  all  plant.  materials 
and  labor,  nnd  doing:  the  work  required 
for  the  Hand  blasting  of  the  granite 
work  anil  steps  of  the  Capitol  lliilldlng. 
at  Sneramento,  California,  in  accor- 
dance with  specifications  therefor, 
copies  of  which  may  be  obtained 
on  application  to  the  State  Department 
of   Engineering.   Sacramento,  California. 

Such  bids  will  be  received  for  the 
Entire   Work. 

Cash,  a  bidder's  bond  or  a  certified 
check  In  Hie  sum  of  ten  per  i  •  ml  um 
(10%)  of  the  amount  of  the  bid  must 
accompany   each    bid, 

a  deposit  of  Two  ($2.00)   Dollars  will 

,,    required    i  Iflcations.    the 

deposit    to   be   returned   lmmedlatelj    on 

rn     i     tl itlon     to    the 

State     Department    of     Engineering     al 

Sacramento,   California,    in    -  ]    II- 

tlon. 

The    Siai.-  of    Engineer- 

ing reserves  the  rlgnl  to  reject  any  an  < 
h  11  bids  and  to  waive  any  informality 
in   anv    1 1 

All  bids   must   be  addressed   to   W 
WcCLURB,  Btati    Engineer.  Sacramento 
f'allfornla,    and    plainly    tivitke!    on    the 
envelope:      "Proposals    foi 

tate  Capitol  Building.  Saci  imento, 
nta." 
{Signed]  W.    P.    McCLURE. 

Engineer.    (•) 

NOTICE  TO  <  ONTRACTORS. 
TREASURY  DEPARTM1 

Vrchitei  Ington, 

i  .i    pi  .,- 
.1    in    this    Office    al 

:i   p.  m.,  January  <u    mil.   for   n >n- 

n   complete   (Including  mechanl- 

lor  lighting  fixtures 


and  approaches)  of  the  United  States 
post  office  at  Grand  Junction,  Colo.  One 
story  and  base  building;  ground  area, 
5,700  square  feet;  fireproof  construc- 
tion; stone  and  brick  facing;  tile  and 
composition  roof.  Drawings  and  speci- 
fications may  be  obtained  from  the  cus- 
todian of  site  at  Grand  Junction,  Colo., 
or  at  this  office,  in  tne  discretion  of  the 
Supervising  Architect.  O.  Wenderoth. 
Supervising    Architect.  (•) 


The  Board  of  Public  Works  reserves 
the  right   to  reject  any  and   all    bids. 

By  order  of  the  Board  of  Public 
\\  orks. 


NOTICE    TO    CONTRACTORS. 


PANAMA-PACIFIC        INTERNATION  \I, 
EXPOSITION. 


NOTICE    TO    CONTRACTORS. 

The  James  Graham  Mfg.  Co.,  will   re- 
ceive   bids    at    their    office    in    Newark,  i 
Cal.,    on   or   before   :t  o'clock    P,    M.   Jan- 
uary  IO,  1014,  for  the  erection  of  a  one- 
story   brick    warehouse. 

Plans  and  specifications  describing 
this  work  may  lie  had  from  A.  T. 
Griffin,  Niies,  Cal..  or  from  the  James 
Graham  Mfg.  Co.  office  531  Mission  St  . 
San   Francisco.   Cal.  (•) 


PROPOSALS. 

OFFICE  OF  THE  BOARD  OF  PUB- 
11c  Works  of  the  City  and  County  of 
San    Francisco. 

Sealed  proposals  will  be  received  at 
this  office  between  the  hours  of  2  o'clock 
p.  in.  and  3  o'clock  p.  m.,  on  Wednesdnv. 
the  7th  day  of  January,  1014,  for  fur- 
nishing and  delivering  the  following 
material: 

The  machine  shop  equipment  for  the 
Geary   Street   Municipal   Railway. 

Said  material  must  be  in  accordance 
with  the  specifications  therefor  on  file 
in  the  office  of  the  Board  of  Public 
Works,  to  which  reference  is  hereby 
made,  and  delivery  must  be  commenced 
and  completed  within  the  time  limits 
set    forth    in    said    specifications. 

The  amount  of  the  bond  for  faithful 
performance  of  the  contract  has  been 
fixed    at    $5,000.00. 

All  proposals  offered  shall  be  accom- 
panied by  a  check  certified  by  a  respon- 
sible bank,  payable  to  the  order  of  the 
Clerk  of  the  Supervisors  of  said  City 
and  County,  for  an  amount  not  less 
chan  ten  per  centum  of  the  aggregate  of 
the  proposal,  and  no  proposal  will  be 
considered  unless  accompanied  by  such 
check. 

Printed  proposal  forms  will  be  fur- 
nished gratuitously  upon  application  at 
the  office  of  the  City  Engineer,  and  all 
proposals  must  be  made  upon  such 
forms. 


SEALED  PROPOSALS  will  be  receiv- 
ed by  the  Buildings  and  Grounds  Com- 
mittee of  the  Panama-Pacific  Inter- 
national Exposition  Company  at  Room 
-13,  in  the  Service  Building,  Fillmore 
and  Chestnut  Streets,  San  Francisco 
California,  at  10:00  A.  M.,  Thursday, 
Janunry  8,  1014,  for  The  Construction 
nnd  Installation  of  Sewers  for  The 
Court  of  Honor  in  accordance  with 
plans  and  specifications  on  file  in  the 
office  of  the  Director  of  Works. 

Each  proposal  must  be  accompanied 
by  a  certified  check  payable  to  the 
order  of  the  Panama-Pacific  Interna- 
tional Exposition  Company  in  the  sum 
of  ten  (10)  per  cent  of  the  amount  bid. 
or  the  same  will  not  be  considered. 
When  the  award  of  contract  is  made 
all  checks  will  be  returned  to  the  re- 
spective bidders,  except  that  filed  win 
the  accepted,  proposal  or  bid.  which 
check  will  be  returned  upon  the  suc- 
cessful bidder  signing  the  contract 
and  filing  the  required  bond.  A  bond 
in  the  sum  of  fiftv  (50)  per  cent  of  the 
contract  price  will  be  required  for  the 
faithful  performance  of  the  contract; 
the  sureties  thereon  must  be  satisfac- 
tory to  the  Buildings  and  Grounds 
Committee  of  the  Panama-Pacific  In- 
ternational   Exposition    Company. 

Progressive  payments   wili  be  made. 

The  right  is  reserved  to  reject  any 
and  all  bids  and  to  waive  technical  de- 
fects if  in  the  interest  of  the  Exposi- 
tion Company. 

Plans  and  specifications  for  the 
work  may  be  obtained  from  the  Di- 
rector of  Works.  Room  207  Service 
Building,  Fillmore  and  Chestnut 
Streets,  San  Francisco,  by  depositing 
$10.00,  which  will  be  refunded  upon  the 
return  of  the  plans  and  specifications 
in   good   condition. 

By  order  of  the  Buildings  and 
Grounds  Committee. 

WILLIAM   H.   CROCKER. 
Chairman.    (•  t 
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SAN  FRANCISCO. 


RESIDENCE  —  2  story  and  base. 
li une.  $1,000.  San  Fram'sco.  Archi- 
tect, \V.  S.  Rhodes,  3372  16th  street, 
S.  K  Owner,  M.  .1.  Terranova  The 
house  will  he  erected  on  Paris  street 
near  Persia  and  has  been  designed  for 
i  ' oom  house  with  bath  Inter- 
ior finish  win  i.e  of  pine  with  some 
elm  panel;  and  oak  Hours.  There 
will  be  furnace  heal  and  open  fire 
ol. ir.  •  .M.i  ntels  will  be  of  tile  a  n ,  1 
brick.  Muii  room  win  have  composi- 
tion   doors   til*-   wainscot.      An   au- 

i ii  i     « .iter   hea  ter   will   be   installed. 

Exterior   of   the   dwelling   will   be   cov- 
ei  iii     n  ith     rusl  Ic    and    cement     pla   I  er 

on     met;. I     lath.       Plans     or pleti 

and    figures    me    being    taken. 

RESIDENCE        2       Story       and       I.  tse, 
(8,500,      San    Francisco.      Archi- 

tOCl        I \       I liar. I.     I'helan     Bldg., 

s.    f,      oh  nei     George    I.    Savage.     The 
iousi     will    bi    'I.'  i.-.l    iii    the   Inglei  Ide 

r. and    iiai    I li    Igni  -i    In   I  he 

Spanish     styli        Tht      hou  e     will     con- 
tain   eighl     .    bath      a  mi    sleeping 

lot.  i  mi    finish    win    I..-    largely 
.,r    pine    with    some    hardwood    veneei 

i  lak    Moots    will    he    used    in    the    I 

elpal     i  oom         Pla  n      pi  a\  Ide    I'm     I  m 


nace  heat  and  open  fire  places.  Man- 
tels will  he  of  brkk  an.!  tile.  Bath 
i -I. in-  win  !,,.  equipped  with  shower 
and  will  have  tile  floors  and  wainscot. 
Automatic  water  heaters  will  be  in- 
stilled. Exterior  of  the  house  will  be 
covered  with  cemenl  plaster  on  metal 
hull.  Plans  ate  complete  and  the  work 
will  be  done  by  Day  Labor.  All  mate- 
rials will  be  purchased  through  Mr. 
Leonard's    office. 

RESIDENCE    —    2    story     and     base, 
flame.    $2,500.      San    Prancisco.      Archi- 

tect,   i Owners,  Oscar  Heyman  and 

lit....  712  Market  street,  s  P.  The 
house  will  I"  erected  on  the  west  side 
ol  Huron  street  south  of  Sickles  and 
has  been  designed  for  a  seven  room 
dwelling  with  bath.  Interior  finish 
will  be  of  pine  and  redwood.  Oak 
Hoots  will  he  used  in  the  living  and 
.lining     r OS,        There     will     he    a     large 

open  tire  place  with  til.-  or  brick  man- 
tel, Bath  room  ami  kitchen  will  have 
til.      wainscot.       An      automatic     water 

he  iter  will  I.e  i  list  a  1 1  e.l  Exterior  of 
tin  dwelling  will  he  COVertd  with  rus- 
tic   and    lenient     plaster    on    metal    lath. 

i  •:  in      i  re   In    I  he   hands   ol    tl w  mis 

inil    work    will   i.e  don.-   i.v    Day    Labor 

aii   materials  are  now  being   purchased 

RESIDENCE  2     story      and      base, 


Wednesdaj 
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frame,  J2,i San  Francisco.  Archi- 
tect, none.  Owner,  F.  Nelson,  30  Pre- 
sidio Terrace,  S.  F.  The  dwelling  has 
been  designed  for  a  six  room  house 
and  will  be  erected  on  the  east  side  of 
l  lth  avenue  near  Fulton  street.  In- 
terlor  finish  will  he  largely  of  pine 
with     some    elm    panels    in    the    living 

and    dining    rooms.       Hardwood      il •« 

will  also  he  used  in  the  principal 
rooms.  Plans  provide  for  furnace 
heat  and  open  fire  place.  Mantel  will 
be  of  tile.  Tile  wainscot  will  he  used 
in  the  bath  room  and  kitchen.  An 
automatic  water  heater  will  be  in- 
stalled. Exterior  of  the  dwelling  will 
he  covered  with  cement  plaster  on 
metal  lath.  Plans  are  complete  and 
in  the  hands  of  the  owner  who  will  do 
the  work  by  Day  labor.  Materials  are 
new    being    purchased. 

BUNGALOWS — 2    1%    story    and    base, 

frame,     $2,01 ach.        San       Francisco, 

Architect,  none.  Owner,  Charles  Q. 
Anderson.  3942  24th  street,  S.  F.  These 
two  houses  will  he  erected  on  the  west 
Side  of  Whitney  street  south  of  30th 
street.  Interior  finish  will  be  of  pine 
and  redwood.  Hardwood  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  he  open  fire  places  and  tile 
mantels.  Tile  wainscot  will  be  used 
in  the  hath  rooms  and  kitchen-  Ex- 
tericrs  will  be  covered  with  rustic  and 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  the  work  will  be 
done  by  Day  Labor.  Materials  are 
now   being   purchased. 

RESIDENCE  —  2  story  and  base, 
frame,  $3,000.  San  Francisco.  Archi- 
tect, none.  Owner.  .1.  S.  Pur-cell,  S-56 
Presidio  Terrace,  S.  F.  This  house 
has  been  designed  for  a  seven  room 
dwelling  -and  will  ne  erected  on  the 
south  side  of  Lincoln  street  east  of 
4th  avenue.  Interior  will  he  finished 
in  pine  with  some  hardwood  veneer. 
Oak  doors  will  be  used  in  the  living 
room,  dining  room  and  reception  hall. 
There  will  be  furnace  heat  and  open 
tire  places.  Mantels  will  be  of  tile  and 
brick.      Tile    wainscot    and    composition 

II -s    will    be    used    in    the    bath    rooms. 

An  automatic  water  heater  will  be  In- 
stalled. Exterior  of  the  house  will  be 
covered   with    cement   plaster   on    metal 

lath.        Plans     are     completi I       the 

work   will  be  done  by   Da>    Labor.     The 
owner   is   now    purchasing   all   materials. 
RESIDENCE  -    storj     and      base, 

frame,  $9,000.  San  Francisco  Archi- 
tect Ernesl  Coxhead  Heat  -i  Bldg.,  S. 
p,  Owner,  Dr.  Henry  Gibbons.  The 
dwelling  has  been  designed  to  contain 
eight  icons,  i.ati.  and  sleeping  porch, 
\  splendid  site  ,,,,  Presidio  Tei 
:,,.,  n  secured.  Interior  of  the  dwell 
,,,-.  will  be  finished  in  pine, 
and    hardwood   veneer.      Oak    flo 

be    used   In    tl inclpal    ''■'"■ 

,  rovlde    for   a    central    heating 
probably    hot     watei        md     o Ire 

„,,,...  Mantels     Will     be 

,;,,.       Bath    rooms    will 
tion    tl -   and    tile   walnseol       Hi   au- 
tomata    wati r    will     '< 

Tii,.  wainscot  will  a.so  be  used  In  the 
kltcl  e„      Ext<  rior  of  the  dwel 

irered     with    cement      pi ' 

metal    lath.      Plans    an 

,„d  figures  will  be 
OEWER       WORK,       ET 
Stated      s.n,    Francisco.      An  hiteel     Dl- 

reci '-    a      , 

Owners      Panama-Paclfl.      It »l al 

Exposition  Co.     Pl«> '  Ple'e  ""' 

,,„     be     secured     from     - 

works   for    constructing    sewers    In    the 


Court  of  Hon  n  Hals  will  be  opened 
on  January  Sth  for  this  work.  An  of- 
ficial proposal  appears  In  another  col- 
umn    of     this     issue. 

APARTMENT     HOUSE  to  in3 

base,    reinforced   concrete,   I2S.OO0      San 
Francisi  o.      At  chitect,    M.    Ma  ttano 
David    Howes    Bldg.,    S.      F.       i  iv, 
Lachman   Bros.     This   building   ha 
no  iii  loned  hei  e  befoi  e  when  pla  n 
fust    started.      The    building     will     be 
erected    on    the    east    line     of      M 
street   south    of    16th    and   has    been    di 
signed    for   stores   on    the    first    floor   and 
a    number   of  apartments   on   the   uppei 
floors.       The     structure      will      have       a 
frontage   of    7'5   feet   and   a   depth   of   96 
feet.     There  will  be  a  total  of  42  apart- 
ments   of     two     and     three     rooms.       All 
suites    will    have    private     hath     rooms 
and     wall     he. Is.        Plans      provide       for 
steam    heat,    a    vacuum    cleaning    system 
and    hot    water    supply.       Interior    finish 
will    he    of   pine    with    some   elm    panels 
Bath     rooms      will      have       composition 
floors  and  tile  wainscot.     There  will  be 
patent     store     fronts     and      plate     glass 
windows      Exterior  of  the  building  will 
he    faced    with     cement    plaster.       plans 

are  complete  and   the  work   will  I 

ried  on  by  Beach  and  Hefferman,  David 
Hewes  Bldg.  Material  bids  are  now 
being   taken. 

APARTMENT  HOUSE — S  story  and 
base,  frame.  $12,000.  San  Fran 
Architect.  A.  Iteinholdt  Denke.  Hum- 
boldt Bank  Bldg..  S.  F.  Owner.  Mrs. 
Hattie  Becker.  The  building  will  be 
erected  on  Presidio  avenue  and  has 
been  designed  to  contain  a  numbi 
two  and  three  room  suites  with  private 
baths  and  wall  beds  tnterloi  finish 
will    be    of    pine    and    hardwood.        (>ak 

floors    will   be   used    in    the    living    I 

Plans  provide  for  steam  heat  and  a  hot 
water  system,  Bath  rooms  will  have 
composition  floors  and  tile  wainscot 
Entrance  will  he  finished  In  tile  and 
marble.  Exterior  of  the  building  will 
be  covered  with  cement  plastei  on 
metal  lath.  Plans  are  now  being  pre- 
pared. 

APARTMENT        HOUSE         ALTERA- 
TIONS— 3    story    and     base,    frame,    $6,- 

500.      San     Francisco,       Arch :t,    C     0 

Clausen,  Phelan  Bids..  S.  F.  Owner, 
.Mrs.     Willis.       The    present     three 

Hi-    building    loeate.i    on    c;i n 

near  Lark  In  w  111  be  altered  Into  a  i I 

,i,i  ip .,1  t  ineiii  house  -  ontalnlng  six 
two     and     three     room     suites.       Interior 

in-,   h     will     i f     Pine       throughout. 

Thi  i .     will    be    a    new 

system,    wall    beds    and    hot    water    sup- 
ply,     i:  1 1  -I     i  oom      will     iavi     - 
tion   Ho,,,-  and   tile   wain  -  ■  I       I 
,,,        ,     building    will    be    covered    with 
rustic     tnd    -  ement     plaster     on     metal 
lath      pin.      ire  now-  out   for  fig 

STABLES      I  ' 

n  ime  ■   ' 

s.i  n    i-'i  u vrchltecl     noi 

ers,  Callfon     -  Fi lam 

l [20      Market      street.     S.       V 

,      ,  .     north 

Ide  of  1  l  reel    west   ol   T  u  lor  cov- 

,,,     85     bj      17SM      feet 

Stalls    "i!     t<    euipped    with    metal   teed 

boxes 

n -in   eulpn  I*   barn 

-i         Plumb 
,      work     Will     I  - 
Exterl '    the    building    will 

i | 

comph  »ork    wl"    ,,e   done 

by    Day    Labor. 


WINER'S     ADDITION        2     storj      and 

alnfon  ed   com  i  ete,    $20,000.    San 

Architect,   1..   Mastropasqua, 

580  Washington  street.  S.  F.  Owner, 
m     Sattui.      An   extensive   addition    will 

di    to   the   plant   .11    th rner  of 

1    in. 1    Bryant   streets.     New   portion 
1      the      building      will      be      fireproof 
-..11     with      reinforced     concrete 
wo  lis  and   floors.     There  will  lie  a   num- 
1   large  w len  tanks.     Metal  win- 
dow   sash    and    frames    will    be    specified. 
-  1  1.. 1    of    t  he  building    will   be   faced 
ement    plaster.      Plans    tor    this 
work   are   now   being   prepared. 
FLATS— 2   -1..1  j    and   base,  bi  Ick,  $-".,- 

San    Francisco.      Architect,    none. 

Owners,  Egan  Pins,  LI50  Folsom 
streets.  The  building  will  he  erected 
..a  the  north  side  of  Folsom  street  east 
of  Sth  covering  an  area  of  -'.".  by  i»T 
1.  .  1.  The  in-si  11, M.i-  will  contain  a 
store  and  upper  Boor  two  modern  flats 
of    four  and    five   rooms.      Interior   finish 

will     be    Of    pine    an.l    redw I.       There 

will  be  automatic  water  heaters  and 
tile  wains,  ot.  Exterior  of  the  build- 
ing will  be  laced  with  stock  brick. 
Pians  are  complete  and  In  the  hands 
of  the  owner  who  will  do  the  work 
by  Day  Labor.  Materials  are  now  be- 
ing purchased. 

FLATS — 2    story     and       base.       frame. 

•  ,  San       Francisco.         At 

1  ,,.  w.  Lenzen,  lliunhoi.it  Bank  Bldg., 
s  F.  owner.  R.  ( \  BInglej  Jr.  The 
building  will  be  elected  on  the  east 
,  .  avenue  between  1  and  -i 
streets  and  has  been  arranged   for  store 

and  living  apartments  on  the  first   11 

and    one    large    residential    Hal    on    the 

se,  .mil  floor.  Interiors  will  he  finished 
In  pine  and  hardwood.  Oak  Moors  will 
11  ,-,i  in  the  principal  rooms.  Tnere 
will  be  one  large  open  lire  place  with 
brick    mantel,      Bath    room    will    have 

position     floor    and      tile      wainscot. 

Tile    will    be    used    In    the    kitchen.      Ex- 
,,r   th.-   building   will   be   covered 
with    rustic,      plans    an-    complete    and 
figures  are   being   taken. 
GOVERNMENT     WORK  Com  reti 

rick  .  ..11-11 .1-  lion  cost  not  stat- 
,  !  San  Francisco.  Engineer,  Con- 
structing Quartermaster's  Department, 
Fort  Mas. .11  Owners,  United  States 
Government.  New  work  contemplated 
United  stales  Govei  timenl 

-it     1  he    hay    Include 

the    following:      Rock     hunker       it       the 
1-.    Wharf.    Fort     Winfleld     Scott 

I Ubic     %  ai  .Is.     loin, -1.1    on! 

reosi  ted    plli  i   thn 

errlck  will  also  b 
,    grading  of  the  site  for  the  new 
,  ■  ma  ster    Stables    hai  a    be 
to   Washington      T  ic   alt 

.    1    and    the    following    hulld- 

.    erected       '        -    I         stable 
,  .is,  store  houses,  forage  and 
, ,.,      1,,-n       11.      1 
Fort     Scott.       There     will     be     about     23 
nga    In    all     Including 

Plana    for    moving    and    enlarging    the 

i. 
,,,-    under    way,      1 

the   entln      1  of    the 

road   to   th  1 

,,,,,,  .locks. 

■  ,     . 

inont     for     the     bUlldll 

with    th.     Exp 

,     bulld- 

Whlle 

given    It    Is 
understood    that    the   building    will    not 


be  less  than  300  by  300  feet.  After  the 
exposition  this  building  will  be  re- 
modeled for  Division  Headquarters. 
Among:  the  projects  now  under  way  in 
instructing  Quartermaster's  Of- 
Fort  Mason  are  the  following: 
A  drainage  system  for  the  stable  site 
at  Fort  .Scott,  construction  of  a  lire 
t  Fort  Scott,  a  garbage  crema- 
tory for  the  Letter  man  General  Hos- 
pital and  a  large  crematory  for  the 
entire  Presidio  Reservation.  Plans  are 
also  being  prepared  for  enlarging  the 
..  barf  at  Fort  Berry  and  constructing 
breakwater  to  protect  it  from  the  un- 
dertow.  Plans  for  these  projects  have 
been  forwarded  to  "Washington  and 
Mils  will  not  be  called  for  until  the 
department  reports  them  back  to  the 
i  instructing    Quartermaster. 

HOSPITAL — 5  story  and  base.  Class 
A  construction.  $100,000.  San  Fran- 
cisco. Architects,  Bakewell  &  Brown, 
251  Kearny  street,  S.  F.  Owners.  Stan- 
ford University.  Architects  Bakewell 
&  Brown  have  been  commissioned  to 
prepare  plans  for  the  new  buildings 
ire  to  be  erected  at  the  Lane 
Hospital  at  the  corner  of  Clay  and 
Webster  streets.  The  present  building 
will  be  enlarged  and  extended  along 
Webster  street  adjoining  the  medical 
building.  Construction  will  be  fireproof 
throughout  with  a  steel  frame  and 
brick  and  concrete  filler  walls.  The 
two  new  portions  will  give  an  added 
capacity  to  the  hospital  of  150  patients. 
A  smaller  building,  designed  to  house 
the  laundry,  will  be  erected  in  the 
court  between  the  two  larger  struc- 
tures. Included  in  the  euipment  of  the 
uildings  will  be  special  hydro- 
therapeutic  rooms,  X  ray  rooms,  and 
special  operating  rooms.  Tile  and 
hardwood  will  be  used  extensively. 
There  will  be  a  modern  system  of  steam 
heat  and  vacuum  cleaning.  Exterior 
of  the  building  will  he  faced  with 
pressed  brick.  The  work  has  been  es- 
timated   to    cost    $100,000. 

GOVERNMENT  WORK  —  Electric 
wiring,  etc.  Cost  not  stated.  Sin 
Francisco.  Engineer,         Constructing 

quartermaster's  Office,  Fort  M»ison. 
United  States  Government. 
Bids  were  opened  by  the  Constructing 
Quartermaster's  <  iffice  at  Fort 
on  Tuesday  for  electric  and  plumbing 
Installation    at     the    Letterman    General 

'  i 

and   for  the  electric  lnstal 
Array  Transport   Docks.     The  Burnham 
Plimblng    Co.    were    low    on    the     work 
<it   the    Letterman    General    Hospital    a1 
iiinitted 
1 
wit  h  a  difference  •>(  but  I 
lars    between    the    highest    and 

rim      Electric 
e    F.lectric    Co. 
and   if    S.  Tittle  1 
HOTEL   ALTERATIONS— 3    story   and 
■ 

Owner, 
Charles  Katz  i  '    S    B". 

Tills   work    will   consist   of  extensive  al- 

the    west   side    of  :    south 

„f    1 7 t  h     th<     work 

ii    finish   an 
■ 

ling  and   first   floor 
will    not    tie    altered.      PI 

• 
MARKET-  •      frame, 

ncUco.         Architect, 
Charles    Fantoni,    91C    Kearny    street,   S. 


BUILDING    AND    INDUSTRIAL    MOWS. 

F.     owner.  Angelo   Belli.     Tin-  building 
at    the   coiner   of   Fillmore   and   Jackson 

a  ill  be  moved  to  the  rear  of  the 
lot  and  altered  into  a  modern  Hat 
building.     A  new  structure  of  one  story 

i  to  contain  a  market  will  t»e 
erected  on  the  site  of  the  old  building. 
There  will  be  patent  store  fronts  and 
interior  finish  of  pine.  Exterior  will 
be  covered  with  a  reneer  pressed  brick. 
Plans    are    being    prepared. 

OFFICES — 14  story  and  base.  Class 
A  construction,  $1,200,000.  San  Fran- 
cisco. Architect,  J.  Martyn  Haenke, 
Story  Bldg..  L.  A.  Owners,  Sweeney- 
Estate.       The    Building    and    Industrial 

an  state  on  first  hand  informa- 
tion that  the  Sweeney  Estate  will  se- 
cure a  loan  of  $S50,000  shortly  after 
January  1st  and  will  proceed  at  once 
with  the  construction  of  the  14  story 
Class  "A"  office  building  at  the  south- 
east corner  of  Montgomery  and  Bush 
streets.  The  building  will  occupy  the 
entire  Montgomery  street  frontage  ex- 
cept that  portion  at  the  corner  of  Sut- 
ter and  Montgomery  owned  by  the 
Donohue-Kelly    people. 

Contracts    Awarded. 

NEW  YORK  STATE  BUILDING — 
Concrete  and  frame  construction,  $126,- 
600,  San  Francisco.  Architect.  Di- 
re, tor  of  Works,  Service  Bldg.,  S.  F. 
Owners,  State  of  New  York.  Con- 
tractor, Neil  A.  McLean,  Chronicle 
Bldg.,  S.  F..  general  construction. 
$118,800.  Charles  Wright,  24  Stockton 
strict,  plumbing,  electric  work  and 
heating,  $18,000.  A  complete  list  of  all 
submitted  appears  under  the 
g    of  San  Francisco   in   this   issue. 


Bids  Opened  For 
Government  Work. 


Electrical   Installation  anil  Plumbing  nt 

Letterman    Hospital    anil    Army 

Transport    Docks. 


Bids  were  opened  by  the  Construct- 
ing Quartermaster's  Office  at  Fort  Ma- 
son on  Tuesday  for  electric  and  plumb- 
ing installation  at  the  Letterman  Gen- 
eral Hospital,  Presidio  of  San  Fran- 
niil  for  electric  installation  at 
the  Army  Transport  Docks.  The  Burn- 
"I  nmbing  Co.  were  low  on  the 
work  ii  the  Letterman  General  Hospi- 
tal   at    |  ' 

Three   figures  were  submitted   for  the 

at     the    Army    Transport    Docks, 

with  a  difference  of  bul   five  dollars  be- 

,ii.l    lowest    figures. 

nheim       Electric    Co.       bid 

the    Globe     Electric    Co.,     $1. tuts 

and    ll    s.   Ti'".e,   $2,000. 


Berkeley  Fire  House 
Contract  Awarded. 


Ensures 

Meet  In 


Were    open 


I    I.  l-p 1 ii;      Cl 


Work. 

,i       ll,,       'I 

Berkeley 

, ,  i     ii,. 
ory       ami       i, 
concrete  Are  house,  designed  by  Archl- 


Wedne;  daj      Deo  mber  ::  1    111". 

teel  William  11.  Batcliffe  Jr.  The  con- 
tract was  awarded  to  the  Clinton  Fire- 
proofing  Co.,  of  this  city,  at  $23,375. 
The  following  is  a  list  of  all  bids  re- 
ceived: 

Ben    Pearson     $27,044 

Tieslau    Bros 26,685 

Clinton    h  ^reproofing    Co 23,375 

11.     F.    Smith 3...    28,982 

Boyd,    Kerr    &    McLean 24,990 

T.    W.   Clennahan  Co 27,484    . 

John    M.     Bartlett 25,920 

Fluth     &     Morton 31.900 

Phil     Sheridan     33.S73 

II       P.     Nelson 29,230 

W.    G.    McGinty    &    Son 26.500 

Foster,     Vogt     Co 28,887 

Bluxome    &    Co 29.500 

Thurston    &    Co 26;994 

J.   L.   Merrilies  &   Co 33,104 


New  York  Contract 
Goes  To  McLean. 


New  York  Commission  Awards  Big  Fair 

Contract  to   Nell  A.  McLean.     Other 

Work    to    Charles    Wright. 


(By   Special    Wire.) 


Bids  opened  in  New  York  by  the 
Panama-Pacific  Commission  of  the 
State  of  New  York  for  the  construction 
of  the  state  building  show  Neil  A.  Mc- 
Lean low  at  $118,800  for  the  general 
construction.  A  contract  has  been 
awarded  to  him  at  that  figure.  The 
plumbing,  heating  and  electric  work 
were  awarded  to  Charles  Wright  on 
his  bids  as  follows:  Plumbing,  $S,000; 
heating,  $5,500,  and  electric  work, 
$4,500.  Kiernan  &  O'Brien  bid  on  the 
heating  and  plumbing,  but  their  bid 
stipulated  all  work  or  nothing  and  was 
rejected.  The  following  is  a  complete 
list  of  the  bids  as  opened: 

General   Construction. 

Neil    A.    McLean $118, S00 

Ringrose    &    Vogt.- 121.787 

Denell    Constr.    Co 133,391 

Dunnavant    &    Co 122,399 

F.   P.   &  L.    F.   Fischer 123,574 

Charles    Wright    128,000 

Gran!    Fee    134,650 

Conimary-Peterson   Co 144,000 

James    L    Brown 145,000 

Reese-Rountree    &    Co 151,000 

Plumbing. 

Denell     Constr.     Co $9,350 

Dunnavant    &   Co 9.640 

F.    1'.    &    I-.    E.   Fischer 8,365 

Charles    Wright    8,000 

Hi. i  nt     Fee     8.275 

Commary-Peterson   Co 8.700 

Reese-Rountree    &    Co 10,500 

K'ici  nan     &     O'Brien 7,736 

Alex,    Coleman     8,3  56 

Turner    '  !o : 8,285 

Wittman-Lyman    &    Co 9,167 

.1     E.    O'Mara 9,500 

Heating. 

Denell    Constr.    Co $6,720 

Dunnavant    &  Co 5,600, 

!•'.    P.    it    I..    F.    Fischer 6.075 

Chai  lis   Wright    '',500 

Cra  nt     Vci-     5.790 

i  ..nun,,  1       Petei  -on     Co 6,300 

Reese-Rountree    &    Co 0.C00 

Kiernan     &    O'Brien 6,550 

Turner    Co 6.°n0 

Wittman-Lyman     &    Co 6.394 

J.   E.   O'Mara 6,347 


Wedneeda  \ .    December  31    1913. 

Electric   Work. 

Denell    Constr.    Co $3,500 

Dunnavant    &   Co 4.S00 

Charles    Wright     4.500 

Grant    Fee    4.S00 

Comma  ry-Peterson    Co 5,000 

Reese-Rountrce    &    Co 5.500 

Turner   Co 5.50U 


ItriLDIM;    ami    INDUSTRIAL    NEWS. 


Building  Contracts  Awarded 


San   Francisco. 


Owaer                      contra  i' tor 
Hooker     Keefe 

Same      Byron 

Same      Cavanagh 

Same     Farrell 

Same     Petersen 

Same    Artistic    Mtl 

Same    U   S   Metal 

Same     Mangrum 

Same     Gladding 

Same     Anderson 

Smith      Smith 

Nelson     Nelson 

Grannell     Grannell 

Homestead     Grann 

Purcell     Purcell 

Bergman     Dun 

Katz      Katz 

Hannah      Hannah 

Vorrath      Vorrath 

Anderson     Anderson 

Anderson      Anderson 

Breddon     Breddon 

Pedrini      Montanl 

French    Bank    Snook 

Agullar     Trace 

Schlessinger     Linden 

Same     Kiernan 

Jensen     Jensen 

Heyman     Heyman 

Rosenthal     Arthur 

Robson      Sattl'er 

Oellerich     Oellerich 

Leone     Nelson 

Pane     Pane 

Giami     Giami 

Werner     Moise 

Hansen     Hansen 

Webb     Parry 

Sargent  Rickon 


1764 

4105 
3S90 
1*75 

1 

1090 
1627 

500 
2500 
1000 
1200 
3985 
n  '400 
5000 
3 

650 
1800 
1800 
1000 
1610 

aooo 

414 
6J36 

190 
if  0"0 
2400 

500 

.-.'" 

400 

400 

1000 

4IM. 

1000 
1400 

10615 


No. 

4562 
4563 
4564 
4565 
4566 
4567 
4568 
4569 
4570 


4579 
45S0 
4581 
4583 
45S3 

4584 

45S5 
45S6 
4587 
4588 
45S9 
4590 
4591 
4592 
4593 
4594 
4595 
4596 
4597 
459$ 
4599 
4600 
4601 


(4562)  S  PACIFIC  AVE  32-6  E  Wal- 
nut E  HOxS  127-8Vi.  Painting  for 
two-story  and  basement  frame  resi- 
dence. 

Owner Mrs.   Katherine   P.    Hooker. 

3277  Pacific  Ave..  S.   F. 
Architect  ..  .Willis      Polk   &     Co.,    Mer- 
chants"     Exchange       Bldg., 
San   Francisco. 
Contractor.  .J.  H.  Keefe  Co.,  S20  O'Far- 

rell,  San  Francisco. 
Filed  Dec.   22,  '13.      Dated  Dec.   20.  '13. 

On    15th   of   each    month 75% 

Usual    35    days 23% 

TOTAL  COST.  $2750 
Bond.  $1375.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  June  30. 
1914.  Forfeit,  $10.  Plans  ami  speci- 
fications   filed. 

(4563)  ELECTRIC  WIRING  &  LIGHT 
fixtures   on   above    : 

Contractor.  .Byron     Elec.     Constr.     Co., 

1534    Bill    Ave..  S.    F. 
Filed   Dec.   22,  '13.     Dated   Dec.    18,     13. 
Payments    same    as«    abov. 

TOTAL   COST.    $1704 
bu.id,    $882.      Surety.    V.    S.    Fidelity    A 
Guaranty     Co.       Limit,     June       SO,     1914. 
Forfeit.    $10.       Plans    and 
filed. 


(4546)      CARPENTRY   ON    ABOVE. 
Contractor.  .Thomas    A.    Cavanag 

Jessie.    San     Fror 
Filed    Dec.  22.   '13.      Dated    Dec,    16,  '12. 

Payments    same    as    above 

TOTAL    COST,    $16.73 
Bond,   $S320.  Sureties,  D.  O.   Druffel  and 
lVer.      Limit,  June  30.   1914.     For- 
feit.    $20.         Plans     and       specifications 
filed. 


(4565)      EXCAVATION,        PODHDA- 
tions   and   concrete   on  above. 

tor.  .Farrell      &      Reed,      M.      A. 
Guns  I 

Filed  Dec.  22,  '13.     Dated  Dec.  17,  '13. 

Payments    same    as    above 

Tl  'TAI.  ■     >ST.    $1105 
Bond.   $2060.     Surety,   Aetna   Accident  & 
Liability    Co.         Limit.    June    30,       1914. 
Forfeit,    $10.      Plans    and    - 
filed. 


14566)      PLUMBING    ON    ABOVE. 

Contractor. . Petersen-James     Co         710 

Larkin,    San     Frar 
Filed  Dec.   22,  '13.     Dated  Dec.   17,     13. 

Payments    -time    as    above 

TOTAL    COS! 
Bond,    $1945.         Surety.       Pacific      Coast 
Casualty   Co.    Limit.   June   30.    1914.    For- 
feit.  $10       Plans  and   specifications    filed 


(4.-.67I      ORNAMENTAL      IRON      WOR1 
on  above. 

Contractor.  .Artistic    Metal    Works.    1426 

Howard.     Son     Francisco. 
Filed  Dec.  22.  '13.     Dated  Dec.  19.  '13. 

Payments    same    as    above 

TOTAL  COST.  $1875 
Bond.  $940.  Surety.  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  June  30,  1914. 
Forfeit.  $10.  Plans  and  specifications 
filed. 

(4568)    PvOOFING   AND   SHEET   METAL 

on  above. 
Contractor.  .The      United    States      Metal 
Products    Co.,     525    Market. 
San    Francisco. 
Filed  Dec.   22,  '13.     Dated  Dec.  17.  '13. 

Payments    same    as    above 

TOTAL    COST.     $1000 
Bond,     $500.       Surety.       New       England 
Casualty    Co.       Limit,      June    30,       1914. 
Forfeit,    $10.      Plans    and    speeiti 
filed. 


(45S9)      STEAM    HEATING   ON    ABOVE. 
Contractor.  .  Mangrum  &  Otter,  Inc.,  561 

Mission,    San     Francisco. 
Filed  Dec.   22.  '13.     Dated  Dec.  17,    13. 

Payments    same    as    above 

TOTAL  COST.  $2325 
Bond.  $1175.  Surely.  National  Surety 
Co.  Limit,  June  30,  1914.  Forfeit,  $10 
Plans   and   specifications   filed. 

(4570)      TILE    ROOFING    ON    ABOVE, 
Contractor.  .Gladding  &  McBean. 

Crocker  Bldg.,  S.  F. 
Filed  Dec.   22.  '13.      Dated  Dec.   17.  '13. 

Payments    same    as    above 

T(  'T  \ 
Bond,  $545.     Sureties,  Geo.  R.  Chambers 
and    B  Limit,  June  30.  1914. 

Forfeit.    $1".       Plans    and    specifications 
filed. 


(4571  i      BRICK    WORK    ON    ABOVE. 

Contractor .  .Anderson      &    Rainey.       11" 

Jessie,   San   Francisco. 
Filed  Dec   22,  '13.      Dated    !  ■• 


Payments 

Bond,   $816 
Liability    Cc 
Forfeit,    $1". 
filed. 


is     above 

TOTAL  COST,    i 
Surety,    '■  dent   .«.• 

Limit.       June    30.       1914. 
Plans    and    - 


EXTERIOR      AND      INTERIOR 

lath    and    p 

'      ■ 
S.    F. 
Filed    I 

Payments    same    as    above 

T'  'TAI.   <■'  'ST.    $52(3 
Bond.   $2631.      Surety.    L'nli. 


delity   &   Guaranty    Co.     Limit,   June  3o, 
1914.     Forfeit,  $1".   Plana  and  speclOca- 
Hled. 

E     TU  i:\TY-FIFTII     A\ 
S  clement.      Plaster  and    finish   dwell- 
ing   and    build    new    found 

Owner E.      Smith.      2617      Clement, 

San    Francisco. 
■    t  ...  None. 
work.  COST,    $.",i"i 


(4374)      E      ELEVENTH    AYE       120      N 
Fulton.        Two-Story      and      basement 
frame   dwelling. 
Owner F.  Nelson,   30  Presidio  Ter- 
race. San  Francis* 
•  ■  I  .  .    None. 
work.  COST.    $2500 


E   ELSIE   200  N  Eugenia.     One- 
story    frame   dwelling. 

Owner M.       Grannell.     101        Elsie. 

San  Francisco. 
Bungalow     Craftsman. 
Chamber        of        Commerce 
Bldg.,   Los   Angeles. 
ivork   .  I II  1ST,    $1""" 


(4576)      \Y      SAN    JOSE      75   S      Goethe. 
one-story  and   basement   frame   dwlg. 

owner Homestead    Realty    C 

Mutual    Rank    Bldg 
Architect. .  .None. 
Contractor.  .Wm.    H.   Grahn,    2840 
ant,  San   Francisco. 

COST,   $l2i'ii 


(4577)  S  LINi  ,.N  WAY  5S-6  E  4th 
Ave.  Two-Story  and  basement  frame 
dwelling. 

owner J.    S.    Purcell,    856    Pi 

Ave..    San    Francisco. 
ect  . .  .None. 
work.  COST,    $2986 


NO.     355     TWENTY-SEVENTH 

Ave.     General   repairs  and  alter  resi- 
dence. 

owner Ed.   A.   Bergman,   Premises. 

Architect  . .  .None. 

I  'unn       Bros..     2630       111. 
S«n   Francisco. 

COST,   $400 


W    MISSII  IN    100  S   17th;   N 
Mission.         Alter    and    add    to    frame 
and  rooms 

owner Chas.     Katz.     1200     D 

San    Francisco. 
t  ...  None. 
work  COST.    $5000 


IDA    I  ■'  'CUT    97-6    N 
tell.      Two- 
Owner J.  D.  and  J.  S.  HaniM 

nadnock   Bldg  .   s     F. 
Engineer  ..   L     M.     Hausmann 
Bldg.,   San   Franc: 
Contractor  ..J.     D,     II 

Bldg.,    San    Fran    : 


lEARTc      &      HENDE 

Repairs    to    building. 
Win.      A 

Ave 

S 


W    WHITNEY  One- 

2  4 1 1 1 .     - 

Archlte 

A.jrk. 


24 

(4583)      W    WHITNEY    400   S   30th. 

and   one-half-story   frame   dwlg. 

Owner Chas.      G.    Anderson, 

24th,    San    Francisco. 
Architect  . .  .None. 
Day's  work.  COST, 


BUILDING    AND    INDUSTRIAL    NEWS. 


One 

Usual   ;;: 

3942 

Bond,    $30 

pii  it   i '... 

felt,    none. 

I1S00 

filed. 

(4584)      E    TREAT    AVE    423    S    Precita. 
One-story  and   basement   frame  dwlg. 

Owner A.   Breddon,   1581   Treat  Av. 

San  Francisco. 
Day's    work.  COST,    $1000 


(45S5)  S  FRANCISCO  70  E  Grant  Ave 
E  30xS  122-6.  All  alterations  and  ad- 
ditions, except  concrete  and  excava- 
tion for  two-story  frame  addition  to 
factory    building. 

Owner F.    Pedrini.       Matteucci       & 

Vannucci    Co.    and    E.    Gia- 
mibastiani,    Premises. 
Architect  ...J.  A.  Porporato,  619  Wash- 
ington,   San    Francisco. 
Contractor.  .S.    Montani    &   G.    Stefanini 

1733   Greenwich,   S.    F. 
Filed  Dec.  23,  '13.     Dated  Dec.  20,  '13. 

Rough    frame    up $300 

Rustic    and    gravel    roof    on 300 

Completed    and    accepted 400 

Usual    35   days 610 

TOTAL  COST,  $1610 
Bond,  $1610.  Sureties,  F.  Borcelli  and 
G.  Guisti.  Limit,  60  days.  Forfeit,  $2 
Plans    and    specifications    filed. 


(43S6)  W  TRINITY  6S-9  N  Sutter  W 
61-3%xN  34-1%.  Plumbing  for  10- 
story  Class  "A"  annex  to  present 
building. 

Owner French    American    Bank    of 

Savings,    Premises. 
Architect  ...E.    A.    Bozio,    1125    Laguna, 

San    Francisco. 

Contractor.  .Frederick  W.  Snook  &  Co., 

243     Minna,    San    Francisco. 

Filed  Dec.   23,  '13.     Dated  Dec.   23,  '13. 

Payment-     semi-monthly     on     1st 

and  15th   of  each  month 75% 

30    days    nfler 25% 

TOTAL  COST,  $5000 
Bond,  $2500.  Surety.  The  Aetna  Acci- 
dent &  Liability  Co.  Limit,  without 
delay.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


(•4587)  N  UNION  113-6  W  Leaven- 
worth W  24xN  77-6.  Carpenter,  mill, 
hardware,  roofing,  concrete.  rat 
proofing  anil  patent  chimneys  for  a 
two-room    frame   cottage. 

Owner Minnie  C  Aguilar. 

Architect  .  .  .  None, 

Contractor.. V.     M.    Trace,    1190    Haight, 
San    Francisco. 

Filed   1"                          Dated  Dec.   23,  '13. 
Flooi  Ing    laid     ind    out  -i'le  studd- 
ing  up    V* 

Rustic  and    roof   on '4 

i  !ompleted     Vt 

a  aye 14 

TOTAL    COST,    $414 
Bond,  $250.  Stelnbebrg  and 

l».    Strauss.      Limit,    30    days      Forfeit, 

$Ki.       I-  lions    filed. 


X  HOWARD  275  B  Fourth  E  40 
xN  80.  All  work  except  plumbing  for 
Class  "C"  building  (one-story  store 
building;.) 

ingrer. 

racobs,    ii" 

I     i  ..  r, 

nden,    110    Do- 

.  .    2i.  '18,     Dated   Dec.  20,  '13, 

Brick    walla   completed $2150 

Completed    and   accepted 2442 


ays 1544 

TOTAL   COST,    $6136 
Surety,    Fidelity    &    De- 
mit,   March    20.    '14.      For- 
Plans    and      specifications 


i  1589)      PLUMBING   ON   ABOVE. 
Contractor.  .  Kiernan    &      O'Brien,      1 V  r>  4 
Mission,     San    Francisco. 

Filed  Dec.  24,  '13.     Dated  . 

Completed     $367 

Usual    35   days 123 

TOTAL  COST,  $49(1 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 


(4590)  N  TWENTY-NINTH  55  W 
Oastro.  One-story  and  basement 
frame    dwelling. 

owner S.   P.    Jensen,    10S    4th,   S.   F. 

Architect  . .  .None. 

Day's    work.  COST,    $1400 


(4591)      W   HURON   250  S  Sickles.   Two- 
story    and    basement    frame    dwlg. 

Owner Oscar   Heyman   &   Bro.,   742 

Market,    San    Francisco. 
Architect  . .  .None. 
Day's    work.  COST,   $2400 


(4592)      NO.  1430  SEVENTEENTH  AVE. 
Add    porch    and    bath. 

Ownai M,    Rosenthal,    Premises. 

Architect  ..  .W.    Chester    Gilligan,    1667 

12th   Ave.,  S.  F. 
Contractor ...L.   Arthur   &   Son.    1330   8th 
Ave.,    San    Francisco. 

COST,    $500 


(4593)      NE    GE^-.i     AND    STOCKTON. 

Remove   partition   of   store. 
Owner Robson       &       Sattler,     1201 

Nevada    Bank    Bldg.,    S.    F. 
Arrhltect  .  ..Heiman    &    Schwartz,    1201 

Nevada   Bank   Bldg.,   S.  F. 
Day's    work.  COST,    $450 


(4594)      NO.    50   Shotwell.      Changes   and 
alterations'   to    present   building. 

Owner H.    Oellerich,    Premises. 

Arch  1 1  ect  . .  .None. 

Day's    work.  COST,    $550 

(4395)      NO.    2025    JACKSON.        Enlarge 
dwelling. 

Owner G.   Leone,   Premises. 

Architect  .  .  .  None. 

Contractor.  .A.    N.    Nelson,    103    Broder- 
Ick,   Sen   Francisco. 

COST,    $40 


i  196)      SE    MUNICH    75    SW    Excel:  lot 

One-story   and   basement  frame  dwlg. 

''ii'  . .  .Goe    Pane,   209  Union,   S     F. 

Architect  .  .  .None. 

Day's    work.  COST.    $400 


(4597)      SE     DAVIDSON       AND       LANE 

I '  is  1 1 ■  • .    a  ii.i   repa  Ir   ba  sement. 
1  "/.  nei              i h     oi.ii.ii,     i  351     Fair- 
fax.   San    Francisco. 
t   ...  Nunc. 
(i  ork.  ''<  'ST,    $ i 


(4598)       ro      I    ELLIS      Electric 

F.   F,   Werner  Co.,  Premises 

ect  ...  None, 
ontractor. .   Mo.se  Kllnkner,   1212  Mar- 
ket,  San    Fra  ir  Isco. 

COST,    i  10  ' 


Wednesday,    Decembei  31    1M3. 

Owner O.    F.      Hansen,    530      Brazil 

Ave.,    San    Francisco. 
Architect  . .  .None. 
Day's   work.  COST,    $1000 


(4600)  N  MAYNARD  50  W  Congdon. 
One-story  and  basement   frame  dwlg. 

Owner T.   Webb.   222   Raymond  Av 

San    Francisco. 
Architect.  ■  .None. 

Contractor.. T.    H.    Parry,    222    Raymond 
Ave.,    San    Francisco. 

COST,   $1400 

(4001)  S  LAKE  S2-6  E  24th  Ave  E  50 
xS  100.  All  work  for  two-story  attic 
and  basement  frame  dwelling. 

Owner Geo.    C.    Sargent,    57    Post, 

San   Francisco. 

Architect  ..  .Albert   Farr,   68   Post,  S.   F. 

Contractor.  .Fred      J.    H.    Rickon,      1859 
Geary,  San   Francisco. 

Filed  Dec.   26,  '13.     Dated  Dec.   22,  '13. 

1st  floor  joists  in  place $1000 

Ready   for    plaster 1600 

Entirely    plastered     1300 

Sash     glazed,     plumbing     fixtures 

delivered,    etc 2000 

Completed    and   accepted 2061 

Usual   35   days 2654 

TOTAL    COST,    $10,615 

Bond,  $5500.   Sureties,  A.  Fry  and  Harry 

Maundrell.      Limit,    120    days.      Forfeit, 

$10.      Plans    and    specifications    filed. 

♦ 

INCORPOH  ATIONS. 


H.  J.  Werner  Co.  Capital  Stock, 
$10,000;  subscribed,  $30;  shares,  $>10 
each.  Directors — A.  Taylor,  G  C. 
Ringolsky,  R.  E.  Clark,  1  share  each. 
Place    of   business,    San   Francisco. 

Tire  Auto  Orchestra  Co.  Capital 
Stock,  $100,000;  subscribed,  $300;. shares 
$100  each.  Directors — A.  Taylor,  G  C. 
Ringolsky  and  R.  E.  Clark,  1  share 
each.     Place  of  business,  San  Francisco 

Rengaw  Co.  Capital  Stock,  $5000; 
subscribed,  $300;  shares,  $100  each. 
Directors — W.  H.  Pylrew.  D.  K.  Sie- 
bert  and  H.  K.  Wolff,  1  share  each. 
Place    of    business,    San    Francisco. 

California  Beet  Sugar  and  Refining 
Co.  Capital  Stock,  $2,500,000;  sub- 
scribed, $7000;  shares,  $100  each.  di- 
rectors— R.  P.  Rethet,  G.  W.  McNear, 
Q.  W.  McNear,  Jr.,  G.  E.  Fairchild.  C 
M.  Cooke,  O.  M.  Vesper  and  L.  Sloss,  1 
share  each.  Place  of  business,  San 
Francisco. 

Reliable  Electric  Co.  Capital  Stock, 
$5000;  subscribed,  $220;  shares,  $10  each 
Directors — B.  Zellensky,  J.  B.  Sklare, 
10  shares  each;  A.  E.  Cerf,  2  shares. 
Place   of  business,   San    Francisco. 

McFarland  Estate.  Capital  Stock, 
$10,000;  subscribed,  $15;  shares,  $1  each 
Directors — H.  B.  Lester,  D.  J.  Fitz- 
simmons  and  G.  B1.  Corby,  5  shares 
each.      Place  of  business,   San  Francisco 

J.    Buss    Co.      Capital    Stock.    $1(1,(1(10; 

subscribed,    $330    shares,    $10    each.      Di- 

rectors — J,  Rusete,  I.  Apple.  S.  Diner,  10 

hares     each;     H.     K.     Wolff,     3     shares. 

Place   of   rusiness,   S.   F. 

East  Orosi.  Capital  Slock,  $100,000; 
sub  crtlbed,  $5000;  shares,  $100.  each. 
Direi  tors — C.  M.  Smith,  W.  Thomas,  W. 
Fries  .1.  Sloss,  M.  ll.  Esbery,  10 
each,  Place  of  business,  San  Francisco. 
♦-. ' 

till  HITECT'S    CK.HTIFICATK. 


I  i  ,99  i     S  BR  \'/i  i.     i  25    E      Edinburgh 
Two-story    frame    store   and   flat. 


Dec.    26,     1913 — Henry    Hlgby    Gu " 

hat)     filed       his    certificate      of    archi- 
tecture. 


■«M%£s, 


~2~^&^ 
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NEW  HOTEL  CLARK 
Stockton,  Cal. 


Glenn  Allen,  Architect 
San  Francisco 
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SACRAMENTO  COUNTY  COURT  HOUSE. 
Sacramento,  Cal. 


R.  A.  Herold,  Architect 
Sacramento 
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NOTICE!      OF      NON-HESPONSIBU.1TY. 
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Dec.  22,  1913— E  FILLMORE  So  N 
Lombard  N  27-6xE  110.  D  E 
Wray  as  to  improvements  on  lease, 1 
property     


VSSHJVMKVr    111'     I.I  i :  N. 


Dec.    22,    1913 — S    SUTTER     i::;-i;    W 

.Mason   W   50xS   127-6   and   I |    way 

W    Mason    127-6    S    Sutter    S 
187-6.  St.  George   Holder    to   IImM.ii 
&     Deuprey     Co 


NOTICE!      OP      NON-RESPONSIBIIjITT. 

Dec.    24,    1913 — LOTS    24,    25    AND    26 
Woodward    Sub    O    V    Land.    Maude 

G    Hannigan    as     to    improvements 
on    leased     property 


COMPLETION  NOTICES 


San  Francisco. 

Dec.  1,  1913— NW  POS1  AND  SCOTT 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  Zion  Hospital  to  City 
Street  Imp  Co,  Jas  B  Clow  &  Sons, 
Nov.  29;  John  G  Sutton  Co,  Nov.  26; 
Ickelheimer  Bros  Co,  Nov.  24;  John 
G  Sutton   Co Nov.    26.    1913 

Dec.  1,  1913— S  SUTTER  137-6  E 
Larkin  E  57-6  S  110-8  E  40  S  26-10 
W  97-6  N  137-6.  Winslow  Anderson 
to  Wm  Schaffer Oct.  30,  1913 

Dec.  1,  1913— E  TWENTIETH  AVE 
275  N  Clement  N  25xE  120.  Charles 
A  and  Anna  E  Newcomb  to  Charles 
R    Hawcrott Nov.    24,    1913 

Dec.  1,  1913— N  GREENWICH  137-6 
E  Jones  E  22-10x  137-6.  Giovanni 
Battlsta  Torre  to  Norio  Cavaglia.. 
Nov.    26,    1913 

Dec.  1,  1913— N  LOMBARD  S2-6  E 
Jones  E  27xN  100.  E  Boschetti  to 
G  Chiappe Nov.   29,   1913 

Dec.  1,  1913 — SW  SECOND  100  NW 
Townsend    NW    50xSW    160.      Moore 

Inv  Co  to  Butte  Eng  &  Elec.  Co 

NOV.    22,     1913 

Dec.  1,  1913— SE  VAN  NESS  AND 
Pacific  Aves  S  102-8%xE  100.  M 
Krotoszyner  to  T  W  McClenahan  & 
Co Nov.     2S,    1913 

Dec.  1,  1913— S  TWENTY-SECOND  67 
E  Shotwell  E  29-3xS  95.  J  P 
Mirassou  to  Gusteve  Anderson.... 
Nov.    19,    1513 

Dee.  2.  1913— S  POST  162-6  W  Frank- 
lin W  75xS  137-6.  George  W  Frank 
(as  Frank  Printing  Co)  to  Barrett 
&    Hilp Nov.    2S    .1913 

Dec.  2.  1913— W  NINETEENTH  AVE 
356  N  Carbrlllo  31-6x120.  Jeanette 
Yates  to  whom  it  may  concern... 
Nov.     29.     1913 

Dec.  2,  1913— K  TWKNTV -FIRST  AVE 
79  S  Lake  25x82-6.     Jeanette  Yates 

to    whom    it    may    concern 

Nov.    29,    1913 

Dec.  2,  1913— S  TWENTY-SECOND 
90  E  Valencia  S  B5xE  86.  Howse 
Bros,  Inc  to  J  M  Ploeger.  .Dec    2,   1913 

Dec.  2.  1913— LOT  9  BLK  11  St.  Fran- 
cis Wood.  Westgate  Park  Co  to 
O  C  Holt Nov. 

Dec.  2,  19)3— SE  BUSH  &  CHEi.SEA 
Place  E  39-6xS  82-6.  T  J  Crowley 
and  IT  I'  Stoltenberg  to  (leo  Haub 
Nov.    20.    1913 

Dec.  2,  1913— E  THIRTEENTH  AVE 
100  N  Kirkliam  N  25xE  120.  Jno 
Bjorkman  and  Oscar  Swanson  to 
whom   it  may   concern Dec.   1,    1913 

Dec.  3,  1913— S  SUTTER  164-6  E  Tay- 


lor   i:    60-9xS    137-6.      Trowbridge   & 
Perkins  to  H  Maundrell,  Nov  26,  '13 

Larsen  &  Larsen Nov.  26,   1913 

Dec.  3.  1913— NW  SCOTT  AND  POST 
N  165  W  192-6  S  55  E  55  S  110  E 
137-6.  Mount  tfion  Hospital  to 
Atlas    Heating    &    Ventilating    Co.. 

Nov.    26,    1913 

Dec.    3,    1913— E    POTRERO    AVE    150 

N    25th     N    2.3xE    100.      Theodore    E 

Steirier  to  Jacob   F  Nielsen.  Dec.    1,     I :: 

Dec.  3,  1913— E  HYDE  68-9  S  Filbert 

S  25-10xE  68-9.     Henry  C  1'ausmann 

to    Paul    De    Martini Dec.    2.    1913 

Dec.  3,  1913— S  CALIFORNIA  87-6  W 
Davis  W  50xS  137-6.     John  A  Gren- 

nan   to  J   H  Hjul Completed  

Dec.  3,  1913— NE  WASHINGTON  & 
Octavia  W  137-6  N  127-8%  W  127-6 
S  127-S%.  A  B  Spreckels  to  Ver- 
mont Marble   Co Nov.   28,   1913 

Dec.  3,  1913— E  MASON  137-6  N  O'Far- 
rell  N  32-6  E  17-6  S  50-10=4  W  60 
—  77-6.      Wm  F  Wilson  Estate  to  I 

Kissel Nov.    29,    1913 

Dec.  3,  1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.     Wm  F  Wilson  Estate 

to   Central   Elec   Co Dec.   3,   1913 

Dec.  3,  1913 — NW  JACKSON  AND 
Drumm       N    50xW    60.  Thos      W 

Butcher    to    Harry    Maundrell 

Dec.    2,    1913 

Dec.  3,  1913— S  SUTTER  164-6  E 
Taylor  E  60-9xS  137-6.  W  F 
Perkins    am'    H    O    Trowbridge    to 

John   G  Sutton Nov.   29,    1913 

Dec.  4,   1913— N  NINETEENTH   185    W 
Church   W   25xN   114.      Mary  T  Ren- 
ault to  Bell  &  Rosslow.  .Nov.  — ,    1913 
Dec.    4,    1913— \V    BUCHANAN    112-6   S 
Waller    25x117.      Mary   J   McLeod    to 

J  J   Heaphy Dec.    1.    I'M:: 

Dec.  4,  1913— NW  GEARY  AND  VAN 
Ness  Ave  N  275xW  157-6.  Van  Ness 
Realty  Co  to  Pacific  Floor  Sanding 

Co Nov.   20,   1913 

Dele.  4,  1913— E  STOCKTON  50  S 
Sutter    E    80xS    40-8%.      Sierra    Inv 

Co    to    Gus    N   Daniels Dec.    4,    1913 

Dec.  4,  1913— N  VALLEJO  81-3  W 
Octavia  W  27xN  125.  John  V  Leon- 
ard  and  Celia   S  Leonard   to  whom 

It    may    concern Dec.    4,    1913 

Dee.  4,  1913— NE  EIGHTEENTH  AND 
Guerrero  N  27xE  32.     Eisenbach  Co 

to    A    Dahlberg Dec.    3.    1913 

Dec.  4,  1913 — N  HOWARD  373  E  5th 
N  80  W  100  N  80  E  125  S  160  W  25. 
Boyd  Inv  Co  to  Brandon  &  Law    in 

.  . Dec.    3,    1913 

Dec.  5,  1913— SW  TWENTIETH  AVE 
and    Lake    W      43-6xS    104.         J    W 

Leavltt    to   Thos   Elam    &   Son 

Dec.    5.    1913 

Dec.  6,  1913— N  OTSEGO  AVE  200  S 
Santa  Ysabel  Ave  S  25xW  125.  A 
A  Wesendunk  to  whom  It  may  con- 
cern     Dec.    5,    1913 

Dec.     5,     1913—  ri     ROSE     AVE     110     E 
Gough   E  27-6  S  to  NW  Market  SW 
to  a  pt  caused  by  Intersection  of  a 
i  Ave  at  pt   of  beg 

with  NW  Market  N  to  S.  Rose 
Bruce  Cornwall  to  Gus  V  Daniels. 
Nov.  28;  Prank  M  Garden  &  Frank 
B  Peake.  co-partners..  .Nov.   28,   1913 

IIS— B     O  'MM'  >NW  KAI.TII 

Air    : 

William   ii   Col*   to  j  C  Warner  & 

Dec.    3.    1913 

Dec.    6,    1913— W    NINTH    AVE    150    S 
"x\V   120.  Chas  A  Rush- 
ton   to   %vhom   It   may   concern 

Dec.     I, 

I..  .:.  1913— E  MASON  137-6  N 
O'Farrell   N    32-6   E   137-6   S    50-10% 


vV    60    —    77-6.       Wm    F    Wilson    Est 

to  C  J    Hillurd   Co Dec.   6,   1913 

1918— N  WASHINGTON  148-9 
W  Presidio  Ave  W  82xN  127-8%. 
Mrs    Andrew       A    Jacobs    to      H    W 

Arnold Dec.    6.    1913 

1918— SE  MINNA  66  SW  Russ 
SW     2-5x76.       Norman    A    Eisner    to 

Hayes Dec.    5,    1913 

1  »ei       6,     19.13      E       MASON       137-6       N 

Dec.     (8,      1913— W      TWKN  TV  -SIXTH 

We    I ""  N  ^<lth  Ave  N  26  W   120  B  23 

E  120.     Jacob  H  Thorup  to  whom  It 

may   concern Dec.    6,   1913 

,1918  SW  EIGHTEENTH  AND 
Lexington      Ave    W      30xS    85.        E 

Prat  to  Louis  .Metier Dec.  6,  1913 

Dec,  B,  1918 — NW  CEDAR  AVE  AND 
Octavia   N   22xW   77-6.     Lulgl  Solarl 

to    R  Fahy Dec.   6,   1913 

Dec  8,  1918  -E  JORDAN  AVE  13 
S  California  S  33-4xE  120.  Rearden 
T  Lyons  to  L  C  WooldridgeDec  3.  '13 
Dec  s,  191— SE  HOWARD  100  SW 
Mh  SE  parallel  with  Sth  160-11  NW 
50  SW  34  NW  25  SW  55  NW  85 
—  100.     Richard  I  Whelan  to  Henry 

Jacks Dec.   6,    1913 

.  1913— NW  TEHAMA  111  SW 
Mh  NW  SOxSW  31.  Richard  I 
Whelan  to  Henry  Jacks.. Dec.  6,  1913 
Dec.  8,  1913 — W  STOCKTON  7:.  N 
Washington  N  67-6xW  105.  The  A 
I'   'liannini   Co   to   Frank   Rolandl.. 

Dec.    6,    l!ii3 

Dec.  8,  1913— N  ELLIS  137-6  E  Lea- 
venworth E  40  N  120  W  20  S  60  W 
20    S    60.      Frank    J    Kllmm    to    N    P 

Anderson Dec.    5,    1913 

Dec.  8  ,1913— E  MASON  137-6  N 
O'Farrell  N  82-6  E  137-6  S  50-10% 
W  60  —  77-6.    Wm  F  Wilson  Estate 

to    Kiernan   &   O'Brien Dec.   5,    1913 

Dec.  8,  1913— E  PATTON  150  N  High- 
land (Plymouth)  Ave  E  100  N  19  m 
or  1  W  108-3  S  26  ptn  Lots  5-43 
Blk  2.  Holly  Park.  Mercy  J  &  Chas 
i:   Hills  to  Jacob  Wltzelsberger. .  . . 

Dec.    8,    1913 

Dec.  8,  1913— FILLMORE  NO.  537,  bet 
Oak    and    Fell.      Margaret    Hannon 

Thorne    to    Elllngson    &    Holt 

Dec.    8,    1913 

Dec.  8,  1913— LOT  14  BLK  4.  Crocker 
Amazon    Tract.      Arthur    Q     Dm 

to    L   L   Allen Dec.    8,    1913 

1913— SW  OAK  AND  DEVIS.A- 
dero  S  50xW  90.     Rlchey  Rlddell   to 

w   II   Bagge Dec.  8,   1913 

1918— N  GEARY  112-6  W 
Jones  W  25xN  137-6.  Florentine 
and     Wm     Wankowskl     to     Mutual 

Constr  Co Dec.    I 

'.  1913 — W  TWENTY-SIX  III 
Ave  100  N  California  N  86xW  180. 
Jacob    H    Thorup    to    whom    It    may 

concern Dec.     C,     1913 

1918— a  IRVING  95  E  9th  Ave 
E   26x8   mo.       Henri   Leste   to  J«c- 

ques    Narbebury Dec.    s.    1913 

Dec.  9.  .1913— SE  BATTERY  AND 
Halleck      s    84-6xE      77-<;  I 

K'obn    to  J   J  Connolly   &  Son 

Dee.    S.    191J 

■NE     GOLDEN     OATH 

I  Hyde  N  98-9  I  s  24 

W     4S   s   69-9    w      34-r,.     Jam*      n 

atl    to    !•'    I.   Hansen.  .Dec.    4.    1913 
1918      E       I'f'W  ELL  ':      N 

Jackaon    x    IOxE    57-8       ■<     \    Mac- 
kenzie  i"   ll  .i   Peraszl    .  .  i  ■•      >'-.   1918 

I,    1913     s   ONK  |  i    lor 

E    87-6x8    ' 

Bros    to   Frank    C   An  

Dec.     9,     1913 

I,  1913— Si;  BATTERY  AND 
Halleck       S    34-6xE    7716.         Isuack 


Ko!m   lo  U  L  Petersen   us  The  S  F 
Artificial  Stone  Paving  Co). Dec.  9,  '13 

Dec.    10,    1913— SW   EAST   &   OREGON 
(if  extended)   W   74   m   or   1   N  30  m 
or  1  E  53-4  n.  or  1  SE  37  m  or  1  ptn 
Blk    "E"    of    50    vara.       Waterfront 
Realty    Co    to    Z   Narberbury ...... . 

Dec.   10.    1913 

Dec.  10,  1913— LOT  12  BLK  "A"  Mis- 
sion Terrace.  Raymond  H  Banning 
and  Ernest  Leo  Garcia  and  James 
E  Stewart  to  whom  it  may  concern 
Dec.    5.     1913 

Dec.  10,  1913— E  NINTH  AVE  25  S 
Ortega  S  75xE  95.  Guerrero  Realty 
Co   to   Emil  Nelson Dec.   10,   1913 

Dec.  10,  1913— E  CASTRO  35  S  19th 
S  25xE  83.  Benedict  &  Theresia 
Steinauer  to  John  Carlson  &  Edwin 
Anderson Dec.    9,    1913 

Dec.  11,  lais — E  FIFTH  AVE  300  N 
Geary    N    25xE    120.      Manuel    C    and 

Clara  E  Garcia  to   W  E  Grant 

Dec.    11,    J9*.3 

Dec.  II.  1913— PINE  NO.  1617.  M  A 
Moldenhauer  to  Chas  Wright.... 
Dec.     11,     1913 

Dec.  11,  1913— W  SCOTT  97-S'/i  S 
Sacramento  S  30xW112-6.  Henry 
A  Jacobs  to  Peterson-James  Co, 
Dec    10;    J    W    Cobby Dec.    11,    1913 

Dec.  12,  1913— W  UTAH  91-6  N  15th 
N  46xW  100.  Tamm  &  Nolan  Co 
to  Stanquist  &  Forbes De;.   9,   1913 

Dec.  12,  1913— EXPOSITION  SITE. 
Panama-Pacific  International  Ex- 
position Co  to  Healy  Tibbitts  Constr 
Co,  Oct  6;  The  Turner  Co  Dec.  11,  1913 

Dec.  12,  1913 — S  ROSE  AVE  110  E 
Gough  E  27-6  S  to  NW  Market  SW 
to  a  pt  caused  by  intersection  of  a 
line  drawn  at  r  a  to  Rose  Ave  at  a 
pt  of  beg  with  NW  Market  N  to  S 
Rose  Ave  and  pt  of  beg.  Bruce 
Cornwall  to  H  A  Chalmers,  Dec  11; 
Otis  Elevator  Co Dec.   10,   1913 

Dec.  12,  1913— COM  165  W  TAYLOR 
and  60  S  Pacific  S  77-6  W  110  N  30 
W  5-6  N  47-6  E  115-6.  Theodore 
Gibson  to  whom  it  may  concern.  .  .  . 
Dec.    11,    1913 

Dec.  12,  1913 — LOT  10  BLK  "X"  of 
Park  Lane  Tract  No.  3.  David  and 
Lucy  Caen  to  Jacob  F  Nielsen.... 
Dec.    4,    1913 

Dee.  12.  1913— W  KEARNY  97-6  N 
Union  N  37-6xW  60.  Paolo  and 
Giuseppe  Tufo  to  F  C  Amoroso.. 
Dec.    11,    1913 

Dec.     12,     1913— SE    MARKET    43    SW 

Noe    SW     62-2%     S    88-4%     E    80    N 

i    W    32-8    N   86-0%.      Wm    and 

Ellas  Nasser  to  Higginson  Co 

Dec.  10,  1913 

5,    1913— S    TURK    27-6    E    Polk 
Theodore  Bielenberg  to  J  G 
KIncanon Dec.     15,     1913 

In  15,  1 9 1 2 —  W  FOURTH  75  S 
Minna  S  34-4  Vsxl  37-0.  Boyd  Invst 
Co  to  A   W   Bryant Dec.   1,   1913 

Dec.  13,  1913— VV  KEARNY  35  N  Cali- 
fornia N  30xW  50-5.  Lachman 
Bros.  (Gustave  and  Edward)  to  C  E 
McMullln    &    Co Dec.    3,    1913 

Dec.  13  ,1913 — S  CLAY  84-9  E  Stock- 
ton E  52-u  i,i  xS  75-6.  Jos  B,  Adrlen, 
Eulalle  and  Marie  Bauchou  to  B 
C  Van  Emon,  Dec  II;  John  G  Sutton 
Co,  Dec   11;    Win   Little.. Dec.   11,  1913 

3    .1913— N    IRVING    120    W    7th 
Ave   W   Z5xN   100      Jens  P  Nlssum  to 

Penny Dec.    11    ,1913 

Dec.     13,     1918 — NW     NOREIGA     AND 

Great    Highway    E    192-8    N    100    W 

50    W    95-2  Vi    S    50-0%.      G    P 

irno  to  Howard  S  Williams.... 

Dec.    4,    1913 

Dec.   13,  1913— W  EIGHTH  AVE  175  S 
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Cabiillo  S  25xN  120:  J  J  Brusher 
to  John  V  Stiefel Dec.  10,  1913 

Dec.  13,  1913 — S  FILBERT  179-5  %  E 
Gough  E  27xS  137-6.  V  and  G  Rege 
to  Montani  &  Stefani Dec.  12,   1913 

Dec.  13,  1913— N  BUSH  236-11  W  Ma- 
son W  32-SxN  137-6.  Julia  Cronan 
to  E  C  Curtis  and  Otis  Elevator  Co 
Dec.    12,    1913 

Dec.  lb,  1913— COMG  AT  INTR  OF 
line  drawn  parallel  with  E  Belve- 
dere being  drawn  N  from  a  point 
on  Carmel  at  pt  150  E  Belvedere  with 
a  line  drawn  parallel  with  N  Car- 
mel being  drawn  E  from  a  pt  on 
Belvedere  75-10  N  Carmel  N  25-0% 
parallel  with  Belvedere,  E  parallel 
with  Carmel  122-1  %  m  or  1  to  W 
Clayton  (Ashbury)  S  25-9  W  126-4 
m    or    1.      Joseph    L    and    Elizabeth 

Taaffe   to   Gillogley   &   Sons 

Dec.    11,    1913 

Dec.  16,  1913— S  MANGLES  AVE  175 
W  Baden  W  75xS  100  Lot  34  Blk 
40,  Sunnyside.  Rasmus  Carlson  to 
whom  it  may  concern. .  .Dec.   12,   1913 

Dec.  16,  1913— N  SILVER  AVE  bet 
Mission  and  Craut  Lot  11  Blk  4, 
College  Hd.  Ass'n.  E  Calegari  to 
New  Era  Bldg  Co,  Inc.. Dec.  13,  1913 

Dec.  16,  1913— S  ELIZABETH  47-6  W 
Castro  W  22-6xS  70.  Tina  Hinkel 
to  whom  it  may  concern. Dec.  15,  1913 

Dec.  16,  1913— E  MASON  137-6  N 
O'Fanell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Est  Co 
to  W  P  Fuller  Co Dec.   15,  1913 

Dec.  16,  1913— S  PINE  112-6  E  Lea- 
venworth E  25xS  137-6.  William  H 
and  David  F  Kelly  to  Higginson  & 
Co Dec.     10,    1913 

Dec.  lb,  1913— N  HOWARD  375  E  5th 
N  80  W   100  N  80  E  125  S  160  W  25. 

Boyd    Invst    Co    to   A   W   Bryant 

Dec.    15,    1913 

Dec.  17,  1913— NO.  760  MARKET  AND 
35  O'Farrell,  Gore  Cor.  Market, 
O'Farrell  and  Grant  Ave.  Jas  D 
Phelan  to  Wm  H  Tessier .  .Dec.  16,  '13 

Dec.  17,  1913 — W  DEVISADERO  52-6 
S  Filbert  W  112-6xS  30.  Rose 
Thompson  Ogle  to  Jas  P  Fletcher 
Nov.     29,     1913 

17     (.a  9 13— (EXPOSITION    .SITE. 

Panama-Pacific  International  Ex- 
position Co  to  D  J  and  T  Sullivan 
Dec.    13,    1913 

Dec.  17,  1913— E  HYDE  97-6  N  Fil- 
bert    N     40xE     59-iy2.       Herbert     E 

Rose    to    Fidelity    Constr    Co 

Dec.    17,    1913 

Dec.  17.  1913— W  MASON  77-6  S 
Broadway  S  40xW  137-6.  Sarah 
Picard  to  W  G  Hind  and  A  E  Hind 
(as   Fidelity   Constr  Co). Dec.   16,   1913 

Dei  17  .1913— S  POST  66-10%  E  Polk 
E  n-TVjx.S  120.  City  Electric  Co  to 
I  I'  Bluxome  (as  Bluxome  &  Co).. 
Dec.    13,    1913 

Dei  17  .1913— LOTS  13,  15,  17  BLK  18 
of    He    C    S    Allred    Sub    of    Blks    17 

: 1  8  West  End  Map  1.     C  S  Allred 

to  whom  it  may  concern. Dec.  13,  1913 

Dee.  17.  1913— E  TWELFTH  AVE  25  S 
Aiizn  S  25x10  mi).  Alfred  T  Morris 
i,,  whom  it  may  concern. Dec.  15,  1913 

Dei        L7      1913— N       TWENTY-FIFTH 

142-6   E  Church   E  25x114.     J  S  Pur- 

i,,    whom    it    may    concern.... 

Dec.    12.    1913 

I,,,  it,  1913  -NW  POST  AND  SCOTT 
N  165  W  192-6  S  55  E  55  S  110  E 
Ml.  /.inn  Hospital  to  John 
r    lis    &    Co Dec.    15,    1918 

In-,.  17,  1913— SE  PINE  &  POWELL 
E  f,X-0xS  GO.  California  Plate  & 
Window  Glass  Co  vs  John  H  Bohlig 


Wednesday,    December  t\    f#il 

and  George  H  Stoffels 1203.96 

Dec.  17,  1913 — N  NINETEENTH  1T6 
E  Sanchez  E  25xN  114(re-recorded) 
A  Davis  vs  Jos  Herb,  Linda  B 
Herb    and    S    Malmberg $27$ 

Dec.  17,  1913 — S  MINERVA  276  H 
Plymouth  Ave  S  125xE  50;  ptn  Lot 
2  Blk  "Q"  R  R  Hd.  The  Greater 
City  Lumber  Co  vs  Henry  C  Taylor 
and    David    Gallway 6677.29 

Dec.  17,  1913— N  SACRAMENTO  100 
W  Larkin  W  57-6xN  127-6.  Russell 
Hinton  vs  N  G  Franz,  A  and  Ben  D 
Harris     f64 

Dec.  18,  1913— SW  DEVISADERO  A 
Oak  W  90xS  50.  Sam  Zlon  ve  W  H 
Bagge   and   Richey   Riddell $166 

Dec.  18,  1913— SW  VAN  NESS  AVE  & 
California  W  134x3  60.  C  Jorgen- 
sen  &  Co  vs  Northern  Constr  Co  and 
Albert   Abramson    688 

Dec.  19,  1913— SW  NINTH  75  SE  Har- 
rison. SW  lOOxSE  75.  T  W  Simmle 
&  Co,  $75;  L  A  Norris,  $2700;  KU- 
german  &  Brehn,  $111;  Olsen-  Ma- 
hony  Lumber  Co,  $1089.20;  Wilson 
Elec  Co,  $96.36;  I  Zimmerman,  $250; 
Schwartz  &  Gottlieb,  $630;  A 
Knowles  and  R  Rodgers,  $200; 
Granucci  Hardware  Oo,  $49.40; 
Western  Asbestos  Magnesia  Co, 
$250;  Enterprise  Foundry  Co,  $76; 
Bay  Development  Co.  $250  »» 
Richard  I  Whelan,  M  Clark  and  H 
Ludwig   (as  Clark  &  Ludwig) 

Dec.  20,  1913 — W  TWENTY-FIRST 
Ave  40  N  Geary  N  25xW  70. 
Bridget  and  Mike  Norton  to  Leigh 
&    Schultz Deo.    16,    1913 

Dec.  20,  1913 — W  STANFORD  106-S 
S  Brannan.  Crane  Co  to  W  A 
Goericke Dec.    18,     19 

Dec.  19,  1913— E  TWENTY-SIXTH 
Ave  75  N  Irving  25x95.  Ralph  J 
Button  to  whom  it  may  eoncern.. 
Dec.    20,    191S 

^ee.  20,  1913— E  TWENTY-SIXTH 
Ave  50  N  Irving  25x95.  Ralph  J 
Button  to  whom  it  may  concern.. 
Dec.    20,    1919 

Dec.  20.  1913— E  DIAMOND  §1-8  S 
Duncan  S  25xE  105.  James  D  and 
Annie  T  Reid  to  whom  it  may 
concern Dec.     18,     191$ 

Dec.  20,  1913— SW  KEARNY  AND 
Sutter.  Eyre  Invst  Co  to  Frank  M 
Garden    &   Co Dec.    19,    191S 

Dec.  20,  1913— W  POTRERO  AVE  198 
S  21st  25x100.  James  Simpson  to  J 
H  Verner Dec.    18,    1916 

Dec.     22,    191S— SW    CLAY    Sk    DAVIS 

5  47xW    55.      Mrs    C   J    Doming    to 
Wilson   &  ChrUiensen.  .  .Dec.   18,  .1913 

Dec.  22,  1913— S  SUTTER  163-6  \v 
Webster  W  25xS  137-6.     Mrs  Mattle 

Feeley    to    J    Eric   Jonanson 

Dee.    2,    191 J 

Dec.  22,  1913— N  NINETEENTH  105 
E  Guerrero  E  155xN  260  Dairy 
Delivery  Co  to  Matthews  Gravity 
Carrier   Co.: Dee.    20,    191 S 

Dec.  22,  1913 — SE  SHRADER  AND 
Rivoll  Ave.  Mr  and  Mrs  Patrick 
and  Nora  Keane  to  J  C  Dowlin... 
.Dec,    20,    1916 

Dec.  23  ,1913— NW  POST  £  TAYLOR 
W  60xN  30.  B  Herjeh  and  B  He»- 
kins   to   Camp   &  Carrlllon,    Uunster 

6  Bornholdt,   Frank   J   Kltmm,  Wm 
H   Kirsten,   John    G   Sutton   Co   and 

C   R   Stern Dec.    17,    1913 

Dec.  23,  1913— E  THIRTEENTH  AVE 
100  N  Clement  E  120xN  25.  Ohas 
Hansel   to   whom    It    may   concern.. 

Dec.     22,     191$ 

Dec.  23,  1913— LOT  18  BLK  •H"  Mis- 
sion   Street    Land    Co.      Homestead 


Wednesday,    December  31    1313 

Realty   Co   to   William  H  Gralm 

Dec.     22,     1913 

Dec.  23,  1913 — E  NINETEENTH  AVE 
55  N  Lake  E  57-6xN  45.  H  A  Buck 
to  Bowers  &  Fann Dec.  20,   1913 

Dec.  23,  1913— S  SUTTER  164-6  E 
Taylor  E  60-9xS  137-6.  W  F 
Perkins  and  H  O  Trowbridge  to 
H    L    Petersen Dec.    15,    1913 

Dec.  23.  1913 — SW  ELEVENTH  200 
SE  Folsom  SE  76  SW  65  XW  76  NE 
75.  Alice  D  McAllister  to  Segurson 
Bros Dec.    IS,    1913 

Dec.  23,  1913— NE  PACIFIC  AVE  & 
Broderick  137-6  on  Pacific  Ave  and 
265-2%    deep    extg    to    S    Broadway. 

E  S  Pillsbury   to  Campbell   Bros 

Dec.    13,    1913 

Dec.  24,  1913— SW  SACRAMENTO  & 
Devisadero  W  HOxS  26-7.  Jung- 
blut  Estate  Co  to  Adolph  Henning, 
Dec    10;    Shepard    Bros.. Dec.    10,    1913 

Dec.  24,  1913— N  CAPISTRANO  AVE 
441.58  E  San  Jose  Ave  25x136  (ir- 
regular). Joseph  and  (wife)  T 
Michel  to  Banning  &  Stewart.... 
Dec.    23,    1913 

Dec.  24,  1913— SE  TWENTT-Fourth 
Ave  and  Clement  S  lOOxE  30.  Mrs 
Anna  R  Wissmann  to  whom  it  may 
concern Dec.     19.     1913 

Dec.  24.  1913— E  MASON  137-6  N 
O'Farrell  N  32-6  E  137-6  S  50-10% 
W  60  —  77-6.  Wm  F  Wilson  Estate 
to  H  L  Petersen Dec.   15.   1913 

JJec.  24,  1913 — W  TRENTON  112-6  N 
Jackson  N  25x37.  Maurice  Salo- 
mon and  Arthur  Gosliner  to  Vito 
Vadala Dec.     24,     1913 

Dec.  24.  1913— N  WASHINGTON 
-261-3%  E  Kearny  N  112  NE  14  SE 
156-3%  W  110-4%.  Elsie  A  Drexler 
lo    Macdonald   &   Kahn..Dec.   24,    1913 

Dec.  24,  1913— S  HAIGHT  199-9  W 
Steiner  W  31-6x137-6.  Wm  Rayhill 
to  Frank  Lobb Nov.  10.  1913 

Dec.  26,  1913— NW  NATOMA  76-2  SW 
Mary  —  28-2  NE  80  SE  28-2  SW  80. 
Foster  &  Orear  Co  to  McGowan  & 
Butler Dec.    16.    1913 

Dec.  26.  1913— SE  CALIFORNIA  AND 
Leidesdorff  fronting  X  on  Califor- 
nia and  at  rear  end  107-6  extg  on 
E  and  W"  sides  137-6.  The  Insurance 

Exchange  to  Parcells  Safe  Co 

Dec.    26.    1913 

Dec.  26.  1913— W  DIAMOND  110  S 
21st  25x115-9.  Emil  Nelson  to 
whom  it  may  concern. .  .Dec.   26,  1913 

Dec.  26,  1913 — LOT  67  Corona  Heights 
Nestor  Mattson  to  whom  it  may 
concern Dec.    15,    1913 

LIEN3*FILED~ 


San   Francisco. 


Dec.  l,  1913— E  FORTY-SEVENTH 
Ave  260  S  Balboa  S  lOOxE  120.  J  H 
Kruse  vs   E  B  Hallett $327.10 

Dec.  2.  1913— S  DUNCAN  ISO  W  Cas- 
tro W  25xS  114.  Spring  Valley 
Lumber  Yard  vs  Theodore  and  Dora 
Werner $115.26 

Dec.  2,  1913 — NO.  131  ROTTECK  N  In 
289  E  Borworth.  The  Greater  City 
Lumber  Co  vs  August  Hormay  .$648.05 

Dec.  2,  1913 — W  JONES  43  N  O'Far- 
rell N  27-6  W  80  S  5-6  E  5  S  22  E 
75.  Frederick  Rogers,  $56.25; 
Geo  H  Standish.  $60.50;  N  Rhine, 
$33.75   vs   S  A   Haas 

Dec.  3.  1913— E  TWENTY-NINTH 
Ave  225  N  Anza  N  25xE  120.  H  O 
Bowen  vs  J  B  Levy  and  Miss  F 
Levy  and  James  Tarbltt  and  Fred 
Knoltt    v *12u 


BUILDING    AM)    INDUSTRIAL    NEW 

Dec.     3.     1913— X     TWENTY-EIGHTH 
292    W    Noe    W    25xS    114.      \V  i] 
Myers   vs  Charles  Anderson $llu 

Dec.  3,  1913— E  HOLLIS  75  S  O'Farrell 

5  25xE    90.        David   Gibbs    vs   J      A 
Bergerot  and   Peter   Hansen..    5 

Dec.  4,  1913— W  JONES  43  N  n'Far- 
rell    N   50xW    137-6.      Durable    Paint 

6  Color   Co,    Inc    vs   S   A    Haas   ana 

R     W     Rogers $130.90 

Dec.  4,  1913— SE  PINE  AND  POWELL 
B  C  Van  Emon  vs  J  Bohlig  or  J  H 
Bohlig     $37.-, 

Dee.  5.  1913— W  JONES  43  N  O'Far- 
rell N  27-6  W  SO  S  5-6  E  5  S  22  E 
75.  Pacific  Hardware  &  Steel  Co 
vs  S  A  Haas,  J  Steur.  W  L  Bury 
and    L  Heipner $84.45 

Dec.  5,  1913— NE  BUSH  AND  GRANT 
Ave  E  60xN  77-6.  Pacific  Hard- 
ware &  Steel  Co  vs  Louis  Friedman 
Wm  Van  Herick  and  L  Heipner.  . 
$136.60 

Dec.  5,  1913— NW  BALBOA  AND  LA 
Playa  W  229-1%  N  along  curve 
line  of  Great  Highway  630  to  a 
Anza  E  280  S  210  E  168-4%  S  3S1-5. 
A     Savage $95 

Dec.  5,  1913 — E  SAN  BRUNO  AVIS 
200  N  22nd  N  25xE  100.  Niels 
Jacobsen  vs  John  Harang  and  W 
P  Montague  Co  vs  Hotaling  Estate 
Co  and  Commercial  Bldg  Co $75 

Dec.  4,  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  The  Daniel  O'Day 
Go  vs  Louis  Friedman  and  Leopold 
and   C   Mollath    $S6.10 

Dec.  6,  1913— W  FILLMORE  40  S 
Chestnut  S  50xW  80.  Pacific  Port- 
land Cement  Co  Consolidated  vs 
Johanna  Hession  and  California 
Sheet    Monolithic    Co $194.94 

Dec.  8,  1913— NW  VAN  NESS  AVE  & 
Post  N  120xW  159-9.  Lindgren  Co 
vs  Hecht  Invst  Co. $4047.26 

Dec.  8,  1913— W  JONES  43  N  O'Far- 
rell N  27-6  W  SO  S  5-6  E  5  S  22  E  75. 
J  H  Kruse  vs  S  A  Haas.  J  Steur 
and  W  L  Bury,  $291.42;  J  S  Guerin 
vs  Same  and  R  De  Luca,  Same.  ...$):'  I 

Dec.  8,  1913— E  TWENTY-NINTH 
Ave  225  N  Anza  N  25xE  120.  Eureka 
Sash,  Door  &  Moulding  Mills  vs  J 
B  Levy,  Fannie  Levy  and  James- 
Tarbett  and  Fred  Knott  (Tarbett  & 
Knott)      $345. OS 

Dec.  8,  1913— NE  BUSH  AND  GRANT 
Ave  E  60xN  77-6.  Frank  Ingigueri 
vs  Louis  Friedman  and  Leopold 
Mollath    and    C    Mollath $165 

Dec.  9.  1913^SE  POWELL  &  PINE 
E  69-6xS  60.  L  A  Hufschmidt  Mfg 
Co  vs  John  H  Bohlig  and  Geo  H 
Stoffels     $202.50 

Dec.  10,  1913 — W  LELAND  AVE  400 
W  San  Bruno  Road  W  25xN  100. 
Redwood  Mfgs  Co  vs  Ell  Radmon- 
ovich     $141.21 

Dec.  10,  1913— E  TWENTY-NINTH 
Ave  225  N  Anza  N  25xE  120.  F  G 
Norman  &  Sons  vs  J  B  and  Fannie 
Levy,    Jas   Tarbett&Fred    Knott. $50.53 

Dec.  11,  1913— SE  PINE  &  POWELL 
E  6S-6xS  60.  Ideal  Cornice  Co  vs 
John   H   Bohlig;  and  G   H  Stoffels.  .  $24 

Dec.  12,  1913— SE  BUSH  &  CHELSEA 
Place  E  39-6xS  S2-6.  American 
Radiator  Co  vs  T  J  Crowley,  H  P 
StoltenberK   and   Geo    Il.-iub  ....  $342.45 

Dec.  12,  CALIFORNI  \  AND 
Van  Ness  \'-'  s  SOxW  134.  C  J 
Hlllard  Co  vs  Albert  Abrams  and 
The   Northern   Constr   Co $730  37 

Dec.  12,  1913— E  POWELL  37-0  N 
Jackson  N  40xE  57-fi.  California 
Plate  and  Window  Glass  Co  vs  J  A 
Mackenzie  and  Latin  Constr  Co.. $209 
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1913— SW  CALIFORNIA  AND 

Van   Ness  Ave  S  60  —   134  —  60  — 
134.     Joost   Bros  vs  Albert  Abrams 

and    Northern   Constr  Co $377. :,s 

1913 — N    NINETEENTH    17  5 

hez  E  ::.\S  in.     Hart -Wood 

Lumber  Co   vs   Joseph    and  Linda    E 

lie:!'    and    S    Malmherg $334.31 

1913— W  PENNSYLVANIA 
100  N  18th  N  3nxW  100.  George 
Ryan  vs  James  MeHugh  and  Jane 
Doe  MeHugh  and  F  Taylor,  i 
Dec.  15,  1913 — LOT  12  BLK  "A"  Mis- 
sion Terrace.  Incandescent  Supply 
Co  vs  Raymond  H  Banning,  Ernest 
I-   Garcia,    .las    E   Stewart   and    Ban- 

.v     Stewart $55.30 

1913— NE     BUSH    &     GRANT 

:    •  tbcN    77--;.      Archille    Brunl- 

cardl     and    Americo    Tovani     (as    A 

Brunicardi  &  Co)vs  Wm  VanHerlck 

arid     Louis    Friedman $119 

1913— W   SEVENTH   AVE    1~ 
N   living  N   lOOxW    120.      F  SchmltZ 

vs    E   1!  Hallett $37.50 

Dec.  li;.  1913— SW  CALIFORNIA  & 
Van  Ness  Ave  S  GOxW  134.  J  H 
Kruse  vs  Albert  Abrams  &  North- 
ern   Constr    Co $68.45 

Dec.    16,    1913— NE    BUSH    &    GRANT 

Ave    10   t'.OxN    77-6.        Fibrestone     & 

ng  Co  vs  Louis  Friedman  and 

Wm    Van    Herick $i:,3 

Dec.    16,    1913— SW   BROADWAY    AND 

ell    S    93-6xW    100.      J    A   Marinl 

A   Jeffers  and   T  Loncono    (as 

Jeffers  &  Loncono)   and  Jacob  Sur- 

$257 

Dec.  16,  1913— N  NINETEENTH  175 
E  Sanchez  E  25xN  114,  Re-record 
ns  124.  Eureka  Sash,  Door  & 
Moulding  Mills  vs  Joseph  Herb, 
Linda  E  Herb  &  S  Malmberg.  .$553.42 
Dec  17  1913— W  TWENTY-SEVENTH 
Ave  125  S  Lake  S  25  W  120  N  25  E 
125.  Charles       And        Margaret 

Breuchle     to     Wilson     &     Christen- 

sen Dec.    1,    1 91 S 

Dec.  17.  1913J— S  MARKET,  bet  5th 
and      6th;    No.      929    Market.         Joe 

Schoong  Co  to  Elec   Equp  Co 

Dec.    15,    1913 

Dec.  18.  1913— SW  GOLDEN  GATE 
Ave  (Tyler)  and  Taylor  W  152-6  S 
"l-l  '-  111  or  1  SE  on  a  course  at  r  a 
Market  46-5%  m  or  1  to  NW 
Market  at  a  pt  154-5  Vs  SW  Taylor 
NE  154-5%  N  1-6%  m  or  1.  San 
Christina  Invst  Co,  % ;  Claus  A 
Spreckels  and  Rudolph  SpreckeU, 
Trs,  1-6;  Claus  A  Spreckels,  1-6; 
Rudolph  Spreckels,  1-6  to  Mangrum 

&   Otter Dec.    17.   1913 

Dec.   19.   1913 — N  EDDY  105-8  E  Web- 

Unlon    Trust    Co. 

Grdn     Estate     William     B,     Mary     E 

and     Sarah     K       Ketler.     J       Craig 

•  r  and    Mildred   Page   Ketler   to 

Olaf  and   Charles   Monson    (as  Mon- 

i'.ros)    Dec.    IS,    1913 

Dec.     19.     1913— S    STEVENSON     4  67-6 
W    7th    W    28-9xS    75.      Rlnron    P 
llshlng  Co  to  Ward   &  Goodwin... 

Dec.    12.    1913 

9,    1913— N   GEARY    138    E    Van 
Ness     Ave     E     2«\N       120.         .las       P 

:;.->•    to    M    M    Finlayson 

Dec.    13,    1913 

19,     1913— N    HANOVER       : 
I.    well  30  on  Hanover  by  213.   Eben 
A    Fisher    to    whom    It    may    eon 

Dec     16.    1913 

9,     1913— E    SIXTEENTH    AVE 
Vnza  S  u.'.xE  90.     Emll  Nelson 
to   whom  It  may  concern ..  Dec.  10,  '13 

I,    1913— S   ROSE   AVE   159-6   W 
Octavla   W    40xS   40.      G  G   Burnett 
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Est  Co  to  H  C  Warwick .. Dec.    19,  '13 
Dec.   13  .1913— X   BUSH   236-11    W    .Ma- 
son  \>    32-8xN    137-ii.      Julia  Cronan 
to    Burch    &    Hoffman.    E    C    Curtis 
Otis    Elev?tor    Co    and    Acme    Iron 

Dec.    12,    1913 

Dec.  19,  1913— W  XIXTH  75  S  Harri- 
son W  lOOxS  75.  Santa  Cruz  Port- 
land Cement  Co  vs  Richarr"  I 
Whelan  and  Clark  &  Ludwig.  .$740.10 
Dee.  19,  1913— SW  CALIFORNIA  & 
Van  Xess  Ave  S  GOxW  134  WA  87. 
W  P  Fuller  &  Co  vs  Albert  Abr-ams 

and   Northern   Constr  Co $1790 

Dec.  19,  1913— SW  CALIFORNIA  & 
Van  Ness  Ave  S  60xW  134.  Vincent 
J  Donovan  vs  Albert  Abrams.$551.50 
Dec.  19.  1913— SW  CALIFORNIA  & 
Van  Ness  Ave  S  COxW  134.  J  A 
Orford  vs  Dr  A  Abrams  and  North- 
ern    Constr     Co $991.75 

Dec.  19.  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Golden  Gate 
Structural  &  Ornamental  Iron  Wks 
vs    Louis    Friedman    and    Wm    Van 

Herick      $590 

Dec     3n    ,1913— SE    POWELL   &    PINE 

E    6s-6xS    60.       Hooper    Lumber    Co 

vs    John    H    Bohlig    and    George    H 

Stoffels     $246.53 

Dec.  22.  1913— N  POST  107-11  W 
Kearny  W  5oxN  137-6.  John  T 
Hayes  vs  Rochat  Cordes  Co  and 
Robt   Cryan   and    Mary    T    E    Cryan 

$100.75 

3,  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Pacific  Mfg  Co 
vs    Louis    Friedman    and    Wm    Van 

Herrick      $1032.04 

I,  1913 — NW  NOREIGA  AND 
Great  Highway  E  192-S  N  100  W 
100  S  50  W  95-2%  S  50-0*1.  Arcliille 
Brunicardi  &  Americo  Tovani  (-as 
A    Brunicardi    &    Co)     vs    Charruas 

and    G    T    Spotorno $52.50 

Dec,  23.  1913— NE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Thomas  McKee 
and  James  McKee  vs  Louis  Fried- 
man   and    Wm    Van    Herick $140 

Dec.  23.  1913— XE  BUSH  &  GRANT 
Are  E  60.\N  77-6.     M   W  Farrell  vs 

Louis     Friedman     $203.54 

Dec.  23,  1913— S  GREEN  143-4  W 
Larkin  W  32-5xS  121-6.  Niels 
Jacobsen  vs  Annie  Bowdich  and 
John  Doe  Christiansen  and  John 
Doe  Smitli   as  Christiansen  &  Smith 

^ $1S2 

I  1913— NE  BUSH  &  GRANT 
Ave  N  77-6.\E  CO.  J  P  Lorden  .Mill 
Co     vs     Louis     Friedman     and     Wm 

Van    Herrick    $39.24 

Dee.     24.     1913— E    TWENTIETH    AVE 

N    Clement    N    25xE    120.      Jas. 

M    Bowers   and   Morris   Stulsaft    (as 

P    F     Howard    Co    of    S    F)     vs    C    A 

Newcombe,    c   R 

Hawcroft    and    Geo    Wara $91.34 

Dec.  24,  1913-  Si:  TWENTT-SIXTH 
and  No-  i:  :>xN  114.  Jam.  \I 
Bowes  and  Morris  Stulsaft  (as  1'  F 
Howard    Co)     vs     W    A    and    Lottie 

Hoffman  and  George   Ware $108.48 

Dec.     26.     1913  — S     GREEN     143-4     W 
Lirkin    W    32-5xS    121-6.       Pei 
Agencies    va    Annie    Bowdltcb    and 

-i.ansen     &     Smith $247.30 

Dec.    26.    1918-  S      GREEN    i  13-4      W 
Larkin   W   32-6  .-■   121-6  E  32 
121-6  m  or  1.     II  .1   Hughes  vs  Annie 
Bowdich   and  Christiansen  &  Smith 

$72  5" 

D(  '      J6.    '913     S    GREEN      1  13-7       W 

Larkin      W      82-5  ,    x  s      121-1014. 

.  trz  K-  Gotl  lleb  ve  Annie   Bow- 

?22u.r,'j 
Dec.    26,   1913— s     OBEEN      143-4      W 


BUILDING     AND    INDUSTRIAL    .MOWS. 

Larkin   VV   32-5%xS  121-6.     New  Era 

Marble      &    C :rete      Co,      $679.90; 

Reinhart  Lumber  &  Planing  Mill 
Co,  $8'98.57  \s  Annie  Bowdich  and 
Christiansen    &    Smith 

Dec.  26.  1913— XE  BUSH  &  GRANT 
Ave  E  60xN  77-6.  Columbia  Lum- 
.1  vs  William  Van  Herick  and 
Louis    Freidman     $2148.42 

Dec.  26,  1913— S  GREEN  143-4  W 
Larkin  W  32-5xS  121-6.  Maodonald 
Lumber  Co  vs  Annie  Bowdich  and 
Christiansen    &    Smith $1004. 4D 

Dee.  26,  1913— S  GREEN  143-4  W 
Larkin  W  32-JxS  121-6.  Chas 
Rutherford  ve  Annie  Bowdich  and 
Christiansen    &    Smith $40 


Wednesda 
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OAKLAND  AND  ALAMEDA 
COUNTY. 


RESIDENCE  —  2  story  and  base, 
frame.  $3,000.  Oakland.  Oal.  Archi- 
tect, none.  Owners.  Oakland  Building 
Co.  Security  Bank  Bldg.,  Oakland.  The 
dwelling  will  be  erected  on  the  west 
-hi,  if  Perkins  street  north  of  Van 
Buren  and  has  been  designed  to  con- 
tain seven  rooms  and  hath.  Interior 
finish  will  he  largely  of  pine.  Oak 
floors  will  he  used  in  the  principal 
rooms.  There  will  be  furnace  heat  and 
open  fire  places.  Mantels  will  'be  of 
tile  and  brick.  Tile  wainscot  will  be 
used  in  the  hath  rooms  and  kitchen. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath.  An 
automatic  water  heater  will  he  in- 
stalled. Plans  are  complete  and  in 
the  hands  of  the  owners  who  will  do 
the  work  by  Day  Labor.  All  mate- 
rials   are    now    being    purchased. 

BUNGALOW   —    1%     story    and    base, 
frame,     $4,000.        Pleasanton.       Alameda 
Co.,     Cal.       Architect,      Smith       O'Brien, 
Kumboldt    Bank    Bldg.,    S.    F.      Owner's 
name    withheld.      The    house    has    been 
designed    for   a    country    home   and    will 
i    in    the    neighborhood    of    seven 
rooms,    h.i   h    and    sleeping    porch.      In- 
.      will   be    finished   entirely    in   pine 
and    redwood.      Oak    floors   will    be    used 
in.  the    living    room,    dining    room    and 
reception    hall.      Plans    provide    for    {ur- 
eal     i  nd    i  wo    open     fire     places. 
Mantels   will    he   of   brick.     Tile   wains- 
eot   w.ll   be   used   in   tin-  bath   room  and 
An     automatic    water     hi   iter 
will     he     installed.        Exterior      of       the 
.     will    he    covered    with    ruslic   and 
Ingles.      Plans    are    complete   and    fig- 
ures   will    he    taken    at    once. 

RESIDENCE    —    2    storj      and      base, 

-  B<  i  keley,   Alameda    Co., 

i  ■;,].     a.  chitect,  Chester   H.  Miller.   Dal- 

i  ;idg  .     i  lakland        Owner,      Frank 

Spring.      The    house   will   be   erected    in 

r   ous  md  I  taks  Tracl  and  win  con- 

ven     i-     bath    ami    sleeping 

[ntei  lor   finish    wili   be   of   pine, 

.i     .h.i    hardw I     veneer       Oak 

vil!     bi     u   i  'l     in     the      principal 

T w  ill     !»•      furnace       beat 

Mantels    will    be 
md  hi  h  k.     Bath   room  will  have 

Hon    il an.l     lilc      wainscot. 

\,,    Lutomatli     .'.ai.o    heater   will   !"•   In- 

Tlle  walnscol  will  also  i..    a  ed 

i     !    t.(     .  ,        Extei  ioi    of   the   .iw.  n. 

ir.g   will  I   with  ci  men!    plas- 

metal   lath      Plans  are   now    be- 
.  .. a  .  ed. 
RESIDENCE  tor;      and     base, 

■  i  " lerkeli     .    Alameda    Co., 

Cal.      .v      Itei        - b  '"  i  ■-■     '■     r 

,    ...              Ab  worth,    ::::::    19th 
,  nd.     Tills    house   h n 


designed    for    an    eight    i n    dwelling 

with  hath  and  sleeping  perch  and  will 
he  erected  at  the  northwest  corner  of 
San  Pablo  avenue  and  Laurel  street. 
Interior  finish  will  be  of  pine  and  red- 
wood. Oak  floors  will  he  used  in  the 
principal  rooms.  There  will  be  furnace 
heat  and  open  fire  places.  Mantels  will 
be  of  brick.  An  automatic  water 
heater  will  be  installed.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  Exterior  of  the  house  will  be 
covered  with  rustic  and  cement  plaster 
on  metal  lath.  Plans  are  complete 
and  in  the  hands  of  the  owners  who 
will  do  the  work  by  Day  Labor.  All 
materials  are  now  being  purchased. 
RESIDENCE  —  2  story  and  base, 
frame,  $3,500.  Berkeley,  Alameda  Co.. 
Cal.  Architect.  Claude  B  Barton.  Se- 
.'iii  it;,'  Bank  Bldg.,  Oakland.  Owners. 
Newman  and  Wilkinson.  The  house 
will  be  erected  in  the  Claremont  Tract 
and  has  been  designed  for  a  seven  room 
dwelling  with  hath  and  sleeping 
porch.  All  interior  finish  will  be  of 
pine  or  redwood.  Hardwood  floors  will 
be  used  in  the  living  room,  dining 
room  and  reception  hall.  There  will 
be  furnace  heat  and  open  fire  place. 
Mantel  will  be  of  brick.  An  automatic 
water  heater  will  be  installed.  Bath 
and  kitchen  will  have  tile  wainscot. 
Exterior  of  the  house  will  be  covered 
with  cement  plaster  on  metal  lath. 
Plans  are  complete  and  figures  are  be- 
ing   taken. 

RESIDENCE  —  2  story  and  base, 
frame,  $4,500.  Oakand.  Cal.  Owner. 
H.  N.  Turrell.  841  Walker  avenue.  Oak- 
land, The  dwelling  will  be  erected  on 
the  west  side  of  Walker  avenue  north 
of  Cottage  and  has  been  designed  for 
a  seven  room  house  with  bath  and 
sleeping  porch.  Interior  finish  will  be 
largely  of  pine  with  some  elm  panels 
in  the  living  and  dining  rooms.  Oak 
floors  will  be  used  throughout.  Plans 
provide  for  furnace  heat  and  open  fire 
places  An  automatic  water  heater 
will  he  installed.  Mantels  will  be  of 
brick.  Tile  wainscot  wili  be  used  in 
the  bath  room  and  kitchen.  Exterior 
of  the  dwelling  will  be  covered  with 
cement  plaster  on  metal  lath.  Plans 
are  complete  and  in  the  hands  of  the 
owner  who  will  do  the  work  by  Day 
Labor.  Materials  are  now  being  pur- 
chased. 

APARTMENT  HOUSE— 3  story  and 
base,  frame.  $12,000.  Oakland,  Cal. 
Architect,  Chester  H.  Miller.  Dalzlei 
Bldg.,  Oakland.  Owners.  Midfley  Co. 
The  huilding  will  be  erected  in  Adams 
Point  and  has  been  designed  to  con- 
tain a  number  of  two  and  three  room 
suites  all  with  private  baths  and  wall 
beds.  Interior  finish  will  he  of  pine 
with  elm  panels  and  oak  floors  in  the 
living  rooms.  Plans  provide  foi  steam 
heal  ami  a  hot  water  supply-  Vacuum 
cleaning  will  also  he  Installed.  En- 
trance  will  be  finished  In  marble.  Ex- 
terlor  "f  the  huilding  will  be  faced 
with  cemenl  plaster  on  metal  lath.  A 
garbage  Incinerator  will  also  be  In- 
stalled.    Plans  are  now  being  prepared. 

Contract*    Awarded. 

I  [BE  HOUSE — 2-story  and  base,  re- 
inforced concrete.  $23,375  Berkeley. 
Uameda  Co.,  Cal.  Architect.  William 
II  Itaieiirf  Jr.,  First  National  Bank 
Bldg.,  Berkeley.  Owners.  City  of 
Berkeley.  Contractors,  Clinton  Flre- 
I. roofing  Co.,  S.  F.  Contract  price. 
$23,373.      Note — A    complete    list    of    the 
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figures    opened    for     this     work 
under  the  heading  of  Oakland  and  Ala- 
meda   County    in     I 


Building  Contracts  Awarded 
Oakland. 


Xtt. 

3623 

"SJt 

3627 

828 

363 1 

3633 

■ 

3636 
3*37 
3638 
3639 
3«>t 
3641 
3642 
3643 
?.au 
3646 
^47 
3649 
3653 
S653 


trirnrr         Contractor 

Crum      Spark 

Markellos     1  Iravillas 

Marshalls     

Turrell      

Silva      Griffin 

Broadhead     ....  Br. 

Burger     Burger 

Daniels     Chambers 

Bend      Fehelv 

Butler     Butler 

Anderson     \- 

Wilson      Shrader 

Cook      Snyder 

Dougherty      Lamont 

Same    Standard    Elec 

Same     Looney 

Johnson      Cederborg 

Sheridan      Sheridan 

Graves     

Coit      Somrnarstrnm 

Farrar     Okd     Bldg 

Montana     Corhett 

Jordan      Flittner 

Mi  ;nien     Morser 


N  HAMILTON  PLACE  400  E 
Harrison.  Oakland.  One-story  5-room 
dwelling. 

Owner Earl   Crjm.    Premises. 

Architect  .  .  .None. 

Contractor.  .David    A.    Spark.    7JK    15th, 
Oakland. 


13623)      NO.     472     TWELFTH.     Oakland. 
Alterations. 

Owner J.    Markellos,    Premises. 

Architect  .  .    None 

Contractor.  .J.    Dravillr.s.    :t"9    R  .well. 
Oakland. 

COffl 


NO.     1774     BROADWAY.       Oak- 
land.     Alterations. 

owner Marshall      &    Stearns      Co.. 

Phelan    Bide 
Architect  .  .  .None. 

Contractor.  .N.   B.  Douglas.  Phelan  Bldg 
Francisco. 


W    WALKER    AVE 
tage.     Oakland.       Two-story       7-room 
dwelling. 

Owner II     X     Turrel 

Ave..    Oakland. 
Arch  it' 
Day's    work.  COS1 


\J)T  3  BLK  work 

for  one-story   concrete    si 

S    A    SUva,  Nlles. 

Architect  . .  .None. 
Contractor.  .F.    C. 

vington. 
Filed  1  ii  Dec.  16.  '13. 

Walls   poured    2   feet  above   B 

joists    

Concrete    work    completed... 

Completed     and 

Usual 

TOTAL   CI  1ST.    32993 
Bond.    J  .ties     .1.    S 

and   T.   J.   Berge.     Limit,   t 
feii.    $.".   a  day      Plan 
tiled. 


S    FIFTY-FIRST    70    E 

dwelling. 

Owner    B.    B.    Br"  idl  ■ 

Oak: 
Architect  .  .  .None 
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Contractor.  .I>      Br 

and. 


E    DESMl  IND 

■ 
d»  i  King. 

Frank     \V.     Burger.    Okd. 

E.    Burki- 
ind. 


NIC   GREENWOOD  &   EVE 
ind.      Two-sl 
Owner >;>-■■     Daniels,    Oakland   En- 
quirer.   Oakland. 
A.  J.    3 

.J.       T 

y.  Oakland. 


\ 


Contractor 


NO      .>>     ELEVENTH 

.  nd.      Alter.-. 

1 '«  ner J.    V.    Bend.    314; 

Oakland. 
Architect  .  .  .None. 

Contractor.    ■  13th, 

Oakland. 


(3635)      E     OAK     GROVE     AVE 

Forest.    Oakland.  seven- 

room   dwelling. 

owner If     s     Butler.    5349 

Ave.,    Oakland. 
None. 
Day's    work. 


W   BRIGHTI  th   Ave. 

Oakland.     One-story  6-room  •! 

Owr     ' \nderson    &    F 

Boyd   Ave.,   Oakland. 
An  hitect  . .  .None, 
vork. 


TFTT-NINTH 
Oakland.       General    repairs. 

Owner P     G. 

Ave.    Santa    Cruz. 

■ 


tDWAT     near      Sixteenth. 
Oakland.       Necessary    suppor' 
".ill   of   bu  . 

None. 
Contractor.  .  B.    G      " 

I  Hi  d    1  il  I'ated   .May    1 

•     I.'    - 

TOTA1 

none. 


.     MILES     FR 
altera! 

: 

5 

■ 
in    pla   - 
Frami 

Mill 
lire   ■ 


total  oust,   t 
Bond.      $3755.        Surety, 

For- 
ns   riled 

.ECTRIC    WORK    I  IN 

- 

'  ..mi.    S.    F. 

•  '13 

I 317j.nn 



1''  >TAL   Cl  1ST,    S 
Limit,    begin 

|I0 

PLUMBING    "X    ABOVE 

•  '13. 

TOT  ' 
after    being    notified.         Forfeit.       31" 

'     ::  -THIRTY-THIRD 

nd    one-half - 
Sroom  dwelling. 

'■■  inson. 
None. 

Anderson. 
1033  ind. 

COS! 


E   SIXTY-FOURTH    AYE    1    BIk 

N    I:  •  c-story    flve- 

d  welling. 
.  . .  K.      m.      Sheridan 
Bro  ind. 

'         None. 

f 


T     WOODRCF    AYE    37:.    N    E- 
i  me-story 
ling. 

\     GRAND     AVE     7.".     W 

iry    4  1- 

tnd 

strom     Bros 
kl  .nd. 


-  '■      MARKET     AND     AILEEN. 


■   T    I  BLK  «  M         H 
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Get  It  From  Bacon 


"A  Mix  a  Minute" 
BIG-AN-LITTLE  BATCH  CONCRETE  MIXER. 

Ju^l  the  thing  for  mixing  concrete  for  foundations, 
bridges,  walls,  culverts,  etc. 

O 

The  Best  in  Contractors  Equipment 
O 

EDWARD  R.  BACON  COMPANY 


38-40  NATOMA  STREET 


Telephone  Sutter  1675 


San  Francisco 


Owner Jeanette  A.   Jordan,   S.  f. 

Architect  . .  .G.   E.    Mel  i  -  i 

Contractor.  ..Jos.      Flittner,       1700      35th 

Ave.,  Oakland. 
Filed  Dei     26,  '13.     Dated  Dec.  24.  '13. 

ed      51805.00 

Plastered     1805.00 

Completed   and   accepted 1805.00 

Usual    3.3    days 1806.50 

TOTAL  COST,  $7221.50 

Bond,   $3610.75.       Surety,    Southwestern 

fcurcty    Insurance    Co.      Limit,    luO    clays 

Jan.    1st.      Forfeit,    none.      Plans 

and  specifications  filed. 


(3625)      N    HOPKINS    134    W    Josephine 
Berkeley.       One-story     6-room    dwlg. 

Owner H.    Gorman,    431    4Sth,    Okd 

Arch  itect  . .  .  None. 

I  un  s   work  COST,   $ 


00 


SB     FORTIETH       AND      RUBY, 
Oakland.      All      work    for      two-story 
i. 'i   offii  i    build  ing. 

Pho     is    .Mm  nil  li,    !6  !   3   I  h 
•  ink  land. 
f.cl  .  .  .None 
Contractor.  .W.  C.  Morser,  s.  r<\ 

i 

$1350 

':  ...i    i  ni  !••  i  i    pi  unibint    i  oughed 
in,  liled    and 

plaster   on    1 350 

Com  i  ited    1350 

I  i'  I  i 

TOTAL    COST,    $5291 
r 

iO  :     •   il 


(3626)  N  HOPKINS  174  W  Josephine, 
Berkeley.      One-story    6-room    dwlg. 

Owner H.    Gorman,    431    4Sth,    Okd. 

Architect  . .  .None. 

Day's   work  COST,  $2500 

(3629)  LOT  12  BOYD  PLACE,  Ber- 
keley. All  work  for  two-story  and 
basement    dwelling. 

Owner I'hoebe   J.    Crites,    Oakland. 

Arch  itect  . .  .None. 

Contractor.  .Ernsberger  &    Dildine,   Okd 

Filed   Dec.   22,  '!::.     Dated   Deo.   20,  '13. 

Frame   up   and    rafters   on $1111111 

list     coal     interior    and     exterior 

plaster    on     1000 

i  Completed     a  nd     accepted I  hum 

I     ii. il     15    das  s 380 

TOTAL    COST,    $3980 

Bond,  $2 i.     Surety,  Aetna   Accident   & 

Lia      in-     Co       Limit,    70   days.      Forfeit, 
$i0.       Plans    and    specifications    filed. 


Building  Contracts  Awarded 
Berkeley. 

\fi.       iiiiiht                   Contractor       Ant, 
i  iormar     i  [oi  m  i  n       2500 

Crites     

Pati  li  I; 

father     King        9995 

i  nitler     Hull. -I         : 


(3615)      NE    DOMINGO    AVE    &    I'l 
Drive,    Berkeley.     Garage. 

1  iwner \.    E    Sj  kes,    Premises, 

Architect  ...Harris    Allen,     2541     Hllle- 

Avi  .    Berkeley. 
Contractor.    Patrlck-Nel  on      Co..      2011 
ok    Aye.,    Oakland. 

COST,    $500 


PTN  LOTS  1  AND  2  IiI.K  :; 
Pptj  College  Hi. no  i.  ..I  \  -..elation, 
Berkeley.      All     work     for    two  story 

Num.   a  nd  3    r   Sal  her,  2471 
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Shattuck   Ave.,    Berkeley. 
Architect  .  .  .None    . 

Contractor.  .Geo.     F.     King,     2437    Shat- 
tuck  Ave.,    Berkeley. 
Filed    Hec.   24,  '13.      Dated  Dec.  23,  '13. 
As  work  progresses  -and  2nd,   12th 

and   22nd   of   each    month 50% 

Completed  and  accepted 25% 

Usual    35    days 25% 

TOTAL  COST,  $9995 
Bond,  $4997.50.  Surety,  Massachusetts 
Bonding  &  Insurance  Co.  Limit,  60 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


13650)  -\'\V  .  ...\  PEDRO  AVE  AND 
Laurel  Ave.,  Berkeley.  Two-story  S- 
100m   dwelling. 

Owner. B.    F.    Butler      and      George 

Alyworth,    333    49th,    Okd. 
Ai  chitect  . .  .None. 

Contractor.  .B.  F.  Butler,  333  49tli.  okd. 
COST.    $3000 


Building  Contracts  Awarded 
Alameda. 


No.        Owner  Contractor       Amt. 

3630      Postel     Johnson       '3750 

3651      Erickson      John- on        2000 


(3630)  NW  RAILROAD  AVE  AND 
Benton  W  150xN  79.33,  Alameda.  All 
work    for    one-story    six-room    dwlg 

Owner E.   A.   C.   Postel. 

Architect  .  .  .None. 

Contractor.  .J.       Johnson     and       G.       S. 
Erickson,    Alameda 

Filed   Dec.    22,   '13.      Dated   Dec.    1,   '13. 

Signing    agreement    $375 

Balance    monthly    payments 

TOTAL  COST,   lot   and  land   together 
$3750 

Bond,    none.      Limit,    commence    within 

30     day.;.       Forfeit,     none.       Plans     and 

specifications   filed. 


(3651)      NW     LINCOLN       &       BENTON". 

Alameda.      One   and    one-half-story    5- 
room   dwelling. 

Owner J.  J.   Erickson.   1610   Benton 

Alameda. 
Architect . .  .None. 

Contractor.  .J.     Johrt  on,     1610     Benton. 
Alameda. 

COST,    $2000 


Mir  Ms  AM  Aiamtida  Go 

2S01  E-lOth,  Okd,;  tank  frame  own- 
er, A.  Nebilo;  contractor,  R.  W.  Mur- 
dock;    cost,    $265. 

NW  Oxford  and  Los  Angeles.  Bkly.; 
fire  repairs;  owner,  F.  L.  Stone:  con- 
tractor,    F.    R.   Peake   Co.;  cost,   $200. 

2135  Blake,  Bkly.;  reshingling;  own- 
er. .1.   11.  Robinson;  cost,  $200. 

E  34th  Ave  100  S  E-14th,  Okd.;  alter- 
ations; owner,  Robt.  Tnrnbull;  con- 
tractor,   D.    .McKay;    cost,    $250. 

525-27  Broadway,  Okd.;  alterations; 
owner,  Wallace  Kvorsun;  contractor,  F. 
G.    Jones;    COSt,     $17.".. 

548  58th,  Okd.;  tank  frame;  owner. 
Joe    Hannack;  cost,  $100. 

nun  63rd,  Okd.;  one-story  2-room 
dwelling;     owner,     Sarah     i.     Sargent: 

COSt,     $150. 

2023  23rd  Ave.  Okd.;  addition;  own- 
er. .M.  Van  Haaren;  contractor,  J.  R. 
Davis;   ...st.   $l(in. 

488  Crescent,  Okd.;  garage:  owner, 
Jo...   A.   Brett;  cost,   $180. 

NE  en  i.ii.ii  and  h:i-  worth,  Bklj  . 
addition;     owner,    G.     F.     Blankenshlp; 

contractor,    Johnson;    COSt,     $l"n. 
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COMPLETION  NOTICES. 


AUMGDA  COl'NTY 

Dee.    1    ,1913— NW    35    LOT    1    BLK    7. 
Map    Boulevard    Park.    Okd.      Mrs    M 
Rlohardson  to  E  C  Sydes.Nov.  24,  1913 
1'.'-     1.    1913— LOT    111    Sbdvn    30    Map 
Resbdvn    Peralta    Park,    Bkly.      West- 
ern   Union    Home    BIdrs    to    Frank 

C  Nye Nov,  29  ,1913 

Dee.  1,  1913— LOT  21  BLK  2  Map 
Sl'dvn  No.  1  Adams  Point  Ppty,  Okd. 
M  E  Hennlngs  to  John  Lehman.... 

Deo.    1.    1913 

Dec      1.     1913— X     FIFTEENTH     60     E 
Clay  E  120  N  93-9  NW  14-1.7  W    110 
8  103-9.  Okd.      Robert   Dalziel 
Otto  Kurtz,   Dec   2;   Lewis   A    Hicks 

Co Deo.    2.    1913 

Dec.  I,  1913— E  SIXTV-FIRST  A\  E 
140  3  Taylor;  No.  1246  61st  Ave., 
Okd.       Lorets     Peterson     to     W     II 

Judson Nov     26.    1913 

Dec.  2,  1913— SW  FORTY-SIXTH  K 
Uelrose  Ave  W  120xS  33,  Okd. 
Jemima    A    Laing    to    whom    It    may 

concern Aug.    IS.    1913 

Dee.  I,  1913— PTN  PLOT  18  Mop  Part 
Rancho  Arroyo  de  la  Alnmeda, 
Niles.      Emily    L    Chittenden    to    A 

T    6pence Oot.    22.    1913 

Dec.  3.  1913— NW  TWELFTH  AND 
GriT«    50x112,    Okd.      Brugulere    Co 

to  Judson  Mfg  Co Dec.   2.    1913 

Dec.  1.  1913— LOT  2  BLK  6  Wheeler 
Tract,   Bkly.     Dr  C  L  Roadhouse   to 

Alfred    Peterson Nov.    15.    1913 

Dec.  3,  1913 — LOT  S  BLK  3  Berkeley 
Square,  Bkly  Maria  Callender  and 
Caroline  C  Condlt  to   whom   it   may 

concern Dec.     2.     1913 

Dec.  1,  1113— SW  SIXTEENTH  AND 
Clay  S  «0xW  100,  Okd.  M  Fried- 
man   Realty    Co    to    F    M    Maestrettl 

and   J   M   Tounger Dec.    1.    1913 

Dec.  4,  1913 — PTN  LOT  1  Map  Harris 
&  Donahue  Tract,  Pleosanton.  Peter 
Kroeger  to  C  A  Bruce. ..  .Dec.  1.  1913 
Dec.  4.  1913— LOT  6  AND  PTN  LOT  5 
Blk  •¥"  Corrected  Map  Nlcol  Tract. 
Okd.       Edith    I>ell    Rush    to   whom   It 

mar    concern Nov.    29.    1913 

Deo  4.  1913— W  PERALTA  AVE  Ptn 
Loti  3,  4.  and  5  Blk  "F"  Corrected 
Map  Nlcol  Tract,  Okd.  Edith  Dell 
Bush    to    whom    it    may    concern.... 

Nov.    29.    1913 

'  1913-^S  ENCINAL  AVE  ITT.  .. 
Union  W  44xS  140,  Ala.  A  H  Knox 
t..   D  M   Etter Deo.   4.   1913 

1913— LOT       7     BLK       4        Map 

Havenecourt,  Oakland  Piedmont 
Heights  Bldg  Co  to  C  F  Lodge.. 
Di 

Deo.    3.    1913— S    WARD    302.5    E    EllS- 
Bklj     F  i;   P 

Co   to  G  Johanson Deo.   4.    1913 

1913 — PTN    LOT    8    BLK 
•   I    Map    Piedmont    1'ark.    Pied- 
mont.    Cora   H   Shores    to   whom   It 
may    concern 

Dec.    «                  E    SAN     PABLO      \\  i: 
t:.  S3   N   Addison   N 
to  W   106.35,  Bkly.  7.  G   Hadjopoules 
to   E  J  Aalto I.    1913 

Dec.  6  1913— LOT  9  BLK  "B"  Map 
Waterside  Terrace.  Ala.  F  N 
Strang  to  whom  It  may  concern.. 
Nov.       I 

Dec.  «,  1913— E  BOULEVARD  175  .\ 
12th    E    136    N    50    W    148    S    50,    Okd, 

Robert    Irvine    to    O    M    Bullock 

Dec.    5,    1013 

IFTEENTH     I 
Clay   E   120   N  93-9  NW    1  1-1.7  W   1  1  •• 
g  ins- '.<    i  ikd      Robert   Dalzlel  C 
no   it   may  concern.  ..  .Dec 
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1913— E      BBNVENUE      AVE 
117-:,  s  Russell  s   i:,\k   148.53,  Bkly. 
w  .1  Bell  t,.  John  Weltzel.  .  Di 
1913  —  L<  it   ::    BLK    "B"    \ 
brae    Business     Ppty,     Bkly.       F     I; 
Peake  Co   to   whom   it   m 

Deo.  6,    1913 

S    TAl'T    AVE 
College    Ave    being    Lot     84     W< 
lawn    Park,    Okd.      c    A    Covalt    to 

Fred    H  Nov.    l{ 

r    6    BLK       I    Map 
Claremont,     Bkly.      Caroline     Wol- 
bold  to  Jacob  Kollmer. . .  .Dec.  9.  1913 
Dec.   10,   1913 

r.uk    No     1.    Albany.      Carl    Erl 
to   n  horn   it 
Dec.    10,    1913— LOT    19    BL 
No.    I  ]  :  rk,   Albany. 

-son    to    whom    it    m  I 

Dec.    S,    1913 

.  1913— LOT  24  Map  Ford  Tot. 
Okd.  A  M  Odgers  to  Joseph  St.  .Mary 

Deo.    11.    1913 

Dec.     11.     1913— SE    FIFTH    AVE    100 
NE  E-15tl  .  I  Ikd.   Ellen  M  Hum: 

to  J  W  Baughman Deo 

Dec.     11.     1913— il     IWENTY-EIGHTH 
6S   E   Chestnut   k«.'ng    N 
Okd.     i:   V  C,  .  .    to   E    i 

man   &   .lames   Grimmlns.  .Dec.    11,   '13 
Dec.    12.    1913— S  SIXTH    123   E   Brush, 
Okd.  V  Morelli  to  Gaspard  &  Sharp 

Nov.    25,    1913 

J.     1913— COR     DWIQHT    WAT 

and     I  '-.     Bkly.         T      M 

man  to  B   1 1  4.  1913 

-PTN    !.<  ITS    1.    -'.   AND  3 

Blk    "G"    SI  inford    Tract,    Oakland. 

Clarence  oi  and   Bradetta  S  Lane  to 

C   T.  xd«       Deo.    i" 

3,  1913— W  4"  FT  OF  E  90  FT. 
Lot  s  Blk  "B"  Map  Elmwood  Bark. 
Bkly.      F  C  in  ry   to  Sullivan 

Deo,   • 

Dec.  13.  1913— W  40  FT.  LOT  S  BLK 
*'B"  -Map  Elmwood  Park,  Bkly.  F  C 
Curry  to  Sullivan  Bros. 
Dec.  13,  1913— NW  CLAREMONT  AVE 
lare- 
mont  Ave.  Okd.  May  and  Henry 
K i oeg i 

Realty   Co Deo.   3.  1913 

i  913      U  IT    i    i»   lOd   Court 

Tract,    Bkly.      Mrs   Chai 

.,en 

-PTN     LOTS     1     AND     2 

Blk    9   Claremont    Park,    Bklj        S   G 

kirk..  Deo.    1 

15    PLAZA    DRIVE 

being     Lot     30     Blk     11       Claremont 

Park,     Bkl>         V     S 

•        ! 

1913  PTN  1.'  op  32  ,\.\i,  LOT 
34  Map  Piedmont  Tract,  ■  >K ,l  F  G 
Bei  k.  ■    to    United      '  ■ 

D 

S  FIFTY-SIXTH 

Ti  legri  i vi    '.' 



.'II     ,v 
w  , 

to  E   i  



NW    ATALA    WE    AND 
N  E 

Okd. 

ern 

\  w    ATALA     WE  AND 

Mil    M  :    S.  1 3    N  w 

BIdrs   i,,   v.  ;  ,,in   ii 

NW    FIFTEENTH     \  N  I  > 


S  31 

EH  .man 

-'.1913 
17     BLK       5       on 
Conl  i  moni,  Bkly 

Mary    (',    Newmark    to    Kidder    &    Mo- 

lUgh Dec.     12.     1913 

Tract,    Bkly        Walter    l    Hyne 

E    Lancer Dec.    12.    1 913 

113     SE    1',  IRTY-FIRST    \\ 

NE     E-lath     NE    37%xSE     7:.. 

'  'kd  s    to    whom 

I    ma  Deo.    ■ 

Dec.  r     17     PROSPECT 

rp,      United    Home 

s   to   whom   it   may   concern.... 

1  tec.    v.    191.1 

C      5      Map      It. i       \     ,• 

Okd        Raj     a 
Alive    Leavitt    to    Jesper- 

son  &   Dippo Dec.   . 

I  SE  No.  l  i.i  or  || 
Blk  S;  ll,, use  N,,.  .'  i.,,t  13  Blk  8; 
Hon-,  |6   Blk    17;    House 

No.    i    Lot    15    ,.ik    17.    House    No     '■ 
l.oi    l    Blk    17    Map    No.    i    ReSents 
Albany.      C  n     to 

whom   it    may   concern. 

LINCOLN   AVE  .v 

.  ■■     \   Lincoln  Ave   160   w  . 

All.  Mrs  Marie  Schaefer  by  Math  las 
3   n. li- 
i 

NW  LIESE  AVE 
91  NE  Count]  Road  1525  NE 
NW      11"..     Okd.       Emily     I.     Mc- 

:     l.i     W     II     ' 

i  S8  BLK  ■•G"  Map 
M  istick    Park,    Ala.      Mark    T    i 

i  m   it   may  ;::.  'i:t 

rHIRTEENTH    & 
N      ",".     ok, I.        II     A 

Hi         u    ,v    >o,,s 

D 

i.K    "B"    Map 
Waterside     T<    raci  Via.       F       X 

Strang    to    whom    it    may    concern.. 

Doo.     il.     1913 

SIXTY-Fi  iURTH    AVE 
S    E-llth     62-6x43,    ok. I.       A     V 
Worthlngton   t,,   w]  om   it   m  1 1 

Inly    I.    1913 

Bkly.  Patrick  Nelson  Bldg 

om    II    ::    .         incern 

D 

-      10     FEET     LOT     12 
and  i    l'i.  .lin. .nt    Vi   Ii 

Pli  dmont.     A   M   Duncan   (bj 
1 
Lun 

W    LEE    95,   being    ptn 
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ikd. 
M    i  -...  •       ■      W  O  TIioi  nallj 

Di 

Keek 

i      Douglas  I'ark- 

- 
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Dec.  4,  1913— LOT  2S  AND  SW  10  LOT 
29  Miip  Holway  and  Laine's  Sbdvn 
Lots  31,  32  and  33,  Kingsland  Tract, 
Okd.     Zenith    .Mill   &   Lumber  Co   vs 

5  A  Potter  and   H   C   Miller $2o6 

Dec,    I,    1913— N  CENTRAL  AVE   -10   E 

Fifth  E  31xN  100,  Ala.  Rhodes- 
Jamieson  &  Co  vs  W  G  Le  B-yd 
$126.25 

Dec.  4,  1913— NE  FIFTH  &  CENTRAL 
Ave  E  40xN  100,  Ala.  Rhodes-Jamie- 
son  &  Co  vs  W  C.  Le  Boyd,  W 
Ehrenpfort.   A   A  &    C   O'Brien .  $144.70 

Dec.  5,  1913— S  SANTA  CLARA  AYE 
506.25  W  Union  W  27.33.\S  137.5. 
Alameda.  H  C  Nelson  vs  W  G  Le 
Boyd    $106 

Dec.  6,  1913 — N  TWENTY-SIXTH  & 
W  Broadway  NE  1S9  N  52.66  W 
109  11-12  S  232%  E  153%,  Okd.  D 
Scaglia,  $70.50;  Geo  Chiantaretto, 
$126  vs  First  Presbyterian  Church 
of  Oakland  and  Atlas  Stone  Co.... 

Dec.  6,  1913— SUBDVN  C.  D.  AND  E 
Lot  7  Blk  792  Map  No.  2  Watts  Tct, 
Okd.  Zenith  Mill  &  Lumber  Co  vs 
Rose  Marcou  and  L  S  Barnett  .$233. SI 

Dec.  6,  1913— LOT  23  BLK  6  Map  4th 
Ave  Heights,  Okd.  Berkeley  Lum- 
ber Co  vs  E  O  and  Elizabeth  G 
Pendleton   and   O  M  Bullock.  ..  $422.40 

Dec.  S.  1913 — N  TWENTY-SIXTH  & 
W  Broadway  W  153.63  N  233.20  E 
199.94  S  52.13  SW  187,  Okd.  Royal 
Heating  Co  vs  First  Presbyterian 
Church  of  Oakland  and  General  Eng 
Co $120.95 

Dec.  S.  1913— NW  BROADWAY  AND 
X  26th  W  153.63  N  233.20  E  199.94  S 
52.13  th  1S7  to  pt  beg,  Oakland. 
Joseph  Triboli,  $56;  Americo  Cris- 
tiani,  $56;  Angiolo  Peri,  $61  vs 
Atlas  Stone  Co  and  1st  Presbyterian 
Church     of    Oakland....    

Dec.  9,  1913— NW  BROADWAY  AND 
N  26th  W  153.63  N  233.20  E  199.94  S 
52.13  tli  S  187  to  pt  beg.  Oakland. 
Virgilio  Raiteri,  $168.25;  Daniel 
McFee,  $1  L'STT. :  Thomas  Hill,  $200 
vs  Atlas  stone  Co  and  1st  Presby- 
terian Church  of  Oakland 

Dec.  9.  1913— LOT  4  BLK  IS  Map 
Northbrae,  Bkly.  Otto  Bechtle  vs 
H    H    Gastman   and    Sequoia    Constr 

$55 

9       1913— PTN     LOT     1 3-A     Map 

Lands    Teutonia     Park    and    Home- 

Ass'n.   Ala.      Rbodes-Jamieson 

6  Co  vs  W   G  Le  Boyd $118.05 

913— N  CENTRAL  AVE  176  E 
5th  N  135-2  to  find  pt  of  beg  W  76 
N  34,  Ala.  Rhodes-Jamieson  &  Co 
vs    W    <;    I..-    Boyd $37.35 

1913-  LOT  11,  Robinson  Tct 
being     No.     1329     Palm,     Ala.       R     B 

Stuart   vs   J   P.   Kandell $270 

X  TWENTY -SIXTH  &- 
W  Broadway  NE  189  X  52.66  \> 
109  n-12  s  ::■,!'.:  i:  153%,  Oakland. 
Frank  Poletto  vs  1st  Presbyterian 
Church    of  Oakland  and   All:.-   Stone 

: $12.25 

Dec.  11.  1913  SBDVN  XO.  1  LOT  28 
Mat.  X".  :;,  Glen  Echo  Tct,  Pied- 
mont. J  Catucci  vs  Gertrude  and 
K    E    Huddleson $38.10 

1913  XW  BROADWAY  AND 
X  201!  w  153.63  X  233.20  E  199.94 
S  52.12  W  1^7  to  pt  of  beg,  Okd. 
Frank     Puccinelll,    $180;    A.    Pnrlnl. 

Phillip    Zappettlni,    $124  i 
Paroni,    $45;    Joe    Lunardl,    $193    vs 
First  Presbyterian   Church   of  Oak- 
land and     '  ■  

1912      OLD     MAY      RANCH, 
bdnd   onN   Count;     Road 
land    of   Murphy,   S   land    Fasset,    W 


BUILDING    AND    INDUSTRIAL    NEWS 

by  land  Tonder  et  al,  Murray  Tp. 
J  G  Hart  vs  Herman  D  Murphy  and 

I,   A    M>  ers $12 

Dec.  11,  1913— N  TWENTV-S1XT1I  ,\i 
W  Broad-way  N  187  X  52.13  W  199.94 

5  233.20  E  153.63.  Okd.  S  M  Pher- 
son  vs  First  Presbyterian  Church  of 
Oakland  and  Atlas  Stone  Co.. $1317. 60 

Dec.  11,  1913— SW  TWENTY-FIFTH 
and  Telegraph  Ave  50x100,  Oakland 
Marshall  &  Stearns,  $568;  E  Rosen- 
berg (Wedel  Elec  Co),  $385.50  vj 
Wilhelmina  Street  and  Christian-  . 
sen    &    Smith 

Dec.  12  ,1913— SW  TELEGRAPH  AVE 
and  25th  S  50xW  100,  Okd.  George 
H  Tay  vs  Wilhelmina  Street  and 
Wara   Bros    $1431.91 

Dec.  12,  1913— NE  E-FOURTEEXTH 
and  NW  9th  Ave  NW  50xNE  100, 
Okd.  George  H  Tay  Co  vs  J  B 
Cabana  and  Wara  Bros $433.61 

Dec.  12,  1913— S  SANTA  CLARA  AVE 
306.25  W  Union  W  27.33xS  137.6, 
Ala.  Sunset  Lumber  Co  vs  W  G  Le 
Boyd   and   N   J   Pickle $:,:,v7ii 

Dec.  12  ,1913— S  CENTRAL  AVE  97-6 
W  Elm  W  32-6xS  9a,  Ala.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd  and  A 
P    Pollard    $266.71 

Dec.  12,  1913 — E  FIFTH  100  N  Central 
Ave  N  31-9xE  100,  Alameda.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd  and 
W   F  Kroll $330.76 

Dec.  12  ,1913 — N  CENTRAL  AVE  243.2 
E  Fifth  E  34xN  100,  Ala.  Sunset 
Lumber  Co  vs  W  G  Le  Boyd,  (1  W 
and   W   Ehrenpfort    $487.28 

Dec.  12,  1913— SW  TWENTY-FIFTH 
and  Telegraph  Ave  50x100,  Okd. 
Charles  Rutherford  vs  Christiansen 

6  Smith    and    Wilhelmina    Street.. 


30. 


Dec.  12,  1913— S  NINETY-NINTH  AVE 
1°7  W  E-14th  S  94.1S5xW  35,  Okd. 
Sunset  Lumber  Co  vs  Lou  and 
Justus    Norris     $200 

Dei-.  12  ,1913 — S  TWKXTY-PIFTH 
100  W  Telegraph  Ave  E  lOOxS  50. 
Okd.  L  J  Neal  vs  Christiansen  & 
Smith    and    Wilhelmina    Street. $768.75 

Dec.  12  ,1913— W  PALM  215  S  Central 
Ave  W  lOOxS  35,  Ala.  Sunset 
Lumber  Co  vs  Edwin  B  Robinson 
and   J   B   Randell $406  .'7 

Dec.  12  ,1913— W  PALM  215  S  Central 
Ave  W  lOOxS  35.  Ala.  H  C  Bigge 
and  C  W  Lannon  vs  C  B  Robinson 
and    J    B    Randell $400 

Dec.  12,  1913— NW  BROADWAY  AND 
X  2611.  W  153.63  N  233.20  E  199.94 
S  52.12  th  187  to  pt  beg,  Oakland. 
Giovanni  Gotelli,  $78.25;  Joe  Zan- 
aria,  $111.25;  Rhodes-Jamieson  Co, 
$960.80;  Sullivan  Bros,  $52.50  vs 
Atlas  Stone  Co  and  First  Presby- 
terian   Church    of   Oakland 

Dec.  12.  1913— LOT  11  Robinson  Troc. 
Ala.  Rhodes-Jamieson  &  Co  vs  J 
l;   Randell   and   W   T   Blakely $51.05 

Dec.  12,  1913  SW  TWENTY-FIFTH 
and  Telegraph  Ave  S  50xW  100,  okd 
)■:  K  w i  Lumber  Co  vs  Christian- 
sen &  Smith  and  Wilhelmina  Street 
$1719.17 

I"  i      13,    XW     BROADWAY    AND 

X  26th  W  1-53  63  x  233.20  E  [99.94  S 
52  13  Hi  187  to  pi  In'-;,  i  ikd.  D  .1 
Henderson  vs  Atlas  Stone  Co  and 
First  Presbyterian  Chourch  of  Oak- 
la  nd    $105 

Dee.  i:;,  1913  MB  u  EBSTER  AND 
2lth  E  lOOxN  59  i.e.  'did.  C  Carne- 
vaii   Marble    &    Mosaic   <',,    vs    r    v 

Norcro       and    Leo  Nichols $r,s  :,n 

1913      LOT   i  i   ROBINSON  TCT 
a;. no e, ia,       w    T    Blakely    vs    .1     p. 


Wednesday,   December  31    1913. 

Randall     $105 

Dec.  13  ,1913— NW  BROADWAY  AND 
X  26th  W  153.63  N  233.20  W  199.94 
s  52.13  th  1S7  to  pt  beg,  Okd.  De 
Fremery  Cadman  Materials  Co  vs 
First  Presbyterian  Church  of  Oak- 
land   and    Atlas   Stone  Co $219.60 

Dec.  13,  1913— SW  TELEGRAPH  AVE 
and  25th  50x100,  Okd.  Union  Floor 
Co,  $75;  Otto  Bechtle,  $225  vs  Wil- 
helmina Street    

Dec.  13,  1913— SW  TELEGRAPH  AVE 
and  25th  50x110,  Okd.  Hodge  & 
Collins  Lumbe  Co  vs  Wilhelmina 
Street,  R  A  Miller  and  Christiansen 
&  Smith   $142.04 

Dec.  13,  1913 — SW  TELEGRAPH  AVE 
and  25th  50x100,  Okd.  Union  Floor 
Co,  $465.25;  Golden  Rule  Sheet 
Metal  &  Iron  Works,  $2S0;  Turner 
Co,  $1153. 3S;  National  Rooting  Co, 
$123.75;  W  J  B  McWhirter,  $525;  L 
D  Frazee,  $25;  Preston  &  Kelly, 
$56.25;  Reinhart  Lumber  &  Planing 
-Mill  Co,  $1593.82;  Schwarz  &  Got- 
tlieb, Inc,  $423.75;  C  J  Hillard  Co, 
Wilhelmina  Street  and  Christiansen 

&   Smith    

Inc,    $225;    Fred    Jurgewitz.    $120    vs 

Dec.  13,  1913— PT  100  N  Central  Ave 
and  176  E  5th  N  34  2-12xW  76.  Ala. 
Reliance  Mill  &  Lumber  Co  vs  Wrn 
G   Le   Boyd $12S.32 

Dec,  15,  1913— LOTS  6  AND  7  BLK 
■•O"  Map  Kelsey  Tract.  Okd.  Brit- 
tian  &  Co  vs  Wilhelmina  Street 
and  Christiansen   &  Smith $66.52 

Dec.  15,  1913— NE  FORTIETH  AND 
Opal  SE  37.71  NE  99.59  NW  37.72 
SW  101.13,  Okd.  Brittain  &  Co  vs 
J  R  Morse  and  Christiansen  & 
Smith $37.72 

Dec.  15.  1913— SW  TELEGRAPH 
Ave  and  25th  S  50xW  100,  Okd.  De 
Fremery-Cadman  Materials  Co  vs 
Wilhelmina  Street  and  Christian- 
Concrete  Co    $226.65 

sen  &  Smith  and  New  Era  Marble  & 

Dec  15,  1913 — SW  TWENTY-FIFTH& 
Telegraph  Ave  S  50xW  100,  Okd. 
De  Fremery-Cadman  Materials  Co 
vs  Wilhelmina  Street  and  Chris- 
tiansen   &    Smith $31.75 

Dec,  15,  1913— SW  TWENTY-FIFTH 
and  Telegraph  Ave  S  50xW  100, 
Oakland.  De  Fremery-Cadman  Ma- 
terials Co  vs  Wilhelmina  Street 
and  Christiansen  &  Smith  and  R  A 
Miller     $530.65 

Dec  15,  1913— SW  TELEGRAPH  AVE 
and  25th  S  50xW  100,  Okd.  De 
Fremery-Cadman  Materials  Co, 
$12.75;  R  A  Miller,  $132.97  vs  Wil- 
helmina Street,  Christiansen  & 
Smith    and    W    J  McWhirter 

Dec.  13  ,1913— PT  134.2  N  Central  Ave 
and  176  E  5th  N  33  W  76  S  35  E  35, 
Ala.  Reliance  Mill  &  Lumber  Co 
vs    William   G   Le   Boyd $105.57 

Dee.  17  1913  S  SIXTH  125  E  Brush 
I-:  25xS  100,  i  ikd  Redwood  .Mfg  Co 
vs  E  C  Gaspard,  A  C  Sharp,  V  an. I 
Aitano     Morelli      $249. 6U 

I ., -,-.  i^  ,1913  s  sixth  125  W  Brush 
S   lOOxW    25,   Okd.        A    II   Knoch    vs 

V  Morelli    $100 

Dec.     18,     1913— NE      OXFORD       AND 

Eunice    E    100XN    60,    Bkly.      Sunset 
Lumber  Co  vs  Andrew   M  and  Olive 

V  R    U  ils. hi $959.66 

Dee.   19,  1913— E  FIFTH  100  N  Central 

\  .  e    N    3  I    ii    lb    a  I    r  a    100,   Alameda. 

R I.  :    Jamie: v-    i  !o   i  s   W   G    Le 

Roj  .1   and    W    F    Kroll $54.70 

I 1912      X    PI  IURTEENTH   50   E 

i.ii,  ,    mi,    E    100j  X    i,,::  9;   I  ikd       Mc- 
&    Sampson    vs   .1    M    Locke 


u  ednei  flay,    Decerned  3 1    1913 

$564.40 

Dec.  19  ,1913— S  SANTA  CLARA  AVE 
396.25  W  Union  W  27.33xS  137. G. 
Ala.  Rhodes-Jamieson  Co  vs  \V  G 
Le  Boyd  and   N  J   Pickle $123.25 

Dec.  19,  1913— S  CLEMENT  AVE  97-6 
W  Elm  W  32-6xS  90.  Ala.  Rhodes- 
Jamieson  Co  vs  W  G  Le  Boyd  and 
A    P    Pollard    $71.65 

Dec.  19  ,1913— N  CENTRAL,  AVE 
343.2  E  Fifth  E  31xX  100,  Alameda. 
Rhodes-Jamieson    Co    vs    W    G    Le 

Boyd,  G  W  and  W   Ehrenpfort 

$96.90 

Hoc.  22,  1913— LOT  6  AND  PTN  LOT 
5  and  ptn  Lots  3,  4.  5  lilk  ••!•"'  cor- 
rected Map  Nicol  Tract,  Okd.  H  T 
Bush  via  W  M  and  Nellie  L  Norris 
and  Wm  Dutton  and  Edith  Dell 
Bush      $546. SO 

Deo.  23  ,1913 — S  THIRTY-SIXTH  116 
\V  Grove  W  50x.S  120-3,  Okd.  John- 
son Bros  vs  Almond  City  Lund  De- 
v?lopment  Co  and  Mary  II  Patter- 
son  and   J   R   Jones $132 

Dec.  24,  1913— W  COUNTY  ROAD 
1646  being  about  7V4  acres  adjoin- 
ing land  John  McComas  on  N  and 
in  plot  subdivided  by  Herman 
Murphy,  being  N  County  Road  818 
about  2\i  miles  E  Livermore,  Mur- 
ray  Tp.      Anspacher    Bros   vs   F   A 

F-agalde     $69.20 

Dec  26,  1913— E  Woodruff  Ave  95.17 
s  Hampel  S  40xE  110,  Okd.  Fred 
Buzzell    vs    M   P  Graves $151 

SAN  JOSE  AND  THE  SANTA 
CLARA  VALLEY, 

COTTAGE— 1  story  and  base,  frame. 
$2,000.  San  Jose,  Santa  Clara  Co.,  Cal. 
Architect,  none.  Owner,  G.  D.  Maria, 
1251  Locust.  San  oJse.  The  dwelling 
has  been  designed  for  a  five  room 
house  with  bath.  Interior  finish  will 
be  of  pine  throughout.  Oak  floors  will 
be  used  in  the  living  and  dining  rooms. 
There  will  be  a  large  open  Are  place 
and  tile  or  brick  mantel.  Tile  wainscot 
will  be  used  in  the  bath  room  and 
kitchen.  An  automatic  water  heater 
will  he  Installed.  Exterior  of  the 
dwelling  will  be  covered  with  cement 
plaster  on  metal  lath.  Plans  are  com- 
itni  Hi.-  work  will  be  done  by 
I  M  y    Labor. 

... ♦ 

Building  Contracts. 

SANTA      CLAII  \      <  <>l   XTY. 


NE    SAN    FERNANDO    AND    MARKET, 
San   Jose      One  room. 

i  >w  ner Wm.    Culllgan,    Prei 

Architect  . .  .None. 

Hay's    work.  COST.    $700 


Nil     V,    S-SECOND,       S.in    Jose.  New 

front. 

i  iwner M  ■  ■ 

Prcin 
Architect  .  .  .None. 

i  'mih  ,  actor.  ,R.   O    Summers,   17   N-First 
St.,   San   Jose. 

COST,     $160(1 


Building  Contracts. 

s  \\    >l  ITEM)   <  <il  NTT. 


BUILDING     \.\l>    i  N  I )  I  stki  \i,    new 

Sylvain  ist 

Nal  Ion  1 1   Bank   Bldg  .  S.   F. 
Oontractoi  .  .  I  >.     Zellnsky,       16  i 

San    Francisco. 

Filed  Her.  20,  '13.     i  (ated   Dec.   IS,  '13. 

75%    of    work    done    and    material 

■  1 1 > i i    bj     Feb.    15,    ion 

I  Hfference    bet  u  een    the    paj i 

already    madi     i        rael 

price      

Usual    35    days 

TOTAL   COST,    J.  160 

Bond,   $l Surety,  Guardian  Casual tj 

and  Guarant]  Co.  Limit,  75  days, 
Forfeit,  none.  Plans  ana  specifications 
tiled, 


LOT  4  VALPARAISO  PARE  TRACT, 
Menlo  Park.  Plumbing,  gas  fitting 
and  drain. me  system  tor  south  wring 
to  Convent   of   the   Sacred    Heart. 

Owner Academy     of     the     Sacred 

Heart    of    Menlo    Park. 
Architect  .  .  .Chas.    J.    1.    Devlin,    Pacific 

Bldg.,    San    Francisco. 
Contractor.  .The   J.   Looney   Co.,    85    I   11 

Hall    Ave,   S.    F. 
Piled  Dec.  15,  -13.     Dated  Oct,  21,  '13, 
On    1st    and    15th    of    each    month 

75%    of    work    don f 

Usual    35    days,    25% 1062.50 

•n  ITAL  COST,  J4250.00 
Bond,  $2125.  Surety.  Equitable  Suretj 
Co.  Limit,  30  days  after  completion  of 
carpentry.  Forfei".  <25.  Plans  ami 
specifications    filed. 


POINTING    AND      PATCHING      WORK 

on   above. 

Contractor.  .Smyth      Bros.,     Monadnock 
Bldg.,    San    Francisco, 

Filed    Dec.    15,   '13.      Hated   Oct.   22,  '13. 
Entire    work    completed    and    ac- 
cepted      $1  50 

TOTAL    COST.    $150 

Bond,    none.      Limit,    10    days       Forfeit, 

$25   per   day.      Plans   and   specifications, 

none. 


LATHING       AND       PLASTERING       ON 

above. 

Contractor.  .Smyth      Bros.,      Hon 
Bldg.,    San    Franc] 

Filed  Dec.  15,  '13.     Dated  Oct 

On    1st   and    15th    of    each    month 

75%  of   work   done , .,  i  5 1 

Usual    36    days,    25% 1717 

TOTAL  COST.    (68618 

Bond,    $o5iin.      Sorely.    Chicago    Bo 

&    Surety    Co.      Limit,       60    days      after 

>  eadj     for     lal  hing\      Forfeit.     I 

day.      Plans   and    specifications    filed. 

PAINTING    i  IN     \l!OVE. 

I  'oni  ractor.    Mi  rtin    Peterson, 
San    Francisco. 

I'M.-. Dated  net.  21,  '13. 

'in     1st    ami    15th    of    each    month 
75%  of  amount   work   done... $11 

i'    "  'i    M    da  !B% 512.75 

T  i'l' A  I.  COST,   ! 

Bond,    Jiiini       Surety,    G.    T.    Pi 

and    fohn  E    Beck,     Limit, 

completion    of 

pel     .lav.        pi 


BERESFORD      AH    painting    and   deco- 
rating  Interior   and 

Owner Beresford    Country    Club. 

Architect  ..  .G.    Albert   Landsburgh   and 


Ih  IT    WATER    HOI  SE    HEATING    SYS- 

tem  .us       In 

ni    \\  .    I    WIhk  nn.l    I 
water    generating    system     for    both 

wings. 

l.iernan     &     O'Brien.      1754 

i  n    Francisco, 

Filed     I  '•>  '13  Hate, I     ,  I 

All    pipe     •  iloted  .    ex- 

clusive   of    the      connections      at 
boiler  and    water   heater 


3-  33 

i  a. i    accepted 

days 

Ti  ,T.\|,  COST,  $6271 
l: ■""'■  *:;-""-  Surteles,  G.  F.  Bernard 
■ln'1   "     Law  son.     Limit,    130  daj  b  after 

' ii.ii. a.  of  brick   wmk.     Forfeit,  $25 

Plans  and  specifications   ni< 


COMPLETION     \ :v 


8  w    H  \n:n   i  <>i  \.|-y. 

REC<  IRD1    i  ■  ACCEPT!   I  i 

1913   -S3       ACRE       TRACT, 

11,1  field     Ranch      m  ar    Palo       Uto, 

Win   ,\i    Fltzhugh    in   F   w   Fox .....' 

Dei 


FRESNO,    MODESTO,    STANIS- 
LAUS AND  CENTRAL 
CALIFORNIA. 

Building  Contracts. 

FRESNO    idi  mi  . 


LOTS    II,    15.    16    BLK    64,    Fresno.      i:,.. 
bi  li  k    i. ii.  mess    building. 

T    C     w ,    Fresno! 

Architect  .  .  .E.    .Math, rwaon,    f,,    n 
i<  tor.  .Emmetl     I  .     . 

6,   '13       Dated    Dec.    - 
■.    Iron    is   in   p]  li  e   and   each 

i  «  ..    n  eeks    thereafter 

35    daj  s,    balance •■ 

TOT  I 
Bond     $800,     Sureties,   G.    w.    Am 
lnl    G.    I.    Long-.       Limit,    in      working 
days       Forfeit,    $5.      Plans    and    specifi- 
cations   filed 


i  "MPI.ETIOX    NOTICES, 


FRESNO   COUNTY. 


ACCEPTED 
i.    1913— LOTS    12    .13.    1  (     BLK 
ro,    Fresno.     Roedlng   Estate  Co   to 
11    P    Hoyt Nov.    i 


MARIN,  CONTRA  COSTA  AND 
SONOMA    COUNTIES. 

STORES   AND   DANCE   II  M.I. 
ami  base,  frame,  (:  0  u,,,  ,,, 



Igr.,   S.    F.     i  >»  nei       Roa 
lildlng  «  hi  be  erei  ted 

1  i «  road  and  Fairfax  avei 



will  be  two  stores  on  the  first  floor  and 

a    large    dance    hall    and    billiard    room 

on  the  sei  ond  floor.     Interior  finish  will 

be  ..r  pine.     A   maple  Boor   «  in 

in     the    .lame    hall.       Bxti 

building    will    be    covered     with     rustic 

and  cemi  nl  plaster  on  metal  lath.  Plans 

WINERY       IMPROVEMENTS,       COT- 

a.  Hon,    $5i),- 


:  fornlo     Win, 
id    plans    prepared    for    a    large 

Wlm  The 

... 

n  il     Hie     proti 

\   total 

,.f   $60, win   be  spent   f..i    these   im- 

meots. 


.:i 


BUILDING     -VXD     INDUSTRIAL    NEWS. 


Wednesday 


I  >e 


ember  31    1913 


OMl'LK'KOV        NOTICES. 


CONTRA   COSTA    COUNTY. 


RECORDED  ACCEPTED 

Dec.   19.   1913 — LOT  4  and   Wly    V4    Lot 

5    Blk    4.    Richmond    Bay    Shore   Tct. 

Mrs   A   B   Lee   to   C   H   McCausland 
Dec.    IT,    1913 


LIENS  RELEASED. 


CONTRA    COSTA    COUNTY. 


Owner lohn     Rapp     &    Sons,     1500 

Bryant,     San     Francisco. 
Architect  ...    R.   P.   Morrell    I.    O.    O.    F. 

Bldg..    Stockton. 
Contractor.  .Frank     Tucker,     321     North 

Sierra     Nevada.     Stockton. 
Filed   Dec.    IS,  '13.     Dated  Dec.   IS,  '13. 

After     15    days 7:.', 

Usual    3.j    days 25c;, 

TOTAL  COST.  $33 J 4 
Bond,  $1662.  Sureties,  Chris  Totten 
and  Geo.  E.  Kenning.  Limit,  30  days. 
Forfeit,  none.  Plans  and  specifications 
tiled. 


RECORDED  AMOUNT 

Dec.  20,  1913— N  %  LOTS  17  AND 
IS  Blk  2,  Map  City  of  Richmond. 
H   L  Penrv   to   Benjamin   F  Gaylord 

?7S 

Dec.  17.  1913— LOT  23  BLK  20  Brown 
Andrade  Tract.  Gustav  Werner  to 
John  Etchert  and  Herhert  F  Brown 
Inc     *85.50 


SACRAMENTO,    STOCKTON    & 
NORTHERN  CALIFORNIA 


Building  Contracts. 

VM  H  AMKNTO    COUNTY, 


U  >  .,  i  ,K  S  '■■  LOT  8,  S.  T.  2SRD  AND 
24th  Sts.,  Sacramento.  One-story 
luiilding. 

Owner Helen    Alice    Johnson. 

a.  chit  eel  .  .  .None. 

A     Teichert    Jr.    and    T.    E. 
Ambrose    (Teichert    &    Am- 
brose!,  Oohsner    Bdlg,   Sao- 
ramenta. 
Filed    Dec.   19,  '13.     Dated  Dec.  19,  '13. 

TOTAL  COST,    $4043 


S     M     LOT    X.    V.  -W,     10TH    AND     11TH 
Sts  .    Sacramento.      Four-story    bids. 
George    T.    Ryan,    2231    10th 
St.,    Sacramento. 
Architect  .  .    None. 

tor.. John     Kauert,     1012     V    St., 
inento. 
Filed    D.«c    19,  '13.     Dated  Dec.  IS,  '13. 

TOTAL   COST,    $327S 


\V    ','     LOT    8,    F,    'i,      26TH   AND      27TH 

-  i        mentp.      Alter   dwelling. 
Owner I.   OhrJsty,   2617  G  St.,  Sac- 

.     i  .  .    None. 
Contractor.. G.    A.      Wcn.lt,    2130      M    SI 
Sacramento 

COST,    $  r,  1 1  < ' 


LOT    ftli.      'Til    -Ti:i.KT    TRACT,    Sac- 
ramento      Erect    dwelling. 
Owner —   Schluskebier,    2604   Cali- 
fornia Sacra  inento. 

work.  COST,    $1800 


:  ti.i:     TERRACE     ADDN. 
i  li  ei  t    dwelling. 

owner I      I-      Jo    n   or      1219     S3rd 

St.,    Sacramento. 
eel  .  ■   None. 
work.  COST,    $2000 


Building  Contracts, 
s  i\    h. \<n  in  i  <>i  vrv. 


i:  27,  lot  i  and  W   i"  LOT  ■;  BLK  27,:: 
Stockton.      Ail    work    for    rem. 
frame    con  ug  ' '  •  ■'    "  ""      ' ' 
bottling   works. 


LIENS  FILED. 


SACRAMENTO    COUNTY. 

RECORDED                                         AMOUNT 
Dec.    13,    1913— LOT   13   BLK   1   R  Tur- 
ner  Sub.,   Sacramento.      W   F   Knox 
vs    II    H    Mull $444. 3S 


LOS    ANGELES    AND    SOUTH- 
ERN CALD70RNIA. 


BRIDGE— Reinforced  concrete.  $50,- 
000.  Pasadena,  Los  Angeles  Co.,  Oal. 
Engineer.  City  Engineer,  Pasadena. 
Owners,  City  of  Pasadena  Plans  are 
now  being  prepared  for  a  reinforced 
ti  bridge  over  the  Arroyo  Seco 
at  California  street.  The  structure 
will  be  379  feet  long  with  a  28  foot 
drivewaj  and  two  five  foot  sidewalks. 
There  will  he  five  spans.  An  orna- 
mental system  of  electric  lighting  will 
be  installed.  Plans  and  specifications 
and  loll  particulars  can  be  secured 
from  the  City  Engineer  at  Pasadena. 
i  :  i:  mention  of  tne  work  will  be 
made    in     these    columns    when    figures 

illed. 

BOX  FACTORY — 1  story  and  base, 
brick  and  steel.  Cost  not  stated.  Los 
Angeles.  Cal.  Architect,  J.  Maityn 
Haenke,  Story  Bldg.,  L.  A.  Owners. 
Renshaw-Jones  and  Sutton.  The  build- 
ing will  be  erected  at  the  corner  uf 
ftth    and    Alameda    streets    covering    an 

if    120    by    165    feet.      Besides    the 

,  i  \  the  building  will  house  the 
.  ni  il  offices.  Interior  finish  will  be 
of  pine.  There  will  he  steam  beat 
ind  power,  metal  window  sash  and 
frames  and  fireproof  doors.  An  auto- 
matic sprinkler  system   will  also  be  In- 

:  i       Exterior   of    the    building    w  111 

;,,    faced  with  pressed  brick.     Plana  are 

being    pre] I 

SCHOOL     2    story     and      base,      reln- 

ncrete,    (60.000.      Santa    Paula, 

i  Co.,  I'll.     Architects,  Allison  & 

on,    Hlbei  in. i  a    Bldg.,    L,    A.     <  >w  n- 

Cltj    •>!    .-.nil:!    Paula.     The  building 

will    cover    an    area    of   ■",:,    by    173    feet 

and    will    i  onta  in    sixteen    i  lass    i is 

besides   a    large   auditoi  ium,    principal's 

,,iii,  ,      and   tea.  iters'   ns       The  audi- 

,,  ,  jum    ,.,  ,n      ,  ;i,     BOO    people.      The    de- 

in    the    Mission    stj  Ie,    i   tte 

„  mg    fai  ■■'!    w  mi    ce- 
m,  „i   plaster  and  rooi  of  'day  tile.  Con- 

trucl  ".a    n  hi    I..-    pr  tctlcallj     i 

Plan       i ■  Ide     for    a     een.1  <  <  I     hea-i ""-' 

.  m,    mapli     n a    and    slate    black- 

i i       Thei  e  win  be  a  vacu lean- 

,     :  nd   pi an  •    i  loi  l<      Plana 

impleti     ani     figures     are      being 

ORPHANS'     HOME      I      !     tor;      I 

,.:!,,         ,i  irk.     Tost  not  stat- 

,  i       i  cal      Ari  httect     I     H 

•    i  ,   .  i ..       I,,  et,  i.   a     Own- 

nsslonary    Sisters    of    the    Sacred 


Heart.  These  buildings  will  be  erect- 
ed on  Sunset  Boulevard  near  North 
Hill  street  and  each  will  cover  an  area 
of  60  'by  100  feet.  They  will  contain 
the  administrative  offices,  dining  room, 
kitchens.  playrooms,  chapel.  class- 
rooms, 22  bath  rooms,  dormitories,  etc. 
The  buildings  will  be  of  fireproof  con- 
struction with  brick  exterior  and  bear- 
ing walls,  blue  brick  facing,  reinforced 
concrete  floors  and  roof  slab,  floors, 
hollow  tile  partitions,  metal  frames  and 
sash,  fire  escapes,  100  plumbing  fixtures, 
steam  heat,  electric  wiring,  water  heat- 
ers. Exterior  will  be  faced  with 
pressed  brick.  Plans  are  being  pre- 
pared. 

LOFTS — 8  story  and  base,  Class  A 
construction.  Cost  not  stated.  Los  An- 
geles, Cal.  Architect,  J.  Martyn 
Haenke,  Story  Bldg.,  L.  A.  Owner,  E. 
C.  Collins.  The  property  at  the  corner 
of  12th  street  and  Broadway  will  be 
improved  with  an  eight  story  struc- 
ture. The  first  floor  will  contain  stores 
and  upper  floors  will  he  arranged  for 
lot'ts.  The  building  will  cover  an  area 
of  122  by  113  feet.  There  will  be  a 
complete  steel  frame  with  exterior 
walls  of  brick  faced  with  pressed  brick 
and  terra  cotta.  Interior  partitions 
will  be  of  hollow  tile  and  metal  lath 
and  plaster.  There  will  be  steam  heat. 
elevator  service  and  vacuum  cleaning. 
Patent  store  fronts,  sidewalk  doors  and 
light  are  specified.  Plans  are  now  be- 
ing prepared.  Further  mention  will 
be  made  of  the  work  as  plans  progress. 

HARBOR  WORK— $1,147,400.  En- 
gineer Jubb,  Los  Angeles.  Owners, 
City  of  Los  Angeles.  Estimates  of  cost 
submitted  to  the  Harbor  Commission 
by  Harbor  Engineer  Jubb  show  that 
the  cost  of  completing  harbor  imporve- 
ments  on  Mormon  Island  Channel  in  the 
inner  harbor,  the  Water  street  wharf 
and  harbor  improvements  on  municipal 
dock  No.  1  in  the  outer  harbor  includ- 
ing transit  sheds,  etc.,  and  the  con- 
struction of  an  approach  from  Four- 
teenth street  to  municipal  dock  No.  1, 
will  aggregate  $1,147,400.  The  esti- 
mated cost  of  completing  pier  A,  or  the 
improvements  on  the  Mormon  Island 
Channel  in  the  inner  harbor  is  sum- 
marized as  follows:  Street  improve- 
ments, including  Fries  to  Front,  $28,- 
000;  water  main  from  Fries  street,  $8.- 
000;  Alta  Planing  Mill,  extra  for  shed 
and  wharf  changes,  $12,000;  water  side 
doors,  $7,800;  450-foot  wharf  extension. 
$30,000;  405-foot  shed,  including  water 
and  lighting,  $51,600;  railroad  tracks, 
$11,000;  450-foot  street  extension,  $5,- 
000;  additional  dredging,  Slip  No.  1. 
$25,000;  total,  $178,000.  Water  street 
wharf  estimate  follows:  Shed,  lOOx 
150  feet,  $51,000;  sprinkler  system,  $10,- 

,    electrical    system,     $2,000;      water 

mains,  $3,000;  paving,  $25.(00;  railroad 
tracks  and  trestle,  $9,000;  total,  $100,- 
000.  Municipal  Dock  No.  1  estimates: 
Steel  shed,  100x1800  feet.  $225,000; 
sprinkler  system,  $30,000;  tank  and 
street  mains,  $i7,.i)iiii;  electrical  layout, 
$7,000;  equipment,  $15,W0;  paving  shed 
and  wharf  deck,  $30,000;  street  Im- 
provement, $60,000;  tracks,  $15,000;  ad- 
ministration and  engineering.  $17,000; 
total,  $414,000.  Harbor  Boulevard  es- 
timates: Timm's  Point  excavation. 
$98,000;    fourth    street      to      Fourteenth 

ii,  ,i,  excavation,  J25.0Q0;  Palos  Verdes 

to    Fourth,    145,1 yards    as    30     cents, 

$43,500;   Harbor  Boulevard  paving,  600,- 

square    yards,   at    20   cents,    $120,oou: 

Timm's  Point  viaduct,   2000   feet,  at   $75 


Wednesday .    I  ii  cembi  i    1 1    1913 

Slio.oou  moving  library,  grading,  etc., 
$13,000. 

APARTMENT    HOUSE  —  2    storj     and 

base,    brlckj    $17, Los   Angeli 

Architects,  R.  D.  King-  and  E.  C.  Tay- 
lor, Consolidated  Realty  Bldg\,  1.  A. 
owner,  ic.  A.  Shedoudy.  The  building 
will  he  erected  on  a  site  covering  an 
area  of  50  by  130  feet.  First  floor  will 
contain  three  stores  besides  tin  ti- 
trance  to  the  apartments.  There  will 
be  40  rooms  divided  into  14  sir 
iim  MTcmd  floor.  Plans  provide  to: 
steam  heat  and  a  hoi  water  system. 
All  suites  will  have  wall  !  eds  ami  pri- 
vate baths.  Tile  wainscot  and  compo- 
sition floors  will  lie  used  in  the  hath 
rcoms.  Interior  finish  will  he  of  pine. 
There  will  be  patent  storo.  fronts.  Ex- 
terior of  the  building-  will  he  faced 
with  pressed  brick.  Plan-  are  being 
prepared.  The  work  will  be  done  by 
Day   Labor. 

CHURCH — 1  story  and  base,  brick. 
Cost  not  stated.  Hollyowod,  Los  Ange- 
les Co.,  Cal.  Architect,  Frank  T.  Keg- 
ley,  Consolidated  Realty  Bldg.,  L.  A. 
Olivers,         Hollywood  Presbyterian 

Church.  The  design  is  in  the  classic 
style.  Main  auditorium  will  have  a 
seating  capacity  of  400  people  and  the 
lecture  hall  250.  Besides  these  rooms 
plans  show  a  pastor's  study  and  social 
rooms.  There  will  be  a  central  heat- 
ing system,  art  glass  windows  and 
pine  trim.  Exterior  of  the  building 
will  be  faced  with  cement  plaster.  Plans 
are   being  prepared. 

HOTEL — 12  story  and  base,  Class  A 
construction.  $300,000.  Los  Angeles. 
Cal.  Architect,  Charles  Gordon,  Los 
Angeles  Investment  Bldg..  L.  A.  Owner, 
Verne  H.  Carter.  The  building  will  he 
erected  on  the  east  side  of  Spring 
street  between  2nd  and  3  avenues  cov- 
ering an  area  of  60  by  153  feet.  There 
will  be  two  stores  and  the  lobby  on  the 
first  floor  and  a  total  of  245  guest 
rooms  on  the  upper  floors.  Nearly  all 
rooms  will  have  private  baths.  Con- 
-n  union  will  be  of  the  reinforced  con- 
crete type  with,  exterior  walls  faced 
with  pressed  brick  ami  terra  cotta. 
Floors  and  roof  slab  will  also  he  of  re- 
inforced concrete.  Interior  partitions 
will  be  of  hollow  tile.  There  will  be 
steam   heat,    two    elevators   and 

i ,  .leaning  system.     Plans  are  nearly 

complete  and  figures  will  be  called  for 
shortly. 

ORIENTAL  BUILDINGS- -Frame  con- 
struction,  $1  25,000.  San  I  (lego,  Oa!  Vr- 
chltect,  Frederick  Hclnlein,  Lissner 
Bldg.,  I-.  A-  i  i«in''  Oriental  City  Ex- 
hibit I'...  The  Oriental  City  exhibit  at 
.,,,.  gan  Diego  Exposition  will  house 
exhibits  ti  om  pi  act  Icallj  ever;  coun- 
trj     ol     the    Orient.      Tin 

i  a    by    Prince    Hadji     I 
ami    woi  k    w  in   begin   early   in    tin 
x,  :,,.     ,„    the    construction.      Ti  i 
, a,,  ,i    feature;    ol    the   group   will  be  an 
i    and     Europi   in    i   Lfe,     an      Al- 
g,  rlan    theater,    and    a     large      Hindoo 

.      two   stories    high,   with    p 
and    melal    lath     -  a 

i  on  and  til.  cool  Thi  re  will  be  a 
main  entrance  finish  >d  In  marble  and 
it;,,  .   .,,,,1    n    large   amount   of   hai 

PACTi  >R1      6      !  "  reln" 

rorced    concrete.      Co  I    nol      I 
Angeles,    Cal.       Architei  t,    none.      Own- 

,.,s  [.•  ii  pfaffman  and  William  F. 
-.  inn,]      These   men   have  pun 

i  at  the  corner 
of    Pico     Boulevard      and       Featherston 
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■  1 1  nue   anil    w  ill    star!    construi  tion    of 

in--   tiist   unit   ol   a    i t   producl 

within    Hirer    months.   Toe    first    building 
Will  be   but   oni     stoi  |    high  and  will  cost 

about  $".i'. A  large  amount   ol 

:ii  equipment  will  be  required  De- 
tails if  the  in  ojeel  ai  e  bel  ng  handled 
by  Tin  Morcha  m  -  Real  I .  Co.,  Van 
Nuj  -  i-ildg  I..  A.  Further  mention  will 
b<     made    i  t    this    wink. 

Contracts    Awarded. 

RESIDENCE— 2  story,  attic  and  base, 
hollow  tile  construction,  $75. oimi.  Bev- 
erly Hills,  L.is  Angeles  Co  Cal.  Ar- 
chitect, W.  J.  Dodd,  945  Smith  Los  An- 
geles street.  L.  A  Owner,  J.  M.  Danzl- 
ger.  Contractor,  Frank  Hudson,  His;- 
ginss  Bldg..  L  A.  Contract  price,  $75.- 
000,  Note — Subflgures  are  now  being 
taken  on  electric  work,  plumbini 
tures    and    (iniv: 

CHURCH — l  storj  and  base,  frame 
ami  artificial  stone,  $20,001  Lot 
les,  Cal.  Architect,  W.  II.  Slack,  617 
South  Evergreen  street,  L  A,  Owners, 
Euclid  Heights  Methodist  Church  Con 
tractor.  \V.  II.  Slack.  617  South  Ever- 
green street,  L.  A.  Contract  price, 
$20,000. 


PORTLAND  AND  OREGON. 


SCHOOL — 2  sory  and  base,  brick, 
$75,000.  Corvallls,  Oregon.  Architects, 
Doyle  &  Patterson.  Worcestei  Bldg., 
Portland.  Owners.  Corvallls 
District.  Only  preliminary  plans  have 
been  prepared  ami  it  has  not  been  de- 
cided   how    many    class    ms    will    be 

included  in  the  building.  Plans  are 
being  prepared  so  chat  the  structure 
may  be  erected  on  the  unit  system, 
only  one  unit  being  completed  this 
year.  The  entire  project  will  Include 
sixteen  class  rooms,  auditorium  and 
laboratories.  Construction  will  be  fire- 
proof. Exterior  of  the  building  will  be 
faced  with  pressed  brick.  Plans  will 
include  steam  heat,  programe  clocks 
and  a  vacuum  cleaning  system.  Fur- 
ther mention  will  be  made  of  the  work 
as    the    plans    progress. 

DOCK   AND  BULKHEAD  CONSTRUC- 
TION— (.'est    not   stated.      Pcitland,   Ore. 

.  .  ,  s,  Harbor  Commission 
land,  owners.  City  of  Portland 
and  specifications  for  e  bulkhead  to  be 
built  In  connection  with  Public  Dock 
No.  1  at  the  foot  Of  15th  and  17th  Sts. 
are  now  being  prepared  in  the  office  of 
the  Public  Dock  Commission  and  will  he 

leted     within 
bids  will   he  called   for.     Plans  are  also 

leted    for   the    proposed    B  ■ 

Dock  to  be  e ted  between  B.  Oak  and 

Washington    Sts.      This    will    he   similar 

,i   design   to  the  dock    now   undi 
struction    on     the     Wesl     Side     b 

Lewis  a    ii'-  ks  Co      II   w-iii  i... 

long  and    w;ii    b<    of  rate   and   mm 

Had    for 

ram 
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mit.       Extei  ior       of       the 
building    will    be    faced     with     p 

ructlo      v. , :  i  fin  proof. 

in,  mi. ,n   ot   this   work 
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' i         •■!   rete,      $.'" llympla, 

V\  i         Blacl 

Bid  Seattle,     asso- 

rt itli     .1.     II.       V\  ..    I 
Bldg,    i  f  Olym- 

I-  -  -i     n ompel itive 

plans    pi i     has     lusl     <"■■  n         idi 

j tiding    will  1   In    the 

i    a  mi  will  '  ontaln  two 

lid  i  .-i  's    i ii     office 

and   stack    r a.     Cons'.ructlon    will    be 

1 1      ii,i     will    be    finished    in 

pine    ami    hardwood.      There     will      be 

eat,    metal    window    sash     ami 

ami  a   vacuum  cleaning  system. 

Exterior   of    tne    building    will    l» 

with   i  emenl   plaster  ami  pressed   brick 

ire  being   prepared 

OFFICES — t    story   and     base      Class 

\        i  oni  trucl  nm.      I'"". Seattle. 

William       Klngslcy. 
Bldg  .    Seal  He       '  toners,    Times 
Publlsl  tl  -     Co        T    Is     work      was       re- 
in   these    columns    over 

a-, i    when    il     was    first    am ii.  I 

the    Seattle    newspaper     would      build 

X    ,  ,.n     of     West- 

lake.     Ufa    and    Stewarl    streets 

:     BtatBS 

imns    are    nearly    complete 

.     new    building.      There   will    he   a 

complete    steel    frame,    reinforced    con- 

i .    g  ,,,1    fiooi  -       Intel  inr   partl- 

will   be   of  hollow   tile  and   metal 

:  ,!    plaster.      Interior    finish    will 

be  of  sine,  hardwood,  marble  and  metal 

trim        Plans    provide    for    steam    heat. 

elevator    service,    mall    chutes 

vacuum    cleaning    system.      Metal    wln- 

a  and  patei 

tronte  ■■■    Ifled       Exterior   of 
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SEATTLE  AND  WASHINGTON. 

IInTEl —  1 

.    i      \     Wlkersham,    Lyon    Bldg  . 
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i. milling  will    la-  erected   at    the 

lei    \\  i  overlng 
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liminary pi  i 
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,t    this    time.      The   tlr-t    than-    will 
contain    stores    besides   the   hotel    lobby 
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The  Panels  that  are 
as  good  as  they  are 
famous. 


Use  Wybro  Panels— 
Don't  Experiment! 

When  you  want  a  particular  Job 
finished  use  the  WYBRO  Panels.  Don't 
experiment  with  inferior  makes  which 
cost  fully  as  much  and  may  be  of  doubt- 
ful  quality. 

WYBRO   Panels   are  always  the  same — 
they  are  everlastingly  good. 


White  Brothers 


5th  and  Brannan  Streets 


San  Francisco 


valuable  years  to  the  study  of  Latin, 
Greek,  and  other  classical  subjects 
which  have  only  an  indirect  value  and 
remain  in  astounding  ignorance  of  the 
simplest  principles  of  American  law. 
which  directly  and  vitally  affects  them 
at  every  turn  of  their  careers.  This 
situation  is  due  to  the  old  idea  of 
education,  now  rapidly  being  discard- 
ed, that  it  was  an  accomplishment,  a 
matter  of  scholarly  attainment,  a  mark 
of  personal  distinction,  something  for 
the  gifted  few,  and  had  little  to  do 
with  the  practical,  daily  requirements 
of  the  many.  While  not  depreciating 
the  value  of  the  classical  studies,  there 
.  ition  today  to  re- 
cognize the  immediate  importance  and 
practical  value  of  an  education  com- 
prising subjects  found  closer  to  the 
lives  of  the  people. 

Rei  .ii    ei  onomic    developments    have 
emphasized    the    necessity    and    import- 
ance  of  a  knowledge   of  law.   and   there 
never   was   a    time   in   the   history   of  the 
world   when   so  many  people  were  study- 
ing  law    for    its    business,    social,   politi- 
cal,  and    general    advantages   and    bene- 
fits,   witl  out    any    intention    of    practic- 
iw,   as   there  are   today. 
It   is   a   notable   fact  that    the   number 
of    law    students    is    greatly    increasing 
.■-a-      and   statistics   show    that   a 
larger  f    the    students    at- 

tending the  resident  universities  have 
no  intention  of  practicing,  but  are  taK- 
Ing  law  as  one  of  the  chief  essentials 
of  a   libi  education 

This  is  attributable  to  the  fact  that 
most  of  the  students  attending  resi- 
dent universities  are  sons  of  successful 
-  men-men  who  have  been  handi- 
nggles  for  sui  i  bj 
an  Insufficient  knowledge  of  law  and 
who   a;  ed    to   give    their  sons 

the    advantage    of     the    legal     training 
realize    that 
where-,  ta     pick    up    a 

working    knowledge    of      law      through 
erlences,      conditions      have 
to   con- 
tinue, jes,    it    ;s    absoultely 
•   al     that     they     begin     their     bus- 
areers   with   a  knowledge  of  law. 
Wlij    Hie   Buslneas   Man    Need*  to  Know 
Law. 
The   development   of   the   modern   eor- 
>n,  accompanied  by  endless  legls- 

o 

■ 

who       says:       "The 
-t   risk   In   business 

eommero 
:     with    wrecks   of  business  enter- 
prises   which    ran    counter    to    the    law. 


Business  sharps  and  crooked  promoters 
have  fattened  on  the  legal  ignorance 
of  honest,  successful  business  men. 
Many  a  partner  has  been  runied  finan- 
cially through  not  understanding  the 
law  of  partnership.  Millions  or  dollars 
are  charged  to  Profit  and  Loss  annually 
on  account  of  ignorance  of  the  law  of 
credits  and  collections.  Business  ex- 
pectations are  shattered  and  fortunes 
dissipated  everywhere  because  of  inva- 
lid contracts.  Trade  advantages  are 
sacrificed  and  heavy  advertising  in- 
vestments lost,  due  to  inact  and  in- 
adequate knowledge  of  the  law  pertain- 
ing to  patents,  trademarks,  copyrights 
and  unfair  competition. 

Every  live  business  men  to. lay  rea- 
lizes, as  never  before,  the  urgent  neces- 
sity of  having  exact  and  reliable  legal 
knowledge  covering  every  phase  of 
modern  business,  easily  and  instantly 
accessible  without  incurring  heavy, 
constant  expense  for  legal  services. 
The  great  complexities  of  state  and 
federal  laws  make  this  an  imperative 
need  in  every  business,  large  or  small. 
Every  man  is  presumed  to  intend  the 
legal  consequences  of  whatever  he  vo- 
luntarily does.  All  his  business 
transactions,  therefore,  comes  within 
this  rule  and,  since  every  business 
transaction  is  governed  or  controlled 
by  some  principle  of  law,  it  follows  that 
no  business  can  safely  proceed  unless 
guided  by  a  thorough  understanding  of 
the   principles   of  law. 

Current  business  problems  are  so  in- 
terwoven with  legal  problems  that  the 
study  of  law  is  today,  as  never,  regard- 
ed  as  the  best  possible  training  for  bus- 
iness. The  hiring  of  labor,  making  of 
contracts,  selling  of  goods,  signing  of 
notes,  and  all  the  common  commercial 
transactions  require  a  practical  work- 
ing knowledge  of  law.  A  smattering 
mi  legal  knowledge,  gained  through 
p,  i  icnce  and  therefore  promiscuous 
^organized,  no  longer  suuices  in 
an  epoch  when  the  ranks  of  business 
are  so  rapidly  being  fillea  with  men  of 
trained  legal   minds. 

ii  ,     business    man.    by    reason    of    his 
mature  mind,  his  experience,  his  know- 
ledge <>f  all..  :  pai  i  Icularly   adapted 
to    understand    law    with    facility    when 
!      presented    to   profit    in    mental 
discipllni    and   development,  and   to   in- 
business    efficiency 
... 

r      Deparl  menl  Mana  - 
retai  les.t  Iredll  Men, 
tnagers,    Advertising 
Foremen,      Superintendents, 
Chief  Eng Architects-all  men  oc- 
cupying   Important    executive    posit  lone 


E.  H.  Williams 


Chilmer  Muadiy 


Monday  &  Williams 

Attorneys-at-Liw 

Special  Attention  Given  to  Building  j 
Law  and  Bankruptcy  Case* 

Telephone  Kearny  2622 

616  Philin  Building,        Sin  Fnnoltot 


and  all  men  wishing-  to  increase  their 
business  ability  -  will  find  that  the 
special  course  offered  by  the  Business 
Men's  Law  College  of  San  Francisco 
is  well  adapted  to  their  needs  and 
worthy  of  their  most  serious  and  Im- 
mediate   consideration. 

Run  over  in  your  mind  the  big  men 
in  public  life  today  -  Wilson,  Bryan, 
Roosvelt,  Lodge,  Hughes,  Beveridge, 
LaFollette,  Root,  Taft,  Gompers,  Mit- 
chel,  Darrow,  and  host  of  others-all 
of  these  have  studied  law.  Go  back  a 
little  in  our  history  and  call  over  the 
names  of  those  who  have  left 
their  stamp  upon  the  age  i  n 
which  they  lived  and  have  moulded 
the  destiny  of  our  nation-Alexander 
Hamilton,  John  Marshall,  John  C.  Cal- 
houn, Andrew  Jackson,  Daniel  Web- 
ster. Henry  Clay,  Abraham  Lincoln, 
James  Garfield,  William  McKinley- 
these   again    all    studied    law. 

Few,  indeed,  of  these  famous  men 
ever  had  the  good  fortune  to  study  in 
a  resident  university.  Some  of  them 
picked  up  their  knowledge  of  law  by 
reading  a  few  borrowed  books  after  a 
hard  days'  work;  some,  while  sweep- 
ing out  a  lawyer's  office;  some  stud- 
ied a  short  time  in  school  and  then  had 
to  finish  their  education  as  best  they 
could  while  making  a  living;  some 
graduated  from  the  university  of  hard 
knocks;  yet  they  all  made  good;  they 
had  ambition,  the  divine  discontent,  the 
determination  to  succeed.     Have  you? 


I.ABRATORY     ASSISTANT        (MALE). 


Jnnunry    21-22,    11»14. 


The  United  States  Civil  Service  Com- 
mission announces  an  open  competi- 
tive examination  for  labratory  assist- 
ant, for  men  only,  on  January  21  and 
22,  1914.  From  the  register  of  eligi- 
bles  resulting  from  this  examination 
certification  will  be  made  to  fill  vacan- 
cies in  this  position  in  the  Bureau  of 
Standards,  Department  of  Commerce. 
Washington,  D.  C,  at  salaries  rang- 
ing from  $900  to  $1,200  a  year,  and 
vacancies  as  they  may  occur  In  posi- 
tions requiring  similar  qualifications, 
unless  It  is  found  to  be  in  the  interest 
of  the  service  to  fill  any  vacancy  by 
reinstatement,    transfer,    or    promotion. 

The  Bureau  of  Standards  is  engaged 
in  research  and  testing  of  weights  and 
measures,     standards,       measuring       In- 

stru nts,  and   materials.     The  work  is 

Imllai  to  thai  In  the  better  class  oi 
Industrial  and  scientific  research  la- 
boratories.    Experience  has  shown  thai 

probability  of  appointment  of  quail- 

Bed  oligibles  Is  excellent.  Advance- 
ment   Is    through    a    series    of      graded 
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positions  to  the  grades  of  assistant 
physicist,  associate  physicist,  and  phy- 
sical The  Bureau  posses  a  valuable 
scientific  and  technical  library  in  phy- 
sics, chemistry,  and  engineering,  and 
tiie  facilities  Tor  its  work  are  unex- 
celled. 

Competitors   will   be   examined   in   the 
folllowing     subjects,     which     will     have 
the     relative     weights     indicated: 
Subjects.  Weights. 

1.   General     physics      

J.    French    or   German    10 

3.  Practical    questions    on    each 
optional     subject    chosen     ....    35 

4.  education,    training   and      ex- 
perience         30 

Total     l 

Each  nppllcnnt  will  be  examined  In 
ns  tunny  of  the  optional  subject*  as  he 
mny  desire,  and  must  state  In  answer 
to  question  1  of  application  Form  1812 
the  optional  subjects  In  which  be 
wishes    to    be    examined. 

Four  hours  will  be  allowed  oi 
jects  1  and  2  combined,  and  3^4  hours 
on  the  practical  questions  in  each  op- 
tional subject.  The  particular  time  at 
which  any  optional  subject  may  lie 
taken  can  not  be  determined  in  ad- 
vance, hut  generally  one  optional  will 
be  given  each  competitor  on  the  first 
day  after  the  completition  of  the 
French  or  German,  and  two  on  each 
succeeding  day.  The  following  are  the 
optional  subjects  in  which  examinations 
will   be   given: 

1.    Electricity. 

J.    Heat. 

o.   Mechanics 

4.  Optics. 

5.  Paper    technology. 

6.  Textile     technology. 

An  educational  training  equivelent 
to  graduation  from  a  college  or  uni- 
versity of  recognized  standing  or  the 
fact  that  an  applicatant  is  a  senior 
student  in  such  an  institution  and  ex- 
pects to  receive  a  degree  within  three 
months  from  the  date  of  the  examina- 
tion, is  a  prerequisite  for  considera- 
tion for  these  positions.  Certification 
of  such  senior  students  will  be  con- 
tingent upon  their  graduation  within 
the  time  specified. 

Competitors  must  attain  a  rating  of 
,,[  least  To  per  cent  on  the  practical 
questions  in  at  least  one  of  the  option- 
al to  be  eligible  for  application.  No 
optional  ered    if 

the    rating    received    in    it    is    less 

\     -,      iratlon    will    be    established 
of    the    eligibles    qualified    in    ea 
tional    BV 

Applications   must   have  reach. 
twentieth      but     not     Ci:--ir     thirty-fifth 
birthday     on     the    date    of     the    exami- 
nation. 

Statements  as   to   education,   ti  I 
and    experience    will    be    accepted    sub- 
ject   to    verification. 

No  sample  questions  of  this  examina- 
tion   will    he    furnished. 

Applicants    may    he    examined    at   any 
place  at  which  this  examination 
en.    regardless    of    their    place    i 
uence:    but     under    an    act    of    Congress 
only    those    who    are    examined    in    the 
State  or  Territory    in  which    the 
and    who   have   been   actually    don 
in    sue        - 

,,-    previous    lo    the 
examination,    will    be    el  grlbli     I 
pointmenl     i"    U  i      ippoi ' 
in    Washington,    D.,   i 

h    residence 
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will  be  eligible  only  for  appointment 
in  the  field  service  with  headquarters 
outside    of    Washington,    D 

cants  endeavoring  to  meet  the  require- 
ments   as    to    residence      and      domicile 

have    been    mentioned,    li 
mat    they   may   also    be   eligible    for   ap- 
pointment   to    such    positions. 

This  examination    is   open   to   all   men 
who   are    citizens   of    the   United 
and  who  meet   the  requirements. 

>ns    «    a  ■    ■    • 

and    desire    this    examination    should    al 
once    apply    for    application    Form    1312 
to  the  United  Slates  Civil   - 
n,    Washington.    D.,    C. 


\\«>KI.I»     HIGHEST     CONCRETE 
BRIDGE. 

The  highest  concrete  bridge  of 
there  is  record  in  the  annals  of  engi- 
neering and  the  largest  of  its  kind  in 
point  of  volume  of  masonry — the  great 
Tunkhannock  double-track  viaduct  for 
the  Delaware,  Lackawana  and  . West- 
ern Railroad — Us  beginning  to  take 
shape  across  the  valley  of  Tunkhan- 
r<  ek,   near   Nicholson,   Pa. 

The  structure,  a  link  in  the  forty- 
three-mile  relocation  between  Scran- 
ton,  Pa.,  and  Elmira.  N  Y  is  1100  feet 
high  from  parapet  to  foundation  _, 
feet  above  the  surface  of  the  creek  i 
and  has  a  length  of  2230  feet.  It  will 
consist  of  twelve  arches — ten  of  180- 
an  and  two  of  100-foot  span — 
and  will  contain  about  169,000  cubic 
yards  of  concrete  masonry.  Construc- 
tion of  the  main  piers  has  been  pro- 
gressing  rapidly  and  the  work  of  plac- 
ing concrete  for  the  arch  spans  is  un- 
der way  The  excavations  have  been 
cariied  in  open  cofferdams  through 
sand,  gravel  and  bowlders  to  a  depth 
of  sixty  feet  below  ground-water 
level. — Engineering    Record. 
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drawers  somewhere  In  an  attic.  There, 
inches  deep  in  dust.  Professor  Bolton 
found  the  annual  reports  for  a  hundred 
years  of  missions  scattered  far  and 
wide  over  the  Southwest,  for  it  was 
from  the  College  of  the  Holy  Cross 
that  the  young  apostels  had  been  sent 
out  to  explore  and  Christianize  the 
northern  provinces  of  Xew  Spain,  from 
Texas    to   California. 

This  hook  of  Professor  Bolton's  is  not 
for  popular  consumption.  It  is  not 
something  to  sit  down  and  read  for  an 
account  of  .Mexican-American  history, 
but  a  vast  mass  of  information  as  to 
the  whereabouts  and  nature  of  toe 
scores  of  thousands  of  documents  re- 
cording the  history  of  the  Southwest 
which  Professor  Bolton  has  discovered 
in  scores  of  different  national,  state, 
municipal,  and  ecclesiastical  reposi- 
tories  in   Mexico. 

He  is  a  pioneer  blazing  a  trail  into 
a  vast  forest.  Generations  of  historians 
to  come  will  follow  his  footsteps,  and 
through  long  years  of  toil  will  make 
available  for  the  world's  knowledge  the 
treasures  whose  existence  he  has  re- 
vealed. 
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HEPKODITTIOX     OF     VEI.LOWSTOXE 

AMONG    THE    WONDERS    OF    THE 

EXPOSITION. 


SAN  FRANCISCO,  CAL.,  Dec.  20th.— 
"A  million  dollar  impression  of  Na- 
ture's millionaire  wonders  of  the  Yel- 
lowstone," is  Frederic  Thompson's 
delineation  of  the  great  Yellowstone 
Park  concession  just  granted  the 
Union  Pacific  System  by  the  Committee 
on  Concessions  and  Admissions  of  the 
Panama-Pacific  International  Exposi- 
tnon. 

That  the  reproduction  of  the  famous 
Government  Park  on  a  scale  com- 
mensurate  with  the  Exposition  re- 
quires the  skill  of  a  genius,  is  evi- 
denced  by  the  preparations  for  this 
stupendous    attraction. 

Mr.  Thompson,  the  originator  of 
Luna  Park  on  Coney  Island.  The  New 
York  Hippodrome,  "loyland"  at  the 
Exposition,  and  a  score  or  more 
wonderful  attractions,  wrote  the 
scenario  and  designed  the  new  Yellow- 
stone   Park    spectacle. 

The    Union     Pacific    System     has    se- 
cured    a     space     150x610     feet     and     tne 
,'1    production   of  one   of  Nature's 
wonders    will    b.e    worthy    of    that    rail- 
road,      The    Yellowstone    Park    conces- 
loi  Lted    :ii    Hi'-    Van    Ness 
Avenue  entrance  to  the  concession  dis- 
trict.     In    con  iuncl  ion    with    the   Ge:     ■  i  - 
ii  iiiin      ,i  nd    Great      Kails, 
i  lid   Faithful   Inn   will   i"'  reproduced   oi 
i     tine,-    hundred    feet    high 

and     overlooking     thu     fi us     Vallej 

This     will    not     ii       i     I.     but    an     im- 

iurant,  private  dining  rooms 
and  quarters  for  i  club  house  for  the 
Union    Pacific   System. 

a     pri  limina  ry    si  udy    for    the    pla  na 
.     inn    t '  i    greatest   hot  telrj 
that     will     be     maintained     within     the 
w;,lls  i        ima-Pai  Iflc    Intert 

iias    been    made    bj 
Architect     Edward    T.    Foiilkes    of    San 

dl     Ig  ned    a    stately 

tnple    for    tin-    accommoda- 

l  ion     ,il        a i        two  tit-  -ti\  e 

..,-.      it    wilt    surmount    a 

to   be   a    band    stand, 
approaches  an    1 1  e 
the   Ex- 
it At  i'ii  Itecl  ure 
Tie      curbs      have      been      installed 


throughout  the  big  district  of  the  Ex- 
position grounds  assigned  to  the 
pavilions  of  the  foreign  nations  and 
States  of  the  American  Union.  The 
roadways  tire  nearly  completed  and  are 
being  smoothed  and  pressed  by  big 
steamrollers.  The  road  beds  are  of 
crushed  rock,  a  part  of  the  general 
scheme   of  color  of  the  Exposition. 

Eight,  out  of  the  eleven  main  ex- 
it ibit  palaces  are  roofed  and  walled  to 
a  greater  or  less  degree.  The  Palace 
of  Machinery  is  completely  roofed  and 
walled  and  is  now  receiving  the  finish- 
ing touches  of  its  stucco  covering  and 
other  details.  The  Palaces  of  Mines 
and  Metallurgy,  Varied  Industries, 
Manufacture-,  Liberal  Arts,  Education, 
Food  Products,  and  Agriculture,  are  in 
various  stages  of  rooting  and  walling, 
and  are  receiving  their  stucco  covering. 
The  steel  frames  of  the  Palace  of 
Fine  Arts  are  now  being  fabricated  in 
the  East  and  will  begin  to  arrive  in 
this  city  by  January  15th  next.  The 
foundation  and  flooring  of  the  Palace 
are  being  laid  at  the  present  time.  The 
Palace  of  Fine  Arts  will  be  a  fireproof 
Class  "A"  structure,  its  body  built  of 
steel  and  concrete.  It  will  be  tem- 
porary with  a  wooden  foundation,  as 
it  must  be  removed  at  the  close  of 
the  Exposition  as  its  site  is  upon  the 
United    States    Military    Reservation. 

The  first  frame  of  the  Palace  of 
Transportation  has  been  erected  and 
the  flooring  for  this  building  has  been 
completed.  The  total  cost  of  the 
Palace  of  Transportation  will  be  $4S1.- 
BT7  making  the  most  costly  of  the 
eleven  exhibit  palaces  except  the  fire- 
proof Palace  of  Fine  Arts  (J5S0.O0O) 
and  the  great  Palace  of  Machinery 
($659,665).  Its  floor  area  is  314,000 
square    feet. 

The  dictaphone  has  been  installed  as 
the  official  dictating  machine  of  the 
Panama-Pacific  International  Exposi- 
tion. A  contract  has  just  been  en- 
tered between  the  Exposition  Company 
and  the  Columbia  Graphaphone  Com- 
panj  whereby  the  latter  are  to  com- 
pletely furnish  the  different  divisions  of 
the    Exposition    with    dictaphones. 

Many  of  them  have  arrived  and  the 
stenographers    are    rapidly    learning    to 

irate    them.      The    dictaphone    in    use 

in  the  Exposition  olfices  is  the  latest 
model,  and  it  is  being  used  to  advant- 
age. 

It  Is  planned  to  secure  for  permanent 
record,  speeches  delivered  by  Com- 
missioners and  distinguished  visitors 
to  the  Exposition.  This  will  he  done 
bj  having  them  dictate  their  speeches 
or  messages  on  a  cylinder,  which  will 
I,,,  kept,  :in. I  liter  made  a  part  of  Die 
Columbia  Graphaphone  Company's  ex- 
Hoi  .ii  the  Exposition. 
W.  s.  Gray,  Pacific  Coast  Manager  of 
the  Columbia  Graphaphone  Company, 
i,  lares  that  the  exhibit  of  the  gra- 
phaphones  and  dictaphones  in  the 
Pa Liberal  Arts  will  be  a  re- 
markable one.  It  is  their  plan  to  have 
.,,,  exhibit  th.it  will  show  the  whole 
process  of  making  the  machines  and 
i  ecords. 

I'ATF.NT    ALLOWED    ON    BRICK 

(  I.F.AM  \<;    n\  i:\nov 


The  machine  is  simple  in  mechanism 
and  can  be  used  by  from  1  to  6  men, 
according  to  the  size  of  the  job.  Each 
carborundum  wheel  which  operates  on 
a  shaft,  which  can  be  lengthened  or 
shortened,  according  to  the  number  of 
men  working,  will  clean  about  7,tfW 
brick  per  day  in  comparison  to  about 
2,500  I. rick,  the  capacity  of  a  good  hand 
brick   cleaner. 

The  cement  and  mortar  which  is  re- 
moved by  the  grinding  wheels,  leaving 
a  perfectly  clean  brick,  is  taken  up  by 
a  suction  fan  which  draws  it  into  a 
reservoir  where  a  fine  spray  reduces  it 
to  a  thin  slush  and  is  carried  off 
through  the  bottom  of  the  apparatus. 
A  10-h.  p.  motor  will  operate  a  3  man 
machine. 


Oil,    PROSPECTS    OX    QUENIULT 
RESERVATION. 


Catted  State*  Geological  Survey  Makes 
Invextigntion  of  Petroleum  and 
Natural  Gaa  PosHlbllltlcs  on  Indian 
Lands. 

Consistently  watching  over  the  in- 
terests of  its  wards,  the  Queniult  In- 
dians of  Washington,  the  Government 
ha.s  just  completed  a  field  examination 
of  the  oil  and  gas  prospects  on  the 
Pacific  Slope  of  the  Olympic  Peninsula. 
The  investigation,  which  was  a  re- 
connaissance, was  made  by  the  United 
States  Geological  Survey  in  behalf  of 
the  Office  of  Indian  Affairs,  and  in 
view  of  the  necessary  delay  incident 
to  the  preparation  and  printing  of 
even  a  brief  report  and  maps,  the 
Geological  Survey  has  immediately  is- 
sued a  short  advance  statement  re- 
garding the  surface  indications  of  oil 
and  gas  noted  by  the  geologist  who 
examined  the  region.  The  report 
itself,  which  will  be  published  within 
a  few  months,  is  being  prepared  by  the 
Survey  for  the  Indian  Office  and  will 
contain  all  the  information  obtained 
during  the  examination  of  the  Queniult 
Indian  Reservation  and  the  adjacent 
lands  having  reference  to  the  presence 
of  oil  or  gas. 

Tlie  Survey  geologist  who  made  the 
examination.  C.  T.  Lupton,  collected 
samples  of  oil  at  only  two  prospects, 
and  analyses  of  these  samples  by  tne 
Survey  show  a  paraffin  oil  of  very 
high  grade  Mr.  Lupton  found  some 
drilling  in  progress,  but  no  oil  has  yet 
been  struck  in  commercial  quantities. 
Gas  vents  were  also  noted  and  several 
anticlines  which  may  serve  as  reser- 
voirs for  oil  and  gas.  These  will  be 
described  in  Mr.  Lupton's  printed  re- 
port, to  lie  issued  later.  The  indica- 
tion are  stated  to  justify  a  reasonable 
expectation  that  petroleum  and  natu- 
ral gas  may  be  present  in  paving 
quantities,  hut  their  existence  in  this 
locality  can  be  proved  only  by  drilling. 
♦ 

SACRAMENTO'S      WATER      SUPPLY. 


Mai  Rae  in  os  .  Empire  Bldg  .  Seattle, 
have  received  notice  from  the  patent 
,it,.  ,.  ,i  w  ,  hington,  D.  C,  thai  their 
(dalm  for  patent  on  a  brick  cleaning 
machine  Invi  nted  by  them,  has  been  ex- 
amined  a  ml    allO  '■'■  'I 


ghowa    Lirge    Profit    ami    LoweNt    Hun-. 

By  Edward  P.  E.  Troy 
Sacramento  lias  always  owned  Its 
water  system,  commencing  in  tsr.t.  In 
the  beginning,  the  water  was  pure  and 
clear;  but  farming,  mines  and  towns 
situated  on  the  stream  have  polluted 
the  water.  Today  it  is  disagreeable  in 
appi  trance,  and  dangerous  to  drink. 
This  water  can  he  purified  nt  i  low 
cost,     and     thus     give     Sacramento     the 
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softest  and  best  water  In  California 
for  domestic  and  manufacturing-  pur- 
poses. 

The  United  States  Census  lias  shown 
more  deaths  from  typhoid  in 
mento  and  Fresno  than  elsewhere  in 
California.  Pure  water  would  remove 
this  cause  from  Sacramento's  vital 
statistics;  it  would  save  the  lives  of 
hundreds  of  children,  as  resulted  in 
t  ortland  from  the  use  of  I 
Kun  water.  Sacra  mento  has  grown  in 
jpite  of  its  bad  water  and  poor  street- 
car service. 

A  committee  of  patriotic  citizens, 
thirteen  years  ago,  after  a  careful  in- 
vestigation, recommended  the  purify- 
ing of  the  present  supply.  Three  years 
ago.  Engineer  Hyde  made  the  same 
recommendation,  after  studying  all 
other  sources.  For  more  than  twenty 
years  corrupt  banking  interest-  have 
succeeded  in  preventing  the  im 
ment  of  this  water,  and  used  every  en- 
deavor to  get  control  of  it. 

Sacramento  lias  reached  the  limit  of 
its  pumping  plant.  Fire  and  Water 
Engineering  of  last  September  pub- 
lishes the  valuable  report  of  Chief  En- 
gineer Ehret.  It  shows  that  August  16 
la-st  18.8S5.S50  gallons  were  pumped, 
and  says  that  during  that  month  it  was 
impossible  to  keep  the  tire  pressure  of 
sixty  pounds  on  the  mains  during  ir- 
rigation  hours. 

The  mains  are  now  to  be  extended  to 
annexed  districts-,  adding  30,000  con- 
sumers to  the  system.  This  will  cause 
an  average  demand  for  23,100.000  gal- 
lons daily  or  22  per  cent  more  than  the 
capacity  of  the  works.  The  day  of 
highest  demand  will  call  for  28.900.000 
gallons,  or  53  per  cent  more  than  the 
pumping  capacity.  There  is  grave 
danger  of  a  shortage  of  water  in  Sac- 
ramento  this   summer. 

The  plant  is  economically  conducted, 
and  its  charge  for  water  are  the  lowest 
in  the  State.  The  unpublished  report 
of  the  City  Auditor  shows  receipts  for 
1912  of  $175,S51.53.  Chief  Engineer 
Ehret's  report  shows  total  expenses  of 
$59, 030.37,  leaving  a  profit  of  $116,821, 
or  66.4  per  cent  of  the  receipts.  The 
profit  for  the  past  fifteen  years  exceeds 
$1, 000, 000.  Evidence  of  the  ability  and 
efficiency  of  Engineer  Ehret's  manage- 
ment may  be  found  in  the  plant  pump- 
ing nearly  one  billion  more  gallons  of 
water  last  year  than  in  1909;  and  yet 
the  cost  of  operation  wis  $9 
than  four  years  ago  Even  the  con- 
sumption of  fuel  oil  was  twenty  per 
cent   less   than   in    1909. 

The    pumping      of    30S       galloi 
capita   per   day    shows   excessive    «  Lite 
•  ■f    water.      The   mud   and   grit   in    it   cuts 
the   valves   of   faucets,    caus 
leak   continually.   In   other   vallej    towns 
the    consumption    averages    150    gallons 
In    San    Francisco    it    is    hut    SO    gallons. 
A   purification    plant   can    be   provided  «t 
..f  less   than   $700. 000.      Its   main- 
tenance,   operation,    interest    and    other 
charges   can    e 
present  profit  of  the   p 
Deed   no(      ■    li      -    sed 

If  Sacramento  does  nod  solve  its 
water  question  in  the  near  future  a 
new  city,  using  filtered,  purified  river 
water,  may  grow  up  on  the  wesl  bank 
of  the  Sacramento  River  i 
equal  it  in  population.  New.  pro- 
gressive towns  have  kward 
cities  frequently  In  om 
well   as   in   the   old   world 
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PRESIDENT     TO      PRESENT     ill' 

KOK    lltir,    Y  Al  II  |     U  ICE. 


SAX  FRANCISCO,  Calif..  Dec  12th.— 
President  Woodrow  Wilson  has  noti- 
fied the  Exposition  that  he  will  give  a 
cup    for    the   twelve   meter  International 

Race  to  he  held  on  San 
Cisco  Ray  in  April  1913.  Two  entries 
have  been  received  thus  far  for  the 
event.  -  Sir  Upton  having  declared  his 
intention  to  compete  and  a  syndicate 
of  local  yachtsmen  headed  by  t 
L.  Miller.  President  of  the  West  Coast 
Life  Insurance  Company.  Other  en- 
tries are  looked  for,  from  not  only  Eu- 

countries,  hut  from  all  <.. 
United    States.      The    twelve    meter    boat 
is    to    be    built    under    the    International 
rules. 

Visitors  attending  the  Panama-Paci- 
fic International  Exposition  in  1913  will 
not  be  i  -sive  prices  [ 

meals,     if    the     San     Frani 
rants    Men's     Association    can 
it.      This    Association    has    gone    on    re- 
cord   as    being    opposed    to    exhoi 
charges    at   any    time,    and    particularly 
during   the   Exposition   period. 

In  the  preamble  to  its  constitution, 
recently  adopted,  the  Association  an- 
nounces, among  other  benificent  pur- 
poses of  its  organization,  that  it  is 
formed  "to  promote  the  civic  and  com- 
mercial welfare  of  the  City  and  County 
of  San  Francisco  by  making  adquate 
provisions  for  the  reception  for  the 
many    visitors    incident    to    the    Panama 

[nteri  tnd 

use  every  means  to  prevent  the  charg- 
ing of  exhorbitant  prices  by  restau- 
rants and  cafes  during  the  holding  of 
I    •      Pan  International     Ex- 

position   in    1915.  and   to  prevent  as   far 
as     possible     unjust    and    unreasonable 
food." 

The   Association   declares    that    it    will 
"do   all    things   within    its    power    to    aid 
in     the    movement    looking    toward    the 
lowering    of    the    cost    of    living.      The 
leading      restaurants   and 
Francisco    arc    included    in    I 
tion,    and  'they    do    not    wisli    to 
eluded    among    those    who    may    antici- 
pate   killing    the    goose    that    l.i 
golden  egg  in   1915. 

I  In      .if    the    most    interesting    of    the 
numerous     engineering     novelties     mat 
Included  in  the  equipment  of  the 
Panama-Pacific     International     Exposi- 
tion  in    1915   will   he   the   new   nitrogen- 
ii "  1 .   I    eli  i  i      ■    lamp,    de\  i  I 
Irving    Langmuir   of    the    research    lab- 
npany 
.    New    York.      This    lamp 
will  he  used  for  the  first  time  in  general 
e,    in    the    standard    light- 
ing  In   all    the   small    courts    of    i 

in     and    throughout    the    Court    of 
the  Sun    and   Stars,    including    the    foun- 
tains  in    thai  ral    Court.   The 
lamps    will    vary    in    candle    powi 
0   and    there    i; 
.,   few    . 

The     hull's     of     ':  - 
with     nitrogen,    '•'    Increase    their    effl- 

-    ii  nestly    t.i      ; 
.  H 

Ime,    it 

lamps    n 

the   Ma 
vented   anj    li 


i    watl    per  candle,   for  be- 
yond  tiiat    figure   the  bulb  blackened. 
Woi :.  -ms     rapidly     upon 

:  ice  of  Fine  Arts  at  the  Panama- 
International    Exposition.      This 
will    be    the    only    one    of    the    main    ex- 
hibit   palaces    that    will    be    wholly    fire- 
i  aerial  being  steel  and  con- 
•  vent   the  destruction  of  the 
treasures    it    will    contain, 
will     be     of 
ind   large  quantities  of  this  luni- 
Ing    at    the    Palace's 
train  "\  er  t  he  Exposition's  own 
lg<      rallw  ay     tracks,    which 
in     the    ferry    slips    and    docks 
directly    into    the    ex: 

The    convenience    of    this    railway    is 
•ed    everywhere    on    the    Expo- 
sition   grounds,    but    nowhere    more,   at 
■  lie   Palace   of   Fine 
Arts.    «  of    t.ic 

rig    located    at 
military    reservation,    the 
i  nd  "i  which  was  loaned  by  thi   G 
incut     to    the       Exposition.         Its      steel 
frames  are  being  fabricated  in  the  East. 


I    M.II'OKM 


\-*    lUMi     \s 

PRODI  <  r.u. 


\      11  I  M     II    V  I 


■  irnia,     first    among     the     states 
ppl   and   fifth   among 
all    the    states    in    the    total    value    ..f    i: 

production,    rests    its    principal 
claim    to    distinction    as  a    mineral    pro- 
on    its   output    of   petroleum.     In 
is  does 
Ivanla  in  tl  •  .f  coal. 

nlneral  produc- 
tion   ii  ■      ng    to    Edward     ■   , 
Parker  of  the  United  Stat.-  Geological 
$92,837,371,   an    Incn 
-     1911. 
In     the     quantity     of     petroleum     pro- 
Callfornla   is  credited   with  nearly 
enl    of   the   total   output 
United    States.      The    gold    produced    in 
la      holds   second   place 

oductlon    of    tin-    state,    and 
■in--  tl  oleum 

12  and  23   per 
i  spectlvely    ol  min- 

itput. 
N  e  x  I 
product  ..f  Callforn] 

ed     fi"m     J6,- 
:  .is      in    191 1    to      33,451,672 
in    1912.  but    the  value  increased 
from  $  I. :.:::•..".  17   to  $r. 

In   addition    to  being   first    in    the  pro- 
petroleum    and    gold 
..    the    premier    producing 
■   i    quicksilver    and 

■  monopoly   in  the  production  of 

iibine.l 
■     • 
T    •      ll    er    mineral    p. 

Impo  Ifornla 

par,      fuller  s 
psum,    Infus- 

■  i  i.    Iron   ore,   lime,    mani 
ore.    in 

■■!     pumice,    p 

'.     sand     and     g 

and 


i  i  \  i      ..ill    \  I  ESI     MINER  \  I     91  n  I  IS. 


an  I 
pro- 

■ 

l.   Ill- 
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nois  third,  and  Ohio  fourth.  Califor- 
nia, with  no  standing  as  a  producer  of 
pig  iron,  iron  ore.  or  coal,  stands  liflh 
in  rank  among  the  States,  owing  to  its 
li  lion  of  gold  and  petro- 
leum. 
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language      correspondence   should     be 
conducted. 


SEARCH    FOH    POTASH    DEPOSITS. 


Field  work  undertaken  by  the  United 
States  Geological  Survey  in  the  search 
of  potash  has  heretofore  been  largely 
of  an  exploratory  character,  according 
to  the  annual  report  of  the  Director 
recently  made  to  Secretary  Lane,  but 
during  the  last  year  important  princi- 
ples have  been  established  which  will 
be  of  material  assistance  in  future 
work.  During  the  year  a  number  of 
shallow  drill  holes  were  sunk  in  some 
of  the  prehistoric  lake  basins  in  Ne- 
vada and  California,  and  a  careful 
study  was  made  of  some  of  these  lakes. 
Some  of  these  experiments  are  yield- 
ing significant  and  perhaps  important 
results.  When  areas  that  may  prove 
to  be  of  value  as  sources  of  potash  are 
discovered,  the  public  land  included  in 
such  areas  is  withdrawn  from  entry 
until  its  value  for  potash  can  be 
demonstrated  or  disproved.  As  a  result 
of  the  Survey's  reconnaissance  exami- 
nations in  California  and  Nevada,  133,- 
S29  acres  have  been  included  in  potash 
withdrawals. 


HASTE   CRGED   OX   BUILDING. 

The  Portland  Chamber  of  Commerce 
is  sending  to  civic  organizations  in  all 
parts  of  the  United  States  copies  of  a 
resolution  passed  by  it  urging  that 
pressure  be  brought  to  bear  on  Con- 
gress to  hasten  work  on  734  Federal 
building  projects  held  up  by  the  rush 
of  work  in  the  office  of  the  supervising 
architect  of  the  Treasury  Department, 
the  appropriations  for  which  were 
passed  by  Congress  years  ago.  The 
resolution  mentions  the  fact  that  the 
Treasury  Department  is  trying  to 
hasten  action  in  a  bill  before  Congress 
providing  for  more  help  in  the  archi- 
tect's department.  Astoria,  Roseburg, 
The  Dallas  ami  other  cities  of  Oregon 
long  the  number  waiting  for 
postofflces.  The  Portland  postoffice  bill 
a  special  clause  allowing  em- 
ployment   of   outside  architects. 

FOREIGN  TRADE  OPPORTUNI- 
TIES. 

[Where  addresses  are  omitted  they  may 
be  obtained  from  the  Bureau  of  For- 
eign and  Do  mmerce,  Wash- 
ington, li  C.  In  applying  for  ad- 
dresses  refer   to   file   number.] 


CORRESPONDENCE    WITH    CONSULS. 

■ingestion   is  made  that  all  com- 
■ions   to  consular   officers    be   ad- 
dressed 

The    American    Consul. 


At 


me  of  the  officer  not  being  given. 

ommunicatlon    so    addressed    will 

e   open)  to  by   the  per- 

•  he  In  charge  of  the 

office       n    addressed    to    the    consul    by 

i  be  (oi  warded  to  him  un- 

i  be  absent,  and  delay 

thus   result. 


jt. ute   to 
thin     department,     and 
should   in  each   instance  state  In   what 


No.   I'.'oia;.   Machinery  and  nlllril  Hue*. 

— A  firm  of  agents  and  merchants  in 
the  United  Kingdom  informs  an  Ameri- 
< mi  consulate  that  it  is  desirous  of  ob- 
taining agencies  for  American  manu- 
facturers of  machinery  and  allied  lines, 
who  are  not  at  present  represented  in 
the  region  in  which  the  firm  does  busi- 
ness. 

No.  120G7.  Bee  keepers'  supplies. —  A 
report  from  an  American  consul  in  Ire- 
land states  that  a  local  business  firm 
desires  to  be  put  in  touch  with  Ameri- 
can manufacturers  of  bee  keepers'  sup- 
plies. Bee  sections  are  specially  men- 
tioned, and  the  firm  wishes  quotations 
submitted  for  delivery  and  also  f.  o.  b. 
New    York  or   Boston. 

No.  12C68.  Leather. — An  import  agent 
in  a  Eu'ropeain  'country,  deajing  jn 
leather,  informs  an  American  consular 
officer  that  he  would  like  to  hear  from 
American  manufacturers  of  leather, 
especially  glazed  kid,  who  are  not  at 
present  represented  in  the  country  in 
question.  Correspondence  may  be  in 
English,  and  quotations,  which  should 
be  for  goods  f.  o.  b.  New  York,  Newport 
News,  or  Galveston,  may  be  in  Ameri- 
can money.  The  inquirer  furnishes 
bank    references. 

No.  12072.  Lead  and  Iron  pipes. —  An 
American  consul  in  Italy  reports  that 
a  local  firm  is  desirous  of  receiving 
catalogues  and  price  lists  from  Ameri- 
can manufacturers  of  lead  and  iron 
pipes;  for  the  smaller  sizes  samples 
wauld  be  welcomed.  The  buyer  at  pre- 
sent is  importing  from  England.  France 
and  Continental  Italy.  paying  cash 
on  delivery  of  goods,  for  which  a  dis- 
count of  2  to  3  per  cent  is  allowed. 
Correspondence  may  be  in  English,  and 
prices  should  be  quoted  if  possible,  f. 
o.   b.    in   Italian  port. 

No.  12073.  Railway  construction  and 
supplies. — An  American  consul  reports 
that  the  construction  of  a  railway  is 
shortly  to  be  undertaken  by  a  foreign 
Government.  It  is  estimated  that  about 
110,000,000  United  States  currency  will 
be  needed  for  the  completion  of  the 
road.  It  may  be  possible  for  American 
firms  to  secure  orders  for  a  share  of 
the  materials  needed  in  the  construc- 
tion of  this  line.  Copy  of  the  com- 
plete report  may  be  obtained  from  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce. 

>o.  12055.  Cranes. — The  Swansea 
Harbor  Trustees,  'Swansea.  Wales,  in- 
vite tenders  for  the  supply,  delivery, 
and  erection  in  situ  complete  of  three 
portable  hydraulic  or  alternatively 
electric  cranes,  with  fixed  jibs,  and  also 
three  portable  hydraulic  or  alternative- 
ly electric  cranes,  with  jibs  fitted  with 
compensating  luffing  gear.  Instruc- 
tions to  bidders,  contract,  specifications, 
and  conditions  may  he  obtained  upon 
application  to  the  harbor  board. 

No.  12083.  Locomotives. — The  Ameri- 
can consul  at  Lourenco  Marques,  South- 
ea    i     Africa,    reports    that    the    Direccoa 

do    Porl los    Camlnhos   de    Ferro   de 

I ri'iioi    Marques    desires    tenders    for 

'    i       n|i|il\    of.    three   heavy-g la    loco 

Copies  of  the  conditions  under 
which  these  locomotives  must  be  sup- 
plied   accompanied    the    report    and    may 

be  obtained  ti Bui  ea  u  of  Foreign 

and  Domestic  Commerce.  All  proposals 
mu   i   be     ui. ion  ted  bj    January  23,   1914 

No.    12084.      Automobiles. — An     \ i 


Wednesday.   Decemoer  31   1913. 

con  consular  officer  in  a  European 
country  reports  that  the  proprietor  of 
an  automobile  agency  in  his  district 
would  like  to  serine  the  agency  of  a 
good  American  automobile  firm  not  now 
represented  in  the  country  in  question. 
The  inquirer  has  been  established  in 
business  since  1905  and  is  said  to 
possess  a  \iery  important  establish- 
ment. 

No.  120«.-,.  Lamps,  bolts  and  nuts, 
cuke  mixers,  and  wringers — An  Ameri- 
can consul  in  England  writes  that  a 
local  trade  paper  in  a  recent  issue  con- 
tained inquiries  for  the  names  of 
American  manufacturers  of  angle 
cake  mixers,  and  wringers.  Communi- 
cations should  be  addressed  to  the  pub- 
lishers of  this  journal, 
lamps,  bright  galvanized  bolts  and  nuts. 

No.  1223«.  Refrigerating  plants.— 
An  engineering  and  supply  company  in 
Canada,  which  furnishes  references,  in- 
forms an  American  consular  officer  that 
it  desires  to  be  put  in  touch  with 
American  manufacturers  of  refrigerat- 
ing plants  suitable  for  dairies,  butcher 
s'hopl=\  hotels,  apartments,  and  domestic 
purposes.  This  company  states  that  it 
has  received  numerous  inquiries  for 
plants  of  this  kind. 


SANITARY    PLUMBING   DEVICE. 


A     New     Invention    and    a     Modern     Im- 
provement. 

So  great  has  grown  the  demand  for 
the  most  modern  Sanitary  device, 
known  as  the  "Forster"  Sanitary  Water 
Closet  Waste  Connections,  that  the 
Forater  Bros.  Mfg.  Co.  are  now  increas- 
ing their  supply  of  fittings  as  the 
large  number  of  orders  already  re- 
ceived points  to  an  overwhelming  de- 
mand   for    1914. 

The  above  invention  is  one  of  the 
best  improvements  in  Modern  Plumb- 
ing. Architects,  Builders  and  Owners 
are  now  demanding  these  connections, 
because  they  know  that  every  feature 
of  each  product  has  proven  thoroughly 
practical  and  efficient  in  the  up-to-date 
U.  S.  Government  buildings,  Municipal 
buildings,  Public  School  buildings, 
Apartment   houses  and   residences. 


CALIFORNIA'S      HItiH      MOUNTAINS. 


The  State  of  California  has  70 
named  mountain  peaks  and  GO  or  more 
unnamed  mountains,  a  total  of  at  least 
130,  whose  altitudes  are  greater  than 
13,000  feet  above  sea  level.  Twelve  of 
these  are  14,000  feet  or  more  high. 
The  highest  is  Mount  Whitney,  which 
is  also  the  highest  peak  in  the  United 
States,  with  an  elevation  of  11.501  feet. 
Mount  Williamson  is  the  next  highest. 
14.384  feet.  The  elevation  of  Mount 
Shasta,  probably  the  third  highest 
peak  in  the  State,  has  not  been  de- 
termined exactly,  but  it  is  generally 
credited  with  being  about  14,380  feel 
high.  Other  mountains  attaining  more 
than  ii.iioii  feet  are  South  Peak  of 
White  Mountain.  North  Palisade  .Moun- 
tain, Mount  Russell,  Spill  Mountain. 
Middle  Palisade  Mountain,  Mount 
Langley,  Mount  Muir,  Mount  Tyndall. 
■  ml   Mount    Harnard. 

REMOVAL     NOTICE. 

Thfc  FIBRESTONB  &  ROOFING  CO. 
have  moved  their  offices  from  the  Mu- 
tual Bank  Bldg.  to  971  Howard  street, 
between  5th  and  Cth  streets.  Their 
factory  Is  also  located  at   this  address. 
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Walter  A.  Scott 

ARCHITECTURAL 

Photographer 

558  MARKET  ST. 

Phone  Kearny  2688 San  Francisco 


Alex.  Dulfer  Printing  Co. 

560  Mission  St.      San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

French  Ranges  and  Broilers 

Complete     Kitchen     and     Bakery    Outfits 

839-841   MISSION  ST.  San  Francisco 


Plans  and  Specifications 

Prepared  for  Contractors 

General  Drafting.    Quantities  taken  off.  Terms  reasonable 

Address  m,«  by  phono  at  San  Francisco,      Franklin  2907 
Oakland,  Oakland  5941 


TELEPHONE    MIRRITT     1900 

Dow  C. 
Golden 

SHEET   METAL  WORK 

Warm  Air  Furnaces 

1515   14th  Avenue 

East  Oakland,  Cal. 


A  Perfect  Ironing  Board 

"Disappears  In  the   Wall** 

The  price  of  the   regular    sized  Ironing   Board,   including  cabinet, 
large  and  small  ironing  boards  and  doors  with  hardware  is 
ST.SO 


PEERLESS  /RON/NG  BOARD 
5X0WMG  CADMET 
SET  /Af  PA  *  Tt  T/ON 
CASED  OE> 


THE  PEERLESS  IRONING  BOARD  is  a  marvel  of  compact 
convenience  for  apartments,  flats  and  rei'dencei.  It  is  out  of  sight 
eud  out  of  the  way  when  not  in  use.  The  cabinet  is  built  in  the 
wall  and  the  ironing  board  is  rigid  and  firm.  It  cannot  be  knocked 
over  or  upset. 

The  Peerless  Combination  Ircning  Board  and  Kitchenette  Table 
combines  the  ironing  board  with  a  disappearing  table  in  the  most 
compact  and  convenient  form.  They  are  so  inexpensive  and  un- 
usually convenient  that  no  new  appartment,  flat  or  residence  can 
afford  to  omit  them.       Write  for  circulars  giving  full  description. 

Peerless  Ironing  Board 
861  Phelan  Bldg..  San  Francisco 


THE 

Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

Are  Open  Every  Day  of  the  Year 

Including  Sundays  and  Holidays 

From  8  A.  M.  Until  Midnight.      Especially 
Convenient  for  Builders  and  Contractors. 

Boxes  $2  50  per  year  and  upwards. 
Juuction   Market,  Mason  and    Turk  Streets 


BOTH  THE  OWNER  and  the  Architect  are  particularly  interested  in  all  kinds 
of  building  materials,  power  and  heating'  systems,  building  specialties,  every 
accesssory  that  goes  into  their  project.  Every  issue  of  the  Building  and  Industrial 
News  contains  hundreds  of  new  building  and  construction  reports  giving  the 
names  and  addresses  of  both  the  owner  and  the  architects.  Both  the  owner  and 
architect  receives  a  copy  of  the  Building  and  Industrial  News  containing  mention 
of  their  individual  job  conspicuously  marked.  Thus  the  builder  and  the  archi- 
tect have  in  their  hands  not  only  the  news  items  of  their  particular  project,  but 
also  the  announcements  and  the  advertisements  of  energetic  business  men  who 
have  goods  to  sell  that  are  necessary  to  construct  and  equip  the  undertaking. 
IS  YOUR  ADVERTISEMENT  AMONG  THESE? 
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Catarrh  canje  Relieved 

THERE  IS  NO  NEED  for  you  to  continually  suffer  from  Cat- 
arrh and  Cold  in  the  Head.  It  makes  you  miserable,  doesn't 
it?  You  really  don't  care  whether  thing's  go  right  or  not 
and  you  wonder  when  you'll  ever  get  over  it.  And  you  will  not  get 
over  it  until  you  get  the  Clover  Leaf  Catarrh  Remedy,  and  use  it. 
It  will  relieve  you,  and  you'll  wonder  why  you  had  not  used  it 
sooner.  We  are  so  positive  that  this  will  relieve  you  of  your  Cat- 
arrh or  Cold  in  the  Head,  that  we  guarantee  you  satisfaction  or  we 
will  refund  your  money. 

Price  SO  Cents 
For  Sale  By  All  Druggists,   or    will  be  sent 
by     mail     postpaid     by     the     manufacturers. 

CLOVER-LEAF  PHARMACY,  Inc. 

CLOVEROALC  CALIFORNIA 


it  Is  Almosl  Human" 


Phone  Kearny   740 


"The  Improved 
Norton" 


Door  Check 
arid  Spring 


Still  on  Deck 


Best  in  the  World 


Sure  to  Close  Your  Doors 
Without  Slamming 

Strictly    An   Air  Cushion   Check,  working    automatically. 

Simplicity  and   Durability  combined      Appiii'l 

to  either  side  of  any  size  of  door  either 

Right  or  Left  Hand,  without  change 

In  ordering,  give  size  of  Door;  also  projection  of  Casing  (if  any) 

over  door,  when  Bracket  will  be  sent  to  fit. 

Duplicate  Parts  in  Stock 

FRANK  D.  MORRELL 

San  Francisco 


278  Natoma  Street,  near  4th 


Clover  Leaf  Toilet  Cream 

A  Delight  of  the  Toilet 

The  one  Perfect  Preparation  for  Bringing 
that  Deli  ate  Beauty  to  the  Skin  so  desired 
by  the  Ladies  and  admired  by  the  Gentle- 
men.    Fine  for  the  face  after  shaving. 
At  all  Druggists  25c. 

Manufactured  By 

Clover-Leaf  Pharmacy,  Inc. 

Cloverdale  California 


Telephone  Douglas  1794  Member 

Insurance  Brokers  Exchange 


FRED  H.  BOGGS 

Fire  Insurance 

62  POST  STREET 

Room  321  Foxcroft  Bldg.,  San  Francisco 


GAS  WATER  HEATERS 


Automatic-Instantaneous 


me  "Pittsburg" 
The  "Bungalow" 


The 


lion" 


A  heater  of  any  size  within  the  purchase 
U  price  of  the  masses.  "Quick  Hot  Water 
at  the  turn  of  the  Faucet," 

Sold  on  30  days  trial,  fully  guaranteed. 


Pittsburg  Water  Heater  Co. 

Phone    Suttei    502S 

237  Powell  St.  San  Francisco 


It  is  worth  more  to  you 
than  the  cost  of  your  first 
order,  to  know  about 


"TOXEMENT" 

Try  it  in  your  concrete, 

Try  it  in  your  cement  mortar. 

J.  E.  Dwan  &  Company 

Tel.  Franklin  1673      445-447  Turk  St.,  S.  f. 


■  ' 


BUILDING    AND    INDUSTRIAL  NEWS 


Index  to  Advertisers 


•VXWWWVWVW 


ALPHABETICAL     INDEX. 


1515    14th    St.,    Oak- 


„  .  PaSe 
Bank  of  Italy,  Market  and  Mason.. 41 
Bacon  &  Co.,  E.  PL,  3S-40  Natoma...30 
Boggs,  Fred  H.,  Insurance.  68  Post.  .42 
Builders'  Exchange,  1SI,  Jessie  St... 47 
Builders'  Supply  Depot.  3S  Sth,  S.  P.. 40 
Cahill  &  Co.,  James,  372  12th  St.,  Oak- 
land      3, 

Clover     Leaf     Pharmacy,     Cloverdale, 

Oal 42 

Contractors'     and     Dealers'     Associa- 
tion,   185    Stevenson    St 44 

Dwan  &  Co.,  J.  E.,  445  Turk 42 

Foote     Mixers     (E.     Ft.     Bacon),     38-40 

Natoma     38 

General       Contractors'       Association, 

110    Jessie    St 45 

Golden,    Dow    C, 

land       

Holt,    O.    C„    Contractor 48 

Imperial  Co..    1S3  Stevenson   St 3 

lis  &  Co.,  John  G..  839   Mission  St 41 

Johnson.    Joel,    General       Contractor, 

110    Jessie    St 40 

Kelly  Co..   J.  F.  723   7th   St..  Oakland  ..  3S 
Lilley  &   Tnurston   Co.,    Rialto   Bldg..    8 

Morrell.    Frank    D.,    278    Natoma 37 

Munday&Williams,    615    Phelan    Bldg. 36 
Neideck,  Frank,  Carpenter  and  Build- 
er,   2669A    Howard    St 3S 

Niles    Sand,    Gravel     and     Rock     Co., 

704     Market     St 1 

Otis    Elevator    Co.,   Beach   and    Stock- 
ton         2 

Palace  Hardware  Co.,   581   Market....    7 
Plans    and    Specifications,    Telephones 

S.   F.   Franklin   2907;    Oakland   5941.41 
Pruden     System     of     Portable     Steel 

Buildings.    48   Golden    Gate  Ave 40 

Rischmuller,    G..    862    37th    St.   Okd...38 
Scientific     American,     361     Broadway, 


N.    T. 


Scott,    Walter    A.,    558    Market    St 41 

Simplex  Window  Co..  525  Market....  4 
Specialty        Contractors'        Protective 

Association.     185     Stevenson     St 44 

Van    Emon    Elevator   Co.,    66    Natoma 

St.    Inside  back   cover 

White  &  Farnsworth,   Stationers,   425 

Montgomery     48 

White   Bros..    5th    and   Brannan    Sts..36 


CLASSIFIED     INDEX. 


ASSOCIATIONS         AND        EXCHANGES. 

Contractors'  and   Dealers'  Association 

Page    44 

General   Contractors'    Association.    110 

Jessie  St..  San  Francisco. .  .Page  45 
Builders'     Exchange.     180     Jessie     St.. 

San    Francisco    Page   47 

Specialty        Contractors'        Protective 

Association.     185    Stevenson    St 44 

ATTORNEYS. 

Mundav      &       Williams,      615      Phelan 
Bldg..    San    Francisco Page    36 


Bank  of  Italv,  Market  and  Mason  Sts.. 
San    Francisco    Page    41 


BOILER* — KITCHEN. 


213    Pacific 

Pa  ere     4 


BUILDERS'      HARDWARE. 

v 

Palace  Hardware  Co..   581   Market  St.. 

San    Fronoisco    Page 

BUILDING     SPECIALTIES. 


Rlaltc 
CONTRACTORS   AND   BUILDERS. 


Abrahamson.   H. 
Aitchlson     &     Si 
Ave..      Alamed 
Holt.  O.  C.   11" 
Neideck,  Frank. 


CABINET    MAKERS. 
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sawing,    shaping,    etc 

PLASTER    BOARD. 

Lilley  &  Thurston  Co.,  Rialto  Bldg., 
San    Francisco    Page 

PLUMBERS. 

Low  &  Anderson,  Plumbing.  Tinning 
and  Gas  Fitting:  jobbing  a  special 
ty;  814  Broadway;  Phone  Oakland 
3839     

REVERSIBLE    WINDOWS. 

Simplex  Window  Co..  625  Market  St., 
San    Francisco     Page 


Niles  Sand.  Gravel  and  Rock  Co..  704 
Market  St.,  San  Francisco Page  1 


STATIONERS. 


White   &    Farnsworth,    425    Montgom- 
ery St Page 


Lilley    &    Thurston   Co.,    Rialto    Bldg., 
San  Francisco    Page 


STORE     FRONT 

Kawneer    Mfg.    Co., 


CONSTRUCTION. 


420-422    Turk    St. 
Page    39 


WATER     HEATERS. 

'•:  pllance  Sales  Co.,  218  Pacific 
Hide Pagle     40 

Pittsburg  Water  Heater  Co..  237 
Powell     Page    4  2 

Wood  Mfg..  Co..  John  218  Pacific 
Bldg.,  San  Francisco    Page  37 

VENEERED     PANELS. 


San 
16 

WALL  FINISHING. 

Imperial  Co.,   183  Stevenson  St.    Page   1 

WATER    PROOFING. 

Dwan  &  Co..  J.   E.,   445  Turk...  Page  41 
Imperial  Co.,    183  Stevenson  St.. Page  1 
Parrott  &  Co..  320  California  St.,  San 
Francisco    Page— Back    cover 

WHEELBARROWS. 

Parrott   &   Co..   320  California  St.,   San 
Francisco    Page — Back  cover 

WINDOWS — PATENT. 

Simplex    Window    Co.,    Crocker    Bldg., 
San     Francisco P**«     * 

WINDOW   SHADES. 

Cahill     *     Co..     James.     171     12th     St., 
Oakland,   CmY    Pa**  " 


ECi-JDING   AND   INDUSTRIAL   MOWS 


Specialty  Contractors'  Protective  Assoctation. 

TSctfvf\SON  ST  TELEPHONE  SUTTER  995.  MEETS  FIRST  ANU 
THIRD  MONDAYS  OF  EACH  MONTH  AT  1:30  P.  M.  AT  THE  BUILDERS 
EXCHANGE. 


President.    JOSEPH   AHLBACH 

MasterPlumbers'  Ass  n. 
Vice-President.   W.  F.  CLUTE 

Contracting  Plasterers'   Ass  n 
Treasurer;      JAMES  R.    WILLIAMSON 

Master    Steam    Fitters'    Ass'n 


OFFICERS. 

Secretary.     W.   S.   SCOTT 

Masons'    and    Builders'    Ass'n 
E.    H.    Williams    and    C.    Munday, 
Attorneys, 
615    Phelan    Building. 


Vednesda 

Reed,   Walter 
Stradling,     W.    C. 
Scott,    W.    S. 
Watson,    Sage 
Watson,    Sidney 
White,    J.    M. 
Walker,   P.  J. 
Wygant.    J.    H. 
Wilson,  Jas.  A. 
Valley   Elec.    Wks. 


"This  Association  insists  that  all 
members  of  affiliated  associations  must 
fulfil  all  contracts  and  conform  to  all 
specifications  that  are  signed  by   them. ' 

MEMBERS, 


MASTER      I'LIMII 
ERS'    ASSN. 

Office     101     Gough 

John   L.   E.   Firmin 

Secretary. 

Ahlbach    &    Mayer 
Anderson     &    Bai- 
ley 

Balling,     E.    A 
Baerne,     Louis 
Beck,    Jos. 
Belknap,    V.    J. 
Bernard,    Geo.    F. 
Bernstein.     Louis 
Blackman,    M.    J- 
Brennan,    J.    F. 
Breslin.     Chas 
Bornstein      & 

Blanc 
Boscus    Bros. 
Bowen,      J.      I 

Son 
Brook 

Son 
Bryan 

Son 
Bry 


Le 


Houston,   J.   J. 
Kane,    Jas.    I. 
Kara,    F.    E. 
Kayser,    Chas. 
Klein,    A.    E. 
Klimm.     Frank    J. 
Kiernan    & 

O'Brien 

Knoles,    F.    T. 
Koch,    F.    &    Son 
Kramer,    J. 
Kraus,    E. 
Kroger,    F.    C. 
Kurtz,    O. 
La  Chapelle,   W. 
Lang,    Leonard 
Lauder,    H.    I. 
Lawson,    Herman 
Leiser    Bros. 
Lettich. 


Watson,    Chas. 
Week    &   Co. 
Westphal,    H.   N. 
Wetzel   &   Grass 
Whitley.    H.   T. 
Whitman      -      Ly- 
man Co. 
Williamson,   H.   Co 
Wilson,    W.    F.   Co. 
Williams,   O.  F. 
Wiesendung.    P. 


MASTER  PAINT- 
ERS' AND  DEC- 
ORATORS'    ASSN. 


J.      H.    & 
J.     M.     & 


...    S.    D. 
Buick.    Wm. 
Burke,    PI-    Co. 
Burnham.    PI.    Co 
Butler.    D.    S. 
Cohen,    M. 
Coleman.    Alex 
Collins.     T.     M. 
Cook,    J.    A 
Coughlan,    Jas.    F. 
Cronln,    J. 
Curran,    A 
Curtis,  Edw. 

paglow.    L. 

Dallamore.    G.    C. 

Dalziel,    Robt,    Jr. 

Davis,    A. 

Deas,    John 

De    Lano    Bros. 

Demers      &      Dag- 
neau 

pi    Vecchlo,    S.   J. 

Deventhal,    E.    M. 

Dockery,    Wm. 

Doherty,    •»•?•. 

Dowlng.    W.    J.    & 
Son 

Eastman.    T.    W. 

Egan,   T.    J. 

Eisner,    P. 

Ernst.   H.  &  Son 
Ertola.   B. 

Fisher   &    Wolfe 
Fltzpatrick,    J. 
Flood       *       Ham- 
mond 
Ford.    Thos.    J. 
Forsyth,    W.   C. 
Franklin.    C.   P. 

Glbbs,     David 
Glbbs,    J.    *   Son 
Gllley-SchmlC    Co. 
Glemser.    F. 
Gomersal,    F. 
Goss.     Wm. 
Grady,     H. 
Grundy,     E. 
Hahn.    A.    J. 
Haub,    Geo. 
Hays,    E.    L. 
Heinz,    C. 
Hennessey,     A     E. 
Hlgglns,    Chas. 
Hlldebrand,    C. 
Hobro.    W.    D. 
Hondet.    J. 
Hoffman    &    Scha- 

lleh 
Hooper.    F.    M- 


Levy,    M. 
Leu,    M. 
Looney,    J. 
Lubliner,  C.  W.  Co 

Mackie,    R.    W. 
McCarthy,     Chas.T 
MacDonald,     A.  W. 
McEnhill,    Leo 
McLeod.    J.    J- 
Meehan,   P. 
Mensor,     G.     W.  Co 
Meyer,    S. 
Mitchell,    M.    A. 
Moenning    &    Co. 
Moller.   W.   D. 
Mollis,     Herbert  L. 
Mollis,    A.    I. 
Morrice,    T.    B. 
Morrison    &    Bevl- 

lockway 
Mulholland,     J      V- 
Murray.    Roy 
Murray     Bros. 
Newmark,    A. 
Noonan,    John 
Orchiedt      &      Van 

Cromburggne 
O'Mara,    J.    E. 

Peiazzi,    H.    J. 
Petersen,    S. 
Plevin    &    Morrice 
Power    &    Pike 
Raische,     Fred 
Rehn.    C. 
Richardson.     J.     * 

Son 
Rohr,    Jos. 
Ryan,    T.    J. 
Sasso,    Frank 
Schalich,    J.    A. 
Schieve,    Theo. 
Schwarz,     Chas.  Co 
Shepard     Bros. 
Singe  wa  Id,    J. 
Skelly.    Thos. 
Slattery,    M 
Snook.    W.    S.      & 

Son 
Spencer        Plumb- 
ing Co. 
Stalder   &    Hlnkel- 

bein 
Stevens.   Jas.   F. 
Stroll mier   &   Koe- 

nig 
8th ur,  C.  G. 
Sutton    Co. 
Szanlk.    S. 
Taylor    &    Prltch- 

ard 
Tippett,    J.    C. 
J.    S. 
Trezlse.     A.     Q. 
Turner  Co. 
Von    Tagen  &  Mol- 
ler 
Ward,   Hugh 


Office     236     Pacific 
Building 


Sorensen,    R. 
Sovig,   C.    B. 
Sieverts,    C. 
Spark,    John 
Tozer    Co. 
Wagner,    Fred 
Welnmann,     Chas 
Wendt,  O.  W. 
Woodall,    B.    F. 
Weiser,    J.    H. 
Walk,    M. 
Weiss,   M.   B. 
Zelinskl.    R- 


M  A  3  O  N  S'     AND 
BUILDERS'     ASSN 


Office    185    Steven- 
son   Street. 


W.    T.    Beck, 


Sec. 

Sec. 


C.   E.   Gordon, 
Anderson,     C.     H. 
Anderson&Bros.  E. 
Axt,    H.    J. 
Ankers,    H. 
Anderson    Bros. 
Beck,   W.   T. 
Bacigalupi,     P. 
Black,   E.   H. 
Burns,    Joseph 
Becher,    H. 
Bernstein,    Wm. 
Byrne.    J.    F. 
Brickley,   P.    J. 
Blum.    L.      """ 
Cooney,    W.   H. 
Colin,   M. 

Clarke    &    Dickson 
Christ,    Ferd 
Cramer     Bros. 
Donovan,    V.    J. 
Daniels,    G.    V. 
Domenlconi,    S. 
Oahl,    F.    H. 
Eaton,    W.    R. 
Eckart,   H 
Foley,    D. 
Fick    Bros. 
Guenzel,    O. 
Goetze,    F. 
Gercke      tc 

bach 
Graper,   Harry  G 
Griffin,    F. 
Gewirtz,  Joseph 
Grimes,     John 

Gordon,    C.    E. 

Hoffman.     Jno. 

Hansen,   P.   H. 

Johnson,    P. 

Jablonskl,    A. 

Kern,   Henry 

Kiesel,    Fred 

Kroder,    Gus. 

Koenlg.   Otto 

Lorenzen,    Fred 

Lucas,    Ed.    J. 

Manning.     Jno. 

Maundrell,    H. 

Norris,     Chas. 

Orsi,    G. 

Olney,    E. 

Ostland,   John   L. 

Pyne,    R.    &    Sons 

Pastier,   Robert. 

Quadt,    Jno. 

Quandt,    A. 

Schaefer,    Kred 

Schaefer,    Adam 

Schaefer,     Wm. 

Shepherd,     Wm. 

Sohultl,    O.   &    Son 


C. 

w. 

Fell- 


M.    J.    Mealey, 
President 
Allen,    C.   J. 
Arlett,     Arthur 
Anderson,   N. 
Alexander,     Robt. 
Butcher,     Thos.  W. 
Brady,   M.   V. 
Butler,    Thos. 
Butler,     W.     A 
Brady,    O.    E. 
Beck.    Adam 
Barker,    Geo. 
Byron,    D.    3. 
Brandon,    E.    J. 
Butler,    J.    J. 
Brigham,    H.    B. 
Brennan,    J.    E. 
Carr,   J.   W. 
Collins,    Jerome 
Campbell,    T.    J. 
Collins,    R.    J. 
Collin,    Jean 
Carnahan,   E.   E. 
Downey,   John 
Drake,    H.    E. 
Fennell,    Jas.    S. 
Fennell,    Martin 
Ferris,    Chas. 
Farrell,    Geo. 
Gilbertson,    Louis 
Gllson,    J.    E. 
Gale,    M.    F. 
Gardlser,    F. 
Gladding.    McBean 

&   Co. 
Hock,    Chas.    H. 
Hadley,    Chas. 

Hibblns,    Geo.         ( 

Hogberg,    Emil 

KoTdenstrodt,     F. 

Larsen,    N. 

Larsen,   H.    H. 

Larsen,   L.   C. 

Lawson,   A.   W. 

Llndgren,    C.    J. 

Ludwlg,  John 

Mealy,    M.    J. 

McWhlrter,    W.    J. 

McCall,     Wm. 

McCall,    Elvln 

McCowan,     M.     B. 

MJJifij:,    J.    W. 

MuTcaney.  Thos.  F 

Millerlck,     Philip 

Murray,    W.    C. 

McSherry,     M.     F. 

Mowbray,    M.    V. 

Nagel,    W.    L. 

Nagel,    R.    H. 

O'Connor.   J.   J. 

O'Rourke.    T.    F. 

Phillips.    Joseph  J. 

Prlngle.    J. 

Rlngrose.    R. 

Ralney,   W.   A. 

Rainey,    E.    S. 


i  lei  embei 

:;  l 

1913. 

fat.    Fire 

Kitr.Co 

Kohlwey, 

W 

D. 

Standard 

Elec. 

Constr. 

Co 

Sutton,    John 

G. 

Turner    Co. 

Elec.      Mo 

tor 

and 

Machine 

Ci 

. 

Wedel    & 

Co. 

CONTRACTING 
PLASTERERS' 

ASSN. 

Office    185    Steven- 
son   Street. 
W.   F.   Clute.   Pres. 

MASTER       PLAS- 
TERERS'      ASSO- 
CIATION. 

Office    185    Steven- 
son   Street. 
Martin   Lyden    Sec. 
Bradley  &  O'Reilly 
Bosch,   Herman 
Brennan,    Jas. 
Burt,    Chas. 
Cashman.    M.    J. 
Connell.   J.   E. 
Campbell,    Chas. 
Chalmers,   H.    A. 
Connolly    &   Son 
Dalv.    J.    H. 
Damico,   Tony 
Duthle,    Chas. 
Felt.    R.   D. 
Fraser.    Simon 
Fay,    J. 
Glosser,   Geo. 
Gilmour,     Wm.     G. 
Greenback.   Joe 
Jacob.sen,    N 
Knowles,    A. 
Leaf    &   Kaiser 
Lyden  &  Bickel 
Manning.   Tom,    Jr 
Mawot,    Donald 
MacGruer   &    Co. 
Murlale.    Nic. 
McLeod,    J.    C. 
O'Kane,    C.    T. 
Orford.    J.    A. 
Philbin,    J.    J- 
Sullivan,    D.    F. 
Steere,   J.   E. 
Smith    &    Johnson 
Terranova.  M.  J. 
Wagner,   J.   A. 
W  m.         Raymond, 

Atlantic  '  Fire- 
proofing  Co. 

Balzke.  A.  F. 

Clinton  Fire- 

proofing  Co. 

Campo,  C. 

Lynch,   R. 

Lynch,  J. 

Munson,    C.    &    Co. 

McAbee,   E.   T. 

Havden,   Fred 

Potter.    A.   V. 

Peerless  Flre- 

prooflng  Co. 

Raymond.   Wm 

RoeMIng  Con.    Co. 

Snell   &   Dennis 

Streeter,    M. 

Sheehan.     Thomas 

THE  CALIFOR- 
NIA STATE  AS- 
SOCIATION OF 
ELECTRICAL 

CONTRACTORS 

S.    F.    Dlxtrlol    Lo- 
cal   No.    1. 

Office       Metropolis 

Bank      Building. 

W.    S.    Hanbridge, 

Secretary. 

Butte  Eng.  & 
Elec.   Co. 

California  Elec. 
Constr.    Co. 

Central    Elec.    Co. 

Davis    Elec.    Co. 

Decker  Elec.  Co. 

Gen  Elec.  Con.  Co. 

Hanbridge.    W.    S. 

Eppsteln    Elec.  Co. 

Levy    Elec.    Co. 

Klrsten,   w.  H. 

Marine    Elec.    Co. 

MrFell    Elec.    Co. 

National    Elec.    Co. 

Newberry  -  Bend- 
helm 


MASTER  ROOF- 
ERS' AND  MAN- 
UFACTURERS' 

ASSOCIATION 

Office    185    Steven- 
son   Street. 
Harry     Larkin. 

President. 


Bender.  J  W. 
Roofing  &  Pav- 
ing   Co. 

Cantley.   James 

Cassaretto,   John 

Enterprise  Roof- 
ing  Co. 

Flaherty  Roofing 
&  Paving  Co. 

Flbrestone  and 

Roofing    Co. 

Gross,    Felix 

Johns 
Co. 


Larkin 

Co. 
Lawson 

Co. 
Mission 

Co. 


Manville 
Asphalt 
Roofing 
Roofing 
-       As- 


Magnesla 

bestos    Sup.    Co. 

Malott      &      Peter- 
son 

Parafflne    Paint  Co 

Rapheld,       J.       L. 
Roofing    Co. 

Samuels,    H.    D.  Co 

Western        Asbes- 
tos   Magnesia  Co 

Watsonite    Co. 

Western    Felt    and 
Refining    Co. 


Office  Monadnock 
Building. 

J.   B.    Dennis,    Sec. 

Atlantic  Fire- 

proofing    Co. 

Balzke.    A.    F. 

Clinton  Fire- 

proofing    Co. 

Campo,   C. 

Lynch,    R. 

Lynch,    J. 

Munson,    C.    &    Co. 

McAbee,    E.    T. 

McLelland.    R. 

Hayden,  Fred 

Potter,   A.   V. 

Peerless  Fire- 

proofing   Co. 

Ravmond,     Wm. 

Roebllng    Con.    Co. 

Snell    &    Dennis 

Streeter,    M. 

Sheehan,     Thomas 

MASTER      STEAM 
AND     HOT    WAT- 
ER FITTERS' 
ASSOCIATION. 

Office     1220     Web- 
ster   Street. 
W.      E.      Burnham, 

President. 
Atlas     Heating     & 
Ventilating     Co. 
Burnham      Plumb- 
ing   Co. 
Collins,    T.    M. 
Central    Elec.    Co. 
Dalziel,    Robt.,    Jr. 
Gen.   Eng.   Co. 
Gilley-Schmld     Co. 

Inc. 
Levy,    M. 
O'Mara,    J.    E. 
Pac.    Fire    Ext.  Co. 
Petersen    -    James 

Co. 
Simmons     Eng.  Co 
Sutton    Co., 
Turner     Co 
Walsh,    F.     P. 
Williamson     Co..  H 
Wlttman,       Lyman 

&    Co. 
Williams.   B.  D. 


The 


Decerabi 


Offical  Roster  of  Stockholders  &  Members 

General  Contractors'  Association. 


Phone  Sutter  3580 


President,   Cha: 
Vke-Pres.,   A. 

H     \V.   Beach 

A.   II.   Bergstrom 

ii    Killer 

C.  A.  Day 
I   lo..r    Manager 
Geo.    A.    Maas 

General      Coiitrnc- 
tora 

Iritoukhe'ilers) 
Ackerson     &     Son, 

O.    B. 
Amweg,   Fred  J. 
Anders. hi      &      Co., 

W.    W. 
Beach     &     Heffer- 

nan. 
Beck,  John   E. 
Beetham,    A.    H. 
Bergren      &      Son, 

Louts  G. 
Biller,   John 
Bletcb,    E.   C. 
Bluxome   &   Co. 
Born.    F.    H 
Bosworth,     P.      II- 
Boj  d   8    Kei  r 
Brandt    &    Stevens 
Brauntoro  Bros. 
Brutcher  &   Serna 
Caine,   Thos.    W. 
Caldwell   &   Co.    • 
Carlson,   Elmer 
Casty,   John 

lagh  .v-  \  ezl- 

nii 

.1     \v. 
Cole,    P.    J.       „  ,, 
Collman    &     Coll 

-nan 
i ',, miliary    -   Peter- 
son   Co.    (Inc.) 
r«    Brothers 
Craemer,   O.   A. 

Suns.   T.    H 
Farquharson,    D.B. 
Fee,    Grant 
Ferrollte    Co. 
Finlayson,    M.    M. 
Flaherty  &  Ogle 
Fletcher.    James  P. 
Ginley,   Kd. 
Glaze,     i: 
Oleeson,    James 
i  ;  i  i-.-i 

Qompertz,  C.   W. 
Gutleben    Bros. 
Hailing,   U.   R. 

rton    &    Son. 

Win.    C. 
Hamilton,    Peter 
Hansen,  i '    W 

M      ,    Ing,    C.eorge 

n  e  aly  -  Tlbbltts 
Constr.   Co. 
ihy,  J.  J- 
Heckenroth  & 

Sell. 11 
Henntngs,    ^']'[\' 
Hennlng,    W.   H. 
Hill.   .1.    A. 
Holt,   O.   C. 
i         r.    Eric 

l.ed  C. 
F,    J. 
Kiyc<      Harvey     \ 
r.  U. 

Koenlg.    L.    B.    G. 

.1.    r> 

Lange       S       Berg 

strom  .    _ 

Lanstner,    Frank   P 

,<;•    Larson 

• 

Fl  ,  n  U 
P.    J. 

>.  ,,  m   'l...i       R.S  K 
I  .1     & 

Mil". 

Martin,    William 
\i  i-.."      t 

& 
T     W 
M    !  ean,     Nell 

M"nn         I 

C.     P. 
Moore     i      Burlln- 


110  JESSIE  ST. 


W.   Gompertz  Treasurer,  Clias.  A.  Day 

H.    Bergstrom      Secretary.   Wm.    E.    Hague 
Hoard    of    Directors.    1812-13. 

Frank  Lansing 
i     a  3.   W.  '  lompertz       !•'.   II.   Mason 
Grant   Fee  Chas.   Wright 


Kih  h  McLeran 

It.u.k  k.-rp.'r 

Geo.   A.   Watson 
MEMBERS. 

^ame 
McLaughlin,      Jas 

U 
McLeran   &    P<  tei 

son 
Monk,    J 
-Monsoii 
Munster    ,y     Born- 

holdt 
Neat,    Joseph 
Netdick.    Frank 
.\>- w  som,     World 

&      K 
Nielsen.    N.    F. 
O'Brien.   J.   J. 
Olson.     Andrew 
i  iwsley,    Burt  T. 
Peterson.    W.    O. 
Petteraon   &    Pers- 


•Pratt,  J.  J. 
Qulnn,    P    P 

Hansonie   Concrete 

Co. 
Rednall.   W.    W. 
Reese   &   Rourtree 
Relte.    J.    B 

>n,   Fri  d,  .1    II 
Rolandi.    F. 
Bauer,    Adam 
Savwell,    Sj  ' 
Pcinilz.     i      ! 

n    Brothers 
i  ere 
I'.     V. 
•      ..tin      &      Al- 
lyn 

low,      Freese 
&    Pel. 
Tflvlnr  ft   Coerlcke 
Terrill      W.     A.    & 

C.    C. 
Tessmer    il    \. 

Tl    MIST. HI        &        Co.. 

E.    T 

;     obi   '  ' 

Van 
ton    Company 
er,     G    H.     & 

Si  in 

\v  i .  ,1   ,',    .; twin 

Ing,    J. 
Witzelberger    J. 

Iros.    & 

•Honorary   Mem. 

\ri.1ill.-.-li.ri:l    iron 
Works. 

a  nd 

Works 
Em  eka 


s.  c. 


.1 


Works 

urn. 


Work 


I 

Iron 
Works 

i  -    Co. 

hi  Iron 

\r<li.    St '    Metal 

x-  ..-I.. 

»r.-li.  Terra   «  "Its 

Calif 

k    a 

M.- 


BUILDING   A-ND   INDUSTRIAL  NEWS 


Hanson»    IL. 
Johnson.   J.    W. 
Koberllng,   Jos. 
Koldenstroilt.   F. 

\\      I 
Mealey   &   Collins 
Messner,    Paul 
Millerlck,     I'lill.    J. 
Oberfeld 
O'Rourk,    T.    F. 
R<  ed  8    White 
Tlngberg,    John 
Watson    Bros. 
Da 

Brick  Dealers. 

Bay    Develop.   Co. 
Cal.   Pottery   Co. 
Carnegie    Brick    ,<: 

Po'tery  Co. 
I'ity    Supply    Co. 
Clark    &    Soi 
Diamond    Brick  Co 

Tile  Co. 
Gladding      -      Mc 

Bean    Co. 
Golden    Gate  Brick 

Co 
Mi  Near        Brick 

Agency 

\Yl<s 

United       Ms 


Clerk 

E.   A.   MeCallum 

Bean   Co. 

McNear       I: 

Steiger  Terra  Cot- 
to  Co. 

Vallejo    Brick    and 
Tile   Co. 
Art  Ceilings. 

Berger  Mfg.   Co. 
Art    i.l:,-. 

Grosslicht    &    Dln- 
ntene 

Ploneei 

w  in. i.nv   Glass  Co. 

Sen  war  z    &    Gott- 
lieb 

Artlctlc  Plaster 

I  ».•<■. .mi  i..,.- 

Benkman,     I 

tanner    Tlmodore 

Larson.  O.    F 

Lipp  &  Co..   I.  P. 
Co. 

Asbestos  Mnterlul» 

Johns     -     Manville 
Co..   H.    W. 

Magne      i 

I. is   Supply    Co". 

Western     Asb 
Magnesia   Co. 

Western    Bui  d<  i 
Supply    Co 

Asphalt    A    Bitum- 
inous   PavillK. 

Nugent.     Robinson 

Attorney?*. 
Aitkin    &    Altken 
Into  Delivery. 
II. .Hand,     J.     P. 
Star    Con.    Co. 
Automobile 

Supplies. 
Burgers,    Fred    W 

Boilers. 
Deasy  1 

pany. 
Holler  A:  Pipe  Cov- 
ering. 

Co  ,    II-    W 
W.    S 
M  ign 

Supply  Co 
Western     Ai 

i    .'... 

njonds  A  Insurance 

A  ip.    C 

Agencj      Companj 

\.  Ina    Life   Ins.   O. 

.  lent  i 

As-in 

.1  -   Suretj    i  'b 
II      V. 

M.I. .Till  & 

Mark   M. 

Pacific  Coaa 
I 

A 1 1  - 
Rrlch     Contraetora 

i,  C.  J 
Andei    on 


. ;  I  1  i.  e  r  t  s  e  n     & 

K. 
Holding      A 

man 


Brick      & 
Develoi 


Wester 

ment 
Western    Lime      a 

Cement     Co. 

Builders 

Instruments, 


Itiul.   i.u      .lour 


Co 


S      K.i- 
glneer. 

Building     and     In- 

ilu-r 

Daily  P  a  c  I  11  c 

Builder 

Building  materials 

Alsen's       Po 
Cement  Co. 

Baker     &     Hamil- 
ton 

Bay    De\  elop.    Co. 

Bird   &   Son.   F.   W. 
Cal.     Bldg.     Mate 

rial    Co. 
Cal.    Pottery 
Inc. 

,   ii  j     .-'    ppl  ■     . '.. 
Cat      i.nii  -     i     :Iy 

dint.     Co 
.    ii  negie    Brick    « 

fi.it.  . 

Uocl 

and    l '..mi. any. 

Cement   Co..   n 

l.k  Co 

Falls    Ml 

Fuller    a    Co  ,W  P 
i  iladdlng 
Bean    C 

Guerin  &  Co..  J    S. 

ii..:..  .■ 
Metal    i   'Hi    Co 

a    .i    p. 

-     \fanvllle 

Co     H     w 

1.    K 
Lllley    t   Thu 

Meyi 

in.  nt 

Font     Br 

Till 

Water' 


Price  Co. 
Western    Asb 

Mag  ii.  Bla     I  '... 

ilders' 
Supplj 
Western    IVvelop- 

iii, -j,  i 

Lime    .\ 
l   . '.. 
Whittler   -  Coburn 


Hud- 


I  .in.  HI      li,:il.-i«. 

'on  land 

t    Co. 
.  'ii  v    s 
Cowell      Lime      a 

nt  Co. 
I  'v.  .in   ,y    Co:.   J.   E. 
Guerin   &  Co..  J.  5. 
i.    J.    P. 

,i     I : 
Lilli-v    &   Thurston 

Pacific        Portland 

Standard    Portland 

.i    Co. 
Wan  i  house  & 

■     Co. 
Western     Lime     & 

nt   Co. 

Chimneys.     Patent 

on   Co..    L.    E. 
McDon- 
nell Co. 
Dunlevv    K    Guttle 
Huehes.    II.    J. 

Cold     Stiirllue  Inxii- 

latlon 

M       V. 

i  oncrete    Contrae- 

Amorsi  n     Co.  A&T 

etl    fi    llilp 

Camp    ,t    Currillon 

s      \ 

loncreto 
Co. 

il 
Gass    Bros.    Co. 

M       I  I 

Grussel,    Herman 

i     a      'ohn- 

i  •   .  ■    w. 

J.  p. 
Brown 
Missloi 

Mosaic     Wks. 
lohn 

I 

Co., 
T 

ete   Co. 

M  .  \ 

nidi    a    Son.   J 


I. 


Thorn 

I      V. 

:,,  ,.,,     I.      M 

I  ,,,..   r.  ..  lln.l.. 

i'    i: 
i     Co 
I. 111.  v   .<■   Th  u 

l  i,nlrii,'or«- 

1  :.|tiliMiit-nt. 

\     i .     rouna    Mi 


Mi 


i  ,.r .■      >>  nrk« 


45 

Oomyns  .<:   Nygren 
Forderer      Cornice 

□       a       M.      Sheet 
Metal    Works. 

na     Sheet 
Metal    works 

H.    J. 

>i  ill.      Bros. 

Ideal    Cornice    Co 

Korell    &Co  .   .1     A 

Modern  Sheel 

Metal      Works 
Morrison    ,*c    Co. 

I  .car  y 
tin  1 1  ••  .1         Metal 
■  -    Co. 

&  Cornice  Co. 
S.    I"    Metal   Stamp 

a  ooi 

i  rude  oil   Burners 

Kill     a     Jacobi    i 
Sherman,     Kimball 
&    Co. 

I    ru«li,  .1        11...  k 

Devel     Co 
Cal.    Building    Ma 

teviaJ    Co 
Cassarretto,    John 
City   Supply   Co. 

J.    P. 
McMuliln,    A.    I. 

Sim. in- Font      Brick 

Star      i 'out  i 

i  in 
Standard     Crushed 

Rock   Co 
Stone  Co..   E.   B.   & 


w. 


Damp       l,r....llnu 

Brlckley,    P.   J. 
Fox,    Jo'.n    L. 
Imperial        Water- 
ng   Co. 
,V-     Jamel 
son 
Taylor.    I.      ' 

•  r  -   Coburn 

Door  Opener 
doner. 
Rlschmuller  Geo 
Klectrlc  lluht  t<> 
City    Electric 


ii, i 


Ga 

ipanx 


Eli 


Eng.    Co 


Electrical 
miction    Co 
Fa  ins  worth     I  le 

trlcal     Works 
General       Electric 
Constr    Co 

Electric 

Works 
llanbridge     w.    S 

W     II 
Lauder,    II     I 


i". 


i-i> 


McFel 

V,  wbt  rn        Bend 

Fire     Cxiln 

irnHI"  - 

\< 
The 

Ir  Co 


i   i. 


i.r     II. ,11. lor. 


■estimator. 

|. III. hi.     H 


Jl'iLDlNU    A.ND    LNDL'STUl.YL    Mi 


\\  ednesdaj     I  lecember  31   1913. 


Ferguson,    W,    H. 
Horwege  H.  J. 
Morser.    E.    J. 
Priddle,,    Milton 

Floors,      Composl- 
tlon. 

Artollth    Mfg.    Co. 
Bender    R.&P.   Co.. 

J.    W. 
Dwan    Co..    J.    E. 
Fibrestone    & 

Roofing    Co. 
Flaherty    R.    &.    P. 

Co..    R.    H. 
.Malott    &  Peterson 
Goodmanson,    A.  K 
Watsonite   Co. 

Floors,    Hardwood 

Hardwood   Int.    Co 
Inlaid    Floor   Co. 
Pac.    Floor    Sand- 
ing Co. 

Galvanized        Iron. 

Baker     &    Hamil- 
ton 
Berger    Mfg.    Co. 

Gas  Fixture. 

Day     Co.,     Thomas 
Gas    Heating    Sys- 
tems. 

jRealor  System 
Gas     Heating  Co 

Gasoline   Tanks   & 
Pomps. 

Deming,    E.    R. 

Glass     &     Glazing. 

Cal.  Plate  &  Win- 
dow Glass  Co. 

Cohen,    I. 

Fuller    Co.,    W.    P. 

Grosslicht  &  Dln- 
nlene 

Habenlcht  & 

Howlett 

Mission  Plate  & 
Window  Glass 
Co. 

Pioneer  Plate  & 
Window  Glass 
Co. 

Schwarz  &  Gott- 
lieb 

United     Glass 

Works    (Inc.) 

Grading. 

Branlck,    J.    P. 

Button,    I.    V. 

t'arlin    Bros. 

Cassaretto,     John 

Devlncenzl  &  Co., 
L. 

Dillon  Teaming 
Co. 

Giorgi     Co.,    G. 

Hartnett   J.    D. 

Holland,    J.    P. 

Lennon.   Co.,    J.    E. 

Leffler,    Fred 

McGHnchey  & 

Monohan 

Montague    Co.,    P. 

O'Day    Co.,    Dan-] 

O-Donnell.     Philip 

Pico.     Edw.     F. 

Powers.    Chas.    J. 

Rahlman    &Woods 

Bchmld,    A. 

Sibley  Grading  & 
Teaming    Co. 

Star   Con.   Co. 

Wright    rt       J.    H. 

Granite      Curbing. 
Graham        Granite 
Co. 

Deed    Granite    Co.. 

w- 
Pacific  Granite  Co. 
Placer    Granite  Co. 

Gravel. 

Bay    Devel.    Co. 
Cal.    Building   Ma- 
terial   Co. 

a  retto,       John 
Supply  Co. 
Standard     Crushed 

Rock  Co. 
.Star       Contracting 

ipany. 
Stone  Co..  E.  B.  & 

A.    L. 
Iinnivmi.il       Deal- 
ers. 
Inlaid    Floor    Co. 
Hardwood        Inte- 
rior   Co. 


Wood  Lumber  Co., 

E.  K. 

Ild'v*nre,    Dealers. 
tsajker    &    Hamil- 
ton 
Bennett   Bros. 
Brittaln    &    Co. 
Kruse,    J.    H. 
Joost    Bros. 
Meyer,    Adoph 
Norman      &     Sons, 

F.  G. 

Palace  Hd' ware  Co 
S.  F.  Hd'ware  Co 
Smith    Co.,    P.    A. 

Hay    &    Grain 
Aigeltlnger,    E. 

Heating   &    Venti- 
lating. 
Ahlbach    &    Mayer 
Atlas    Heating    & 

Ventilating   Co. 
Klernan   &  O'Brien 
Hurley    Co.,    J.    C. 
Dawson,    Herman 
Looney   Co.,   J. 
Mangrum   &   Otter 
Snook      &      Co., 

Fred    W. 
Turner  Co.,   The 

Houses    Movers    & 
Raisers. 

Hatch,    H.    D. 
Pearson,    N.    H. 
Sullivan,    D.    J. AT. 

Inlaid    Floors. 

Hardwood  Inte- 
rior Co. 

Inlaid   Floor  Co. 

Pac.  Floor  Sand- 
ing  Co. 

Iron    Foundry. 

Enterprise  Foun- 
dry  Co. 

Steiger      &      Kerr. 
Stove    &     Foun- 
dry   Co. 
iron    &     Steel. 

Baker  &  Hamil- 
ton 

Dawson   &   Noyes 

ludson    Mfg.    Co. 

Pacific  Coast  Steel 
Company. 

Trussed  Concrete 
Steel     Company, 

Woods  ft  Huddart 

Iron    Works. 

Brode    Iron    Wks. 
Dyer    Bros. 
Eureka     Wire       & 

Iron    Wks. 
Glasser    &  Kloeres 
Golden    Gate    Iron 

Works 
Hillard   Co.,  C.  J. 
Keil     Iron     Works 
Michel    ft.   Pfeffer 
Monarch         Iron 

Works 
Ralston  Iron 

Works 
S.   F.  Iron   Works 
Sartorius    Co. 
SUhraeder's       Iron 

Works 
Security     Iron      ,' 

Wire    Works. 
Steiger      &      Kerr 

Stove     &     Foun- 
dry  Co. 
Vulcan    Iron    Wks. 
West    Coast    Wire 

&   Iron  Works 
W  e  si  t  e  r  n      Iron 

Works 
Zenith   Iron  Wks. 

Joist     Hungers     A 
I'osi     Caps. 

KortU-k  -  Falls 
Mfg.    Co. 

Dilley  &  Thurs- 
ton   Co. 

Roman   Co.,   C. 

Waterhouse  & 

Price    Co. 

Western  'Bldrs. 
Supply   Co. 

Lathers,    Wood     A 
Metal. 

Balzke,    Robt. 
Edwards,    C.    H. 
Hayden,    Fred 
Dynch,   Richard 
McABee,  E.  T. 
Raymond,   Wm.   H. 
Snell    ft     Deni 
Ward,    J.    E. 


Lime      &       Plaster 
Dealers. 

Arden   Plaster   Co. 

CaJ.  Lime  &  Hy- 
drate   Co. 

Cowell  Lime  & 
Cement  Co. 

Guerln  &  Co.,  J.  S. 

Holland.   J.    P. 

Lennon  Co.,  J.  E. 

pacific  Portland 
Cement  Co. 

Western  Lime  & 
Cement  Co. 

Lumber  Dealers. 

Acme   Lumber   Co. 

Christenson  Lum- 
ber Co. 

Columbia  Lumber 
Co. 

Doe  Co..   Frank  F. 

Hardy  Lumber  Co. 

Hart-Wood  Lum- 
ber Co. 

Hauptman  Lum- 
ber Co. 

Kruse   Co.,   J.  H. 

Hooper  Lumber  Co 

I(iggjns  Lumber 
Co.,  J.  E. 

Loop  Lumber  Co. 

MacDonald  Lum- 
ber Co. 

Moore  Mill  and 
Lumber  Co. 

Olson  -  Mahony 
Lumber    Co. 

Peterson,   E.  T. 

Pope  &  Talbot 

Reinhart  Mill  & 
Lumber  Co. 

R.an,    George 

Santa  Clara  Val- 
ley Mill  &  Lum- 
ber Co. 

Santa  Fe  Lumber 
Co. 

S.   F.  Lumber  Co. 

Schouten  &  Co.,  J. 
W. 

Sunset  Lumber  Co. 

Tiermanft  Beronio 

Van  Arsdale-Har- 
rls  Lumber  Co. 

Wilson    Bros.&  Co. 

Wall.    Jos.    P. 

Wood  Lumber  Co., 
E.   K. 

Yates.  Wm.   F. 

Mngneslte     Floor- 
ing. 

Artollth     Mfg.    Co. 

Bender    R.AP.    Co. 

Dwan   &   Co..   J.  H. 

Fibrestone  & 
Roofing    Co. 

Flaherty  R.&P.Co 
R.    H. 

Goodmanson,    A.  K 

Maltott  &  Peter- 
son 

Watsonite    Co. 


Mantels,     Tiles     & 
Grates 

Ginsberg    Bros 
Kirwan     &     Dono- 
van 
Mangrum    ft   Otter 
Agencies 


Co. 


Ti 


Plgne) 

Watson  Mantel  & 
Tile  Co. 

Marble  and  Mosaic 
Work. 

Gliecco.    M.    H. 
Grassl  ft  Co..  P. 
Mission       Concrete 

«■    Mosaic    WW  = 
Mission  Marble 

Works 
Musto      Sons-Kee- 

nan  Co. 
New     Era     Marble 

^Concrete    Co 
Vermont       Marble 

Co 

Metal    Lath. 

Atlantic  Fl  re- 
proofing  Co. 

Berger  Mfg.  Co. 

Hollo  way  Metal 
La  tii    Company 

Llllev   *    Thurston 

Roebllngs  Pons 
Co.,    John     A. 

Waterhouse  ft 

Price 

Western     Builders 

Supply  Co. 


Metal     Stumping 

S.  F.  Metal  Stamp- 
ing  &    Corr.    Co. 
Oils    and    Greases. 
Hatch,     J.     G. 
Standard  Oil  Co. 
Ornamental     Plas- 
tering. 
Benkman,     Ed.     tl. 
Burner,    Theodore 
Larson,   O.   F. 
Lipp  &  Co..  J.  P. 

Painters   and   Dec- 
orators. 

Baker   Co.,    W.    T. 
Bernstein,    Wm.    • 
Blum,    Louis 
Brock    &    James 
Burns   Bros 
Clark   &   Dickson 
Cramer    Bros. 
Connor.    E.    .1 
Copnick,    T.    W. 
Da  hi,  T.   H. 
Donovan,   V.    J. 
Ericksen,  Wn. 
Hansen.     Elblng  A 
Lewis,   S. 
Miller,    L. 
Miller,   J.    A. 
McCubbin,    James 
Manning,    John 
Neal,  L.  J. 
Quandt  &   Son 
Ruderman.   I 
Salisbury,     Bert. 
Schafer.  Wm. 
Simon   Neilson   Co. 
Smith,  J.  S. 
Sovig.    C.    B. 
Spark        &       Sons, 

John   H. 
S'wanson.    Peter 
Walker,    Mayer 
Wagner,  Fred 
Wagner    Bros. 
Zelinsky,    R. 

Pnlnts,  Oils  Varn- 
ishes, ICtc. 

Clark   &   Dickson 
Conn   &   Co.,    Mar- 
lon   D. 
Fuller  Co.,   W.   P. 
O'Brien,   J.   S. 
Paraffine  Paint  Co 
Pratt    ft    Lambert 
Whittler  -   Coburn 

Co. 
Patent      Chimneys. 
Clawson  Co..   L.    E. 
Dresser    -    McDon- 
Hughes,   H.    J. 
Dunlevy    ft.    Gettle 


Pinning   Mills. 

Anderson   Bros. 

Atlas        Planing 
Mill    Co. 

Birth    Co.,    L.    H. 

Builders'  Supply 
Depot 

Cal.  Door  Co. 

Cal.    Planing    M11V 

Emanuel.  A.  &  E. 
(Inc.) 

Empire  Planing 
Mill 

Hermann,    A. 

Herring's   Mill 

Holden  -  Dcuprev 
Co. 

Lorden  Mill  Co.. 
J.  P. 

Main     St.     Planing 

Moore  Mill  ftLnm- 
ber  Co. 

Premus  Planing 
Mill 

Reinhart  Lumber 
ft   Planing   Mill 

Ryan,    George 

San  Mateo  Plan- 
ing Mill 

Santa  Clara  Val- 
ley Mill  *  Lum- 
her   On 

Siiencer  St.  Plan- 
ing Mill 

Tavlor  ft   Co. 

Usona   Mfs     Co 

Western  Planing 
Mill 

Vevhle     ft     Collins 

Yates.    Wm.    F. 

Plasterer* 

Bosch,    Herman 
Bradley  ft  O'Relllj 

Brennan,    .lames 
Burt.    Chas.    J. 

Campbell,  Chas 

'•,     I,  ma  a.     it.    J. 


Chalmers,  H.  A. 
(Inc.) 

Fay,    John 

Greenback,  Joe. 

Connel   Co.,    J.    E. 

Daly,   J.  H. 

Duthie,    Chas. 

Fraser,    Simon 

Fry,  A. 

Gilmour,    W.   G. 

Jacobson,    N. 

Knowles,    A. 

Leaf    ft.    Kaiser 

Lyden     &     Bickel 

-MacGruer    &    Co. 

Mowat    Donald 

Orford,  J.  A. 

Fhilbin,    J.    J. 

Sexton,    T.    D. 

Terranova,    M.    J. 

Thj  P*cinc  Plas- 
tering Ca. 

Wagner    James   A. 


Ahlbach    &    Mayer 
Alton,    Thorn.    W. 
Boscus    Bros. 
Bernard,  Geo.  F. 
Condon    &    Band 
Dunn,    Neil    H. 
Empire     Plumbing 

Co. 
Goss,    Wm.    P. 
Grondona,    A. 
Houston,    J.    J. 
Kara,  F.  E. 
Kiernan   ft  O'Brien 
Kirschbaum,    W.  F 
Lacev   Bros. 
Lauder,    H.    I. 
Lawson,    Herman 
Lettich   Bros. 
Levy  Plumbing 

Co.,   M. 
Looney    Co..    M. 
May,    Gus 
MsEnhill,     Leo.     J 
McLeod.    J.    J. 
Penkerton,    J.    H. 
PerazzI,  H.  J. 
Skelly.   Thomos 
Shears,    John 
Snook       &      Co., 

Fred    W. 
Stewart,   James   E. 
Turner   Co.,   The 
Wetzel.    Theo. 
Wilson   ft  Co.  Wm 

Plumbers    Supplies 

Mark-Lalli-    Co. 
Nelson    Mtg.    Co. 

Railroad        Agent, 

Freight    &    Pns- 

senger. 

Kent,  James  B. 

Railway   Materials 

Langford,  Felts  ft, 
Myers. 

Orenstein  -  Ar- 
thur  Koppel  Co. 

Illggi  ug. 

Lamburth,    C.    E. 
Markley.     James  E 

Rooting,  Gravel  A 
Composition.) 

Bender    Roofing    ft 

Paving   Co. 
Cal.   Roofing  Co. 
Cantley  ft  Co.,  J. 
Enterprise      Roof- 
ing Co. 
Flbresotie     & 

Roofing    Co. 
Flaherty.    R.   H. 
Goodmanson,    A.  K 
Lailtin         Asphalt 

Co. 
Lawson        Roofing 

Co 
Lovett   Bros 
Malotl     ft  r.  tei    or, 
Parry    ft    Co.,H    H. 
Rapheld       i: rig 

Co. 
Samuel    Co..   H.    D 
Tlbbetts      it in 

Co. 
Wa  i  aonii  e   Co 
Western     Asbestos 

Magnesia  Co. 
Western    Felt   and 

Refining    Co. 

■tooling    (State    * 
Tll.-.i 

I  iraham,  R.  G. 

Whit,-,    Ed.    A. 


Roofing    Materials. 

Bird  ft  Son,  F.  W. 
Johns     -     Manville 

Co.,  H.   W. 
Paraffine  Paint  Co 
Waterhouse  & 

Price 
Western     Asbestos 

Magnesia  Co. 
Western    Builders' 

Supply  Co. 
Whittler  -  Coburn 

Co. 

Suna,    tiruvel,    fcjtc. 

XSa.y    Oevelup.    Co. 

<-a.i.  Buiiuing  Ma- 
iviaienal    Co. 

Holland,    J.    P. 

iviciuuliin   Bros. 

atone  Co.,  K.  B.  & 
A.   L. 

Western  Building 
terial  Co. 

Western  Develop- 
ment   Syndicate. 

Mimniry     Garbage 
CUuies. 

Bill   <si   jacobsen 
Sand  lllustlng. 

Mcuermou,    W. 

Sheet    Metal     Wks. 

Appman  Cornice 
*\  oiks 

Atlas  Heating  & 
Ventilating  wks 

Bartn  cornice 

Works 

Capitol  Sheet 
Metal    Works 

Comyns  ft  Nygren 

Crown  Cornice 
Works 

Forderer  Cornice 
Works 

G-  &  M.  Sheet 
Metal    Works. 

Cuilfoy         Cornice 

Hiuernla  Sheet 
Metal    Works 

Hughes,    H.    J. 

HurabeiJle  Bros. 

Ideal  Cornice  Wks 

Korell  &  Co.,  J.  a 

Modern  Sheet  Met- 
al Works. 

Morrison   &   Co. 

S.  F.  Metal  Stain- 
ing   ft    Corr.    Co. 

1  nited  Metal 
Products    Co 

Wer.tern  Furnace 
&   Cornice   Co. 

Mdenalk       Lights. 

Jackson  Co.,  P.  li 
Dwan  ft  Co..  J.  K 
McGuig-an     &     Co., 

John 
Phoenix    Sidewalk 

Light    Co. 
Waterhouse  & 

Price 

Stair  Builders. 

Bishop    &    Peraino 
Boiler,  John 
Jacobsen,  J. 
Johnson.    C.    Wm. 
Porter.   W.   F. 
Stewart.  J.  K. 

Stationery. 

Foster  &  Short 
t,    J.    H. 
Steel    liars. 

Baker     ft     Hamil- 
ton 
Dawson    ft   Noyes 
W  oods       ft        Hud- 

Steel    Erector. 

Schauer,    Fred    C. 

Pionei       i  on.    ^  lo 

Williams         Con- 

struction   Co. 

Street    Contrs. 

Conningham      and 
Elliot. 
Store   fronts 

Kawneer  Mfg.  Co. 

Structural  Steel 
<  lontractors. 

Judaon  Mfg.  Co. 
Scliraeder's        Iron 

Works. 
Western    Iron  Sup- 
ply  Co. 
Woods    ft-    Huddart 

sinves. 

Mangrum     &  Otter 

"    ger    A    Kerr 
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Structural        St«i 
Contractors. 

Brode    Iron    Wks. 
Dwer    Bros. 
Golden    Gate    Iron 

Works 
San         F  ranclsco 

Iron     Works 

Ralston     Iron  Wks 

Vulcan    Iron    Wks. 

Zenith     Iron    Wks 

Surveyors. 


Teaming    A     Gl 

Braniek,   J.    P. 
Button.   I.    V. 


Carlin     Bros. 
Devencenzl    &   Co.. 

L. 
Dillon    Teaming 

Co. 
Hartnett,   J.    D. 
Holland,   J.    P. 
Lennon  Co..  J.   E. 
Leffler.   Fred 
t-u=cgen.    Ernest 
McGlinchey  & 

Monohan 
Montague   Co.    P. 
oD.iv  Co..  n 

. .    F. 
Powers.  Chas.  J. 
Sibley   Teaming   & 

Grading     Co. 
Schmid.    A. 
Star      Contracting 

Co. 


Wright  Co..  J.  H. 

nun. 
Ginsberg  &  Co.,  S. 
Mangrum    &   Otte- 
Peerless     Agenda 

Co. 
Tile    Mfg.    Co. 
Watson    Mantel    a 

Vacuo-. 

Bill  &  Jacobsen 
Hyde  Henry  C. 
United 

Sherman,    Kimoall 
Co. 
Wnll     llt-.li. 

Marshall  -  Steal  na 
Co. 


Water        Company. 

Spring  Vull.-> 

Wate-   Works 

\\  hll.x  a.liliii: 

Brlckley,    p.    j. 
Relgle  &  Jameison 
Taylor.     L.     A. 
Hlndim    Cleaning. 

American    Window 
Cleanli 

Progress, ve     Win- 
dow      Plea  ning 
United      Wl! 


Windows,     Patent. 

Birth    Co.,    L.    II. 
Simplex      w 


OFFICIAL     LIST     OF     MEMBERS 

BUILDERS'     EXCHAN(]K 

OF    SAX     FRANCISCO 

180-188  JESSIE  STREET  PHONE  KEARNY  4700 

OFFICERS    AND    DIRECTORS. 
President.  James  A.   Wilson  Financial   Secretary.  S.   A.   D.  Schenck 

Vice-President,   Richard   Herring.  Ass't   Secretary,    W.   J.   Carberrv 

Treasurer,   c.  W.   Wunington 
Secretary.   R.  J.   H.   Forbes 


Ass't   Secretary,    .. 
Doorkeeper.    B.    R.    Wolcott 


DIRECTORS 
James   A.    Wilson   Robt.    Dewar 
Alexander  Mennie  H.    Maundrell 
C.   W.   WitTnngton  M.    F.    Gale 
R.  J.  H.  Forbes       J.    J.    Phillips 

MEMBERS 


R.    A.   Chlsholm 
O.    E.   Brady 
Richard  Herring 


trchltet-turul    Iron 
Works 

Acme  Iron  Works. 
Bay        City        Iron 

Works. 
Brode  Iron   Works 
Central   Iron   Wks 
Dyer    Bros. 
Eureka    Iron    Wks 
Kortick  -  Falls 

Mfg  Co. 
G.      G.      Structural 

Iron    W-.!l;.j. 
Hillard.   C.    J.   Co. 
Judson    Mfg.  Co. 
Mortenson       Cons. 

Co. 
Michaels     &     Pfef- 

fer 
-:>hoenlx    Iron  Wks 
talston  Iron  Wks 
k;hrader  'r- 

Works. 
St.      Francis      Orn. 

Iron    Works 
Iteiger       *       /{err 

Stove     *      r'oun- 

dTy    f  i. 
.'ulian    Iron    Wks. 
Western    Iron  Wks 
Wlthlngton.    C.    W. 

Art    Glass. 
Cal.    Art  Glass   Co 
Ingerson  &  Glaser 

Co. 

nincksnillh. 
Paul    Klellier 
Bonds. 

American         ' 

ing    Co. 
Costello    &    Cutler 
t.iro  Ins.  Co 
Boole.  F.  W. 
Bmplre   State   Sur 

etv  Co. 
Fidelity  &  Deposit 

Co.  of  Maryland 

Hlllman    *  Son.J.R 
Lawton,    A.   F. 
Llovd    &    Spongier 
MaeMeans.    H.    ^ 
National        Surety 

r°- 
Pacific    Coas 

ualty    Co. 
Pacin 
i 

Metal     Products 

Co. 

Fidelity         and 
Guaranty    Co. 

Rrli-k    nnrt   Pottery. 

Bav     Devi, .wen' 
rn 

Carev.     I      'r 
■      I 
ry   Co 
Carnitine*  Brick  * 
potterj    Co 


McNear   Brick  Co.. 

E.    B. 
Peterson    -    Karts- 

choke  Brick  Co. 
Remillard  Bk.  Co 
Sacramento 

Trans.   Co. 
San    Fran.    Bk.   Co. 
San   Jose  Brick  Co 
T.    C.    and 

Potterv  Wks. 
G.  G.  Brick  Co. 
Oakland        Paving 

Brick  Co. 

building    Material. 

California      Build- 
ing    .Material 
3 apply    Co. 

Fernald  Co..  The 

Kortick  -  Falls 
Mfg  Co. 

Holland,   J.    P. 

.1.    E.   Lennon. 

Manville  Co 

'•evv   &   Co..    Robt. 

■3 

Lilley   &   Thurston 

Co. 
Pacific    Refining    & 

Rooflng    Co. 
I'arrott    &    Co. 
Parafflne   Paint   Co 
Building    & 
li     Co. 
Quality    Lime    and 

rvment   Co. 
Fnited    MaterlaICo 
Waterho 

Price   Co 
Western  Bldrr' 

Supply    Co. 
Western     Building 

Material   Co. 

Hull. Mm.-  Paper 

Boyd   &  Moore 
Lilley   &   Thurston 


i  ..in. -in      Denlcrs 
Balfour.       Guthrie 

mini    Co. 
Holmes   Lime   Co 
.1.    P. 
rd.   J.   J- 

■  d.    .1:  ..   J.    L 

Pacific         Portland 

Quality    Lime    and 

Cement    Co. 
Western     Pulldlng 

•tin  ml 

•  !    Co. 


Concrete. 

Chase,   Silas    A. 

Camp  &  Carillon. 

Duncanson.      Har- 
relson   Co. 

Foster  &   Vogt. 

Goodman        Arllfi- 
clal    Stone  Co. 

Haun.   C.   C.    W, 

Keatlnge    &Sons  R 

Leonard,    I.  J. 

Leonard,   J.    P. 

Lynch.  A. 

Pasqualetti,  J. 

Stanquist    .^    Tay- 
lor. 

s  t    & 

Zimmerman.    I..   M 
Concrete       Rein- 
forcement. 

Llllev   &   Tnurston 
Co. 

Contractors  A 
Bnllders. 

Allen,    .ilix    M. 
Andersoi..    W.    W. 
Arthur,    I.. 
Bateman.  .!    I ',. 
Boring.    P.    H. 
Born  &  Son.  S    A 

''      \ 
Braunton    Bros. 
Rurdick.     v7m.     A. 
Caldwell   &  Co. 
Cameron    & 

ton. 
Cavanaugh    &    Ve 

zina. 
Chlsholm.     R.     A. 
Cobby,   J.   w 
Concannoi..    W.    N 
Conrad,   H. 
Creghino     &     Son, 

Lewis 
Days'  Sons.  T.  H. 
Dewar.  R.  £-  Son. 
Elam.  Thos 
F.lllott.    E.    W. 
Fahy.    R. 

Franz 

T.    P 

Frank 

Hani1- 

Ibblta 

I.     \ 
mil.  J.  a. 

Howklr.s      V 
Bros 

Is.  k«     II 

•  v    • ; 

a   h 


Knowles  .*    I 

ley. 
Lang   & 
Leiter.      E.      T.      & 

Sons. 
Lynch,  M.  C. 
Masow   &  Ho 
Mathews    Con.    Co. 
Mathles.   H.   C. 
McBain,  J. 
McKillican,    R  and 

Win. 
McLachlan.    Thos. 
Miller,   Adam. 
Moller,    R.    W 
More-. 

Owsley,   f!.  T. 
Penny,    : 
McLeran   &    I 

son. 
Robinson     &     Gil- 
lespie. 
Savage,    M.    .1 
Slmmen.    John. 
Smith.    I.   W 
Spence.   A     r. 
Stockholm    &       \1- 

lvn. 
Terrlll.    - 
Walker    Pr- 
Warwirk.   H    r 
Buller, 
White    Bros     fear. 

pentersl 

<  .it o  iv  orks. 

Amsler,   i      9 

Mil 

k  s. 

Corny  i: 

J. 
Cronan 

Guilfoy        Cornice 

Appm 
Works. 

Hel.it.     U 

Wks 


I 
H 

<   lirl.l.ic.        l.raiill. 

Damp    I'r." 


Door    Openers. 

rnuller.  Geo. 

I   I.  •  trlenl. 
rnla  Electrl- 

\  '.rks. 
il        Electric 

Ic    Co. 
i    Electric  Co 
Co. 
Hanlirl.lge.    W.    S. 
Levy    Elec.    Co. 

mal    I-:iec.   Co. 
Elevators. 
Elevator    Co 
Van    Hmon    Eleva 
'or    Co. 

Fibre. 

-'    1     Fibre   &  Cord- 
age  Co. 

Fireproof  Doors, 
lis,  Henry. 

V.    " 

~  o  n  s  . 

Floor    Sanding 

I    Floor   Co. 
I  fl  C     Floor 
Sin. ling    Co. 
tirlll    Work. 
Irl     Metal     ft 
Works. 
'<>..    A. 

Withlngton.   .'     W. 
'.<-n.      Contractors. 

R.    C. 
Brlgham,    H.    B 

Co. 
i-ino    &    Son. 
Louis 

■iak    Bros. 
Farquharson.    D.  B 
Fee,    Grant. 
Fluth   &   Morton 
■  m,    D.    E. 
Griffith.     Wm. 

J.     D. 
Hanna 

SV.    W. 

J.    o. 
.    Edward, 
lenry 
John 
Hough - 
Co. 

<.in»s  and  Glaring 
Win- 
Co. 
n,    I. 

:       k 

I.     N 
Fuller.      >v      P.     S 

Howlett 

,1.    P. 

■ iott- 

Gradlng    A    Team- 
ing. 

'  >..   Co. 
.  m  i  n  g 

3    J. 

H     N 
\     H. 

e  i  ming 
Granite 


Hardware. 

I     11 

v 

'  I   •   ■        Co. 
II.  ,.i       nnil       l.licht. 


Healing  .v  Vemt 
latlng. 

Rurnham  Plumb- 
ing &  Heating. 
Inc. 

Cronan.    Wm 

Mangrum    .v    Otter 

Montague.  W  W 
&   Co. 

House  M..\  i ii u  a 
Rnlslng. 

Blume  Cont'g  Co 

Pearson,    E,    K 

Sullivan,  n  I  a  T 
Inlnlil    Floors. 

Hardwood  Inte- 
rior  Co 

Inlaid    Floor    Co. 

Pacific  Ploc 
Sanding   Co. 

Iron     H.,rkv 

Lorenz.       s 

&   Co. 
Michaels     &     Pfcf- 

fer 
Monarch       I  run 

Works. 
Pacific  Rolling 

Mill    Co. 
Pacific    Struc.  Iron 

Works 

Interior         Decora 

tors.      I.nthrrs. 
Snell  fi   Dennis. 
Lynch,    Richard 
Joist      Hangers     dt 

Post    <  nps. 
Kortick  -  FjIIs 

Mfg  Co. 
Lilley    ,v    Tl 

Co. 
Kawi r     System 

M..re    Fronts. 
'  '_-     Co. 
Lilley  &  Thurston 

M-i.i     nml     I'iiiiit 
City    Electric    Co. 
Pac.    Gas    &    Elec- 
tric  Co. 
l.lmr.    Cement,  Kit- 
Acme       Cement 

Plaster    Co. 
Arden    Plaster   Co 
California     Lime  A 
e     Co. 
Lime       & 
Cement     Co. 
Holland 

b    Lima    i'o 
Lennon.    Jas.     E. 

W.    E 
I  I. line   A    Plas- 

ter   Co 
S    P     Lime    Co. 
Shasta    Lime    Pro- 
ducts   Co. 
Western    Roll. Una 

Mat.  rial     C. 
Western     !. 
Cement    Co. 

I. noil.  -r. 

Acme    Lumbei 

Chrlstenson     Lum- 

Hart-Wood     Lum- 

Humboldt    Lumber 

Huuptman       Lum- 
ber   Co. 
Hooper        Lumber 
Co. 

I     11 
Loop    I 

nald      Lum- 
ber 

R      B.  Mill 

Olsen     -     Mal 
Lumber    Co. 
Pope  *     I 

Schouten     1 

nlo 

rls    I 

lumber  cllnr.l 

tt I    I 

Howan 

Min-liliii  -r> 


•IS 

«in>n<     *  Hllllll.TM 

Alexander.    R. 

Allen,    C.    J. 
Anderson     &     Ral 
new 

Ar'eit.     A 

FWk      a 

Brady.    M.    V. 

Brady,    O.    E.&Sori 

Brandon.    E    J 

Brennan.    J.    E. 

Rrigham.    H.    B. 

Butcher.    Thomas 

Butcher     &  Hadley 

Bvron.    D.    J.  &Son 

Campbell     Bros. 

Tarr     .T      W 

Drake.    Harry    E. 

Downey,    J. 

Farrell    &    Reed 

Fennell.   Jas. 

Gale,   M.    F.   &  Son 

Gllson.    J.    E. 

Harrison,    A. 

Hibhlns   &    Balm 

Hock.    Chas. 

Hoffman.   V. 

Hog-berg     &     Lud 
wig 

Larsen.    H.    H. 

Lawson,    A.    W. 

McGowan.    M. 

Miller,   J.    W. 

Murray     &     Mow 
bray. 

Mulcahy    Bros. 

Nagel,   W.   L. 

O'Connor      &     Col- 
lins 

O'Rourke.    T.    F. 

Ralnev     &     Phhll- 
llps. 

Rlnerose,     R.&Son 

Scott,    W.    S. 

Walker,    P.    J. 

Watson.    Sage 

Watson.    Sidney 

White.    J.    M. 

Whitney  &  Davles 

Wilson,    James    A. 

Wye-ant,    J.    H. 

Marble. 

American      Marble 
&   Mosaic  Co. 

Columbia      Marble 

Co. 
Gervais,     Henry 
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Grass!,    Peter,    Co. 

Hunt,    Andrew   T. 

Maino,   F.  L.   &   Co. 

Musto   &   Sons,  Jos 

Keen  an  Co. 

Vermont  Marble 
Co. 

Mantels.    Tiles 
Grates. 

Klrwln  &  Dono- 
van. 

Mangrum    &    Otter 

Montague    &Co.,W 

Peerless    Agencies 

Metal     Furring     A 
1  .- 1  r  1 .  1 1  i  lt  . 

Hollo  wav  Ex- 
panded   Mtl    Co. 

Lynch,    H.   T. 

National  Lathing- 
?nd    Furring 

Northwestern  Ex- 
panded Metal 
Co. 

Roehling  Sons, 
John   A. 

Metal  Window 
Works. 

Dwan.  J.  E. 
Mosaic. 

Amer.     Marble     & 

Mosaic   Co. 
Gervais.    H. 
Maino.    F.    L.  &  Co. 

Office  Fixtures. 
Bateman,    Wm. 
Forbes    &    Son, A.J. 
Fink    &    Schindler 

Co. 
Simmen,   John 
Painters. 
Daniels.    Gus    V. 
Donovan,   V.   J. 
Fraser.   J.    P. 
Kuss.    P.    N. 
Lewellyn,   J. 
Maundrell.    H. 
Spark.    J.    H.    . 
Tucker,   W.   W.  Co. 
Neal,  L  J 

Paint    Burner 

Paint    (Damp    Re- 
sisting.) 
Dwan  Co.  J.  E. 


Paints,     Oils,     Ktc. 

Bass     -     H  e  u  t  e  r 
Fuller  &   Co.,  W.P. 
Kuss,    P.    N. 
Maundrell,    H. 
Pacific     Refining  & 

Roofing 
Parafflne    Paint  Co 
Whittier  -  Coburn 

Cn 
Patent      Chimneys. 

Clawson  &  Co.,  L. 

Dun'levy    &    Gettle 
Dresser    -    McDon- 
nell  Co. 
Cal.   Pottery  Co. 

Planlne  Mills. 

Anderson   Bros. 

Buell    Co.,    Guy    A. 

Burnham  -  Stan- 
ford  Co. 

Ca..    Door    Co. 

Cal.    Milling   Co. 

Central  Lumber  & 
Milling  Co. 

Blklngjton  & 
Hucke 

Herring    Mill(Inc) 

Kendall,  A. 

Kruse,    J.    H. 

Lorden  Mill  Co.,  J. 
P. 

R.  B.  Moore  Mill  & 
Lumber    Co. 

National  Mill  & 
Lumber    Co. 

Pacific   Mfg.    Co. 

Reinhart  Lumber 
&  Planing  Mill 
Co. 

Reilly,  P.   F. 

Santa  Clara  Mill 
&   Lumber  Co. 

San  Mateo  Plan- 
ing   Mill. 

Searle    &    Hayman 

Taylor  &  Co. 

Plasterers. 

Blnner,    Theo. 
Carrick,   M.    H. 
Chalmers,      H.      A. 
(Inc.) 


Clark,  D.  Ross. 

Crlchton,    J.    L. 

Coglilan,    Frank 

Connolly,    J.    J. 

Connell,   J.    E. 

Fay,    John 

Felt,    R.    L. 

Floodberg  &.  Mc- 
Caffery. 

Fraser,    Simon 

Gregg   &   Clute 

Jacobsen,    N. 

Knowles    A. 

Leaf   &    Kaiser 

Lyden    &    Bickel 

MacGruer     &     Co. 

Mennle,    Alex. 

McCleod,   J.   C. 

Morehouse,   C.   C. 

O'Kane    &    CO..C.T. 

O'Sullivan  &  Bow- 
ler. 

Smith    &    Johnson 


Plumblnc     &     (ins 
Fitting:. 

Ahlbach    &    Mayer 

Bernard,    G.    F. 

Burnham  Plumb- 
ing   Co.,    Inc. 

Dalziel,  R„  Jr.,  Co 

Gilley-Schmid    Co. 

Levy,    M. 

Looney,  J.,  Co. 
(Inc.) 

Snook  &  Co.. 
Frederick    W. 

Sutton,   John    G.Co 

Turner   Co.,   The 

Ileal  Estate. 

Williamson    Co.,H. 
Wittman    -    Lyman 
Cross   &   Co. 
Urban        Realty 
Impt.    Co. 

Riggers. 

Blume       Contract- 
ing  Co. 
Pioneer  Const.   Co. 


Crushed  ftocK. 

Holland.   J.    P. 
S.   F.  Bay  Imp.  Co. 
Stone,    E.    B.&A.L. 
Kooflnjs     Composi- 
tion. 

Artollth     Mfg.    Co. 

Bender,  J.  w., 
Roof  Co. 

Fibrestone  Roof- 
ing Co. 

Larkln  Asphalt  & 
Paving-   Co. 

Magnesia  Asbes- 
tos Supply  Co. 

Malott    &  Peterson 

ivlanville  Co.,  H. 
W.    Johns 

Meuer  Bros.   Co. 

Pacific  Refining  A. 
Roofing  Co. 

Parafflne    Paint  Co 

Samuel    Co.,    H.    D. 

Westers  Asbestos 
Mag.    Co. 

Watson  Roofing 
Co. 

Sand,   Gravel,  Etc. 

Cassaretto,     Jonn 
Holland,   J.   P. 

Keystone  Sand  Co 
Sanitary   Flooring. 

Stone,  E.  B.  &  A. 
L,    Co. 

Fibrestone  Roof- 
ing   Co. 

Sldevralk        Lights. 

Jackson,    P.  H.&Co 
McGuig-an,   John 
Stair  Builders. 

Bishop.    Wm.    T. 
Stewart,   J.  K. 

Roof   Repnirlng    A 

Paint. 

Street    Work. 

Fay.   S.   J. 


Lilley   &   Thurston 


Stone   Contractors. 

De    Lano    «t    Sons, 

I.    L. 
Blanjhard.    W.    W. 
Hunt,    Andrew   T. 
McGilvray       Store 

Co. 
Raymond     Granite 


Stone     Quarries. 

Bradbury,    Thos. 
Keystone    Sand  Co 
Raymond     Granite 
Co. 

Teaming. 

Dillon,    D. 
Eureka      Teaming 

Co. 
Holland,   J.   P. 
Mel  llure,    H.    N. 
Monarch    Teamip 

Co. 
McLenegan,   S.  I 

Terra  Cottn. 

Clark   &   Sons,   N. 
Gladding.    McBean 

&    Co. 
S  t  e  ig  e  r        Terra 

Cotta   Co. 


Reigle    &    Jamison 
Brick  ley,    P.   J. 

Wire  Works. 

Acme  Iron  and 
Wire    Works. 

Eureka  Wire  & 
Iron    Works. 

Water  Co. 

Spring       Valley 
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LET  US  SHOW  YOU  Our  very  complete  assortment  of  Bound  and  Loose- 
Leaf  Blank  Books.     Thousands  of  volumes  to  choose  from. 


Telepho    e  Kearny  720 


Wtiite  &  Farnsworth 
425-427  MONTGOMERY  STREET 

(Since   1906) 


Near  California  Street 


0.  C.  HOLT 

GENERAL  CONTRACTOR 

Office  110  Jessie  Street 
Residence  369   14th  Ave. 


This  is  the  HOTEL  ROSSLYN,  S.  F. 

.  E.  Krafft  O  Son.  Architect!.  O.  C.  Holt,  Bldr. 


